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Remixes  Concrete 

When  materials  have  passed  through  mixing  process 
once,  and  come  to  discharging  side  of  the  drum, 
the  reversed  discharge  chute  sprays  them  back  to 
the  charging  side  for  repeated  trips  through  the  5- 
action,  remixing  process.  This  spraying-showering 
action,  at  the  same  time  prevents  separation  of  aggre- 
gate according  to  size.  To  the  last  shovelful  of  every 
batch,  Koehring-mixed  concrete  is  uniform,  re-mixed 
concrete — dominant  strength  concrete— and  to  every 
last  casting  and  bearing,  the  Koehring  is  the  heavy 
duty  mixer  of  trouble-proof,  long  service  life. 

Capacities 

ConatrucHon  Mixers:    10,  14,  21,  28  cu.  ft.  mixed  concrete. 

Write  for  Catalog  C  000. 
Pacers:    7,  10,  14,  21,  32  cu.  ft.  mixed  concrete.    Write  for 

Catalog  P  000. 
Dandie:    Light  mixer,  4  and  7  cu.  ft.  mixed  concrete;  power 

charging  skip,  or  low  charging  platfortiu     Light  duty 

hoist.    Write  for  Catalog  D  000. 

KOEHRING    COMPANY 


MILWAUKEE 


WISCONSIN 


(l)  Blade  cuts  through  materials  with 
churning  action.  (2)  Blade  carries  ma- 
terials up,  spilling  down  again  agamst 
motion  of  drum.  (3)  Materials  hurled 
across  diameter  of  drum.  (4)  Matenals 
elevated  to  drum  top  and  cascaded  down 
to  reversed  discharge  chute  which  (5), 
with  scattering,  spraying  action,  show- 
ers materials  back  to  charging  side  for 
repeated  trips  through  mixing  process. 


"SOMETHING   NEW" — Dandie  Mixers  In  Stock  With  Rubber  Tired  Wheels. 
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FIVE    BILLIONS    FOR    BLILDING    IN 
1924    IS    PREDICTION 


In  1924  the  United  States  as  a  whole 
will  witness  the  building  oJ  $5,560,367,- 
700  worth  of  new  structures  of  every 
kind,  according-  to  a  survey  of  national 
construction  recently  completed  by  the 
Southern  California  chapter,  Associated 
General  Contractors    of   America. 

This  estimate  was  obtained  from  the 
office  of  the  le^ading  architectural  firms 
throughout  the  country  and  has  been 
subdivided  principally  under  twenty- 
two  classifications.  They  are  as  fol- 
lows: 

Automotives,  $146,322,100;  banks, 
$201,165,200;  apartments,  $586,850,000; 
apartment  hotels,  $357,368,000;  clubs, 
$313,837,100;  community  buildings, 
memorials,  $81,802,800;  dwellings.  $20,- 
000  or  under,  $227,251,000;  dwelling  of 
value  from  $20,000  to  $50,000,-  $114,- 
18!:,500;  dwellings,  $50,000  or  over,  $75,- 
559,400;  hotels,  $635,394,600;  churches, 
$289,174,290;  hospitals,  $311,168,700;  In- 
dustrial buildings,  $414,113,000;  office 
buildings,  $147,144,000;  schools,  $62,- 
258,300;  stores,  $140,194,400;  theatres, 
$179,144,000;  welfare  houses  and  Y.  M. 
C.  A.  buildings,   $46,645,200. 


Bricklayers   Top    Crafts    in     220273  n(vcj\^' 

Wage    Gains — Material    Costs    Shown 


Bricklayers  lead  the  field  of  labor  in 
wage  increases  gained  in  the  last  half 
century.  The  fact  is  shown  in  a  report 
of  a  survey  of  wages  and  costs  in  the 
construction  industry,  covering  a  period 
of  50  years,  just  made  public  by  Engi- 
neering News-Record  of  New  York.  In 
consistent  and  steady  gains,  the  car- 
penters come  second  to  the  bricklayers. 

Common  labor  is  shown  to  have 
achieved  the  least  proportion  of  wage 
gains,  and,  being  least  organized,  is 
shown  to  be  the  most  sensitive  of  all 
labor  elements  to  the  ups  and  downs  of 
supply  and  demand.  The  peak  of  high 
wages  for  common  laborers  came  in 
1921,  when  they  earned  77  cents  per 
hour  on  the  basis  of  an  eight-hour  day. 
Today   they  are  rated  at   68%    cents. 

Bricklayers  are  rated  today  at  $1.50 
an  hour,  for  an  eight-hour  day.  The 
1924  rate  for  carpenters  is  $1.31%  an 
hour. 

In  1874,  bricklayers  received  43  cents 
an  hour.  In  1872,  these  workmen 
started  the  eight-hour  day  and  were 
the  first  of  the  major  trades  to  work  on 
that  basis.  Carpenters  got  23  cents  an 
hour  in  1874.  They  did  not  get  the 
eight-hour  day  until  1890.  Common 
laborers  in  1874  worked  ten  hours  a 
day  and  received  14  cents  an  hour. 

Common  building  bricks  show  the 
greatest  measure  of  cost  increase,  as 
outlined  in  the  survey.  In  1874,  the 
bricks  stood  at  $7.41  per  thousand.  The 
1924  cost  is  $20.  Pig  iron.  No.  1  Foun- 
dray,  Anthracite,  cost  $30.25  per  gross 


ton  half  a  century  ago.  Today  it  is 
rated  at  $24  and  $25.  Portland  cement 
when  first  placed  on  the  market  in  1879 
was  higher  in  price  than  it  is  today, 
rating  at  $2.70  per  barrel  then  and 
$2.55  now.  In  1879,  however,  cement 
■was  sold  in  wooden  barrels  as  com- 
pared with  the  present  system  of  call- 
ing four  94-pound  sacks  a  barrel  of 
cement. 

Pine  lumber  costs  now  are  more 
than  double  those  of  50  years  ago.  In 
1874,  long-leaf  yellow  pine  boards,  1x12 
inches,  were  $26  per  thousand  feet.  To- 
day long-leaf  yellow  pine  boards  1x12 
inches,  20  feet,  sell  at  $64  a  thousand 
feet  for  No.  1  common.  In  1912,  the 
survey  shows,  pine  lumber  prices  had 
reached  a  point  not  touched  again 
until  1918.  The  slump,  which  reached 
its  lowest  point  between  1914  and  1915, 
was  caused  by  the  opening  of  the  Pan- 
ama canal,  which  made  it  possible  for 
the  Douglasfir  shippers  on  the  west 
coast  to  send  their  lowest  priced  lum- 
ber through  to  the  Atlantic  seaboard  in 
competition  with  southern  pine. 

Structural  steel,  another  construction 
Item  covered  in  the  survey,  was  held  at 
$1.20  per  100  pounds,  f.  o.  b.  Pittsburgh, 
in  1894,  and  even  as  late  as  1913  was 
only  $1.50.     Today,  it  is  listed  at  $2.25. 

Sources  quoted  in  the  survey  report 
are  the  Aldrich  report  of  the  senate 
finance  committee,  1893;  bureau  of 
labor  statistics  and  the  files  of  Engi- 
neering News-Records. 


What   is   the   Federal    Highway    Act? 


The  Federal  highway  act,  approved 
November  9,  1921,  provided  for  the 
selection  by  the  State  highway  depart- 
ments of  a  system  of  highways  not  to 
exceed  7  per  cent  of  the  total  high- 
way mileage  ot  each  State.  Upon  this 
system,  all  apportionments  of  Federal 
aid  are  to  be  expended.  The  system 
is  to  be  divided  into  two  classes, 
primary  and  secondary,  of  which  the 
former  are  not  to  exceed  three- 
sevenths  of  the  total,  the  remainder  to 
be  of  the  latter  class.  The  Secretary 
of  Agriculture  was  given  authority  to 
approve  in  whole  or  in  part  the  sys- 
tem as  designated  by  the  State  high- 
way departments  or  to  require  modi- 
fications or  revisions  thereof. 

The  total  mileage  of  existing  high- 
ways certified  by  the  States  was  2,- 
866,061  miles.  The  States  designated 
by  maps  and  route  description,  systems 
of  main  roads  totaling  in  mileage  not 
more  than  7  per  cent  of  the  certified 
mileage.  The  systems  for  groups  of 
adjoining  States  were  reviewed  by  rep- 
resentatives of  the  States  and  of  the 
Bureau  of  Public  Roads  meeting  in  a 
series  of  conferences  for  the  principal 
purpose  of  connecting  the  systems  at 
State  lines.  In  this  way  the  entire 
system  was  co-ordinated  and  recom- 
mended to  the  Secretary  of  Agriculture 
by  the  Bureau  of  Public  Roads.  The 
system  as  approved  by  the  Secretary  of 
Agriculture  and  represented  by  the 
map    published    November    1,    1923,    in- 


cludes 168.881  miles  which  is  5.9  per 
cent  of  the  certified  mileage. 

Up  to  March  1  the  Federal-aid  high- 
ways which  had  been  completed  since 
the  passage  of  the  Federal-aid  road 
act  in  1916  totaled  33,036  miles,  and 
13,800  miles  were  under  construction 
and  reported  as  59  per  cent  complete. 
The  total  of  roads  completed  and  un- 
der construction  amounted  therefore  to 
46,836  miles.  Of  the  mileage  reported 
as  completed  on  February  26,  6307  miles 
had  been  completed  during  the  current 
fiscal  year.  All  but  a  very  small  per- 
centage of  this  mileage  is  on  the  Fed- 
eral-aid highway  system  as  now 
established. 

In  addition  to  the  roads  of  the  sys- 
tem improved  with  Federal  aid,  parts 
of  it  have  been  improved  without  Fed- 
eral assistance.  A  careful  study  is  be- 
ing made  of  the  improvement  status  of 
the  system  and  an  approximate  esti- 
mate based  upon  these  incomplete 
studies  is  that  at  the  end  of  the  year 
there  were  about  60,000  miles  of  sur- 
faced roads  and  8700  miles  graded, 
which  leaves  nearly  110,000  miles  yet 
to  be  surfaced. 

To  bring  this  system  up  to  service- 
able standards,  therefore,  within  the 
full  decade  ahead,  will  mean  a  surfac- 
ing program  of  about  11,000  miles  for 
each  of  the  10  years;  this  in  addition  to 
the  additions  to  the  system,  the  sepa- 
ration of  grade  crossings,  reconstruc- 
tion,  and   much   other   work   necessary. 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


rye  polished  up  my  -Universal  Car",  arranged  with  my  "«^t  door 
neighbor  to  feed  the  cat,  bolted  all  the  windows  m  the  house  not  failing 
to  shut  off  the  water  in  the  bath  tub  and  the  gas  ""^"  t»><=„^^'"^o-^,';ter" 
the  time  you  cast  your  eyes  on  this  column,  dear  reader,  The.  Obser\er 
will  be  out  in  the  green  fields  on  a  two  weeks  jaunt  taking  in  the  fresh  air, 
the  most  valuable,  yet  the  cheapest  product  on  earth. 

Caliente,    Calif.,    June    28,    1924. 

Mr.  Wm.  Feary,  Chairman, 

1923  Builders'  Day  Committee, 

San   Francisco,   California. 

^^""T^n'thrscore  boy  to  check  up  100%  for  the  San  Francisco  Builders'  Ex- 
change and  at  the  same  time  send  out  a  circular  letter  to  members  of  the 
exchange   telfing   them   that   as   entertainers   they   knock   the   world   for   a   row 

°'  'wh''oa''jS.Tf minute  Bill,  old  topper.  I'm  not  taking  it  upon  myself  to 
makfthe  sta"emonT  but  anf  taking  the  word  of  a  businessman  who  halls  froni 
Chicago-lsome  w'ater  tank  town  in  the  Eastern  section  of  this  country.  His 
name    if  I  remember  correctly,  was  Mindauer.  .  . 

"^  li  happened  this  way-/'was  down  taking  the  usual  niorning  swim  with 
the  gentleman  referred  to  and  engaged  iin  conversation  with  him.  (H« J"*^  °" 
a  combined  business  and  pleasure  trip  to  the  coast  this  being  ^'«,^f^°"^.^  f„, 
His   first   visit   during    the    months    of    August,    September    and    October    of    last 

^*'"'Tt'  was  through  him  that  I  heard  the  story  of  how  the  San  Francisco 
builderrrntenaTn^ed  themselves  and  their  f"-ds  at  CapUola-By-The-^^^^ 
gave  me  the  program  from  A  to  Z  and  became  so  enthusiastic  with  "i^  <;«=^"P 
fion  that  hi  elaborated  on  his  story  as.  much  as  does  the  fellow  who  attempts 
to  describe  the  "big  one"  he  caught  in  a  shallow  creek  on  his  last  nsmng 
triT,  The  kiddtes'  tieasure  hunt  he  considered  the  top  notcher  on  the  program. 
Fo?-the  Irownu'ps  he  was  very  much  impressed  with  "-  tile  laying  contest^ 
Space  prohibits  me  from  giving  a  more  complete  summary  of  our  con 
''"■^However,   I   advised   the   gentlemen   that   it   was   an   annual   affair-f or   the 

^^^^r^i^z^:':^:^^^^  ^-'^a^i^^oiin^^^ust^  ""^\5ri 

operitfon  of  the^American  Plan,  particularly  in  the  San  Francisco  district.  He 
^"  'ry^^-But  I^"nough^^;ou'';^or'b"glad\o"hear  what  one  of  the  out-of- 
*°"-"w^."f'^'^'°rVintVare'if  tw''m"ue?^^hrvrvet    to    learn,    but    when   I 

swelling   in    the    head.  . 

T,      ti,o  „„„r    -Rill    old   qrout    what  are  you  planning  on   this  year?     Surely 
By   the  v^ay.  P'l''   °'°^  ^f^""'' .^jf '  ^„i,/grs   plan    to    entertain    in    September 

GET  SET.   ON  YOUll  MARK.    LET  S  GO.         THE  OBSERVER. 


DEMAND   FOR  REDWOOD   LUMBER 
ON  INCREASE 


AVORK       IN 


Seven  and  a  half  million  dollars  a 
year  comes  to  California  for  redwood 
lumber.  Five  thousand  cars  are  ship- 
ped out  of  the  State,  each  car  carrying 
an  average  of  2.5.000  feet  of  redwood 
lumber,  which  is  worth  ?60  a  thousand 
or  $1500  a  car. 

This  demand  for  redwood  lumber  is 
increasing  every  year,  and  while  local- 
ly a  huge  amount  is  used  for  building 
p'urposes,  it  is  the  belief  of  the  red- 
wood manufacturers  that  as  the  re- 
markable qualities  of  redwood  become 
generally  known  and  its  durability  and 
heautv  become  recoginzed.  the  spec- 
ialty demand  for  it  will  be  such  that 
the  use  for  building  will  practically 
cease. 


Saturday,    July    5,    1924 


ARCHITECT   SUES    HOTEL    COMPANY 
FOR   »17,0<>O   FEES 


BUILD     HUGE     DOCK 


The  largest  dock  in  the  world  is 
being  built  at  Calcutta.  The  first  sec- 
tion of  the  dock  will  involve  a  total 
excavation  of  forty  million  cubic  feet. 
Work  on  the  wet  dock  portion  has  al- 
ready resulted  in  digging  about  31,- 
000,000   cubic   feet. 


MARYSVILLE,  Tuba  Co.,  Cal.— Suit 
for  $17,688  in  stock  certificates  and 
cash  has  been  filed  against  the  Marys- 
ville  Hotel  Company  in  superior  court 
bv  Edward  Glass.  San  Francisco,  ar- 
chitect employed  by  the  company  to 
draw  plans  and  specifications  for  the 
new   $400,000   hotel   to  be   built  here. 

Glass  charges  that  he  is  entitled  to 
his  fee  now.  and  has  not  been  paid. 
Through  his  attorney.  Milton  A.  Na- 
than, San  Francisco,  he  asks  a  judg- 
ment for  the  amount. 

A.  H.  Boulton,  president  of  the  hotel 
company,  answered  the  allegations  in 
the  suit.  Boulton  said  that  Glass  had 
never  fulfilled  all  of  his  contract,  and 
therefore  was  not   entitled   to  his  fee. 

"We  were  advised  by  our  attorney, 
Richard  Belcher,"  Boulton  said,  "that 
the  architect  had  not  fulfilled  his  con- 
tract yet,  and  therefore  is  not  entitled 
to  his  fee.  When  he  does  we  will  pay 
him." 

Allegations  of  Glass  that  the  hotel 
company  had  imposed  unreasonable 
terms  in  calling  for  bids  for  construc- 
tion, which  Glass  said,  kept  reputable 
and  responsible  contractors  from  bid- 
ding, Boulton  characterized  as  "child- 
ish." , 
The  suit  was  filed  with  County  Clerk 
William  M.  Strief,  and  Boulton  had  not 
consulted  with  Attorney  Belcher  when 
he  made  his  statement. 
The  suit  in  part  alleges: 
That  Glass  signed  a  contract  with 
the  company  on  May  25,  1923.  fixing  his 
lee  at  six  per  cent  of  construction 
costs,  which  later  were  fixed  at  $294,- 
800.  The  six  per  cent,  which  amounted 
to  $17,688,  was  to  be  paid  half  in  stock 
of  the  company,  and  half  in  cash. 

That  afterward,  in  calling  for  bids 
on  specifications  submitted  by  the  ar- 
chitect, the  defendants  incorporated 
terms  and  conditions  in  the  announce- 
ment "studiously  calculated  to  prevent 
reliable  and  reasonable  contractors 
from    offering   bids." 

That  the  hotel  company  now  refuses 
the  bid  that  was  submitted,  or  any 
other  bids,  and  refuses  to  proceed  with 
erection  of  the  hotel  or  with  the  terms 
of   the  contract. 


MUNY  OWNERSHIP  PAYS 


The  present  government  of  Mexico 
is  stable  and  will  protect  and  en- 
courage American  capital  invested  m 
the  development  of  the  natural  re- 
sources of  that  country,  according  to 
V  W.  Bennett,  industrial  agent  for  the 
Southern  Pacific  of  Mexico,  a  recent 
San  Francisco  visitor.  The  Southern 
Pacific  of  Mexico  is  carrying  on  a 
$15,000,000  construction  and  improve- 
ment program  which  includes  the 
building  of  110  miles  of  standard  gauge 
track  from  Tepic  on  the  Gulf  of  San 
Bias,  to  La  Quemada  east  of  the  Costal 
mountains.  This  line,  when  completed, 
will  provide  a  through  West  Coast 
line  to  Mexico  City. 


Profits  from  the  electrical  depart- 
ment of  the  city  of  Redding  during  the 
last  two  and  a  half  years,  the  length 
of  time  the  city  has  owned  the  dis- 
tributing plant,  have  amounted  to  $54.- 
242.03.  according  to  statistics  com- 
piled by  City  Clerk  Leslie  Engram. 

These  figures  do  not  include  $5f95  in- 
terest on  bonds  paid  out  of  the  re- 
ceipts of  the  lighting  department,  nor 
$2000  used  in  redemption  of  the  $40.- 
000  bonds  issued  to  pay  for  the  system. 

The  use  of  the  fund  has  been  ac- 
counted for  by  spending  $10,000  in  re- 
funding a  loan  for  the  purchase  of  the 
plant.  $5127  refunded  to  citizens  on  ad- 
vance payments  for  power;  paving  in 
the  southern  part  of  the  city  to  con- 
nect with  the  Pacific  highway;  $15.- 
464.02;  for  paving  in  the  northern  part 
of  the  city  and  in  front  of  city  prop- 
erty, $22,650,  with  additions  and  im- 
provements amounting  to  $15,000  ap- 
proximately. 


FRENCH       TURPENTINE       EXPORTS 


HOSPITAL     COMPLETED 

The  Board  of  Supervisors  of  Kings 
County  ofiicially  accepted  on  June  19th. 
the  children's  ward  building  at  the 
Joint  Tubercular  Hospital  at  Spring- 
ville.   California. 

The  Board  asks  that  any  firm  having 
bill  of  claim,  file  .^arne  within  the  usual 
thirty-five  days. 


Exports  of  turpentine  from  France 
during  February.  1924.  totaled  1091 
tons,  and  that  of  rosin  and  pitch  total- 
ed 5553  tons.  The  total  exports  of  the 
latter  for  the  10  months  commencing 
May  1.  1923.  were  39,444  tons  and  of 
turpine  8746  tons.  The  French  naval 
stores  market  was  quiet  during  March 
and  April,  export  sales  diminished  and 
prices    fell. 
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ORGANIZATION  NEWS 


itlona    havlne    ■    direct    connection 


rlth   «he  con.trac.lon   IndnMry  are   InTKed   to   .nbnitt   new.   for  psbUem. 
tlon  in  this  department. 


BlILDEHS'      BXCHANGi:     OF      lllfll- 
MO>U   EI,KC-I'S    DlUECTOnS 


r.  M.  Sanford  was  elected  president 
of  the  Hoard  of  Directors  of  the  HuUd- 
ers'  Kxchange  for  the  fourth  consecu- 
tive time  at  a  meeting  held  June  27th 
In  the  Builders'  Exchange.  Sanford 
was  renamed  as  a  member  of  the  hoard 
of  directors  by  popular  acclaim  ;uid  was 
reseated  to  the  presidency  by  a  unani- 
mous vote. 

The  Board  of  directors  named  by 
the  builders  is  as  follows:  E.  H.  Hig- 
gins,  elected  tor  the  third  consecutive 
time;  Al  Hill  for  the  second  consecutive 
time;  E.  A.  Marshall.  James  Walker, 
who  have  previously  served  on  the 
board,  and  Roy  Eakle  and  W.  Snel- 
grove  were  elected  to  the  board  for 
the  first  time. 

At  a  meeting  following  the  election 
of  the  board  of  direction  officers  for 
the  coming  year  were  named.  Sanford 
was  named  president  unanimously; 
Higgins  was  named  vice  president, 
Eakle  second  vice  president,  and 
Walker  secretary. 

The  board  re-appointed  L.  C.  Dexter 
as  secretary  of  the  Builders'  Exchange. 
Dexter  has  held  the  position  since  the 
exchange  was  organized  four  years 
ago. 

Two  standing  committees  were 
named.  The  finance  committee  consists 
of  the  following  members:  Roy  Eakle, 
W.  Snelgrove  and  Al  Hill.  The  mem- 
bers of  the  auditing  committee  are:  R. 
Eakle,  Herb  D.  Baker,  and  Al  Hill. 

Following  his  election  Sanford  gave 
an  interesting  review  of  the  progress 
of  the  exchange  which  he  has  been 
president  of  since  its  was  organized. 
He  declared  that  the  success  of  the 
organization  had  been  due  largely  to 
the  co-operation  of  the  members  with 
the  board  of  directors,  and  hoped  that 
the  phenomenal  growth  of  the  ex- 
change would  continue  in  the  future. 
Following  the  business  meeting 
which  was  attended  by  nearly  a  hun- 
dred members,  a  delicious  banquet  was 
served  The  committee  in  charge  of 
the  banquet  follows:  R.  W.  Timmons, 
chairman;  F.  Spiersch,  Charles  H. 
Brown,  H.  J.  Capion,  M.  A.  Hays,  and 
James  Walker. 


MONTEREY    COUNTY   BUILDERS'   AS- 
SOCIATION NOMINATE  OFFICERS 


Architects    to    Feature    Exhibit 

In    New    York    City    Next    Year 


The  r.uilrting  Trades  will  have  a 
vital  interest  in  a  display  of  architec- 
ture and  architectural  accessories  that 
now  is  being  organized  with  the  idea 
of  familiarizing  architects  as  well  as 
Ihe  general  public  with  the  remarkable 
a<:hievemfents  of  our  twentieth  century 
manufacturers  of  building  materials 
and  decorative  objects  useful  in  home 
making. 

The  arts  and  trades  allied  to  archi- 
tecture will  be  illustrated  by  exhibits 
to  be  shown  at  the  Architectural  and 
Allied  Arts  Exposition,  to  be  held 
April  20  to  May  2.  1B25,  in  New  York 
Citv.  under  the  auspices  of  the  Ameri- 
can Institute  of  Architects  and  the  Ar- 
chitectural   League    of   New   York. 

The  Annual  Convention  of  the  Ameri- 
can Institute  of  Architects,  embracing 
nfly-two  chapters  throughout  the 
United  States,  will  be  held  in  New 
York  during  the  period  of  the  exhibi- 
tion, and  will  convene  in  session  in  the 
important  space  devoted  to  architec- 
ture and  the  allied  arts.  At  the  same 
time  the  fortieth  annual  exhibition  of 
the  Architectural  League  of  New  York, 
the  pre-eminent  annual  review  of  ar- 
chitecture, mural  painting,  sculpture, 
and  all  the  allied  arts  and  trades,  will 
be  held  in  galleries  created  at  the  ex- 
hibition for  this  purpose. 

In  view  of  the  fact  that  delegates 
from  every  chapter  of  the  American 
Institute  and  from  every  state  in  the 
Union  will  be  present,  at  what  un- 
doubtedly will  be  the  most  important 
convention  of  the  profession  ever  as- 
sembled in  this  country,  it  is  proposed 
to  bring  together  on  this  occasion  the 
largest,  most  representative,  and  most 
carefully  selected  series  of  architect- 
ural and  building  exhibits  ever  shown 
in  the  United  States.  This  superb  dis- 
play of  materials  used  in  the  construc- 
tion and  embellishment  of  our  apart- 
ments, houses,  and  public  buildings 
will  present  adequately  all  the  im- 
portant varieties  of  materials  useful 
for  exterior  or  interior  fitting  out  of 
American   homes. 

To  assure  representation  in  this  com- 
plete and  comprehensive  display  of  all 
varieties    of    materials      employed      m 


cr.ating  finished  buildings,  the  invi- 
tation to  participate  is  extended  to 
manufacturers,  producers,  jobbers,  and 
all  others  of  established  reputation  en- 
gaged in  the  sale  and  distribution  of 
materials  and  utilities,  and  to  firms 
whose  activities  include  interior  and 
exterior  decoration  and  every  variety 
of  manufactured  articles  of  utility  for 
architects  or  discriminating  home 
makers. 

The  comprehensive  nature  of  the  en- 
terprise therefore  will  include  stone, 
marble,  stucco,  fine  wood,  mantels,  fur- 
niture, decorative  objects  of  art,  paints, 
painted  finishes,  wall  coverings,  tiles, 
and  flooring.  In  addition,  space  will  be 
set  apart  for  practical  accsssories,  such 
as  plumbing  fixtures,  piping,  kitchen 
and  pantry  equipment,  and  other  nec- 
essities in  modern  life.  Structural 
features  like  columns,  beams,  steel 
work,  tubing,  casings,  and  other  ma- 
terials entering  into  building  construc- 
tion will  find  a  place  in  a  carefully 
thought  out   educational   display. 

The  exhibition  will  follow  through- 
out the  standards  set  by  the  Amerioon 
Institute  of  Architects  and  by  the  Ar- 
chitectural League  of  New  York,  and 
will  furnish  an  exceptional  educational 
opportunity  to  the  public  by  estab- 
lishing under  one  roof  a  visual  contact 
with  the  latest  devices  and  materials 
entering  into  the  construction  of  the 
home  and  its  deecorative  embellish- 
ment. This  unique  exposition  will  be 
correspondingly  instructive  to  the 
building  trades  and  the  technical  pro- 
fession, tending  to  develop  a  better  un- 
derstanding through  the  creation  of  an 
opportunity  for  a  thoroughly  compre- 
hensive survey  of  the  latest  appliances 
which  the  manufacturers  of  America 
have  created  and  placed  at  the  disposal 
of  the  building  industry. 

The  general  management,  business 
details,  building  design,  construction, 
and  exhibition  administration  will  be 
directed  by  Charles  H.  Green,  who  is 
well  known  for  his  promotion  of  other 
educational  exhibitions  in  which 
valuable  results  have  been  obtained  for 
the   varied   industries. 


MONTEREY',  Monterey  Co.,  Cal. — Of- 
ficers and  directors  were  nominated 
for  the  coming  year  by  the  Monterey 
County  Builders'  Association  which 
met  recently  at  the  Knights  of  Pythias 
Hall.  Plans  were  also  launched  for  a 
banquet  to  be  held  at  the  next  meet- 
ing of  the  association,  July  23,  in 
Pacific  Grove. 

Directors  nominated  were  George 
Fitzsimmons,  L.  E.  Gottfried,  A.  Jacob- 
sen,  W.  H.  McConnell,  E.  R.  Nash,  E. 
H.  Lewis,  Ed.  Simpson  was  placed  in 
charge  of  the  arrangements  for  the 
banquet. 

W.  H.  McConnell,  secretary  of  the  or- 
organization,  said  that  the  association 
was  in  a  flourishing  condition.  Many 
new  members  are  being  added  to  sup- 
ply new  timber,  he  said.  Among  those 
recently  initiated  into  the  body  was  E. 
H.  Lewis. 


JAMES    P.    DWAN    GIVEN    SURPRISE 
PARTY 

A  birthday  surprise  dinner  party 
was  given  James  P.  Dwan  well  known 
building  material  specialist  ot  ban 
Francisco  on  June  26th,  at  Marquard  s 
Cafe  The  party  was  arranged  by  Mrs. 
Dwan  and  friends.  The  guests  were 
entertained  by  dancing  and  singing, 
and  business  was  forgotten. 

The  guests  were  Messrs  and  Mes- 
dames;  Wm.  J.  Feary,  Geo.  Dixon, 
Alfred  H.  Vogt,  Jas.  A.  Lawson,  Lester 
Morgan,  Chas.  Sturrock,  Oliver  Mor- 
oney,  Carl  J.  Moroney,  Robt.  Wm.  Dodd, 
Sam  Markowitz,  Floyd  Head  and 
Everett  Goodell.  Misses.  Jane  Flah- 
erty Mae  Wellborn,  Marie  Jacobs. 
Messrs.  Jas.  H.  McDonough,  Ernest 
Hildebrand   and   Albert   Fabre. 


C.  OP   C.  APPOINTS  NEW  PUBLICITY 
DIRECTOR 


George  L.  North  has  been  appointed 
director  of  the  publicity  department  ot 
the  Chamber  of  Commerce.  This  an- 
nouncement   was    made    June    27tn    by 


Charles  A.  Simmons,  manager  of  the 
Chamber   of   Commerce. 

Mr  North  succeeds  Fred  A.  Brandt, 
who  recently  resigned  to  join  the 
Bulletin    organization. 

As  director  of  the  publicity  depart- 
ment Mr.  North  also  becomes  editor 
ot  San  Francisco  Business,  weekly 
publication  of  the  Chamber  of  Com- 
merce. He  is  a  native  San  Fran- 
ciscan. 

RICHMOND  BUILDING  LAW  CHANGE 
DELAYED 

RICHMOND,  Contra  Costa  Co.,  Cal. — 
Amendment  to  the  local  building  or- 
dinance to  allow  the  construction  or 
corrugated  iron  buildings  in  the  busi- 
ness district,  as  asked  by  the  Marylarid 
Metal  Building  Company,  was  laid 
over  one  week  by  the  city  council.  A 
protest  against  the  passing  of  such  an 
ordinance  was  lodged  in  a  communi- 
cation from  the  Builders'  Exchange, 
which  was  signed  by  L.  C.  Dexter,  sec- 
retary. Such  buildings  in  the  bus'nf|s 
district  would  be  unsightly,  the  Build- 
ers' Exchange  claims. 
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SAN  FRANci.co_BANK  CLEARINGS  ^^.j-g^   Thrcacls   For  Fire    Hose 

San  Francisco  bank  clearings  for  the  ^^                 %•                         *  1                         C"j_JJ 

first  six  months  of  1924  total  $4,o?8,-  CnnnlincrQ    AnDrovecl    ss    otanclarQ 

900,000,  an  incre-ase  of  $110,739,000  over  ^^UUpilll^O        JT^yi^Jl  KJ  \  ^^\U        CIO        »J  UCiiiViCii  x^ 

the  first  six  months  of  1923,   according  .,,    .    j- ,    „„,   ^iff., 

to  a  compilation  announced  June  28  by  Conditions    which    permit    conflagra-  and  hose  couplmgs  that  did  not  d'^er 

L.  C.  Willems,  director  of  the  intorma-  tions  to  go  unchecked,  which  may  wipe  too  greatly  from  the  standard,  could  oe 

tion    bureau   of    the    Chamber    of   Com-  out  whole  sections  of  cities  and  cause  changed  over  to  the  standard  form  Dy 

merce.  great    loss   of   human    life    while   plenty  a  simple   operation. 

Coincident   with      the      announcement  of    fire-flghting    apparatus    is    at    hand  More      than      700    cities      and     towns 

comes  word  of  prosperity  Inasmuch  as  but  useless  because  of  couplings  which  have  not  only     decided     to  adopt     the 

$13,600,000   will     be   distributed      today  ^.jn  j,ot  fit,  can  and  must  be  eliminat-  standard  but  have  carried  out  the  prac- 

(July    1)    to    those    having    savings    de-  e^     according    to    an    announcement    of  tical    steps     necessary    to    put    it    Into 

posits  in  San  Francisco   banks.  the  American     Engineering     Standards  working    order,    while    nunierous    other 

Savings    deposits     in     San     Francisco  Committee,    and    an    important    step    in  cities,  towns  and  counties  have  omcial- 

banks,   according   to   Chamber   of   Com-  j^e   elimination  of  such  conditions  has  ly    decided      upon    its    adoption.        The 

merce,    statistics    total    in    round    num-  i^gg^   taken  in  the  approval  by  the  Com-  State     of     Oregon     has     made     its     use 

bers   $640,000,000.      On   the   basis   of    4^4  mittee,    of    American      National      Screw  mandatory     by     legislative     enactment, 

per  cent,  the  current  interest  rate,  the  Threads  for  Fire  Hose  Couplings.  and  a  similar  measure  has  been  favor- 

semi-annuual     melon   on     savings     de-  The  approval  of  this  standard,  which  f'^'\J,l^°J'''^     '"^'^^     Massacnusetts 

posits  alone  will  amount  to  $13,600,000.  '  »  =,ihmittpd   under    the    leader-  legislature. 

Bank  clearings  for  June  reported  by  ha<j  !;'=«"  ^^^^d  under  the  leade  xevertheless,  a  very  large  amount  of 
the  Clearing  House  Association  ^^V"^,  ,  '  ^f  e„  ,he  ^^^ational  Fire  Pro-  ^'"'•k  Vet  remains  to  be  done  before 
amounted  to  $657,600,000.  Comparative  [g"3;"'"'':;^^\'^^„^the  X"^"  ^L  So-  America  is  free  from  this  wholly  un- 
tables  show  summer  vacation  period  '.f'^"°"/Mechanicri  Engineers  and  The  necessary  fire  menace.  AlDOUt  three- 
influences,  the  business  turnover  for  ^'^'^  °l„^??>!;°;'^''\vorfs  Associat  on  f°"'-ths  of  the  8000  cities  and  towns  in 
the  first  six  months  however  holding  a  ^""r"  for  the  first  t^me  a  nattonal  this  country  having  fire  protection,  still 
lead   of   $110,739,000   over  a   year  ago.  '^^Ir-jL°,    Jl    .oipLnprj    or    limits    of  have    non-standard    threads. 

The   six   months    table    follows;  afcurrcvnecessarT  to     secure     inte?-  The    great    city    and    the    small    vil- 

l^S-l                   1923  M^^nJ^7himv      in    manufacture         The  lage  are  alike  menaced.     It  is  not  only 

January      ....$   723,900,000   $   703,061,000  ''.ff^uchan  agreement  harbeena^  *"    «"ch    great    confiagrations    as    those 

February     ...      663,500,000        590,400,000  '^^^  °^  '^,        '^"  '^^'^f^'^„   ,„f^°tt^Jr  ,,t  Chicago  in  1871,  Boston  in   1872,  and 

March        673  100,000        680,100,000  ''V}]'^''''''\''''''^\"lJ°"-'"'''[f,f"ftn  Baltimore   in   1904   that  such   conditions 

April    692  900,000        656,800,000  ability  in  fire  hose  couplings  in  use  in  disaster.       They    play    an 

May     677  900  000        678,000,000  American  cities  and  towns    even  where  j^jant    part    in    many    of    the    fires 

June    657,600,000        669,800,000  f^^^^f  •^tanda^rvver^e  sup^  .ed  to  be  fn  thi^t  cause  an  annual  loss  of  more  than 

• ,, «e       TM^l/pk    of    unifSrmitv     Which  $500,000,000.      For   example,   lack   of   in- 

$4,088,900,000   $3,978,161,000  "f,'      ,1,^'% '^""^o  ^'.^ur'^^s^ste^rouTre-  terehangeability      in      couplings      were 

Increase    first    six   months    1924    over  ^^f.J'^.l""}''^^^  f^ilt.re  to  fo!fow  the  na-  large    factors    in    the    conflagrations    in 

first   six   months    of    192S,    $110,739,000.  ^"  '•!•, '"standard       and      to      n^n  in  te?-  Salem.   Mass..   in    1914;   Paris,   Texas,    in 

»  c'hrgeabirmanufa"c?ure.*°It"has*"be^'^h  ^J'l«;.    ^i^.f-V^homsonlille^Ga    tn'l^lt-" 

OI.D    ENGLAND      HAS      APPRENTICE  ^bibiT  in'a  ^in^gf^'cXcUo^  o'f^orsite;  ^^le     A^a.,    ^^^^■^^'^^^   f"^' 

^^OUl^KM  and  variations  of  fire  hose  couplings.  M<3^.    ■".^^^"'altnetiUy    i^  freJuent"y    ex- 

T,    =oo,^>,   ,.ov,.   =,»-n,^.      -   -hit   hiiild-  That  this  condition  constitutes  a  real  perienced    in    smaller    towns    which    do 

.=    i'l    Tonrtnn     FnelTnd"  should    have  '"enace    has    been    shown    in    numerous  ^ave    the     same    couplings    as    do 

ers    m    London,    England,    should    nave  conflagrations     in     which     outside     as-  ,,    ■     larger   neighbors    as   in   the   fires 

to  scour  the  country  to  obtain   efflc.ent  ^j^^^^^^    ^^^    „j    „o    avail    because    the  ^    Risfnlsun     Md      in    ?921:    Ellicott 

m\Tons    going"eveY7s'fa     Is  S^otla^^  hose    of    neighboring    fire    departments  ;::^t>f   mI.   in   1923;'  and     Farmington. 

masons,  going  even  as  tar  .iS  fccouana  ^.^^i^  ^^t  connect  to  local  hydrants.  ..^■'      ,„    ,„,, 

lia^OO  men  ar"e  reported  to  te^out'Tf  The  most  important  example  of  this  ^T,'  dVcuTties  which  at  present  be- 
imnlovi^ent  fn  the  building  construe-  ^''^'^  'he  great  Baltimore  fire  of  1904  ^..^  ^^^  railroads  form  a  striking  ex- 
ti^n  rndTs^rvTn  England  '=°""'^'^"'=  When  the  Baltimore  fire  department  ^^  ^f  the  existing  confusion.  Each 
tion  industiy  in  England.  ^^^^^  ^j^^^  ^j^^  conflagration  was  get-  railroad,  in  order  to  protect  its  prop- 
Arthur  Keen,  honorary  secretary,  jj^g  beyond  control  they  called  upon  ^rty,  has  to  provide  connections  for 
Royal  Institute  of  British  Architects,  Washington,  Philadelphia  and  New  York  ^^^^^  of  the  non-standard  threads  in 
says:  "Builders  are  constantly  com-  for  help.  The  railroads  cleared  their  ^^^^  ^^5^5  ^^^  jowns  through  which 
plaining  that  out  of  a  dozen  men  tracks  to  give  right  of  way.  Special  ^j^  ^^^^^  g^  por  example,  the  Sea- 
taken  on  only  three  or  four  really  trains  carrying  fire  apparatus  were  y^^^^g^  ^jr  Line  Railway  has  to  carry 
know  their  trade  and  can  be  retained  rushed  to  Baltimore.  The  fire-fightmg  ;„  ^tock.  29  different  non-standard  hose 
after  the  first  few  days.  The  short-  apparatus  from  the  three  neighboring  couplings,  together  with  special  fit- 
age  of  skilled  mechanics  is  no  question  ^1,;^^  ...^^  on  the  ground  in  a  remark-  tings  o?  "adapters''  to  enable  each  of 
of  tariffs  or  free  trade  and  t  effects  ^^^^y  ^^^rt  time,  but  the  hose  could  not  j^ese  to  be  connected  with  the  standard 
the   public     closely,   because   it     means  ^^   connected   to    hydrants.      The    coup-  j,,,,,,,  of  counting 

that    building    iY°'7H\''''Lpl==»r^-'"it  ""^«    '^''^   "°'    «'■    ^""^   fire-fighting   ap-  ^he    most    important    new    feature    in 

and    cost    than    ^hould   be   necessary     it  r^tu^   ,,.hich   had   been   brought   from  present    form    of    the    standard    as    ap- 

means   further    that    the   unskilled   men  Washington,    Philadelphia      and      New  , roved    by    the    American    Engineering 

must  stand  Idle      But  It  IS  no     probable  ,.„rk     stood     idly    by    while    Baltimore  .standards    Committee,    is    the    national 

rndi  tons  i     rtspL^sr  lor  Vch^-  •^^ ^■.            ^             ,.                  ^^      ,  agreement      on    the    complete      set      of 

,                .    .      ..'.     „     „„^    ,„    ^^„,,   ;„  Follow  ng    the    earlier    great    Boston  tolerances  or  the  limits  of  accuracy  of 

sSnc^rmight    not'he    Boird    of    Edu'-  conflagration  o£   1872,  whe?e  conditions  manufacture.      These    make    it   possible 

cation   do  more   to   supply   the   place   of  were    much    like      those    in      Baltimore,  to    insure    complete    intercliangeability 

the    old-fashioned      apprentice      system  efforts    were    made    to    bring   about    na-  -Heretofore  manufacturers  have  worked 

,»,v,,pii    hno    iipcnme   sn    rnvp''  tional    Uniformity      in    hose      couplings.  almost  entirely  from   samples   of  coup- 

wnicn    nab    uecome   oo      <i  c .  Unfortunately    these    efforts    led    to    the  lings      submitted      by    the      purchasing 

^ introduction      of   competing      standards  authority,   instead  of  by  the  use   of  ac- 

instead    of    to      uniformity.      Finally    in  curately    made    gages.      This    has    been 

RUBBElv       BLOCK     PAVEMENT       AT  1890,    the   National   Association    of   Fire  a   polific  cause  of  non -uniformity  since 

RAIL^VAY    CROSSINGS  Engineers  took  action,  as  the  result  of  old  couplings,  hydrant  nipples  and  caps 

which    slow    but    steady    progress     to-  are    not    reliable    as    test    pieces,    owing 

A    snecial    t"""    -t    railroad    crossing  ward    national    uniformity      has      been  to    wear    and    corrosion.      Through    the 

having     a     rubber "  block     surface     has  brought    about.       A    great    impetus    to  repetition     of    such     methods,     the     de- 

hpp\,    pnnstruptPd      at    Main      street     in  the   work    was   given   by   the   Baltimore  parture  from  standard  has  been   cumu- 

R^c^ne    Wis      The  crossing  consists   of  Are,    soon    after    which    the    first    form  lative    in    much    the    same    way    that    a 

r  timber    base    and    a    wearing    surface  of    the    present    standard    was    brought  carpenter  introduces  cumulative  varia- 

nf    2    in     rubber    blocks       The    base    is  out.       Public    opinion    was    stimulated,  tions  in  the  lengths  of  boards  intended 

made  of  4   in.   bv   6  in.   planks  laid  flat  and     several   important     organizations  to    be   the   same,   if   he   uses   successive 

and    fastened    together    by    v,    in     rods  took   an   active   interest  m  pushing  the  sawed    boards    as    samples    instead    of 

with    nuts    and    washers       The    rubber  adoption  of  the  standard.     In  this  work  measuring  each  new  piece  by  some  in- 

blocks  are  4%    in.   by   ll'%    in.   by  2   in.  the   late   F.     M.   Griswold   did     yoeman  dependent   and    unchanging   measuring 

tn'ints^'^bet'^veln'^  thL  *brocki^"a'^re  filled  '^  In  1919,  the  National  Board  of  Fire  The 'standard  includes  precise  speci- 
with  asDhaltic  cement  Rubber  blocks  Underwriters  undertook  intensive  fieations  for  gages  for  the  use  of 
of  different  compositions  were  used  to  local  campaigns  for  the  introduction  of  manufacturers  and  city  authorities  in 
determine  the  wearing  qualities  of  the  standard,  and  largely  throtjgh  the  controlling  manufacture,  and  accep- 
vaHoTs  mixtures.  The  crossing  was  in-  efforts  of  Major  J.  H.  Howland,  a  tarice  tes  s  of  couplmgs.  These  in- 
stalled as  an  experiment  by  the  Chi-  great  amount  of  practical  field  work  elude  "go"  and  "not  go  gages  for  the 
cago  Milwaukee  &  St.  Paul  Railway  has  been  accomplished  in  numerous  sizes  and  form  of  threads 
^n  co-operation  with  the  Wright  Rub-  cities  and  towns.  Tools  were  develop-  This  phase  of  the  problem  is  thus 
ber  Products  Co.,  Racine,  Wis.  ed   by   which   the   threads   on   fire   plugs  seen    to   be   very   similar      to    that      en- 
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countered  during  the  War  In  the  pro- 
duotlDn  oC  iiuanlltles  of  Interchange- 
able ammunition,  during  the  ejirllest 
Htagi's  of  which  due  to  a  lack  of  ade- 
i|uate  gaping  systems,  groat  losses  and 
gerious  delays  were  experienced.  It 
was  only  after  the  Introduction  of 
such  a  gaging  system  that  enormous 
mass  production  of  acceptable  material 
became  possible.  Serious  consideration 
Is  now  being  given  to  this  same  prob- 
lem as  a  means  of  furthering  mass 
production  throughout  the  mechanical 
Industries,  and  a  representative  tech- 
nical committee  Is  now  developing  a 
uniform  gaging  system  to  this  end, 
under  the  auspices  of  the  American 
ICnginecring  Standards  Committee. 

In  connection  with  the  standard,  the 
si)onsors  are  issuing  two  publications: 
one  for  the  use  of  fire  chiefs  and  su- 
perintendent.s  of  water  works,  ex- 
plaining In  simple  terms  the  methods 
of  securing  complete  interchange- 
ability,  through  the  use  of  inspection 
gages:  and  the  other,  for  the  guidance 
of  manufacturers. 

The  experience  of  cities  which  have 
changed  over  from  non-standard  to 
standard  couplings  has  shown  that  the 
savings  resulting  from  use  of  standard 
couplings,  in  the  course  of  a  few 
years  more  than  pays  for  the  cost  of 
the  change,  to  say  nothing  of  the.  re- 
duction   of   fire    hazards. 

Notwithstanding  the  great  amount  of 
work  which  has  been  accomplished  by 
the  organizations  already  mentioned 
and  by  numerous  others,  such  as  the 
Bureau  of  Standards,  and  the  Chamber 
of  Commerce  of  the  U.  S.  A.,  much  yet 
remains  to  be  done  that  will  require 
continued  and  united  effort.  Commer- 
cial and  civic  organizations  have  a  very 
real  responsibility  in  bringing  about 
the  adoption  of  the  American  National 
Screw  Thread  for  Fire  Hose  Couplings 
by  their  own  cities  and  towns,  where 
assistance  of  other  fire  departments 
may  at  any  time  be  sorely  needed. 


CLAIM  FILLINGS  FOR  OVERCHARGE 
AGAIXST    RAIL    CARRIERS 


Th.5  Traffic  Bureau  of  the  San  Fran- 
cisco Chamber  of  Commerce  is  direct- 
ing the  attention  of  all  local  shippers 
to  the  amendment  to  the  transportation 
act  of  1920  which  permits  shippers 
three  years'  time  in  which  to  file  claim 
for  refund  or  suit  for  recovery  on 
overcharge  claims  against  the  rail 
carriers. 

The  transportation  act  of  1920  al- 
lowed the  carriers  three  years  to  file 
claim  or  suit  against  the  shipper  for 
collection  of  undercharge  and  al- 
lowed the  shipper  only  two  years  in 
which  to  file  suit  against  the  carriers 
for  collection  of  overcharges.  This 
amendment  to  the  act  now  equalizes  the 
time  of  both  shipper  and  carrier  to 
commence  action. 

The  amendment,  as  passed  by  Con- 
gress, provides  that  shippers  may  file 
claim  with  the  Interstate  Commerce 
Commission  or  bring  suit  within  six 
months  after  June  7,  1924,  the  date  on 
which  the  bill  was  signed  by  the 
I'resident,  on  all  claims  which  ac- 
crued on  or  after  March  1,  1920. 


W"ESTINGHOl  SE       GETS       JAPANESE 
CONTRACT 


As  a  part  of  their  extensive  pro- 
gram of  electrification,  the  Imperial 
Government  Railways  of  Japan  have 
placed  orders  for  electrical  equipment 
amounting  to  $1,. 500, 000  with  the  West- 
inghouse  Electric  &  Manufacturing 
Company.  The  order  includes  six  75- 
ton,  1200  hp  locomotives  and  two 
10214-ton,  1800  hp.  locomotives  for  op- 
eration at  1500  volts.  The  eight  loco- 
motives are  to  be  placed  in  passenger 
service  on  the  electrified  sectioia  of  the 
Imperial  Railway's  main  line  out  of 
Tokyo. 


Agreement   on    Lumber   Scale 

Averts    Strike    in    Fresno 


Peace  and  harmony  were  restored  to 
the  building  industry  of  Fresno  June 
24,  when  the  joint  conference  board 
consisting  of  five  representatives  from 
both  the  Fresno  Builders'  Exchange 
and  Fresno  Building  Trades  Council 
signed  a  working  agreement  covering 
the  working  rules  which  shall  govern 
both  the  employer  and  employe  in  the 
industry,  and  the  wages  for  the  various 
crafts  for   the  coming  year. 

The  agreement  Is  now  in  effect,  and 
it  is  practically  a  renewal  of  the  old 
agreement  adopted  in  1922  and  ob- 
served until  midnight  on  June  16,  with 
the  exception  of  an  amended  section. 

The  language  of  this  section  has 
been  cleared  up  and  no"w  permits 
either  of  the  parties  to  the  agreement 
to  open  negotiations  through  the  con- 
ference board  looking  toward  a  new 
wage    scale. 

The  language  of  the  amended  section 
is    worded    as    follo\%^s: 

"The.  wage  scale  now  being  paid  in 
Fresno  in  the  building  industry  shall 
continue  to  be  paid  hereafter  unless 
changes  in  the  wage  scale  are  agreed 
to  by  the  joint  conference  board,  which 
board  shall  have  the  sole  power  to 
make  such   change. 

"However,  it  is  mutually  agreed  that 
either  of  the  parties  to  this  agreement 
may  at  any  time  it  desires  open  nego- 
tiations through  the  joint  conference 
board,  looking  toward  a  new  wage 
scale." 

Original    Section 

The  original  section  covering  this 
point  read  as  follows; 

"The  present  existing  wage  scale 
now  being  paid  in  the  building  in- 
dustry in  Fresno  shall  be  continued 
during  the  life  of  this  agreement,  with 
the  understanding,  however,  that  if 
conditions  arise  during  the  life  of  this 
agreement  which  tend  to  jeopardize  the 
building  industry  in  this  community, 
then  the  joint  conference  board  shall 
have  the  power  to  effect  readjustment 
consistent  with  conditions  then  pre- 
vailing." 

The  new  agreement  has  been  ap- 
proved by  both   the  Valley     Industrial 


Association  and  the  lumbermen  of  the 
city,  whose  action  in  announcing  a 
reduction  in  wages  of  lumber  yard 
laborers  and  teamsters  to  the  extent  of 
one  dollar  a  day  threatened  industrial 
strife    here. 

Discontinuation  of  the  old  agree- 
ment on  Monday,  June  16,  at  midnight, 
resulted  from  a  deadlock  reached  by 
the  conference  board  over  a  request  by 
the  Builders'  Exchange  group  for  an 
extension  of  60  days  in  which  to  make 
a  survey  of  conditions.  The  building 
trades  representatives  asked  for  an 
immediate  signing  of  the  agreement. 
This  met  with  refusal  and  so  negotia- 
tions  were    discontinued. 

On  the  following  day  the  lumber- 
men announced  the  cut  in  wages  of 
their  employes. 

The  conference  board  was  called  into 
session  Saturday,  June  21,  after  a  pro- 
posal for  arbitration  had  been  pre- 
sented by  the  industrial  association. 
Terms  outlined  by  the  board  Saturday 
met  with  the  approval  of  both  factions 
concerned  and  resulted  in  the  reaching 
of  the  agreement,  which  is  known  as 
the  Fresno  plan. 

The  wage  scale  in  effect  for  the 
coming  year  under  the  agreement  fol- 
lows: 

Plumbers    .' f   9.25 

Steam    fitters    9.25 

Electricians     9.25 

Sheet  metal  workers 9.00 

Lathers     9.00 

Engineers     8.00 

Carpenters    8.50 

Painters    8.50 

Glaziers     8.00 

Mill   men,   sash   and  door 7.00 

Bench  men    7.50 

Teamsters    6.00 

Bricklayers    10.00 

Plasterers     10.00 

Cement  finishers    9.00 

Iron   workers    9.00 

Roofers    8.00 

Plaster   hod    carriers 8.00 

Brick  hod  carriers 7.00 

Cement   workers    7.00 

Common   laborers    5.50 

Lumber    yard    and    mill    labor....      5.00 


STATE  SELLS  LAST  OF  RO.AD  BONDS 
VOTED    FOUR   TEARS    AGO 


MOTOR     STAGE     TRAFFIC     IN     CALI- 
FORNIA   SHOAVN 


SACRAMENTO.  Cal. — The  last  block 
of  state  highway  bonds  remaining 
from  a  bond  issue  of  $40,000,000  voted 
four  years  ago  was  sold  today  by  State 
Treaturer  Charles  G.  Johnson  to  a 
syndicate  of  eight  members  at  a  pre- 
mium of  $1S1,500.  The  block,  consisting 
of  $3,000,000  worth  of  bonds  bearing 
interest  at  4%  per  cent,  was  sold  to 
the  following  firms  comprising  the 
syndicate;  Anglo-London  and  Paris 
Company  of  San  Francisco;  Bank  of 
Italy;  Eldredge  and  Company;  New 
York;  First  National  Bank  of  New 
York;  Kissel  Kinnicutt  and  Company, 
New  York;  Stevenson,  Perry,  Stacy  Co., 
New  York;  Detroit  Company,  New  York 
and  Schwacher  &  Company,  San  Fran- 
cisco. 


According  to  a  recent  report  of  the 
State  Railroad  Commission  of  Califor- 
nia, 21,221,928  passengers  were  trans- 
ported by  common  carriers  using  motor 
transportation  during  1922.  A  large 
portion  of  this  traffic  is  over  state 
highways .  The  revenues  of  these 
carriers  from  purely  motor  operations 
totaled  $15,549,349  and  their  operating 
expenses  were  $14,322,725.  Reports  filed 
with  the  commission  showed  1616  pas- 
senger cars,  959  freight  cars  and  335 
other  pieces  of  equipment  in  use.  In- 
cluding leased  vehicles  and  equip- 
ment not  reported  by  small  lines,  the 
commission  estimates  3300  cars,  trucks, 
and  trailers  devoted  to  cominon  car- 
rier  purposes   in   California. 


ANOTHER  USE  FOR  BRICK 


M.  F.   GALE   PASSES   AWAY 


A  supporter  of  a  local  football  team 
arrived  at  the  ground  one  day  and  saw 
a  load  of  bricks.  He  approached  the 
club  secretary  and  asked,  "Wouldn  t 
halt-bricks  have  been  better?"  "Halt- 
bricks?"  replied  the  secretary,  "we 
couldn't  build  a  pavilion  with  balf- 
bricks!"  "Oh!  Are  they  tor  a  pavilion? 
said  the  man.  "My  mistake.  I  thought 
they  were  for  the  referee." 


M.  F.  Gale,  one  of  the  old  time  con- 
tractors and  member  of  the  San  Fran- 
cisco Builders'  Exchange,  passed  away 
in  Oakland  on  June  28th.  The  funeral 
will  be  held  at  2  o'clock  P.  M.  Tuesday, 
Julv  1st,  from  Gray's  Chapel.  Divisa- 
dero  and  Post  Sts.,  Mr.  Gale  was  a 
member  of  the  Union  League  Club  and 
at  one  time  director  of  the  Builders' 
Exchange.  — i 
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Final   Payment  on   Government  Contracts   is   Cause 

for   Comment 


The  following  editorial,  under  the 
caption  •■Contractor  Soaked  Again 
was  published  in  the  June  5  issue  of 
the  U  S.  Government  Advertiser,  and 
will  prove  of  interest  to  contractors 
engaged  in  construction  work  for  ine 
Federal  Government; 

The  enactment  of  the  Madden  bill  by 
this  Congress  will  not  be  necessary  m 
so  far  as  the  Navy  Department  is  con- 
cerned, judging  from  the  act.on  taken 
by  the  Secretary  of  the  Navy,  Curtis  D. 
Wilbur,  in  a  recent  conference  v/Uh  the 
comptroller  general  on  the  quesUon  of 
who  had  jurisdiction  to  make  final  iia> 
ments  under  contracts  containing  a 
liquidated  damage  clause.  As  a-  "S"" 
of  this  conference  an  agreement  was 
reached  whereby  the  Navy  Depa  trneT,t 
surrendered  to  the  general  c'coounting 
office  all  the  jurisdiction  it  Pof ^^ff^ 
over  consideration  of  the  cause  of  delay 
in  delivery  of  supplies  or  the  comp.e- 
tion  of  construction  contracts  as  weil 
as  the  payment  of  amounts  retained 
from  cur'^ent  payments  under  ^ontracts 
pending  final  settlement  of  the  ques- 
tion of  delays. 

Contracts  tor  the  delivery  ■^f  supplies 
and  for  the  construction  of  "J-''!'^-  t"!''"- 
ings,    machinery,    etc.,    heretofore    exe- 
cuted  by   the   Navy   Department,    have, 
?n  all   cases,   contained   ^laa^^^s   provid- 
ing for  liquidated  damages  for  delay  m 
delivery  or  delay  in  completion  und  an 
additional   clause   which   permitted    'ne 
Navy  Department  to  retain  10  per  ceu. 
of  each  and  every  payment  made  under 
?he    contract   pending    final    completion 
of    delivery    or    construction.       U    has 
heretofore  been  the  practice  of  the  of- 
ficials of  the  Navy  Department,  prmci- 
palty  those  in  control  of  the  activities 
of  the  bureau  of  supplies  and  accounts 
bureau  of  yards  and  docks  and  bureau 
of    construction    and    repair    to    deter- 
mine  whether   the   cause   of   delay   was 
attributed    to    the    Government    and    to 
make    the    final    payments    under    con- 
Tracts  as  the  result  of  ^^f^/^^'^JS'?^; 
tion.      Such   final   payment   included  the 
io    per    cent    retained    from    the    con- 
tractor when   each  payment  was  made 
less  amount  of  liquidated   damages  as- 
sessed,  and,   of   course,   was  an   item   of 
considerable    importance    to    the    inai 
vidual    contractor.      This    practice    has 
been  abandoned  by  the  Secretary  of  the 
Navy  and  it  will  now  be  impossible  for 
any   contractor   to   receive    payment   ot 
the    amounts    retained    from    Payments 
made   until   after   an   inspection   by   the 
Comptroller  general  of  all  the  evidence 
connected    with    the    execution    of    the 
contract,   including  the  cause  of  delay, 
of  any      This  surrender  of  jurisdiction 
fs  made  by   the   Secretary  of  the  Navy 
in  a  recent  communication  to  the  comp- 
troller   general,    wherein    is    announced 
the  points  conceded  by  the  Secretary  of 
the  Navy  to  the  comptroller  general  as 
a  result  of  the  settlement  of  the  contro- 
versy which  had   raged   for   some   time 
between    the    comptroller    general    and 
the  Navy  Department  during  the  period 
Mr.  Edwin  Denby  was  Secretary  of  the 
Navy. 

The  points  involved  in  contracts  con- 
taining liquidated  damage  clauses  con- 
ceded by  the  secretary  of  the  Navy  to 
be  under  the  jurisdiction  of  the  comp- 
troller general  may  be  summarized  as 
follows; 

That    contracts    for   supplies    for    the 

l^'Zll's^Z  '\TAiT'  IK^uidfted 
damage  cTat^se°?'but  that  all  construc- 
rfon  contracts  should  contain  such 
clauses  that  when  contracts  executed 
bv  the  Navy  Department  do  contain 
muidlted    damage    clauses    the    Navy 


Department   will   not   Pay .  to    the    con 
tractor    the    amount    retained    by    the 
Government    under      the   terms      of    the 
contract    pending    final    completion    of 
?he   work   or   the   delivery  in   any   case 
where  there  is  any   indication   of  a  de- 
lay Ind  liquidated  damages  may  possi- 
bly   hav"  accrued;    that    in    such    cases 
tie  N-Ivy  Department  will  transmit  to 
the    general    accounting    office    all    tne 
evidence  in  the  files  of  that  department 
Tnd  the  voucher  covering  the  final  pay- 
ment   for   determination   by   the  comp- 
troller general  as  to  whether  or  not  the 
delay    was    excusable    under    the    terms 
of  the  contract  and  has   to  whether  or 
not  anv  money  retained  by  the  Govern- 
menrshould  be  paid  to  the  contractor 
(It  is  understood  that  the  Secretary  of 
the  Navy  is  permitted  under  the  agree- 
ment to  make  such  recommendation  as 
he  may  deem  proper  to  the  comptroller 
eeneral   when    transmitting   the   vouch- 
frs   and   evidence   for   final    settlement 
but  it  is  apparent  to  all  who  have  had 
previous    experience      with    the      comp- 
troller general  that  such  recommenda- 
Uons    will    receive    scant    consideration 
when    the    settlement    is    made    b>    the 
comptroller   general  and   therefore   this 
concession    mav      be    eliminated      from 
coSsfderaUon   6f   the    effect   the   agree- 
ment may   have   on   the   rights   of   con- 
tactors )      That    if    the    Navy    Depart- 
ment has  decided  that  there  should  be 
"o    deduction    from    the    contract    price 
on  account  of  delay  in  delivery  or  de- 
lay   in    completion    because    the    delay 
was  occasioned  by  the  Government  and 
was  not  the  fault  of  the  contractor    the 
Navy  Department  nevertheless  will  not 
make    payment    of    the    10    per    cent    or 
Tuch   otheramount   as   may   have   been 
detained    but  will  advise  the  contractor 
that  if  he  wants  to  receive  payment  of 
suck   retained  amount   he   will   have  to 
submit      his   voucher      to    the      general 
Icc^nting   office   for   payment    thereof 
and   that   the  Navy   Department  agrees 
fo  submit  all  evidence  in  its  possession 
to  the  general  accounting  office  for  its 
cSnsidelation    in    determining    whether 
or    not    any    amount    is    due    the    con- 
tractor-   that    when    the    Navy    Depart- 
ment   entertains    any    doubt    as    to    the 
legality   of   any   payment  under   a   con- 
truction  contract  that  preliminary  bills 
may  be  paid  so  that  the  contractor  may 
^e  '^luUed    into    a    position    of    security 
which  may  induce  him  to  complete  the 
work     but   the    bills   for   final   payment 
on   completion   of   the   work   of   service 
will  be  referred  to  the  general  account- 
ing  office   for   such   instructions   as    the 
comptroller  general  may  desire  to  give 
the  secretary  of  the  Navy  or  for  direct 
settlement   by    the    general    accounting 
office. 


The  above  agreement  is  an  exhibition 
of  the  most  absolute  surrender  by  an 
administrative  department  of  this  Gov- 
ernment to  the  general  accounting  of- 
fice of  its  rights  and  legal  prerogatives 
that  has  so  far  come  to  our  notice,  it 
is  an  admission  that  the  officials  and 
employees  of  the  Navy  Department  ara 
not  to  be  trusted  with  the  settlemerit 
of  any  contract  which  contains  a  liqui- 
dated damage  cause.  It  is  not  evident 
from  our  information  whether  the  Sec- 
retary of  the  Navy  has  arrived  at  thl& 
conclusion  regarding  his  force  as  a  re- 
sult of  ignorance  or  crookedness  on 
their  part  .It  is  certain,  however,  that 
it  could  only  be  one  of  these  causes, 
ignorance  of  the  law  governing  con- 
tractual relations  between  the  Govern- 
ment and  its  citizens,  or  crookedness 
on  the  part  of  the  officials  in  making 
settlements  with  contractors,  that 
would  cause  the  present  Secretary  of 
the  Navy,  a  man  renowned  for  his  legal 
knowledge,  to  take  such  drastic  and 
unprecedented  action.  Does  the  Secre- 
tary of  the  Navy  realize  that  he  has 
agreed  to  submit  every  action  he  taKes 


under    a    contract    which    contains    a 
liquidated  damage  clause  to  the  comp- 
troller   general    for    review?    Does    he 
realize  that  he  has  abandoned  the  con- 
tractors   who    have    been    loyal    to    the 
Xavv  Department  and  who  have  played 
fair  in  their  dealings  with  that  depart- 
ment to  the  jurisdiction  of  an  autocrat, 
who  refuses  to  recognize  even  the  de- 
cisions   of    the    Supreme    Court   of    this 
United  States  as  binding  on  him  in  de- 
termining  questions   submitted  for  his 
consideration?  Does  he  realize  that  he 
has   announced    to    the    world   that   his 
legal  force,   that   is.  the   legal  force  ot 
the  Navy  Department,  is  not  competent 
to  correctly  solve  the  legal  obligations 
of    the    Government   to    its   contractors 
under  any  contract  containing  a  liqui- 
dated damade  clause?     Why     should    a 
contractor   be   lulled   into   a   feeling   of 
security    that    everything    is    satisfac- 
tory to  the  party  of  the  second  part  un- 
der a  contract,  or  It  may  be  under  the 
terms  of  the  contract  the  party  of  the 
first  part,   only   to   have   a   legal   scrap 
to    secure    payment   cast   upon    him   by 
the  arbitrary  action  of  the  comptroller 
general  in  refusing  to  make  final  pay- 
ment   of    the    retained    percentage,    al- 
though  the  Navy   Department  officials 
have    reached   the    conclusion    that   the 
contractor   is    entitled   to    receive   pay- 
ment of  such  retained  percentage? 

There  are  many  other  things  which 
Mr.  Wilbur  overlooked  when  he  made 
the  above  described  concessions  to  the 
comptroller  general,  but  space  pre- 
cludes us  from  reciting  them,  although 
any  attorney  could  advise  Mr.  Wilbur 
as  to  their  existence.  Suffice  it  to  say 
that,  in  our  opinion,  the  Navy  Depart- 
ment is  placed  in  a  position,  by  this 
surrender  of  jurisdiction,  that  it  will 
many  times  wish  to  escape  from.  We 
wonder  what  kind  of  bait  the  comp- 
troller general  used  in  his  conference 
with  Mr.  Wilbur  that  it  could  have 
succeeded  in  extracting  from  a  man  of 
such  eminent  legal  education  and  ex- 
perience an  agreement  whereby  he 
surrenders  his  legal  rights  to  conduct 
the  affairs  of  an  important  department 
of  this  Government  to  another  official. 
It  is  an  absolute  surrender  of  legal 
rights  no  other  term  fits  the  transac- 
tion, and  the  great  surprise  is  that 
the  surrender  is  made  by  a  jurist  of 
considerable  reputation  and  renown. 


There  is  out  one  avenue  of  escape 
from  the  consequences  of  the  action 
taken  by  the  head  of  the  Navy  Depart- 
ment as  described  above.  Such  escape 
may  be  accomplished  by  the  Navy  De- 
partment's contracting  officials  re- 
fraining from  inserting  In  any  contract 
a  clause  providing  for  the  deduction  of 
liquidated  damages,  thereby  prevent- 
ing the  comptroller  general  from  ac- 
quiring jurisdiction  under  the  agree- 
ment made  with  the  Secretary  of  the 
Navy  Any  other  method  of  escape 
would  necessitate  the  Secretary  of  the 
Navy  repudiating  the  agreement,  and 
that  is  not  to  be  expected.  The  comp- 
troller general  can  not  be  censured  for 
endeavoring  to  extend  the  scope  of  hia 
authority  and  thereby  maintain  his 
war-time  force  intact,  by  providing 
new  duties  for  them  to  perform  in  lieu 
of  those  war-time  duties  which  have 
been  completed.  The  Secretary  of  the 
Navy  and  his  advisors  are,  however, 
not  free  from  censure  in  having  made 
such  an  inexcusable  concession  to  the 
comptroller  general. 


Saturday,    July 


BUILDING     AND     ENGINEERING     NEWS 


Building  News  Section 


ArAHTMENTS 


Plans  Complete.  _   . 

APARTMENTS  Cost,    $10,000 

SAN  FRANCISCO,  S  Oak  138  W  Central 
Avenue. 

Two-story  and  basement  frame  apart- 
ment bldg.   (4  apts.) 

Owner— S.  Raskin,  731  Baker  St.,  San 
Francisco. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,    San   Francisco. 


Plans   Being   Prepared 

APARTMENTS  Cost,  $— — 

SAN  FRANCISCO,  Ellis  and  Hyde, 
Eddy  and  Hyde,  and  Eddy  and 
Jones. 

Four  six-story  fireproof  apartment 
bidgs.  ^ 

Owner— The  Helbing  Co.,  1332  Lom- 
bard St.,   S.   F. 

Architect — David  C.  Coleman. 


I'lans  Complete.  

APT.   BLDG.  Cost,   $20,000 

s.\N  FRANCISCO,  SE  Cor.  Francisco  & 

Van  Ness. 
Three-story    and    basement    frame    apt. 

bldg.    (11   apts.) 
Qwner — Axel  A.  Johnson,  632  Belvedere 

St.,    San    Francisco. 
.Vrchitect   —   J.   C.    Hladik,   Monadnock 

Bldg.,  San  Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,    $12,300 

OAKLAND,  NW  Cor.  Shatter  &  Avon 
Avenues. 

Two-story  16-room  apartment  bldg.  & 
garage. 

Owner — Mr».  K.  R.  Kerrigan  5153  Shaf- 
ter  Ave.,  Oakland. 

Contractor — W.  E.  Kerrigan,  5153  Shat- 
ter Ave..  Oakland. 

Figures  To   Be  Taken  Shortly. 

UNDERTAKING    PARLORS  $40,000 

SAN  FRANCISCO,  Market  and  Duboce. 

Two-story  cement  and  plaster  under- 
taking parlors  and  apt.  bldg. 

Owner — Mr.  Gantner. 

Architect  —  Walter  C.  Falch,  Hearst 
Bldg.,   San   Francisco. 

Plans  Complete.  

APT.   BLDGS.  Cost,   $24,000 

SAN    FRANCISCO,    S    L   Union    179    195 

E  Pierce. 
Two   2-story   and   basement   frame  apt. 

bldgs.  (4  apts  in  each  bldg). 
Owner — Victor   Bjors,    2668   Bryant   St., 

San  Francisco. 

contract  Awarded. 

APARTMENTS  Approx.    $25,000 

SAN   FRANCISCO,   West  Side  Franklin 

112%  S  Francisco. 
Two-story  frame   (12)  apartments  with 

stucco  frontage. 
Owner — Mr.  C.  Giugni. 
Architect — Richard   R.   Irvine,    507    Call 

Bldg.,   San   Francisco. 
Contractor — John   Harder. 


Plans  Complete.  ,   „  „„„ 

APT.    BLDG.  Cost,    $10,000 

STOCKTON,  232  North  Grant. 
Apartment  bldg.  and  4  private  garages. 
Owner — Mrs.   Katherine   Prato.  1 


Figures  To  Be  Taken  Shortly. 
APARTMENTS  Cost,    $20,000 

SAN    FRANCISCO,    Green    near    Pierce 

Street. 
Two-story    and    basement    frame    and 

concrete  community  apartments   (4 

apts)    Spanish    design,    hollow    tile 

walls. 
Owner — Commercial   Centre  Realty  Co. 
Architect — M.  J.  Lyon,   916  Kearny  St., 

ISan  Francisco. 


Planned  „ 

APARTMENT   BLDG.  Cost,  - 

SAN   FRANCISCO,    Polk,   Lombard   and 

Chestnut    Sts..    and    vicinity. 
Twelve-story  fireproof  apartment  bldg. 
Owner— The    Helbing    Co.,      1332    Lom- 
bard   St.,    S.    F. 
Architect — David   C.   Coleman. 

RICHMOND,  Contra  Costa  Co.,  Cal. — 
A.  L.  Rector,  567  6th  St.,  Richmond, 
awarded  contract  to  erect  one-story 
addition  to  store  building  on  13th.. 
bet.  Macdonald  and  Nevin  aves,  for 
for  apartments.  Cost  $6,500.  Owne.r 
Spiersch   Bros.,   322    13th   St.,   Richmond. 


LOS  ANGELES,  Cal.— Ley  Bros.,  311 
S  Vermont  Ave.,  have  prepared  plans 
and  will  erect  a  3-story  apartment  bldg 
on  Shatto  PI.  near-  7th  for  themselves. 
Cone,  found.,  46x84  ft.,  frame  and  plas- 
ter constr.,  comp.  rf.,  wall  beds,  gas 
radiators,  hot  water  heaters;  cost  $45,- 
000. 


PORTLAND,  Ore. — Plans  are  being 
completed  by  Architect  W.  W.  Lucius, 
Lewis  Bldg.,  Portland,  tor  a  four-story 
and  basement  concrete,  brick  and  frame 
apartment  building,  100x100  feet.  It 
will  be  erected  on  SW  Third  and  Mill 
Sts.,   for  Mrs.   Peter  Lorati. 

BONDS 


SACRAMENTO,  Cal.  ^  An  election 
will  be  held  July  18,  1924  in  Freeport 
^School  District  near  Sacramento  to 
vote  $2500  for  Improvements. 


Segregated   Figures   Wanted. 
APARTMENTS  Cost,  $50,000 

SAN    FRANCISCO,     NE    Chestnut    and 

Laguna  Streets. 
Three-story    and    basement    frame    and 

plaster  apartments. 
Owner — ^Stock  &  Jose. 
Architect — Baumann  &  Jose,  251  ICear- 

ny  St.,   San   Franciaco. 


Plans  Complete. 

APT.  BLDG.  Cost,  $50,000 

SAN      FRANCISCO,      W       Leavenwroth 

115-4  N  Sutter  St. 
Six-story   class   C   apartment   bldg. 
Owner — C.  W.   Pichetto,   Hotel  Minster, 

San  Francisco. 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-up-Doxs,  Ti-co-dors,  Cotald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    tireproot,    ventilated    non- 
slipping   flooring.  —  Irving   Iron 
Works  Co. 
LIGM  SALVOR 
Best  Wood  Preserrer. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Bakersfleld  Municipal  Water  Board  de- 
cide to  allow  voters  to  ballot  on  a  $1,- 
500,000  bond  Issue  at  the  August  county- 
primary  election.  The  bonds,  it  voted, 
would  finance  purchase  of  a  municipal 
water  system   in   this   city. 

The  water  board  has  been  negotiat- 
ing- for  some  time  with  corporation 
owner."!  of  the  water  system  here  to  buy 
the  plants  and  mains  of  the  city,  but 
II. I  as^reement  has  been  reached  upon 
price. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
By  a  majority  of  14  votes  residents  of 
Hester.  Hanchett  and  College  Park, 
local  suburbs,  defeated  proposed  bond- 
ing of  the  district  for  $9000  for  fire 
apparatus  at  a  special  election  held 
June  24th. 


SUPERIOR,  Ariz. — The  $75,000  bond 
issue  for  a  high  school  bldg.  carried 
at  the  recent  election.  The  proposed 
bldg.  will  have  gymnasium  and  an 
auditorium. 


SACRAMENTO,  Sacramento  Co.,  Cal. 
— The  Board  of  Supervisors  of  Sacra- 
mento County  will  rec.  bids  until  July 
21  1924  for  the  purchase  of  bonds  to 
the  amount  of  $15,000  for  the  Pacific 
School  District. 

OAKLAND,  Alameda  Co,  Cal.— The 
Board  of  Education  adopted  the  final 
resolution  setting  the  amount  of  the 
proposed   school   bond   issue,   $9,577,000. 

SACRAMENTO,  Cal.  —  An  election 
will  be  held  July  19,  1924,  by  Junction 
School  District  near  Sacramento,  for 
$1500   for   imp.   to   school. 

ARCADIA,  Los  Angeles  Co.,  Cal. — 
ritv  council  plans  to  call  a  $230,000 
bond  issue  for  completing  pavement  of 
all  streets  in  Arcadia.  John  H.  Bart- 
lett,    street    supt. 


CLAREMONT,  L.  A.  Co.,  Cal.  —  The 
$45,000  school  bond  issue  carried  at  the 
recent  election.  The  improvements  will 
include  an  addition  to  the  grammar 
school  costing  $20,000,  and  alterations 
to  the  high  school,  the  latter  includ- 
ing a  shop  bldg.  The  latter  improve- 
ments will   cost  $25,000. 


SAN  DIEGO,  San  Diego  Co.,  Cal.— 
The  city  council  has  set  Sept.  10  as 
date  for  the  $4,475,000  water  bond 
issue  election  to  be  voted  for  the  mam 
purpose  of  building  a  dam  at  Mission 
Gorge  site  No.  2.  Of  this  sum  $3,600,000 
is  for  the  Mission  Gorge  dam,  acquisi- 
tion of  flooded  lands,  a  pipe  line,  and  a 
filtre  plant.  Ths  balance  is  for  harbor 
and  pier  improvements. 

WINDSOR,  Sonoma  Co.,  Cal.— The 
Board  of  Supervisors  olT  Sonoma  County 
sold  Windsor  School  District  bonds  to 
the  amount  of  $5000  to  Blyth,  Witter 
&  Co  of  San  Francisco  at  a  premium 
of  $131. 

OROVILLE,  Butte  Co.,  Cal. — Board  of 
Directors  of  Oroville  Wyandotte  Irriga- 
tion District  will  receive  bids  until 
.July  IS,  1924,  11  A.  M..  for  purchase  of 
bonds  to  amount  of  $60,000.  R.  C.  Tay- 
lor, President;  W.   J.  Monro,  Secretary. 

BAKERSFIELD,  Kern  Co.,  Cal.— The 
bond  election  held  recently  in  the  Vine- 
land  School  District  for  $17,000  carried, 
while  the  election  in  the  Union  Avenue 
School  District  failed.  A  new  election 
can   not   be   held  for  a.  year. 

SACRAMENTO,  Sacramento  Co.,  Cal. 
—Until  July  21.  1924,  10  a.  m  bids 
will  be  rec.  by  Bd.  of  Sup.  of  Sacra- 
mento County,  for  the  purchase  of 
bonds  to  the  amount  or  $15,000  for  the 
Pacific  School  District.  Interest  6%% 
per  annum. 


10 

MERCED,  Merced  Co.,  Cal— The  mer- 
ced  irrigation  board  recently  conferred 
with  representatives  of  Banks,  Hunt- 
ley &  Co.  and  M.  H.  Lewis  &  Co.,  of  Los 
Angeles  and  J.  R.  Mason  &  Co.  and 
^hintrle  Brown  &  Co.,  of  San  Francisco, 
representing  several  of  the  syndicates 
which  on  June  7  made  proposals  for 
the  purchase  of  $9,010,000  of  the  dis- 
tricfs  bonds  to  be  sold.  The  board  de- 
cided that  it  would  readvertise  for  bids 
for  the  sale  of  ?750,000  of  the  bonds. 
The  date  has  not  been  fixed. 

HAYWARD,  Alameda  Co.,  Cal.  — 
An  election  will  be  held  on  Ju'y  22 
1924  in  the  Hayward  Union  High 
School  District  to  vote  bonds  to  the 
amo'unt  of  ?280,000.  N  P- /'^ll^^tlf 
Clerk  of  the  District.  Henry  C.  bmitn, 
Humboldt  Bank  Bldg.,  San  Francisco, 
£  preparing  plans  for  a  .two-story  con- 
crete structure  to  '=.°nt?;'".ur.non  car- 
and  an  auditorium  if  the  election  car 

Ties.  

LOOMIS,  Placer  Co.,  Cal.— An  elec- 
tion is  planned  by  the  Trustees  o£  the 
l^oomis  Union  Grammar  fachool  Dis- 
trict to  vote  $27,000  additional  bonds, 
xSr  the  proposed  school.  Bonds  to  the 
amount  of  $49,000  have  already  been 
voted. 


BUILDING     AND     ENGINEEEING     NEWS 


FULLERTON,  Orange  Co.,  Cal— Stan- 
ley Chapman  has  had  work  started 
clearing  his  property  on  Spadra  St.  for 
the  new  theater  which  he  has  been 
planning  for  some  time.  Tentative 
plans  for  the  new  theater  call  for  an 
expenditure  of  $250,000.  Harry  Wilbur, 
prop,  of  the  RJalto,  will  have  charge 
of   the    new  house. 


CHURCHES 


Phon«  Mission   2607 

Rea.   Phone  Mission   6228 

Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Kalameln,     Copper     and     Br<m«« 

DooTB   and   Trim 

Ornamental   Entrance* 

Sheet  Metal  Work  ot  Every 

Description 

CHAS.   SCHULTHEIS.  MgT. 

2117-8119  TWENTIETH   STREET 

near    Harrison    Bt. 

SAN    FBANCISOO,    OALIT. 


Contract  Awarded.  .. 

CHURCH  ,,   ,      Cost,  $^5,000 

BURLINGAMB,   San   Mateo   V°-'   ^     „r,ri 
Two-Story    and    basement    frame    and 

stucco  church. 

Owner First  M.  E.  Church. 

i7chiIect-PauT  V.  Tuttle.  357  12th  St., 

Oakland.  ^^. 

Contractor— Ludley  &  Wiseman. 

The  contract  will  be  signed  within 
the  next  day  or  two. 

PASADENA,  D.  A.  Co.,  Cal.  —  The 
wLh1n?ton  Christian  church  Charles 
F.  Hutslar,  pastor,  has  formed  a  bbldg. 
committee  to  select  an  archt  and  con- 
duct the  raising  of  funds  and  building 
a  $75,000  church  bldg.  on  a  lOO^^OO  ft 
owned  site  adjoining  its  Present  church 
bldg-;  at  Rio  Grande  St.  and  Menter  Ave 
Pasadena.  

BEVERLY  HILLS,  L,  A.  Co..  Cal  — 
Archt  Carleton  M.  Winslow,  921  Van 
Niiys  Bldg.,  has  completed  plans  for  a 
church  to  be  erected  at  cor.  Santa  Mon- 
fca  Blvd  and  Rodeo  Dr.,  Beverly  Hills, 
for  fhriSeverly  Hills  Community  Pres- 
byterian Church;  there  will  be  an  audi- 
torium to  seat  bet.  500  and  600  people. 
Masonry  constr.,  plas.  exter.,  tile  rfg. 
hardwd'^  fls.,  gas  htg  pine  and  hardwd 
trim,  art  glass,  etc;  $50,000. 

PASADENA  L  .A.  Co.,  Cal. — William 
C.  Crowefl  414  Security  Bldg.,  Pasa- 
dena was  awarded  the  general  contract 
?o?  erecting  the  $300,000  auditorium 
(the  first  unit)  of  the  group  of  new 
church  buildings  at  Holly  St  arid  N 
Marengo  Ave.,  Pasadena,  for  the  First 
Baptist  Church.  Frederick  L.  Kennedy, 
Jr  25  E  Green  St.  and  Carleton  M. 
Winslow,  921  Van  Nuys  Bldg.,  L  A., 
assoc.  archts.  Fifteen-hundred  seat  au- 
ditorium, brick  and  cone,  constr..  tile 
and  comp.  rf.,  stucco  and  cast  stone 
txter.,  hardwd.  and  pine  trim,  gas  unit 
heating,  art  glass,  marble  and  tile, 
omam  plaster  metal  sash,  steel  tanK 
Elate  thresholds,  struc.  steel,  hollow 
tile  partitions. 


FACTORIES  AND 
WAREHOUSES 


Sub-Figures  to   be  Taken  Next  Week. 

WAREHOUSE  Cost,  $3o,000 

SAN  FRANCISCO.  E  Harrison  St.  near 
Eighteenth.  . 

Two-story  and  basement  reinforced 
concrete    warehouse. 

Owner— The  Lurie  Co.,  315  Montgomery 
St.,    San    Francisco. 

Architect  —  O'Brien  Kros.,  315  Mont- 
gomery St.,  San  Francisco. 

Contractor — Vukicevich  &  Bagge,  815 
Bryant  St.,  San  Francisco. 

Plans   Being   Figured — Bids   Close  July 

23   at  11  A    M 
WAREHOUSE  '       '  Cost,   $500,000 

SAN  FRANCISCO,  Spear  and  Harrison. 
Three-story    class    A    steel    frame    and 

reinforced  concrete  supply  whse. 
Owner — U.    S.   Government. 
Architect — Bureau  of  Y'ards  and  Docks 
Navy  Dept.,  Washington,  D.  C. 

NOTE — Date  of  opening  of  bids  pre- 
viously reported  as  July  29,  has  been 
changed  to  July  23rd  at  11  a.  m. 

The  following  list  of  contractors 
have  taken  out  plans: 

Clinton  Construction  Co. 

Carl  H.  Peterson. 

Barrett   &   Hilp. 

West  Coast  Construction  Co. 

Dan  R.  Wagner  and  K.  E.  Parker  Co. 

Robert  K.  McKee. 

Cobby  &  Owsley. 

Larsen   &   Siegrist. 

Dinwiddle  Construction  Co. 

Albert  H.  Vogt. 

Vukicevich   &   Bagge. 


Saturday,   July   5,    1924 


EL  MONTE,  L.  A.  Co.,  Cal.  —  E.  E. 
Thurman  has  started  work  on  the  foun- 
dation of  a  warehouse  150x112  ft.,  on 
ilain  St.  at  Granada  St.  to  be  erected 
tor  C.  C.  Stafford.  The  bldg.  will  be  of 
either  brick  or  cone,  const.;  6-in.  cone. 
floor.  Foundations  are  being  built  to 
carry  2  stories  although  only  one  story 
i.s  planned  at  present.  Mr.  Stafford  is 
head  of  the  C.  C.  Stafford  Milling  and 
Warehouse  Corp. 

SEATTLE,  Wash. — Work  on  the  $4,- 
0(10,000  ocean  terminal  to  be  built  by 
the  Pacific  Steamship  Terminal  Com- 
pany, a  subsidiary  of  the  Pacific 
Steamship  Company,  on  the  Skinner  & 
Eddy  shipyard  site  No.  1,  was  started 
recently  when  a  crew  of  men  employed 
bv  the  Puget  Sound  Bridge  &  Dredg- 
ing Company  began  dredging  opera- 
tions. 


Sub   Contract  Awarded.  ,.^^,„ 

EXCAVATING   ETC.  Cost,    $15,519 

SAN  FRANCISCO,   5th  and  Bluxome  St. 
Excavating    and    piling    for    wholesale 

store  and  warehouse  bldg. 
Owner   — ■   Dohrmann    Commercial    Co., 

Stockton  and  Geary,  San  Francisco 
Architect — Ashley    &    Evers,    58    Sutter 

St.,  San  Francisco. 
Contractor— Hannah  Bros..  142  Sansome 

St ,  iSan  Francisco. 


CLAWSON    PATENT 
CHIMNEY   CO. 

OLATVSON'S   PATENT   CHIMNEY 

Is  the  Most   Complete  on  the 

Marttet 


OI/AWSON'S    KURNAOE     GRATE 
for  Gas,  Coal  or  W^ood 


Ol.A'WSON'S 

HOODS  and  DAMPERS  for 

Open    FMreplacetl 


Experts    In    Ourlng-    Smoky    Flues 
and   In   Ventllatlngr 

Terra  Cotta  and  Galvanized  Iron 

Chimney  Tops   Erected 

Chimney  STveepLng: 

149  OOUGH  STREET 
Phon«  Park  6092       San  li^ranclseo 


SEATTLE,  Wash. — The  Pacific  Tel.  & 
Ti-1.  have  awarded  contract  to  Sound 
Construirtion  &  Engineering  Co..  Low- 
man  Bldg.,  Seattle,  for  const,  of  3 -story 
masonry  shop  and  warehouse  building. 
130x85  feet  to  be  erected  on  Fairview 
Ave.  and  Valley  St.  Cost  approx.  $200,- 
000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 

Pozzo  Construction  Co.,  421  Macy  St., 

has  been  awarded  a  contract  at  $75,000 
for  all  work  complete  for  erecting  a 
one-story  Class  A  vegetable  packing 
plant  on  Downey  Road  near  Fruitland 
Ave..  Central  Manufacturing  District, 
for  the  Federal  Refrigerating  Co.  Plans 
were  prepared  by  Ball  Ice  Machinery 
Co.  of  St.  Louis.  Dimensions,  60x500 
(t  reinforced  concrete  walls,  steel 
sash,  steel  roof  trusses,  corrugated  iron 
roofing,  metal  skylights,  steel  rolling 
doors,  cement  floors. 


UPLAND,  San  Bernardino  Co.,  Cal. — 
Campbell  Construction  Co.,  Ontario,  has 
been  awarded  the  contract  at  about 
$80,000  to  erect  a  packing  plant  and  a 
)>re-oooling  plant,  at  Upland,  for  the 
West  Ontario  Citrus  Assn.  Dimensions, 
24:!xl41  ft.,  reinf.  concr.  constr.,  saw- 
tooth roof  constr.,  steel  sash,  composi- 
tion roofing,  wire  glass,  steel  roof 
trusses;  the  pre-cooling  plant  will  be 
44x15  ft.  and  will  be  erected  in  connec- 
tion with  the  packing  plant,  42  ft.  high. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  A.  S.  Nibecker,  Washing- 
ton Bldg.,  has  prepared  plans  for  a  fac- 
tory building  to  be  erected  at  the  south- 
east corner  of  Mines  and  Calzona  Sts. 
for  O'Keefe  &  Merritt,  251  So.  'Ave.  17. 
Dimensions,  171x350  ft.,  brick  and 
frame  and  corrugated  iron  exterior 
walls,  composition  roofing,  steel  sash, 
steel  rolling  doors,  metal  skylights,  ce- 
ment floors.     Cost,  $50,000. 

RICHMOND,  Contra  Costa  Co.,  Cal, — 
Plans  for  a  city  machine  shop  in  the 
corporation  yards  at  the  end  of  Thir- 
teenth street  at  the  Santa  Fe  tracks 
have  been  completed.  City  Engineer  H. 
D.  Chapman  announced.  The  proposed 
shop  would  be  ail  by  50  feet  and  would 
entail  an  expenditure  of  between  $5000 
and   $6000. 

ANAHEIM,  L.  A.  Co.,  Cal. — Crystal 
Chemical  Co.  is  preparing  to  expend 
approx.  $500,000  for  improvements  to 
the  company's  plant  here.  This  im- 
rovement  program  is  spread  over  a 
ceriod  of  five  years.  A  fertilizer  dept. 
will  be  added.  The  company  is  now 
turning  out  25,000  gal  alcohol  per  day 
for  commercial  use.  Another  immediate 
improvement  proposed  is  the  elimina- 
tion of  all  odor. 

BURBANK,  L.  A.  Co.,  Cal.— The  Gol- 
den State  Box  Factory  of  Los  Angeles 
is  reported  to  have  secured  a  2-acre 
site  of  the  Southern  Pacific  Ry.  in  the 
northwest  part  of  town,  and  will  start 
work  at  once  on  a  2-story  bldg.  to 
house  a  box  factory,  for  the  manufac- 
ture of  cigar,  candy  and  other  wood 
and  fibre  boxes. 


Si 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Exchange) 

10S3  MARKJOT  ST. 

Phone  Market  891    San  FranolBCO 


Saturday,    July    B,    1924 


BUILDING     AND     ENGINEERING     NEWS 


SEATTLE,  Wash. — The.  Pac.  Tol.  and 
Tel.  Co.  will  shortly  award  contracts 
to  construct  a  threc-.story  concrete  and 
l>r.  warehouse  with  fenestra  steel  sash 
to  be  erected  on  block  of  Valley  at 
Minor  Ave.  North  and  Falrblew  Aves. 
I'ost  »140.00U. 


FLATS 


Contract  Awarded. 

FLATS  Cost,     »10,000 

SACKAMENTO,    Cal.      No.    280S    G    St. 

Two-story  four  flat  building  and  ga- 
rage  (1-rooni   flats). 

Owner  —  Mrs.  C.  Ebel.  1422  10th  St., 
Sacramento. 

.\rchltect — None. 

I'ontractor — W.  H.  Saunders.  2614  1  St., 
Sacramento. 


Bids  Wanted. 

ALTEKATIONS  Cost,    $14,000 

SAN  FRANCISCO,  Pacific  and  Mont- 
gomery. 

Alterations   to  one-story  brick   garage. 

Owner — Commercial  Centre  Realty  Co., 
916   Kearny  St.,  San  Francisco. 

Architect — M.  J.  Lyon,  916  Kearny  St., 
San   Francisco. 


Contract  Awarded. 

FX,AT  BLDGS.  Cost,  $16,000 

SAN  FRANCISCO,   W  43rd  Ave.   150   175 

S  Balboa.  ^,   ^ 

Two   2-story   and  basement   frame  flat 

buildings. 
Owner— R.  G.  Hall,  6140  Geary  St.,  San 

Francisco. 
Contractor — Thos.    Hamlll,    6140    Geary 

St.,    San   Francisco. 


Plans  Completed.  .,„„„„ 

FLATS  Cost,   $10,000 

SAN  FRANCISCO,  W  Laguna  55  S  Fil- 
bert. 
Two-story   and   basement     frame     flat 

bldg.   (3  flats). 
Owner  —  W.  W.   Rednall,   2500  Filbert 
San  Francisco. 


Bids   Wanted  „     ^    .,,„„„ 

FLATS  Cost,  $14,000 

SAN   FRANCISCO,   Bay   near  Van   Ness 

Avenue. 
Two-story    and    basement    frame    flats 

(2   6-room  flats). 
Owner— Withheld.  ^     ,^„ 

Architect  —   Fabre   &   Hildebrand,    110 

Sutter   St.,    San   Francisco. 


Contract  Awarded. 

FLATS  Cost,    $11,896 

SAN    FRANCISCO,    W    Langton    250      S 

Howard. 
Two-story   and   basement     frame     flat 

bldg.   (4  flats).         „    .,       _ 
Owner — M.    Bassetti,    52    Langton,    San 

Francisco. 
Architect — John    Foley,    770    5th    Ave., 

iSan  Francisco. 
Contractor — Gustav    Spirz,   56   Langton, 

San  Francisco. 


Contract  Awarded.  ,,,„„„ 

PLATS  Cost,  $15,000 

SAN  FRANCISCO,  Powell  near  Filbert 

Street. 
Two-story    and    basement    frame    and 

plaster  (2)   flats. 
Owner — Mr.    Demartini. 
Architect    —    Paul    F.    DeMartmi,    946 

Broadway,    San   Francisco. 
Contractor — Paul    DeMartini,    2869    Oo- 

tavia  St.,  San' Francisco. 


GARAGES 


Plans  Being  Completed. 
GARAGE  Cost,  $24,000 

SAN  FRANCISCO,  Filbert  &  Columbus. 
Two-story    concrete   garage   bldg. 
Owner — Commercial  Centre  Realty  Co. 
Architect— M.   J.  Lyon,   916  Kearny  St., 
San  Francisco. 


Res.  Phone  Piedmont  482 

M.  J.  MacDonald 

STUMPS  PULLED 
LAND    CLEARED 

TREE  SURGERY 
EXPERT  POWDER  WORK 
Trees  Trimmed  or  Remored 

Equipped    with    Stu-mp    Pullers 

and  Power  Saws 
B212  Baker  St,  Berkeley,  CaUf. 


LOS  ANGELES,  Cal.— Arch t.  John  M. 
Cooper.  321  Marsh-Strong  Bldg.,  has 
prepared  plans  and  has  the  contract  to 
erect  a  class  C  store  and  garage  bldg. 
on  18lh  St.  near  Figueroa  St.  for  the  I. 
W  Hellman  estate.  It  will  be  occupied 
by  the  Paul  G.  Hoffman  Co.;  6  stores, 
garage  and  auto  salesroom,  offices; 
brick  walls,  dimensions,  100x130  ft., 
1-story  and  mezzanine,  press,  brick 
facing,  plate  glass,  steel  beams,  comp. 
rfg.,  metal  skylights,  steel  sash,  wood 
roof  trusses;  cement,  tile  and  hardwood 
floors;  $75,000. 
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Figures    Wanted — Bids    To    Be    Opened 

July  21st  at  11  O'clock  A.  M. 
MEMORIAL  BLDG.  Cost,  $18,000 

DANVILLE,   Contra    Costa  Co.,  Cal. 
One-story    frame   and   stucco    Memorial 

Building. 
Owner — Contra    Costa    County     (J.    a 

Wells,  Clerk). 
Architect  —  Jas.  T.  Narbett,   910   Mac- 

donald  Ave.,  Richmond. 

Contract    Awarded. 

CLUB   HOUSE,    ETC.  Cost,    $36,000 

OAKLAND,    Alameda   Co.,    Cal.      N    40th 

St.    west   of  Grove. 
Two-story    10-room    club      house      and 

gymnasium. 
Owner — Sacred   Heart  Parish. 
Architect — None. 
Contractor — J.   J.    Power,    774    20th    St., 

Oakland. 


HALLS  AND   SOCIETY 


LOS  ANGELES,  Cal. — Archt.  John  M. 
Cooper.  321  Marsh-Strong  Bldg.,  is 
preparing  plans  and  has  the  contract 
to  erect  a  1-story  and  basement  garage 
on  Maple  Ave.,  beteen  4th  and  5th  Sts. 
for  Morse  &  Caldwell.  It  is  being  de- 
signed to  carry  7  additional  stories; 
reinf.  concrete  construction,  steel 
sash,  comp.  rfg.,  ramps,  sprinkler  sys- 
tem. 


GOVERNMENT  WORK 
AND  SUPPLIES 


TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office,  Washington, 
D.  C,  June  23.  1924.— SEALED  PRO- 
POSALS will  be  received  and  opened  in 
this  office  at  3  P.  M.,  July  21,  1924,  for 
furnishing  the  materials  and  labor  re- 
ciuired  for  changes  at  Side  Entrance  at 
the  U.  S.  Post  Office,  Oakland,  Calif. 
Drawings  and  specifications  may  be 
obtained  from  the  Custodian  or  at  this 
office,  in  the  discretion  of  the  Super- 
vising Architect.  Jas.  A.  Wetmore, 
Acting   Supervising  Architect. 

VALLEJO,  Solano  Co..  Cal. — Mare  Is- 
land navv  yard  officials  have  received 
notice  from  Washington  authorizing 
the  reconstruction  of  Dik^  No.  14  at 
the  yards  at  a  cost  of  approximately 
$100,000. 

The  large  dike  collapsed  recently 
following  an  attack  on  the  wooden 
piles  bv  teredos,  a  specie  of  marine 
worm.  The  new  structure  will  be  of 
class  A  concrete  construction  with  no 
exposed  wood  sections.  Employees  of 
the  public  works  department  at  Mare 
Island  will  carry  out  the  work  imme- 
diately. 

WASHINGTON,  D.  C. — Bids  will  be 
rec.  by  The  Panama  Canal,  Office  of 
General  Purchasing  Officer,  until  July 
21,  1924,  10:30  a.  m.,  to  fur.  Diesel  En- 
gine driven  generator  for  stand-by 
generator  stations,  under  Cir.  No.  1617. 
Copies  of  cir.  obtainable  from  Fort 
Mason,  San  Francisco. 

MARE  ISLAND,  Cal.— Building  of  2 
target  rafts  at  a  cost  of  approximately 
$40,000  has  been  authorized  by  the  Bu- 
reau of  Ordnance.  The  work  will  begin 
immediately   after  July  1.   it  is  stated. 

Office  Constructing  Quartermaster, 
Fort  Mason,  Cal.— T.  H.  Dahl,  305  Brod- 
erick  St.,  was  awarded  the  majority 
of  painting  of  buildings  at  Letterman 
General  Hospital,  and  Mohr  &  Son  of 
433  11th  St.,  were  awarded  a  smaller 
portion   .         ,  . ,  191  oir; 

Dahl.    lump   bid   was ^Sv'nnn 

Mohr   &  Son,   lump  bid    27,000 


Plans  Being  Figured. 

CLUB    BLDG.  Cost,     $40,000 

OAKLAND,  Alameda  Co.,  Cal.  E  Web- 
ster   St.    N    15th. 

Two-story  concrete  store  and  club 
building. 

Owner — Business  &  Professional  Hold- 
in,'j  Corporation. 

Architect — Miller  &  Warnecke,  414  13th 
St.,   Oakland. 


Preliminary  Plans   Complete. 

T.M.C.A.    BLDG.  Cost,    $900,000 

SAN    FRANCISCO.    Embarcadero    betw. 

Mission  and  Howard  Sts. 
Eiglit-story    reinforced    concrete   T.   M. 

C.  A.  bldg.  (army  and  navy  branch) 
Owner — T.  M.  C.  A. 
Designer — International    Bldg.    Bureau 

of  Y.  M.  C.  A..  New  York. 
Architect — Not  selected  yet. 

Plans  call  for  a  structure  covering 
137  square  feet,  with  swimming  pool, 
gymnasium,  dormitory,  club  rooms 
and  other  conveniences. 


Figures   Wanted— Bids    To    Be    Opened 

July  21st  at  11  O'clock  AM. 
MEMORIAL    BLDG.  Cost,    $20,000 

■WALNUT  CREEK,  Contra  Costa  Co. 
One-story      frame      and    brick      veneer 

Memorial  Building.  ,t      tt 

Owner— Contra    Costa    County     (J.    H. 

Wells,    Clerk).  .     „,„  ,, 

Architect  —  Jas.  T.  Narbett,  910  Mac- 

donald   Ave.,    Richmond. 


Contract  Awarded. 

STORE  ETC.  Cost,   $80,000 

SAN  FRANCISCO  B  Jones  107-6  N  Turk 

Three-story  class  C  store,  hall  and  of- 
fice building. 

Owner — Musicians'  Union,  68  Haight  St 
San   Francisco. 

Architect — Sylvain  gchnaittacher,  233 
Post  St.,  San  Francisco. 

Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket St.,  San  Francisco. 


COMPTON,  L.  A.  Co.,  Cal.  —  Archt. 
Frank  O.  Eager,  137  'E  White  Oak, 
Monrovia,  has  completed  preliminary 
plans  for  a  3-story  brick  store  and 
lodge  bldg.  to  be  erected  at  Magnolia 
and  Tamarind  Sts.,  for  the  Masonic 
Temple  Assn.  The  bldg.  will  be  95x95 
ft.  and  will  contain  stores  on  the 
ground  floor,  lodge  rooms,  banquet  hall 
and  offices  above.  The  bldg.  will  have 
glazed  brick  front;  comp.  rf;  elevator. 
Cost,  $75,000.  The  drawings  are  on  dis- 
play at  the  office  of  Jack  Stanley, 
Compton. 

LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— Architect  Geo.  M.  Lindsey,  327  Laugh- 
lin  Bldg..  is  preparing  plans  for  a  two- 
storv  and  basement  fraternity  building 
for  the  Owl  and  Key  Fraternity  of  Oc- 
cidental College.  There  will  be  a  living 
room,  dining  room,  breakfast  alcove, 
kitchen,  library  and  reception  room  on 
the  first  floor,  two  bedrooms,  seven 
studies,  four  sleeping  porches  to  ac- 
commodate 20  men  and  4  bathrooms 
with  showers  on  second  floor,  chapter 
room,  banqut  room  and  storage  in 
basement.  Dimensions,  62x84  feet,  con- 
crete and  frame  construction,  tile  roof- 
ing, hot  air  heating  system,  metal  lath 
and  plaster,  tile  baths  and  shower, 
hardwood  floors,  pine  and  mahogany 
trim.  Cost,  $25,000.  Selected  bids  will 
be  taken. 


Mailing  Lists 
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ORLAND,  Butte  Co.,  Cal.— The  Tom- 
my A.  Thompson  Post  of  Amer  Legion 
plans  the  erection  of  a  $30,000  honne 
on  North  Fourth  Street.  Plans  t  ob- 
tain the  funds  from  the  County  have 
been   started. 

SANTA  BARBARA,  Santa  Barbara  Co 
Cal Archt.  W.  E.  Edwards  is  prepar- 
ing' plans  for  a  2-story  Spanish  type 
class  A  club  house  to  be  erected  at 
West  Cabrillo  Blvd.  and  Chapala  St. 
for  a  local  syndicate  headed  by  F.  A. 
Harding'.  The  site  was  purchased  from 
Ole  Hanson  Syndicate.  The  promoters 
have  named  the  club  the  Royal  Santa 
Barbara  Club  and  plan  to  expend  about 
S170.000  on  the  bldg.,  which  will  be 
operated  on  a  business  basis.  There 
will  be  a  ballroom,  gymnasium,  billiard 
room,  shower  baths,  etc.  Portions  of 
the  bldg.  will  be  rented  for  public  or 
private   functions. 

SANTA  BARBARA,  Santa  Barbara 
Co  Cal. — The  California  Poppy  Social 
Club  has  been  organized  under  the 
name  of  the  Caposo  Inv.  Co.,  with  a 
capital  stock  of  $150,000  (C.  E.  Aubrey 
pres.)  with  the  purpose  of  erecting  a 
2-story  club  bldg.,  containing  dance 
floor,  120x114  ft.,  and  a  banquet  hall, 
90x100  ft.  The  banquet  hall  will  be  a 
combined  dining  room  and  gymnasium. 
As  soon  as  a  bldg.  site  is  selected  plans 
for  the  new  club  house  will  be  started. 


BUILDING     AND     ENGINEERING     NEWS 


Saturday,    July    5,    1924 


Bids  to  be   Called  About  Aug.  15th. 

ADDITION  Cost,  $90,000 

EUREKA.  Humboldt  Co.,  Calif.,  block 
boundea  by  7  and  8,  G  and  H.  o" 
site  of  and  adjoining  present  Eu- 
reka Inn.  jj.i-  /en 

Three-story  frame  hotel  addition,  (50 
rooms,    70    baths.) 

Owner— Eureka  Hotel  Co.,  Eureka, 
Calif 

Construction  Managers— Fred  Whitton 
Construction  Co.,  """  "" —  °*     =    •< 


Pine  St..  S.  F. 


Contract  To  Be   Signed  Shortly. 
HOTEI,  Cost.   $309,000 

MARYSVILLE,     Yuba     Co.,     Cal.,    Fifth 

and  B  Sts..   163x119-8. 
Five-story    reinforced     concrete     note'i 

141    rooms,    11    sample    rooms    and 

80%  baths    (pressed   brick). 
Owner — Marysville  Hotel  Co. 
Architect  —  Edward  Glass,  Underwood 

Bldg..    San    Francisco. 
Contractor— I    C.      Evans,      802      E     St., 

Marysville.  .      ,t     -r.      i 

According  to  President  A.  H.  Eoul- 
ten,  of  the  Marysville  Hotel,  the  con- 
tract will  be  signed  as  soon  as  the  ne- 
cessarv  funds  to  complete  the  amount 
needed  have  been  obtained. 


ALHAMBRA,  L.  A.  Co.,  Cal.— Archts 
Quintin  &  Kerr,  310  Weber  Blk.,  Al- 
hambra,  have  completed  plans  for  the 
new  Alhambra  Athletic  club  bldg.  to  be 
erected  on  a  31^ -acre  site  ori  N  Chapel 
St  Est.  cost  $75,000.  The  bldg.  will  be 
of  rambling  English  type  archilecture. 
containing  lounge,  88x48  ft.,  lobby  32 
by  17  ft  ,  locker  room,  showers,  lava- 
tory, kitchen.  The  lounge  will  accom- 
modate 300,  and  will  be  used  for  din- 
ing room  until  the  new  dining  room 
addition  is  built.  The  ladies'  dept.  will 
be  on  the  mezzanine  floor  overlooking 
the  lobby.  Plans  include  a  gymnasium, 
80x100  ft.  containing  stage,  and  a 
swimming  pool,  20x60  ft.  ,in  connection 
The  athletic  features  of  the  club  will 
he  built  after  the  main  portion  is  com- 
pleted. 

FULLERTON,  Orange  Co.,  Cal.  — 
The  South  Side  Imp.  Assn.  is  back  of 
a  plan  to  erect  a  community  club  house 
and  swimming  pool  for  the  southside 
of  the  city.  A  site  has  been  tentatively 
secured. 


SISIOH 


rded. 


hotel 


Contract   Aw 
HOTEL.  ETC. 
SACRAMENTO.    Cal 
Three-story    brick 

building. 
Owner — Spiro    D.   Giacomelos. 

J  Sts.,  Sacramento. 
Architect — None. 
Contractor — H.    Goldman.    116 

Sacramento. 


Cost,  $24,000 
319    K    St. 
and      store 


Member  S.  F.  Builders'  Exchange 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Tariegated  Colors  Slat* 

Roofing 

and 

Random  Variegated  Colors  Tile 

Roofing 

Composition  Roofing 

General  Roof  Repairing 

Samples  Submitted 

ISO  Jeaale   St.,  Sao  Pranclsco 

Res.    4201    Mission    St. 

Phone    Randolph    6982 


POWER  PLANTS 


Sub-Contract  Awarded.  .,,oin 

I'UUIFIERS  Cost,    n3.21p 

SAN    FRANCISCO.      Beg.    710    N    8.i      40 

E  135  N  4°  20  W  from  SE  Humboldt 

and  Georgia  Sts. 
Seven   wooden   purifiers  at  Potrero   gas 

plant.  .     _        ,,. 

Owner — Pacific  Gas  &  Electric  Co.,  44o 

Sutter  St.,  San   Francisco. 
Architect — None. 
(  oniractor — George  Windier  Co.,  gth  & 

Hooper  Sts.,  San  Francisco. 

OROVILLE,  Butte  Co..  Cal— See 
■  Sewers  and  Street  Work."  this  issue. 

TACOMA,  Wash. — Chief  Engineer  J. 
L  Stannar<l  of  the  Cushman  power 
project,  Tacoma's  hydro-electric  under- 
laying announced  the  award  of  the 
ir.ntract  to  construct  the  foundation 
for  the  new  power  house  to  A.  Guthrie 
&  Co.,  of  Portland,  Ore.  n  that  firm's 
bid  of  $118,42.5.  But  one  other  bid  was 
received  on  the  contract,  according  to 
Engineer  Stannard.  The  structure  is  to 
he  built  on  the  Skokomish  river. 


BRAWLEY.  Imperial  Co.,  Cal.— Geo. 
Lack,  one  of  the  owners  of  the  Dun- 
lack  Hotel,  has  announced  his  plans 
for  rebuilding  the  structure  making  a 
4-story  85-room  hotel.  The  Dunlack 
hotel  bldg.  was  destroyed  in  the  recent 
fire. 

CHANDLER.  Ariz.  —  About  $300,000 
will  be  expended  on  improvements  at 
the  San  Marcos  hotel  this  summer,  ac- 
cording to  Dr  A.  J.  Chandler,  who  has 
applied  to  the  city  council  for  a  perrnit 
to  close  citv  streets  and  alleys  adja- 
cent to  the  hotel.  About  30  new  bunga- 
lows are  included  in  the  plans,  which 
call  for  a  new  dining  room  and  the 
doubling  of  the  hotel  capacity. 

YREKA.  Siskiyou  Co..  Cal.— Excava- 
tion has  been  started  for  the  construc- 
tion of  a  three-story  frame  hotel  blind- 
ing to  be  known  as  "Yreka  Inn.  Wea- 
ver Bros.,  of  Yreka.  are  the  owners. 
Most  of  the  work  will  be  done  by  days 
labor  under  the  supervision  of  the 
owners.  The  foundation  contract  has 
been  awarded   to  Chas.  Noel. 


VENICE,  L.  A.  Co.,  Cal. — Mrs.  Gussie 
Rundel  and  Mrs.  Minnie  G.  Kopp  are 
said  to  be  planning  to  erect  a  store, 
office  and  hotel  bldg.  on  Trolleyway, 
bet.  Market  St.  and  Horizon  Ave.  Est. 
cost,  $150,000.  The  project  has  been 
filed  in  City  Planner  William  T. 
Doane's  office. 


HOSPITALS 


Disraeli  said:  "Confidence  is  a 
plant  of  .slow  growtli."  Tlie  con- 
fidence wiiich  architects,  con- 
tractors, and  owners  everywhere 
have  in  Quandt-quality  paintrng 
decorating  service  lias  been 
established  through  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  past  40  years. 
AVhether  the  job  be  large  or 
small,  onr  paramount  interest  is 
to  achieve  the  best  result  and 
"■ive  full  value  for  every  dollar 
expended.  Quandt-quality  serv- 
ice Is  a  dependable  service  and 
will  fulfill  all  your  re<iulrements. 


A.  duandf  &  Sons 

Painters  *  Decorators 

Since  1885 
74  GUERRERO  STREET  •  MARKET  17C9 

SAH  FBaNCISCO 


FALLON,  Nevada.— The  City  Council 
plans  the  installation  of  a  municipal 
power  plant.  Engineers  have  been  di- 
rected to  present  specifications  for  two 
plants,  200  horsepower  each.  The  pro- 
posed municipal  power  plant  would 
cost  approximately  $40,000. 


Contract    To   Be  Awarded.  ,.,„„„ 

BRICK  ADDITION  Cost,   ?42.000 

SAN    FRANCISCO,    Anza    6t.    and    6th 

One-story   and  basement  brick  surgery 

and  clinic  addition  to   hospital. 
Owner— French  Hospital. 
Architect — Fabre    and    Hildebrand,    110 
Sutter  St.,  San  Francisco. 
In   all   probability  H.   H.   Larsen   will 
be    awarded    the    contract    within    the 
next  few  days. 


PUBLIC  BUILDINGS 


inrts  To  Be  Taken  Next  Week.     •      

ALTERATIONS  Cost    $10,000 

I'lEDMONT,   Magnolia     and     Highland 

Avenues. 
Alter   frame   club  house   into   commun- 
ity house. 
Owner — City  of  Piedmont. 
Architect — Meyer    &    Johnson,    Bks   In- 
vestment Bldg.,  S.  F. 

Sketches    Prepared. 

CITY    HALL  Cost,    $- 

lOTj  CERRITO,  Contra  Costa  Co.,  Cal. 
ntv  Hall. 

Owner — 1  itv    of   El    Cerrito. 
Vrchitect — W.    O     Lewis,    Oakland. 

W  O  Lewis  submitted  sketches  to 
Ibe  Board  of  Trustees  of  El  Cerrito 
but  no  definite  action  was  taken.  A 
bond  issue  will  be  voted  on  shortly 
for    raising    necessary    funds. 


Bids   to   be   Taken   Shortly. 
CITY  HALL,  ETC.  Cost,  $28,000 

LEMOORE,    Kings    Co.,    Cal 
Two-story    brick      city    hall      and      fire 
liouse     brick    exlerior    finish,    elec- 
tric  heating     system,     composition 
roof. 
Owner — City  of  Lemoore.    ,       ^     ^         ,, 
Architect  —  Swartz  &  Ryland,   Rowell 
Bldg..    Fresno. 
Plans   have  been  completed  and  will 
be   presented   to   the   Board  of  Trustees 
of   Lemoore   this   week    ror   final  adop- 
tion. 


PIEDMONT,  Alameda  Co.,  Cal. — Fred 
Westlund.  351  12th  St.,  Oakland,  was 
awarded  the  general  contract  at  $23.- 
970  for  alterations  and  additions  to 
The  Citv  Hall  at  Piedmont,  Plans  were 
prepared  by  Architects  Meyer  &  John- 
son    743   Market  St.,   San   Francisco. 


A.   E.  Leitch 


J.  G.  Leitch 


LEITCH 
ROOFING  CO. 

Successors  to   Clark  *  Leitch 

Office   and    Warehouse: 

U16  sr.COND   ST..   SACRAMFNTO 

Phin/-.«    Main    720 — 022:! 


Saturday.    July    B,    1924 
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Bldg   Wanted  .,„nnn 

ALTERATIONS  Cost,   $10,000 

PIEDMONT.   Magnolia     and     Highland 

Avenues. 
Alter   frame   club   house   Into   commun- 
ity house. 
Owner — City  of  Piedmont. 
Architect— Meyer    &    Johnson,    Bks   In- 
vestment  Bldg.,   S.   F. 

■LODI,  San  Joaquin  Co..  Cal.  —  Kent 
Watson.  Matt  Sherman.  Matt  Uoilacker 
and  B.  E.  Porter,  of  Lodl,  wore  awarded 
the  contract  for  the  con.struotion  of 
the  new  fire  house  bungalow  for  Ma- 
ple Park  by  the  Trustees  of  the  City  of 
Lodl.  Their  bid  was  J4697.75  for  the 
brick   veneer.  ^      »        . 

Their  bid  for  the  frame  and  stucco 
was  »4714  and  for  the  concrete  block 
»<835.i)5.  ^   ^^    ,     ... 

The  six  other  bidders  and  their  bids 
are  as   follows:  .,r,„ci  = 

Paukett  &  Rosenburg,  brick.  $1996.15 
cement  block  $4995.85;  and  frame  with 
stucco.   $4768.90. 

B  T.  Wlsner.  brick  $5267:  frame 
with  stucco,  $5100;  and  cement  block, 
$5323. 

Helb  Brother,  brick  $5374.99:  cement 
block  $5374.99;  and  frame  with  stucco 
$5264.99.  „„,        ^,      , 

W.  J.  Barnes,  brick.  $5325;  block, 
$5700:  frame  and  stucco.  $5250.      

R  Senner,  brick.  $5269:  block.  $5369; 
with  Spiekerman  block,  and  $5169  with 
Perrin  block,  and  frame  and  ."tucco, 
$4869. 

The  architect,  J.  Frank  Watson  made 
an  estimate  of  $4700. 

BERKELEY.  Cal  —  Following  bids 
received  at  the  office  of  the  Comp- 
troller. University  of  California,  for 
concrete  work  for  the  tralnine  quar- 
ters in  the  California  Memorial  Stadium 
on  the  grounds  of  tne  University  of 
California.  Plans  by  John  Galen  How- 
and  and  Associate  Architects.  First  Na- 
tional Bank  Bldg.,  San  Francisco. 
John    M.    Bartiett,      351    12th      St., 

Oakland     ?8124 

F.    E.    Nelson 8385 

M.   E.   Hopper   &   Son 9225 

H.  Vensano  &  Co 9822 

Lawton    &   Vezey 10,936 

All  bids  are  being  held  under  advise- 
ment. 

SAN  FRANCISCO.  Cal. — Until  July 
24.  1924,  12  noon,  bids  will  be  rec.  by 
Board  of  Park  Commissioners,  B.  P. 
Lamb,  Secretary,  for  the  installation  of 
heating  eqquipment  at  the  M.  H.  de 
Young  Memorial  Museum,  Golden  Gate 
Park.  Plans  and  specifications  on  file 
in  the  office  of  Leland  &  Haley,  58  Sut- 
ter St.     Certified  check  of  10%   required 

SAN  FRANCISCO  —  Until  July  24, 
1924,  at  12  noon,  bids  will  be  received 
hy  B.  P.  Lamb,  Secretary  of  Board  of 
Park  Comm.  for  the  general  construc- 
tion of  a  new  Beach  Chalet  to  be  erect- 
ed on  the  western  border  of  Golden 
Gate  Highway  southeast  of  present 
Beach  Chalet.  Plans  and  snecifications 
therefor  on  file  in  the  office  of  Willis 
Polk  &  Company,  Hobart  Bldg.  Bond 
of  20%  required. 


RESIDENCES 


BUNGALOW  Cost,  $6000 

ALAMEDA,    Hawthorn    &    San   Antonio. 
Five-room   bungalow   and   garage. 
Owner — Mrs.    Jacob   Nelson. 
Architect— W.   O.   Lewis,   Oakland. 


Contract  Awarded.  ,.. 

DWELLINGS  Cost,    »10,000 

SAN    FRANCISCO,    E    ISth    Ave.    50    75 

165  S  Judah. 
Three    1 -story     and     basement      frame 

dwellings. 
Owner— L.  S.  Ross,  1440  15th  Ave.,  San 

Francisco.  „^    , 

Architect— Chas.    E.    J.    Rogers,   Phelan 

Bldg.,   San   Francisco. 
Contractor— D.  W.  Ross,   180  Jessie  St., 

San   Francisco. 


KING^S 
ORIENTAL 
STUCCO 

Untform   Color   and   Texture 
Waterproof,   Durable 

Manufactured  by 

J.  B.  VJSQ  &  CO. 

NEW  YORK 

Send  for  Color  Card 

A.  I,.  GREENE 

Pacific   Coast   Sales   Agent 

490   Burnside   St.,   Portland 

1161-5»  Mission  St,  San  Francisco 


Plans  Being  Prepared.  ,,„„„„ 

RESIDENCE  Cost.   $42,000 

WOOnSIDE.    San    Mateo    Co.,    Cal. 
Two-story    and    basement    frame       and 

concrete  12-ronm  country  residence 
Owner— Estate  P.  A.  Zane,  Portola. 
Architect  —  Joseph   L.   Stewart,    Glaus 

Spreckels   Bldg.,   San   Francisco. 

Plans    Beintr    Prepared.  ^„_, 

RESIDENCE  Cost,   $35,000 

SAN    FRANCTSCO,    St.    Francis    Wood, 
Buena,    Ventura   and      St.      Francis 
Blvd. 
Two-story   and   basement   frame,    plas- 
ter   and    brick     Spanish    residence 
with   tile  roof   (9   rooms). 
Owner— J.  P.  LivinKston. 
Architect   —   Joseph    L.    Stewart,    Claus 
Spreckels   Bldg.,   San   Francisco. 


Plans  Complete,  .,.,„„„ 

DWELLINGS  Cost    $16,000 

S4N    FRANCISCO,    E    Avilla    St.    75    95 

145    165  N  Chestnut. 
Four  1-story  &  basement  frame  dwlgs. 
Owner — Meyer  Bros.,  1  Montgomery  St. 

San  Francisco. 

rnntract  Awarded.  ..„„„„ 

DWELLING  Cost,   $10,000 

SAN  MATEO,   San  Matea  Co.,  Cal.     Lot 

186    Occidental      Ave.,      San    Mateo 

Dwelling'  and   garage. 

Owner — C.    W.    Higgins,    775    Geary    St., 

San    Francisco. 
Architet. — None. 
Contractor— M.    C.    Rench,    728    S-B    St., 

San  Mateo. 


Contract  Awarded. 

RESIDENCE  Cost,  $9000 

NEAR  WOODSIDE,   Santa  Clara  Co. 
One-story    stucco    and    frame   residence 

(7   rooms). 
Owner^Wlthheld.  _ 

Architect— Birge    M.    Clarke,    600    Em- 

barcadero,  Palo  Alto. 
Contractor— W.  P.  Goodenough 


Bids  Wanted. 

RESIDENCE  Cost,    $17,000 

LTNIVERSITY      OP      CALIF.      CAMPUS, 

Santa  Clara  Co.,  Cal. 
Two-story    frame    and    stucco    12-room 

residence. 
Owner — Withheld. 
Architect — Birge  M.  Clarke  GOO  Embar- 

cadero,  Palo  Alto. 


Cost,   $30,000 


Plans  Being  Revised, 

RESIDENCE 

FRESNO,   Fresno  Co..  Cal. 

Two-storv   frame   and   stucco   residence 

of    Spanish    architecture    with    tile 

roof      Will  contain  16  rooms  and  4 

baths. 
Owner — Mrs.   A.  B.    Clark. 
Architect  —  Swartz  &  Ryland,  Rowell 

Bldg.,    Fresno. 

Pl.ins  Being  Revised.  __,  ^„„ 

RE.=?TDENCE  Cost.    $15,000 

BERKELEY.  Alameda  Co.,  Avalon  Ave. 
Two-story    frame    and    stucco    10-room 

Spanish   design   residence  with   tile 

roof. 
Owner — Geo.  P.  Baxter. 
Architect— Warren   G.   Perry,   260  Calif. 

St..   San  Francisco. 

Bids  'Wanted.  «.„„„„ 

REFIDENCB  Cost,   $10,000 

NAPA,  Napa  Co.,  Cal. 
Two-story    stucco    and    frame    9-roora 

residence. 
Owner— James  G.  Noyes. 
Architect — Warren  G,   Perry,   260    Calif. 

St.,   San   Francisco. 


Mr.  Architect  or  Builder 

If  you  want  yonr  Typewriter 
Work  on  Speclficatlona  to  be 
clean  cut  rent  or  bny  a 
WoodHtoek,  the  machine  that 
cuts  the  best  BtencU 


r;id=s   Wanted. 

RESIDENCE  Cost,    $12,000 

T'N'TVKRSTTV    OF    CAL.    CAMPUS. 
Two-story     frame     and     stucco  8-room 

residence. 
Owner — Withheld. 
Architect — Birare  M.  Clark,  600  Embar- 

cadero,   Palo  Alto. 


Bids  Wanted. 

RESIDENCE  Cost,   $12,000 

VXTIOCH,    Contra    Costa    Co.,    Cal. 
Two-storv   brick   and  concrete  10-room 

parochial    residence    with    tile    roof 
Owner — The   Dominican   Fathers,  Anti- 

och. 
Architect — Beezer  Bros.,     1915     Steiner 

St.,   San  Francisco. 


Contract   Awarded. 

RESIDENCE??  Cost,  $10,100 

SAN   FRANCISCO,    W    41st   Ave,    200    N 

Balboa. 
All  work  except  furnaces  and  hot  water 

heaters    for    two    frame    residences. 
Owner — Dr.   Geo.  Herzog  and  Rae  Her- 

zog.  Flood  Bldg..  San  Francisco. 
Contractor — Henry    S.    Nelson,    689    6th 

Ave.,  San  Francisco, 


NILES.  Alameda  Co..  Cal. — E.  E. 
Dias  contractor  of  Niles  will  shortly 
stsrt  construction  of  three  frame 
bun.£calows  in  the  School  tract  to  cost 
from  $3000  to  $5000  each. 


Contract  Awarded.  ,_„  ,,„ 

REMODEL  Cost,    ?10.650 

0  4KLAND,    NE    40    ft.    of   Lots    165    166 

Block    838    "Piedmont   by   the  I,ake 

Tract". 
Remodeling   and    enlarging      two-story 

frame   residence. 
Owner    —    O.    T.    &    Minnie    Nish,    734 

Lake   Shore.   Oakland.        „„    .„  , 
Designer — H.    P.    Forward.     103    Wals- 

worth.  Oakland.  ' 

Contractor— Beadell  &  Lane,  909  Spruce 

St.,  Berkeley. 

T.ifls  Wanted  ,„„„„ 

RESIDPNCP  Cost;^  $8000 

SAN  FRANCTSCO,   St,   Francis  Wood. 
Two-story  frame  and  stucco   residence 
Owner — R.  A    Hickman. 
Architect— Masten  &  Hurd,  278  Post  St. 
San  Francisco. 

r'bbKELEt"  Cost,   $12,000 

BERKELEY,  Thousand  Oaks. 
Two-storv  frame  and   stucco   residence 
Owner — IVIr.   J.   Hood.  ,    „„„  _     ^  „t 

Architect— Masten  &  Hurd,  278  Post  St. 
San   Francisco. 


CROWE 
GLASS 


CO. 


574  Eddy  St. 
Phone  Prospect  612 

Equipped  To  Handle 
Any  Size  Job. 

DIRECT  FACTORY  BUYERS 


u 
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SCHOOLS 


Cost,    ?— 
D   &   Brown 


Contract   Awarded. 
RESIDENCE 
PETALUMA,   Sonoma   Co., 

Streets.  .,  „ 

Eight-room  frame  country  residence  & 

garage. 
Owner — M.  Goldman.. 
Architect— Sylvain     Schnaittacher,     233 

Po.st  St.,  San  Francisco. 
Contractor — Vogensen  Const.  Co.,  Peta- 

luma. 

Contract  Awarded.  .,,  nnn 

nW'ELLIN'GS  Cost,   ?33,000 

5aN    FKANCISCO,    E    18th    Ave.    130    S 

Lawton    Ave. 

Six  1-story  and  basement  frame  dwlgs. 

Owner — Lederman    Building    Co. 

Architect— Gustave  Stahlberg,  Flaliron 
Bldg.,    San    Francisco. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery St.,  San  Franci.sco. 

Bids  Close  July  10,  1924,  2  P.  M. 
SCHOOL  Cost,    $21,000 

FIGARDEN,  Fresno  Co.,  Cal.     Figarden 

School  District. 
Elementary   school   building.      _ 
Owner — Figarden   School   District,  Mrs. 

Blanche  Allison,  Clerk. 
Architect — Ernest  J.  Kump  Co.,  Rowell 

Bldg.,  Fresno.  . 

Plans  and  specifications  obtainable 
from  Clerk  or  W.  F.  Jennings,  819  Mat- 
tel Bldg.,  Fresno. 

Contract  Awarded.  ^     ^    ,.„  oo, 

ADDITION'  Cost    $16,881 

STOCKTON,  Stockton  High  School. 
Addition    to    Boys'    and    Girls*    gymna- 
sium and  alterations  in  commercial 
science   building   of  Stockton  High 

School.  .  .-r-n 

Owner   —    Board    of   Education    (J.    R. 

Humphreys,    pres.      and     Ansel      S. 

Williams,  secy.)  „„   ^^     ^. 

Contractor — H.   E.  Vickroy,   1122   North 

Commerce,    Stockton. 


Figures   Wanted— Bids   To   Be   Opened 

SCni'iil  "■   "'  '   ^-  ""■        Co«t.   $25,000 

SHAFTER,  Kern  Co.,  Cal. 

Four-room  brick,  steam  heated,  school 

bldg.    (first  unit.) 
Owner — Shafter    School   District. 
Architect — Edward    Glass.      Underwood 

Bldg.,   San   Francisco. 
Plans    obtainable    from    Asso.    Archi- 
tect Thos.  Dupes,  New  Fish  Bldg.,  Bak- 

ersfield. 


Saturday,    July    5,    1924 


HATWARD,  Alameda  Co.,  Cal. — A.  B. 
Sorenson.  1110  C  St.,  Hayward.  Is  erect- 
ing 15  Spanish  style  bungalows  for 
himself  on  Smalley  Ave.  and  Castro  St. 
to  be  known  as  the  Melvln  Court. 


P.K'HMOND.  Contra  rosta  Co..  Cal. 
— Dave  Martz,  San  Pablo  Ave..  Rich- 
mond, will  erect  for  himself  three  one- 
story  frame  and  stucco  bungalows  on 
Natoma  Avenue  and  Point  Richmond. 


AUDITORIUM  ?3000 

POINT  ARENA,  Mendocino  Co. 
One-story    frame    auditorium    bldg.    at 

high  school  site.  . 

Owner    — ■    Point    Arena    Union    High 

School.  „  ,, 

Architect — Norman  R.  Coulter  46  Kear- 
ny St..  San  Francisco. 
Bids  will  be  received  until  July  li- 
NOTE — The  above  was  reported  as  a 
$40,000  school  building  in  issue  of  18th. 

PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
H.  E.  Lauer  of  Palo  Alto  was  awarded 
the  heating  and  ventilating  in  connec- 
tion with  the  construction  of  the  pro- 
posed school  building  to  be  erected 
here,  according  to  plans  and  specifica- 
tions by  Architect  Birge  M.  Clark.  600 
Erabarcadero,  Palo  Alto. 

All  bids  for  sheet  metal  work  and 
plastering  were  rejected  and  new  bids 
will    be    re-advertised   for. 

Awards  on  other  portions  of  work  as 
reported   June    l!)th,   are: 
General    contract     to     Cochrane-Boehm 

Co.,    Call   Bldg.,    San   Francisco,    at 

$71, SOU. 
Composition    roofing    to    W.    J.    Porter, 

San  Jose,  $268. 
Tile  rooline  to    Gladding   and  McBean. 

Crocker  Bldg.,  S.  F.,  $3725. 
BlackboardH   to   F.  "W.   Wentworth  and 

Co..   39   2nd  St.,   S.   F.,   $2536. 
Painting  to  A.  Quandt  &  Son,  374  Guer- 
rero St.,  S    F.,  $4765. 
Hardware   to   San    Jose   Hardware   Co., 

San  Jose,  $2386. 
Plumbing    to    Turner    Co.,    218    Natoma 

St.,  S.  F.,  $7180. 
Electrical  work  to   Butte   Elec.   &  MIg. 

Co..  534  Folsora  St.,  S.  F.,  $4815. 
Electric    clookn    to    Pacific    Elec.    Clock 

Co..  86  3rd  St.,  S.  F.,  $498. 
1st   report  April   9,    1924;    5th   June   19, 

FRESNO.  Cal. — Following  bids  rec. 
by  L  L.  Smith,  Secy.  Board  of  Educa- 
tion. 2525  Tuolumne  St.,  Fresno,  to  fur. 
slate  blackboards  for  high   school: 

C    F.  Weber  Co..   S.  F $1026.00 

H.  S.   Crocker  Co.,  S.  F.  ,„„»„„ 

Slate     1006.30 

Permoroc    662.00 

Duroplate     529.70 

Rucker-Fuller   Desk   Co.,   S.   F... 

Slate     1001.78 

Stewart  School  Supply  Co.,  Stock- 
ton,   Cal 1001.78 

All   bids   taken   under  advisement. 


CONCRETE  ^clJ 


CRE 


■(/(3uitC 


PRATT    Blll.UIXf;     >I  VTEItlAI.    CO 


il    .Manager 


June    30,    1921. 


Clarence    F.    Pratt.  

Main    Ollice:      lli-arst    Building 
rlanLs  and    lards  at 
San    Francis.o,    I'rattrock     (\iar    Fi.l»<.m».    SacranirnI". 
|l»rattco     (Monterey    Co.) 

Pbnne Ilouglax    :MK» — "Kasy    to    Renienilier' 

SA\D— CRI.SHF:D    not  K— fiHAVKI- 
San    Francisco, 

Dr.  A.  H.  Giannini. 
Commercial  Trust  Company, 
41st  and  Broadway  Streets, 

passes  over  our  "''^,  "^f^ushed  rocK   an  i  crushing  the  boulders  and  cobbles 

Folsom  in  .Sacramento  Count>     w  here   «  t  ^  f  J^  1^' "{   ' " ' '  % ,  .'' ^ ,,    „      ^ggn   going  over 

at   the    plant    salute   'he    mai     boys    in    the    planes^     As   a   m^^^^  ^^^^^^ 

yeT?oTk  t'^^^n"  Fra'"n?f/co"heXw'o\'er'  ou['  rock  plant  an!  the  boys  saw  him 
very  plainly.  .       ^        Francisco   Examiner   of   Monday. 

mode  of  transportation  with  th«  sifj"d  'f^   o,  down   in   TuLre  CoSnty   l"  some- 
time's  'd^i^Sv^r  fIr'Ts  \^;^n\;-1fv'=rm1us'^'n''on'e^Vay'  with   a   horse   and   buggy 

^'''UrVn^'^TJ^J^%\'o%%V.oo^    Wife    -d^yourseU.^I  ^remain 

CLARENCE    SAND   PRATT,    President. 


MANY  OF  you. 

REMEMBER  DR.  Giannini. 

OF  THE  Bank  of  Italy. 

OF   SAN   Francisco. 

AND  ALL  California. 

HE  IS  one. 

OF  THE  many  men. 

FROM  SAN  Francisco. 

THAT  WENT  to  New  York. 

AND  MADE  good. 

HE  DID  many  favors. 

FOR  CLARENCE  Sand  Pratt,  President. 

OF  THE  Pratt  Building  Material  Co. 

DOUGLAS  300 — "easy  to  remember." 

WHEN  SANDY  had  one  plant. 

*     *     • 
TO   PRODUCE   clean  sand. 

AND  GOOD  crushed  rock. 

NOW  SANDY  has  plants. 

AT  PRATTCO   (Monterey  County). 

AT  SACRAMENTO  and  Marysville. 

,\ND  A  big  rock  plant. 


AT  PRATTROCK,  near  Folsom. 
•I  THANK  you." 


This  is  the  way  they  traveled  in  1849 
past  Sandy  Pratt's  sand,  crushed  rork 
and  washed  gravel  plants  at  Prattrock 
(near  Folsom),  Sacramento  and  Marys- 
ville. 


Siiturday,    July 


1924 
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IMnns    Heine   Figurcii. 

St'llUOI^  ■  Tost,   »16,500 

IKIAH,   Mendocino  Co.,  Viil. 

I  iiu-story    reinforood    roncielc    or    na- 

tiumil    stonu   s(vlo   school    bide, 
'iwn.r — Uklah   llluh  School  District. 
Mcliilict  —  Tuttle    i«i    Tutlle,    357    12th 
St.,    t):iklainl. 
NOTIC: — For   further   Information  see 
oillobil  l*TOiiuNalN,  thlM  IftMiie. 


I'ontract   Awarded. 

SCHOOL,  Cost,    $1G,100 

IlII.IvSBOROUOH,    San    Mateo    Co.,    Cal. 
Additions    to    Jlillsljorougrh    School. 
i>\vnir — Hillsborough    School    District. 
.\rchitect  —  Lewis   r.   Hobart,   Crocker 

Ulder.,  San  Francisco. 
Contractor — Coast   Constr.   Co. 


Figures  To  13e  Taken  Shortly. 
SCHOOL,  Cost,  $— 

BEUESFOKL1,  San  Mateo  Co.,  Cal.,  Date 

Ave.  2  blocks  w  ot  highway. 
Two-room  school  building. 
Owner — Beresford    School    District. 
.Architect — Sylvain     Schnnaitacher,     233 

I'ost  St.,  San  Francisco. 


STOCKTON,  San  Joaquin.,  Co., Cal. — 
Until  July  IH.  1824,  2  P.  M.  bids  will  be 
rec.  by  H.  E.  Pedigo,  Clerk  of  August 
School  District  in  San  Joaquin  Co.,  to 
const,  one-story  two  room  frame 
school  bldg.,  from  plans  by  Archt. 
Ralph  P.  Morrell,  41  S  Sutter  street, 
Stockton.  Cert,  check  of  10%  req. 
Plans  obtainable  from  architect. 
(51914) 


OJAI,  Ventura  Co.,  Cal.  —  Escherich 
Bros:,  234  W  37th  PI.,  D.  A.,  were 
awarded  contract  at  $S6,186  for  erect- 
ing 2  school  buildings  at  OJai,  Ventura 
county,  for  the  Augustinian  Fathers, 
Rev.  Fr.  Howard  in  charge.  Albert  C. 
Martin,  228  Higgins  Bldg.,  archt.  Class 
A  construction,  2-story,  gypsum  tile, 
tile  roof,  concrete  fls. 


OCE.\NSIDE,  San  Diego  Co.,  Cal.  — 
T.  C.  Kistner  Co.,  archts.,  616  Pantages 
Theater  Bldg.  and  537  Spreckels  Bldg., 
San  Diego,  is  preparing  plans  for  a 
new  high  school  bldg.  to  be  erected  at 
the  Oceanside-Carlsbab  high  school  site 
for  the  Oceanside-Carlsbab  high  school 
district.  Hollow  tile  walls,  l-stqiry, 
plaster  exter..  comp.  rfg.,  gas  htg.  sys., 
maple  fls.;  it  will  contain  assembly 
hall  and  several  classrms. ;  $80,000. 


POMONA,  D.  A.  Co.,  Cal.— William  H. 
Weeks,  San  Francisco  and  Robert  H. 
Orr,  1305  Corporation  Bldg.,  associated 
archts.,  are  preparing  plans  for  a  gym- 
nasium bldg.,  to  be  erected  at  the  Po- 
mona high  school  site,  Pomona,  for  the 
Pomona  High  .School  Board.  Brick 
walls  1-story.,  comp  rfg.,  cem.  and  ma- 
ple, fls.,  gas  htg.  sys.,  wood  roof  truss- 
es, skylights,  water  htr.,  locker  rooms, 
spectators  seats,  pine  trim,  etc.;  $50,- 
000.  Bids  will  be  advertised  about  next 
week. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
C.  A.  Jeffera,  1002  EstudlUo  St.,  has 
been  awarded  a  contract  by  M.  J.  Stein 
for  construction  of  five  modern  bunga- 
lows with  stucco  exteriors,  to  be  erect- 
ed on  property  located  at  Pine  and 
Melius  streets. 

LOS  ANGELES,  Cal.  —  Archt,  W.  L. 
Rlsley,  736  S  Flower  St.,  has  been  com- 
missioned by  the  board  of  education 
to  revise  plans  for  the  Bellevue  Ave. 
development  school  for  use  in  erecting 
bldgs.  at  Hill  St.  development  school 
site  and  at  Wadsworth  development 
school  site;  the  bldgs.  to  cost  $30,000 
each. 

LAKEPORT,  Lake  Co.,  Cal.  —  Until 
July  9,  1924,  8  p.  m.,  bids  will  be  rec. 
by  Maud  D.  Howard,  clerk  of  Clear 
Lake  Union  High  School  Dlst.,  for  the 
following  equipment:  1  gas  generating 
machine  of  capacity  to  operate  30 
burners  and  24  hot  plates;  24  or  more 
school  desks;  60  steel  lockers  12x12x60; 
550  sq.  ft.  or  more  of  black  board  of 
quality  equivalent  to  Hylo-plata. 

REDONDO  BEACH,  Los  Angeles  Co., 
Cal. — L.  E.  Pemberton,  Arcade  Bldg., 
Redondo  Beach,  is  completing  plans  for 
an  addition  to  the  Central  grammar 
school  building  at  Redondo  Beach  for 
the  Redondo  City  School  District.  It 
will  contain  12  classrooms  and  gym- 
nasium. Dimensions,  40x70  ft.,  brick 
walls,  2 -story  and  basement,  tile'  and 
composition  roofing,  plaster  and  pressed 
brick  facing,  gas  heating,  concrete  cor- 
ridor construction,  hardwood  trim.  The 
present  building  will  be  remodeled. 
Cost,  $100,000.     Bids  will  be  taken  soon. 

RICHLAND,  Kern  Co.,  Cal — Bids  will 
be  rec.  until  July  10.  1924,  8  p.  m.,  by 
H.  Midgley,  clerk  of  Richland  School 
District,  to  erect  a  four  classroom 
school  building,  toilet  buildings,  steam 
heating  plant,  septic  sewerage  dispos- 
al plant.  Plans  and  specifications  may 
be  procured  at  the  office  of  Architects 
Glass  and  Dupes,  room  26,  New  Fish 
building,   Eakersfield. 

PORTLAND,  Ore. — Contracts  award- 
ed for  the  erection  ot  the  Woodrow 
Wilson  and  Theodore  .  Roosevelt 
Schools,  according  to  plans  prepared 
by  F.  Manson  White,  architect,  Sher- 
lock  Bldg.,  are  as  follows: 

Woodrow  Wilson  School  to  A.  Lom- 
bard of  Eugene,  $90,726;  Theodore 
Roosevelt  School  to  Hoover  &  McNeil, 
Albany,  at  $82,814.  Heating — Wood- 
row  Wilson  scheel  to  Alaska  Plumbing 
&  Heating  Co.,  of  Portland,  at  $17,985; 
Theodore  Roosevent  school  to  J.  F. 
Shea,  Portland,  at  $15,670.  Plumbing — 
Both  schools  to  Williams  &  Gibson, 
Portland,  at  $13,098.  Electric  Work — 
Both  schools  to  H.  W.  White  Electric 
Co ,  Eugene,  at  $6688.  These  awards 
are  for  the  buildings  complete,  except 
for   the   metal   lockers. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical  Key. 


Plaster 
Wall    Board 

(Patent  applied  for) 
The  Last  Word  in  Wall  Board. 


CALIFORNIA  CEDAK  PRODUCTS   COMPANY 

STOCKTON,   CALIFORNIA 
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RAYMOND,  Wash.— Architect  Chas. 
II.  Uurggraf,  Albany.,  Ore.,  has  com- 
I)leted  plans  tor  u  three-story  relnf. 
cone,  with  stonetone  stucco  exterior, 
$150,000  high  school  building  to  be 
constructed  at  Raymond,  Wash.,  for 
school  district  No.  36.  Bids  to  be 
opened  at  Raymond  at  7:30  P.  M.,  July 
18. 


GRIDLEY,  Bustte  Co.,  Cal. — Bids 
will  be  received  July  11,  1924,  for  sup- 
plies for  the  McKinley  and  Wilson 
schools  of  the  Gridley  School  District 
for  the  school  year  1924-1925.  The  list 
of  the  same  may  be  secured  from  the 
Clerk  of  the  School  Board,  Mrs.  F.  L. 
Bratton. 


HANFORD,  Kings  Co.,  Cal.— An  elec- 
tion will  be  held  July  8,  1924  in  the 
Hanford  Grammar  School  District  to 
vote  bonds  to  the  amount  of  $26,000. 


TUCSON,  Pima  Co.,  Ariz. — Until  10  A. 
M.,  July  10,  bids  will  be  received  by  the 
Board  of  Trustees  of  the  Cortaro  school 
district  No.  27,  Pima  county,  for  the 
construction  of  a  grade  scliool  building 
to  be  erected  in  Section  26,  Twp.  12  S. 
R.  12  E.,  on  21/2  acres  across  the  rail- 
road track  from  the  Pima  Farms  Co.'s 
office.  Bids  will  be  received  on  the 
work  complete.  Plans  and  specifica- 
tions are  on  file  at  the  office  of  the  ar- 
chitects, Lymon  &  Place,  79  N.  Stone 
Ave.,  Tucson.  Deposit,  $10.  Certified 
check,   5%.     P..ose   Wheeler,   clerk. 


REDONDO  BEACH,  Los  Angeles  Co., 
Cal. — Architect  Frank  Goodwin,  207  W. 
Main  St.,  Compton,  is  completing  plans 
for  a  new  school  building  to  be  erected 
in  the  tract  known  as  the  Reservoir 
Tr.,  the  school  to  be  called  the  North 
School,  at  Redondo  Beach,  for  the  Re- 
dondo City  School  District.  It  will 
contain  12-classrooms.  Brick  walls,  2- 
story  and  basement,  plaster  and  press- 
ed brick  facing,  tile  roofing,  hardwood 
trim  and  floors,  gas  heating,  etc.  Cost, 
$100,000,  The  present  North  School 
building  will  be  remodeled  the  work 
consisting  of  new  hardwood  floors, 
plastering  and  decorating,  new  trim. 
Bids  to  be  taken  soon. 


SANTA  ANA,  Los  Angeles  Co.,  Cal. — 
John  Simpson  &  Co.,  701  Antonio  St., 
Los  Angeles,  was  awarded  contract  by 
the  Board  of  Education  at  $77,970  for 
the  general  contract  for  building  the 
10-room  Roosevelt  grammar  school 
building  at  the  corner  of  First  and 
Maple  streets.  The  low  bid,  that  of  P. 
J.  Homan,  Santa  Ana.,  at  $74,891,  was 
thrown  out,  as  certified  check  did  not 
accompany  the  bid.  Frederick  H.  Eley, 
Santa  Ana,  is  the  architect.  Ehlen  & 
Dietrich  Co.  of  Orange  submitted  low 
bid  on  heating  at  $5298.  This  bid  was 
taken  under  advisement.  The  other 
bids  were: 

General— Jules  Markel,  $78,474;  O.  T. 
Moore,  $78,729;  Anton  Johnson,  $79,890; 
R.  C.  McMillam,  $79,6f6;  Daniels  & 
Farris,  $79,520;  Hill  &  Rinard,  $81,500; 
George  A.  Barrow,  $81,856;  Alfred 
Pibel,   $87,362;  Bowman   &  Preble,   $90,- 

Heating  —  George  Cocking,  $5411; 
Munger  &  Munger,  $5791;  Emmerson  & 
Keeler,  $6073;  S.  Hill  &  Son,  $6287; 
Hickman  Bros.,  $6303. 

This  building  is  a  one-story  rein- 
forced concrete  building  containing  10 
classrooms,  library  and  kindergarten; 
stucco  exterior,  tile  roof. 


HARBOR  CITY,  Los  Angeles  Co.,  Cal. 
— Chamber  of  commerce  has  tentatively 
selected  a  site  bounded  by  Weston  St., 
Redondo  Blvd.  and  Walnut  St.,  as  lo- 
cation of  the  proposed  new  Harbor  City 
high  school.  George  E.  Preston  and  S. 
M.  Law  were  appointed  a  committee  to 
confer  with  the  Board  of  Education. 


LOS  ANGELES,  Cal.— Dan  Callahan, 
Lankershim  Bldg.,  was  awarded  the 
general  contract  at  $55,825  for  erecting 
a  new  bldg.  at  Utah  St.  school  site;  Al- 
bert C.  Martin,  228  Higgins  Bldg.,  ar- 
chitect. Other  contracts  were  awarded 
as  follows:  Plumbing  to  G.  C.  Sutton  at 
$5414;  reating  and  ventilating  to  Frank 
Davidson  at  $5983;  painting  to  Alham- 
bra  Wall  Paper  &  Paint  Co.,  at  $1313, 
and  wiring  to  American  Electric  Con- 
struction Co.  at  $1564,90. 


II 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
F^^e^;rrMeX\f|fan» 
Beach,    Richard   M     Bates    i--  /-.g^J'y^S^a 

^o"nnlcfed  hTarca<Iel     Overall  founds 

To'ne  "ei^leriT.      brick   oo"iao^^^,,rmi 
concrete  understructure  and  sta  rs,  tue 

^°°'ffl'Jo%'mTudi?iHum,Tteersho'we?s 

S;fd\oUets,"2B"o    steel    iocUers,    steam 

heating. 

«aivta    ROSA,    Sonoma      Co.,      Cal.— 

^e€%l«^a^?,^^kit^h,^Clerr^.;£ 

|H?r^oft^ffali''of°/he^'pV^es°e?>t^lr£ 

Soft  GrLmmar  School,  I'^^-^fJ.'l.'M 
corner  of  North  and  Fourth  streets,  ii 
befnl  understood  that  the  purchaser  ^s 
to  remove  the  buildmg  trom  the  pres 
ent  premises  by  October  1ft.  "''^■p^"" 
to  clear  the  ground  of  all  debris.  Cert, 
check    of   5%    required. 

RAYMOND,  Wash.— Until  July  IT, 
i<i94  7-30  P.  M.,  bids  will  be  rec.  py 
Board  of  Directors  of  School  Distri^ct 
No.  3  for  const.  3-story  reinf  cone, 
with  stone  stucco  exterior.  "-'^a^-  ff; 
RiiT-e-ffraf  architect,  Albany.  Bids  wiu 
be  received  separately  on  the  general 
work,  heating  and  plumbing. 

SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Bids  will  be  rec.  until  July  ]^\-  ]="^^ 
X  n  m  by  Mrs  R.  Hagadorn,  clerk  oi 
ii^'  ^f  Trustees  of  Windsor  School 
gfstrict  Tor  an  addition  to  the  present 
school  building.  Plans  and  spec,  obtain- 
able from  Architect  W.  Herbert,  Rosen- 
berlBldg.  Santa  Rosa,  on  deposit  of 
$5.  Check  for  10%  of  bids  req. 

CACHEVILLE,  Yolo  Co.,  Cal. — Bids 
win  ^e^'rer  until  July  fO,  1924  5  P  m 
bv  J  E.  Jackson,  clerk  Cacheviue 
|?hool  District,  for  ^"rniture  and 
school  supplies.  See  copy  o«  caU  for 
bids   In  this   issne- 

At't^s^p^ci^l^meetf^rrid^by  fh^d! 
tt  Edu?a?i'on   of  the^Santa  Clara  fgh 

fr^^^^^j^pisv  i\vJ^irk.r?urcot 

Tract  for  Setl  lockers  and  Thomas  Day 
Electrical  Company  was  awarded  the 
contract  for  electrical  fixtures  In  con- 
nection with  the  new  high  schooi 
hiiildine-  being  erected  here  according 
to  llanos  and^specifications  by  Archly 
tect  jy.  H.  Weeks,  369  Pine  St.,  ban 
Francisco.  

PALO  ALTO,  Santa  Clara  Co.,  Cal.  — - 
Bids  will  be  rec.  by  A  C.  Barker  sec- 
■•^'i^rTiifv  ?0°%t2°'7-!o-p°m'^?ir  sieet 
IStal  wo^rk"and  Plalterln^g  for  the  new 
Elementary  school  building  from  plans 
"pi^eparefby  Architects  AlUson^nd  Al 
L'rd"B^L''e'M'"cia?k^^6^o'is°mb^r"cldlTo 
Rd  lafo  Alio  Plans  obtainable  from 
architects-   offices   oti   $25   deposit. 

PORTLAND,  Ore.— Portland  on  June 
21st  voted  overwhelmingly  for  a  bond 
issue  of  $5,000,000  for  a  building  pro- 
gram for  the  public  schools  and  a  speo- 
fal  fai  levy  of  $750,000  for     operating 

^^$he'new  buildings  would  be  at  Ock- 
,  >._„o^  cjhavpr  Sunnyside,  Stephens, 
Ladd  leil^od,  •  Hosf o'i-d.  Wtoodiawn 
and  HifhW  grade  school  and  a  new 
Wgh  school  on  the  west  side 

Additions   would  be   made   to   11   eie 

Park  Capitol  Hill,  Multnomah,  Alame- 
H«  Terwilliger,  and  to  seven  high 
v„,>.f.  Grant  Franklin,  Roosevelt, 
refferlon.  Benson,  Washington  and 
Lincoln. 
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Saturday,   July    5,    1924 


VALLEJO,  Solano  Co.,  Cal.— The  bid 
of  C.  H.  Bourne,  Vallejo,  for  repairing 
the  ceiling  of  the  teachers'  rest  room 
at  the  Lincoln  school  and  for  lathing 
and  plastering  the  basement  rooms  of 
the  school  was  accepted  by  the  Board 
of  Education.  Repairing  of  the  side- 
wall<s  at  the  school  and  for  Plastering 
the  brijck  was  awarded  to  E.  h..  jonn- 
ston,   Vallejo. 


GRATTON,  Stanislaus  Co.,  Cal.— Bd. 
of  school  Trustees  .  of  the  Gratton 
School  District,  Stanislaus  County,  Cal. 
will  receive  bids  for  the  construction 
of  a  school  room  and  tank  house  re- 
model  at   the    present   school   building. 

Plans  and  specifications  and  propos- 
al sheet  may  be  obtained  from  the  Ar- 
chitect, G.  N.  Hilburn,  Sierra  Building, 
Turfock,  Cal.  or  from  the  Clerk  of  the 
Board  A  T.  Blizzard,  Route  1,  Box  84B, 
Denain  Certified  check  for  10%  req.  A. 
T.  Blizzard  is  clerk. 


BANKS,  STORES  &  OFFICES 

i^ORE'BlDG.*''^-  cost,    $23,500 

SACRAMENTO,    Cal,      No.    3144    Folsom 

Blvd.  ,     .,  ,. 

Two-storv    brick    store    building. 
Owner—J.   J.   Jacobs,    1500    K   St.,    Sac- 
ramento. 
Architect — None.  , 

contractor— W.    C.    Keating,    40th    and 
J    Sts.,    Sacramento. 


Contractors, 

Builders, 

Engineers, 

You  Can  Now 

Protect    Your 

Checks 

right  on  the  job 

if  you  have  a 
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Security 

CHECK 

PROTECTOR 

FOUNTAIN 

PEN" 

The  Steel  Cutting 
Wheel  on  the  end 
perforates  and  forces 
a  red  acid  proof  ink 
into  the  fibre  of  the 
paper,  protecting  the 
amount,  payee's  name 
date,  number  of 
check,  and  all  kinds 
of  negotiable   papers. 

NEW  FROM 
END  TO  END 

Most    perfect    writing 

Instrument    made. 

PRICES 

$3.50    to    $7.00       \ 

COUNTY  and  GENERAL  AGENTS 
W.4.NTED 

SECURITY  SALES  CO. 

S53    MONTGOjnSRY    STREET 
San  Francisco.  Calif. 


STOpIVd^'g''^"'-  cost,  $11,98S 

SMuSMEN'fO.  Cal.  S  40th  ft.  Lot  1571 

and  all  Lot  1572,  W.  &  K.  Tract  24. 
iiiiH-.siory   brick   store  building. 
y„.„er— \Vm.    S.    Hart,    219a    3rd    Ave., 

Sacramento. 

.Architect — None.  „ 

Co-itractor   —    VV.    L.    Chatterton,    1032 

42nd    St.,    Sacramento. 

(cmtract  Awarded.  ,,,^91 

ALTERATIONS  S?^^.  *^^'  I, 

SAN    FRANCISCO.       No.     2!   Geary   St. 

General  remodeling  of  store  building. 

uwner— Radio  Corporation  of  America 
300    California   St.,   San    Brancisco. 

\rchitect— Jos.  J.  Rankin,  1937  Broad- 
way, San  Francisco.  ,.,„„.,, 

C.intractoi— VV.  D.  tienderson.  Monad- 
nock    Bldg.,    San    Francisco. 

Contract   Awarded. 

OAKLAND,  Alameda  Co.,  Cal.     NE  Cor. 

Madison   and   Eleventh  Sis. 
One-story    brick    and      concrete      store 

building.  ,  ^     ,     „_,,  _, 

Owner— C.  L.  Gilson,  651  Santa  Ray  St., 

Oakland.  ^      ^      ,  __„,, 

\rchitect— E.  W.  Cannon,  Central  Banlc 

Bldg.,    Oakland. 
Contractor — Lawton   &  Vezey,   357   l^tn 

St.,  Oakland. 

Planned.       ,„„  „„„ 

STORE  &  OFTICE  Cost,  $26,000 

RICHMOND,   San   Pablo   Ave. 
Two-story   brick  store  and  office  Diog. 
Owner — J.  A.  Bishop. 

Contract  Awarded.  .icnnn 

ALTERATIONS  „,  „*^'i?''  ,*^?' a, 

SAN    FRANCISCO,    912    918    Market    St 
Remove  present  store  fronts,  construct 
new    fronts    and    balcony    at   front 
and  rear  of  store.  . 

Owner— Owl  Drug  Co.,   611  Mission  St., 

yan  Francisco. 
Architect- Ward    &    Blohme,    454    Cali- 
fornia St.,  San  Francisco. 
Contractor — Oliver    Duval    &    Son,    211) 
Dalziel  Bldg.,  Oakland. 

Plans    Complete.  .mnnn 

ALTERATIONS  Cost,   $10,000 

SAN    FRANCISCO,    U    Steuart   St. 
Alterations,    remove    wood   floor,    build 
new     concrete     vault,     new     steel 

Owner — Anchor  Chain  Safe  Deposit  Co., 
11   Steuart,   San   Francisco. 

Architect- H.  H.  Winner  Co.,  305  Shar- 
on   Bldg.,    San   Francisco. 

Figures  To  Be  Taken  Next  Week. 
ALTERATIONS  ^      Cost,    $2000 

SAN  FRANCISCO,  Columbus  near  Bdwy 
Alterations  to  store  front. 
Owner— Mr.   McGinnis.  j     im 

J,rchitect  —  Fabre  &  Hildebrand,  110 
Sutter  St.,  San  Francisco. 

Plans  Being   Completed.  _  „^^ 

Il-FIrATIONS   etc.  cost     $25,000 

SAN  FRANCISCO,  NE  Corner  Post  and 

Alterations,'  repairs  and  Interior  dec- 
orations to  building. 

Owner— Dr  T.  E.  Schumate,  86  Post  St. 
San  Francisco.      '  ,     ,,      ,-,1,   ,   „ 

Architect  —  C.  B.  Gottschalk,  Phelan 
Bldg.,   San   Francisco. 

Lessee— Paul  T.  Carroll. 

Plans  Complete.  ^     ,^ 

OAKL\ND,    157-159   Montecito   Avenue, 

Oakland.  Alterations  to  building, 
owner— Frederick    Henning,    Hayward. 
Designer — Geo.    O'Brien,    Bacon    Bldg., 

Oakland. 

Contract    Awarded.  ncnnn 

LOFT    BLDG.  Cost,    $16,000 

ALAMEDA,    Alameda      Co.,       Cal.      No. 

1330    Park   St. 
Two-story  loft  building. 
Owner — Greta  Postel,   Premises. 
A  rohitect — None. 
Contractor— M.  H.   Fish,   1333   Fountain 

St  ,  Alameda. 

■Plans   Being   Figured.  ncnnn 

AUTO   BLDG.  Cost,    $15,000 

FRESNO,   Fresno  Co..  Cal. 
One-story      brick      store,     (auto      tire 

agency),   brick    exterior   finish   and 

composition    roof. 
Owner — Iverson    &   Carlton. 
Architect  —  Swartz  &  Ryland,  Rowell 

Bldg.,    Fresno. 


Saturday,    July    5,    1924 
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You  need  not  hesitate  to  make  full  use  of  the 
many  advantages  afforded  |by  the  Schlage 
button  Lock.  You  can  specify  it  regularly, 
because  it  is  designed  for  general  use  in 
homes,  flats,  apartment  houses,  hotels, 
office  buildings,  facftories,  public  buildings, 
and  other  in:ftitutions.  It  may  be  had  in  type 
and  finish  to  meet  your  specifications  ex' 
actly .  An  extra  face  plate  is  available  where 
additional  effed;  is  desired.  Sold  by  leading 
hardware  dealers.  Catalog  on  requeA. 

THE  SCHLAGE  COMPANY,  MFRS. 
AMERICAN  BANK  BLDG.,  SAN  FRANCISCO 


to  lock 


iust  press  ths 
'  button 
in  tiie  knob 

to  unlock 

just  turn  the 
'  Kjiob 


BUTTON-LOCK 


tATENTEU 
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Sub   Contract  Awarded. 

PJ^UMBING  ETC.  Cost,    $36,226 

STOCKTON,  Commercial  &  Savings  Bk. 

Building.  _       ,       ,    .  ,,_ 

Complete  plumbing  etc.,  for  bank  blag. 
Owner — Commercial    &    Savings    Bk.    o£ 

Stockton.  ,„  „_, 

Architect    —    Bakewell    &    Brown,    251 

Kearny  St.,   San  Francisco. 
Engineer — C.  H.  Snyder,  251  Kearny  St. 

San   F'rancisco.  , 

Construction  Mgrs.  —  Lewis  &   Green, 

Commercial    Bank   Bldg.,    Stockton. 
Contractor   —   Harry   L.    Pahl    &    E.    G. 

Whitney,   33  K  Sutter,   Stockton. 

Sub-Contracts  Awarded.  .,  ,rn  nnn 

OFFICE  BLDG.  Cost,  $1,250,000 

SAN  FHANCISCO,  NB  Post  and  Mason 
Streets.  ^ ,       .   .  , 

Fifteen-story    Class    A    Phy.sicians    and 

Dentists    office    building. 
Owner — Medico-Dental    Building    Cptn. 
Architect  —   Geo.    W.   Kelham,   Sharon 

Bldg.,   San   Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg. 

San    Francisco. 
Contractor— Geo.    Wagner,    251   Kearny 

St.,  San  F'rancisco. 
Maible  work  to  The  Eisele  &  Dondero 
Marble  Co.,  2895  3rd  iSt.,  S.  F. 
As  previously  reported,  elevators 
were  awarded  to  Otis  Elevator  Co.,  2300 
Stockton  St.,  S.  F.;  ornamental  terra 
cotta  and  roofing  to  Gladding,  McBean 
&  Co.,  Crocker  Bldg.,  S.  F.;  steel  con- 
tract to  The  Moore  Dry  Dock  Co.,  Bal- 
boa Bldg.;  and  plumbing,  heating,  ven- 
tilating and  wiring  to  The  Turner  Co., 
at   $192,000. 


Contract  Awarded. 

STORE  &  OFFICE  Cost,  $50,000 

OAKLAND,  Franklin  bet.  14th  and  16th 

Owner— East  Bay  Title  Ins.  Bldg. 

Architect— W.  H.  Crim  Jr.  and  Hamil- 
ton Murdock,  425  Kearny  St.,  ban 
Francisco. 

Contractor— John  N.  Bartlett  425  Kear- 
ny St.,  San  Francisco. 

Date  of  Opening  of  Bids  Extended  Un- 

STORE   &  OFFICE  Cost,   $60,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
!Two-story    reinforced    concretie    store 
and  office   bldg.    (9    offices   on   2nd 

Owner   — '  Fraser    Drygoods    Co.,    Palo 

Architect  —  Blrge  M.  Clark,  600  Em- 
barcadero,   Palo  Alto. 


Sub-Contracts  Awarded.  ,.^,nnnn 

OFFICE  BLDG.  Cost,  $1,250,000 

SAN  FRANCISCO,  NE  Post  and  Mason 
Streets.  ,    .  , 

Fifteen-story    class    A    Physicians    and 

Dentists    office   building. 
Owner — Medico-Dental    Building    Cptn. 
Architect   —   Geo.    W.   Kelham,    Sharon 

Bldg.,   San   Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg 

San  Francisco. 
Contractor — Geo.    Wagner,   251   Kearny 

St.,    San    Francisco. 
Pliuubing-  awarded   to   J.  Gibbs  &   Sons 

1706  Geary  St.,  at  $8789. 
Papering,    painting  &      tintilng      to      M. 
Cohn  &  Co.,  1036  Golden  Gate  Ave., 
at   $4470. 
Glass  and  glazing  to   Crowe  Glass  Co., 
574  Eddy  St.,  at  $16,215. 
As  previously  reported,  the  plumbing 
heating,   ventilating  and     wiring     was 
awarded    to    The    Turner    Co.,    at    $1SA- 
000:  elevators  to  Otis  Elevator  Co.,  2300 
Stockton    St.,    S.    F.;    ornamental    terra 
cotta  and  roofing  to  Gladding,  McBean 
&  Co.,  Crocker  Bldg.,  S.  F. ;  and  steel  to 
the  Moore  Dry  Dock  Co.,  Balboa  Bldg., 
San  Francisco. 

Contract  Awarded. 

ADDITION  Cost,   $750,000   approx. 

SAN  FRANCISCO,  N  Bush  St.,  between 

Grant   Ave.    and   Kearny    St. 
12-story    class    A    addition    to    Central 

Exchange   and   office   building. 
Owner — Pacific  Telephone  &  Telegraph 

Company.  „   ,, 

Architect   —    Bliss    &    Faville,    Balboa 

Bldg.,   San   Francisco.  . 

Contractor — Dinwiddie  Construction  Co 

Crocker  Bldg.,   San   Francisco. 
Grading  awarded   to   Sibley   Grading  & 

Teaming   Co.,   156   Landers   St. 
As     previously     reported,     steel    was 
awarded   to   Dyer   Bros.,    1950    17th   St., 
Ban  Francisco  at  $205,000. 


BUILDING     AND     ENGINEERING     NEWS 


Cost,    $18,000 
Bryant    west    of 


Contract  Awarded. 

BUILDING  Cost,    $24,866 

SAN  FRANCISCO,  NE  15th  &  Guerrero 
All   work   except  light     fixtures,     wall 
beds,  shades,  for  3-story  and  base- 
ment frame   building. 
Owner — P.  J.  &  Margaret  O'Hara,  366-A 

19th  St.,  San  Francisco. 
Contractor— C.  Olson,  570  Guerrero  St., 
San   Francisco. 

Contract    Awarded.  ,,Aer;n 

ALTERATIONS  Cost,  $1'>.S50 

OAKLAND,    W    Lakeshore    Ave.    75    N 

Rand  Ave. 
Alterations   and   additions   to    building. 
(Jwner — O.   T.   Nish,   3537   Kingsley  Ave. 

Oakland.  „„.   _ 

Contractor— Beadell  &  Lane,  901  Spruce 

St.,  Berkeley. 

Contract   Awarded. 

BtriLDING 

SAN    FRANCISCO 

Fifth.  .  ,, 

One-story  and  mezzanine  concrtee  bldg. 
Owner — Walter  H.  Sullivan,  San  Fran- 

Designer&  Lessee — Monawk  Rubber  Co 

Contractor— Janes  Hjul,  128  Russ  Bldg 
San   Francisco. 

STORE    BLDG.  Cost,    $15,000 

PITTSBURG,    Contra   Costa      Co.,      Lai., 

Railroad  St.,  bet.  4th  and  5th. 
Owner— James     Fitzgerald,     Pittsburg, 

Architect — A.  W.  Cornelius,  Merchants 
.\atl.   Bank   Bldg.,   San   Francisco. 

Contract  Awarded. 

STORE  &  ARTS.  Cost,  $35,000 

BERKELEY,  NE  Cor.  Grove  &  Univer- 
sity &   1935-37-39-41-43  Grove  St. 

Store  and  apartment  building  (6  stores 
and  6  apts.) 

Owner— F.  E.  Raine,  418  Newton  Ave., 
Oakland.  ,   ,,.,,      .„,, 

Architect  —  Hutchison  and  Mills,  1214 
Webster  St.,  Oakland. 

Contractor^F.  R.  Wilson,  3057  Ben- 
venue  Ave.,  Berkeley. 


Saturday,   July   5,    1924 


Contracts   Awarded.  „„. 

BA.NK  &  STORE  Cost,  $30,000 

SANTA  CLARA,  Cal.  Washington  and 
Franklin  Sts. 

One-story  Mission  style  reinforced  con- 
crete   bank   and    store   building. 

Owner — Mercantile  Trust  Co. 

Architect — G.  L.  Lansburgh,  146  Mont- 
gomery St.,  fcan  Francisco. 

(50S95)      1st    report   May    12,    1924;    2na 

report    June    3,    1924.  16 

Brick Geo.   W.    Jacobson,   2680   Bush 

Carpentry — Jorgensen   &   Cook   193  N 
5lh   Si.,   San  Jose. 


Contract  Awarded  .mnnn 

STORE  BLDG.  Cost,   $10,000 

SAN   FRANCISCO,   Monterey  Blvd.  bet. 

Foster   and   Tennessee   Sts. 
One-story   frame   store   bldg. 
Owner— R.   Mohr  &  Sons,  Pacific  Bldg., 

San    Francisco. 
Contractor— Gallihe   Bros. 
(51067)      1st   report   May    22,    1924;   2nd 

report  June  9,  1924. 


,000 


Cost.   $40,000 
Cor.    23rd    and 


Contract  Awarded. 
ADDITION  ,    ,  Cost 

SACRAMENTO,  3340  3rd  Ave. 
Two-story  brick  addition  to  building. 
Owner — Ignacio  Lewis.  t,,j„ 

Contractor  —  F.  Betz,  Ochsner  Bldg., 
Sacramento. 

Contract  Awarded.  .or  nnn 

BUILDING  Cost,   $35,UU0 

SAN  FRANCISCO,  Harrison  S  of  Mari- 

Three°-story  and  basement  reinforced 
concrete  building. 

Owner — Louis  R.  Lurie. 

Architect— O'Brien  Bros.,  315  Montgom- 
ery  St.,   San   Francisco. 

Lessee— Calif.    Magnacrete    Shingle    Co. 

Plans  Being  Figured  .icnnn 

STORE  &  OFFICE  Cost,  $15,000 

SAN    FRANCISCO,   Mission    50    ft.    s   of 

Two-story    and      basement      reinforced 

concrete  store  and  office  building. 

Owner — R.  W.  Gillogley,  57  Post  St., 
San  Francisco.  Tr^„, 

Architect— Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 

Plans    Being   Prepared.  .    .undnn 

BAKERY  &  OFFICE  Cost,  $110,000 

SACRAMENTO,  15th  and  R  Streets 
Two-story    reinforced    concrete   bakery 

and    office    building. 
Owner — Perfection  Bread  Co. 
Architect— Leonard  F.  Starks,   Ochsner 

Bldg.,  Sacramento. 

Plans  Complete. 

RESTAURANT 

SAN  MATEO,  3rd  Ave. 

One-story  and  mez.  reinforced  concrete 

restaurant. 
Owner — Norah's    Cafe. 
Architect — Morrow  &  Garren,  Chronicle 

Bldg.,  San  Francisco. 


Cost,  $10,000 


Plans  Being  Figured. 

STORE  &  OFFICE 

SAN     FRANCISCO,     SE 

Mission  Sts.  . 

Two-story    and      basement      reinforced 
concfete  store  and   office  building. 

Owner— R.    W.    Gillogley,    57    Post    St., 
San  Francisco. 

Architect — Baumann  &  Jose,  215  Kear- 
ny St.,  San  Francisco. 

LOS  ANGELES,  Cal.  —  Archt.  John 
Kunst,  511  Roberts  Bldg.,  is  preparing 
plans  for  a  brick  store  bldg.  to  be 
erected  at  n.w.  cor.  Vermont  and  Mon- 
eta  Aves.,  for  G.  Dombrowski;  it  will 
contain  4  stores  and  large  L-shaped 
market  on  first  floor  and  will  have  a 
full  basement.  Brick  walls,  1-story 
and  basement,  100x100  ft.,  comp.  rfg., 
press,  brick  facing,  enam.  brick  and 
lerra  cotta  facing,  cement  and  wooa 
fls.,  metal  skylights,  plate  and  maze 
glass,  roof  ventilators,  struc.  beams  & 
columns,  pine  trim,  hardwd.  bulkheads, 
metal  store  fronts. 

SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal.— C.  B.  Phillips,  pronioter  of 
the  Antlers  hotel  on  E  St.,  s  of  the  Ho- 
tel Stewart,  has  announced  that  he 
plans  to  have  construction  started  by 
the  end  of  July.  The  bldg.  ^lU  be  6-sto 
130x150  ft.,  with  stores  and  lobby  on 
the  ground  floor,  and  150  rooms  above. 
Cost,  about  $200,000. 

SANTA  ROSA,  Sonoma  ,Co.,  Cal.  -- 
The  Santa  Rosa  Coffee  Club  has  had 
plans  prepared  for  a  two-story  rein- 
forced concrete  building  on  Mendocino 
Ave  adioining  the  Crown  Machine 
works  Cost  eftiraated  at  $15,000.  Plans 
are  ready  for  figures. 

SACRAMENTO,   Sacramento   Co.,   Cal. 

Henry    Nardinella,    Sacramento,    will 

shortly  start  construction  on  his  one- 
story  brick  store  building  on  J  St.,  bet. 
36th  and  37th  Sts.  It  will  contain  four 
stores. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 

Architects    Morgan,    Walls      &      Cie- 

m^ts,  1124  Van  Nuys  Bldg.,  are  pre- 
paring plans  for  a  temporary  store 
and  bin k  building  ^  be  erected  at  the 
northwest  corner  of  Ninh  and  Hill 
streets  for  the  Pacific  National  Bank. 
The  construction  of  a  12-story  Class  A 
building  will  be  deferred.  The  build- 
ng  to  be  erected  at  present  will  con- 
afn  a  banking  room,  60x130  ft  and  8 
stores  with  parking  space  in  the  rear. 
The  sit!  is  95x224  ft.;  brick  walls 
stucco  and  cast  stone  exterior,  plate 
glass  steel  beams,  composition  roof- 
fng  wrought  iron,  quarry  tile  and  ce- 
SiilVit  floors,   bank  fixtures,  marble  and 

tile  work.  

FRESNO,  Fresno  Co.,  Cal.— Archts. 
Swartz  &  Ryland,  Fresno  have  cona- 
pleted  plans  for  a  bldg.,  55x35  ft-  to 
P  erected  on  Van  Ness  Ave.,  bet.  Stan- 
LlausTuVTuolumne  Sts  for  Ivers^n 
and  Carleton,  tire  sales  agents,  lixcav. 
has  started.  Pressed  brick  exter.,  ce- 
ment stone  trim;  rolling  steel  door; 
cork  comp.  tile  floor.  Est.  cost  $65,000. 
Other  contracts  will  be  let  at  once. 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
—Parker  O.  Wright  and  Francis  H 
Gentry  architect  and  engineers.  315 
SaHne'  Bank  Bklg.,  Long  Beach  are 
Dreparing  plans  for  a  one-story  build- 
P„^  to  contain  a  branch  Marine  Bank, 
mfrket  and  branch  post  office  to  be 
erected  at  7th  St.  and  Redondo  Ave 
Ton^  Beach,  for  the  Marine  Trust  & 
lavings  Bank,  Long  Beach.  Founda- 
tion 62x98  feet,  brick  construction,  face 
bri^'k  terra  cotta  and  plate  glass  ex- 
tlnor  tile  floor  in  banking  room,  ce- 
ment 'floors  in  remaining  space,  com- 
position roof,  skylights. 


iturday,    July    5,    1924 


BUILDING     AND     ENGINEERING     NEWS 


19 


.ON<i  I!I':ACH.  Los  Anpiles  Co..  Cal. 
WlllUim  C.  Uiilili,  building  contractor. 
.17  1.;.  Or. an  lilvil..  Long  litiich.  Is  re- 
rtitl  f.inlfnii'lallnR  Ihw  erocUon  of  a 
or  more  story  bulMinn  on  a  !i'.i-yi-ar 
iscd  site  at   the   northeast   alley 


THEATRES 


■Ine 


Ave 


betweei 


and  First  St.,  Long  Beach.  It  sufficient 
tenants  are  obtained  a  i:;-story  build- 
ing   will    be    erected.      Site,    50x150    Jt. 


ALIIAMliUA.  L.  A.  Co..  Cal.— Los  An- 
geles Bldg.  and  Contr.  Co.,  312  Marsh- 
Strong  Bldg..  has  been  awarded  the 
general  contract  at  about  $94,000  to 
erect  a  new  telephone  bldg.  at  Alham- 
bra  for  the  I'aclfic  Telephone  and  Tele- 
graph Co:  constr.  engr.,  Mr.  Morrison, 
rm.  508,  740  S  Olive  St.  Reint.  cone,  and 
steel  constr.,  3-story  and  basement,  50 
by  8S  ft.,  comp.  rfg ,  cement  tls.,  hol- 
low metal  windows,  steam  htg.  sys., 
metal  lath,  pine  trim,  press,  brick  fac- 
ing.  Plans   by   the   owner. 

LOS  AN'GELES,  Cal  — Archt.  John  M. 
Cooper,  321  Marsh-Strong  Bldg.,  is  pre- 
paring plans  tor  a  12-story  class  A 
loft  bldg.  to  be  erected  on  Santee  St., 
bet.  8th  and  9th  Sts.  for  A.  A,  Maxtield. 
Reint.  cone,  constr,,  81x90  ft.,  plas- 
ter exter.,  cement  fls.,  comp.  rfg.,  metal 
skylights,  steel  sash,  3  elec.  elevators, 
plate  glass,  basement,  steam  htg.  sys., 
ornam.   iron  work,  toilets;  $225,000. 

SAN  FRANCISCO — Bids  will  be  rec. 
until  July  7  by  Mr.  Mahoney  of  the 
Purchasing  Department  of  the  Pacific 
Gas  &  Electric  Company  tor  17  steel 
vault  doors  to  be  installed  in  the  n»w 
building  at  Beale  and  Market  Streets, 
San  Francisco. 


OCEAN  PARK,  L.  A.  Co.,  Cal. — Work 
has  started  on  the  new  Rosemary  thea- 
ter betw.  Navy  and  Marine  Sts.,  Ocean 
Park,  under  the  superintendence  of 
Thomas  Gable.  The  bldg.,  which  is  be- 
ing erected  for  the  Raymond  Amuse- 
ment Co.  (Leroy  K.  Raymond,  pres.) 
will  be  a  class  A  reinf.  cone,  construc- 
tion, with  an  18-tt.  pile-driven  retain- 
ing wall.  The  cone,  retaining  walls  will 
be  sunk  to  a  depth  of  about  8  ft.  in  the 
sand.  The  site,  145x145,  has  been  leased 
tor  a  long  term  from  the  Lick  Pier  Co. 


..^..  „..„  of  Metro-Goldwyn-Mayer 
Studios,  at  or  near  Culver  City.  Limit 
not  stated.  Amount,  $36,700;  payments, 
$10,000  cash  when  buildings  have  been 
dismantled  and  delivered  to  new  site 
and  foundations  completed;  $15,000 
when  frames  have  been  re-erected  and 
roofed;  $11,700  all  work  completed. 
Bond  to  labor  and  material,  $18,350; 
surety.  Fidelity  &  Deposit  Co.  of  Md. 
Dated  June  21.  Filed  without  plans 
or  speciiications  June   24. 


ROSEVILLE,  Placer  Co.,  Cal. — F.  L. 
Farlow  and  Ira  Gordon  of  Roseville 
have  had  plans  prepared  for  the  con- 
struction of  a  brick  thea,tre  building 
they  plan  to  erect  on  Vernon  street. 
The  structure  will  be  55x135  ft.  with 
sealing  capacity  of  1200  and  is  esti- 
mated to  cost  $40,1100.  Plans  are  ready 
for  figures. 


SACRAMENTO, 
— The  East  Lawn 
Folsom  Blvd.,  Sac 
ed  a  contract  to 
no,  for  the  constr 
Crete  mausoleum 
Lawn  Cemetery 
$400,000.  It  will 
crypts. 


Sacramento  Co.,  Cal. 
Cemetery  Association 
ramento,  have  award- 
Robert  Talmer,  Fres- 
uction  of  a  large  con- 
to  be  erected  in  East 
at  a   cost   of   approx. 

contain    approx.    400 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


CULVER  CITY,  Los  Angeles  Co.,  Cal. 

Metro    Pictures    Corp.,    owner:    Kress 

House  Moving  Co.,  contractor;  all  labor 
and  material  for  moving  two  stage 
buildings  (stages  3  and  4)  now  at  NE 
corner   Cole    and   Willoughby    Aves.    to 


LONG  BEACH,  L.  A.  Co.,  Cal.— Until 
10  a  m.,  July  29,  bids  will  be  received 
by  City  Manager  Windham,  Long 
Beach,  for  erecting  a  reinf.  cone,  mu- 
nicipal garbage  incinerating  plant 
on  W  15th  St.  near  the  flood  control 
channel.  Long  Beach.  $125,000  in  bonds 
voted.  R.  D.  Van  Alstine,  city  engr. 


NEWPORT  BEACH,  Orange  Co.,  Cal. 
Victor  T.  Watkins,  representing  the 
W  S  Spar  interest  of  Los  Angeles, 
have  petitioned  the  city  trustees  to 
abandon  certain  streets  and  alleys  on 
Balboa  Palisades,  where  it  is  proposed 
to  establish  a  large  amusement  pro- 
ject including  a  bath  house  costing 
$20,000;  a  clubhouse,  and  a  pavilion. 
Est.  cost  of  buildings,   $250,000. 


miimimi 


One  Hundred  and  Thirteenth  Half  Yearly  Report 

The  San  Francisco  Savings  mi  Loan  Society 

(THE  SAN  FRANCISCO  BANK) 
INCORPORATED  FEBRUARY  10th,  1868. 


SAVINGS 


COMMERCIAL 


One  of  the  Oldest  Banks  in  California,  ,>,„  Uo^v. 

the  Assets  of  which  have  never  been  increased  by  mergers  or  consolidations  with  other  Banks. 


Member  Associated  Savings  Banks  of  San  Francisco 

526  CALIFORNIA  STREET,  SAN  FRANCISCO,  CALIFORNIA 


JUNE  30th,  1924 

**Unit^d  States  Bonds  and  Notes,   State,  Municipal  and  Other  Bonds  and 

Securities  (total  value  $25,184,661.75)  standing  on  books  at *lo  ^12  007^6 

Loans  on  Real  Estate,  secured  by  first  mortgages lisi  ft^lOl 

Loans  on  Bonds  and  Stocks  and  other  Securities...  -,,„-"■••••■.• l,i»i,U3i.ui 

Bank  Buildings  and  Lots,  main  and  branch  offices  (value  51,530,OOO.ou;,  ^^^ 

standing  on  books  at ■ I  ng 

Other  Real  Estate  (value  $50,000.00),  standing  on  books  at. • 

Employees'  Pension  Fund  (value  $446,024.41)  standing  on  books  at • 

Cash  on  hand  and  checks  on  Federal  Reserve  and  other  banks »,i48,yz^.uo 

Total $93,198,226.96 

Liabilities—  $89,298,226.96 

Due  Depositors 1,000,090.00 

Capital  Stock  actually  paid  up 2  900  000  00 

Reserve  and  Contingent  Funds '       ' 

Total $93,198,226.96 

GEO.  TOURNY,  President  A.  H   MULLER,  Secretary. 

Subscribed  and  sworn  to  befo- -e  this  30th^day  of  Jun^^  ^^^^^^  p^y.^_ 

A  Dividend  to  Depositors  of  FOUR  AND  ONE-QUARTER  (4^^)  P^JL^^^^per 
annum  was  declared,  Interest  COMPUTED  MONTHLY  and  COMPOUNDED 

QUARTERLY, 

AND  WHICH  MAY  BE  WITHDRAWN  QUARTERLY 

Deposits  made  on  or  before  July  10th,  1924,  will  earn  interest  from  July  1st,  1924. 
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Official    Proposals 


BIDS   WANTED   FOR   GYMNASIUM 

NOTICE   TO    CONTRACTORS 

Under  and  by  virtue'  of  the  provi- 
sions of  Section  1612  of  the  Political 
Code  of  the  State  of  California,  the 
Board  of  Trustees  of  the  Ukiah  Union 
High  School  District  hereby  calls  for 
written  and  sealed  bids  for  he  con- 
struction of  a  gymnasium  J^^Udrng, 
including  all  materials  and  labor  ana 
the  provision  of  a  surety  bond  al  ac- 
cording to  the  plans  and  specifications 
Sfsa"d  building  which  have  heretofore 
been  adopted  by  said  ^^ard  and  ap- 
croved  by  the  County  Superintendent 
Ef  Schools  of  the  county  of  Mendocino 
State  of  California.  Copies  of  said 
plans  and  specifications  >"ay  be  ob- 
tained from  Wm.  Bromley  at  the  Sav- 
ings Bank  of  Mendocino  County  at 
Ukiah  California,  or  from  Tuttle  & 
Tutfle,    357      Twelfth    Street,      Oakland, 

'^law'wds  are  to  be  in  the  hands  of  ■ 
said  William  Bromley  as  secretary  of 
Hid  board  at  said  bank  building  not 
later  than  July  11,  W24,  at  3  P.  M. 
o'clock  of  said  day,  and  said  bids  will 
be  opened  by  said  board  at  said  place 
at    3;30    P.    M.    of    said    day. 

The  said  board  reserves  the   right   to 

IjIYIh^^^niS'n  ^A\.5J?"SCH00L  msT^ 
By    William    Bromley,    as    faecietary 
of  said  Board. 

BIDS       WANTED       FOR       ENTRANCE 
CHANGES    OAKLAND   P.    O. 

NOTICE  TO   CONTRACTORS 

TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
DC.  June  23,  1924.-SEALED  PRO- 
POSALS will  be  received  and  opened  In 
this  office  at  3  P.  M.,  July  21,  1924  for 
furnishing  the  materials  and  labor  re 
quired  for  changes  at  Side  Entrance  at 
the  U  S  Post  Office,  Oakland,  Calif. 
Drawings  and  specifications  may  t>e 
obtained  from  the  Custodian  or  at  this 
office,  in  the  discretion  of  the  Super 
vising  Architect.  Jas.  A.  Wetmore, 
Acting  Supervising  Architect. 

BIDS  WANTED  FOR  SCHOOL  PrRNI- 
TTJRE  AND   SUPPLIES 

NOTICE  OF  BID 

The  trustees  ^f  the  .Cacheville 
Schhool  District  will  receive  sealed 
bids  for  school  supplies  and  furm- 
tiire  until  5  p.  m.,  Monday,  Jnly  ■^• 
W^.  Bids  must'  be  complete  and 
mailed  to  J,  E.  Jackson,  Clerk, 
cfchtville  ScKool  District,  Yolo,  Cali- 
.  forniiTmarked  "Bid  for  School  Supplies 
and  Furniture."  The .  trustees  of  said 
District  reserve  the  right  to  reject  any 
and  all  bids     ^    ^    j^cKSON,   Clerk 

Cacheville   School   Distrist. 

BIDS    WANTED    FOR    HIGHWAY    IM- 
PROVEMENT 

NOTICE  TO    CONTRACTORS 

Sealed  proposals  will  be  "ceived  by 
the  undersigned  until  2:00  P.  M..  July 

ief  1»24,  fo?  constructing  a  Portion  of 
Jhe  State  Highway  System  m  Washoe 
County,  between  Nevada-California. 
State  Line  and  two  miles  East  of  Verdi. 

Work  consists  of  grading  and  con- 
•itructlon  of  culverts. 

Plans  may  be  examined,  and  form  of 
proposal  contract  and  specifications 
Secured  at  the  office  of  the  under- 
signed; may  also  be  examined  at 
County  Clerk's  office  in  Reno,  the  Di- 
vfsion  Engineer's  office  in  Las  Vegas 
rItio  or  Elko,  and  District  Office  of  the 
pSreau  of  public  Roads.  Bay  Building, 
ian  Francisco,  California.  Cash  deposit 
of  Fifteen  Dollars  ($15  00)  with  tlie 
,,r>r!fr^ilened  required  for  copy  of 
plans,  wWch  will  be  refunded  on  their 


A  call  for  bld«  PubUshed  '" 
this  section  indicates  that  bias 
are  desi.-ed  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratet  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this   section. 


nings,       building     manager.       No.       819 
Mattel  Bldg.,  Fresno,  Cal. 

All  bids  must  be  made  out  on  blank 
forms  furnished   by   the   building  man- 

The  successful  bidder  will  have  to 
give  a  satisfactory  bond  in  the  sum  of 
.■|0%  covering  labor  and  materials,  and 
an  additional  25%  bond  for  faithful 
performance,  as  fully  set  forth  in 
specifications. 

The  Board  of  Trustees,  as  owners. 
reserve  the  right  to  reject  any  or  all 
bids  or  alternate  bids  or  any  part  of 
parts  of  any  bids  or  alternates  re- 
ceived and  reject  the  nalance  thereof, 
and  to  waive  any  informality  in  any 
bids  or  alternates  received. 

All  bids  to  be  addressed  to  Mrs. 
Blanche  Allison.  Clerk  of  the  Board  of 
Trustees  of  Figarden  School  District. 
County  of  Fresno,  State  of  California. 

By  order  of  said   Board   of  Trustees. 
MRS.  BLANCHE  ADLISCN, 

Clerk. 


return  In  good  condition,  provided,  that 
they  are  returned  within  thirty  iSv) 
days  after  the  opening  of  bids.  Bids 
must  be  on  proposal  form  of  Highway 
Department,  and  must  be  accompanied 
by  a  certified  check  in  the  amount  of 
5  per  cent  of  the  bid. 

Each  bidder  must  accompany  his  bid 
with  a  certificate  from  a  Surety  Com- 
pany, duly  authorized  to  do  business 
in  this  State,  stating  that  such  Surety 
Company  will  provide  said  bidder  witn 
a  bond  in  such  sum  as  is  required  in 
and  in  accordance  with  the  provisions 
of   the  contract   and  specifications. 

Right  is  reserved  to  reject  any  or  all 

^'^'^'  GEO.  W.  BORDEN, 

State    Highway    Engineer, 
Carson  City,  Nevada. 


PROVEMENT 


STATE  OP  CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 
NOTICE    TO    CONTRACTORS 


BIDS   WANTED   FOR    SCHOOL 

NOTICE   TO    CONTRACTORS 

Notice  is  hereby  given  that  the 
Board  of  Trustees  of  the  Figarden 
School  District  of  the  County  of 
Fresno,  State  of  California,  will  re- 
ceive sealed  bids  for  the  furnishing  of 
all  labor  and  materials  necessary  in 
the  erection  and  completion  of  an  Ele- 
mentary School  Building,  including 
works,  according  to  plans  and  specifi- 
cations prepared  for  same  by  the 
Ernest  J  Kump  Company,  architects 
of  the  City  of  Fresno,  County  of 
Fresno,  and  in  strict  accordance  with 
segregated  bids  and  alternate  bids 
asked   for   in   specifications. 

Said  sealed  bids  will  be  received  up 
to  and  icludins  3  P.  M.  of  the  10th 
,laT  of  July,  1924,  by  the  undersigned 
Clerk  of  the  Board  at  the  Town  of 
Figarden,    County    of   Fresno,    State    of 

^'sai°d''"'faled  bids  must  be  accom- 
panied by  a  certified  check  in  a  sum 
eqSal  at  least  to  10%  (ten  per  cent) 
of  the  amount  of  bid  to  do  the  work 
mentioned  and  made  payable  to  the 
Undersigned  clerk  of  the  board  as  a 
gSa?ant^ee  that  the  bidder  will  execute 
Sroper  contracts  and  bonds  m  case 
the  contract  is  awarded  to  him  by 
reason   of   his   or   their  bid. 

Plans  and  specifications  are  on  file 
with  the  undersigned  clerk  of  the 
^oard,  and  additional  copies  may  be 
obtained   at   the    offices   of   W.   F.   Jen- 


OU.VNTITY  SURVEYOR 

Valuation    Engineer 

ARTHUR    F'RIDDLE 

603   MiMloi.    Street,   at   Thl'*   »*■ 
San    PranclJiCO,    Calil. 

Telephone    Douglas   8-4-9-3 
General  LlstinK  Bureau 

Architect's  Preliminary  Estimates 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  The  California 
Highway  Commission.  516  Forum 
Building,  Sacramento,  Cal..  until  a 
o'clock  p  .m.,  on  July  28,  1S24I,  at 
which  time  they  will  be  publicly 
opened  and  read  for  construction  In 
accordance  with  the  specifications 
therefor  to  which  special  reference  Is 
made,  of  portions  of  State  Highway  as 
follows:  „      .^ 

San  Mateo  County,  between  South 
San  Francisco  and  Broadway  Station 
(IV-S.M.-68-B),  about  five  and  two- 
tenths  (5.2)  miles  in  length  to  be 
graded.  .  . 

The  roadway  embankment  is  to  be  ■ 
constructed  by  one  of  the  following 
methods:  ^        .    , 

(1)  Restraining  levees  constructed 
of  side  borrow  material,  and  the  space 
between  the  dykes  filled  with  material 
pumped  in  from  borrow  bits  located  In 
tide  water.  ^    .  , 

(2)  Embankment  constructed  of 
material  obtained  from  side  borrow. 

(3)  Embankment  to  be  constructed 
of  material  hauled  in  from  Belle  Air 
Island.  ,     , 

Either  concrete  or  timber  structures 
are  to  be  constructed  through  and  un- 
der the  roadway  and  the  Commission 
reserves  the  right  to  award  a  separate 
contract  for  the  construction  of  the 
structures  under  the  roadway. 

Plans  mav  be  seen  and  forms  of  pro- 
posJil,    bond's,    contracts    and    specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  office  of 
the  Division  Engineers  at  Los  Angeles 
and    San    Francisco,    and    at   the    office 
of   the    Division   Engineer   of   the   divi- 
sion in  which  the  work  is  situated.  The 
Division   Engineer's  offices  are  located 
at      Willits,      Dunsmuir,      Sacramento,  I 
San  Francisco,  San  Luis  Obispo.  Fresno,  I 
Los     Angeles,      San      Bernardino      and  I 
Bishop.  .  ,       „.    .  , 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  or 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
b"  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
■  proposed  work  may  be  obtained  from 
the   Division  office.        . 

No  bid  will  be  received  unless  It  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  Th3  special  attention  of 
prospective  bidders  Is  called  to  tha 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 


Saturday,    July    B,    1924 


tlons  aa  to  bidding,  quantities  of  work 
to  be  done,  etc.  „  ,     , 

The  California  Highway   Commission 
reserves  the  right  to  reject  any  or  all 
bids    or   to   accept   the   bid   deemed    for 
the   best   Interest   of   the   State. 
HARVEY    M.    TOY, 
LOUIS   EVERDING, 
N.  T  .EDWARDS, 
California  Highway  Commission. 
R.  M.  Morton, 

State  HiKhway  Engineer. 
W.  F.  MIXON,  Secretary. 
Dated  June  30,  1924. 
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BIDS    WANTED    FOR    BRIDGES 

NOTICE   TO    CONTRACTORS 

Sealed  bids  will  be  received  up  to 
11  ocluck  a.  m..  on  Wednesday.  July  », 
1BS4,  at  room  835,  Forum  building, 
Sacramento,  Calif.,  and  then  Put-licly 
opened  by  the  reclamation  Ijoard,  tor 
the  construction  of  seven  timber  high- 
way bridges  across  the  borrow  P'ts  or 
the  east  and  west  levees  of  the  Sutter 
by-pass,  and  the  north  and  south  le- 
vees of  the  Tisdale  by-pass,  in  butter 
county,    California.  ,     , 

The  aggregate  length  of  tHe./even 
bridges  is  1072  feet  and  the  width  18 
feet  except  one  bridge  which  has  a 
width  of  20  feet.  They  consist  of  an  ag- 
gregate of  62  spans  of  17  and  19  feet 
each,   supported   by   four-pile   bents. 

Pavment  will  be  made  either  in  cash 
or  warrants  of  the  Sacramento  and 
San  Joaquin  drainage  district  against 
Sutter  Butte  by-pass  project  No.  6  as 
determined  by  the  board  upon  award 
of  contract.  Bidder  will  state  his  price 
either  in  cash  or  warrants,  or  both,  and 
accompany  his  bid  with  a  certified 
check  in  the  amount  of  ten  per  cent 
(10%)  of  his  total  cash  bid.  Bids  shall 
be  submitted  on  blank  form  to  be  fur- 
nished by  this  board.  .„~„=f 
Work  must  be  commenced  by  Augtist 
15,   1924,  and  completed  by  October  15, 

^*A'bond  in  one-half  the  amount  of  the 
total  contract  price  must  be  filed  oy 
conoractor  before  commencement  ot 
work,  together  with  a  second  bond  m 
the  same  amount  for  material  men, 
said  bonds  to     be     approved     by     said 

The  board  reserves  the  right  to  re- 
ject any  and  all  bids.  „„^„ifi 

For  further  information  and  specifi- 
cation  apply   office   of   the   reclamation 

''"^  THE  RECLAMATION  BOARD  OF 
THE  STATE  OF  CALIFORNIA. 
By   F.   R.   Pierce,   Assistant  Secy. 


at  ihelr  office  In  the  City  ot  Manteca, 
County  of  San  Joaquin,  Stale  of  Cali- 
fornia, up  to  the  hour  of  11  o'clock 
A.  M.,  on  TuPMdiiy.  the  15th  ilny  of 
July.  lUlM.  for  the  placing  of  concrete 
lining  on  certain  portions  of  the  Canals 
of    said    District. 

This  work  Is  located  on  Laterals  Q. 
R  T  Ta,  Tb,  V.  W.  and  X  of  said 
District  and  comprises  grading  and 
shaping  for  and  pouring  3,000,000 
square  feet  more  or  less,  of  Concrete 
lining  (the  District  to  furnish  cement 
only  f.  o.  b.,  cars  at  railroad  switch 
convenient  to  location  of  said  work, 
the  Contractor  to  furnish  all  other 
materials   necessary   for   said   work.) 

Copies  of  Specifications,  General 
Plans  and  Forms  of  Bids  may  be  seen 
and  further  information  obtained  at 
the  ntnce  of  the  Board  of  Directors 
of  said  District.  .      ,    .      j„ 

Each  bidder  will  be  required  to  de- 
posit with  his  proposal  in  the  office  of 
said  Directors  (as  security  for  the  ex- 
ecution by  him  (it  his  bid  is  accepted) 
of  the  Contract  and  the  giving  by  hira 
of  the  required  bonds  within  fifteen 
davs  after  due  notice  of  the  acceptance 
of 'his  bid)  a  certified  check  payable  to 
D  O  Castle,  President  of  the  South  San 
jiaquin  Irrigation  District,  for  an 
amount  equal  to  10  per  cent  of  the 
estimated  proposed  contract  price.        , 

The  bidder  to  whom  the  contract  is 
awarded  will  be  required  to  give  an 
approved  bond,  with  two  approved 
sureties  or  of  an  approved  Surety 
Company  for  25  per  cent  of  his  con- 
tract conditioned  for  the  faithful  per- 
formance and  completion  of  the  con- 
tract, in  addition  to  the  bond  required 
by  the  general  law. 

Work  shall  be  done  under  the  di- 
rection and  to  the  satisfaction  of  the 
Engineer  of  said  District  and  approved 
bv  the   Board   of  Directors 

"Contract  will  be  awarded  to  the 
lowest  responsible  bidder,  or  jf  con- 
sidered by  the  Directors  for  the  in- 
terest of  the  District,  any  and  all  bids 
may   be   rejected. 

The  contract  must  be  completed 
within  the  time  specified  in  the  plans 
and  Specifications. 

Done  by  the  order  of  the  Board  of 
Directors  of  the  South  San  Joaquin 
uirecco  district    this     17th    day    of 


...igation 
June,   1924. 


Secretary 


D.    O.    CASTLE, 

President. 
S.   L.    STEELE, 
of   the   South   San      Joaquin 


Stockton,"  northeast  corner  of  El  Do- 
rado Street  and  Weber  Avenue,  up  to 
Si»M>  P.  M.,  on  the  JMh  day  of  July,  1024, 

fur  labor  and  materials  for  the  fur- 
nishing and  erection  of  a  Memorial 
Civic  Auditorium,  to  be  built  on  Block 
No  28,  West  of  Center  Street  In  the 
City   of   Stockton.   State   of  California. 

Bids  on  the  building  will  be  segre- 
gated as  follows:  .        ,        .     , 

(1)  For  all  the  structural  steel 
erected   in   the   building. 

(2)  General  contract  for  all  work 
except  the  structural  steel,  plumbing, 
heating  and  ventilation,  and  the 
electrical  work. 

(3)  Plumbing,  heating  and  ventila- 
tion. 

(4)  Electrical  work. 

Plans  and  Specifications  as  amended 
mav  be  seen  at  the  office  of  Glenn 
Allen  No.  41  South  Sutter  Street,  or 
Wright  &  Satterlee,  Bank  of  Italy 
Building,  Stockton,  California,  upon 
deposit  of  Fifty  Dollars  ($50.00)  for 
one    (1)   divisional  set. 

Deposit  will  be  refunded  upon  the 
return  of  the  Plans  and  Specifications 
upon  the  date  specified,  accompanied 
by  a  bona  fide  bid  and  certified  check, 
in  the  amount  hereinafter  provided  for. 
Upon  receipt  of  Plans  and  Specifica- 
tions, as  amended,  contractor  shall  im- 
mediately examine  and  determine  if 
they  wish  to  bid.  If  not,  the  Plans  and 
Specifications,  as  amended,  must  be  re- 
turned to  the  architects  within  five 
(5)  days  of  receipt  of  same.  Contrac- 
tor not  returning  Plans  and  specifica- 
tions within  this  time  or  putting  in  a 
bona  fide  bid.  accompanied  by  certified 
check,  will  forfeit  his  deposit  on  Plans 
and  Specifications. 

All  bids  to  be  upon  forms  furnished 
by  the  architects  and  all  bids  must  be 
accompanied  by  a  certified  check  in 
the  amount  of  ten  per  cent  (10%)  of 
the  amount  of  the  aggregate  bid,  made 
payable  to  the  City  Auditor  of  the 
City  of  Stockton,  (bidders  bond  wiU 
not  be  accepted)  to  secure  the  execu- 
tion of  the  contract  and  bonds  of  tne 
successful  bidder. 

The   City   Council   reserves   the  right 
to  reiect  any  or  all  bids. 
Dated:     June   23rd,   1924. 

A.  L.  BANKS, 
City  Clerk  of  the  City  of  Stockton. 


(SEAL) 


Irrigation  District. 


ADDENDUM  BY  CITY  CLERK 
(Not  part  of  olBcial  call) 


NOTICE   TO    CONTRACTORS 


Rins        WANTED        FOR        STOCKTON 

"b^Imomal    civic   auditorium 


(South  San  Joaquin  Irrigation  Dlst.)  (AMENDED      SPECIFICATIONS) 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  proposals  or  bids  will  be  re- 
ceived by  the  Board  of  Directors  of  the 
South   San   Joaquin   Irrigation   District, 


Sealed  bids  will  be  received  at  the 
office  o?  the  City  Clerk  of  the  (^ity  of 
o»_.,..„.,    ;„    the    annex   to    the     Hotel 


Stockton 


It  Is  suggested  that  bidders  endorse 
on  envelopes  or  containers  of  tenders, 
their  names  and  addresses;  together 
with  a  clear  notation  that  the  same  13 

^  ^^'^'  A.  L.  BANKS, 

City  Clerk  of  the  City  of  Stockton. 


SUBSCRIPTION  BLANK 

cut  Out  and  Mall  Today 


.192.. 


TO  BUILDING  AND  BNQINBBRINQ  NEWS, 

818  Mission  Street,  San  Francisco,  Calif. 

Send  me  Building  and  Engineering  News  for  one  year, 

I  enclose  check  for  $5.00    (Remittance  must  accompany  order) 


commencing  with  next  issue,  for  which 


Name   — • 

Street  and  No. 
City   -. 


...State 


n 
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BILTMORE  HOTEL,  LOS  ANGELES 

SCHULTZE  &  WEAVER,  Architects 


Twenty-six  Tons  of 


WHITE  LEAD 

were  used  on  the  magnificent 
BILTMORE  HOTEL 


That  Pioneer  White  Lead  was  specified  and  used  on  this  mag- 
nificent hotel  is  merely  another  instance  which  emphasizes  the 
high  esteem  in  which  this  product  is  held  by  prominent 
architects. 


The  patented  vacuum  clean- 
ing device  shoiun  here  is  just 
one  reason  why  Pioneer 
Halite  Lead  is  always  whit- 
er than  other  Old  Dutch 
Process  White  Leads.  This 
device  is  an  exclusive  Fuller 
feature,  and  insures  even  the 
finest  particles  of  impurities 
being  removed. 


W.  F».  PULLER  &  CO. 

FULLER 

PA  I  NT  S  ^i  VARNISHES 


Saturday.    July    5,    1924 


BUILDING     AND     ENGINEERING     NEWS 


BRIDGES 


JIAr.YSVlM.K,  Yulni  Co.,  (':il. — Noble 
Bros.,  awardcil  coiitiact  at  jae.SO.O,  or 
$L'4.r.O  per  yd.,  by  Yuba  Co.  Bd.  of  Sup. 
for  widening:  Parks  Bar  Bridge.  Other 
bids   were: 

Davison  &  Nicolsen,  $30,826,  or  $31 
per  yard  for  concrete  work;  Skeel  & 
Hudson.  $31,2.')0,  or  $25  per  yard  and 
McDaniel  >*i  Burrouglil,  $28,881),  or  $21 
per  yard. 


LONGVIEW,  Wash.— Bids  are  being 
taken  for  the  construction  of  44  tres- 
tle bridges  on  the  Bongview,  Portland 
right-of-way  between  Longview  and 
Olequa,  E.  N.  Larry,  dock  and  bridge 
engineer  for  the  railway.  These  will 
include  the  two  bridges  over  the  Cow- 
litz  river  at  Castle  Kock. 


PORTLAND,  Ore.  —  Oregnn  Highway 
Comnii.ssion  opens  bids  on  .June  26,  and 
awarded   contracts   as   follows: 

Benlon  County — Bridge  over  Digger 
Creek  on  the  Alsea  Highway  near  Alsea 

.1.  \V.  Sadler,  Portland $14,665.00 

Lindstrom   &   Feigenson,   Port- 
land          15,809.50 

Awarded   to   J.   W.  Sadler. 

Gilliam  County — Bridge  over  PlOcU 
Creek  and  a  bridge  over  Juniper  Can- 
yon near  Olex  on  the  John  Day  High- 
way. 

Lindstrom   &  Feigenson,   Port- 
land     $   9.311 

O.  N.  Pierce  &  Co.,  Portland 10,646 

Awarded  to  Lindstrom  &  Feigenson. 

Wasco  County — Bridge  over  Fifteen- 
mile  Creek  in  the  town  of  Dufur  on 
The  D  Ules-California  Highway. 

.r.   D.   Tobin,   Portland    $6492.50 

Lindstrom   &   Feigenson,   Port- 
land        6930.00 

C.    J.    Montag    Co..    Portland 8511.50 

O.  N.  Pierce  &  Co.,  Portland 8555.00 

Awarded  to  J.  D.  Tobin. 


PACRAMENTO,  Sacramento  Co.,  Cal. 
— State  Reclamation  Board  will  rec. 
bids  July  9,  1924  11  a.  m.,  Rm.  835 
Forum  Bldg..  Sacramento,  for  the  con- 
struction of  seven  timber  highway 
bridges  across  the  borrow  pits  of  the 
East  and  West  levees  of  the  Sutter  By- 
pass, and  the  North  and  South  levees 
of  the  Tisdale  By-pass,  in  Sutter  Coun- 
ty. The  aggregate  length  of  the  seven 
bridges  is  1072  feet  and  the  width  IS 
feet,  except  one  bridge  which  has  a 
width  of  20  feet.  They  consist  of  an 
aggregate  of  62  spans  of  17  and  19  feet 
each,  supported  by  4-piIe  bents.  Plans 
and  spec,  obtainable  from  above  office. 

DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


SAN  DIEGO.  San  Diego  Co.,  Cal.  — 
Included  in  the  $4,475,000  bond  issue 
to  be  voted  on  at  election  Sept.  10 
$225,000  is  to  be  expended  for  complet- 
ing pier  No.  2  and  $225,000  for  dredg- 
ing south  of  Market  St. 


LIGHTING  SYSTEMS 

LOS  ANGELES,  Cal. — Ord.  of  Inten. 
adopted  by  city  council  to  construct 
ornam.  lighting  systems  complete  in 
the  following  streets: 

Stanley  Ave.,  bet.  Hollywood  Blvd. 
and  716.5  ft.  south,  involving  7  cone, 
posts. 

Rimpau  Blvd.  bet.  Wilshire  Blvd.  and 
Pico  St..  involving  78  cone    posts. 

24th  St..  bet.  Hoover  St.  and  Vermont 
Ave.,  involving  42  pressed  steel  ornam. 
lighting  posts. 

Windsor  Blvd.,  bet.  Beverly  Blvd.  and 
First  St.,  involving  10  cone,  posts;  1911 
act. 


UHDONDO,  Las  Angeles  Co.,  Cal.— 
II.  Keid  it  Co.,  115  Mission  SI.,  San 
Francisco,  submitted  low  bid  to  city 
trustees  at  $95,900  for  constructing 
ornamental  lighting  system  on  Cata- 
lina  Ave.,  Esplanade  and  Opal  St.,  in- 
volving 343  lighting  posts  complete. 
Other  bids  were:  J.  E.  Kiddle,  $97,960; 
C.  W.  Sparks,  $98,475;  H.  H.  Walker, 
$10', 221. 


WHITTIER,  L.  A.  Co..  Cal.  —  City 
trustees  have  adopted  plans  and  spec, 
for  the  new  lighting  system  for  Green- 
leaf  Ave.  Metal  posts  were  selected. 


HILMAR,  Merced  Co.,  Cal.— Until 
July  2f,  1924,  10  A.  M..  bids  will  he  re- 
ceived by  P.  J.  Thornton,  County  Clerk, 
in  Merced  for  the  installation  of  light- 
ing s>-siem  and  tlie  furnisliing  of  liglits 
in  the  Hilmar  Lighting  District,  said 
lighis   to   be   as   follows,   to-wit: 

4  300-watt,  3  200-watt  and  1  100-  C. 
P.  lamps.  W.  E.  Bedesen  is  County 
Surveyor. 


MANTECA.  San  Joaquin  Co.,  Cal.  — 
Until  July  22,  1924,  11  a.  m.,  bids  will 
be  rec.  by  Board  of  Directors  of  South 
San  Joaquin  Irrigation  District  in  Man- 
teca  for  placing  lining  on  certain  por- 
tions of  canals  of  district.  Work  com- 
prises grading  and  shaping  for  and 
pouring  3,000,000  square  feet,  more  or 
less,  of  lining.  Plans,  spec.  etc.  obtain- 
able from  office  of  directors.  Cert, 
check  10%  req.  S.  L.  Steele,  secretary. 
D.   O.   Castle,   president. 

CHICO,  Butte  Co.,  Cal. — Until  July  8, 
1924,  8  p.  m.,  bids  will  be  rec.  by  Ira 
R.  Morrison,  City  Clerk  of  Chico,  to 
imp.  Main  St.,  from  Fifth  to  Little 
Chico  Creek:  Broadway  from  Fifth  St. 
to  Ninth  St.  and  Oroville  ave  from 
Eighth  St.  to  Little  Chico  Creek,  by 
const,  fluted  steel  electrolier  standards 
on  hyd.  cone,  sub-bases,  inst.  trans- 
formers, tie  rods,  lead  gaskets,  anchor 
rods,  feed  wires  and  connections,  hyd. 
cone,  "guards"  under  Res.  No.  35-A. 
Cert,  check  of  10%  req.  E.  M.  Ennis  is 
city  engineer. 


MACHINERY  AND  EUIFMENT 


LANCASTER,  L.  A.  Co.,  Cal. — Until  8 
p  m.,  July  11,  bids  will  be  rec.  by  trus- 
tees of  the  Antelope  Valley  union  high 
.school.  Lancaster,  for  motor  busses 
as  follows:  2  chassis,  cap.  20  to  30; 
one  chassis,  cap.  40  to  45;  two  bodies, 
cap.  20  to  30;  one  bdy.  cap.  40  to  45; 
2  chassis  together  with  body  complete, 
cap.  20  to  30;  one  chassis,  together  with 
body  complete,  cap.  40  to  45.  J.  G. 
I3radford,   clerk. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   in   stock 

E.    D.    BULLARD 

505   HOAVARD   STREET 
San   FTaiifi.sco,  Calif. 

Douglas   6320 


SALINAS,  Monterey  Co.,  Cal.— Until 
July  10,  1924,  7:30  p.  m,  bids  will  be 
rec.  by  Frank  S.  Clark,  Clerk  of  Board 
of  Trustees  of  Salinas  Union  High 
School  District  for: 

First,  two  model  15,  % -ton  White 
chassis,  complete  with  electric  lights 
and  starters,  wheel  base  157%  inches; 
or  for  two  other  chassis  of  equal  size, 
weight,  workmanship  and  equipment. 
Price  to  be     f.o.  b.  Salinas. 

Second:  Two  model  A  Eagle  Safety 
School  Busses,  each  with  a  capacity  of 
25  students;  or  busses  of  equal  capa- 
city, workmanship  and  equipment. 
Price  tO'  be  f.  o.  b.  Salinas  and  to  in- 
clude mounting  and  building  said 
busses  on  the  chassis  to  be  purchased 
by  said  Board  of  Trustees.  Plans  and 
specifications  for  these  busses  are  on 
file  with  the  clerk  of  the  Board  of 
Trustees  and  may  be  inspected  by  bid- 
ders. 


SAN  FRANCISCO— Bids  will  be  rec. 
by  Bd.  of  Supervisors  until  July  14, 
1924,  bet.  2  and  3  p.  m.  for  fur.  one 
combination  tractor  for  scarifier  and 
road  planers.  Proposal  blanks  on  ap- 
plication. Leonard  S.  Leavy,  purchaser 
of  supplies,   270   city  hall. 

SALINAS,  Monterey  Co.,  Cal— Irene 
McConnell,  Clerk  of  Parkfield  Union 
High  School  District,  will  receive  bids 
until  July  21,  1924,  2  P.  M.,  for  a  ten- 
passenger  school   bus. 


RIVERBANK,  Stanislaus  Co.,  Cal. — 
W.  A.  Arington  and  W.  H.  Putman  of 
Modesto  have  leased  twenty  acres  from 
the  Santa  Fe  railway  at  the  northern 
edge  of  Riverbank  along  the  Stanislaus 
river,  and  are  establishing  a  sand  pit 
there  for  the  purpose  of  handling  sand 
commercially.  Preliminary  grading  is 
now  being  carried  on  and  materials  as- 
senil)Ied  lor  the  railroad  siding  whicli 
will  be  built  there  at  once. 


LOS  ANGELES,  Cal.— Until  10  a.  m.. 
Aug.  4,  bids  will  be  rec.  by  board  of 
public  works  for  furnishing  police  sig- 
nal and  telephone  boxes.  Spec,  are  on 
file  at  the  office  of  the  city  electrician, 
205  n  city  hall  annex. 


BERKELEY,  Alameda  Co.,  Cal.  — 
Bids  will  be  rec.  by  B.  M.  Hann,  clerk 
of  the  City  of  Berkeley,  Until  July  8, 
1924.  9  a.  m.,  for  one  2^-ton  truck  for 
Park  Dept.  Spec.  etc.  on  file  in  clerk's 
office. 


REDDING,  Shasta  Co.,  Cal.— Phillip 
Crews  of  Redding,  has  leased  property 
lying  north  and  east  of  Anderson- 
Cottonwood  Irr.  District,  containing  25 
acres  and  will  erect  a  gravel  and  sand 
plant. 


RAILROADS 


LOS  ANGELES,  Los  Angele.s  Co.,  Cal. 
— Until  2:30  P.  M.,  July  11,  bids  will  be 
rec.  liy  harbor  comm.,  312  Byrne  Bldg., 
for  trilby  rails  under  spec.  615.  J.  G. 
Starr,    secretary. 


SUTTER  CITY,  Sutter  Co.,  Cal.— 
Officials  of  the  Sacramento  Northern 
Railway  recently  inspected  a  route  for 
a  spur  track  to  reach  the  DeWitt  rock 
quarries  near  here  over  which  to  haul 
the  rock  to  its  main  line.  The  spur 
would  be  about  three  miles  long. 


BAKERSFIELD,  Kern  Co.,  Cal. — City 
Officials  plan  to  call  bids  for  subway 
under  Santa  Fe  tracks  at  Union  Ave. 
However,  the  Santa  Fe  will  probably 
be  the  only  bidder  as  it  is  considered 
highly  improbable  that  any  other  con- 
tractors will  offer  bids  for  the  work. 
A  clause  in  the  plans  and  specifications 
prepared  by  the  railroad  company's 
engineers  provides  that  the  contractor 
who  installs  the  subway  must  main- 
tain "train  service." 


24 

(a)     rails,    $38.50    per    lui'.v'  j^ 

^'•]ldW''u  Soule  Co.-(a)  535.90;  (b) 
"°Jo{fn  L.  Key.  San  Francisco  -  (a) 
^%'%%oH  &^Co.,  Seattle-(a)  136.65 

%  "s.  ''sfeel  products  Co.--(a)  542^87^ 
angle  bars,  $3,495  per  C;  (b)  $9  ana 
$20.30.  r.„_ra1    No.    1,    $49; 

Bethlehem    Steel    C0;—<V,„  bars   $70.50 
No   2,  $47;  low  carbon  angle  oars,  »"v. 
(b)    $8.90   and   $16.50. 
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GLENDALE.   Los   Angeles   Co.,   Cal. 

-|^-^"^^^!9r^jS|>£ 

IZTrh  \\%'.  r^'  oth^^r    f  e-e'^t^  -der 
ain^-^^Ls''e?^C0.'b-d%15,9'71.4i«^""^ 


OKOVILLEButt^   CO      Cal.^-  until 
f;^K.' A^L^or^afd,  sec    o,  th^.  Tberma- 

?"°  '[f-lPbor"  e'ciuTred^for  constructing 
i"l00  teet  of  dft^ch  Ind  diverting  dam 
liuu  leei-  ^•^  "■  -inr-ci  ^nhip  vards  solid 
Including  about  \250  <;ubic  ya  u^ 
rock  excavation  1000  im  i^-  "^^uning.. 
4000  sq.  ft.  "ment  plaster  ditcn  ^^^ 
70  cu  yds.  cone,  masoniy.  i"»  „ftioR 
specifications    obtainable   at   the   office 

of   the  Board. 

<?AN  BERNARDINO,  San  Bernardino 
Co      Cal-L^cal  organizations   are   pre^ 

SToo'°bo'#d""iSue%o^r°'S?e^'l?otic°"ioS 
lork  including  a  lO.OOO.OOO-gal.  reser- 
voir in  Waterman  canyoiV. 

T  ANCASTBR,  IjOS  Angeles  Co.,  Cal.— 
Tintri  8PM  July  11,  bids  will  be  rec. 
h,?  Hoard   ot'Trustees   of    the    Antelope 

and  speciflcat  ons  are  on  "  fJ'-f'J  % 
flee    of    the    clerk    of    th    eboara,    J. 
Bradford. 


PIPE  LINES,  WELLS,  ETC. 


SANTA  ANA,  Orange  Co  ,  <??•/■— <f^°; 
W  Kemper,  Alhambra,  submitted  low 
hid  to  Newhope  Drainage  Dist.  June  zi 

?a\'5fegrbi^.'Tl0l8i:|3|;a|.|9.ia 
fa^t  n^am'^ernrrs^^^ub^niljrf  certi- 
fiod  check  in  accordance  with  tne  aa 
virtisement,"  whereas  .the  other  two 
iiid=s      were      accompanied      by      ponas. 

4\  Ifent^a^Jtlng^'c^o^nY^l^lb?^: 
Tht  "^work^nvofveL^^he  following  ap- 
p?ox.  quantities:  615.0  "  3«  m.  9058 
*!•  9J  iri  2770  ft.  21-in.,  3050  It.  l»-in., 
I  P  •  15'292  15-in.,  3308  14-in.,  7799  .12- 
m  26  '07  ft  10-in.,  and  42,626  ft.  pipe, 
fnd  other  incidental  items.  R  L  Loucks 
city  hall,  Santa  Ana,  engr.  of  the  dist. 
T  nq  ANGELES,  Cal.— Until  3  p.  m., 
July  8  bids  will  be  rec.  by  public  ser- 
vico  cornm.,  207  S  Bdwy.,  for  approx. 
30?000  f™.  2-in.  std  asphaltum  dipped 
wrought  steel  black  pipe.  Adv.  W  267. 
Jas.  P.  Vroman,  secy. 


LOS  ANGELES,  Cal.-Awards  on  cast 
iron  pipe  under  spec.  ^l«-°/  *^TJf,,rhM- 
mended  by  Chief  Engr.  Wm. .  Mumoi 
Snd  of  the  dept.  of  Public  service  to  be 
made  at  regular  meeting  of  the  com 
mission  June  27,  are:  _        ,,q   j.. 

American  Cast  Iron  Pipe  Co.,  \6V  r. 
Ird  St  if  A  120.000  ft.  4-in.  B  pipe  at 
el  53c  per  ft,'  covered  by  items   (1)  and 

Lavaud   pipe   at   ?.i.isoi   "•    »" 
in.   De  Lavaud  P'Pe  at  $1^2627   rtjuuu 
ft    16-in    B  pipe  at  $3.4919  ft;  17.62U  It. 
24-in    C  pipe  at  $7.3807  ft.  The  bids  rec. 

were  as  follows:  .„,„„  t^„ {■i\  60  - 

American  Cast  .I^o"  P'Pe  C°-— ^^Aqua 

per  ton.  and  fiLoJC  per  ij.   \~'      A^     t  _„ 
4-in.  B  pipe  f.  o.  b.  cars  Hewitt  St.,  Los 

ii^%e^^l'2?tn^Vplg^£c 

i  OS  Angeles  (12-ft.  lengths),  $56.24  ton. 
SI  3106  ft  (7)  3000  ft.  16-ln.  B  pipe  f. 
$1.3iut)  11,  '■''''  icirting  Los  Angeles 
o.  b.  cars  Aqua  ieiui"B,  „  ,,  c77n  ft- 
Vi9  ft     Ipne-ths),    $57.24    ton.    $3.&((0    n. 

i^""'iS  l^'A^^^ft^-  len^t-ifsT. 
^i?7"9i  tnn  $7  991  ft.:  (9)  delivery  — 
Commence' shipment  immediately,  com- 
plete 90  days.  .  „  _ 
U.    S.    Cast   Iron.Pipe   &   Fdy.   ^°- 

U  ^^•73^85^70;  ^t.'^fi^  ^$2  "54 
^%^k  ^fpe''l?^Su%%fy''co.!;i002  Santa 
$94-    (5)   $233  36;   (6)   134.98;   C?)   $355.21; 

Commence  delivery  3  mos.,  complete  all 
items  in   8  mos. 


SEWAGE  DISPOSAL  PLANTS 

BURBANK,  L.  A.  Co.,  Cal.  —  Janes 
Contracting  Co..  2407  S  Flower  St.,  Los 
Angeles,  submitted  low  bid  to  city  trus- 
Veel  June  24  at  $213,534.45  for  con- 
structing the  new  sewer  system  and 
treatment  plant  at  Burbank.  Olmsted  & 
Gillelen,  HoUingsworth  Bldg.,  Los  An- 
geles, consulting  engrs.  Arthur  J.  Rose, 
city  engr.  Other  bids  were:  Hickey  & 
Harmon,  $216,845^89,  Adam  Dalmatin. 
$220  421.61;  Geo.  W.  Kemper.  $226, 806. bU 
Thomas  Haverty  Co..  $23MS9.50,  C.  B. 
Grppn  $238  225.97;  D.  A.  Foley  &  Co., 
$"1,171*40;  Thos.  Kelly  Co.,  $282,890.40; 
Gibbons  &  Reed  Co..  $309,764.31;  E.  P. 
Ferry  &  Co.,  $363,979.58. 


BELMONT.  San  Mateo  Co.,  Cal.— 
Bond  election  for  establishment  of 
sanitary  district  carried  June   24th. 

BURBANK.  L.  A.  Co..  Cal.  —  J%nes 
Contracting  Co..  2407  S  Flower  St.,  Los 
Angeles,  submitted  low  bid  to  city 
truftees  June  24  ,at  (a)  $213,534.45,  for 
constructing  the  new  sewer  system  and 
treatment  plant  at  Burbank  Olmsted 
&  Gillelen,  HoUingsworth  Bldg.,  Los 
Angeles,  consulting  engrs.  Arthur  J. 
Rose  city  engr.  Other  bids  were:  (b) 
Sfckey  &  Hlrmon.  $216,845.89;  (c) 
Adam  Dalmatin,  $220,421.61;  (d)  Geo. 
W  Kemper,  $226,806.60;  (e)  Thomas 
Haverty  Co.,  $231,489.50;  (f)  „  C.  E. 
Green  $238,225.97;  (g)  D.  A  Foley  & 
Co  ,  $271,171.40;  (h)  Thos.  Kelly  and 
CO.  $282,890.40;  (i)  Gibbons  &  Reed  Co., 
$309,764.31;  (j)  E.  P.  Ferry  &  Co.,  $363,- 
979.68. 

SANTA  ROSA.  Sonoma  Co..  Cal.  — 
Pla^  for  the  $165,000  sewage  disposal 
plant  wUl  be  forwarded  shortly  to  the 
gtate  Board  of  Health  »>/  Smith  and 
Calori,  51S  Santa  Barbara  Rd.,  Berke- 
ley,  consulting  engineers. 


MISCELLANEOUS 
CONSTRUCTION 


TOS  ANGELES,  Cal.— Until  2  p.  m.. 
T„V5^9i  bids  will  be  rec.  by  county  su- 
^ervisors^'for  puping.  fire  bydrants.  etc 
peiviou  protection    at    tn« 

*^^,t,?v  farm  Plans  and  spec,  are  on 
?ile  It  theTff  ice  of  the  mechanical  en- 
glnetr,  10th  fl..  Hall  of  Records. 


NEWPORT  BEACH,  Orange  Co.,  Cal. 

City    trustees    have    appointed    City 

Engr  Paul  B.  Kressly,  Harry  Welch 
and  L.  S.  Wilkinson  a  committee  to 
confer  with  Victor  T.  Catkins,  regard- 
ing the  site  of  a  proposed  lighthouse 
and  weather  station  on  Balboa  Pali- 
tades  where  the  Spar  interests  rep- 
resented by  Mr.  Walkins,  are  contem- 
ptlung  establishing  an  amusement  re- 
sort. 

LOS  ANGELES,  Cal.— Until  2  p.  m., 
July  21  bids  will  be  rec.  by  county  su- 
pervisors for  constructing  a  cone,  floor 
in  the  county  shops  on  Griffin  Ave.. 
Tos  Angeles.  Plans  and  spec,  are  on 
fHe  at  the  of fice  of  the  mechanical  en- 
gineer. 10th  "iV  Hall  of  Records,  Los 
Angeles. 


SAN  DIEGO,   Cal.— See 
issue. 


"Bonds,"   this 


Contractors  Machine  Works 

. • — ■ — 

we  specialize  in  rebuilding  and  repairing  <=°^t^^;f  "'^Sfp'^ping 
We  build  rock  bunkers,  elevators  and  conveyors,  portable  pu 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment 


CREAR  &  BATES 


38  Stanford 


San  Francisco 


Phone  Kearny  1885 


WATER  WORKS 

SANGER,  Fresno  Co.,  Cal.-— J.  T.  S. 
Clark  Sanger,  awarded  contract  at 
S1630'by^ity  Council  of  Sanger,  for  a 
Is^h  p  '^moto';-  and  3  inc.  pump  for  city 
well  at  12th  and  P  Sts. 

MENLO  PARK,  San  Mateo  Co.,  Cal.— 
r!i&^f^or°yeX'plr1.,<=?;e^Xle^^ 
Park    Improvement     Association      ap- 

r£S=Virat«thi%|u3i 

JaTT^  C^oop^?r'"/J5^lu!fivrn.  ^^'^"• 

Ph'^l^'^Afi..^'a--1«'^  fon^ra?("at 
?14  732  bv  M.  B-  Stratzman.  town  clerk, 
f^  fnr  material  and  labor  to  construct 
rar^trdfm'and  improvements  to  water 

rt^a^Sa^Te"^f?Jm"^Jgrt7lu/^^^^Mc. 

?trn|"BlT.f  LoM.eS°e3. 
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Architects — Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Are  you  satisfied  with  tlie  bids  you  received  on  that 
last  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not— why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEAVS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
poFsible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  published 
in  this  section?  We  think  not — ^in  fact,  we  know 
you  cannot. 

If  yoii  want  competition — ^if  you  M'ant  independent 
contractors  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 

Building  &  iLngineering  iNews 
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PLAYGROUNDS  AND   PARKS 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
Bids  for  constr.  two  tennis  courts^in 
olk  Park  were  rejected  for  the  second 
time  and  work  ordered  do"?  by  the 
,.itv  pnirineer  W.  B.  Hogan.  Clark  ana 
Henery  Wd  $«51  and  J.  E.  Johnson 
$4363. 


SEWERS  &  STREET  WORK 

-rn^f,^^Ju-J^'^ra?l?Z3.^;^.jorJ^^ 
rcrcrA?e:r'S'ai!?ieit^^Ave!^'^^in|^r 
Rd,  tnvolving  73,S00  sq  "  fradmf 
at  75c  ft;  2165  ft.  curb  ^t  50c  ft  1241 
ft.  8-ln.  vit.  sewer  at  *1-1A,  "' /^/g" 
so  ft  5-in.  macad.  pavement  at  IJ.bc 
ft-  10  410  si.  ft.  walk  at  16c  ft;  4  3""=" 
tiin  chimblrs  at  $100  each;  one  flush- 
tank  at  $150;  one  manhole  at  $100.  ,28 
ft  6-fn.  wyes  and  house  connections, 
$23. 

TrTJL,L.ERTON,    Orange    Co.,    Cal.  L- 

Wayne  McCoilum,  F""f  ,S°"' li^^Habr^ 
mitted  to  the  boards  of  the  La  waora 
^nd  Buena  Park  sanitary  d.sts.  three 
propositions  for  solving  the  sewer 
problems  of  these  districts  and  the 
western  part  of  F"»"ton  One  of  these 
ninnq  is  to  run  a  line  south  on  iviaBuo 

S^if'^f^a^^^^n^-s 

$91,000 ;  the  second  plan  IS  £o^-^„Yia 
rnd'vale^nc  ^to^run^alTng  Broolhurst 
to"uth'^  to'  Orangethorpe  thence  east  to 
''^,'?'fs'  frn'^a''  nne  ^fn°°Va*encia  to 
Irookhurs  south  tS  Orangethorpe 
and°the"n  ti  Nicolas,  at  an  est^  cost  of 
$38  000.  Pumping  plants  will  be  neeaea 
under  all  three  schemes. 


PORTLAND,  Ore.  —  Following  bids 
op^nfd  June  26th,  by  Oregon  State 
Hlehway   Commission. 

Take   CounTf  —  Chalk   Cliff-Hunters 
section      of      the      Prineville-Lakeview 
Highway,    S.64    miles    of   grading 
?ohn  Hampshire,  Grants  Pass   •  .JS/.S^gS 
H    J    Hildeburn,  Portland «i,iau 

^Tt^ooln"co"u1;ty-Nye  Creek  Section 
of'^lSe°Roo?evelT  Coast  Highway.  0.32 
Soorel?re^reT  Newport  (1)  concrete 
pipe,  $7,103.60;  (2)  corru.  culvert, 
C.  a'^Dav?s,  Olbany,  (1)  $7676;  (2) 
Tos  Tito,'  Willamina,  Oregon,  (2)  $9,- 
•^        286.88;    (2)    $7699.63.  ,1101973. 

F    M     Bullis,    Corvallis,    (1)    $11,819.^,5. 
■      (2)    $9362.03.  ^      ,,    ^,        ,,, 

Fidelity    Contract    Co        Portland,      (1) 

Het/i^cl^,^^cVin^'i!."Xr,  Portland,  (1) 

$11,640;    (2)    $10,420. 
Awarded  to  Moore  &  Freres  ^ 

Malheur    County— Weiser    &    P^^^f"® 
Spur  Sections  of  the  Old  Oregon  Trail, 
3  56  miles   of  grading  and   surfacing. 
Morrison-Knudsen     Co.,     Boise,     Idaho, 

cone,  pipe,  $41,719.  T>„,.tia.nd 

Newport   Construction      Co        P^^land 

cone,    pipe,    H6,024,    yit.    ciay    ev 

$48,215;   corru.  pipe   ^*»'.*3v  „^flpred 
All  bids  rejected  and  project  ordered 
readvertised.       • 

EUREKA,  Humboldt  Co.,  Cal.— Until 
July  8  1924,  bids  will  be  received  by 
A  Walter  Kildale,  clerk  to  improve 
portions  of  2nd  St.,  grade  and  pave 
with  5%-in.  asph.  cone,  base  with  1%- 
S  Warrenite-bit.  surface  and  Portions 
w  th  3% -in.  asph.  cone,  base;  c.  1.  ana 
Tone. 'culverts;  "vit  sewers;  cem.  cone, 
curbs.  1911  Act  and  Bond  Act  laio. 
Harry   H.   Hannah,   city   engineer. 

<?ArRAMENTO,  Sacramento  Co.,  Cal. 
-ctu^ctl  has  awarded  contracts  for. 
street   imp.   as  follows:   T   St    near  3 ra 

'?;;ih^St°"iear  E-' D  S^t!  and  B  s"?  to  A. 
nfe?VS5t  ^l^t«d."n'eVVrd^Tvt 
Sj!w  Terrell,  1111  29th  St..  Sacra- 
mento. 


SACRAMENTO,  Sacramento  Co.,  Cal. 
—Bids  will  be  received  until  Ju^X  ^O- 
1924,  8  P.  M.,  by  H  G^  Denton,  Clerk, 
to  improve  alley  bet.  T  a„d  U  Sts. 
from  51st  to  55th  Sts  ""der  J^^^,-.  "°'i; 
At  the  same  meeting  bids  will  be 
rec  for  imp.  right-of-way  bet.  U  and 
V  Sts'.  from  48th  to  45th  Sts.  under 
Res.  No.  1907.     ^^^__ 

RICHMOND,  Contra  Costa  Co..  Cal. 
Citv  Engineer  H.  D.  Chapman,  an- 
nounces 1>lans  are  completed  for  the 
proposed  improvement  o£  Ohio,  Lenten 
Florida  and  Waller  avenues  oetween 
Thirty-seventh  and  Forty-second  fct 
and  Thirty-ninth,  Forty-first  and 
Forty-second  street  between  Waller 
and  Ohio  avenues  in  the  Pul  man  dis- 
trict The  improvements  call  for  oil 
macadam,  concrete  sidewalks,  curbs 
and  gutters,  and  corrugatcvx  iron  cul- 
verts  for  proper  drainage. 

I^OS  ANGELES,  Los  Angeles  Co.,  Cal. 
-Res^  of  inten.  adopted  by  county 
supervisors  June  17  to  improve  Garvey 
ive  ,  bet  New  Ave.  and  the  Lexington- 
Gallatin  Rd.,  18,580  ft,  or  3.52  mi  ,  in- 
volving  25,646  cu.  yds.  excav.,  63,32i  sq. 
yds.  concr!  pavement;  45,677  fq.  yds  d. 
g.  sub-base;  two  culverts,  18,380  in. 
n.  shaping  shoulders.  county  fui- 
nishes  17,222  bbls.  cement;  ,714  tons 
sand;  14,233  tons  gravel;  * •  °-  b-.  f ' 
Monte.  Est.  contr.  Price,  $112,976.10 
Average  haul,  3  ml.  trom  El  Monte  on 
the   Pacific  Electric   Railway.     R.   D.   i. 

No.  263. 

SAN  MATEO,  San  Mateo  Co.,  Cal.— 
Bids  will  be  received  until  .luly  ,2», 
1924,  2  P.  M.,  by  California  Highway 
commission,  Sacramento  to  grade  5.2 
miles  roadway  in  San  Mate9  County 
between  South  San  Francisco  and 
Broadway  Station.  See  call  tor  bids 
under  Offleial  Proiiosals  this  i.ssiie. 

WILLOW  GLENN  CO..  Cal.— See 
"Schools,"  this  issue. 

RICHMOND,  Contra  Costa  Co.,  Cal.— 
Citv  Manager  Jas.  McVittie,  has  asked 
Vhe  Santa  Fe  to  pave  Garrard  Blvd  m 
front    of    its    holdings    with    concrete. 


HAWTHORNE,  L.  A.  Co.,  Cal. — City 
E^t  Victor  H.  Staheli  states  that  pro- 
ceedings have  been  started  by  the  city 
trustees  for  the  paving  of  Wallace,  O.x- 
ford  Freeman,  Menlo,  and  Veeder  Sts^ 
with  IVa-in.  Willite  pavement  on  2 1/2 -in 
Isph.l  cone,  base;  1911  act  and  1915 
bond  imp.  act. 


ARIZONA— W.  M  .Tenney,  Jr..  and  Jac- 
ob Hamblin,  Alpine-St  Johns.  Ariz,  sub- 
mitted   only    bid    to    bureau    of    Publ'<- 
roads  June  25  at  (1)  condition  A    alter- 
nate  No.   1,  to   include   items   1,   "•■•.'' 
!o,    11,    12.    19.   20.    21,    32     40.    42     43     44, 
$97,496.82.    and    (2)    condition    A.    alter- 
nate No.  2  to  include  Items  1,  3,  4,  5    7, 
13    19    20,  21,  32.  40.  42,  43,  44,  $90,727.62, 
for   constructing    the    Clifton-Sprmger- 
ville     highway     in      Greenlee     county, 
Apache    National    Forest,     Ariz.,     17.75 
miles.  10  ft.  wide,  to  be  graded,  in\olv- 
ing    (1)    clearing   and   grubbing,   condi- 
tion   A.    at    $8501.66;    (3)    9676    cu     yds. 
rock  e.xcav.  at  $1.75  yd;   (4)  f'f^^^JP'^i 
yds.  common  excav.  at  oOc  yd     (7)   17  75 
mi.   finishing   graded   road   at   UOO   ml. 
(10)    450    cu.    yds     class    D    cone     head- 
walls,   alternate   No.   1,  at   $24   yd.    (11) 
210   cu.   yds.   class   D   abutments,   alter- 
nate  No'^  1,   at   $22   yd;    (12)    1   .S"   lb«. 
reinf    steel,  alternate  No.  1.  at  12c  ID., 
(13)    660  cu.  yds.  cem.  rubble  masonry, 
in,' No.   2',"kt%16   yd;    (19)    4042     in    ft 
94-in    c    m    p.   at   3.40    ft     (20)    13S   it. 
:i0-ln:   c.-  m.-  P.    at   $4  17    ft;    (21)/?3*2?6 
36-in.    c.    m.    p.    at    $4.17    ":    '32)    13  260 
lbs.  bridge  iron  in  place  at  15c  lb.,  (40) 
50  cu.  yds.  hand  placed  embank,  at  $2  50 
■\d-    (42)    3.55   M   bridge   flooring   at   $70 
m;'(43)   87.000  ft.  protection  ditch  at  5c 
ft-    five   cattle   guards   and   gates,   $200 
each-   (45)   clearing  and  grubbing,  con- 
dition  B,   no   bid;    9678   cu.   yds.    excav. 
(rock),  cgndition  B,  no  bid.  Est.  equip, 
rentals  $660. 

<^AN  ANSELMO,  Marin  Co.,  Cal.— 
Directors  of  Sanitary  District  No  1 
have  awarded  contract  to  Chambers 
and  De  Golyer,  Bacon  Eldg,.  Oakland 
at  $5479  to  const,  sewers  in  Granton 
Park.  Kentfield. 

OVKLAND,  Alameda  Co.,  Cal. — Coun- 
cil, B.  W.  Sturgis,  City  Clerk,  declares 
inten.  to  imp.  Orchard  St.  near  McClure 
St  involv.  constr.  of  sewer  with  nian- 
hoie,  lamphole  and  "T"  branches  Art. 
1911  Protests,  July  17.  1924.  W.  W. 
Harmon.  City  Engineer. 

BURBANK,  L.  A.  Co..  Cal  —  Until 
7-30  p  m,  Julv  22  bids  will  be  rec.  by 
the  city  trustees  for  improving  Lake 
St.,  involving  grading  and  paving  with 
oil  and  rock  macad.  5-in.  thick;  im- 
proving Linden  Ave.,  involving  grad- 
ing and  paving  with  oil  and  rock  ma- 
cad 3-in.  thick;  also  curbs  and  curb 
returns  on  both  streets;  1911  act.  F.  fa. 
Webster,  city  clerk.  Arthur  J  Rose, 
city  engineer. 


Barber  Greene   Model  42  Loader 


Prominent  Users  Are 

Oakland   Paving   Co. 

McGillivray    Constr. 
Co. 

Joe  Dowliiig 

California     Highway 
Commission 

Blumenkranz  &  Ver- 
non 

Bates  &  Borland 


Basalt  Rock  Co. 

SMITH-BOOTH-USHER  CO. 


Direct  Factory  Representatives  and  DistriDutors 
50-60  FREMONT  ST. 


Sutter  952 


San  Francisco 
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OAKLAND.  Alameda  Co..  Cal.  — 
Hutchinson  Co..  Hutchinson  BIdg..  Oak- 
land, has  been  awarded  contract  by 
City  Council  to  Imp.  portions  of  Octa- 
vls  and  Abbey  Streets,  Involv.  grrade 
and  pave,  const,  curbs,  gutters  and 
sidewalks  Cont.  price:  grading,  6c  sq. 
ft.;  concrete  curb.  76c  sq.  ft.;  concrete 
Sutter,  27c  sq.  ft.;oil  macadam.  14c  sq. 
ft.;  cement  sidewalk.  18c  sq.  ft.. 

Klechel  and  Uredhoff  were  awarded 
cont.  to  const  cem.  sidewalk  on  Ford 
St.  at  ;.169  sq.  ft. 


LOS  ANGELES,  Cal.  —  Griffith  Co., 
502  L.  A.  Ky.  Bldg.,  was  awarded  contr. 
J23.296.4S  for  Improving  Highland  Ave. 
bet.  Fountain  Ave.  and  Santa  Monica 
Blvd.  This  company  was  the  lowest 
regular  bidder.  Mandlc  &  Crlstich  bid- 
ding $23,061.12.  but  neglecting  to  at- 
tach copy  of  the  advertisement.  The 
work  involves  grading  at  ?2200;  39,788 
sq.  ft.  cone,  paving  at  34c  ft;  145  ft. 
curb  at  75c  ft;  4781  sq.  ft.  walk  at  21c 
ft;  reinf.  cone,  culvert.  $1300;  cement 
pipe  san.  sewer.  $5000;  1290  sq.  ft.  re- 
mod,  oiled  surface  at  12c  ft.  Engr.'s 
est.,  $23,539.51;  other  bids  were  Geo. 
J.  Bock,  $23,834.80;  Will  F.  Peck,  $24,- 
839.90. 


LOS  AN'GELES,  Cal.— Geo.  H.  Oswald, 
366  E  58th  St.,  was  awarded  contr.  by 
board  of  public  works  June  23  at  $19,- 
248,68  for  Improving  70th  St.  between 
Main  St.  and  Moneta  Ave.,  involving 
grading  at  $2300  (lump  sum);  700  sq. 
ft.  cone  .paving  at  24c  ft;  41,9S6  sq.  ft. 
Warrenite-bitul.  paving  at  26c  ft;  2470 
sq.  ft  gutter  at  35c  ft;  san.  sewer  com- 
plete. $oU00.  Engr's  est.,  $17,551.96.  Geo. 
R.  Curtis  Paving  Co.,  Inc.,  bid  $19,779.13 

SAN  LUIS  OBISPO.  San  Luis  Obispo 
Co.,  Cal. — City  council  has  passed  res. 
of  inten.  to  pave  Marsh  and  portions 
of  Nipomo,  Toro,  Morro,  Higuera  and 
Ida  Sts.  with  six-inch  hydraulic  cem. 
and  the  sidewalks  and  curbs.  Protests 
July  14,  1924,  8  p.  m.  Walter  B.  Rose- 
lip  is  city  engineer. 

HATWARD.  Alameda  Co.,  Cal. — A.  J. 
Grler.  480  Chetwood.  Oakland,  was 
awarded  a  contract  at  $28,705.24,  by  M. 
B.  Templeton.  clerk  of  the  City  of  Hay- 
ward  to  imp.  (Res.  of  Inten.  491)  por- 
tions of  Soto  St.  and  Sunset  Blvd.,  In- 
volving 118,270  sq.  ft.  314-in.  asph.  cone 
base  with  lV4-in.  asph.  cone,  surface, 
including  grading;  582  sq.  ft.  cone,  gut- 
ter; 189.5  lin.  ft.  cone,  curb;  107  lln.  ft. 
r.w.  header  boards.  1911  act  and  bond 
act  1915,  J.  B.  Holly,  town  engineer. 
Other  bidders  were  A.  J.  Costello  Jr., 
San  Francisco  $29,918.78;  F.  L.  Carson, 
Oakland,  $29,972.93;  Hutchinson  Co., 
Oakland,  $35,867.80. 

OAKLAND,  Alameda  Co  .  Cal.— Coun- 
cil, E.  K.  Sturgis,  city  clerk,  declares 
inten.  to  imp.  Baxter  St.,  near  Galindo 
St.,  involv.  grade,  curbs,  gutters,  side- 
walks, 1911  act.  Protests  July  10,  1924, 
11  a.  m.  W.  W.  Harmon,  city  engineer. 


LONG  BEACH.  Los  Angeles  Co.,  Cal. 
— The  proposed  elimination  of  grade 
crossings  over  Dominguez  Creek  on 
Anaheim  Rd.  will  cost  about  $535,000. 
This  cost  will  be  split  up  and  paid  by 
the  city  and  county  of  Los  Angeles, 
city  of  Long  Beach,  the  railroads,  the 
harbor  committee  of  200  ,and  a  Wil- 
mington assessment  district.  The  final 
agreement  of  Long  Beach  to  partici- 
pate is  being  awaited  now  by  the  other 
interests  which  are  ready  to  start 
without  delay. 


KALISPELL,  Mont. — A  proposal  to 
pave  east  side  avenues  from  Second  to 
Sixth  was  recently  passed  by  Kallspell 
City  Council.  The  proposal  called  for 
32  blocks  of  bltullthlc  and  the  appro,\l- 
mate  cost  Is  estimated  at  $175,000  or 
$200,000. 


MARYSVILLE.  Tuba  Co.,  Cal.— The 
city  council  has  awarded  to  the  Warren 
Construction  Co.,  Bacon  Bldg.,  Oakland 
a  contract  to  pave  14  blocks  In  the 
residential  district.  The  bid  was  22'/4c 
a  foot. 

FRESNO,  Fresno  Co.,  Cal.— Board  of 
Sup.  of  Fresno  Co.  declare  Inten.  to 
Imp.  Van  Ness  Blvd.  from  Harvard  Ave 
to  Shield  Ave.,  portion  of  Michigan 
Ave.  near  Van  Ness  Blvd.  and  portion 
of  Princeton  Ave.  near  Van  Ness  Blvd. 
with  grading  .asphalt  cone,  2H-in. 
pavement  with  li-j-in.  Warrenite  bi- 
lulithic  surface,  cone,  curbs,  gutters, 
and  sidewalks,  drainage  culverts,  con- 
crete pipe  siphons  etc.  Rd.  Imp.  Act 
1907.  D.  M.  Barnwell,  county  clerk. 
Chas.  P.  Jensen.  Cory  Bldg,  Fresno,  Is 
county  engineer. 


OAKLAND,  Alameda  Co.,  Cal. — Coun- 
cil, E.  K.  Sturgis,  city  clerk,  declares 
inten.  to  imp.  portions  of  69th  Ave. 
Place,  69th  Ave.,  Weld  St.,  etc.,  involv. 
grade,  curbs,  gutters,  paving,  side- 
walks, culverts,  etc.  Protests  July  10, 
1924,  11  a.  m.  W.  W.  Harmon,  city  eng. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
Ord.  of  inten.  adopted  by  city  council 
to  improve  under  1911  act  the  follow- 
ing streets; 

Alley  w.  of  Compton  Ave.,  bet.  39th 
and  40th  Sts.,  involving  grading,  cem. 
concr.  pavement,  remodeling  oiled 
surface. 

Alley  s.  of  Fountain  Ave.,  bet.  Har- 
vard and  Hobart  Blvds.  involving 
grading,  cem.  concr.  pavement,  remod. 
oiled   surface. 

Banning  Blvd..  bet.  Anaheim  and  B 
Sts.,  involving  grading,  constructing 
cement  pipe  sanitary  sewer,  cement 
pipe   house   connections. 


HUMBOLDT  COUNTY,  Calif.  —  Fol- 
lowing bids  rec.  June  30,  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  to  pave  with  Port.  cem. 
cone.  6.5-mi.  in  Humboldt  County,  bet. 
Eureka  and  Areata,  involv.  5600  cu. 
yds.  embankment;  4200  cu.  yds  sand 
(filling  for  subgrade);  34.080  lin.  ft. 
subgrade  (preparing  and  shaping);  15,- 
340  cu.  yds.  class  A  Port.  cem.  cone, 
(pavement);  3329  hundredweights  bar 
rein,   steel   in  place   (pavement). 

J.    F.    Knapp.    Turlock    $243,463 

Kaiser  Paving  Co.,  Oakland  ..  256,331 
MercerFraser  Co.,  Eureka  ....  271,563 
Engineers    estimate    263,905 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  July  14,  1924,  11  a.  m.,  bids  will 
be  rec.  by  Henry  A.  Pfister,  clerk  of 
Santa  Clara  Ct..  for  improvement  of 
Quimby  Road  in  Supervisor  District  No. 
2.  Plans  and  spec,  obtainale  from  clerk. 
Robt.   Chandler,    county   surveyor. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — Un- 
til July  14.  1924.  11  a.  m..  Henry  A. 
Pfister.  Clerk  of  Santa  Clara  Co.,  will 
rec.  bids  for  the  Improvement  of  Moun- 
tain View  and  Alviso  Road  in  Super- 
visor's District  Nos.  4  and  5.  Plans  and 
spec,  obtainable  from  clerk.  Robert 
Chandler,    surveyor. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 

ELECTRICAL  ENGINEERS  AND  CONTRACTTORS 

525  HOWABD  STREET,  SAN  FEANCISCO 

MOTORS 

New   and   Used,  Bought,  Sold,  Exchanged,  Kented  and  Repaired 
Industrial  Light  and  Power  Installation 

Telephone  SUTTER  3266 

SACRAMENTO,  Cal.— At  the  meeting 
of  the  Board  of  Supervisors  of  Sacra- 
mento County,  C.  W.  Wood,  of  Manteca, 
was  scheduled  to  receive  the  contrat 
for  graveling  the  Duth  Flat  road,  hav- 
ing bid  lower  than  E.  F.  HllUard  and 
T.  M  Maestretti.  the  others  bidding 
on  the  work.  This  contract,  however, 
will  not  be  awarded  until  the  next 
meeting. 


COLUSA,  Colusa  Co.,  Cal. — Board  of 
Sups,  have  awarded  a  contract  to  V.  R. 
Dennis  Constr.  Co.,  of  Sacramento,  to 
const.  West  Approach  to  Meridian 
Bridge,  from  east  end  of  present  High- 
way pavement  to  west  end  of  Meridian 
bridge,  involving  1090  lin.  ft.  grading 
and  sub-grading;  170  cu.  yds.  asph. 
cone,  pavement.  Two  bids  were  rec:  V. 
R.  Dennis  Constr.  Co.,  (a)  20c;  (b) 
$14.75;  and  J.  E.  Johnston,  of  Stockton 
(a)   $35c.   (b)   $15.75. 

The  Dennis  Constr.  Co.  submitted  a 
bid  at  (a)  20c,  (b)  $6.75  to  imp.  Road 
No.  near   end    of    present   soll- 

dite  pavement  in  town  of  Princeton  to 
boundary  line  bet.  Colusa  and  Glenn 
counties,  involv.  2610  lin.  ft.  grading 
sub-grading;  925  tons  asph.  concrete 
pavement. 

J.  E.  Johnson,  of  Stockton,  submitted 
the  only  bid  at  $8  to  imp.  Main  St., 
town  of  Grimes,  Road  No.  158,  involv. 
500  tons  asph.  cone,  pavement.  Spec, 
obtainable  from  J.  A.  Felknor,  county 
engineer. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Until 
July  8,  1924,  11  a.  m.,  bids  will  be  rec. 
by  Rob.  E.  Graham.  Clerk  of  Bd.  of 
Sups,  for  furnishing  and  spreading  2000 
cubic  yds  of  crushed  rock  to  be  spread 
3  inches  thick  and  14  ft.  wide  on  that 
portion  of  Tomales  &  Petaluma  Coun- 
ty Road  from  the  county  line  westerly 
to  the  forks  of  the  road  at  Aurora 
School   in   Road  District  No.   4. 


MATFIELD,  Santa  Clara  Co  .,Cal. — 
Town  Trustees  have  accepted  plans 
and  spec,  for  street  Imp.  to  cost  approx 
$9S,000.  Five-inch  concrete  will  be  laid 
on  the  following  streets:  Lincoln  ave- 
nue to  Washington  street;  Washington 
street  to  Stanford  avenue;  Palo  Alto 
Avenue  from  Amherst  to  the  highway; 
Sherman  and  Grant  from  the  highway 
to  Second  Street;  Sheridan  Street  from 
the  highway  to  Third  street;  Third  St. 
from  Sheridan  to  Lincoln.  $98,000  will 
be  spent  on  street  work. 


LONG  BEACH.  Los  Angeles  Co..  Cal. 
— Until  8  P.  M.,  July  14,  bids  will  be 
rec.  by  the  Board  of  Education,  439 
Markwell  Bldg.  Annex,  for  construct- 
ing walks  and  curbs  on  west  side  Lime 
Ave.,  bet.  5lh  and  6th  Sts  ,  and  the 
paving  of  the  north  half  of  Fifth  St., 
bet.  Lime  and  Atlantic  Aves.,  along  the 
Atlantic  Ave.  school  property.  Spec,  on 
file  at  the  office  of  K.  D.  Van  Alstine, 
city  engineer.  Cert,  chk.,  5%.  A.  C. 
Price,    Secretary. 


HAWTHORNE,  L.  A.  Co.,  Cal.— Geo. 
R.  Curtis  Paving  Co.,  Inc.,  2440  B  26th 
St.,  submitted  low  bid  to  city  trustees 
June  24  at  $47,041  for  improving  Broad- 
way, bet.  Birch  and  Prairie  Aves.,  In- 
volving grading  at  $8000  (lump  sum); 
3661  lin.  ft.  curb  at  70c  ft;  18,926  sq.  ft. 
cem.  walk  at  24o  ft;  7322  sq.  ft.  gut- 
ter at  33c  ft;  90,428  sq.  ft.  Willite  wear- 
ing surface  on  3-in.  asph.  cone,  base  at 
27c  ft;  17  cast  iron  lighting  stds.  at 
$300  each. 

H.  G.  Feraud  $5500  grading;  75c 
curb;  24o  walk;  35c  gutter;  30c  paving; 
$300  lighting  stds;  total,  $51,582. 

The  bids  were  referred  to  the  city 
engineer. 


HAWTHORNE,  L.  A.  Co.,  Cal. — Geo. 
R.  Curtis  Paving  Co.,  Inc.,  2440  B  26th 
St.,  submitted  low  bid  to  city  trustees 
June  25  at  $54,411  for  improving  Truro 
and  Eucalyptus  Aves.  and  Miramar  St.. 
involving  grading  at  $11,500  (lump 
sum),  7026  ft.  curb  at  70c  ft.,  34,081  sq. 
ft.  walk  at  24c  ft.,  14,052  sq.  ft.  gutter 
at  33c  ft.,  102,971  sq.  ft.  li^-in.  willite 
wearing  surface  on  2?^ -in.  asph.  cone, 
base  at  24c  ft.,  1159  ft.  redwood  head- 
ers at  40c  ft. 

H.  G.  Feraud  bid  $13,000  grading;  75o 
curb;  24c  walk;  35c  gutter;  26c  paving; 
40c  headers;  total,  $58,503. 

The  bids  were  referred  to  the  olty 
engineer; 
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SAN  JOSE,  Santa  Clara  Co-.^al-  — 
Until  July  14,  1924,  11  a.  m.  bids  wiU 
be  rec  by  Henry  A.  Pfister,  clerk  of 
slnta  Clara  Co.,  for  the  improvement 
of  Prospect  Road  in  Supervisors  Dis- 
tricts No.  4  and  5.  Plans  obtainable  fm. 
clerk  Robert  Chandler,  county  sur- 
veyor. 

FORT  MASON,  Cal.  —  G.  W.  Price 
Pump  and  Engine  Co.,  1350  Fplsom  St., 

E.V'^ifrtu^s^e'^p'iimri.'StUg 

only  bid  at  $7945  for  the  six  pumps. 

MPVADA     COUNTY,    Cal.— Following 
bids   ^et    tune    30    by'    state      Highway 
Eomm'fs'sion"    Forum    Bldg..    Sacramento 
to  const,  bridge  over  Trucl^eerl^er  ana 
<?     P     R  R.    tracks    aUouc    1    mile    "oiia 
ot  Polaris,  398  ft.  long,  21  ft.  wide,  con- 
sisting of  160  ft.  rein.  cone,  arch  span, 
fou"    30    ft.,    and   38   ft.   and   and   one   59 
ft     rein     cone,    girder    spans;    involving 
115o''cu.-  yds.  clfss  a;  290  cu.  yds   class 
T3    cn/\    40    pu     vds.    Class    t^    Jr'orc.    '^«"'- 
?on"c"''in'°br'idge^;      1800     hundredweight 
rein,    steel    in    bridge;    450    cu.    Vas-    |-^n 
cavation  for  bridge  structure  and   2500 
cu    vds.  roadway  embankment. 
Proctor  &  Cleghorn,  Santa  Rosa  $50.42| 
McKay   Eng.   Co.,   Los   Angeles        53.692 
Davis-Heller-Pierce     Co.,     btktn   ■i',°"" 
De    Waard   &    Son,    San    Diego,.    57,930 
West  Coast   Const.  Co.     S.  F.....    5^b|» 

Rocca  &  Caletti,  San   Rafael....    58,8S^ 

Skeels   &   Hudson,   Auburn.  .....    63,280 

Davison  &  Nicolsen,  Stockton..    144.»»" 
Engineer's  estimate    dloij 
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.^RNi  "m^,^t?irit  "'■- -"v^T 

by  city  trustees  for  improving  the  fol- 
Chapter    Oak    St.-21,300    sq    ft     3-ln 

macad-    421    sq.    ft.    gutter;    65    sq.    It. 

walk     829   lin.  ft.   4-in.  cast  iron  water 

^pe;'one   f!re   hydrant;   4   gate  valves, 

tees,  and  fittings.  ,   . 

Adelaine    Ave.— 24,800    sq.      ft.      3  in. 

macad-   3800   sq.  ft.    gutter;  58  ft.  curb. 

?o1i2   lin    ft    4-in.  cast  iron  water  pipe; 

32   ft    "^in    water  pipe,  with,  necessary 

fittings   and   service   connections. 

Work    will    be    done    ""<if    '^^  je    A 

act   and    1915    bond    imp   .act.    Nettie    A. 

Hewitt,  city  clerk. 

BERKELEY,  Alameda  Co.,  Cal.  — 
Petitions  have  been  signed  for  the  re- 
paving  of  Arlington  avenue  from  the 
ctrc  e  to  the  north  city  line,  The  Ala- 
meda from  Hopkins  street  to  Thousand 
OalisBlvd;  and  Thousand  Oaks  Blvd. 
from  Tl  ^Alameda  to  Arlington  Ave. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Council   has   passed   resolution   and  or- 
dered plans  prepared  for  imp.   with  5 
in    concrete  pavement  Market  St.,  from 
Water  to  Market  St.  bridge. 

Petition  has  been  granted  to  .improve 
King  St.  from  Bay  St  to  Mission  with 
sidewalk. 

VALLEJO,  Solano  Co.,  Cal.— The  City 
CoutJ^T  Pla^is  to  include  $30  000  m  the 
budget  this  coming  year  for  the  pro 
nosed  extension  of  Sonoma  street  south 
?™m  Pennsylvania  street  to. Soulh  Jal- 
lejo.  The  county  will  spend  $90,000  on 
Us  extension  of  the  street  north  to 
the  Napa  Road. 

VALLEJO,  Solano  Co.,  .Cal-— C'ty 
Engineer  T.  D.  Kilkenny  is  making 
surveys  for  proposed  .improvements  in 
unpaved  alleys  in   various  parts  ot  tne 

city.  

OROVILLE,  Butte  Co.,  Cal.— Final  lo- 
cation surveys  for  the  wagon  road 
leading  from  the  Butte  and  Pl"mas 
railroad  down  to  the  site  of  the  Len 
I  reek  power  pant  ot  the  t  eatner 
mver  Power  Company,  will  be  started 
within  the  next  few  days,  according  to 
William  Watson,  engineer  m  charge  of 
surveys  of  the  big  Middle  Fork  Power 
project.  The  construction  ot  the  waeo" 
•oad  will  be  the  first  step  taken  in  the 
company's  $40,000,000  construction 
program. 

SAN  MATEO,  San  Mateo  Co.,  Cal.— 
City  Council  will  shortly  call  for  bids 
for  street  improvement  on  poplar 
street   from   D   street    to    highway. 

DEL  NORTE  COUNTY,  Cal.— The  fol- 
lowing are  the  three  lowest  bids  rec. 
on  June  25,  by  C.  H.  Purcell  Dist  Eng 
U.  S.  Bureau  of  Public  Roads,  317 
New  Post  Office  Bldg.,  Portland,  Ore., 
to  const  .Grants  Pass-Crescent  City 
highway  (Elk  Creek-Patrick  Creek 
Section)  Siskiyou  Natl.  Forest,  Del 
Norte  county,  Calif.,  12.1  m^  Involv.  90 
acres  clearing;  60  acres  grubbing,  400  - 
000  cu.  yds.  unclassified  excavation 
55,000  cu.  yds.  sta.  overhaul;  12.1  mi. 
finishing  graded  road;  6o0  cu.  yds. 
cone;  1000  cu.  yds.  cem.  rubble  masonry 
4075  lin.  ft.  culverts.  Govt,  has  equip- 
ment for  lease  to  contractors. 
H.  H.  Boomer,  517  Ziegler  Bldg. 

Spokane,  Wash.      . *5?^nnq 

Joplin  &  Eldon,  Portland  ......   413,009 

John    Hampshire,   Grants   Pass, 

Oregon         417, 4^b 

There  were  seven  bids  received.  Bids 
under  advisement. 


•SACRAMENTO,  Sacramento  Co.,  Cal. 
-InVil  July  21  1924.  bids  will  be  reo^ 
by  Board  of  Sup.  of  Sacramento  County 
f^r  load  imp.  as  follows:  Fourteenth 
Ave.,  from  the  intersection  of  Sutter 
Ave  a  distance  of  5530  It.,  Jii.uu", 
Greenback  Lane  road,  near  Fairbanks, 
^%^i les  of  grading,  $2500;  Florin  road, 
i  miles  oi  gictuiiife,  V  ^f.^.  chprman 
asphaltic  concrete,  JH.OOO-  ,f<.n^'^™„S 
Island  cross-road  graveling,  $1600,  ana 
the  Golden  State  cannery  road  across 
Lower  Andrus  Island,  three  rniles  of 
g?r%'eling  $3000.  Chas.  W.  Deterdmg, 
Jr.,   is   county  engineer. 

LOS  ANGELES,  Cal.— Warren  Constr. 
To  5444  Hollywood  Blvd.,  was  award- 
ed"contract  by  board  of  public  works 
June  27  at  $19,050.51  for  improving 
Irving  Blvd.,  bet.  Melrose  and  Rose- 
wood A  ves.,  involving  grading  at.  $3500 
(lumo  sum)-  278  sq.  ft.  cone,  paving  at 
30c  ft;  1600  sq.  ft.  bitum.  base  pavmg 
at  15c  ft;  47,726  sq.  ft.  Warrenite-bitul. 
pkvingat  2S.9C  sq.  ft.;  5.5  "  c^rb^t 
80c  ft.;  332  sq.  ft.  gutter  at  34c  ft.,  lU 
ft  hse.  sewers  at  $1.75  ft.  Engr's  est., 
«iR7fifi45  Other  bids  were:  Geo.  ±t. 
Curtis  pivlng  Co.,  $19,337.24;  L.  A.  Pav- 
ing Co.f  $19,465.60;  Geo.  H.  Oswald,  $19,- 
579.2L 

EUREKA,  Humboldt  Co  Cal.--Untll 
July  8  1924,  at  8  p.  m.,  bids  will  be  re- 
ceived by  A.  Walter  Kildale,  clerk,  to 
imp  portions  of  Myrtle.  Ave.,  involv. 
grade  and  pave  with  5% -in.  asph.  cone, 
fase'wfth  "^l^.-in.  Warrenite-Bit.  sur- 
fare  and  portions  with  3%-in.  aspn. 
cone  base  with  1%-in.  Warrenite  sur- 
face c  i  and  cone,  culverts;  cem  curbs 
City  will  pay  $4562  as  its  portion  of 
cost  1911  act  and  Bond  Act  1915.  Harry 
H.   Hannah,  city  engineer. 


SAN  MATEO,  San  Matea  Co.,  Cal.  -- 
C  J.  Lindgren,  El  Cerrito,  San  Mateo, 
awarded  contract  at  $1075  by  city  coun- 
cil to  cover  drain  in  Poplar  Ave.,  bet. 
Ellsworth  and  Griffith  Sts.  with  con- 
crete and  asphalt  surface. 

OAKLAND,  Alameda  Co.,  Cal.— Coun- 
cil E.  K.  Sturgis,  City  Clerk,  declares 
inten.  to  imp.  2nd  St.,  from  Alice  to 
Oak  St.,  involv.  grade,  curbs  ,gutters 
and  pave.  1911  Act.  i''-°}^^^%^^^y  ^'' 
1924.     W.   W.   Harmon,   City   Eng. 

OAKLAND,  Alameda  Co.,  Cal.— Coun- 
cil; E.  K.  Sturgis,  City  Clerk,  declares 
inten  to  imp.  Fresno  St.,  from  Church 
St.  to  73rd  Ave.,  involv.  grade,  curbs, 
gutters,  sidewalks  and  pave.  1911  Act. 
frotesls  July  10,  1924.  W.  W.  Harmon, 
City  Eng. 


YUBA  CITY,  Sutter  Co.,  Cal.— Board 
r,i     Suiiervisurs    in    July    will    consider 

ans 'for  building  of  at  least  300  teet 
of  the  Nicolaus  causeway  from  the 
levee  on  the  Rldeout  ranch  toward  the 
Nicolaus  bridge.  „.,,i„     will 

fh^  irouri)Vinient,  when  made,  win 
close  a  gap  in  the  Garden  Highway 
connecting  Sutter  and  Sacramento 
counties. 

PASADENA,  L.  A.  Co  Cal  — W-  C 
Rowse,  special  engr.  handling  the 
Green  St.  improvement  f""^ -^^ ',5^:,^"  w 
<-itv  engr  has  announced  that  new 
pro'^eldiligs  will  be  started  about  July 
8  for  this  work,  on  which  bids  were 
previously  reed,  and  rejected.  At  a 
meeting  of  the  property  owners  and 
"Iresentatives  ot  the  city  government 
t  was  decided  to  omit  the  tunnels  un- 
der the  sidewalks  The  second  Proceed- 
ings were  also  abandoned,  as  the  city 
'diSetors  had  no  desire  to  force  an  un- 
welcome improvement  on  the  property 
owners  who  objected  to  the  tunnel 
work.  These  Proceedings  were  under 
both  the  1911  act  and  the  191=  oo"J,^"i 
but  contractors  felt  that  the  Protests  of 
about  90%  of  the  property  owners 
would  jeopardize  the  legality  of  the 
bonds.  New  specifications  and  est! 
mates  will  be  furnished  by  Mr.  Rowse 
within  a  few  weeks. 

SANTA  BARBARA,  Santa  Barbara  Co 
ral— Charles  W.  Wimmer,  Bakersfield, 
was  awarded  contr.  by  county  super- 
visors June  25  at  $283,360  tor  cons  ruct- 
ing  about  25  ml.  macad.  roadway  in  the 
Santa  Ynez  Valley  road  dist.  Other  bids 
were:  Blumenkranz  &  Vernon,  $296.- 
Tso;  A.  J.  Grier.  $298,690. 

LOS  ANGELES,  Cal.— Ord.  of  Inten. 
adopted  by  city  council  to  improve  un- 
der  1911  act   the   following   streets: 

81st  St.r  bet.  Moneta  Ave.  and  Fig- 
ueroa  St  involving  grading,  cem.  cone 
pav°ng    curb,   walk,      cem.      pipe      aan. 

^Tfley  w  of  Vermont  Ave.,  bet.  Bever- 
ly Blvd  and  First  St.,  Involving  grad- 
ing remod.  oiled  surface,  cem.  cone. 
pavement,  curb,  walk.  j    „_j 

Alley  s  of  Pico  St.  bet.  Second  and 
Third  Ave.,  involving  grading,  reraod 
oiled  surface,  cem.  cone,  pavement,  curb 

""  Mariposa  Ave.,  bet.  Melrose  Ave.  and 
Clinton  St..  involving  Warrenite-bitul. 
pavement,  bitum.  base  pavement,  walk, 
gutter,  vit.  pipe  hse.  sewers. 

HoUvridge  Dr.  bet.  n  line  lot  343,  rr. 
loft  sheet^2,  and  e  line  Hollyridge  Dr 
it  fir«!t  beginning  of  curve  s  from  s 
nne  of  saif  tract,  involving  grading, 
cem.  cone,  pavement,  curb,  cem.  san. 
sewer. 


m  FNDALE   L.  A.  Co.,  Cal — Cornwell 
&    Hen^rlon^' 120      S     Glendale     Ave 
Slendale    wei^e  awarded  contr.   by  c"y 
council   it  $19,631   for  improving  Stan- 
ley Ave.,  Sinclair  Ave.  and  other  sts 

|^ir^ivfn=|a\Mo.^cT;!l-o/o^rft 

?1  l53\«=ft"8-in."^t.  ^I^%  =i"at 
SI  15  ft;  2  manholes  at  $100  eacfc  one 
Junction  chamber  at  $100;  2  flush  tanks 
it  ti?";  each;  one  lamp  hole  at  $30,  i» 
t-in.  hse  cdnneotions,  with  wyes,  at 
$15  each. 


Auto    Supplies 

-at  Cut  Rate 


EVERYTHING   FOR   YOUR   MAC 


Zimmerlin  Bros.  Co. 


HINE  I 


3190  MISSION  ST. 

Jnnctlon  Valencia 


Established   1907  ,„^„    .  itt^-vitti? 

24  VAN  NESS  AVENUE 

Phone  Market  8»26  Near  Market 


Salurday.    July    5,    1924 


CARSON  CITY,  Nevada— Until  July 
16.  l\)Zi,  2  p.  m.,  bids  will  be  rcc.  by 
Geo.  W.  Borden,  State  Highway  Eng., 
for  Kradlng:  and  const,  of  culverts  as 
follows: 

Unit  No.  1.  S.IO  miles,  0.52  miles  east 
of  Nevada-California  state  line  and  2 
miles  east  of  Verdl;  76,000  cu.  yds.  ex- 
cavation unclassified:  264,643  yd.  sta. 
overhaul;  210  cu.  yds.  class  A,  70  cu. 
yds.  class  B  cone;  486  lin.  ft.  15-ln., 
486  lin.  ft.  18-ln.,  418  lln.  ft.  24-ln.,  136 
lln.  ft.  30-ln.  and  40  lln.  ft.  36-ln.  corru. 
metal  pipe;  64  lln.  ft.  24-ln.  corru.  metal 
siphon;  73  monuments;  18  sign  posts; 
160  cu.  yds.  hand  placed  fill;  1000  track 
ft.  relay  Industry  tracks. 

Unit  No.  2,  0.52  miles;  Nevada-Cali- 
fornia state  line  and  0.52  miles  east; 
work  between  state  line  and  0.52  miles 
east  (Sta.  30  plus  00)  to  be  Included 
In  contract  if  right  of  way  is  secured 
prior  to  completion  of  work  under  unit 
No  1,  Station  30  plus  00  to  Station  L 
349  plus  61.35.  Unit  prices  to  be  as  per 
proposal  blank  Unit  No.  2;  12,650  cu. 
yds.  excavation  unclassified;  255  cu. 
yds.  class  A  and  5  cu.  yds.  class  B  cone; 
92  lin.  ft.  15-in.  and  30  lin.  ft.  36-in. 
corru.  metal  pipe:  1576  lin.  ft.  stand, 
wooden  guard  rail;   10  monuments. 

Gravel  and  sand  for  concrete  In 
stock  piles  will  be  furnished  by  the 
State.  Official  proposal  appears  In  this 
issue. 
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LOS  ANGELES,  Cal.— G.  T.  McLain, 
602  Hollywood  Security  Bldg.,  was 
awarded  contr.  by  county  supervisors 
at  $10,ia7.90  for  improving  Larch  St., 
bet.  Arbor  Vitae  St.  and  Hardy  St.,  1257 
lin.  ft.  or  .24  ml.,  under  County  Imp.  No 
77.  involving  macad.  pavement  and 
other  incidental  items.  Bids  noted  issue 
June    20. 

LOS  ANGELES,  Cal.— Griffith  Co.  502 
L.  A.  Ky  UklB,,  was  awarded  contr.  by 
county  supervisors  at  $71,000  tor  im- 
proving Ballona  Ave.,  bet.  Western  Ave 
and  cltv  limits  of  Hawthorne,  10,206 
ft.  or  1.94  mi.,  under  R.  D.  I.  No.  255, 
with  Willite  pavement,  etc.  Bids  noted 
issue  June  20. 


HOLLI9TER,  San  Benito  Co.,  Cal. — 
The  expenditure  of  $25,000  on  several 
road  improvement  projects  is  in  con- 
templation by  the  San  Benito,  county 
supervisors. 

LOS  ANGELES,  Cal. — Res.  of  inten. 
adopted  by  county  supervisors  to  Ira- 
prove  Arizona  Ave.,  bet.  Third  St.  to 
the  Anaheim  Telegraph  Rd.  and  por- 
tions of  other  streets;  27.520  ft.  under 
County  Imp.  No.  32,  involving  6922  cu. 
yds.  excav:  202,195  sq.  ft.  cone,  walk; 
39,046  lin.  ft.  curb  (6x9x14);  ll.llS  lin. 
ft.  curb  (6x10x18);  115  Ini.  ft.  curb 
(6x10x20);  115,388  sq.  ft.  gutter;  corru. 
iron  pipe  culvert  with  catch  basins. 
Average  haul.  6  mi.  from  Bandini  Sta., 
on  A.  T.  &  S.  F.  Ry.  Est.  contr.  price, 
$110,550.85. 

SAN  LUIS  OBI&r-O,  San  Luis  Obispo 
Co..  Cal. — City  Council  declares  inten. 
to  imp.  portion  of  Marsh  St..  Higuera 
St.,  Nipomo  St..  Ida  St.,  Toro  and  Mor- 
ro  Sts,  with  hyd.  cone,  6-in.  pave., 
curbs,  sidewalks,  reint.  hyd.  cem.  cone, 
culverts,  c.i.  manholes,  etc.  Protests 
July  14.  1924.  1911  Act  and  Bond  Act 
1915.  Callie  M.  John,   clerk. 


SONORA,  Tuolumne  Co.,  Cal. — Until 
July  14,  1924,  2  p.  m.  bids  will  be  rec. 
by  Bd.  of  Sup.  of  Tuolumne  Co.,  for 
paving  portions  of  the  Tuolumne  and 
Columbia  roads  and  for  some  paving 
in    the   town   of   Jamestown   . 

The  portions  or  highways  proposed 
to  be  paved  are  a  one-mile  stretch 
from  Sullivan  creek  bridge  toward  Tu- 
olumne, one  mile  from  Tuolumne  to- 
ward Sonora,  one-half  mile  through 
the  town  of  Columbia  toward  Sonora. 
one-half  mile  from  Sonora  toward  Co- 
lumbia, four-tenths  of  a  m  ilefrom  the 
Jamestown  depot  to  Main  street  by 
way  of  Seco  street,  and  one-tenth  mile 
on  Donovan  street,  connecting  Main 
street  and  Seco  street. 

Bids  are  wanted  on  five  types  of 
pavement — willite,  warrenlte,  asphaltlc 
concrete,  asphaltlc  macadam,  and  oil 
macadam. 

Robt.    Thom    is   County    Surveyor. 


WILLOW,  Glenn  Co.,  Cal.  —  County 
Survevor  Bayard  Knock  and  H.  P.  Mc- 
Avoy  "left  for  the  Coast  Range  moun- 
tains to  survey  a  road  from  Bear  Wal- 
low cabin  to  the  Middle  Fork  of  Eel 
River.  The  new  road  will  lead  to  the 
camp  of  Lee  Logan  on  Eel  river.  Mr. 
Logan  will  build  the  road  after  the 
county  has  surveyed  it,  the  county  lat- 
er taking  it  over  and  making  a  county 
road  of  it. 


EUREKA,  Humboldt  Co.,  Cal.  —  City 
Council  has  ordered  Walter  Kildale, 
City  Clerk,  to  advertise  bids  for  the 
imp.  of  Second  St.  from  H  to  M  Sts., 
and  Myrtle  Ave.,  from  4th  to  7th  Sts,, 
by  paving.  Harry  H,  Hannahan  is  city 
engineer. 

SACRAMENTO,  Sacramento  Co.,  Cal. 
— City  Council  declares  inten.  to  imp. 
nth  Ave.,  from  40th  to  42nd  St.  involv. 
const,  vit.  ironstone  pipe  wyes,  cone, 
manholes,  cast  iron  curbs  and  covers. 
H.  G.  Denton,  clerk.  1911  Act.  Res.  No. 
1912. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
—J.  T.  Tobin,  46  Kearny  St.,  S,  F., 
awarded  cont.  by  County  Sup.  to  imp. 
portions  of  MacDonald  and  San  Bruno 
Aves.  Ltc,  grade  and  pave  with  water 
bound  rock  macadam  base  with  2-in. 
Durite  asph.  cone,  surface;  2x6-ln.  r.w. 
header  boards  (All  In  Imp.  Dost.  No.  3). 
Contract  price  97,000  sq.  ft.  pave,  $.248 
per  sq.  ft,,  $24,204.80. 


LOS  ANGELES,  Cal. — Wells  &  Bress- 
ler,  3  California  Bank  Bldg.,  Santa 
Ana,  were  awarded  contr.  by  county 
supervisors  at  $252,455.86  tor  improving 
Washington  Blvd.,  bet.  Culver  City  and 
Venice  (County  Imp.  No.  45),  12,955  ft. 
or  2.45  mi.,  involving  86,392  sq.  yds. 
cone,  paving  and  other  incidental  items. 
Bids  noted  June   27. 


LOS  ANGELES,  Cal. — Ord.  of  Inten. 
adopted  by  city  council  June  20.  to  Im- 
prove under  1911  act  the  following  sts.: 

63rd  St.,  bet.  Normandie  and  West- 
ern Aves.,  involving  grading,  oiling, 
cem.  cone,  pavement,  curb,  walk  and 
gutter;   No.   49,022. 

Alley  nw  from  Naomi  Ave.,  bet.  23rd 
and  26th  Sts.,  involving  grading,  reraod 
of  oiled  surface;  cem.  cone,  pavement; 
curb;  No.  49,021. 

BEVERLY  HILLS,  L.  A.  Co.,  Cal. — 
Until  noon  July  9,  bids  will  be  rec.  by 
Hogue-Reynolds  Co.,  416  Beverly  Dr., 
Beverly  Hills,  for  constructing  curbs, 
gutters,  cone,  paving  and  oil  macad. 
paving  in  30-acre  tract  in  Beverly  Hills 
Unit  prices  desired.  Salisbury,  Brad- 
shaw  &  Tavlor,  consulting  engs..  Mort- 
gage  Guarantee   Bldg.,  Los  Angeles. 

LOS  ANGELEB,  Cal. — P.  J.  Akmad- 
zich,  S21  Yale  St..  submitted  low  bid  to 
board  of  public  works  June  30  at  $10,- 
600  for  constructing  sewer  in  Hyperion 
Ave.,  bet.  427  ft.  and  335  ft.  n  e  of 
Adrian  St.  Other  bids  were:  John  Artu- 
kovich,  $12,200;  M.  Miller,  $12,839;  Chas. 
T.  Salata,  $13,250;  Leo  Miletlch,  $13,- 
500;  J.  M.  Derenia,  $14,100;  Martin  G. 
Brkich,  $16,316;  M.  Simunovich,  $16,177; 
S.  Zarubica  and  B.  Radish,  $17,200; 
bid  of  Thomas  E.  Young  pnt  declared; 
not  signed. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
City  Council  have  ordered  the  follow- 
ing street  imp.:  St.  James  St.,  bet.  11th 
and  17th,  excepting  intersections  with 
12th,  13th,  14th,  15th  and  16th  sts.;  Vine 
bet.  Park  Ave.  and  San  Carlos,  and 
Jackson  bet.  First  and  11th. 


PORTLAND,  Ore.  —  Following  bids 
were  rec.  by  U.  S.  Bureau  of  Public 
Roads  for  Imp  Randle-Yakima  forest 
road.  Gold  Creek  section.  Rainier  na- 
tional forest,  Kittitas  county,  Wash- 
ington, 3.4  miles  of  grading  and  sur- 
facing, 18-ft.  road: 
Williams   &   Douglas,   Tacoma.  .$103,865 

Iver  J.   Rosten,   Portland 115,242 

Woodruff   &   Wilson,   Sunnyside   126,337 

Thos.  Dingle,  Yakima   105,817 

Morrlson-Knudson,   Boise    126,825 

W    J.  Doust,  Spokane    114,772 

Campbell   Const.   Co.,   Sunnyside  117,235 
Hardy  RIchings,  Yakima   131,957 

Randle-Yakima  forest  road.  Purcell 
Creek  section.  Rainier  national  forest, 
Lewis  county,  Washington,  4.4  miles 
of  grading,  draining  and  surfacing,  16- 
foot  road: 

Borrison-Knudson,    Boise     $139,660 

M.   J.   Conley,   Portland    136,775 

Rumsey  &  Jordan,  Seattle 138,849 

Williams   &  Douglas,  Tacoma..   102,350 

Bogachiel  river  bridge,  Olympla  na- 
tional forest,  Clallam  county,  Wash- 
ington. One  240-foot  steel  truss  span 
and  one  37-foot,  6-inch  and  one  52-foot 
6-inch    approach    spans: 

Geo.   P.   Reaves,   Portland $52,725 

Chris  Kuppler,   Port  Angeles....    57,409 

C.  W.  Miley,  Everett   62,633 

Lindstrom  &  Feigenson,  Port- 
land          48,499 

Strong   &   McDonald,   Tacoma...   91,779 
Eric    Anderson,    Port    Angeles...    59,400 

J.    J.    Baldraun,    Spokane 51,084 

Daniel   T.   Eaton,   Portland    53,175 

Union    Bridge    Co.,    Portland 49,991 

J.  W.  Sadler,   Portland    47,949 

Illinois  Steel  Bd.  Co.,  Spokane..   52,912 


HOLLIBTER,  San  Benito  Co  ,  Cal.  — 
Road  Improvements  have  been  ar- 
ranged for  by  the  supervisors  of  this 
county  which  will  aggregate  hard  sur- 
face finish  on  seven  and  a  half  miles 
and  a  water  bound  macadam  on  an- 
utht-r  mile  and  a  quarter.  The  roads  to 
be  improved  are:  Tres  Pinos-HoUister 
road,  tour  miles;  Tres  PInos-South  Side 
roadj  one-half  mile;  Cienega-Union 
District  road,  two  miles,  and  San  Juan- 
HolUster  road,  one  and  one-fourth 
miles.  State  aid,  from  the  gasoline  tax, 
is  expected  to  cover  approximately 
one-half  of  the  entire  cost  within  the 
year. 


LOS  ANGELES,  Cal.  —  Martin  G. 
Brkich,  309  Douglas  Bldg,,  submitted 
low  bid  to  board  of  public  works  June 
30  at  $16,216  for  constructing  sewer 
in  62nd  St.,  bet.  Normandie  Ave.  and 
120  ft.  west  of  Budlong  Ave.  Other  bids 
were:  Leo  Mlletich,  $16,733;  Stroud 
Bros.  &  Seabrook,  $17,530;  John  Artu- 
kovlch,  $17,700;  M.  Simunovich,  $18,- 
487;  P.  J.  Akmadzlch,  $18,475;  B.  Pecel, 
$1^,475;  J.  M.  Derenia,  $19,000;  B.  Gran- 
cich,  $19,100;  M.  Miller,  $19,143;  Chas. 
T.  Salata,  $19,400;  Frank  H.  Brigham, 
$19,576;  S  Zarubica  and  B.  Radish,  $21,- 
500;    Nick   Artukovich,    $21,500. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
At  meeting  of  City  Council  petition  to 
improve  Park  Avenue,  between  Delmas 
Avenue  and  the  westerly  city  limits, 
was  granted. 


LOS  ANGELES,  Cal.  —  Leo  Miletich, 
610  West  54th  St.,  submitted  low  bid  to 
board  of  public  works  June  30  at  $12,- 
933  for  constructing  sewer  In  Temple- 
ton  St.  bet.  72  ft.  sw  of  Chadwick  Dr. 
and  Portola  Ave.  Other  bids  were:  John 
Artukovich,  $14,400;  Frank  H.  Brigham 
$16,490;  J.  M.  Derenia,  $16,800;  Chas.  T. 
Salata,  $16,800;  M.  Miller,  $17,278;  Mar- 
tin G.  Brkich,  $17,700;  S  Zarubica  and 
B.  Radish,  $15,100;  Toraich  &  Radnor 
$18,835;  P.  J.  Akmadzlch,  $19,870;  bid  of 
Thomas  E.  Young  not  declared;  not 
signed. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
City  Council  orders  plans  and  specifi- 
cations for  the  improvement  of  Eighth 
between   Empire   and   Taylor  streets. 


LOS  ANGELES,  Cal.— John  Artuko- 
vich, 614  N  Bunker  Hill  Ave.,  submit- 
ted low  bid  to  board  of  public  works 
June  30,  at  $14,695  tor  constructing 
sewer  In  Bouett  St.,  bet.  Amador  St. 
and  Brooks  Ave.  Other  bids  were:  M. 
Miller,  $15,000;  Cha.  T.  Salata,  $15,000; 
Martin  G.  Brkich,  $18,860;  J.  M.  Derenia 
$30,000;  Leo  Miletich,  $59,500. 


INGLEWOOD,  L.  A.  Co.,  Cal, — Until 
8  p.  m.,  July  14,  bids  will  be  rec.  by  city 
trustees  for  Improving  Osage  Ave.  bet. 
Severance  St.  and  Arbor  Vitae  St.,  in- 
volving 173,301  sq.  ft.  grading  (618  cu. 
yds.);  4901  ft.  curb;  24,532  sq.  ft.  walk; 
388  sq.  ft.  gutter;  95,652  sq.  ft.  6-in. 
macad.;  160  sq.  ft.  class  B  oiling;  1911 
act  and  1915  bond  Imp.  act.  Arthur  W. 
Cory,  city  engr, 

EUREKA,  Humboldt  Co.,  Cal — A  eon- 
tract  for  the  widening  of  the  Lord- 
Ellis  road  was  let  by  the  County  Board 
of  Supervisors  to  Smith  Brothers,  at 
93c  yd.  About  20,000  yds.  of  the  road 
win  be  widened. 


EUREKA,  Humboldt  Co.,  Cal. — Board 
of  Sup.  award  contract  to  A.  J,  &  J.  L. 
Fairbanks,  625  Market  St.,  San  Fran- 
cisco, to  const.  6  mi.  road  bet.  Hoopa 
and  Willow  Creek  In  Rd.  DIst.  No.  5. 
Bid  $48,250.  A.  J.  Hogan,  county  sur- 
veyor. Fred  W.  Kay,  clerk. 
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Contracts    Awarded    Liens. Acceptances.  Ek 


BUILDING  CONTRACTS 


.SAN    I'U.VM  ISCO    COll>TY 


91,(MMt   nntl    Ul 


The    following    Is    an    Index    for 
contracts  in   this  Issue. 


No. 

2837 
28K8 
283D 
2840 
2841 
2842 
2843 
2844 
284.-, 
2846 
2847 
2848 
2849 
2850 
2151 
2852 
2853 
2854 
2855 
2586 
2857 
285e 
2859 
2860 
2861 
2862 
2863 
2864 
2865 
286C 


2871 
2872 
2873 
2S74 
2875 
2876 
2877 
287S 
2879 
288U 
2C81 
.2882 
2883 
2884 
2885 
2S86 
2887 


Owner 

Meyii- 

Stimo 

IJracken 

Donovan 

Kennedy 

Voddon 

Uassetti 

Owl 

.Smith 

White 

Demarlini 

Curtaz 

MCormick 

Dohrmann 

Kennedy 

Crocker 

Crocker 

Dowling 

I.iindemann 

lloss 

Swickard 

Hall 

.Johnson 

Nelson 

Rednall 

Raskin 

DuV'uy 

Radio 

Radio 

Costello 

McCarthy 

R  C  Archbisho 

Hunt 

Stanford 

Costello 

La  Societe 

P   G    &    B    Co. 

Commercial 

Swift 

Swift 

Hardeman 

Gaehwiler 

Straub 

I'ichetto 

Warwick 

O'Hara 

Herzog 

T,ee 

Jonas 

Lederman 

Munroe 


Contractor 

Owner 

Same 

Jleyer 

Owner 

Weinberger 

Owner 

Spriz 

Duval 

Owner 

Cox 

Demartini 

Hebing 

Warden 

Hannah 

Meinberger 

Owner 

Owner 

Owner 

Lindemann 

Ross 

Ideal 

Hamill 

Owner 

Owner 

Owner 

Owner 

Owner 

Decker 

Henderson 

Jensen 

Owner 

5     Goodwin 

Helbing 

Wagner 

Owner 

Larsen 

Windeleh 

Universal 

Owner 

Owner 

Ostland 

Mitchell 

■ferney 

Owner 

OAvner 

Olson 

Nelson 

Thorinson 

Fink 

Meyer 

Mission 


Amt. 

4000 

16000 

6000 

3000 

4000 

8000 

1U96 

15000 

3750 

5000 

11000 

8000 

24li(iO 

15519 

5S76 

4500 

3800 

15000 

7000 

9000 

3750 

16000 

20000 

3000 

10000 

10000 

3000 

11424 

7000 

6000 

2000 

3000 

1100 

3000 

34350 

13210 

4000 

350O 

3500 

1750 

1000 

6000 

24000 

4000 

24860 

10100 

7481 

5000 

33000 

74138 


2889 
2890 
2891 
2892 
2893 
2894 
2895 
2896 
2897 
2898 
2 1' 9  9 
2900 
2901 
2902 
2903 
2904 
2905 
2906 
2907 
2908 
2909 
2910 


Munroe 

Munroe 

Munroe 

Munroe 

Medico 

De  Martini 

Stock 

Morris 

Same 

Ji>hnson 

Hehan 

Welch 

Musicians 

McDonough 

Lundi 

Morris 

Cavey 

Pacific 

O'Hara 

Westgate 

Medico 

Same 

poller 


Gibbs 

Cohn 

Klimm 

Peterson 

Crowe 

De  Martini 

Owner 

Owner 

Same 

Owner 

Meyer 

Owner 

Jensen 

Owner 

Warden 

Owner 

Mattock 

Capitol 

Olson 

Pajjenhausen 

Malott 

Bisele 

Ward 


8789 

4470 

3240 

2476 

16215 

12750 

25000 

4000 

5000 

7000 

4000 

1300 

80000 

25000 

3000 

4000 

8420 

1105 

24860 

8740 

750 

19446 

2138 


(2837)  E  AVILLA 
One-story  and 
dwelling. 

Owner — Meyer  Eros., 
San   Francisco. 

Architect — None. 


1  Montgomery  St., 
$4000 


DWELLINGS 

(2838)  E  AVILA  75,  95,  145  and  165  N 
Chestnut.  »  Four  one-story  and 
basement    frame    dwellings. 

Owner — Meyer  Bros.,  1  Montgomery  St., 
San  Francisco. 

Architect — None.  .TIOOO  each 


DWELLING 

(2839)  E  COLLEGE  AVE.  —  S  Murray 
St.  (St.  Marys  Park).  One-story 
and    basement   frame    dwelling. 

Owner — Wm.  Bracken,  1  Montgomery 
St.,    San    Francisco. 

Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery St.,   S.  F.  $6000 


DWELLING 

(2S4fn  V,  ELEVENTH  AVE  200  N 
Kirkham.  One-story  and  base- 
ment  frame  dwelling. 

Owner — R.  J.  Donovan,  539  Hugo  St., 
San   Francisco. 

Architect — None.  $3000 


Owner — Don    Kennedy,    5423    Geary    St., 

San    Francisco. 
Architect — None. 
Contractor — H.   S.   Meinberger,    653   LSth 

Ave.,    San   Francisco.  $400 


DWELLINGS 

(2842)      E     FORTY-SECOND     AVE     150 

and    175   N   Fulton.      Two   one-story 

and    basement   frame   dwellings. 
Owner — Walter     G.     Vodden,     1135     Ca- 

brillo   St.,   San   Francisco. 
Architect — None. 
Contractor— Walter     G.     Vodden,      1135 

Cabrillo   St.,   S.   F.  $4000   each 


(2843)      W    LANGTON    250    S    Howard. 

Two-story  and  basement  frame  (4) 

flats. 
Owner — M.     Bassetti,     52    Langton     St., 

San  Francisco, 
Architect — John     Foley,     770     5th     Ave,, 

San   Francisco. 
Contractor — Gustav    Spirz,    56    Langton 

St.,    S.   F.  $11,896 


ALTERATIONS 

(2844)  NO.    912-918      MARKET.        Re- 
move   present    store      fronts;      con- 
struct   new    fronts,    balcony   at   front 

and  rear  of  store  to  be  built. 

Owner — Owl  Drug  Co.,  611  Mission  St., 
San   Francisco. 

Architect — Ward  &  Blohme,  454  Cali- 
fornia St.,  San  Francisco. 

Contractor — Oliver  Duval  &  Son,  216 
Dalziel    Bldg,,    Oakland.  $15,000 

ALTERATIONS 

(2845)  SW  NINETEENTH  AVE  AND 
Kirkham.  Raise  building  and 
alter  into    (2)    fiats. 

Owner — Joseph  J.  Smith,  1501  19th  Ave. 

San  Francisco. 
Architect — Geo.    H.    Wiemeyer,    57    Post 

St.,   San   Francisco.  $3750 


STORE 

(2846)      E    NINTH    AVE    150    S    Irving. 

One-story    and      basement      frame 

store. 
Owner— Mrs,  M,   White,   1285   28th  Ave., 

San  Francisco. 
Architect — None, 
Contractor — Cox    Bros.,    1309    9th    Ave,, 

San   Francisco.  $5000 


DWELLING 

(2f:41)      E    FORTY-FIRST    AVE    250    S 

Cabrillo,      One-story   and   basement 

frame   dwelling. 


FLATS 

(2847)     W  POWELL  115   S  Greenwich. 

Three-story     and  basement     frame 

(2)   flats. 


STOCKHOLDERS  AUXILIARY  CORP. 


FIRE 

SURETY  BONDS 
CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 
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owner— M.   Demartini,    1930   Mason   St., 
San   Francisco.  .  -Rrnafl- 

Architect-P.   F.   Demartini,  946  Broad 
way    San  Francisco.  ^^^^j^ 

Contractor— P.  De"?!^"'"''  "  $11,000 

St.,   San  Francisco.  * 

^'"■"^^'^o,.   H     rurcaz     5   Parnassus 
Owner — Oscar    H.    curta/-, 

Ave.,   San   Francisco. 
Architect— None.  ,  ^o 

Contractor-The       Helping 

Lombard  St.,  S.   t . 
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BUILpING  „„„      &     FULTON     N 

(2849)      NW   PIERCE      A.    ^^^^  , 

108.6    X     vv     *°-,        ^^jj,„  heating, 

•   r-5%Snr.fai;'eM: 

story    and    Daociii^*"- 
OwJe"r-A.    F.    McCormick.     945     Buch- 
!:eie%"t-^^Ede-J=r-2002   Cali.. 
Cont^'act^o^^F^Wa^^rn,  1515  11th  Ave., 

rner^ulr^r-n-  Dated  June   25,;|^4. 

Frame   up    •  .  • 6225 

Brown   coated    ..■•■■•  •• ^225 

Completed   and  accepted    ^^^B 

Usual    35    days    ■q,^^lpoST,' ■$24,900 

n\^^Vr^^-th^Tol^e1t,?o^^e.« 
No.   2110.  

^,^?n'^"^^F*THiND  BLUXOMB.  Exca- 
<^''?atiS'^I?d^?inng    for    wholesale 

-'°''   ^£^oh7man';''"commer^c'ia!-  Co.. 
Owner   -—   Donrmami  Francisco 

ArchTe°c^tn"sM^?  f  Ev^rs^  58  Sutter  St. 
Confrrcto7-i"H^in'n°ah  Bros.  142  San.oxne 
'^^    at      San   Francisco.  ,    .-o,, 

Filel  June"26,  1924.  Dated  June  25.  im 

1st   each    montn    ..25% 

Usual    35    days    ••;^^^' COST.' $15,519 
.,      „r,o-  Forfeit    $25;  Limit,  30  days 
ilTn'sSn°rsV?cTSn_s  filed. 

RESIDENCE  g  cABRILLO 

'"^'^I^B  X  bT27      one-story  residence 
and  garage.  Kennedy, 

°-"r8^^°8°rAvt.%arFrancisco. 

^S^T-^h";.      Meinherger       5,20 

Filed^^]'inrr6,  ?2^4.  ^a-Jed"  June   24    ;24. 

Rough   frame  up    -j4g9 

Brown    coated     ■■•■•;;; i469 

Completed  and  accepted   ^^^g 

Usual  35  days  •  •  ;j,qtXl  cOST,  5876 
-"e^-  St,  fo"o-^Sys"°"pian?"aA'd 
specifications,  none. 

DWELLING             rtiTCAGO  AND  NAT- 
^'''Ur  ''is'i?r''y  ^nf  ba°s?nfent    frame 
0^„tr-Cr"o^cker  Estate  Co.,  525  Crock- 
er  Bldg..  S.  F.  $4500 

Architect — None^^^ 

^zTs^^^s'w  COR.  CONGO  AND   STILL- 
^ings      2-story  and  basement  frame 

Owne"-icr"o^cker  Estate  Co.,  525  Crock- 
er  Bldg.,   S.   F.  $3800 

Architect — None^ 

f,'«t4'^T^lw'^COK.   DIVISADERO   AND 
^'''IVmblT^.        3-story    and    basement 

0.„?r^-!!^^oU&3t|an^  McCarthy, 

'-fem'^enP^l^^t^^y""?-""---- 
frame    flats.  „„  .     A^e. 

Owner— H.  O.  Lindemann,  619  .27tn  Ave. 
San  Francisco. 

^o'StractoT-^W.^R.   Lindemann.        $7000 


faTsf  ^''llFTEENTH    AVE.     50      75 
and    165    S    Judah.      Three    l-s""^y 
tnd    basement    frame    dwellings. 
Owner-L.  S.  Ross    1^ ^'oglrt:  Phela'n 
Architect — Chas.   h,.    J.    ri-ueei^, 

Cont^aitor-D^W.  Ross,  1?0  Jessie  St 
San  Francisco.  $300U  eacn 

m5?^^W  FORTY-SEVENTH  AVE.  225 
^        S^  Lawton       1-story    and    basement 

Ow/eit:r|.  's'wSd,    %    contractor. 
r,l\iiVl^^'l2L^    Bidg.    CO.,    992    Pine 
St.,    S.     F.    *■" 

and    basement    frame    Hats,    2    flats 

Owner-R^G.' Hafi.  6140  Geary  St.,  San 

Francisco. 
Architect — None.  nearv 

''°"st"'s"F.'"'°''  MoOO°each 


t2'8t9'^''''lE'' COR.  FRANCISCO  AND 
Van  Ness  Ave.  3-story  and  base- 
ment  frame    11    apts.  Rpive- 

Owner— Axel     A.     Johnson,     632     Belve 

.      wf^t^^"   t'    r'     Hladik,    Monadnock 
^       BWg,"^.   F.  *2'''"''" 


DWELLING  ,„,„..o^     A^TTT      inn    W 

(9860)       N    HOLLOW  AY    AVE,.     lO"     ^ 
'        Granada       1-story    and      basement 

Owne';'^-Aibe"rf  N"efson,    242    Jules   Ave., 
San    Francisco.  $3000 

Architect — None. 


ThR?-,^  W  LAGUNA  55  S  FILBERT. 
*'''^sto7y  and  basement  frame  2  flats 

Owner W.  W.  Rednall,  2500  *  uoeri.  ot 

San   Francisco.  ^  q^q 

Plans  by   owner^ * 

tFiiv'^T^Ai  138  W  CENTRAL  AVE. 

'2-story  and  basement  frame  4  apts. 

Owner-S.   Raskin,   ^^   B^^- .f^^anoc^k 

Bldg    "i^  F.  "'''°'*''  $10,000 

?2m^"i^SOTELLO  150  S  YOSEMITE. 
<'''l?sto^ry  and  basen,ent  frame  dwlg 
Owner— Fred   K.   Du   Puy,    1171   Market 


St.,    S.    F. 


Architect 

St.,  S.  ts:  ^ 

Contractor — Fred    Du 

ket   St.,    S.    F. 


C.    Coleman,    110    Sutter 


Puy, 


1171    Mar- 
$3000 


f2mT^S™llTH  FLOOR,  28  Geary 
'  St  All  work  for  offices  required 
Own^e?-RTd\fc<!r°p"|ration  of  America, 
^J^^^T  Rl'nkfn,^1937  Broad- 

ContTactof  —  The  Decker  Electrical 
^°"  Cons°ruction  Co.,  149  New  Mont- 
Filef  °j'Sn727"'i92"4.  Dated  June  26,  1924 

T^^    T^^  a17s^  -  .    .  Balan  Je 

¥STlL=''c^ir-Owner  to  pay  to  con 

^o\fe'r'°hea^d"pTjs?oU  ^  T^one 
Bond,  sureties,  forfeit,  limit  none. 
Plans  and   specifications  not  filed. 

r2S65i  ALL  WORK  REQUIRED  IN 
*^^  p  ans  and  specifications  on  above. 
Contractor-W.   D.   Henderson,   Monad- 

FUe3°June''2'7n9l4.  Dated  June  26,  1924 
Payments  same^as  ^above^^^^    ^^^^,^ 

Bond,  sureties,  forfeit,  limit  none. 
Plans  and   speciflcations  not  filed. 

Jks6)  ^s'^MISSION  50  W  Excelsior  Ave 
Two-story  and  basement  frame 
store  and  flat. 

Owner— M    Costello,  %  Contractor. 

A^^hltectl-Walter  Falch,  Hearst  Bldg^ 
San  Francisco.  n,„„ 

Contractor-G.  P.  W.  Jensen,  320  Mar- 
ket St.,   San  Francisco.  $7000 


rYef  ^"w°#UNSTON  AVE  150  and  175 

N    Kirkham.      Two   one-story  and 

basement    frame    dwellings 

Owner— John   E.   McCarthy,      14(9  12th 

Ave.,   San    Francisco. 

Architect — None.  ,<, 

Contractor— John      E.   McCarthy  1479 

12th  Ave.,   S.   F.                  $3000  eacn 

(2668)  N  GREEN  90  W  Steiner.  Alter- 
ations;   add      to    front      of      present 

Owner— Roman  Catholic  Archbishop  of 
San  Francisco,  1100  Franklin  St., 
San  Francisco.  _.         .   , 

\rchitect— Shea  &  Shea,  Chronicle 
Bldg..    San   Francisco.         

Contractor-T.  B.  Goodwin,  180  Jessie 
St.,  San  Francisco.  »/!UUU 

?2'8G9)°  E  OCTAVIA  bet  California  & 
Pine.     One-story  frame  private  ga- 

Owne^— M.   A.   Hunt,   1332   Lombard   St., 

San  Francisco. 
Architect — None.  ,, 

Contractor— The      Helbing      Co.,       1332 

Lombard   St.,   S.   F.  »3000 

72'870^'^  N  SACRAMENTO  —  E  Webster 

Concrete   fllm  vault  for  storage. 
Owner- Stanford   University      Hospital, 

Premises.  „  „c.. 

Architect— Bakewell      &      Brown,      251 

Kearnv   St.,   San   Francisco. 
Contractof-Geo.     Wagner,     181     South 

Park    St.,    San    Francisco.  $1100 

(2871)  W  THIRTY-THIRD  AVE  225  3 
Balboa.      One-story    and    basement 

Owne'r-WillTam  Sfstello,  758  29th  Ave., 

San   Francisco.  nnnn 

Architect— None.    ^  ♦•^OO" 

f2^?2'=)^^BlTB'DED  BY  CEARY^ZA 
Sts.,  5th  and  6th  Aves.  All  work 
for  alterations  and  additions  to 
buildings.  .  T,i„„ 

Owner— La  Societe  Francaise  de  Bien- 
faisance   Mutuelle     Pi'^mises. 

Architect— Albert  J.  Fabre  and  Ernest 
H    Hildebrand,   HO   Sutter   St.,   San 

Cont^acfor-S.   H.   Larsen.Co.,   Monad- 
nock Bldg.,  San  Francisco. 
Filed  June   28,  '24.     Dated  June   25,    24. 
Rough    brick    and    rough    plumb- 
ing completed    »|587 

Brown   coated    • ?"' 

Completed  and  accepted 8588 

usual    35    ^^y--^orAi:-6osi:izlllo- 
Bond,     $17,175.       Sureties,     Chris      Berg 
and    Gordon    Chamberlin.         Limit,      95 
days.      Forfeit,    $25.      Plans   and   speci- 
fications filed. 

f^fsf'^BEG   710   N    85°    40    E   135   N   i° 
*        90  W  from  SE  Humboldt  &  Georgia 
All    work    for    seven    wooden    puri- 
fiers at   Potrero   Gas  Plant. 
Owner— Pacific  Gas  &  Electric   Co.,  -445 
Sutter  St.,  San  Francisco. 

^oStracfoT-^Seorge    Windeler    Co.,    8th  ■ 

and  Hooper  Sts.,  S.  F. 
Filed  June   28.  '24.     Dated  June  IE.    24. 

On  completion '°  * 

usual  35  'i^y--^-^^XT:codT:W10 
Bond,  $6610.  Surety,  Un'tecl  States  Fi- 
delity &  Guaranty  Co.  Limit,  120  days 
Forfeit,  none.  Plans  and  specifications 
filed. 


AVE.     AND 
stores    and 


(2874)      NW     COLUMBUS 
Green.    Alterations    tc 

own"?— Commercial  Center  Realty  Co.,  I 

916  Kearny  St.,  San  Francisco.  I 

Architect— M.  J.  Lyons.  916  Kearny  St..  m 

Cont?t?to^r-Unfversal  Construction  Co. 
916  Kearny  St.,  S.  F.  $4uuu 

(2875)     N  KIRKHAM  120   W  19th  Ave. 

1 -story  frame  dwelling.  . 

Owner--Edward  D.  Swift,  1372  Mission 

St.,  San  Francisco. 
Architect— None^ »'"'"" 

f2m^"N''KIRKHAM  95  W  19th  Ave. 
1-story  frame  dwelling. 

Ownerd-Edward  D.  Swift.  1372  Mis- 
sion St.,  s.  F.  »!iKno 

Architect- None.  »350O 
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ALTERATIONS 

(2877)     906    MARKET    ST.    Alterations 

hat  store.  .  , 

I  )wner — J.  T.  Hardeman  Hat  Co,  Seattle 

Washington 
\rohitecl   —   C.    E.    nottschalk,    Phelan 

Bid?.,  San  Francisco. 
c..ntraotor — f)stland    &    Johnson,     1901 

Bryant  St.,  S.  F.  $190 

l.TRIiATIONS  ^_,    ^ 

SIR)      S   TWENTY-THIRD   ST.    1S6   B 
Kol.soni.  .Mterations  to  dwelling, 
owner— J.    Oachwller,    3067      23rd      St., 
San   Francisco. 

Arrhltert — None.  „ 

('..nlractor  —  Thos.  F.  Mitchell  &  Son, 
1370   Utah   St.,   S.   F.  $1000 

ALTERATIONS 

NO    2S  OEARY  ST.  Alterations     offices. 

Qwner — American  Radio  Corp.,  300  Cal. 
St.,   San   Francisco. 

Architect — Jos.  J.  Rankin.  Merchants 
Institute  Building,  S.  F. 

Contractor — U.  D.  Henderson,  Monad- 
nock  Bldg.,  S.  F.  $10,000 
NOTE — Recorded     contract     reported 

June    28.    iy24.   No.    2864. 

DWELLING  .  ,,  „   „ 

(287'.t)      N  .H'STIN  DRIVE  i):>  K  College. 

t)ne-story   frame  dwelling. 
Owner — Mr.  Straul),  San  Francisco. 
\rrhllcct— Chas.  F.  Strut hoff.  2274   15th 

St.,  San  Francisco.  _^      , 

Contractor— F.   W.   Varney,     860     Bush 

St.,   San   Francisco.  ?b000 

APARTMENTS  .    „ 

(2880)  W  LEAVENWORTH  11.t4  N 
Sutter.  Six-story  Class  C  apart- 
ments. 

Owner— C.  W.  Pichetto,  Hotel  Minster, 
San  Francisco. 

Architect— Not   Selectee    Yet.  $24,000 


I)  WELLING  ,.      ^, 

(2881)      VV    PLYMOUTH      AVE    12.->      N 

(iraflim.     One-story  frame  dwig. 
owner— C.    Warwick.    1114-12    Powhat- 

tan   St..  San  Francisco. 
\rchitect — None. 
Contractor — C.   Warwick,   1114-12   Pow- 

hattan    St.,    S.    F.  $4000 


I'llAME    BLDG. 

(2;82)      NB    FIFTEENTH    AND   GUER- 

rero    E    30.\N    70.         All    wiork    for 

three-story   and     basement      frame 

building.  ^     „.^^ 

cwner — P.     J.     and    Margaret     O  Hara, 

3fi60-A    19th    St.,    San    Francisco. 
Architect — None. 
Contractor — C.   Olson.   570  Guerrero   St., 

San  Francisco. 
Filed  June   30,   '24.     Dated  June   26,    24. 

Roof   sheathing   on *SoJ? 

Brown    coated     "„  5 

Completed  and  accepted 621d 

Usual    35    days 6215 

TOTAL  COST,  $24,860 
I'.ond.  $12,430.  Sureties,  X.  George 
Wienholz  and  John  Nelson.  Limit,  120 
days.  Forfeit,  none.  •  Plans  and  speci- 
fications  filed. 


I'.ESIDENCES  ,„„    ^, 

■■883)      W    FORTY-FIRST    AVE    200    N 

Balboa.     All  work   except  furnaces 

and    hot    water    heaters      for      two 

frame    residences. 

(iwner — Dr.    George      Herzog   and      Rae 

Herzog,    Flood    Bldg.,    S.    F. 
Architect — None. 
I  ontractor — Henry    S.    Nelson,    689    6th 

Ave.,   San    Francisco. 
Filed  June  30,  '24.     Dated  May  26,  '24. 

Roof    on     Vi 

Plastering   on Vt 

Completed   and  accepted    Vi 

Usual    35    days Vi 

TOTAL  COST,  $10,100 
Bond.  none.  Limit,  120  days.  Forfeit, 
plans  and  specifications,  none. 


FRAME    BLDG. 

(2884)      LOT    16    ELK    5802    St.    Marys 
Park.     All   work  for  one-story  and 
basement    fraame    building. 
Owner — Jos.    A.    Lee,    21    College    Ter., 

San  Francisco. 
Architect — Chas.  F.  Strothoff,  2274   15th 

St.,    San    Francisco. 
Contractor  —  Thorinson      &      Stoneson 

Bros.,    2329    Sacramento    St..   S.   F. 
Filed  June   30.  '24.      Dated  June   13.  '24. 

Roof  sheathing  on $1870.25 

Brown    coated     1870.25 

Completed   and   accepted 1870.25 

Usual    35    days 1870.25 

TOTAL  COST.  $7481.00 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(2885)       902    MARKET    ST.      All    work 
for  alterations  and  additions,  win- 
dows,  stairway    and   store      premi- 
ses  on    2nd   oor. 
Owner — Milton    Jonas,    908    Market   St., 

.San   Francisco. 
Architect — None. 
Contractor — The  Fink   &  Schindler  Co., 

213   13th   St.,  S.  F. 
Filed  June  30.  1924.  Dated  June  28,  1924 

Vi    completed    $2000 

Completed  and  accepted,  75% 
of  total  cost,  less  1st  pay- 
ment. 

Usual   35   days    Balance 

TOTAL  COST — Contractor  to   receive 
actual   cost   plus   10%,   total   not   to 
exceed   $5000. 
Bond,    $2500.      Sureties.      Globe   Indem- 
nity    Co.      Forfeit,     none.         Limit,    21 
days.      Plans  and   speclcations  filed. 


DWELLINGS 

(28S0)      E    EIGHTEENTH    AVE.    130    S 
Lawton    Ave.    S    202    x    B    120.      All 
work  for  six  1-story  and  basement 
frame   dwellings. 
Owner — Lederman   Building  Co. 
Architect  —  Gu.stave    Stahlberg,    Flat- 
iron  Bldg.,  S.  F. 
Contractor — Meyer    Bros.,    1    Montgom- 
ery  St.,   S.   F. 
Filed  June  30,  1924.  Dated  June  20,  1924 

Frame   up    $8250 

Brown    coated    8250 

Completed     8250 

Usual    35    days    S250 

TOTAL  COST,  $33,000 
Bond,  $12,000.  Sureties,  The  Aetna 
Casualty  &  Surety  Co.  Forfeit,  none. 
Limit,  90  days.  Plans  and  specifica- 
tions filed. 


APARTMENTS 

(2887)  N  GEARY  75  E  Hyde  E  37-6 
N  137-6  W  25  S  50  W  12-6  S  87-6. 
All  work  except  electric  work, 
shades,  plumbing,  steam  heating, 
painting,  electric  fixtures,  wall 
beds  and  elevator  for  6-story  and 
basement        concrete  apartment 

house. 
Owner — Chas.  A.   Munroe,   2401  Mission 

St.,   S.   F. 
Architect — August    G.    Headman,    Call 

Bldg.,   S.  F. 
Contractor — Mission    Concrete    Co.,    125 

Kissling,  S.  F. 
Filed  June  30.  1924.  Dated  June  26,  1924 

1st    floor   joists   in    place $  4,000 

3rd    floor   joists    in    place 4,500 

5th  floor  joists  in  place   4,000 

Concrete  five  walls  poured  and 

roof  on    5,034 

1st  coat   plaster  on    9,000 

4th.  5th  &  6th  floors  ready  for 

plaster     9,534 

1st,   2nd  &  3rd  floors  ready  for 

painter    9,535 

Completed    and    accepted    .....10.000 

Usual    35    days     18,535 

TOTAL  COST,  $74,13S 
Bond,  $37,300.  Sureties,  Fidelity  & 
Deposit  Co.  of  Maryland.  Forfeit,  $25. 
Limit.  6  months.  Plans  and  specifica- 
tions filed. 


(2888)      PLUMBING  ON  ABOVE. 

Contractor — J.  Gibbs  Sons,  1706  Geary 
St..    S.    F. 

Filed  June  30,  1924.  Dated  June  26,  1924 

Roughing    in    done     $3S00 

Built    in    tubs    in    1400 

Plumbing  completed  &  accepted  1391 

Usual    35    days     2198 

TOTAL   COST.    $8789 

Bond,    $4395.      Sureties.   Morris  Gibbs   & 

A.  Morris.     Forfeit,  $25.     Limit.  70  days. 

Plans    and    specifications   filed. 


(2889)       PAPERING,     PAINTING    AND 

tinting   on   above. 
Contractor — M.   Cohn  &   Co.,   1036   Gold- 

,=  ii    Cate    Av-..    S     F. 
Filed  June  30,  1924.  Dated  June  26,  1924 
Interior    wood    work    has    two 

coats      $1000 

Job   ready  for  papering 1130 

Accepted    1220 

Usual    35    days    .l^H? 

TOTAL  COST,    $4470 


Bond,  $2235.  Sureties,  Hartford  Acci- 
dent &  Indemnity  Co.  Forfeit,  $25. 
Limit,  45  days.  Plans  and  specifica- 
tions filed. 


(2S90)  ELECTRICAL       WORK       ON 

above. 
Contractor — Frank   J.   Kllmm  Co.,   1242 

8th   Ave.,   S.   F. 
Filed  June  30,  1924.  Dated  June  26,  1924 

Roughed    in    $1215 

Completed    and   accepted    1215 

Usual    35    days    810 

TOTAL  COST,  $3240 
Bond,  $1620.  Sureties,  Fidelity  &  De- 
po.slt  Co.  of  Maryland.  Forfeit,  $25.00. 
Limit,  60  days.  Plans  and  specifica- 
tions filed. 


(2891)       STEAM    HEATING    AND     Do- 
mestic hot  water  system  on  above. 
Contractor — Chris  Petersen,   as  C.   Pet- 
ersen Co.,  390  6th  St.,  S.  F. 
Filed  June  30,  1924.  Dated  June  26,  1924 

Roughed   in    $928 

Completed    and   accepted    929 

Usual  35  days   619 

TOTAL  COST,  $2476 
Bond,  $1240.  Sureties,  New  Amsterdam 
Casualty  Co.  Forfeit,  $25.00.  Limit,  45 
daj'S.      Plans   and   specifications   filed. 


GLASS,    ETC. 

(2892)       NE    POST    AND    MASON.      All 

work   for  glass   and  glazing. 
Owner — The  Medico  Dental  Bldg.  Corp., 

301  First  National  Bank  Bldg.,  S.  F. 
Architect — Geo.    W.   Kelham   &   Wm.    G. 

Merchant,   Sharon   Bldg.,  S.  F. 
Contractor— Crowe  Glass  Co.,  574  Eddy 

St..  B.   F. 
Filed  June  30,  1924.  Dated  June  26,  1924 

Monthly    payments    of    75% 

Usual   35    days    25% 

TOTAL  COST,  $16,215 
Bond,  16,215.  Sureties,  Globe  Indem- 
nity Co.  Fotfeit,  limit,  none.  Plans 
and   specifications  not  filed. 


FRAME    BLDG. 

(2S93)      W    POWELL    115    S   Greenwich 
S    22-6    X    W    70.      All    work    except 
lighting   fixtures    and   shades. 
Owner — Candida    and    Mario    De    Mar-- 

tini,   1930   Mason   St.,   S.   F. 
Architect  —  Paul    F.    De    Martini,    946 

Broadway,   S.   P. 
Contractor — Paul   De   Martini,   2869   Oc- 

tavia  St.,   S  .F. 
Filed  June  30,  1924.  Dated  June  28,  1924 

Frame   up    $3185 

Brown   coated    3185 

Completed    and    accepted    3185 

Usual    35    days    3195 

TOTAL  COST,  $12,750 
Bond,  sureties,  forfeit,  none.  Limit, 
100  days  after  July  1,  1924.  Plans  and 
specifications  filed. 


APARTMENTS 

(2894)      NE  CHESTNUT  AND  LAGUNA. 

Three-story    frame    apartments. 
Owner — Stock    &   Jose.    251    Kearny   St., 

San   Prancsico. 
Architect — Baumann  &  Jose,  251  Kear- 

nv   St..    San   Francisco. 
Contractor— Stock    &    jose,    251    Kearny 

St..  San  Francisco.  $25,000 


DWELLING 

(2895)      E  DE  SOTO  65  S  Urbano  Drive. 

One-storv   frame   dwelling. 
Owner — G.   W.    Morris,    101   Urbano   Dr., 

San   Francisco. 
Architect — G.    W.    Morris,    101    Urbano 

Drive,    San    Francisco. 
Contractor — G.    W.    Morris,    101    Urbano 

Drive.  S.  P.  $4000 


DWELLING 

(2896)      NW    ENTRADA    AND   BORICA. 

One-storv    frame   dwelling. 
Owner — G.    W.    Morris,    101   Urbano   Dr., 

San   Francisco. 
Architect— Chas.  F.  Strothoff,  2274   15th 

St..    San   Francisco. 
Contractor — G.    W.    Morris,    101   Urbano 

Drive..  San  Francisco.  $5000 


NOW  READY   FOR   DHHVERY— 

PRIDDL,E'.S    T.\BLES.    called   "3700    Splay   Bases   and   Other   Oalcnla- 
ti»n.s,"  for  duantity   Saneyors   and   Contractors. 

Loose    Leaves    in    Fabrikoid    Covers    $3.50    Net,    Postpaid.      Same    In 
Genuine  Leather  Covers   $5.50  Net,    Postpaid. 

Mail   Personal   Check   to  ARTHUR;  PRIDDLE,  Publisher,   693  Mission 
St..   San   Francisco,   Calif..   U.   S.   A. 
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June  3".  1924— W  TWENTY-THIRD 
235  N  Kirkham  N  25x\V  lOii.  J  H 
Hrown   to  Meyer   Bros.. June   27.    1924 

June  27,  1!(24— W  TWEXTY-THIKD 
Ave    210    N    Kirkham    N    25.\W    120. 

G    C    Alfrey    to    Meyer    Bro.s 

March    1».    1924 

June  24.  l»24^fc;  TWENTY-FIHST 
Ave  2.50  S  Clement  S  25.\K  120.  H 
Lindner  to  P  A  Nelson. June   20,   1924 

June  25,  1924 — N  FRANCISCO  125  W 
Octavia  W  25x.\  100.  Edna  B  Stem- 
pie  and  Bessie  Cooley  to  R  J 
Stempel June    24,    1924 

June  25.  1924— W  TREAT  AVE  160  S 
20th  S  25xW  122-6.  Francesco  & 
Benedetta  Ruggerl  to  whom  It  may 
concern June   21,  1924 

June  27,  1924— NW  BRYANT  375/2318 
NE  Third  NE  5fixN\V  155.  Laurence 
A  Myers  to  O  W  Brltt..June  25,   1924 

June  27,  1924— E  NINETEENTH  AV 
200  S  Noriega  E  25x120.  Martin  C 
und  (Gladys  G.  Ahkman  to  F.  J. 
Davis June    25.    1924 

June  27.  1924— S  SEVENTEENTH 
162-6  E  Mission  E  50xS  110.  Red- 
lick  Newman  Co  to  John  Spargo.. 
June  26,  1924 

June  27,  1924— S  BROADWAY  77-2% 
E  Octavia  E  25  S  133-8  W  25  N 
132-7%.  Margaret  J  Moftitt  to  V 
Filippis June    11,    1924 

June    27.    1924— SE    LONDON    125    SW"' 
Excelsior    Ave    SW    25xSE    100    Ptn 
Lot    1    Blk    13,    Excl.      Hd.      Assn. 
Daniel    Sullivan    to    whom    it    may 
concern June     25,     1924 

June  27.  1924 — LOT  25  BLK  2817, 
Forest  Hill  Court.  J  F  Schemp  to 
Wilson    &    Benson June    27,    1924 

June  27,  1924 — W  SIXTEENTH  AVE 
234  N  Kirkham  N  33x120.  Francis 
\V  Vail  to  whom  it  may  concern.. 
June  26,   1924 

June  27,  1924 — LOTS  25-A  AND  26 
Blk  16,  Forest  Hill.  Roy  E  Reigle 
to  whom  it  may  concern. June  25,  '24 

June  28,  1924 — N  NEY  275  W  Cong- 
don.  W  J  Metter  to  Alfred  J 
Kronquist June    28,    1924 

June  28,  1924— N  SILVER  AVE  25  E 
from  Craut.  J  Davock  to  Alfred  J 
Kronquist June    28,    1924 

June  28,  1924 — N  BROADWAY'  92  W 
Hyde  W  45-6xN  137-6.  E  J  Mont- 
gomerv  to  whom  it  may  concern.. 
June    2r,    1924 

June  28,  1924— S  CALIFORNIA  108 
W  17th  Ave  25x100.  Menal  Cranow 
to  G  E  Watson June  24,  1924 

June    24,    1924— JOOST    &    HAMBURG 
Lot   8    Blk    6,    Sunnyside.      Albert    0 
and    Gladys    L    Honnert    to    Anders 
M  Boe June  23,  1924 

June  26,  1924— SW  CORDOVA  AND 
Prague  S  25  W  99.03  N  40°  34'  20" 
W   28.66   E   97.     Crocker  Estate   Co 

to     whom     it    may    concern 

June  17,  1924 

June  28.  1924 — LOT  »  BLK  6739, 
Addns  to  Mission  ana  30th  Sts. 
Extn  Hd.  Crocker  Estate  Co  to 
whom    it   may  concern.  .  .June   24,   '24 

June  28,  1924— LOT  2  BLK  643S, 
Crocker  Amazon  Tract  Sub.  No.  2. 
Crocker  Estate  Co  to  whom  it  may 
concern June     24,     1924 

June  28.  1924— LOT  3  BLK  6438, 
Crocker  Amazon  Tract  Sub.  No.  2. 
Crocker  Estate  Co  to  whom  it  may 
concern June   24,    .'924 

June  28,  1924— LOT  10  BLK  15, 
Crocker  Amazon  Tract.  Crocker 
Estate  Co  to  whom  It  may  con- 
cern   June    24,    1924 

June  28,  1924 — E  TENTH  240  S  Mis- 
sion 40  on  10th  by  113-4.  Fred  W 
Hess  to  J  H  Hjul .-.  .June  26,  1924 

June  28,  1924— W  THIRTY-EIGHTH 
Ave  280-3  N  Cabrillo  N  25xW  120. 
F  A  Gawthorne  to  whom  it  may 
concen June     24,     1924 

June  28,  1924— E  BERTITA  &  MO- 
hawk  Ptn  Lots  31  and  30  Blk  1, 
West  End  Map  1.  Olga  McDevitt 
to   John   Uskoiu June   25,    1924 

June  28,  1924— NE  CRAUT  &  SILVER 
Ave,        J      Davock      to      Alfred      J 

Kronquist June    28,    1924 

June  30.  1924 — N  LOMBARD  80  W 
Franklin  W  25xN  100.  Monty  N 
Nathan  and  A  S  Bugbee  to  whom  it 

may  concern June   30,   1924 

June  30.  1924 — SE  LONDON  175  SW 
France  SW  25xSE  100  Ptn  Lot  9 
Excl  Hd  Assn.  Willis  Cline  to 
whom  it  may  concern.. June  27,  1924 
June  30,  1924  E  CHURCH  95-8  N 
24th  N  25xE  100.  B  Cassou  to 
Paul  De  Martini  and  Geo  Haul... 
June  26,  1924 


June  30,  1924— LOTS  7,  8,  9,  10  AND 
11  Blk  C.  Mission  Terrace.  Walter 
E  Hansen  to  whom  it  may  concern 
June    27.    1924 

June  30.  1924 — NE  LOMBARD  AND 
Franklin  N  37xE  87-6,  G  A  Met- 
calfe to  whom  it  may  concern... 
June    23,    1924 

June  30,  1924 — W  FORTIETH  AVE  25 
N  Cabrillo  N  V  5xW  83-4.  David 
Leigh   to   whom   it   may  concern... 

28,   1924 


June  30,  1924— E  FORTY-FOURTH 
Ave  260  N  Cabrillo  N  35xE  120. 
Benjamin  Schnier  to  whom  it  may 
concern June     26,     1924 

June  30.  1924 — LOT  17  BLK  3107, 
Westwood  Park.  Hans  and  Esther 
E  Nelson  to  whom  it  may  concern 
June     26,     1924 

June  30.  1924— S  SEVILLE  89.11  E 
Cordova  25x100;  S  Seville  114-11 
E  Cordova  25x100.  Fred  G  Pteifer 
to  whom  it  mav  concern. June  27,  '24 

June  30,  1924— E  NINETEENTH  AVE 
105  S  Quintara  S  25x100.  John 
Westby  and  Hans  Hansen  to  whom 
it    may    concern June    30.    1924 

July  1.  1924 — N  FRANCISCO  95  W 
Octavia  30x100.  Strand  &  Strand 
to  whom  it  mav  concern.  .July  1,  1924 

July  1,  1924 — LOT  54  Map  Lyon  & 
Hoags  Sub  Lincoln  Manor.  Alton 
R  Lapham  to  whom  it  mav  concern 
June    26,    1924 

July  1,  1924 — E  TENTH  125  S  Harri- 
son 50x100,  Willa  M  Hasbrook  to 
J  H  Hjul July   1.   1924 

July  1.  1924— NE  BUCHANAN  AND 
Magnolia  30  on  Buchanan  and  80 
on  Magnolia.  Frank  J  Krejcrk  to 
Magnuson    &    Peterson .  .July    1,    1924 

July  1,  1924 — E  FRANKLIN  87-6  N 
Francisco  25x124.  Pedar  P  John- 
son   to    whom    it    may    concern 

July    1,     1924 

July  1,  1924 — LOT  17  BLK  9,  St. 
Francis  W'ood.  Charles  T  Spader 
to  Willis  L  Gott June  28,   1924 

July  1,  1924 — E  EUREKA  245  N  20th 
30x120.  Katherine  F  CoUopv  to 
Theodore   Merz June   26, 

July     1,     1924 — S     THERESA     41-6 
Alemany    Ave.       Frank       Olmo 
whom   it  may   concern .  .June   30, 

July  1,  1924 — NO.  3037-39  TW'ENTT- 
second.  Elizabeth  F  Moore  and 
San  Francisco  Savings  &  Loan  So- 
ciety  to    Fontanella   &    Teza 

July   1,   1924 

July  1,  1924— S  THERSEA  65-6  E 
Alemany  Ave.  Frank  Olmo  to 
whom  it  may  concern.  .June   30,   1924 


1924 


1924 


LIENS  FILED 


SAIV    FRAIVCISCO     COUNTY 


Recorded  Amount 

June  23,  1924— SE  MISSION  155-11 
NE  Ninth  NE  39-7%  SE  80  SW 
0-6%  SE  80  SW  40  NE  75  NE  0-11 
NW  85.  H  C  Baumann  and  Edw 
Jose  vs  F  J  Klenck $2715 

June  28,  1924 — W  EDNA  25  N  Staples 
N  75xW  100.  John  Stura  vs  W  P 
Goss     $240 

June  30,  1924 — N  TWENTY'-NINTH 
1211-8  W  Church  AV  30xN  114. 
Eureka  Sash,  Door  &  Moulding 
Mills  vs  Angelo  D  and  Giovanni 
Faggio  and  Geo  M  Merritt  Bldg  Co 
$129.53 


RELEASE  OF  LIENS 


SAN   FRANCISCO   COUNTY 


July  1,  1924 — SW  FIFTH  240-7 V  SE 
Harrison  SE  34-4V4xSW^  137-6.  G 
Massagli  &  Co  to  Charles  P 
Schuetz   Co   and   Max   W   Mindner.  . 

June  30.  1924 — N  FULTON  52-6  E 
Fifteenth  Ave  E  25xN  100.  H 
Harrison   to   S  Raskin 


Notice  of  Non-Responsibility 

SAN  E^RANCISCO   COUNTY 


June  28,  1924 — W  POLK  bet.  Pacific 
Ave  and  Broadway,  No,  2031  Polk. 
D  A  Alberti  as  to  improvements  on 
property     

June  23.  1924 — NE  MASONIC  AVE  25 
SE  Java  SE  25xNE  100.  Caspar 
&  Sophie  Zwierlein  as  to  improve- 
ments   on    property 

June  26,  1924— W  THIRD  AVE  110  S 
Hugo  S  25xW  120.  Marie  Ash  as 
to   improvements   on   property 


June  26.  1924— NW  POST  AND 
Franklin  W  54xN  137-6.  Harry 
Block  Est  Co  as  to  improvements 
on   property    


HKLEA.SE     OF    UI.UG.    CONTRACT 


SAN    FRANCISCO     COUNTY 


uiie  30.  1924— NE  FIFTEENTH  & 
Guerrero  E  30xN  70,  P  J  OHara 
ui.n  L  OL-sen.  ReUa.sing  building 
coniract     executed     June     26,     1924. 


BUILDING  CONTRACTS 


ALAItlBDA    COUNTY 


(1,000  and  Over  Reported 


3378 


33S7 
3388 
3389 
3390 
3391 
3392 
3393 
3394 

3396 
3397 
3398 
3399 
3400 
3401 
3402 
3403 
3404 
3405 
1406 
3407 
340S 
3409 
3410 
3411 
3412 
3413 
3415 
3416 
3417 
341!: 
3419 
3420 
3421 
3422 
3423 
3424 
3425 
3426 
3427 
3428 
3429 
3430 
3431 
3432 
3433 
3435 
3436 
3437 
343S 
3439 
3440 
3441 
3442 
3443 
3444 
3445 
3446 
3447 
344S 
3449 
3460 
3451 
3452 
3453 
3454 
3455 
3456 
3457 
345S 
3459 
3460 
3461 
3462 
3463 
3464 
3465 
3466 
3467 
3468 
3469 
3470 


Bldg. 


The  following  is  e 
contracts  in  this  issu 
No.       Owner 

Berkeley  Hebre 

Hall 

Thayer 

Williamson 

Gloor 

Sprint 

Berkele: 

Foubert 

Phinney 

Trampton 

Stone 

Herriman 

Hazen 

E.    Bay    Title 

Wust 

Baker 

Bowles 

Howard 

Wittkopskl 

Moebacker 

Denny 

Lipman 

Benjamin 

Nance 

Bettcher 

Noble 

Bonne 

Taylor 

Richards 

Anderson 

Kerigan 

CroU 

Laurence 

Ferguson 

Baldassari 

Gilson 

Postel 

Lewis 

Wilhelm 

Williamson 

Oyler 

Smith 

Taber 

Chamberlain 

Cody 

Lockwood 

Lofstro  m 

Sacred   Heart 

Serventi 

Banmann 

Barrel! 

Snow 

Hennings 

W'omen's 

Cianciarulo 

Cianciarulo 

James 

Green 

Fried 

Ish 

Heim 

United 

W'allace 

Loomis 

Cerrato 

George 

Holmes 

Litchfield 

Czeck 

Newman 

McGee 

Kunz 

Alpha 

Esperson 

Weeks 

Hebrank 

Sherboume 

Lemmer 

Walter 

Nish 

Ferguson 

Thomson 

Hinman 

Legris 

Nunes 

Faunt 

Ekstrom 

East  Bav 

Nish 

Searle 

S.    P. 


n    Index    for    th« 


Contractor 

w     Ortzow 

Allen 

Lucas 

King 


Owner 

Owner 

Owner 

Frazier 

Patrick 

Helmes 

Owner 

Palo 

Hazen 

Owner 

Molema 

Norgrove 

Pedgrift 

Brumfield 

Owner 

Jensen 

Rossi 

Security 

Owner 

Owner 

Peters 

Owner 

Peters 

Owner 

Peters 

Sands 

Kerrigan 

Owner 

OwTier 

Owner 

Helms 

Lawton 

Fish 

Pederson 

Andresen 

Smith 

Satin 

Jordan 

Eaken 

Owner 

Bernardi 

Rich 

Owner 

Power 

Carlson 

Owner 

Owner 

McCrea 

Owner 

Owner 

Perona 


P. 


n.i 


James 

Owner 

Ganbert 

Graff 

Owner 

Valente 

Owner 

Graff 

Valente 

Dutra 

Owner 

Trowbridge 

Gaubert 

Owner 

Allan 

Rogers 

Barr 

Owner 

Owner 

Owner 

Owner 

Schmitz 

Johnson 

Beadell 

Holindahl 

Owner 

Wieben 

Owner 

Owner 

Phillips 

Lindquist 

Bartlett 

Beadell 

Gossett 

Stevens 


2000 
2565 
9000 
9500 
6000 
3000 
3000 
8750 
3150 
5600 
5000 
6000 
3f000 
3000 
4000 
2000 
1000 
2S00 
9000 
1500 
1225 
1500 
3000 
2600 
4000 
5700 
3000 
6500 
1400 
12300 
3650 
2500 
3500 
6400 
31842 
16000 
2600 
4000 
6000 
4500 
1000 
2450 
1500 
4200 
1400 
5000 
36000 
5200 
2750 
2000 
4750 
10000 
40000 
9550 
8082 
2600 
2700 
6000 
8000 
3000 
4000 
6450 
4000 
3900 
4000 
3000 
2000 
1600 
2500 
2175 
1600 
3700 
2500 
8000 
50000 
2200 
2350 
1000 
10650 
18000 
4000 
7150 
3890 
1000 
3500 
6000 
20470 
10650 
4550 
23S8 


WAY, 
2§2£ 


?33T8^^  NO.    1639      BANCROFT 

Rerkelev.      Church. 
Owne?-Eerkeiey   Hebrew   Center, 

University   Ave.,   Berkeley. 

tltdiVioT^rbri.o^.    3929    West    SU 
Oakland. 

tr^f,''''Jo%%^   CLAREMONT   BLVD., 

Berkeley.       Alterations. 
Own?r-Frank  Hall,  Premi=*es. 
Architect-fv-one  IteK'-'ht 

Contractor — *  •    l^-    -v"'  J2000 

St.,   Berkeley^ 

ALTERATIONS  ,„>M%-i\!r;      W  ^Y. 

^-^^n^y^'^ueS'!^  .-^e: 

Owner— Mrs.  Thayer,  i'remis'.s. 
Architect— None  AsLby 

Contractor— T.     T.     Lucas,     .^^v 

Ave.,  Berkeley.  ' 

?3m^°NO.    2172   WDIGHT    WAY,    Ber- 
Owne?-F    T°  wfuamson,     2524     Shat- 

tuck  Ave.,   Berkeley. 
Architect— None  Virginia 

Contractor— G.    i- ■    J^mB.  -j^^q 

St.,    Berkeley^ * 

fsTsf^^N^oSo    OAK      RIDGE      KOAD, 
Own^r^-^El^^k^Toorfio*     Henry   St.. 

Arch^fe't'^'-^-W.   C    Lowe.   1056   Hubert 
Road,  Oakland.  ^j^^^y 

Contractor— E.     E.     uioor,     i 
St.,   Berkeley^ 

(3383)      NO.  1224-1227  PERALTA  AVE.. 

*        Rerkeley      Two  dwellings. 

Own?r-J     W.   sprint,    1608   Capastrano 
St.,  Berkeley.  ^^g  ^a^oh 

Architect — None^^^ 

S^"'^^   1609      PORTLAND      AVE.. 
Ownt^B^^^kelerf  rco.,   2029   Shat- 

.esi'.-ne'^r-^?-:;^?^^!^..^    Co..      2029 
Shattuck  Ave     Berkeley  ^029 

^""'s^h^atti^'^rvl^/Berkele!..  $3000 

?3T8?^"n''o°^324     SACRAMENTO    ST.|, 
'''^Berkeley.      Dwelling, 
owner— Engine  Foubert,     Harper     auu 
°''^  Russlll   Sts.,  Berkeley. 
Architect— None.  2324    Peralta 

Contractor  —  J.    Frazier,    ^.>--»       F       q^ 
Ave.,    Oakland. 

f^le^'^NS''   1042      SHATTUCK     AVE.. 
'"   Berkeley.     Keside"ce^ 
Iwner — May      A.    Pninney, 

St.,   Berkeley. 
Architect— None.  ,    j  j      ^973   Marin 

Contractor— H.    G.    i^airicK,    x  ^ 

St.,   Berkeley^ ' 

?3T8?^™Y*bmVB''f'MAXWELTON 
^^^^Road      Oakland.       1-story     5-roora 

dwelling  and  garage.  ttrnake 

Owner-J.    H.    Trampton,    3015    Broake 

St.,   Oakland. 

Architect— None^  H.'lmcs,     341     Al- 

Contractor— Wm.     C.     H'-imes, 

catraz   Ave..   Oaklana. 
DWELLINGS    &'  GARAGES    <2)  ^^^ 

(3388)      N    APRICOT   Si      .><i> 
Leandro  Line,  Oakland,     iwoi 
3-room  dwellings  .ind   Sarages. 

Architect— None^^ *-  =  "^ 

FsTsf^"'' FAIRBANKS  AVE      75      E 

''*''  War?ieia,    Oakland.  1 -story    6-rm. 

dwellinij.  a<ioa    "Wolxitei* 
Owner — J.    H.    iierriiiifui, 

St.,  Oakland. 

Architect — No.ie.  frnlpl     Tour- 

Contractor-F    J      Palo.  Hotel      i^u 

aine,  Oakland^ * 

?,T9fF'^E'"lfTH\vE    634    &    671    N   E- 
'"^14th    St      Oakland.        Two      1-story 

Ownl-r-r  ?llz1'nr^r915    48th    Avenue. 

Oakland. 
Architect — None.  ,      »„„ 

-"^O^a^^irnX"    ^^^^"'    ^"%"o?0  tZIh 


BUILDING     AND     ENGINEERING     NEWS 


Saturday.   July   5,   1924 


Oakland. 


ALTERATIONS    ,^,,,,  ^^,   „_ 
(3391)      1426   FRANKLIN   ST., 

Alterations. 
Owner— East    Bay    Title       Ins.    Co., 

13th   St.,   Oakland.  „,. 

Archit.ct  -  Hamilton      Murdock       42. 

Kearny  St.,  San  Francisco.     |38,»«u 
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FRUITVALE  AVENUE, 
1 1/2 -story  4-roonri  dwlg. 
Wust,   3381  Lyman  Road, 


DWELLING 
(3392)      3853 

Oakland 
Owner — E.  J 

Oakland. 

^^?,'^^Lc't'o7-^H"%lo,ema,      33fl      Lyman 
Rd.,  Oakland^ *'*""'* 

fX^n?9  HOLMAN  RD,,  OAKLAND. 

1-story   5-room  dwelling. 
Owner— W.  J.  Baker,  2255  Ransome  St., 

Oakland. 
Architect — None.  099(1 

contractor  -  C.     M.     Norgrove,      2220 

Roosevelt    Ave.,    Berkeley.         ?4«u« 

fi^3l4^)"1l8T7lH    ST..    OAKLAND.    Al- 

Ownl'r—M'r"^' Philip  Bowles,   Broadway 

Terr!    &    Prospect    Drive,    Oakland. 

Architect — None.  r-rnad- 

Contractor— J.  H    Pedgrift,  4106  Broad 

way,  Oakland.  *''""" 


11^^    'Iw    COR    28TH    &    WEBSTER 
St.,   Oakland.      Root   sign   and   elec- 

owne'r-Howard    Auto     Co.,     28th  and 

Webster,  Oakland. 

Architect— None.  „„., 

Contractor— Brumfleld     Elec.     Co  8U- 

E-12th  St.,  Oakland.           JIOOU  eacn 

So.^?7'S?  CATALINA  AVE.,  Berkeley. 
Owne?-Thousand  Oak,  Baptist  Church 
Architect— Julia    Morgan.    i54    14th    ht.. 

Oakland.  .,-,„„      i'j9fi 

Contractor-Connor     &     Connor      1726 

Grove    St.,    Berkeley.  ■ii(,ii3 

NOTE  —Recorded  contract  reported 
June  11,  1924,  No.  3111. 

f3T9f)''^im   DELAWARE   ST..   Berke- 

Ownl7-l-F."wmkopski.     1811     8th    St.. 

Desilne'^r'-   Allen    Wilmot.    317    Haw 
thorne    Ave.,    Berkeley.  ?2800 

F3T9?)^"5l1   HAWTHORNE  TERRACE 

Berkeley.    Dwelling. 
Owner— W.   B.   Mocbacker.  „    ^    <-, 

ArnViitpct W    R.  Jellord,  A.  C.   i.  L  *-o- 

Blk  14th  &  Franklin  Sts.,  Oakland. 
Cont^'ra'Jtor-Geo    Jensen,  1635  La  Loma 

Ave.,    Berkeley.  *»""" 


owner— Roy  Denny.  1537  Fruitvale  Ave 

Oakland. 
tlt,ll%f^^Tj.  Rossi,  3220  Champion 

St..  Oakland^ *^''"" 

t3^3l9^)^1T6?  WARRING   ST..  Berkeley. 

OwntJ^F^Ttlpman.  2467  Warring  St 

Berkeley. 
ContrlctoT-^Security  Roofing  Co.  »1225 

^I?^r%  AVENAL  AVE.  30  W  63rd 
Ave     Oakland.  1-story  stores. 

owner-Joe  Benjamin.  5454  Princeton 
St..  Oakland.  j^g„g 

Architect— None.  ♦'•''"" 

U™"e^°BROWN  AVE.  105  N  Hop- 
kms    St.,    Oakland,    l-story    6-room 

Owntr  -  aX.  Nance.   3720  Market  St., 

San  Francisco.  j^noo 

Architect— None. »^""" 

S)'^"'^FAIRFAX  AVE.  947  E  Court- 
land  Ave.,  Oakland.  1-story  5-room 

Ownt7-ia°^F.  Bettcher.  2801  Madera 
Ave.,   Oakland. 

-rn^il^c'i^oT-^^r^  Peters.  5313  Manila 
Ave..    Oakland.  ♦^»"" 

nYo?)^"^'FIFTY-EIGHTH    ST.    166    W 
'Adeline  St.    Oakland.  1-story  6-rm. 

Owntr^-lG.^H.  Noble.  1336  Park  St.,  Ala- 

ArchTtect— None^ *^''<'° 

S^HILLGIRT    CIRCLE.    189    W 
'        Excelsior.  Oakland.   1-story  6-room 

OwntT -"I:   Bonne.    2814  Adeline   St.. 

Oakland. 

Architect— None  Manila 

^""l^e^oTkla^/^    ■  »5700 

mol^'^B  IaKESHORE    BLVD.    160    N 
^       Athol  Ave.,   Oakland.   1-story  3-rm. 

Own"l7-iH"T.  Taylor.  575  Vermont  St.. 

Oakland.  fiOOO 

Architect— None.  »•*""" 


Fsm^'^im    SANTA    FEA    AVE., 
keley.   Dwelling. 


Ber- 


?3Tof)^^?f?ONGRIDGE  RD.  1418  E 
'^     LakeshoFe    Ave.,    Oakland.    2-story 

6-room  dwelling.  TTonkins 

Owner— A.    A.    Richards,    1620   Hopkins 

St.,  Oakland. 


The  San  Francisco  Savings  and  Loan  Society 

(THE  SAN  FRANCISCO  BANK)    ^^mmercial 
SAVINGS  INCORPORATED  FEBRUARY  10th.  1868. 

One  of  the  Oldest  Banks  in  California, 

Member  Associated'ia;i^iri:irks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 

JUNE  30th,  1924  ^33^,3,326.96 

Assets ir-'V-"  »„V  F.inds 3,900,000.00 

Capital,  Reserve  and  Coiitingent  bunds 446,024.41 

Employees'  Pension  Fund 

'        ...Mission  and  21st  Streets 

flfl%il^^'^o^mcf■BKAuizH. ; : : : : :  H,;°-rd'B^wr4?stfe:  s 

^'^E^S?^?ol^T'\i^SRAN'Sl^"^^  ^"'^  ""°^  ''• 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (4M)  per  cent  P-  -""-' 

COMPUTED  MONTHLY  and  COr^O^XE^^"^''^^''''''' 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


Saturday,    July    5,    1924 


BUILDING     AND     BNGINBERINQ     NEWS 
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ADDITION 

(3407)     N  SCHOOL  ST.  350  B  Champion 

Ave..    Oakland.   Addition. 
Owner — H.    Anderson,    2850    School    St., 

Oakland. 
Architect — None.  , 

Contractor — Wm.  F.  Sands,  2721  School 

St..  Oakland.  »1400 


APARTMENTS 

(3408)  NW  COR.  SHAFTER  &  AVON 
Aves.,  Oakland.  2-story  16-room 
apartments    and    garage. 

Owner — Mrs.  K.  R.  Kerrigan,  5153  Shat- 
ter Ave.,  Oakland. 

Architect — None. 

Contractor — W.  E.  Kerrigan,  5153  Shat- 
ter Ave.,  Oakland.  $12,300 


DWELLING 

(3409)      E    SIXTY-FIFTH    AVE.    100    N 

Flora  St.,   Oakland.   1-story  5-room 

dwelling  and   garage. 
Owner — W.  C.  Croll,   1921  69th  Avenue, 

Oakland. 
Architect.:— None.  J3650 


(3410)  1054  SUNNYHIUL.  ROAD,  Oak- 
land. Fire  repairs. 

Owner  —  J.  Laurence,  1054  Sunnyhlll 
Road  Oakland. 

Architect — None.  J2500 


DWELLING 

(3411)      E  WHITTLE  AVE  35  S  Wilbur 

St.,  Oakland.   1-story  5-room  dwlg. 
Owner — A.    S.    Ferguson,    3268   Prentise 

St..  Oakland. 
Architect — None.  $3500 


ISTORE  &  APTS. 

(3412)      3132   GROVE  ST.,  Berkeley.  All 
work  for  2-story  wood  frame  store 
and   apartment  building. 
Owner — Amadeo  Baldassari,  3132  Grove 

St.,    Berkeley. 
Architi^cl — William    Casper    Helms,    341 

Alcatraz    Ave.,    Oakland. 
Contractor — William  Casper  Helms,  341 

Alcatraz    Ave.,    Oakland. 
Filed  June  27,  1924.  Dated  June  25.  1924 

Frame  up   *^»Sn 

Brown   coated    1600 

Completed   and    accepted    1600 

Usual  35  days   1600 

TOTAL  COST,  $6400 
Bond,  Forfeit,  none;  Limit,  90  working 
days;    Plans    and    specifications    filed. 

STORE    BLDG.  ,,„,x 

i        (3413)      XE  COR.  MADISON  AND  IITH 

Sts..     Oakland.       General     contract 

for    1-story    store    bldg.,    brick    and 

concrete.  „ 

Owner — C.    L.    Gilson,    651    Santa    Ray, 

Oakland. 
Architect  —  E.     W.     cannon.       Central 

Bank   Bldg.,   Oakland. 
Contractor — Lawton   &   Vezey,    357   12th 
St.,    Oakland. 
I        Filed  June  26,  1924.  Dated  June  24,  1924 
5th  and  20th  of  each  month,  75% 
of  value  of  materials  and  labor 
incorporated. 

Usual     35     days      Balance 

TOTAL    COST,    $31,842 

Bond,  filed.      Sureties,   Globe    Indemnity 

I         Co.       Forfeit,     $25,011     per    day.       Limit, 

60  working  days.     Plans  and  specifica- 

I        tions   filed. 


DWELLING 

(„414)  NO.  3327  FERNSIDE  BLVD., 
Alameda.     One-story  5-room  dwlg. 

Owner — Mrs.  T.  Hoebke,  1160  Broad- 
way, Alameda. 

Architect — None. 

Contractor — Hines  Bros.,  871  Oak  St., 
Alameda.  $5000 


(3415)      NO.    1330    PARK    ST.,   Alameda. 

Two-story  loft  building. 
Owner — Greta  Postel,  Premises. 
Architect — None. 
Contractor — M.    H.   Fish,   1333   Fountain 

St.,    Alameda.  $16,000 


DWELLING 

(3416)      STANTON       ST.       near       Santa 

Clara    Ave.,     Alameda.       One-story 

5-room   dwelling. 
Owner — Nellis       Lewis,       Stanton       St., 

Alame<la. 
Architect — None. 
Contractor — C.    Pederson,    700    25th    St., 

Oakland.  $2600 


DWELLING 

(3417)      NO.    3256       THOMPSON      AVE., 

Alameda.      One-story   5-room   dwlg. 
Owner — M.  Wilhelm,  SB.  Cor.  Paru  and 

Santa  Clara  Ave.,   Alameda. 
Architect — None. 
Contractor — H.  C.  Andresen,  1229  Pearl 

St.,  Alameda.  *4000 


DWELLING 

(3418)  NO.  1635  LE  ROY  AVE.,  Ber- 
keley.    Dwelling. 

Owner — E.  Williamson,  2506  Bancroft 
Way.  Berkeley. 

Architect — None. 

Contractor — Harry  Smith,  1850  Solano 
Ave.,  Berkeley.  $6000 


DWELLING 

(3419)      NO.     2200    MARIN    AVE.,    Ber- 

kelev      Dwelling. 
Owner— R.    N.    Oyler,      1708      Channing 

Way,  Berkeley. 
Architect— H.    G.    Berlin,    2817    Regent 

St.,   Berkeley. 
Contractor — H.   J.   F.    Satin,   2925   Hille- 

gass,  Berkeley.  $4500 


ALTERATIONS 

(3420)  -N'O.   821  SAN  LUIS  RO.\D,  Ber- 
keley.    Alterations. 

Owner — E.  D.  Smith,  Premises 
Architect — None. 

Contractor — Mac    Jordan,     5844     Broad- 
way, Oakland.  $1000 

DWELLING 

(3421)  NO.    1708    SCENIC    AVE.,    Ber- 
keley.    Dwelling. 

Owner — L.  A.  Taber,  1-remIses. 
Architect — None. 

Contractor — Eakin       &       Davis,       1945 
Prince   St.,   Berkeley.  $2450 


DWELLING 

(3422)      NO.   1125   WARD  ST.,   Berkeley. 

Dwelling. 
Owner — W    H.  Chamberlin,  3133  Market 

St..  Oakland. 
Architect — None. 
Contractor — W.    H.      Chamberlin,      3133 

Market    St.,    Oakland.  $1500 


DWELLING 

(3423)  SW  EIGHTH  AND  CAMPBELL 
Oakland.  Two-story  6-room  dwell- 
ing and  store 

Owner — M.   A.   Cody,   8th   and   Campbell 

Sts.,  Oakland. 
Architect — None. 
Contractor — Theodore      B.:rn.TT-r'.i,      164  > 

8th  St.,  Oakland.  $4200 

GARAGE 

(3424)  NO.  4  33  ELLITA  AVE.,  Oakland 
One-story  tile  garage. 

Owner — C.   S.  Lockwood,     43f     Perkins 

St..  Oakland. 
Architect — None. 
Coni.-.\'.ctor— Jas.    L.    Rich,    74  3    Hillgirt 

Circle,   Oaklan-J.  $1400 


DWELLING 

(3»2,".)      E  ERIE   no  N  Prince,   Oakland. 

One-story    6-room    dwelling. 
Owner— C.   Lofstrom,    922   Lincoln   Ave., 

Alameda. 
Architect — L.    F.      Hyde,    37.'      Hanover 

Ave.,    Oakland.  $5000 


CLUB 

(3426)      W  FORTIETH  300  W  Grove  St., 

Oakland.      Two-story   10-room    club 

and  gymnasium. 
Owner — Sacred  Heart  Parish,   40th  and 

Grove    Sts.,   Oakland. 
Architect — John  Lofquist.  S.   F. 
Contractor — J.    J.    Power,    774    20th    St., 

Oakland.  $36,000 


DWELLING 

(3427)      NO.    5833    FREMONT,    Oakland. 

One-story    5-room   dwelling. 
Owner — Lorenzo    Serventi,    5893    Vallejo 

St.,  Oakland. 
Architect — None. 
Contractor — Carlson&— Eundblad,    1820 

Fairview    St.<-Berkeley.  $5200 


DWElAilNQ 

(34W^    S  HALLIDAY  409   E   S3rd   Ave., 

Oakland.     One-story  4-room  dwlg. 
Owner — F.    Banmann,    2000     45th    Ave., 

Ave.,   Oakland. 
Architect — None.  $2750 


FACTORY 

(3429)      NO.    son      HIGH    ST., 

One-story   factory. 
Owner — Barrel!    Syrup    Co., 

St.,   Oakland. 
Architect — None. 


Oakland. 

800     High 

$2000 


DWELLING 

(3430)  NO.  2938  MONTANA,  Oakland. 
One-story  5-room  dwelling  and  ga- 
rage. 

Owner — Miss  M. 
Oakland. 

Architect — None.  ,    , 

Contractor— McCrea  &  Cox,  2922  High 
St.,  Oakland.  $4750 


Snow,  1052  10th  St., 


ALTERATIONS 

(3431)      NO.   157-159  MONTECITO  AVE, 

Oakland.     Alterations. 
Owner — Frederick    Hennings,    Hayward 
Architect — Geo.    O'Brien,    Bacon    Bldg., 

Oakland.  $10,000 


STORE,   ETC. 

(3432)  E  WEBSTER  75  N  15th  St., 
Oakland.  Two-story  and  concrete 
store  and  club. 

Owner — Womens    Holding    Cptn.,    Okd. 

Architect — Miller  &  Warnecke,  Ala- 
meda County  Title  Ins.  Bldg.,  Oak- 
land. $40,000 


STORE  BLDG. 

(3433)      LOT   8    BLK    2    MAP   OF   EAST 

Oakland   Heights.   All   work   for   1- 

story  brick  and  cement  store  bldg. 

Owner — M.    Cianciarulo,    314     Sheridan 

Ave.,    Piedmont. 
Designer — John   Perona. 
Contractor — John  Perona,  Builders  Ex- 
change,   Oakland. 
Filed  June  28,  1924.  Dated  June  27,  1924 

Frame    up    $2387.50 

IJrown    coated     2387.50 

Completed    and    accepted    ...    2387.50 

Usual    35    days    2387.50 

TOTAL  COST,  $9550 
Bond,  yes;  Sureties,  Geo.  W.  Kaiser  & 
A.  Forneris;  Forfeit,  none;  Limit,  60 
working  days;  Plans  and  specifications 
filed. 


GRADING,  ETC. 

(34  34)  NILES  CANYON  1  MILE  M  OR 
1  east  of  the  town  of  Niles.  Grad- 
ing concrete  lining,  construction  of 
spillways,    etc.   for   Niles   reservoir. 

Owner — Spring  Valley  Water  Co.,  425 
Mason  St.,  San  Francisco. 

Architect — None. 

Contractor — C.  A.  Bruce,  C.  Allen  Bruce 
and   R.  A.  Bruce. 

Filed  June  28,  1924.  Dated  June  16,  1924 

15th  each  month   90% 

Usual  35  days 10% 

Prices   itemized   on   different  part« 
of  work. 

TOTAL  COST,    $— 

Bond,   yes;   Sureties,   Frank   Garath  and 

J.   N.   Arendt;   Forfeit,    $25    per   day   or 

arbitrate;    Limit,    150    days    from    date 

of    contract;    Plans    and    specifications 

filed, 

APT.   BLDG. 

(3435)  NE  25  FT.  OF  LOT  10  &  SW 
10  ft.  lot  11  Blk  2  Map  of  East 
Oakland  Heights.  All  work  for  2- 
story  store  and  apt.  bldg. 

Owner  —  M.  Cianciarulo,  314  Sheridan 
Ave.,   Piedmont. 

Architect — None. 

Contractor — John  Perona,  Builders  Ex- 
change, Oakland. 

Filed  June  28,  1924.  Dated  June  27,  1924 

Frame   up   $2007 

Brown   coated    2007 

Completed  and  accepted   2007 

Usual    35    days    2007 

TOTAL  COST,  $8028 

Bond,    yes;    Sureties,   Geo.   W.    Kaiser   & 

A.    Forneris;    Forfeit,    none;    Limit,    60 

working  days;   Plans  and  specifications 

filed. 

ALTERATIONS 

(3436)  1504  ADELINE  ST.,  Oakland. 
Alterations. 

Owner — Wm.    James,    1504    Adeline    St., 

Oakland. 
Architect — None. 
Contractor — James    &    Blanchard,    1431 

Linden  St.,   Oakland.  $2600 

DWELLING 

(3437)  2464    ALIDA    ST.,    Oakland.    1- 
story    4-room    dwelling    and    garage. 

Owner — H.  P.  Green,  R.  F.  D.  Box  2255 

Oakland. 
Architect — None.  $2700 

DWELLING 

(3438)  924  BAY  VIEW  AVE.,  Oakland 
1-story  6-room  dwelling. 

Owner — S.  Fried,  1450  1st  Avenue,  Oak- 
land. 
Architect — None. 

Contractor — N.  Gaubert,  4735  Brookdale 
Ave.,     Oakland.  $6000 

DWELLING 

(3439)  N  BRIGHTON  AVE.  82  W  Park 
Blvd.,  Oakland.  1-story  8-room  2- 
family  dwelling. 

Owner — Mrs.    L,.    A.    Ish,    317    Howard, 

Oakland. 

Architect — None.  

Contractor   —   Graft   &   Wlnlund,    1761 

Franklin  St.,   Oakland.  $8000 


31 

■(344^)      S  BASTI.AWN  ST.,   180  E  62nd 

Ave.,  Oakland.     1-story  5-room  dwlg. 

Owner— G.    R.    Heim,    1919    50th    Ave., 

Oakland.  ttnnn 

Architect — None.  ?i)UUU 

orp  A  TDT   pj 

(3441)  W  FIFTIETH  AVE.  100  S  E- 
10th    St.,   Oakland.      1-story    stable. 

Owner— United    Scavinger    Assn.,    2450 

Magnolia,    Oakland. 
Architect — None.  r„,cT„„v  = 

Contractor— M.  E.  Valente,  5215  Locks- 
ley  Ave.,   Oakland.  $4000 

DWELLING  ,,„  „_,. 

(3442)  N  FOOTHILL  BLVD.  opp.  77th 
Ave.,  Oakland.  1-story  8-room  2- 
family  dwelling. 

Owner— F.     J.     Wallace,     617     36th    St., 

Oakland.  «(!xr;n 

Architect— None.  ♦''*»" 


BUILDING     AND     ENGINEERING     NEWS 


Saturday,    July    5,    1924 


Oakland. 


ALTERATIONS  „„^ 

(3443)  439    LEE    STREET, 
Alterations.  „   ,  ,      ^ 

Qwner — L.  B.  Loomis,  Oakland. 
Architect — None.  j     i,ci 

Contractor  —  Graff  &  Winlund,  1761 
Franklin   St.,   Oakland.  $4000 

(3444)  4701  MARKET  STREET,  Oak- 
land.     1-story   6-room   dwelling. 

Owner— Joe    Cerrato,    467    43rd,      Oak- 
land. 
Architect — None.  coii:Tn„v= 

Contractor— M.  B.  Valente,  5215  Locks- 
ley    Ave.,    Oakland.  $i9UU 

?3T4f  )^"2^0?8  NINETY-SECOND  AVE., 
Oakland.      1-story    6-room    dwlg. 

Owner— D.  M.  George,  2020  92nd  Ave., 
Oakland. 

^Z\lilfoT^rv.  Dutra,  4634  Walnut 
Ave.,  Oakland.  ?4000 

?3T4?^'^'''n'V  cor.  sixty-eighth 
Ave.  and  Mesaba  St.,  Oakland.  1- 
story    5-room    dwelling. 

Owner— R.  L.  Holmes,  6706  Mesaba  St., 
Oakland.  «onnn 

Architect— None^ ♦^OOU 

(3447)  3322  SIXTY-FOURTH  AVE., 
Oakland.      Addition    and    repairs. 

Owner— H.  A.  Litchfield,  3324  64th  Ave., 
Oakland. 

Architect — None.     „     „        ,    ,,„„     .„,o 

Contractor  —  WE.  Trowbridge,  6322 
Monadnock   Way,   Oakland.        ?2000 

f3^48^)^'^'^3oTTWENTY-FOURTH    iST., 

Oakland.      Alterations. 
Owner — C.   Czeck. 

^llVrllf^''-'^.  Gaubert  &  Co.,  4735 
Brookdale  Ave.,  Oakland.  ?1500 

(3449)      N  WILBUR  ST.,  228  W  Lincoln 
^       Ave.,      Oakland.        1-story      6-room 

Ownt7-iE."H.  Neuman,  2440  Wilbur  St., 

Arcwfi'ct'-^None^ ^2^00 

t3'a™)''YoT^^,    BLK.    24,    Map    of^  the 

^^McGee  Trait.  General  contract  for 
alterations  of  a  2-story  frarne  "Jwlg 

owner— Catherine  and  Mary  Ann  Mc- 
Gee,   2247   Grove,  Berkeley. 

Architect— None.  Wals- 

Contractor— Martm  Allan,  346  wais 
worth    Ave.,    Oakland 

Filed  June  30,  1924.  Dated  June  24,  1924 

^   of  work  is  done    *r;,7r 

%   of  work  is  done    543.76 

%   of  work  is  done   ktlll 

Completed    total  'oOST,   $2175 

Bond    yes.      Sureties,    G.    L.   Tyler   and 

Mary  A    Kane.     Forfeit,  $10.00  per  day. 

Limit,    60   days   from   date   of   contract. 

Plans   and   specifications    filed. 

F3lFl^^  ALCATRAZ  AND  BAKER  STS., 

Berkeley.     Bakery. 
Owner— F.    Kunz,    1321    Alcatraz    Ave., 

Berkeley. 
Architect — None.  . 

Contractor-Mr,  Rogers,  Alcatraz  Ave 

Berkeley.  $15UU 

t3«2T1?0.°''2^739      BANCROFT     WAY, 

Berkeley.     Alterations. 
Owner— Alhpa  X  I  Detta,  Premises. 

^ll'illlfoT-BTrr  &  son,  206  26th  St 
Oakland.  *3700 


(3453)  NO.  1281  HEARST  AVE.,  Ber- 
keley.    Factory.  ^   , 

Owner— Nels    Espensen,    191o    Delaware 

St.,   Berkeley. 
Architect — None.  i^auu 

DWELLING  ,,„     „ 

(3454)  NO.  1514  LA  LOMA  AVE.,  Ber- 
keley.     Dwelling. 

Owner — Arthur  J.  Weeks,  1545  La  Loma 

Ave.,    Berkeley. 
Architect — None.  :fsuuu 

GARAGE  „„    ^    „ 

(34.t5)  W  BROADWAY  120  S  Moss- 
wood  I'ark.  Oakland.  1-story  con- 
crete   garage. 

Owner — Hebrank,  Hunter  &  Peacock, 
3(120    Broadway,   Oakland. 

Architect— Wythe,  Blaine  &  Olson,  1800 
Telegraph   Ave.,   Oakland.        $50,000 

DWELLING  ^„     ^   , 

(3456)  9714  CHERRY  STREET,  Oak- 
land.    1-story  3-room  dwelling  and 

Owner— W.'  W.  Sherbourne,  9633  E-14th 

St.,  Oakland. 
Architect — None.  ^iivv 

(V457)  1236  EIGHTEENTH  ST.,  Oak- 
land.     Repairs    and    addition. 

Owner— W.  Lemmer,  1236  18th  St.,  Oak- 
land. 

Arcliitect — None. 

Contractor— H.  J.  Schmitz,  1121  Ward 
St.,   Berkeley.  iiioV 


ALTERATIONS  ^^  ,^^  ^    , 

(3458)  3921  FOOTHILL  BLVD.,  Oak- 
land.    Alterations. 

Owner— I.  &  F.  E.  Walter,  3921  Foot- 
hill   Blvd.,    Oakland. 

Architect — None.  ,„ 

Contractor— W.  H.  Johnson,  3211  Davis 

St.,   Oakland.  ♦IOC'* 

ALTERATIONS  .  ,^„      ,^     ^, 

(3459)  W  LAKESHORE  AVE.  75  N 
Rand  Ave.,  Oakland.  Alterations 
and   addition. 

Owner— O.  T.  Nish,  3537  Kmgsley  Ave., 

Oakland. 
Architect — None.  „„,   „ 

Contractor— Beadell  &  Lane,  901  fPruce 

St.,    Berkeley.  $10,650 

AP \RTMENTS 

fsVeO)  SW  COR.  PRINCE  AND  ERIE 
Sts.,  Oakland.  2-story  16  rooms 
apartments.  „„^    ,„ 

Owner— Daniel  Ferguson,  4336  Evans 
Ave.,  Oakland. 

Con'^r'aTtoT-^E^'k.  Holmdahl,  2838  At- 
well  Ave.,  Oakland.  $18,000 

fs^of  ^'"S^ROBERTS  AVE.  300  E  55TH 
Ave..  Oakland.  1-story  5-room 
dwelling.  ,^,0     .1*1, 

Owner Wm.     H.     Thompson,     1518     4tn 

Ave.,    Oakland. 

Architect— None^ $4000 

nTsf  ^"^m8  SUNNYHILLS  ROAD. 
Oakland.  2-story  7-room  dwelling 
and    garage..  „    ,  ,       -, 

Owner — H.   H.   Hinman,  Oakland. 

Architect — None.  „„„    ,„ 

Contraotor-A.  C.  WIeOen,  839  Rose- 
mont   Road,   Oakland.  $7150 

?3T6f^''™W  COR.  TWENTIETH  AVE^ 
and  E-28th  St.,  Oakland.  1-story 
5-room    dwelling. 

Owner— V.  J.  Legris,  2329  E-26th  St., 
Oakland.  .Qonn 

Architect— None^ is^iuu 

WW^  E  TWENTY-SECOND  AVE.  60 
S  E-15th  St.,  Oakland.     1-story  tUe 

Own^r— Manuel  Nunes,  2201  E-15th  St., 

Oakland.  imnn 

Architect— None^ $louu 

?3T6f^"ul7  E-TWENTY-SIXTH  ST., 
Oakland.      1-story   5-room   dwlg. 

Owner— Albert  E.  Faunt,  718  Bryant 
St.,  S.  F. 

^Znllilf^-^'^M.  Phillips,  718  Bryant 
St.,    S.    F.  $3bUJ 

f3T6™W°TWENTY-THIRD  AVE,  100 
S  E-31st  St..  Oakland.  1-story  8- 
room   2-faraily   dwelling. 


Owner — Gust  Ekstrom,   3061   23rd  Ave., 

Oakland. 
Architect — None. 
Contractor — Emil     Lindquist,     1358     i<- 

28th    St.,    Oakland.  $6000 

ALTERATIONS  ,  ,,„     ^   , 

(3467)  NO.  1426  FRANKLIN  ST.,  Oak- 
land. General  contract  for  altera- 
tions and  additions. 

Owner— East  Bay  Title  Ins.  Co.,  414 
13th  St..  Oakland. 

Architect— W.  H.  Crim  and  Hamilton 
Murdock,  425  Kearny  St.,  S.  F. 

Contractor — John  M.  Bartlett  425  Kear- 
ny St.,  San  Francisco 

Filed  June  30,  1924.  Dated  June  24,  1924 

1st  each  month    76% 

usual  35  days.. ^^^^^..^^^^.....2/% 

Bond,  $ — ;  Sureties,  Globe  Indemnity 
Co  ;  Forfeit,  none;  Limit,  90  days  after 
recording  contract;  Plans  and  specifi- 
cations filed. 

ItFSlDFNCE 

(34'68)  NE  40  FT.  OF  LOTS  '165  AND 
166,  Blk.  838,  Piedmont  by  the  Lake 
Tract  General  contract,  remodel- 
ing and  enlarging  2-story  frame 
residence. 
Owner— O.    T.    and    Minnie    Nish,      734 

Lake  Shore.  Oakland. 
Architect— H.    E.    Forward,    103    Wals- 

worth,   Oakland.  .  _  „  ' 

Contractor— Beadell  &  Lane,  909  Spruce      | 

St.,  Berkeley.  „„    ,„„, 

Piled  June  30,  1924.  Dated  June  26,  1924 

Frame    up Hltlin 

Brown    coated     llllla 

Completed    lltlln 

Usual   35   days    ••    2662.50 

TOTAL  COST,  $10,650 
Bond  sureties,  forfeit,  none.  Limit,  90 
days  from  July  1,  1924.  Plans  and  spec- 
ifications not  filed. 

RESIDENCE  _  „__ 

(3469)      LOT  58  DUTTON  MANOR  TCT. 

General   contract   for    5-room   resl- 

Owner— E.  J.  &  Ada  A.  Searle,  1814  E- 

14th  St.,  San  Leandro. 
Designer— C.  A.  Gossett. 
Contractor  —   Chester   A.    Gossett,    3/7 

Davis  St.,  San  Leandro. 
Filed  June  30,  1924.  Dated  June  30,  1924 

Frame   up    ♦|^| 

Rough  coat  plaster  on |^| 

Completed  and  accepted   »^» 

Usual    35   days «|» 

Bal.   by  note  and  tr.   deed.  ..^  .1^5" 

TOTAL  COST,  $4550 

Bond,  Forfeit,  none;  Limit,  90  working 

days;  Plans  and  specifications  filed.      . 

CLEANING,  PAINTING.  EA(^ 
(3470)      AT      OR      NEAR       OAKLAND. 
Cleaning       and       painting       signal 
bridges    located    on    Oakland   Mole, 
high  tension  poles,  etc. 
Owner— Southern  Pacific  Co.,  Oakland. 
Architect — None.  „     ™      «      TT,>r, 

Contractor— C.    Stevens    &    T,   A.    Hop- 
kins    (Stevens     &     Hopkins),     5693 
Keith  Ave.,  Oakland. 
Filed  July  1,  '24.   Dated  June  4,    24. 

Each    month    'J% 

usual  35  days  .  . .  -^;^^  ^^^^  y||% 
Bond.  ves.  Sureties,  Globe  Indeninity 
Co  Forfeit,  none.  Limit,  60  days. 
Plans  and  specifications  filed. 


COMPLETION  NOTICES 

ALAMEDA   COUNTY 

Recorded  Accented 

June  26  1924— 2407  66TH  AVE.,  Oak- 
land. Clesson  A.  Rogers  to  whom 
it  may  concern   June  /b,  lazi 

June  26  1924— N  SIDE  OF  E-20TH 
St  35  W  of  11th  Ave..  Oakland. 
Sam'l  G.  Willson  to  whom  it  may 
concern  June  26,  1924 

June  26,  1924— N  SIDE  OF  E  20TH 
St  74  W  of  11th  Ave.,  Oakland. 
Sam'l  G.  Willson  to  whom  it  may 
concern    June    26,   1924 

June  26  1924— NW  COR  E-20TH  ST 
and  11th  Ave.,  Oakland.  Sum  1 
G  Willson  to  whom  it  may  con- 
■^„  June  26,  1924 

June  26  ■ '1924— N  SIDE  OF  E-20TH 
St  112%  W  of  11th  Ave.,  Oakland. 
Sam'l  G.  Willson  to  whom  it  may 
cnnpern     June    /b,    iHj^i 

June  26,  1924-POR  LOTS  10  AND 
11  Blk  E  Map  The  Oaks,  Oakland. 
E.  R.  Burris  to  Louis  Johnson.... 

June  25,  1924 


Saturday,    July    5,    1924 


BUILDING     AND     ENGINEERING 


June  26,  1!I24— LOT  5  HLK  12  FRUIT- 
vule    Helehts,    OakUind.      Mathilda 

Anderson    to   K.    1'.   liurch    

June    20.    1924 

June  26,  1924 — E  50  OF  LOTS  24  & 
25  Blk  4  Northbrae,  Berkeley. 
John  O.  Weston  to  whom  It  may 
L'oncorn     lune    25,    1924 

June  26,  1924 — N  SIDE  OB"  51ST  ST 
100  K  of  Desmond  St.,  Oakland. 
Etta  A.  Smith  to  Harry  C.  Knight 
June    26,    1924 

June  26,  1924— LOTS  20  TO  23  INC 
Ulk  K  Map  Laurel  Grove  I'ark, 
Oakland.  Ashley  Smith  to  Fore- 
man and  Cox   June  21,   1924 

June  26,  1924  — 1514  LE  ItOV  AVE., 
BtTkeley.  I{.  L.  Ulsh  and  Marion 
T.  Ulch  to  whom  it  may  concern 
June     26,     1924 

June  25.  1924 — LOT  53  BLK  840 
Oakland  Homestead,  Oakland.  E. 
G.  Peters  to  whom  it  may  concern 
June    25,    1924 

June  26,  1924— BEG.  AT  A  PT.  ON 
SE  line  of  Fernside  Blvd.,  dis.  80 
ft.  S\V  from  the  pt.  of  intersec- 
tion thereof  with  the  SW  line  of 
Hriggs  Ave.  extended  SE  in  a 
.straight  line,  running  thence  SW 
along  S  line  of  Fernside  Blvd.  40 
fr.  to  a  pt.  thence  at  right  angles 
S'E  to  a  pt.  of  W  line  e.stablished 
by  the  Board  of  State  Tide  Land 
Commission,  thence  NE  40  ft.  to  a 
pt.  of  intersection  thereof  with  a 
line  drawn  SE  from  the  pt.  of  be- 
ginning thence  NW.  to  SE  line  of 
Fernside  Blvd.  and  the  pt.  of  be- 
ginning. Hattie  M.  Kearney  to 
Harvey  J.   Thompson    ..June   26,    1924 

June  26,  1924 — COM.  AT  A  PT.  ON 
SE  line  of  Fernside  Blvd.,  dist.  40 
ft.  SW  from  the  pt.  of  intersection 
thereof  with  the  SW  line  of  Briggs 
.\ve.  extended  SB  in  a  straight  line 
running  thence  SW  40  ft.  thence  at 
right  angles  SE  to  a  pt.  on  the 
W  line  estableshed  by  the  Board  of 
State  Tide  Land  Commission, 
(hence  NE  along  last  named  line 
to  the  intersection  with  a  line 
drawn  at  right  angles  to  said  line 
iif  Fernside  Blvd.,  thence  NW  to 
SE  line  of  Fernside  Blvd.,  and  pt. 
of  beginning.  Hattie  M.  Kearney 
to  Harvey  J.  Thompson .  .June  26,   '34 

June  27,  1924 — NE  COR.  62ND  ST. 
and  Telegraph  Ave.,  Oakland.  Will- 
iam Howard  by  M.  G.  Kendall, 
agent,  to  California  Builders  Co. 
June    27,    1924 

June  27,  1924  —  LOT  11,  LAKE 
Knoll.  Wm.  Retzer  by  M.  G.  Ken- 
dall, agent,  to  California  Builders 
Co June    27,    1924 

June  27,  1924 — LOTS  10  AND  11.  Blk. 
17,  Greywood  Extension,  Oakland. 
Lillien  E.  McCord  to  T.  J.  McCord 
June    27,    1924 

June  27,  192?  —  1841  SIXTH  AVE., 
Oakland.  Patrick  J.  Ow-ens  to  H. 
Marshall   June  27,  1924 

June  27,  192i — BEG.  AT  A  PT.  969-73 
ft.  N  of  Warner  Ave.,  and  E-14th 
St.  (50.32  X  114.67)  ,  San  Leandro. 
M.  C.  Gonsalves  to  R.  E.  Neikirk.. 
June    27,    1924 

June  27,  192i — j-OR.  BLK.  10,  COL- 
ege  Homestead  Tract,  Berkeley. 
The  Masonic  Club  of  the  Univer- 
sity of  California,  Inc.,  to  Charles 
Gordon    June    23,    1924 

June  27,  1924 — FOR.  BLK.  10,  Col- 
lege Homestead  Tract,  Berkeley. 
The  Masonic  Club  of  the  Univer- 
sity of  California,  Inc.,  to  Burn- 
ham   Plumbing  Co June    18,    1924 

June  27,  1924— POR.  BLK.  10,  Col- 
lege Homestead  Tract,  Berkeley. 
The  Masonic  Club  of  the  ITniver- 
sity  of  California,  Inc.,  to  Allan  J. 
Hillam    June    23,    1924 

June  27,  1924— LOTS  2  AND  3,  BLK. 
12,  Daley  Scenic  Tract,  Berkeley. 
Bessie    Gallagher    to    Ben    Pearson 

,    June    27.    1924 

June  27,  1924— POR.  BLK.  10.  Col- 
lege Homestead  Tract,  Berkeley. 
The  Masonic  Club  of  the  Univer- 
sity of  California,  Inc.,  to  C.  L. 
Wold   Company June    26,    1924 

June  27,  1924— POR.  LOT  4,  BLK.  4, 
Rock  Ridge  Place.  J.  M.  Fitts  to 
whom   it  may  concern  .  .June   23,   1924 

June  27.  1924— POR.  LOT  189,  Nova 
I'ledmont.  R.  C.  Peppin  to  whom 
It   may   concern    June   26,    1924 

June  27.  3924  —  LOT  10,  BLK.  20, 
Havenscourt  Addition.  Alton  R. 
Lapham  to  whom  it  may  concern 
June    26,    1924 


June  27,  1921— LOT  4  A.\D  I'Oli.  OF 
Lois  3  and  28,  Blk.  174,  Kellers- 
hergers  Map  of  Oakland.  The  Oak- 
land Bank  by  P.  J.  Walker  Co., 
agent  to  California  Artistic  Metal 
&   Wire   Co June   24,    1924 

June  27,  1924— LOT  4  AND  POR.  OF 
Lots  3  and  28,  Blk.  174,  Kellers- 
bergers  Map  of  Oakland.  The  Oak- 
land Bank  by  P.  J.  Walker  Co., 
agent  to  Doyle  Sheet  Metal  Works 
lune    24,    1924 

June  27,  1924  — LOT  4  AND  I'OR.  OF 
Lots  3  and  28.  Blk.  174,  Kellers- 
bergers  Map  of  Oakland.  Oakland 
Bank  by  P.  J.  Walker  Co.,  agent 
to  Vermont  Marble  Co.    ..June  24,  '24 

June  27.  1924— N  SIDE  OF  FOOT- 
hill  Blvd.  about  150  E  of  Fruit- 
vale  Ave..  Oakland.  M.  L.  Zappet- 
tini  to  whom  it  may  concern.... 
June    21,    1924 

June  27,  1924  —  LOT  18,  BLK.  25, 
Fairmont  Park.  Agnes  Ericson  to 
Anderson    &    Anderson.  .June    27,    '24 

June  27,  1924— LOT  12  AND  POR. 
Lot  11,  Blk.  B,  Map  of  the  Whit- 
ney Tract,  Berkeley.  Thos.  W.  Bar- 
ringlon  by  Elizabeth  J.  Barring- 
ton,  agent,  to  J.  G.  Maurer  Co... 
lune    21.    1924 

June  26,  1924 — E  32-6  OF  LOTS  •  1, 
2.  3  and  4,  Blk.  5,  Solano  Ave.  Ter- 
race Tract.  C.  H.  Fo.x  to  Fox  Bros. 
June    26,    1924 

June  2r,  1924— LOT  25  BLK  21  Map 
Elks  20,  21,  22,  23  and  24,  Thous- 
and Oaks,  Oakland.  Walter  Mc- 
Clenahan  and  Martha  Loewi  hy 
Chester  H  Miller,  Agent  to  J  W 
Monroe June    23,    1924 

June  28,  1924— E-POURTEENTH  ST., 
opp  Twenty-seventh  Ave.,  Oakland 
Little  Sisters  of  the  Poor  of  Oak- 
land to  Barrett  &  Hilp.  .June  23,  1924 

June  27,  1924 — LOT  106  and  Ptn  Lot 
105  Blk  20,  Amended  May  Havens- 
court,  Oakland.  Rudolph  V  and 
Bessie  H  Madsen  to  John  Tell  and 
J  C  James lune  24.   1294 

June  30,  1924— LOT  32,  BELLAIRB 
Court,  Alameda  County.  Henry  M. 
Boehraer  to  whom  it  may  concern 
June  28,  1924 

June  30,  1924—918  AND  924  25TH  ST. 
Oakland.  D.  W.  Van  Horn  to  whom 
it  may  concern    June   28,  1924 

June  30,  1924— POR.  LOT  4,  BLK.  B, 
Linda  Vista  Terrace.  Clara  L.  Wag- 
ner by  Deroy  M.  Baird.  agent.  . 
June    16,    1924 

June  30,  1924 — LOT  27,  BLK.  1, 
Amended  Map  1000  Oaks  Court. 
Weldon  C.  Nichols  to  Roy  O.  Long 
Co June    25,    1924 

June  30,  1924 — 1806  SAN  ANTONIO 
Ave.,  Berkeley.     H.  C.  and  Helen  R. 

Haines    to     J.     Harry    Smith 

June    25,    1924 

June  30.  1924 — 272,  274  38TH  ST., 
Oakland.  Margaret  Harvey  to 
Richard    &    Whitmore.  .  June    25,    1924 

June  30.  1924— S  UNION  AVE.  197 
E  of  San  Pablo  Ave.,  E  57.03  SB 
17  to  cent,  of  Strawberry  Creek 
thence  SW  down  said  creek  12.20 
SE  133.11  SW  41.07  N  149.76  ft.  to 
beginning.  Lawrence  Farrell  to 
whom   it  may   concern  .  .June  27,   1924 

June  30.  1924— N  SIDE  CALIFORNIA 
St.,  300  W  of  Maple  Ave.,  2942  Cali- 
fornia St.  F.  W.  S.  Brookes  to 
whom   it  mav  concern.  .June   28.   1924 

June  30,  1924— LOT  4  BLK  9  MAP  OF 
Thousand  Oaks.  C.  H.  Fox  to  Fox 
Bros June    19,    1924 

June  30.  1924— S  ST.  COR.  TELB- 
graph  Ave.  and  Channing  Way, 
Berkeley.  The  Lurie  Co.  to  Bay 
Construction    Co June    30,    1924 

June  30,  1924— LOT  46  CHABOLYN 
Terrace.  Joseph  Coward  to  whom  it 
may    concern     June    25.    1924 

June  30,  1924— W  SIDE  OF  OXFORD 
120  N  of  Eunice.  Berkeley.  Fannie 
B.  McCoy  to  Reite  Bros 

July  1,  1924 — LOT  4  BLK  C  PROS- 
pect  Hill  Tract.  Ellse  Van  Orden 
to   F.   C.    Stolte June    20.    1924 

July  1,  1924— NO.  2640  NINETEENTH 
Ave.,  Oakland.  Edwin  W.  Dahl  to 
whom   it  may  concern.  .June   30.   1924 

July  1,  1924— POR.  LOT  14  MAP  OP 
Subdiv  of  Lot  3  Walsworth  100 
Acre  Tract,  Walter  Hufschmidt  to 
whom  it  may  concern  ..  .June  15.  1924 

Julv  1.  1924—5277  FOOTHILL  BLVD., 
Oakland.  Nellie  G.  Tharsing  to  H. 
S.   Pratt    June  27.   1924 

July  1.  1924 — POR.  LOT  19  BLK  A 
Map  of  Grand  Avenue  Heights.  R. 
N.  Mcintosh,  to  whom  it  may  con- 
cern  ..June    30,    1924 
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July  1,  1924— SW  COR.  SIXTH  ST.  & 
Lincoln  Ave.,  Alameda.  Theresa 
Mehrtens  to  H  Williford.  .June  30,  '24 

July  1,  1924— S  SIDE  LINCOLN  BET. 
6th  and  Linden  Sts.,  Alameda.  West 
End  Building  Assn.  to  H.  Williford 
June    30,    1924 

July  1,  1924— LOT  45  MAY  SEARLES 
Tract  H.  J.  Merrick  to  J.  D.  King 
and  H.   Hoffman July  1,   1924 

July  1,  1924— LOT  13  &  W  10  FT.  OF 
Lot  14  Blk  44  Beverly  Terrace.  Guy 
W.  Jury  to  whom  it  may  concern.. 

^   ■ June    28,    1924 

July  1,  1924—2945  SIXITETH  AVE. 
Charles  E.  Reischack  to  whom  it 
may    concern     July    1,    1924 

July  1,  1924 — NO.  3960  GEORGIA  ST. 
Amye  Buck  to  J.  Stewart.  June  28,  '24 

July  1,  1924 — POR.  OP  LOT  13  BLK 
11  Map  of  Berkeley   Heights.   C.  E. 

Dunston   to  C.  O.   Bradhoff 

June    30,    1924 

♦ 

LIENS  PILED 


ALAMEDA  COUNTY 

Recorded  Amount 

June  27,  1924 — LOT  8,  MAP  OF  THE 
Creek  Tract  of  the  Meek  Estate, 
Eden  Twp.  Ralph  W.  Reed  vs. 
Chas.  G.  Sutton  and  Fred  Borden.. 

^   $267.40 

June  27.  1924LOT  8,  MAP  OP  THE 
Creek  Tract  of  Meek  Estate,  Eden 
Twp.  E.  P.  Burch  vs.  Chas.  G. 
Sutton    and    Fred    Borden $50  00 

June  27,  1924— LOT  31,  PLEASANT 
Valley  Court.  Hogan  Lumber  & 
Mijl  Co.  vs.  I.  Robinowitz  and  A. 
Ortzow    $994.92 

June  27,  1924  —  POR.  OF  BLK.  8, 
Lot  2,  Grand  Echoes  Tract.  Hogan 
Lumber  &  Mill  Co.  vs.  I.  B.  and 
Addie  E.  Hobson  and  Hobson 
Plumbing    Co $1186.06 

June  26,  1924 — LOT  10  BIK  D  MAP 
Toler  Heights,  Oakland.  Ed  Jen- 
kins (Havenscourt  Plumbing  Co) 
vs.    A.    G.    Smith    $125 

June  26,  1924 — LOT  12  BLK  MAP 
Mills  Garden,  Oakland.  Powell 
Bros  Inc.  vs.  C.  F.  Swain  and  W. 
J.     Watson     $57.95 

June  26,  1924 — LOT  6  BLK  13  MAP 
Broadmoor,  Oakland.  Maxwell 
Hardware  Co.  vs.  Broadmoor  Imp. 
Co.  and  F.  A.  McCausland    ....$226.86 

June  28,  1924— SE  SEVENTEENTH 
and  Franklin,  Oakland.  William 
Murray  vs  H  N  Turrell,  Prank  P 
Doyle    and    Frank    P    Doyle    Constr 

Tract  of  Meek  Estate,  Eden  Twp'. 
F.  E.  Franklin,  S.  W.  Jarrett,  Jos- 
eph Domingo  vs  Chas.  G.  Sutton, 
Fred     Borden     $126 

June  30,  1924 — LOT  26  AND  W  10% 
of  Lot  27,  Blk.  A,  Garden  Tract. 
(Hildebrand  Planing  Mill),  David 
A.  and  Abraham  L.  Hildebrand  vs. 
J.  and  G.  Gandi,  and  H.  de  Norman- 
die   $273.20 

June  30,  1924 — SW  COR.  RUSSELL 
St.,  and  Sacramento  St.,  Berkeley. 
Wm.  Pontynen  vs.  Albert  J.  and 
Mary  B.  Grubbs  and  E.  J.  McCord 
$45.00 

June  30.  1924 — LOT  9  AND  N  12-6  OP 
Lot  10  Map  of  Resub.  of  Lot  39  of 
the  Kingsland  Tract  S  Side  Hilton 
St.,  197  W  of  57th  Ave.  Covley 
Hardwood  Mfg.  Co.  vs.  M.  P. 
Graves   $70.13 

June  30,  1924 — 5621  HILTON  ST. 
Fred  W.  Fisher  vs.  M.  P.  Graves 
$50.00 

June  30,  1924—5621  Hilton  St.  Clif- 
ton  A.   Wood   vs.   M.   P.   Graves. $178. 

June  30,  1924 — LOT  9,  10,  11,  MAP  OP 
Portland  Park,  Oakland.  Berke- 
ley  Sash    &    Door   Co.    vs.   E.   Beck 

and  M.   P.   Graves    $150.38 

. « 

RELEASE  OF  LIENS 


ALAMEDA    COrNTT 


June  30,  1924 — LOT  9  BLK.  77  OF 
B,  L.  T.  I.  Ass'n.,  Berkeley.  P.  C. 
Altman  to  S.  Simon    $361.50 

COMPLETION  NOTICES 


SAN  .lO.-VaUIlV  COUNTY 


Recorded  Accepted 

June  26,  1924 — LOT  7  BLK  5,  Cogorno 
Sub.,  Stockton.  Caesar  Rossi  to 
T  E  Williamson June  14,  1924 
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BUILDING     AND     ENGINEERING 


BUILDING  CONTRACTS 

SAN    JOAaUIN    COUNTY 

■DTM  T  OTS   10    12   AND   16  BLK  4  E  o£ 
^'^''cl'^tlr    St'.,  '  Stockton.        Electrical 
work  for  bank  building.  „„„,, 

°-"ij-n^src;r^.'sV?er^^sVo"c?ton-"^' 
^SSuac'tlT-MlV.  Hild,  221  W-WiUow 
.nef.ufe°ir.2\  Bated  Ma.^2S,..^^ 

Bond,  limit  forfeit,  plans  and  speci- 
fications, none. 

COMPLETE  PLUMBING  ON   ABOVE. 
^°"'^tre7,"3%"s-S^uttrr^;st.,^sfoc^kton 
FUed^'une"26,  '24.  ^Dat^ed^June  -,^|^4. 
Bond,   limit,   forfeit,   plans   and   specifi- 
cations,  none. 

^TOCk'toN.     All   work   for  addition   to 

secretary. 
Architect— None.         ,  .  1122  North 

^°"commeTc?-st,rtock°^.         ^^    „, 

KitT^l^s^^^iS^SS  till: 

REMODELING,   $1000;     No    230     Doris 
"place,   Stockton;   owner,   C.  J-  Par 

-1  fto     T>/-»rris     Place,     &T,ut„n.nj»i- 

St      Stockton;      owner,      Anna      a- 

?^ner,  W.  T    Jack,  Premises 
^^^ft  ^=1?^^"  on  "wAer"?  Ruiz  &  Lavln 
424   S-Bldorado   St.,  Stockton. 


DWELLING,   5-room  and  garage,  $3900 

'^'^  NO    2405  F  St.,^  Sacramento;  owner 

Geo.     Jones,   517     24th   St-     Sacra 

mento;    contractor,    C.    J.    HopKin 

DWELLING,  5-room  and  garage  $2900j 
NO.  3249  C  St.,  Sacramento;  own- 
er, F.  L.  Terra,   1712  W   St.,  Sacra 

DWEL^£mG,  5-room  and  garage,  $2600 
No.  316  33rd  St,  Sacramento,  own 
er  W  D.  Guild,  817  Q  St,  Sacra 
mento;    contractor,    F.    L.    Terra. 

DWELLING,  5-rooni  and  parage  $2500, 
No  1012  C  St.,  Sacram'into,  owner, 
S    G    Birdsali:   1516   27th  St.,  Sacto. 

DWELLINF,  5-room  and  garage,  *douu. 
No.  940  46th  St.,  Sacramento,  own- 
er, Henry  Ferratti,  3970  3rd  Ave 
Sacramento;    contractor,    N.    Marti 

CLUB  "house,    ""«-'°^y-,  '^ii°„'er^  cVty 
Side  Park,  Sacramento,  owner,  >^iiy 
of   Sacramento;     contractor       Fred 
Betz,   ICSl    Q   St.,    Sacramento. 
INTERN'S  dwelling    $9111;  Second  Ave. 
and     Stockton    Blva.,    L-ouuty     ^*"  ^ 
pUal   G?ounds,    Sacramento;   owne^, 
Sacramento   County;    contractor.   F. 
Betz. 
ADDITION    2-story   brick,   $26,000;   No. 
^""^  340   3rd   Ave..   Sacramento     ow^ner, 
Ignacia  Lewis;  contractor,  F.  Betz. 
DWELLING,  5-room  and  garage,  $2500, 
°^  NO    2622'  26th  St.,  Sacramento    own- 
er,   A.    J.     Perrone,     2530     Jitn    St.. 
Sacramento. 
DWELLINGS,   (2)   5-room  and  garages 
$2500  each;  No.  3117  and  3185  Carly 
Wav     Sacramento;      owner,    ".      G. 
Bi?dsall.   1516    72th   St.,    Sacramtnto 
DWELLING    6-room  and  garage,  $3000 
NJ    3704  Sherman  Way,  Sacramento 
Owner,    H.    G.    Birdsall. 
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BUILDING    CONfRACTS 


BUILDING  CONTRACTS 

SACRAMB  «JTO  COUNTY 

I'io'^F  ™goT  1571  and  all  Lot  1572.  W 
^       &    k     Tract    24,    Sacramento.      All 

work    for    building. 
Owner — Wm.    S.    Kart,    -J-^iJ 

Sacramento. 

^^nul'^'toT^  W.    L.    Chatterton.    1032 

42nd   St.,   Sacramento.  , 

Filef  June   24,  ■24^^Dat^ed^J^un^e   24.^_^2^4. 

Bond,    limit,    forfeit,    plans    and   specifi- 
cations, none.     ^^^^^^ 
DWELLING.   5-room  and  garage,  $3500 
Sientll'ow^e^r-'l^e'rrrBr^ol-:.   fo%rj 
STOI^E.  ^i^-nS:  3144  Folsom  Blvd 

W.    C.    Keating,    40th    and    J    bts., 

DwlfiTwl"5-room  and  garage,  $4500 

FFA^^^'^osfer,^9^^r^SrSaYra: 

menTo;   contractor,   H.  L.  Mee.   1920 

waA^e'&o^i^s,  %'^^oTS}lll^l  ^jth^^y 

Sacramento;  owner.  Calif,  mgnway 
STORrSir'ro^oming  house,  3-story. 
S24  000;  No.  319  K  St.,  Sacramento, 
owner,  Spiro  D.  Giacomelos  29th 
and  J  Sts.,  Sacramento;  contrac 
tor,  H.  Goldman,   1116  5th  St.,  bac 

TroTIR'fllts°(4  rooms  each)  and  garage, 

""^TlO^O;  No.  2809  G  St.,  Sacrarnento 

owner,  Mrs.   C.   Ebel,    1422    10th   St., 

cianra^ento;       contractor,     W.       R- 

iaSnd^rs    2614  I  St.,  Sacramento 

nWFLLING    4-room  and  garage,  $2450, 

^^No     2540      52nd    St.,      Sacramento; 

owner!    C.    W.    McCullough.    1106    G 

St.,  Sacramento. 


COMPLETION  NOTICES 

SACRAMENTO    COUNTY 

„  ,    ,  "  Accepted 

?une''f4  1924-TRACT  25x100  bet.  T 
^  U  W  of  Front  St.,  Sacramento. 
^ac^ific'^Gas  &  Electric  Co  to  whom 

Ju'iieTl^  lT2"4-BLkv;-w"r6th  and 
27th  Sts.,  Sacramento.  Sacramento 
c'ity  school  District  to  whom  n 
T,nr27T9?4-N-y.LOT  8  and  S  % 
■'^  f  N  U  lot  8  V  W,  25th  and  26th 
rts""  s1.cramen7d.  Gertrude  Tonzi 
"0  whom  it  may  concern. June  27,    24 


LIENS  FILED 

SACRAMENTO    COUNTY 


,    ,  Amount 

Recorded  ^^  g  ^q  ft. 

■^"to,    ikn   and  N   20   ft.   Lot  1833   W. 

kkTraor24,  Sacramento.     Cutter 

Sin   &  Lumber  CO  vs  Algae   Clark 

au^e^"l°4"  !?24^W     6rFi:-LO*T"2r 
ll''nrn«hn!r<:^""":^52?l°15 
Tune    '5     1924— LOT      45    East      Terr., 

l^»r^-jo^»^^^^^L7 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 

ROSS  E.  PIERCE,  Manager 

905  SIXTH  STREET 


SAN  MATEK>   COUNTY 

NO  LOCATION.  All  work  for  bungalow 
Ownrr-f^'aTe'c.  and  Bertha  C.  Rob- 

erts. 
^rn'J"a1='ioT-^a  E.  FowUr.  829  EdgehlU, 
Fi,er/Jn"e^2%"l-924.  Dated  June  18    19|4 

Frame  up ''igso 

Brown   coated    ••• .cgn 

Completed  and  accepted i°o^ 

Usual  35  days  • -,^0,5;^^  caST,$6200 
Bond  Forfeit,  none;  Limit,  by  Sept.  20 
f924T  Plans  and  specifications,  none. 

inr    17    BLK    B   SAN    BRUNO    PARK. 
All  woVk  for  1-story  and  basement 

Ownl^-^He^n^rf  a\"d^>a  May  Berger  300 
Lily,  San  Francisco. 

^^n'f^ll^foT-^r'i^.  I^unday.  San  Fran- 
Filed' Ju°Ae  27.  1924.  Dated  June  14.  19|4 

Agree,   signed    '^jq 

Framed     ••••• 450 

Brown    coated     .....  ■  •  • .,» 

Completed  and  Accepted "" 

Usual    35    days    ^'Jg 

Note    for    t6'tAL  COST,' $3600 

Bond  $1800;  Sureties.  Aetna  Casualty 
and  indemnity  Co;  Forfeit,  none;  Dimlt 
t  working  days;  Plans  and  specifica- 
tions filed. 

^™t?a^^d^  •^iSk^i^l.^SaVMitJ 
??Ht?r-Le^dT'^wTemaTl0°7 

2nd,  San  Mateo.  .mnnn-    Lot 

DWELLING  and  garage,  llOjOOO.  Lot 
186  Occidental  Ave.  S  M.  Park. 
San  Mateo;  owner,  C.  W.  Hlggms. 
?75(>ary, 'San  Francisco;,, contrac^ 
tor,  M.  C.  Rench,  728  S  E  St.,  &an 
Mateo^  garage,   $9000;  Lot  N 

DWELLING^  Tpirk  Edge  wood  Road, 
inT,  Mateo;  owner,  Mr.  &  Mrs.  k. 
lo^s  115  West  Bellevue,  San  Mateo 
architect  EL.  Morberg,  593  Mar- 
ket St  San  Francisco;  contractor. 
Jas.  D.' Crichton.     706     El     Camlno 

BUNoXioW  and  garage  ^000;  Lot  26 
Rlk  8  Wisnam  Ave.  San  Maieo, 
?wner,  H.  Ridges,  Jersey  Farm 
Dairy  San  Mateo;  contractor.  A.  W 
Waldi,  604  North  C  St..  Sar.  Mateo 

^^^^v^e^Tn  M"aio-r/ne.^S="^'XV^ 
sZn  Mateo;  architect,  Evans  &  Co 
San  Francisco;  contractor,  Evans 
&  Co  359  Pacific  Bldg.,  S.  S. 
nwFLLING  frame,  $6550;  Rosewood  Dr 
^"^^^a'ienwood,  San  Mateo ;  owner.  IL 
C.  Jenkins;  architect,  |.  A.  Born 
Bldg  Co.;  contractor,  S.  A.  Born 
Bldf;  Co..  929  Rosewood  Drive..  San 

BUNGALOW  and  garage,  $4000;  I^t  29 
^  Blk  N  nth  Ave.,  Haywood  Park. 
San  Mateo;  owner,  G.  Melster.  132 
North  F  St.,  San  Mateo;  contrac- 
VorG.  Melster.  132  North  F  St., 
San  Mateo. 
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COMPLETION  NOTICES 

8AN   MATEO    COUNTY 

_  .    .  Accented 

?''^!''?B    1924— LOT  2  BLK  1  CROCK- 
^"er   Daly    sub     Daly    City.    Chas.   P. 
Sb?o,;i   to   whom   it   may^concern^ 

T    „'„■  'ia  '  Wt'i'i LOT   8   BLK   N   HAY- 

■^"wlrl  park.     Ban     Mateo.     Charles 
^t^plenson   to   whom   it^may^con-^^. 

T  "=®''",7  '1924— lot' i6"isLK  10  BUR- 
•^",?ngime'Grove°   Estella    A^    Craw- 

T  ^nriT2V-?L^"^^"B£??T4'^LTbN 
■^";S  Hoag  Sub.  Burlingame.  C.  E.  and 

lefen'VcDdnald   to   whom  ^It^  may^^ 

concern    ...^^—---^   32  ^yON 
^T  Hoag    Sub     Burlingame.    Archie 

fnd'^Alles  Hamilton  to  Morris  Sor-^^ 
T  ''*"^9l;"iq24— LOT  ii'BLK  17  VISTA 
^"(Srand   NO    1   Daly     City.     Thomas 

ToZtenio  Whom  it  -ay^concern.  .^^ 


Saturday,    July    5,    1924 
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June  24,  1924— S  hi  LOT  225  SAN 
Mateo  Park,  San  Mateo.  Walter  H. 
Chase  to  whom  It  may  concern.... 
June   IS,  1924. 


LIENS  FILED 


SAN  M.\TKo  coi;nty 


Recorded  .Nniount 

June  27,  1924— N  HS33L,2&EH 
NE  U  of  S  32  &  SE  >4  &  E  H  SW 
1i  of  S  22  &  S  V4  of  S  ^  of  S  23  & 
N  k-  111  NIC  ',  &  NW  '-i  .S  L't;  \-  .s  27 
&  E  '^  of  NW  H  &  SW  >4  of  NB  U 
of  S  28  T  8  S  n  4  West  MDW.  H.  C. 
Crawford  vs  Wiley  M.  and  May 
CJrlffin    ?39,942.17 


BUILDING  CONTRACTS 


CONTRA  rO.STA  COIIATY 


ADD  2nd  story  (2  apts.)  $6400;  E  13th 
bet.  Macdonald  &  Nevin,  Richmond; 
owner,  Spiersch  Bros.,  322  13th, 
Richmond;  architect,  J.  T.  Narbett, 
9th  and  Macdonald,  Richmond;  con- 
tractor, A.  L.  Rector,  567  6th,  Rich- 
mond. 


COMPLETION  NOTICES 

FRESNO    COUNTY 

Recorded  Accented 

June  26,  1924— LOTS  11,  12  ELK  46 
K  B  Hts..  Fresno.  Tony  Mele  to 
whom   it  may  concern .  .June  26,  1924 

June  25,  1924 — LOTS  13  14  BLK  12 
College  Park,  Fresno.  E.  J.  Wallers 
to  whom  it  may  concern. June  23,  '24 

June  25,  1924 — FLOATING  DECK  IN 
oil  tank,  Fresno.  S.  P.  Co.  to  Co- 
lumbia Steel  Tank  Co. ..June  19,  1924 

June  28,  1924 — LOTS  40  AND  41  BLK 
11,  Roedingr  Addn,  Fresno.  F  N 
Cary    to    whom    it    may    concern... 

June      14,     1924 

« 

LIENS  FILED 

FRESNO    COUNTY 

Recorded  Amount 

June  26,  1924 — LOT  28  S  i/i  LOT  27 
High  Add  Annex  No.  1  Lot  15,  S 
17  ft  of  lot  14  High  Add  No.  5, 
Fresno.  Clyde  M.  Morton  vs  Geo. 
E.    May     $204 

June  26,  1924— LOT  23  BLK  2S  Haz- 
elwcod.  J.  H.  Heal  vs  Frank  Evan- 
gelho     $85 

June  27.  1924— LOT  15  S  17  FT  LOT 
14  High  Add  Annex  No.  5,  Fresno. 
Bingham  Wenks  Planing  Mill  vs 
Gen.    E.    May    $30 

June  25.  1924— W  100  FT  LOT  23  & 
of  s  15  ft  of  Lot  22,  Long  Tract, 
Fresno.  Sunset  Lumber  Co.  vs  Val- 
ley  Bldg.    &   Inv.    Co $444 

June  25.  192  4— S  \i  OF  LOT  27  ALL 
of  lot  28.  High  Add  Annex  No.  1. 
Same  vs  Geo.  E.  and  Josephine  N. 
May    $739 

June  2.T.  1924 — LOT  15  S  17  FT  OF 
Lot  14,  High  Add  Annex  No.  5, 
Fresno.   Same  vs   Same    $337 


COMPLETION  NOTICES 


SANTA   CLARA   COUNTY 

Recorded  Accepted 

June  24,  1924— LOT  121  ORCHARD 
Park  Sub  Book  L  Maps  Pg  62.  Chas. 
O.  Carter  to  whpm  It  may  concern 
June    23,    1924 

June    24,    1924— NW    LINCOLN    AVE. 

■  200  ft  NE  Waverly  St  NE  100  x  200 
ft  pt  Lots  1  &  2  Blk  62  John  Dud- 
field  to  whom  it  may  concern.... 
June     23,     1924 

June  24,  1924— PT  LOTS  1  2  &  3  BLK 
.  2    Map    of   Mrs.    Helen    L   Beal    ptn 

'  Blk  2  Clayton  &  Beal  Sub  in  Lots 
'23  &  24  Rancho  de  Los  Coches. 
Earl  D.  Minton  to  whom  it  may 
concern     June    24,    1924 


RELEASE  OF  LIENS 


SANTA       CLARA       COUNTY 


Kccorded  Amount 

June  26,  1924— LOT  2  CHRISTINA 
Subdivision  No.  1  Nwly  Cor.  of 
Hicks  Ave  &  Richards  Ave.,  Willow 
Dist.  The  Minton  Co.  by  Van  E. 
Johnson,  agt  to  J.  V.  Andrews. $123. 86 


LIENS  FILED 


SAi^ TA    CLARA    COUNTY 


Recorded  Amount 

June  28,  1924 — LOT  22,  Myrtle  Park 
Resub  of  Blk  9  and  Ptn  Blk  i, 
TTniversity  Grounds  Blk  "R"  Maps 
Pages  55  and  56,  .San  Jose.  .Sunset 
Lumber    Co    vs    Bert    Gamble ..  $760.50 


.SPKCIFICATIONS      FOR,      CA.ST      IRON 
PIPE 


At  a  conference  in  New  York  on 
June  5th,  it  was  decided  that  there 
should  be  undertaken  a  general  pro- 
gram of  unifying  existing  specifica- 
tions for  cast  iron  pipe  into  a  con- 
sistent set  of  nationally  recognized 
specifications. 

Consideration  of  the  subject  was  in- 
troduced by  a  comprehensive  paper  by 
Mr.  W.  G.  Hammerstrom,  which  out- 
lined tile  present  practice,  not  only  of 
various  organizations  who  have  issued 
formal  specifications,  such  as  the 
American  Water  Works  Association, 
The  American  Ga^  Association  and  the 
American  Society  for  Testing  Mater- 
ials, but  indicated  the  more  usual  com- 
mercial departures  from  and  exten- 
sions of  these  standards.  Mr.  Hammer- 
strom also  outlined  the  foreign  prac- 
tice, with  particular  reference  to  the 
work  of  the  British,  Ji"rench  and  Ger- 
man x.*ast  iron  pipe  industries. 

After  a  very  thorough  discussion  of 
the  various  problems  concerned  in  the 
proposal  to  bring  about  national  uni- 
formity in  the  industry,  agreement 
was  reached  on  the  following"  scope  for 
this   work: 

Unification  and  development  of  spec- 
ifications for  cast  iron  pipe,  including: 
materials;  dimensions;  pressure 

ratings:    metliods    of    manufacture,    in- 


iluding  such  new  developments  as  cen- 
trifugal casting,  in  so  far  as  they  may 
be  necessary  to  secure  satisfactory  re- 
sults in  preparation  of  workable  speci- 
fications; elimination  of  unnecessary 
sizes  and  varieties;  consideration  of  the 
possibility  of  developing  a  co-ordinated 
scheme  of  metallic  pipe  and  fittings  ap- 
plicable to  all  common  mediums,  (pos- 
sibly along  the  lines  of  the  work  being 
carried  on  in  Europe  on  the  same  sub- 
ject); and  methods  of  making  up  joints 
in  so  far  as  they  are  determining  as  to 
the  dimensional  design  of  cast  iron 
pipe. 

The  types  of  cast  iron  pipe  under 
standardization  are  to  include:  (a) 
Flanged  pipe;  (b)  Flanged  and  bell 
mouth  fittings  and  wall  castings;  (c) 
Pipe  elbows,  tees,  T's,  return  bends, 
and  other  fittings  not  now  included  in 
standard  lists;  (d)  Cast  iron  pipe 
threaded  for  flanges  or  couplings;  (e) 
Soil  pipe  and  other  light  types  of  cast 
iron   pipe  and  fittings. 

The  work  will  be  co-ordinated  with 
that  of  the  existing  sectional  com- 
mittee on  pipe  flanges  and  fittings, 
which  is  already  well  advanced  under 
the  sponsorship  of  the  American  So- 
ciety of  Mechanical  Engineers,  the 
Manufacturers  Standardization  Society 
of  the  Valve  and  Fittings  Industry  and 
the.  Heating  and  Piping  Contractors 
National  Association. 

It  was  recommended  that  the  work 
be  carried  out  by  a  sectional  com- 
mittee under  the  auspices  and  pro- 
cedure of  the  American  Engineering 
Standards  Committee,  and  under  the 
joint  sponorship  of  the  American  Gas 
Association,  the  American  Water- 
works Association,  and  the  American 
Society  for  Testing  Materials,  and  for- 
mal recommendations  to  this  effect 
were   made   to   the  ABSC. 

At  its  meeting  on  June  12th,  the 
AESC  formally  ratified  the  recommen- 
dations of  the  Conference,  and  desig- 
nated the  three  organizations  named  as 
joint  sponsors   for   the   work. 

The  Conference  presented  a  true 
cross-section  of  the  American  Cast 
Iron  Pipe  industry — the  men  present 
serving  as  representatives  of  prac- 
tically every  organization  concerned 
in   the  subject. 


YUBA  CITY,  Sutter  Co.,  Cal.— Fire 
of  incendiary  origin  is  believed  to 
liave  caused  the  complete  destruction 
of  the  Lincoln  school,  four  miles  from 
here,  recently.  The  loss  is  estimated 
at   $25,000. 


PREVENTING   VARNISH   BUBBLES 


Air  in  the  Varnish  causes  bubbles. 
To  prevent  this  never  shake  the  large 
containing  can,  and  when  pouring  into 
the  brush  have  the  outlet  of  the  con- 
taining can  at  the  top  so  that  the 
varnish  will  flow  from  the  top  as  would 
water  over  the  edge  of  a  tilted  bucket. 


IGarH^n  (EottHtrurtimt  Ipporta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818   MISSION    STREET  SAN    FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL    LUSinER    YARD 

Dry  Kiln  Capacity.  10  Million  Feet  per  Annum 

Ooiioral    Mill    nnd    Cnliinpt    ^Vork,    Stock    Doom,    Sash 

Frjinira    nn<1     iVf  niililinira 

JERROLD  AVE.  &  VARNEVELD  AVE. 

Mission  901-902-903-904  .  San  FranclBco 


Phone  Franklin    9400 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


42 


BUILDING     AND     ENGINEERING     NEWS 


Saturday,    July 


GLASS 


A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  and  Inside  House  Paints 

Rubber  Cement  Floor  Paint 

Concreta 

Washable  Wall  Finish 

Pioneer  Shingle  Stains 

Porch  and  Step  Paint 

Decoret  (Varnish  Stain) 

Silkenwhite  Enamel 

Fuller  Oil  Stains 

Factory  White  Enam-el 

Fullerweav  Spar  Varnish   (for 

inside  and  outside) 
15  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror  Paint   and   Varnish 

Remover 
Pioneer  White  Lead 


Plate  Glass 

Window  Glass 

Ornamental  Glass 

Mirrors 

Beveling 

Polishing 

Silvering 


Estimates     j  u  r  n  i  s 


h  e  d    on     request 


W.  p.  FULLER  &  CO. 


301  Mission  Street 

Phone  SUTTER  4400 


San  Francisco 


OAKLAND 
SACRAMENTO 
STOCKTON 
FRESNO 


LOS  ANGELES 
HOLLYWOOD 
PASADENA 
LONG  BEACH 


Fuller  Branches 

SAN   DIEGO 
SANTA  MONICA 
SAN  BERNARDINO 
SANTA   ANA 


PORTLAND 

BOISE 

WALLA   WALL.A 

SALT  LAKE  CITY 


SEATTLE 
TACOMA 
SPOKANE 
YAKIMA 
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Remixes  Concrete 

the  ^e^rsed  discharge  chute  sprays  them  back  to 
the  charging  side  for  repeated  trips  through  the  5- 
action  rLSing  process.  This  spraying-showering 
act  on  at  Ae  sine  time  prevents  separation  of  aggfe- 
Se  according  to  size.  To  the  last  shovelful  of  every 
f  :;:h  KoehriSg-mixed  concrete  is  -f  rm^ -^^^ 
concrete— </ominanf  strength  concrete— and  to  every 
Tt  cas^g  and  bearing,  the  Koehring  is  the  heavy 
duty  mixer  of  trouble-proof,  long  service  life. 

Capacities 

Con^ction  Miners:    10  14  21,  28  cu.  ft.  mixed  concrete. 

Write  for  Catalog  C  000. 
Pacers:    7.  10.  14.  21.  32  cu.  ft.  mixed  concrete.    Write  tot 

Catalog  P  000. 

hoist.    Write  for  Catalog  D  000. 

KOEHRING    COMPANY 

rs.  V..^  c:.  n  1 X  I  1  ■«  '^  WISCONSIN 


fl)  Blade  cuts  through  materials  with 
churning  action.  (2)  Blade  carries  ma- 
terials up,  spUUng  down  again  against 
motion  of  dmm.  (3)  Materials  hurled 
across  diameter  of  drum.  W  Matenals 
elevated  to  drum  top  and  cascaded  down 
to  reversed  discharge  chute  which  (5). 
with  scattering,  spraying  action,  show- 
ers materials  back  to  charging  side  for 
repeated  trips  through  mixing  process. 
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THE    MEKCURY    PRESS 

(E.   J.    Cardinal    &    J.    I.    Stark) 
Fnbllshera   and   Proiirletora 


J.   P.  FARRELL,  Editor 
E.  J.  CARDINAL,  General  ManaRcr 
I.  E.   ODGERS.  AdvertlaInK   Manaeer 


Devoted  to  tne  Engineering.  Archl- 
rctural.  Building  and  Industrial  .le- 
vities of  the  Pacltlo  Coast. 


OFFICIAL   PAPER   OF 

Stocfctnn    ArchftectM"    Ansooiatlon 

Richmond    Bnlldera'    Exchange 

Stockton   Builders'   Kxolwinee 

Freiiuo    Biillder»'    RlchnnEC 

Vallejo    Bnllders'    M-xclKinisc 

iibscrlptlon  terms  payaoie  lu  auva....-_ 
'  S.  and  Possessions,  per  year.. $5. 08 
anadlan  and  Foreign,  per  year..  8_00 
Ingle   Copies    25c 

Entered  a*  aecond-claas  matter  at 
an  Franclnco  Pout  Office  under  act  of 
onffrc»    of    March    3.    1879. 


AKL.\ND        SCHOOLS        CONDEMNED 
BY    S.   F.   ENGINEERS 


I  Construction  of  the  McClyraonds  and 
l.oosevelt  High  schools  in  Oakland  is 
ach  as  should  not  be  allowed  In  any 
:hool  building. 

1  The  buildings  are  a  hodge-podge,  of 
111  kinds  of  materials. 
The  Are  hazard  of  the  stages,  with 
paces  above,  is  very  great. 
,  These  were  the  outstanding  features 
f  the  report  of  C.  H.  Snyder  and  J.  D. 
alloway,  San  Francsico  engineers,  re- 
fined by  the  Alameda  county  grand 
|iry  to  conduct  technical  investigations 
'f  the  two  buildings,  erected  under  the 
'-hool  bond  issue  of  1919,  which  is 
•'nder  investigation  for  the  second  time 
|y  a  grand   jury. 

I  The  report  was  submitted  to  the 
rand  jury  and  signed  and  released  by 
'le  members. 
Commenting  on  the  generaJ  conr 
ruction  of  the  two  buildings,  the  en- 
ineers  said; 

■  "In  the  earthquake  of  1906,  build- 
hgs  of  this  type,  as  at  Stanford  Uni- 
versity, Menlo  Park,  San  Jose  Normal 
|;hool,  and  Agnews  asylum,  were 
verywhere  thrown  down  with  loss  of 
fe.  We  are  of  the  opinion  that  an 
irthquake  of  equal  intensity  to  that 
t  1906  will  wreck  the  two  buildings 
nder  revieTV." 

The  engineers  reported  that 
iroughout  both  structures  there  is 
la,  complete  absence  of  proper  bracing 
nd  no  attempt  seems  to  have  been 
liade  to  make  a  building  that  would 
le  a  coherent  whole."  It  is  charged 
lat  the  building  ordinances  of  the  city 
t  Oakland  have  not  been  followed. 


CHARGE.S   OK   FOREIGN   CEMENT 
DV.MPI.NG  ARE  PROBED 

Charges  that  foreign  producers  of 
cement  are  dumping  cement  in  the  U. 
S.  at  prices  below  home  market  values 
arc  being  investigated  by  the  Treasury 
Department.  McKenzie  Moss,  assistant 
secretary  of  the  treasury,  conducted  a 
hearing  at  Washington  June  6  and  all 
intbrested  parties  were  asked  to  file 
briefs  by  July  15.  A  decision  is  ex- 
pected in  September. 

Investigations  made  by  H.  A.  Hay- 
ward,  in  charge  of  the  dumping  law 
section  of  the  custom  law  division,  he 
reported  at  the  hearing,  have  not  been 
finished.  Moreover  the.  evidence  is  not 
conclusive  in  all  cases.  Sales  of  Nor- 
way cement  have  been  made  in  the  U. 
S.  less  than  the  home  market,  German 
and  Swedish  manufacturers  have  re- 
fused to  permit  an  examination  of  their 
books,  Belgian  cement  has  been  sold  at 
prices  higher  than  the  home  market, 
and  comparisons  on  cement  from  Den- 
mark have  been  difficult  because  of  the 
difference  in  the  sizes  of  the  lots  sold 
in  the  home  market  and  abroad.  He 
regarded  it  as  doubtful  if  there  had 
been  any  dumping  of  English  cement. 

Pacific  coast  manufacturers  were  rep- 
resented at  the  hearing  by  Jesse  P. 
Crawford  of  Washington,  who  produced 
a  number  of  invoices  in  support  of  the 
charge  of  dumping.  He  said  shipments 
of  cement  from  Norway  had  been  sold 
at  75  cents  per  bbl.  below  the  home 
market,  cement  from  Sweden  was  sold 
at  $1.15  below  the  home  market.  Bel- 
gium 40  cents  and  Danish  37  cents  be- 
low the  home  market.  Imports  during 
the  first  four  months  of  the  year  from 
these  countries,  he  said,  aggregated 
615,470    bbls. 

Importers  of  cement  denied  the 
charges  of  dumping  and  said  sales 
were  made  at  a  small  profit  and  some- 
times even  at  a  loss. 


I'NIFORMITY       OF       CONCRETE       IN 
PAVEMENTS 


LOS         ANGELES         BUILDING         FOR 
MONTH     OP     JUNE 

Los  Angeles  building  total  for  June, 
1924,  passed  the  ten  million  mark. 
During  the  month  the  city  building  de- 
partment issued  3387  permits  with  an 
estimated  valuation  of  $10,292,524.  For 
the  same  month  a  year  ago  the  number 
of  permits  was  5094  and  the  estimated 
valuation  was  $15,074,446.  For  the  first 
six  months  of  1924  the  number  of  per- 
mits issued  was  27,748  with  an  esti- 
mated valuation  of  $7?, 828, 738,  as  com- 
pared with  29,678  permits  with  an  esti- 
mated valuation  of  $93,889,185  for  the 
corresponding  period  in  1923.  The 
record  by  months  for  1924  and  com- 
parative figures  for  1923  follows: 

1924  1923 

January   $13,158,526      $11,258,517 

February     16,083,412        12,0C0,310 

March     17,279,758        21,196,087 

April      13,224,568        15,352,944 

May     8,789,932        18,926,881 

June    10,292,542        15,074,446 

Total     $78,828,738      $93,889,lf:5 

Class  A  construction  for  June 
amounted  to  $1,221,000,  Class  C  con- 
struction to  $1,371,550  and  Class  D,  all 
frame  construction,  to  $5,113,193. 
Housing  operations  for  June  were  rep- 
resented by  1160  permits  for  dwellings 
and  apartment  houses,  estimated  to 
cost  $4,752,087.  These  buildings  will 
provide  accommodations  for  1717  fam- 
ilies, or  an  addition  of  approximately 
7900  to  the  city's  population. 


Information  gathered  recently  in  a 
number  of  states  strikingly  demon- 
strates the  nonuniformity  of  concrete 
u.sed  in  pavements.  The  information 
consisted  of  the  results  of  compres- 
sion tests  on  cores  drilled  from  pave- 
ments and  it  can  be  safely  stated  that 
the  situation  disclosed  is  reflected  in 
general  by  concrete  pavements 
throughout  the  country. 

For  e.xample.  in  one  of  the  Eastern 
States  the  extreme  range  of  strengths 
varied  from  34  to  174  per  cent  of  the 
average  strength.  This  occurred  with 
drilled  cores  which  were  five  months 
old  at  the  time  of  test.  The  minimum 
range  for  any  particular  age  was  from 
86  to  121  per  cent  of  the  average 
strength.  One  of  the  Middle  Western 
States  reported  on  several  projects 
an  average  strength  of  4,417  lb.  per  sq. 
in.  with  an  average  minimum  of  2,965 
and  an  average  maximum  of  6,161 
lb.  per  sq.   in. 

Reflecting  on  the  significance  of  this 
situation,  remarks  Public  Roads,  it 
may  be  pertinent  to  inquire  which 
would  be  preferred,  a  pavement  which 
has  a  range  in  strength  from  2,000  to 
4,000  lb.  per  sq.  in.  or  one  which  has 
a  range,  say,  from  2,700  to  3,300  lb. 
per  sq.  in.?  The  answer  to  this  ques- 
tion is  largely  one  of  design.  In  the 
former  case  it  is  not  practicable  to 
take  advantage  of  the  higher  or  aver- 
age strengths  because  there  are  parts 
of  the  pavement  which  yield  only 
2.000-lb.  concrete.  With  the  more 
nearly  constant  strength,  the  design 
can  be  based  with  some  degree  of  con- 
fidence on  3,000-lb.  concrete. 

In  other  words,  it  is  desirable  from 
both  economic  and  practical  stand- 
points that  the  construction  of  con- 
crete pavements  be  so  controlled  that 
the  properties  of  the  concrete  will  be 
uniform.  If  this  uniformity  is  ob- 
tained, the  design  can  be  based  on  con- 
crete of  predetermined  strength  and 
the  factor  of  safety  required  to  cover 
the  variations  in  the  quality  of  the 
concrete  can  be  materially  reduced. 

It  is  chiefly  with  the  hope  of  con- 
trolling the  construction  in  such  a 
manner  as  to  give  this  much-desired 
uniformity  of  the  concrete  that  the  U. 
S.  Bureau  of  Public  Roads  proposes  to 
try  out  an  improved  method  of  con- 
trol on  an  actual  paving  project. — En- 
gineering  and   Contracting. 


POWTER    SUPERVISOR    NAMED 


Harry  G.  Butler  has  been  appointed 
power  supervisor  by  the  Railroad  Com- 
mission for  that  portion  of  California 
served  by  San  Joaquin  Light  & 
Power  Corporation,  Midland  Counties 
Public  Service  Corporation,  Los  An- 
geles Gas  &  Electric  Corporation, 
Southern  Sierras  Power  Company,  San 
Diego  Consolidated  Gas  &  Electric 
Company,  Ontario  Power  Company,  and 
Ojai  Power  Company,  as  the  result  of 
the  emergency  created  by  the  shortage 
of  rainfall  and  resultant  reduction  in 
hydro-electric  power  production.  As 
the  result  of  hearings  conducted  by 
the  Commission  the  companies  enumer- 
ated, recognizing  the  emergency  and 
the  need  for  regulation  so  that  all  in- 
terests may  be  properly  conserved, 
joined  in  a  resolution  pledging  co- 
operation with  the  Commission  in  -all 
matters  concerning  service  and  inter- 
change of  power  between  the  several 
companies. 
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A  bond  election  for  $16,000,000  for  the 
general     improvement    of     the     electric 
generating   and   distributing   system    of 
the  city  of  Los  Angeles  is  recommend- 
ed   to   ihat   city    by    the    State    Railroad 
commission.     The  recommendation  was 
based  on   an   approval   of   the   situation 
which  was  asked  of  the  commission  by 
the    public    service    commission    of    Los 
Angeles.       The     request     predicted     the 
Failure    of    a    proposed    bond    issue    to 
twenty-one    million    for    the    improve- 
ment     The   bond   issue   would   call   for 
ihe    erection    of    adequate    substations, 
the      extension      of    the      transmission 
lines    to    the    harbor    region    and    the 
ioining   of   certain   of    the    transmission 
Unes   with   the   system   of   the   Southern 
California    Edison     Company.       It     was 
noted  in  the  commission's  fecommenda- 
tion    that   a   bond    issue    election    could 
not   be   held   within   six  months   of   tlie 
previous     bond     election,     according     to 
law    unless  it  was  framed  as  an  initia- 
live    measure.      The    committee    recom- 
mended that  such  initiative  measure  be 
framed  at  once  and   the  neces.sary   pe- 
titions  circulated. 


Building  permits  issued  in  Portland, 
Ore  this  year  show  a  large  gain  over 
the'same  period  in  1923.  During  the 
first  six  months  of  1924,  there  were 
7644  permits  issued  for  total  valuatiori 
of  $15  032,855.  During  the  same  period 
in  1923,  there  were  6832  permits  for 
total  valuation  of  $13,267,240,  or  a  net 
gain  for  1924  over  1923  of  $1,, 75,615. 
Permits  issued  during  June,  1924,  also 
show  a  large  increase  over  June,  1923 
During  June  1924,  there  Y/I44  2V0 
permits  issued  for  a  value  of  $2,344„iao 
During  the  corresponding  month  ot 
1923  there  were  1155  permits  issued  for 
a  valuation  of  $2,166,470,  or  a  net  gam 
of  $177,820. 

Herman  Roloff,  superintendent  of 
the  Sacramento  Brick  Company's  plant 
at  Sacramento,  died  in  that  city  July  1, 
as  the  result  ot  a  scalding  sustained  on 
June  13  at  the  plant  when  he  was  in- 
specting a  broken  steam  pipe.  Roloft 
was  plant  superintendent  for  the  past 
twelve  years,  being  appointed  to  that 
position  following  the  death  of  its 
former   superintendent,    Jas.   O'Neil. 

Contractors  engaged  in  county  im- 
provements are  urged,  in  a  resolution 
adopted  by  the  Alameda  County  Super- 
visors, to  purchase  all  materials  and 
supplies  used  on  county  work  from 
Alameda  county  firms  and  to  employ, 
as  far  as  is  possible,  Alameda  county 
residents. 


Adoption  of  a  resolution  calling  for 
immediate  steps  to  be  taken  to  raise 
$100,000  to  complete  the  investigation 
and  survey  of  the  water  resources  ot 
the  State,  in  order  that  a  complete  re- 
port may  be  made  to  the  next  Legisla- 
ture and  appointment  of  a  committee 
ot  nve  to  meet  with  other  State  com- 
mittees and  present  the  matter  before 
the  business  men  of  the  State,  marked 
the  accomplishments  at  a  mass  meet- 
ing ot  water  users  of  the  San  Joaquin 
valley  at  Visalia,  July  9.  The  survey 
contemplates  in  effect  the  eventual 
construction  of  the  so-called  Marshall 
Plan,  evolved  after  thirty  years  of 
.study  by  Col.  R.  B.  Marshall,  former  U. 
S.    government   engineer. 

Emphasizing  the  industrial  con- 
quests of  the  community,  the  fourth 
annual  East  Bay  Manufacturers'  Ex- 
position will  be  held  under  the  auspices 
ot  the  Associated  Manufacturers  of  the 
East  Bav  Cities  at  Idora  Park,  Oak- 
land, for  nine  days,  beginning  Sept.  2i. 
The  Manufacturers'  exposition,  an  an- 
nual event  in  Oakland,  is  regarded  a 
business  liarometer  of  the  activities  of 
the  East  Bay  cities.  At  the  exposition 
the  history  and  growth  of  the  indus- 
tries of  the  c<.mmunity  are  graphically 
shown.  The  attendance  last  year  was 
over  150,000  people. 

The  Department  of  Commerce  an- 
nounces that,  according  to  reports  for 
the  Census  ot  Manufactures,  1923,  the 
establishments  engaged  primarily  in 
the  manufacture  of  sand-lime  brick  in 
that  year  produced  187,025  thousands  of 
of  brick  as  compared  with  aj,uu3 
thousands  produced  in  1921,  the  rate  of 
increase  being  101.1  per  cent.  The 
value  of  the  production  in  1923  was 
$2  176,453,  and  in  1921,  $1,214,678,  an  in- 
crease of  79.2  per  cent.  The  average 
value  per  thousand,  however,  decreased 
from  $13.06  in  1921  to  $11.63  in  1923. 

Breaking  all  records,  building  in 
Alameda  passed  the  $2,000,000  mark 
during  the  fiscal  year  of  1923-1924  and 
was  nearly  double  that  of  the  preced^ 
ing  12  months,  totaling  $2,499,963.4.5. 
according  to  the  statistical  report  of 
Eugene  Maillot,  building  inspector. 
Building  showed  an  increase  of  $1,- 
132,507.95  during  the  12  months,  the 
total  for  1922-1923  being  $1,  367,455.50. 
There  were  981  permits  issued  during 
1923-1924,  as  compared  with  789  for 
1922-1923,  an   increase  ot  192. 


Albert   Givan,    city   engineer   of   Sac- 
ramento,   has    been    appointed    e^^^J^'^ 
manager     of   the      Sacramento      Public 
ITtility    District    by    the    district    board 
ot  directors.     Engineer  Givan   assumes 
his  new  office  July  19  and  will  receive 
a  salary  of  $10,000   a  year.     Mr.  Givan 
has  been  requested  "at  his  earliest  con- 
venience   to    report    to    the    board    tne 
number  ot  employes  necessary  for  the 
purpose      of    gathering    the      necessary 
data  In  preparing  a  comprehensive  re- 
port on  the  water  supply  of  the  Silver 
Creek    watershed,    as    aiiplicable  to    the, 
development    suitable    to    an    adequate 
source    of    power    for    the    district,    in- 
cluding   all    available    information    on 
the    subject    and    matters    bearing    di- 
rectly thereupon."     Givans  report  also  | 
will  include  "the  probable  cost  of  con- 
tinuing   surveys    and    engineering    in- 
vestigations   heretofore    carried    on    by 
the  City  of  Sacramento  on  what  is  com- 
monly known  as  'the  Silver  Creek  pro- 
ject' and  prosecuting  work  in  the  man- 
ner  necessary   to   procure   and   provide 
lia.sic  data  for  the  preparation  of  a  pre- 
liminary   report      covering    plans      and 
estimates  of  costs  for  the  complete  pro- 
ject to  supply  hydro-electric  energy  for 
this   district  and  to   embody  such   esti- 
mates   as    possible    without    too    much 
co.st  of  the  possibility  of  a  water  sup- 
ply  for   the   city   in     connection     here- 
with. 


Transfer  of  the  National  Axle  Cor- 
poration's $160,000  plant  at  San  Jose 
to  the  Great  Western  Motor  Company 
has  been  completed.  Tractors  are  the 
chief  output  of  the  concern  and  these 
will  be  continued.  The  factory  was 
erected  about  four  years  ago  and  is 
located  on  the  Oakland  Highway. 

City  of  Sacramento  plans  construc- 
tion of  a  200-ft.  dam  and  reservoir  on 
the  American  river  near  Folsom  in  the 
interest  of  flood  control.  The  prjoect 
has  no  connection  with  the  city's  Silver 
Creek  hydro-electric  development,  ac- 
cording to  Albert  Givan,  city  engineer 
of   Sacramento. 


The  American  Gas  Appliance  Com- 
pany southern  California  distributors 
for  the  Pittsburg  automatic  water 
heater  have  placed  on  the  market  their 
new  California  gas  furnace,  which  '.hey 
call  "a  pipeless  individual  unit,'  the 
first  size  being  the  floor  furnace  type. 
The  new  furnace  is  constructed  with 
rust-proof  cast  iron  top  and  bottom 
and  has  alternating  pilots.  It  is 
claimed  the  furnace  sterlizes  the  air 
which  is  circulated  evenly  throughout 
the   heated   area. 


Smith-Booth-Usher  Company  of  Los 
Angeles  and  San  Francisco  announce 
it  has  been  made  exclusive  distributors 
of  Lincoln  electric  motors  for  all  of 
California. 


H.  B.  Yeaton,  assistant  open  hearth 
superintendent,  has  been  promoted  to 
nigh  superintendent  ot  the  Columbia 
Steel  Corporation's  Pittsburgh,  Califor-, 
nia  plant.  Yeaton.  prior  to  going  to 
Pittsburg,  was  connected  witli  the 
Pittsburgh  Crucible  Steel  Co.  of  Mid- 
land, Pa.,  and  the  Pacifio  Coast  Steel 
Company   at   South   San   Francisco. 


Louis  H.  Long,  prominent  in  Califor- 
nia railroad  circles  for  the  past  forty 
vears  and  one  of  the  pioneer  railway 
engineers  of  the  West,  died  in  Santa 
Barbara  July  8.  Long  is  noted  as  the 
director  of  the  construction  of  the. 
Southern  Pacific  system  from  Benson, 
Ariz  to  Tepic,  which  is  now  being  ex- 
tended into  Mexico  City  on  plans  for- 
mulated by  him. 

Hugh  R.  Davis,  senior  member  of  the 
partnership  of  Davis  &  Baume,  Long 
Beach  architects,  has  been  appointed  a 
member  of  the  Long  Beach  city  plan- 
ning commission  to  fill  the  vacancy  oc- 
curring by  the  resignation  of  Archi- 
tect W.  Horace  Austin. 

Inspection  ot  all  new  Oakland  build- 
ings from  a  sanitary  standpoint  has 
been  started  by  Sanitary  Inspector 
Joseph  Biven.  Especial  attention  will 
be  given  to  see  that  plumbing  appli- 
ances taken  from  old  buildings  are  not 
installed    in    new    structures. 

R   E    Tilden  of  Winnemucca,  Nevada, 
has   filed  application   with   the  VallMO, 
Calif  ,  city  council  seeking  the  position 
ot    consulting    engineer    on    the    Gordo 
Valley    water    project    of    the    city 
Vallejo.  

Chas  S  Widdows  of  Stockton  has 
been  named  chief  engineer  for  th( 
Woodbridge  Irrigation  District  re- 
cently  organized  in  San  Joaquifl 
County. 

E  M.  Billings  of  Los  Angeles  hai 
been  appointed  city  engineer  of  Hunt^ 
ington  Beach  to  succeed  Louis  F.  Gates 
resigned. 

W  M  Bosworth  has  been  appointei 
city 'engineer  of  Tacoma,  Wash.,  sue 
ceeding  C.  E  .Putnam. 
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OrcanlsaUona    bavlng;    a    direct    connection 


Tllh   the  conatmctlon   IndnatiT  "re   Invited   to   anbmlt  newa   fo»   public 
tlon  In  tblB  deportment. 


HKQllHK.n     OF     SAN 
CONTHAtTOKS 


Plans  for  placing  bulldinp  contrac- 
tors under  bond,  probably  Sl.mio,  or 
establishing  a  license  fee  for  ci.iUrac- 
tors  as  a  protection  to  themselves  and 
the  public,  were  discussed  at  a  recent 
meeting  of  the  San  Mateo  city  trus- 
tees. Contractors  from  Redwood  City 
and  other  cities  in  the  vicinity  at- 
tended the  meeting. 

With  a  division  of  sentiment  ex- 
isting among  the  contractors  over  the 
preference  of  being  placed  under  bond 
or  paying  a  license  fee,  definite  de- 
cision was  withheld.  City  Attorney 
Albert  Mansrteld.  with  City  Building 
Inspector  Con  Drathman,  however,  will 
determine  this  matter  in  the  drafting 
of  a  new  building  ordinance. 

While  E.  W.  Magruder,  speaking  be- 
fore the  board,  expressed  the  belief 
that  a  yearly  license  fee  would  be 
preferable,  figuring  that  a  bond  would 
"keep  out  the  little  fellow,"  Gus  Wal- 
ler, another  contractor,  declared  for 
the  bond,  asserting  that  "fly  by  night- 
ers"  coming  into  the  city  from  the  out- 
side to  do  "transient"  work,  could 
easily  put  up  $75  or  ?80  but  could  not 
get  the  necessary  $1,000  or  whatever 
amount    the    bond   might   be   set   at, 

NEW  CRAFT  PUBLICATION 

Southern  California  Plasterer  is  the 
title  of  a  monthly  magazine,  published 
by  the  Contracting  Plasterers'  Associa- 
tion of  Southern  California,  the  first 
number  of  which  has  Just  been  issued. 
It  has  an  illuminated  cover  and  is  neat 
in  typography  and  make-up.  R.  W. 
Stratford,  secretary  of  the  association, 
is  business  manager  and  the  editorial 
staff  consists  of  C.  A.  English,  Town- 
send  WoodhuU,  John  Pierce,  J.  J. 
O'Connor  and  Gearge  Pedgrift.  The 
first  issue  contains  a  half  dozen  ex- 
cellent articles  of  special  interest  to 
the  craft. 


ALAMEDA    BUILDERS    FOR    CHANGE 
IN    STATE   LIEN   LAAV 

The  Builders'  Exchange  of  Alameda 
county,  through  its  board  of  directors, 
has  gone  on  record  as  favoring  a  re- 
vision of  the  state  lien  law,  making  it 
conform  to  the  principles  laid  down  by 
the  Advisory  Council  of  the  State 
Builders'  Exchange  which  recently  met 
at  Fresno. 

D.  B.  Farquharson.  of  San  Francisco, 
was  chairman  of  the  committee  that 
studied  the  lien  law  and  recommended 
that  it  be  revised  in  every  particular 
except  as  it  effects  the  rights  of  me- 
chanics in  the  matter  of  wages. 

« 

BUILDERS     TO     PICNIC 


The  annual  picnic  and  outing  of  the 
Portland,  Oregon,  Builders"  Exchange 
will  be  held  July  19  at  Montrose  Park. 
The  outing  is  not  confined  to  members 
of  the  exchange  as  that  body  has  issued 
a  general  invitation  to  the  public  to 
attend, 


COLUMBIA  STEEL  RECEIVES  LARGE 

ORDER       FOR       COPPER       WIRE 

FROM     OREGON 


Union   Wage   Scale    Report   Issued 


Bulletin  No.  354  relating  to  the 
union  scale  of  wages  and  hours  of 
labor  of  nearly  900.000  union  members 
In  the  United  States  as  of  May  15, 
1923,  and  showing  compari;!0;i  with 
preceding  years,  has  just  been  issued 
by  the  United  States  Dep.x'tnuut  of 
Labor  through  the  Buro.iu  of  Labor 
Statistics.  Advance  figures  of  this  fe- 
port  were  published  in  the  Monthly 
Labor  Review  of  September  and  De- 
cember, 1923,  and  January,  1924.  The 
complete  bulletin  embraces  returns 
from  66  leading  industrial  cities,  and 
12  groups  of  industries  covering  S9 
trades    or   occupations. 

In  the  average  tor  all  trades  taken 
collectively  the  hourly  wage  rate  on 
May  15,  1923,  was  higher  in  the  United 
States  than  in  any  preceding  year, 
being  9  per  cent  higher  than  on  May 
15,  1922;  84  per  cent  higher  than  in 
1917;  111  per  cent  higher  than  in  1913; 
123  per  cent  higher  than  in  1910;  and 
135    per  cent  higher   than   In    1907. 

In  1923  the  regular  hours  of  labor 
were  at  the  same  level  as  in  1922;  4 
per  cent  lower  than  in  1917;  6  per 
cent  lower  than  in  1913;  7  per  cent 
lower  than  in  1910;  and  8  per  cent 
lower   than    in    1907. 

Sixty-eight  per  cent  of  all  the  union 
members  covered  had  a  regular  work- 
ing week  of  44  hours  or  less  and  18 
per  cent  had  a  4S-hour  week;  94  per 
cent  of  the  bakers  had  a  48-hour  week 
or  less;  97  per  cent  of  the  building 
trades'  members  had  a  week  of  44 
hours  or  less  as  had  also  practically 
all  of  the  granite  and  stone  workers. 
Among  the  laundry  workers  95  per 
cent  had  a  48-hour  week.  Of  the 
metal  trade   members   56   per  cent  had 

ENGINEER   WINS    SUIT 


William  Shearer,  surveyor  of  Sutter 
County,  won  a  legal  battle  over  H.  C. 
Flannery,  auditor  of  the  same  county, 
when  the  third  district  court  of  ap- 
peal handed  down  a  decision  reversing 
a  judgment  of  the  Sutter  County  Su- 
perior Court  and  directing  that  judg- 
ment be  entered  in  tavor  of  Shearer. 

The  court  proceedings  were  in  the 
nature  of  a  petition  for  a  writ  of  man- 
date to  compel  Flannery  to  issue  a 
warrant  for  $84.69  in  favor  of  Shearer 
for  services  rendered  the  county  as 
surveyor.  The  trial  court  denied  the 
petition  and  Shearer  appealed  to  the 
appellate  court.  A  dispute  over  the 
legality  of  the  claim  was  the  basis  of 
the  suit. 


LUMBER      ORDERS      INCREASE 


What  is  said  to  be  the  largest  order 
for  stranded  copper  wire  ever  placed 
on  the  Pacific  Coast  was  that  just  re- 
ceived by  the  Columbia  Steel  Corpora- 
tion from  the  California-Oregon 
Power  Company  of  Medford,   Oregon. 

The  order  is  for  510  tons  of  wire  and 
was  received  in  competition  with  bid- 
ders from  the  largest  manufacturers  in 
the  country. 


With  353  of  the  larger  commercial 
sawmills  of  the  country  making  com- 
parable weekly  reports  for  the  week 
ended  June  21,  says  the  National  Lum- 
ber Manufacturers'  Association,  new 
business  showed  a  slight  increase 
while  production  and  shipments  de- 
creased compared  with  similar  reports 
of  377  mills  for  the  preceding  week.  As 
compared  with  the  corresponding  week 
in  1923,  there  was  a  considerable  in- 
crease in  new  business  and  a  noticeable 
decrease  in  production  and  shipments. 
The  report  of  the  Northern  Pine  Man- 
ufacturers' Association,  Minneapolis, 
was  not  received  in  time  to  be  in- 
cluded. 


a  48-hour  week  and  35  per  cent  had 
a  week  of  44  hours  or  less.  In  the 
book  and  job  printing  trades  89  per 
cent  had  a  working  week  of  44  hours 
or  less,  and  10  per  cent  had  a  48- 
hour  week.  In  the  newspaper  trade 
53  per  cent  were  on  the  48-hour  week. 
Twenty-nine  per  cent  had  a  working 
week  of  over  44  and  under  48  hours, 
and  18  per  cent  had  a  working  week 
of    44   hours   or   less. 

The  average  rates  of  wages  per  hour 
as  of  May  15,  1923,  for  the  country 
as  a  whole  for  a  few  typical  occu- 
pations were:  bakers  92.1  cents;  brick- 
layers $1,321;  building  laborers  72.8 
cents;  carpenters  $1,084;  plasterers 
$1,306;  plumbers  $1,151;  longshoremen 
72.2  cents;  blacksmiths  99.7  cents; 
machinists  82.3  cents;  newspaper  com- 
positors on  day  work  $1,013;  and  type- 
setting machine  operators  on  day 
work    $1,031. 

The  average  rate  per  hour  for  all 
building  trades  covered  was  $1,068, 
for  the  metal  trades  83.9  cents,  and 
for  the  newspaper  trades  $1,047.  For 
all  trades  covered  in  the  several  in- 
dustries the  average  rate  per  hour  was 
9  5.2  cents.  As  compared  with  May  15, 
1913.  the  rate  of  wages  per  hour  on 
May  15,  1923,  showed  an  increase  of 
176  per  cent  for  bakers,  91  per  cent 
tor  bricklayers;  118  per  cent  for  build- 
ing laborers,  104  per  cent  for  carpen- 
ters; 93  per  cent  for  plasterers;  86 
per  cent  for  plumbers;  109  per  cent 
for  longshoremen;  103  per  cent  for 
blacksmiths;  101  per  cent  for  machin- 
ists; 7S  per  cent  for  newspaper  com- 
positors on  day  work,  and  ?3  per  cent 
for  typesetting  machine  operators  on 
day    work. 

STEEL  WORKERS'  UNION   SUES  FOR 
$10,000,000 

According  to  newspaper  advices  from 
New  York,  under  date  of  July  9,  a 
counter  suit  for  $10,000,000  has  been 
brought  by  the  Structural  Steel  Work- 
ers' union,  from  which  members  of  the 
Iron  league,  an  organization  of  em- 
ployers have  asked  $5,000,000  damages 
on  the  ground  that  a  strike  called  last 
May  in  New  York  was  illegal. 

Counsel  for  the  contractors  contend- 
ed that  the  union  had  sought  repeated- 
ly to  force  the  closed  shop  upon  the 
league,  and  after  calling  the  strike  in 
May  had  resorted  to  Intimidation  and 
coercion  to  keep  non-union  men  from 
working. 

Samuel  Untermyer,  counsel  for  the 
union,  denied  that  the  open  shop  was 
involved.  He  said  the  contractors  had 
been  forced  by  the  large  steel  pro- 
ducers to  refuse  to  employ  union  work- 
men. He  charged  the  league  with  vio- 
lating  the   Sherman   anti-trust   law. 

POWER     PROJECT     PLANNED 

The  El  Dorado  Power  Company 
(Western  States  Gas  &  Electric  Com- 
pany of  Stockton),  plans  to  d'fevelop  a 
new  hydro-electric  power  project  of 
24,  100  horsepower  in  El  Dorado 
county.  The  company,  owner  of  a 
large  power  plant  near  Placerville, 
proposes  to  divert  water  from  Silver 
Fork,  tributary  of  the  American  River, 
and  build  a  power  house  above  Kyburz. 
The  estimated  cost  is  $3,659,000.  Con- 
struction of  a  reinforced  concrete  dam 
150  feet  high  and  500  feet  long  also  Is 
planned.  The  water  applied  for  is  250 
cubic  feet  per  second  and  7500  acre- 
feet.  ,    .  ^^iij- li 
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"Black   Base"   Construction    in  Mercer   County'   New   Jersey 


HY    H.    F.    HARRIS,    MERfER   COINTY  EXGI>"EER 


During  the  season  of  1922  the  Engi- 
neering Department  of  Mercer  County, 
New  Jersey,  was  called  upon  to  con- 
struct a  short  length  of  highway  con- 
necting two  important  improved  roads. 
Upon  this  highway  for  almost  the  en- 
tire length  there  was  erected  on  both 
sides  a  large  industrial  plant,  the  op- 
erators of  which  were  called  upon 
daily  to  ship  by  rail  large  tonnages  of 
their  product.  It  was  required  that  this 
product  should  be  hauled  by  horse- 
drawn  trucks  a  distance  of  one-half 
mile    to   the   nearest   freight   station. 

In  considering  the  design  for  the 
proposed  pavement,  the  engineers  of 
the  County  felt  that  a  substantial 
foundation  was  one  of  the  first  re- 
quisites to  a  proper  and  suitable  pave- 
ment. 

The  existing  road  had  been  spasmod- 
ically covered  with  a  scant  coating 
of  macadam  which  was  so  badly  rutted 
and  pot-holed  that  it  was  with  much 
difficulty  that  the  street  could  be 
"navigated"  at  all. 

Frankly,  the  engineers  "were  in  a 
quandry  as  to  what  would  be  the 
proper  type  of  pavement  to  select  and 
the  best  method  of  constructing  a 
substantial  and  durable  foundation  for 
comparatively  heavy  traffic  without 
seriously  crippling  the  daily  output  of 
the  plant,  as  it  was  impossible  in  any 
way  to  detour  the  traffic  from  the 
plant  by  any  other  outlet  than  the  one 
which  entered  upon  the  street,  and  it 
was  ont  of  the  quqestion  to  shut  off 
traffic  for  a  period  of  from  two  to 
three  weeks,  should  it  be  desired  to 
construct  the  usual  six  inch  Portland 
Cement  concrete  foundation.  More- 
over, the  scanty  depth  of  the  existing 
stone,  as  well  as  its  elevation  above 
curb  grade,  precluded  its  use  as  a  first 
class   foundation. 

They  finally  conceived  the  idea  of 
constructing,  a  so-called  "black  base" 
pavement,  on  a  sub-foundation  of 
stone,  which  stone  was  taken  from  the 
excavated  material  and  topping  the 
"black  base"  with  the  regular  standard 
sheet  asphalt  pavement  1%  inches 
thick. 

The  general  method  followed  in  con- 
structing this  foundation  was  to  re- 
move the  existing  stone  with  forks  and 
cast  it  into  piles,  then  excavate  to  3 
inches  below  the  grade  fixed  for  the 
bottom  of  the  "black  base,"  replace  the 
stone,  which  was  then  rolled  and 
bound  up  in  a  similar  manner  to  the 
ordinary  macadam  road,  with  the  ex- 
ception that  no  unusual  effort  was 
made  to  obtain  particularly  clean  stone. 
There  were  two  reasons  for  using  this 
stone  Fub-base;  first,  it  would  have 
been  impossible  to  have  rolled  the 
heavy  sandy  soil  without  the  addition 
of  some  such  material;  second,  it  was 
felt  that  it  would  be  advisable  to  pro- 
vide ample  depth  of  foundation  for 
type  of  road  so  far  untried  in  Mer- 
cer County. 

After  this  had  been  properly  shaped, 
sprinkled,  rolled  and  compacted,  the 
hot  mixed  "black  base"  foundation  was 
applied  in  a  manner  similar  to  the  or- 
dinary asphalt  binder  course,  except 
that  it  was  constructed  in  two  layers, 
each  3  inches  thick  after  it  had  been 
thoroughly  rolled,  after  which  opera- 
tion a  IVa  inch  asphalt  pavement  was 
applied  for  the  finish;  this  construc- 
tion making  a  pavement  having  a  total 
thickness  of  10  Vi  inches.  The  "black 
base"  was  constructed  in  two  layers  in 
order  to  obtain  the  greatest  amount  of 
compression. 

The  maximum  length  of  time  that 
traffic  was  suspended  from  the  indus- 
trial    plant     after     following     out     this 


scheme  of  operation,  was  but  four  (4) 
hours,  showing  an  economic  saving  in 
time  of  very  considerable  proportions, 
both  to  the  plant  owners  and  the  gen- 
eral public. 

The  cost  analysis  per  square  yard  on 
the  basis  of  the  low  bid  for  this  work 
follows: 

Excavation     $0.49 

3  inch   Stone   sub-foundation..   0.18.. 

6   inch   Black   Base 2.49 

IVi  inch  Sheet  Asphalt  Surface  0.89 

Total    $4.05 

The  cost  was  about  11%  below  the 
Engineer's  estimate,  and  it  is  believed 
that  with  a  larger  volume  of  work  and 
with  contractors  getting  more  familiar 
with  the  type  of  construction  that  the 
cost  can  be  materially  reduced.  For  the 
contractor  it  eliminates  entirely  the 
necessity  of  bringing  in  a  concreting 
outfit. 

The  following  typical  analysis  of  the 
"black   base"  might  be  of  interest: 

Bitumen      6% 

Passing  200  Mesh 2.7% 

Passing    100    Mesh,    4.2% 

80        "  2.2% 

50        "  4.9% 

40        "  3.2% 

30        "  2.6%  27.1% 

20        "  3.6% 

10        "  4     % 

"4        "  2.4% 

hi        ••  7.4% 

%        "       27.6% 

1"       "       23.4%  64.2% 

1%"   "  5.8% 


100% 
A  typical     analysis     of  the  asphaltic 
cement  used  follows: 

Penetration   of  A.   C 46 

Fixed  Carbon    15.3% 

Mineral    Matter    05% 

Organic   Matter   Insoluble...      .05% 
Bitumen        99.9% 

Total     100% 

The  laboratory  and  plant  inspection 
for  this  work  was  under  the  super- 
vision of  Dow  &  Smith,  and  the  work 
was  constructed  by  James  J.  Barrett, 
superintended  by  M.  P.  Quinn,  and  the 
engineering  for  the  County  was  in 
charge   of   J.    B.    Walker. 

While  the  total  length  constructed  is 
comparatively  short,  it  is  believed  that 
it  is  of  sufficient  area  to  demonstrate 
the  possibilities  of  this  type  of  con- 
struction, the  greatest  saving  being  in 
the  amount  of  time  which  was  saved 
during  the  operation. 

The  possibilities  for  time  saving 
were  well  demonstrated  the  following 
year,  when  it  was  planned  to  recon- 
struct entirely  a  section  of  stone  road 
approximately  two  mile  in  length.  This 
Job  was  planned  and  undertaken  as  a 
result  of  the  previous  year's  experience. 

In  order  to  determine  the  exact 
width  and  depth  of  the  old  stone,  the 
road  was  stationed  off  in  100  foot  sec- 
tions. Three  measurements  were  made 
at  each  section;  one  at  the  crown  and 
one  at  each  oE  the  edges.  At  all  of 
these  points  the  depth  of  stone  was  re- 
corded, and  also  the  width  of  the 
original   stone   road. 

As  the  old  road  had  been  treated  four 
or  five  years  in  succession  with  hot 
asphaltic  surface  oil,  a  very  heavy  mat 
had  been  built  up  on  the  road.  It  was 
found  that  this  mat  had  accumulated  to 
a  depth  of  considerably  over  an  inch. 
In  many  places  it  even  approached  a 
depth  of  3  inches.  With  a  mat  in  this 
condition,  it  was  impossible  to  continue 
the  oil  treatment,  and  traffic  was  in- 
creasing to  such  an  extent  that  it  was 
felt    that   a   stone   road   was    no    longer 


adequate  to  meet  the  trafBc  demands 
since  the  road  in  question  formed  a 
through  truck  route  between  Nev» 
York  and  Philadelphia  and  connected 
directly  with  the  free  bridge  over  the 
Delaware  River. 

Measurements  taken  at  the  100  foot 
stations  previous  to  the  actual  design 
of  the  road,  showed  that  the  average 
width  of  the  stone  throughout  the  en- 
tire distance  was  16.7  feet,  the  mini- 
mum being  15.1  feet  and  the  maximum 
18.9  feet.  The  depth  of  stone  averaged 
8%  inches,  the  minimum  being  5'/4 
inches  and  the  maximum  13  inches,  too 
large  an   investment   to   disregard. 

After  studying  this  situation  careful- 
ly, it  was  decided  to  make  use  of  this 
depth  of  stone  as  a  foundation,  widen 
it  out  where  required,  and  build  up  ad- 
ditional thickness  for  foundation  with 
"black  base"  construction,  as  in  this 
case  curbs  or  sidewalks  had  not  been 
constructed,  nor  had  grades  for  them 
been  established.  This  idea  had  num- 
erous advantages  over  other  plans 
studied: 

1.  It  would  enable  the  authorities  to 
construct  a  modern  pavement  in  a 
minimum  length  of  time. 

2.  It  would  give  a  thicker  and 
heavier   pavement. 

3.  Considering  width  and  depth  and 
the  economy  in. time,  it  could  be  con- 
structed at  much  less  cost. 

4.  It  would  also  conserve  the  In- 
vestment in  the  original  pavement  to 
the  uttermost,  and  there  would  be  a 
minimum  of  inconvenience  to  abutting 
property   owners. 

5.  Openings  for  extension  of  sewers, 
water  and  gas  mains  could  be  more 
quickly  made  and  repaired. 

The  final  plans  called  for  construct- 
ing an  asphalt  surface  20  feet  wide 
with  3  foot  penetration  shoulders  on 
either  side.  The  time  allotted  in  the 
contract  for  completing  the  work  was 
121  days,  Sundays  and  holidays  Includ- 
ed. The  time  in  which  the  work  was 
actually  constructed  was  71  days, 
making  a  difference  of  50  days,  for 
which  the  Contractor  earned  a  bonus 
of  .$500.  Two  miles  of  road  were  there- 
fore entirely  rebult  in  71  days  elapsed 
time.  In  the  work  also  was  included 
about  $7000  worth  of  drainage  pipes 
and    other   structures. 

For  constructing     the  sheet     asphalt 
pavement  20  feet  wide  on  a  square  yard 
basis   the   costs   were   as    follows: 
Excavation  (for  widening  founda- 
tion)      $0,141 

Widening  macadam  foundation 
with  stone  including  the 
scarifying  and  removal  of  old 

mat    0.756 

Black  Base,  304  lbs.  per  sq.  yd...  1.355 
Sheet   asphalt  surface,   li^    inches 

deep    1.49 

Total   cost    $3,747 

The  penetration  macadam  shoulders 
cost  per  square  yard  as  follows: 

Excavation    $0,147 

Foundation,    8    inch   Water-Bound 

Macadam     0.755 

Penetration    macadam    surface,    3 

inches  deep 1.35 

Total  cost $2,252 

It  will  be  noted  that  the  cost  of  the 
penetration  macadam  surface  3  inches 
deep,  was  almost  exactly  the  same  as 
for  laying  the  "black  base,"  that  is, 
$1.35,  the  "black  base"  having  aver- 
aged 3  inches  in  depth.  In  many 
places,  however,  the  "black  base'"  had 
a  maximum  of  over  4  inches,  due  to 
making  up  inequalities  in  the  old 
stone  base. 
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The  Engineer's  preliminary  estimate 
of  cost  for  this  work  was  $104,740. 
After  advertising  for  bids  the  foUow- 
InK  three  lump  sum  proposals  were  re- 
ceived: 

Bidder   A $102,309.70 

■•      B   104.641.50 

••      C     132,171.60 

Unit  prices  were  received  for  all 
Items  of  construction.  The  award  price 
for  black  base  mix  per  ton  was  $8.90  In 
place.  Two  and  one-half  Inch  (2H  In.) 
stone  (trap  rock)  in  place.  $4.00  per 
ton;  stone  screenings  in  place.  $3.25 
per  ton;  excavation  without  classifica- 
tion, $1.70  per  cubic  yard.  The  analyz- 
ed cost  fleures  previously  given  for  all 
Items  on  a  per  square  yard  basis  were 
equated  from  the  per  ton  figures  named 
in   the  bid. 

In  widening  the  roadway  proper,  the 
work  of  constructing  the  foundation 
for  the  penetration  shoulders  was  in- 
cluded and  performed  as  one  opera- 
tion. In  this  way  it  was  possible 
thoroughly  to  roll  and  secure  a  well 
consolidated  base,  and  eliminate  a  line 
of  weakness  which  is  often  found  at 
the  point  where  the  pavement  joins  the 
newly  constructed  shoulders.  If  the 
penetration  shoulder  is  built  after  the 
laying  of  the  surface  pavement,  as  Is 
often  the  case,  it  is  very  difilcult  to 
roll  and  consolidate  stone  In  a  trench 
only  3  feet  wide  or  to  bond  and  tie  it 
Into  the  old  road. 

This  work  was  also  constructed  by 
James  J.  Barrett,  and  the  asphalt  work 
both  at  the  plant  and  at  the  laboratory 
was  inspected  by  Stillman  &  Van  Siclen. 
The  engineering  was  in  charge  of  Mr. 
J.  B.  Walker. 

It  might  be  of  interest  to  point  out 
that  immediately  adjoining  the  first 
described  work  there  Is  a  stretch  of 
about  one  mile  of  20-foot-wIde  sheet 
asphalt  pavement  of  standard  construc- 
tion, built  on  a  Portland  Cement  con- 
crete foundation.  This  work  was  laid 
two  years  earlier  and  is  also  in  very 
excellent  condition.  The  only  defects 
perceptible  now  are  a  series  of  trans- 
verse cracks  at  regular  or  fairly  reg- 
ular Intervals,  undoubtedly  due  to 
cracks  in  the  base.  These  became  quite 
apparent  between  the  second  and  third 
year  In  the  life  of  the  pavement  and 
observation  and  comparison  of  the  be- 
havior of  these  two  pavements  Im- 
mediately adjacent  to  one  another  is 
going  to  be  an  Interesting  field  for 
study. 

Up  to  Xhe  present  time  the  "black 
base"  work  has  shown  no  cracks  what- 
ever, and  is  to  all  intents  and  pur- 
poses in  every  respect  eqaal  to  the 
standard  practice  in  constructing  sheet 
asphalt  with  the  rigid  base. 


United    States    as   Market   For 

Belgian    Cement    is    Discussed 


JUNE  BUILDING  SUMMARY 


Private  building  operations  in  San 
Francisco  for  the  month  of  June,  1923, 
total  $3,899,374,  according  to  Chief  In- 
spector of  Buildings  John  P.  Horgan, 
of  the  Department  of  Public  Works. 
During  the  month  858  permits  were 
granted.  The  figures  of  the  past  month 
show  a  loss  as  compared  with  the 
month  of  May  of  this  year  and  the 
month  of  June,  1923.  During  May  of 
this  year  932  permits  were  granted, 
representing  Improvements  costing  $5,- 
478,111.  During  June,  1923,  a  total  of 
868  permits  was  issued  for  improve- 
ments valued  at  $4,213,346.  Following 
is  a  segregated  report  of  the  opera- 
tions for  the  mlQnth  of  June  just 
closed: 
Class  No.  of  Permits    Est.  cost 

A    2  $1,025,000 

B     1  80.000 

C     20  339.950 

Frames     376  2.068,406 

Alterations     459  386,018 


The  March  Issue  of  the  "Journal  of 
the  American-Belgian  Chamber  of 
Commerce,"  published  in  Belgium,  con- 
tains an  article  by  L,.  P.  E.  Giftory.  dis- 
cusses the  American  market  for  the 
sale   of   Belgian   cement. 

The  article  as  published  follows: 

The  enormous  amount  of  artificial 
P'ortland  cement  which  has  recently 
been  bought  and  contracted  for  In 
Belgium  by  American  Importers,  for 
future  delivery,  has  suggested  the 
giving  of  some  timely  advice  both  to 
buyers  and  sellers  in  order  to  avoid 
possible  shortcomings  and  eventual 
financial   losses. 

It  is  evident  that  the  fall  in  the  ex- 
change value  of  the  Belgian  franc  has 
had  a  gre.at  deal  to  do  with  these  large 
purchases,  but  it  must  be  admitted 
that,  according  to  reliable  statistics, 
there  is  a  temporary  deficiency  In  U. 
S.  production  as  compared  with  the 
ever  Increasing  demand.  In  fact  build- 
ing permits  have  increased  by  some 
$110,000,000  as  against  those  of  a  year 
ago.  To  this  must  be  added  the  drain 
made  on  existing  stocks  by  the  great 
amount  of  cement  shipped  to  Japan  by 
Pacific  coast  producers. 

Tremendous  efforts  are  being  made, 
however,  to  Increase  the.  output  of  the 
existing  mills  and  new  ones  are  being 
erected  all  over  the  United  States, 
some  of  them  having  started  recently 
with  a  4,000  barrel  daily  production. 
During  1923  the  United  States  pro- 
duced about  137,500,000  barrels  of  ce- 
ment or  some  22,500,000  barrels  over 
the  1922  production.  Conservative  esti- 
mates seem  to  indicate  that  a  total  of 
170,000,000  barrels  will  be  turned  out 
this  ye.ar,  which  will  be  far  superior  to 
the  combined  production  of  the  rest  of 
the  world. 

This  record  breaking  production  will 
coincide  with  the  Portland  Cement 
Centennial  as  it  is  just  100  years  ago — 
according  to  records  on  file  In  the 
British  patent  office — that  Joseph  As- 
pdln,  a  bricklayer  of  Leeds,  was 
awarded  a  patent  for  a  material  de- 
scribed   as    follows: 

"He  added  clay  to  finely  ground 
limestone,  calcined  the  mixture  and 
ground  the  product  which  he  called 
Portland    cement." 

The  only  connection  between  Port- 
land cement  and  the  Isle  of  Portland 
on  the  coast  of  Dorsetshire,  England,  is 
that  the  cement  when  set  resembles 
Portland  Oolitic  limestone  In  color. 
This  stone  is  widely  famed  for  build- 
ing purposes  and  v/as  extensively  used 
in  supplying  material  for  St.  Paul's 
Cathedral. 

While  pozzuolanic  cement  was  well 
known  to  builders  In  the  earliest  his- 
toric times,  succeeded  by  hydraulic 
limes  and  Roman  cement  first  used 
about  1796,  it  is  only  half  a  century 
ago  that  real  progress  was  made  in 
the  manufacture  of  high  grade  Port- 
land cement. 

Care  should  be  taken  not  to  con- 
found the  so  called  natural  Portland 
cement  with  artificial  Portland  cement, 
as  the  process  of  making  both  is  en- 
tirely different,  the  former  being 
always  uneven  In  quality  on  account 
of  irregular  composition  of  the  lime- 
stone and  clay  admixtures  which  form 
its  basis.  This  makes  it  only  suitable 
for  ordinary  building  purposes,  while 
the  latter  should  be  relied  upon  ex- 
soundness  and  resistance  to  high  pres- 
sure is  demanded,  its  manufacture  per- 
clusively    for    works    where    endurance. 


nutting      proper   dosage      and      careful 
compounding. 

Misleading  labels  are  often  used  by 
unscrupulous  dealers  advirtising  for 
instance  "Best  Portland  Cement,,  or 
"Finest  Quality  Portland  Cement"  but 
comparative  tensile  strengths  taken  at 
random  amongst  several  tests  will 
show  the  tremendous  difference  in  in- 
trinsic value  of  both  qualities. 
Averages  in  tensile  strength  per 
square  inch 
Natural  Neat  Cement — 7  Days  Test, 
431  lbs.;  28  Days  Test,   510  lbs. 

Artificial — 7  Days  Test,  900  lbs;  28 
Days  Test,  971  lbs. 

SAND   TEST 

3  parts  of  standard  sand  to  1  part  of 
cement. 

222    lbs.,    300    lbs.,    427    lbs.,    513    lbs. 

Most  countries  have  adopted  a 
standard  specification  by  which  ex- 
treme allowances  in  objectionable  In- 
gredients are  set  forth  and  Indicating 
the  caracterlstlcs  of  chemical  tests 
with  minimum  crushing  and  tensile 
strengths.  While  the  Government  has 
at  Mechlen  an  official  laboratory  for 
testing  materials,  its  results  are 
seldom  adhered  to  outside  of  the 
country  so  that  Belgian  Cement  manu- 
facturers have  always  used  the  British 
Standard  specifications  as  a  leader  for 
the  exportation  of  their  products,  same 
Ijeing  generally  admitted  the  world 
over  as  desideratum  of  efficiency. 

These  conditions  have  presided  regu- 
larly over  all  transactions  for  years  so 
that  they  might  unconsciously  bring 
about  some  important  misgivings  re- 
sulting in  financial  losses. 

In  these  respects  it  would  be  well  for 
Belgian  producers  to  realize  the  great 
difference  existing  between  British  and 
American  specifications  when  selling 
for   export    to    the    States. 

Space  would  not  permit  of  an 
elaborate  display  of  requirements  but 
the  following  comparisons  In  specifica- 
tions will  be  sufficient  to  serve  as  a 
timely   warning   for   mutual   protection. 

FINENESS 
British    Allowance 
Maximum   residue    when    sifted 

through  a 180   x   180   sieve:    14% 

Ma.ximum    residue    when    sifted 

through  a 76   x  71  sieve:     1% 

American  Allowance 
Maximum    residue    when    sifted 

through N°    200    sieve:    20% 

INSOLUBLE  RESIDUE 

British  American 

1.5%  not    to    exceed  0.85% 

SULPHURIC  ANHYDRIDE 

2.75%      not    to    exceed         2% 

It  must  be  distinctly  understood  that 
cement  not  answering  the  specifica- 
tions of  the  Washington  Bureau  of 
Standards  will  not  be  admitted  in 
United  States  governmental  or  muni- 
cipal works  and  that  all  important 
building  contracts  contain  the  follow- 
ing stereotyped  condition: 

"The  cement  shall  comply  with  the 
specifications  for  Portland  cement,  as 
adopted  and  amended  by  the  American 
Society   for   testing   materials." 

Other  conditions  for  testing  sampling 
and  the  like,  vary  according  to  loca- 
tions but  the  main  requirements  are 
always   adhered   to. 

It  Is  our  greatest  desire  to  foster 
commercial  relations  between  the  two 
Countries  In  so  far  as  it  lies  within 
our  power  and  we  therefore  believe 
that  our  aim  is  the  better  attained 
when  confronting  the  parties  with  the 
actual  conditions  which  must  govern 
honest   niHtual  dealings. 


Total     858         $3,899,374 


Open  shop  laborers  In  the  building 
trades  last  year  provided  37  per  cent 
more  new  homes  per  10,000  of  the  pop- 
ulation than  closed  shop  workers,  ac- 
cording     to    the    report      of   the     com- 


mittee on  open  shop  of  the  National 
Association  of  Manufacturers.  The 
committee  also  Indicated  In  Its  report 
that  strikes  last  year  cost  the  Ameri- 
can   public  $550,000,000. 


BUILDING     AND     ENGINEERING     NEWS 


Saturday,   July   12,   1924 


PUBLICATIOiNS 


The  Truscon  Steel  Company,  Youngs- 
town,  Ohio,  has  just  issued  a  booklet 
entitled  "Beautiful  and  Permanent 
Walls  and  Ceilings  Are  the  Body  of 
Architectural  Excellence."  The  book  is 
addressed  to  architects,  contractors, 
and  builders,  and  calls  attention  to  the 
advantages  of  the  use  of  Truscon  1-A 
metal  lath  and  expanded  corner  bead 
in  the  elimination  of  cracks,  streaks, 
and  other  rapid  deterioration  in 
plaster.  This  lath  was  designed 
especially  for  home  construction,  the 
booklet  states,  and  can  be  used 
throughout  the  structure  at  a  total  cost 
that  will  be  very  little,  if  any,  higher 
than  the  cost  of  combustible  wood 
lath  and  plaster.  A  copy  will  be  sent 
free  on  request. 


The  Architectural  and  Allied  Arts  Ex- 
position program  for  1925  has  been 
published.  It  contains  the  floor  plans 
of  the  Grand  Central  Palace,  New  York 
City,  where  the  exposition  will  be  held, 
together  with  the  rules  and  regulations 
for  the  installation  and  maintenance  of 
exhibits.  The  exposition  will  be  held 
April  20  to  May  2,  1925,  under  the  au- 
spices of  the  American  Institute  of 
Architects  and  the  Architectural 
League  of  New  York.  A  list  of  the  of- 
ficers, directors,  and  committees  of 
each  organization  is  included  in  the 
program. 


"Emissive  Tests  of  Paints  for  De- 
creasing or  Increasing  Heat  Radiation 
from  Surfaces,"  is  the  title  of  Tech- 
nologic paper  No.  254  of  the  Bureau 
of  Standards,  Department  of  Commerce. 
The  object  of  the  paper,  which  is  by 
W.  W.  Coblentz  and  C.  W.  Hughes,  is  to 
describe  experiments  conducted  in 
quest  of  a  means  for  decreasing  or  in- 
creasing the  rate  of  thermal  radiation 
from  heated  surfaces,  valuable  data 
are  given  on  the  emissivity  of  sheet 
iron,  cotton  duck,  roofing  material, 
etc..  covered  with  white  paint,  vitreous 
enamel,  aluminum  paint,  etc. 


The  Traitel  Marble  Company,  Long 
Island  City,  New  York,  has  published  a 
small  booklet  giving  information  of 
value  to  the  specification  writer.  The 
booklet  illustrates  and  describes  T.  M. 
C.  Lockstrip  and  Cloisonn-A  fioors. 
Instructions  also  are  given  on  the  in- 
stallation of  lock  strip.  The  booklet 
is  published  by  the  Traitel  Marble  Co., 
Webster  Ave,  and  East  River,  Long 
Island   City,   New   York. 


"Compendium  of  Building  Data  for 
Architects,  Engineers,  and  Builders"  is 
the  title  of  a  hand  book  compiled  and 
edited  by  J.  Soman,  B.  S.  C.  E.  The  in- 
formation contained  in  the  hand  book 
is  based  upon  the  New  York  code,  but 
this  does  not  preclude  its  usefulness 
elsewhere.  The  hand  book  is  published 
by  the  Jual  Publishing  Company,  5E1  E. 
170th  St.,  New  York  City,  and  its  price 
is  one  dollar. 


"Model  200  Excavator  and  Crane"  is 
described  and  illustrated  in  an  excep- 
tionally fine  bulletin  published  by  the 
Pawling  and  Harnischfeger  Company, 
Milwaukee,  Wisconsin.  The  Model  200 
is  said  to  l)e  designed  for  the  purpose 
of  providing  a  simplified  high  grade, 
earth  moving  machine  or  crane  at  low 
cost. 


"Bulletin  of  the  National.  Research 
Council"  contains  the  proceedings  of 
the  third  annual  meeting  of  the  Ad- 
visory Board  of  Highway  Ressarch,  di- 
vision of  engineering.  National  Re- 
search Council.  The  bulletin  is  pub- 
lished by  the  National  Research  Coun- 
cil,  Washington,   D.  C. 


The  third  book  in  the  "Library  of 
Architectural  Documents,"  published  by 
Pencil  Points,  is  now  being  distributed 
to  subscribers.  The  latest  volume, 
bearing  the  title  "Selected  Monuments 
of  French  Gothic  Architecture,"  con- 
tains one  hundred  selected  plates  re- 
printed from  "Cathedrales  de  France" 
and  "Monuments  Historiques."  From 
the  rich  store  of  material  contained  in 
the  original  work,  which  is  out  of 
print,  the  new  book  offers  one  hundred 
plates  of  French  Gothic  Architecture 
with  text  matter  by  Mr.  John  V.  Van 
Pelt.     The  price  of  the  book  is  $6. 


"Oiling  of  Earth  Roads,"  is  the  title 
of  Circular  No.  11,  issued  by  the  En- 
gineering Experiment  Station  of  the 
University  of  Illinois.  The  circular,  by 
Wilbur  M.  Wilson,  gives  detailed  in- 
formation concerning  the  results  ob- 
tained with  experimental  roads,  and 
also  contains  a  recommended  practice 
for  the  construction  of  a  high  grade 
oiled  road  on  loam  and  clay  soils 
similar  to  those  found  in  central 
Illinois.  Copies  may  be  had  without 
charge  by  addressing  the  Engineering 
E.xperiment  Station,  Urbana,  Illinois. 


The  Fifth  Edition  of  the  Refractories 
Manufacturers  Association's  "Book  of 
Brands"  is  ready  for  distribution.  In 
addition  to  a  complete  list  of  manufac- 
turers of  fire  brick  in  this  country  and 
in  Canada,  it  gives  an  alphaba-.ical  list 
of  the  brands  and  trademarks  used  in 
the  industry.  The  manufacturers' 
names  are  grouped  by  states,  and  this 
fact  makes  the  book  convenient  for 
reference.  Copies  may  be  obtained 
without  charge  by  application  to  Fred- 
eric W.  Donahoe,  secretary,  2202  Oliver 
Bldg.,  Pittsburgh,  Pennsylvania. 

Toch  Brothers'  "Red  Book"  is  a  val- 
uable treatise  on  preservative  and  dec- 
orative paints  and  allied  products.  The 
booklet  also  includes  information  on 
cement  colors,  concrete  floor  coalings, 
damp-roofing,  enamels,  interior  wall 
coatings,  mortar  colors,  steel  preserva- 
tive paints,  varnishes,  and  waterproof- 
ing. The  R.  I.  W.  preservative  paints 
and  compounds  are  manufactured  by 
Toch  Brothers,  techincal  paint  and  var- 
nish makers,  110  B.  Forty-second  St., 
New   York   City. 


The  Standard  Scale  and  Supply  Cor- 
poration, 1631  Liberty  Ave.,  Pittsburgh, 
is  distributing  a  circular  describing 
and  illustrating  Standard  concrete  mi.\- 
ers,  including  the  4-S  low  charger,  4-S 
power  loader,  7-S  low  charger,  7-S 
power  loader,  and  14--S  power  loader 
mixers. 


The  G.  H.  Williams  Company,  Erie, 
Penn.,  consulting  engineers,  designers, 
and  manufacturers  of  clam  shell 
buckets,  has  issued  a  catalogue  de- 
scribing all  types  of  buckets  suitable 
for  all  classes  of  rehandling,  excavat- 
ing, and  dredging  work. 


"Housing  Betterment,"  the  journal 
of  housing  advance  published  quarterly 
by  the  National  Housing  Association, 
105  E.  Twenty-second  street.  New  York 
City,  contains  a  valuable  compilation 
of  statistics  on  the  building  industry  in 
its  May,  1924,  issue. 


The  Van  Dorn  Iron  Works  Company, 
325  W.  Madison  street,  Chicago,  Is  dls'- 
tributing  an  attractive  circular  illus- 
trating and  describing  Van  Dorn  safes 
in  all  sizes. 


TRADE  NOTES 


The  Henry  Cowell  Lime  &  Cement 
Company  of  San  Francisco  has  started 
construction  of  a  wharf  at  the  ter- 
minal of  Bay  Point  and  Clayton  Rail- 
road on  Suisun  Bay,  Contra  Costa 
County,  and  intends  to  utilize  it  for 
shipping  the  bulk  of  its  product  at  the 
Cowell  plant.  Lower  freight  rates  by 
water  shipment  is  said  to  have  inspired 
the  decision   to   build   the   wharf. 

STEEL    DEMAND    IS     IMPROVING 


At  a  recent  meeting  of  the  board  of 
directors  of  the  Monolith  Portland  Ce- 
ment Company,  the  regular  dividend  on 
preferred  stock  was  declared  and  au- 
thorized payable  during  the  month  of 
July,  to  stockholders  of  record,  as  of 
July  1,  1924.  This  is  semi-annual  di- 
vidend No.  5,  and  payable  at  the  rate 
of  8  per  cent  per  annum  for  the  period 
of  January  1  to  June  30,  1924. 


Santa  Rosa  Lumber  Company,  Boyes 
Springs  Lumber  Company,  Fulton 
Lumber  Company,  Clear  Lake  Lumber 
Company  and  Vallejo  Lumber  Company, 
with  resources  amounting  to  $275,000 
are  now  owned  and  operated  by  the 
Golden  West  Lumber  Company  of  San 
Francisco,  as  a  holding  corporation,  ac- 
cording to  an  announcement  by  the 
latter  concern. 


A  wage  cut  amounting  to  approxi- 
mately 10  per  cent  has  been  put  into 
force  by  the  Hutchinson  Lumber  Com- 
pany of  Oroville.  In  announcing  the 
wage  cut,  the  statement  was  made 
that  the  lumber  demand  does  not  war- 
rant higher  wages  and  that  it  was 
either  a  case  of  cut  wages  or  curtail 
operations. 


L.  M.  Giddings  and  L.  T.  Williams 
have  formed  a  partnership  and  opened 
a  general  painting  business  at  668  25th 
street,  Oakland,  specializing  in  house 
painting,  tinting,  glazing  and  general 
painting  work. 


STEEL    SASH    BUSINESS    GOOD 


Though  presidential  years  are  com 
monly  considered  poor  business  years,  ! 
sales  figures  of  the  Detroit  Steel  Pro- 
ducts Company,  Detroit,  Mich.,  which 
has  a  large  plant  in  Emeryville,  for 
May  show  the  greatest  volume  of  steel 
sash  business  in  four  and  a  quarter 
years. 

May  performances  surpassed  that  of 
April,  last  year,  the  largest  month  of 
1923,  by  15  per  cent.  April  records  for 
this  year  were  beaten   15  per  cent. 

Further  comparison  would  indicate 
that  presidential  years  have  been  ban- 
ner years  for  the  above  mentioned 
company  since  1908;  1912  beat  1911  50 
per  cent,  1916  beat  1915  56  per  cent, 
and  1920   beat  1919   10   per  cent. 

The  Emeryville  plant  has  recently 
been  doubled  in  capacity  and  now  has 
a  capacity  of  100,000,000  square  feet  of 
steel  sash  a  year. 


210-MILE    PIPE    LINE 


A  continuous  steel  tube  210  miles 
l(jng  without  a  coupling  or  a  screw- 
thread  connection  will  be  laid  this 
summer  between  the  Texas-Louisiana 
natural  gas  fields  near  Shreveport,  La., 
and  Beaumont,  Texas.  When  complet- 
ed, the  longest  16-inch  diameter  pipe 
line  in  the  world  will  cross  two  rivers, 
innumerable  creeks  and  run  under- 
ground through  four  counties  to  carrj 
the  natural  gas  to  Beaumont.  Oxy- 
acetylene  welding  will  seal  every 
joint,  replacing  the  old  method  of  screw 
couplings,  thus  reducing  the  upkeep  ol 
the  line  to  the  vanishing  point,  and 
conserving  a  great  quantity  of  gas 
from  the  leakage  which  has  always 
been  unavoidable  with  threaded  joints 
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AI'AHTMEXTS 


I'lans   Biing   Figured. 

Al'T.  HUL-SK  Cost.  fl5,000 

SAN  FRANCISCO,  S  Pacific  Ave.,  bet. 
Laguna  &  Buchanan  Sts. 

Three-siory  and  basement  frame  and 
plaster  apartment  house. 

Owner— ilelviUe  Cohn,  147  7th  Ave., 
San  Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 

Contract  Awarded. 

APT.  HOUSE  Cost,  $50,000 

OAKLAND,  NE  Cor.  San  Pablo  Ave.  and 

Stanford   St. 
Two-story    brick    store    and   apartment 

house. 
Owner — I.  A.  Beaudry  &  C.  Brennan. 
Architect    —    Hutchison    &    Mills,    1214 

Webster  St.,  Oakland. 
Contractor — M.  Allen. 


Contract  Awarded. 

STORE  &  APTS.  Cost,  $35,000 

OAKLAND,  Grove  and  University. 

Two-story  concrete  store  and  apart- 
ment building. 

Owner  &  Contractor — F.  E.  Romie  and 
L.  R.  Wilson. 

Architect  —  Hutchison  &  Mills,  1214 
Webster  St.,  Oakland. 


Owner  Taking   Figures.  

APARTMENTS  Cost,   $40,000 

SA.n:  FRANCISCO,  Union  Street  near 
I'ierce  Street. 

Thrce-.storv  and  basement  frame  and 
stucco  "apartments   (12   3-rm.  apts.) 

Owner— Emil  Nelson,  77  AUston  Way, 
San   Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 

Owner  Taking  Figures.  ,,„„„„ 

APARTMENTS  Cost,   $40,000 

SAN  FRANCISCO,     Union     Street     near 

Pierce  Strest. 
Three-story    and    basement    frame   and 
stucco    apartments    (12    4-rm   apts) 
Owner — Emil   Nelson,      77  Allston  Way, 

San   Francisco. 
Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 


Contract  Awarded.  ,„„  „„„ 

APT    BLDG.  Cost,    $22,000 

SAN   FRANCISCO,   S  West  Portal  Ave. 

250  SW  Ulloa. 
Three-story    frame      apartment      bldg. 

(S  apartments). 
Owner — John    Murphy,    No.    3    Day    St., 

San  Francisco. 
Architect— Chas.  F.  Strothoff,  2274  15th 

St.,  San  Francisco. 
Contractor— R.  H.  Kelly,  57  Grattan  St. 

;San  Francisco. 


Contract  Awarded.  ^„,  „„„ 

APT.   BLDG.  Cost,   $25,000 

SAN  FRANCISCO,  NE  Sacramento  and 
Steiner  Sts. 

Three-story   frame   apartment  bldg. 

Owner — G.  Mertzbach,  care  Stock  and 
Jose.  251  Kearny  St.,  San  Francisco 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 

Contractor— Stock  &  Jose,  251  Kearny 
St.,    San   Francisco. 


Plans  Complete.  ,„„„  „„„ 

APT    BLD(3.  Cost,    $200,000 

SAN  FRANCISCO,  SE  Clay  and  Octavla 
Six-story    class   C   apartment  bldg. 
Owner — McKillop  Bros.,  Russ  Bldg.  San 

Francisco. 
Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 
Contractor — McKillop  Bros.,  Russ  Bldg 
San   Francisco. 


Owner  Taking  Figures. 

APARTMENTS  Cost,  $10,000 

SAX  FRANCISCO,  IS  Oak  138  W  Central 
Avenue. 

Two-story  and  basememt  frame  apart- 
ment bldg.   (4  apts.) 

Owner — S.  Raskin,  731  Baker  St.,  San 
Francisco. 

Architect  — •  J.  C.  Hladik,  Monadnock 
Bldg.,   San   Francisco. 


Contract  Awarded. 

APT    BLDG  Cost,  $80,000 

SAn'fRANCISCO,  N  Jackson  100  E  Bu- 
chanan. 

Six-Story  concrete  apartment  bldg. 

Owner— Sidney  L.  Peyser,  209  Post  St., 
San  Francisco. 

Architect— Samuel  Lightner  Hyman  & 
A.  Appleton,  68  Post  St.,  S.  F. 

Contractor— F.  L.  Hansen,  510  Post  St., 
San  Francisco. 

To  Be  Done  By  Day's  Work. 
APARTMENTS  Cost,    $35,000 

SAN   FRANCISCO,    SE   Cor.   Divlsadero 

and  Lombard. 
Three-story   frame  and  stucco  apts. 

(6  4-room  apts.) 
Owner — J.  H.  Nutman  &  Darling,  Nutt- 

man  &  McCarthy.  „.,,,,        ,      „. 
Architect— A.   Berger,   261  Valencia  St., 

San  Francisco. 


Owner   Taking  Figures.  ,.c  nnn 

APARTMENTS  Cost,  ^**5.'""' 

SAN  FRANCISCO,  SW  Fourteenth  Ave. 

and  Anza  St. 
Three-story    frame    and    stucco    apart- 
ments   (12   3-room  apts.) 
Owner— Fred  Anderson,  2152  Market  St 

San  Francisco. 
Architect — Baumann  &.  Jose,  251  Kear- 
ny St.,  San  Francisco. 


LOS  ANGELES,  Cal.— Bavin  &  Burch 
Co  173  E  Jefferson  St.,  have  the  con- 
tract to  erect  a  4-story  class  C  store 
and  apartment  bldg.  at  Union  Ave.  and 
Washington  St.  for  W.  E.  McKenzie;  It 
will  contain  4  stores  and  lobby  on  first 
fl  and  49  single  and  double  apartments 
on  upper  fls.  Brick  walls,  4-story  and 
basement,  comp.  rfg.,  67x142  ft  press, 
brick  facing,  cement  and  hardw.  fls., 
gas  rads  ,  tile  baths  and  dramboards. 
wall  and  door  beds,  pine  and  mahogany 
trim,  plate  glass,  marble  work,  aut. 
elec.  elevator,  water  htr.  Frank  L.  Stiff 
626  Pacific  Finance  Bldg.,  archt. 


Plans  Being  Figured.  ,^n  nnn 

UNDERTAKING  PARLORS  ^''^.000 

SAN  FRANCISCO,  Market  and  Duboce. 
Two-story  cement  and  plaster  under- 
taking parlors  and  apt.  bldg. 
Owner— Mr.  Gantner.  ^  „  ,  ,  Ti„„>=f 
Architect  —  Walter  C.  Falch,  Hearst 
Bldg.,  San  Francisco. 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-up-Dors,  Ti-co-dors,  Cobald- 
dors,  Wal-el-dors.— St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The   fireproof,    ventilated    non- 
slipping  flooring.  —  Irving  Iron 
Works  Co. 
LIGNI  SALTOR 
Best  Wood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFOBNIA  STREET 

Sutter  5907  San  Francisco 


Owner  Taking  Segregated  Bids. 

.\PT.   HOUSE  Cost.  $120,000 

t^AN  FRANCISCO,  Eddy  E  of  Larkln. 

Five-story  reinforced  concrete  apart- 
ment house  (24  two-room  apts  and 
12  3-room  apts.) 

Owner — E.  V.  Lacey,  180  Jessie  St.,  San 
Francisco. 

.\rchitect  —  J.  C.  Hladik,  Monadnock 
Bldg.,  San  Francisco. 


Owner  Taking  Figures. 

APARTMENTS  Cost,    $40,000 

SAN  F'RANCISCO,  Union  Street  West 
of   Pierce   Street. 

Three-story  and  basement  frame  and 
stucco  apartments   (12   3-rni.  apts.) 

Owner — Emil  Nelson,  77  Allston  Way, 
San  Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 

Owner  Taking  Figures. 

APT.   BLDG.  Cost,   $20,000 

SAN  FRANCISCO,  SE  Cor.  Francisco  & 

Van  Kesi.  .«^<«| 

Three-story    and    basement   frame   apt. 

bldg.   (11  apts.) 
Owner — Axel  A.  Johnson,  632  Belvedere 

St.,  San  Francisco. 
Architect  —  J.   C.    Hladik,    Monadnock 

Bldg.,   San   Francisco. 


Plans  Complete.  .„„  „„„ 

APARTMENTS  Cost,  $20,000 

SAN  FRANCISCO,  SW  Chestnut  and 
Gough.  .     ,,,, 

Three-story  frame  apartment  building. 

Owner — Stock  &  Jose,  251  Kearny  St., 
San  Francisco.  „^^   ^, 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  ISan  Francisco. 

Contractor — Stock  &  Jose,  251  Kearny 
St.,  San  Francisco. 

LOS  Angeles,  Cal.  —  Frank  Rasche, 
5652  Hollywood  Blvd.,  has  prepared 
plans  and  will  erect  a  store  and  apart- 
ment bldg.  on  Santa  Monica  Blvd.  near 
Western  Ave.  for  the  Signal  Realty  Co. 
Union  Bank  Bldg.  Six  stores,  30  apart- 
ments; 4-story,  66x102  ft.,  brick  walls, 
press,  brick  facing,  plate  glass  win- 
dows, steel  beams,  comp.  rfg.,  pine  trim 
wall  beds,  tiled  baths,  steam  htg.,  ele- 
vator; $100,000. 


BONDS 


HERMOSA,  L.  A.  Co.,  Cal.— The  city 
atty.  has  been  instructed  by  the  trus- 
tees to  prepare  proceedings  for  an  elec- 
tion to  be  called  shortly  to  vote  on  a 
bond  issue  for  the  purpose  of  acquiring 
210  ft.  of  Strand  on  each  side  of  the 
Municipal  Pier  and  the  erection  of  an 
auditorium. 

ISACRAMENTO,  Cal.  —  Election  will 
be  held  Aug  .1  In  Butterville  Heights 
School  District  to  vote  bonds  of  $7500 
to  finance  school  improvements.  Trus- 
tees of  district  are:  A.  J.  Navlet,  E.  A. 
Heilbron   and  W.   D.   Juergenson. 

MODESTO,  Stanislaus  Co.,  Cal.— 
Election  will  be  held  July  25  m^Shiloh 
School  District  to  vote  bonds  ot  $suuu 
to  finance  school  improvements.  Trus- 
tees of  district  are:  P.  T.  Dorland, 
Henry  R..  Ronk  and  W.  J.  Ervin. 

\Vll.r.O\V.=,  Glenn  Co.,  Cal.— Klecllon 
liria  in  Oi-'l  .School  Dislrict  to  vole 
l.oiids  ct  512.009  to  finance  .=cliool  ini- 
lirevcnicnls  failed  to  r.nrry;  26  in  favor, 
niul  Si  nga'nst  thd  1e;'.;c. 
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MERCED,  Merced  Co.,  Cal.— Election 
will  be  held  July  28  in  Merced  Falls 
Joint  Elementary  School  District  to 
vote  bonds  of  $12,000  to  finance  school 
Improvements.  Trustees  of  district  are 
H.  R.  Lowell,  F.  R.  Ferguson  and  Adam 
MacPherson. 

SAN  BERNARDINO,  San  Bernardino 
Co  ,  Cal.— Until  7:30  p.  m.,  July  14,  bids 
will  be  rec.  by  the  city  council  for  the 
purchase  of  .$275,000  bond  issue  voted 
for  the  Devil  Canyon  water  de^^l^P- 
nient.  Bonds  are  $1000  each,  5%.  Cert, 
check  or  bond  10%.  J.  H.  Osborn,  city 
clerk.  

TUBA  CITY,  Sutter  Co.,  Cal. — Elec- 
tion will  be  held  Aug  ■«  in  Lincoln 
School  District  to  vote  bonds  of  $10,000 
to  finance  school  improvements.  Trus- 
tees of  district  are:  J.  A.  Gould,  b,. 
A.  Harris  and  J.  S.  Cope. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
-iTection  will  be  held  July  24  in  Bald 
Mountain  School  District  to  vote  bonds 
of  $2  100  to  finance  school  improve- 
ments. Trustees  of  district  are:  L.  A. 
Henneuse    and    Louis    Reggiardo. 

NAPA,  Napa  Co.,  Cal.— Election  will 
be  hlld  July  30  in  Gordon  Valley  School 
District  to  vote  bonds  of  $3500  to 
finance  school  improvements  Trustees 
of  district  are::  W.  H.  Gordon,  G.  H. 
Scally    and    Stoneman    Reams. 

EL  CENTRO,  Imperial  Co..  C"^!-— 
Until  7:30  P.  M.,  July  9,  bids  will  be 
received  by  the  city  clerk  of  the  city 
of  El  Centro.  Calif.,  for  the  purchase 
of  an  issue  of  $200,000  of  6%  municipal 
improvement  bonds.  Cert,  clieck  for 
1%.     J.   S.   Loofbourow,   city  clerk. 

BAKERSFIELD,  Kern  Co.,  Cal. — A 
bond  issue  of  $3,000,000  to  care  for  ex- 
pansion needs,  including  additions  or 
classrooms  to  eight  schools,  com- 
pletion of  Hawthorne  school  and 
erection  of  new  buildings  in  Alta 
Vista  and  Lincoln  Park  districts  is 
advocated  by  C.  B.  Teach,  Supt.  of  city 
grammar  schools. 

SAN  DIEGO,  Cal.— Until  10:30  A.  M., 
July  21st,  bids  will  be  received  by  the 
treasurer  of  San  Diego  County  for  pur- 
chase of  Oceanside-Carlsbad  .Union 
High  School  District  bonds  in  the 
amount  of  $80,000.  Deposit  of  2%.  Geo. 
W.  Heston,  treasurer.  ^^^ 
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CHURCHES 


To  Prepare  Plans. 

CHURCH  Cost,    $85,000 

SACRAMENTO,  37th  &  K  Sts. 
Brick  church. 

Owner — Fremont   Presbyterian  Church. 
Architect — Leonard   F.   Starks,   Ochsner 
Bldg.,  Sacramento. 

Plans  Being  Completed.  ,,nnn(. 

•^EMPLB  Cost,   $20,000 

i'RESNO,    Fresno    Co.,  •  Gal.,    Calaveras 

and  N   Streets. 
Complete  exterior  and  anterior  of  tem- 
ple. 
Q-wner   —   Temple    Beth   Israel,    Harry 

Coffee,   president. 
Architect — Robert  B.  Hotchkin,  Rowell 
Bldg.,  Fresno.  . 

Work  will  consist  of  finishing  mam 
entrance  and  interior  work  with  ex- 
ception of  main  auditorium.  Only  the 
♦rame  work  of  the  structure  has  been 
completed  up  to  the  present  time. 


Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

KaUmeln.     Copper     and     Bronie 

Doom   and   Trim 

Ornamental    Entrance* 

Kheet  Metal  Work  of  Everr 

Description 

CHAS.   SCHULTHEIS,  Mer. 

JUlT-»ll»  TWEIVTIKTH   STREET 

near    Harrison    St. 

SAN    FRANCISCO,    CALIF. 


Plans   To   Be   Prepared. 
CHURCH  ETC.  Cost,  $250,000 

BERKELEY,  Dana  and  Bancroft  St. 
Brick  and  stone  church  and  parsonage. 
Owner— Trinity  M.  E.  Church.  Berkeley 
Architect— Tuttle  &  Tuttle,  357  12th  St. 
Oakland. 

LONG  BEACH,  L.  A.  Co.,  Cal.— C.  C. 
Middleton  &  Co.,  297  Temple  Ave..  Long 
Beach,  have  the  contract  to  erect  a 
$50,000  addition  and  remodeling  at  the 
stone  church  bldg.  at  5th  St.  and  Paci- 
fic Ave.,  Long  Beach,  for  the  First 
M.  E.  Church  Assn.,  W.  Horace  Austin, 
521  Pac.  S.  W.  Bldg.,  Long  Beach,  archt. 
Three-story,    found.    40x90   ft. 

LOS  ANGELE.S,  Cal.— Archt.  Robert 
H.  Orr,  1305  Corporation  Bldg.,  is  pre- 
paring plans  for  a  new  church  to  be 
erected  at  Budlong  and  Santa  Barbara 
Aves.  for  the  University  Christian 
Church;  it  will  have  large  auditorium 
and  balcony  to  seat  about  740  People, 
classrms.,  kitchen,  social  hall,  etc.  The 
auditorium  section  will  only  be  built 
at  this  time.  Brick  walls,  basement,  tile 
and  comp.  rfg.,  gas  furnace,  fan  sys. 
htg.,  cone.  fls.  and  basement  walls, 
hardw.  and  pine  fls.,  plas.  e.\ter..  pine 
and  hardw.  trim,  art  stone  trim,  art 
glass,   etc.;   $65,000. 

ALHAMBRA,  Los  Angeles  Co.,  Cal. — 
The  First  Methodist  Church  of  Alham- 
bra  has  secured  a  large  piece  of  prop- 
erty 350x318  ft.,  at  cor.  Main  and  Al- 
mansor  Sts.,  Alhambra,  and  will  erect 
a  large  church  in  the  near  future.  The 
church  will  contain  large  auditorium, 
gymnasium,  Sunday  school  assembly 
hall,  social  hall,  kitchen,  etc.  C.  A. 
Harding  is  the  chairman  of  the  build- 
ing committee,  the  other  members  be- 
ing Mrs.  Dr.  E.  E.  Clark,  W.  H.  Kin- 
gery,  J.  H.  Riley,  F.  H.  Herman,  W.  H. 
Windsor  and  Rev.  E.  J.  Inwood,  all  of 
Alhambra.  No  architect  has  been  se- 
lected. 

LOS  ANGELES,  Cal.— Architect  Robt. 
H.  Orr,  1305  Corporation  Bldg.,  has 
completed  plans  and  U  taking  bids  on 
sub-contracts  for  a  church,  to  be 
erected  at  Budlong  and  Santa  Barbara 
Aves.,  for  the  University  Christian 
Church.  It  will  have  large  auditorium 
and  balcony  to  seat  740  people,  class- 
rooms, kitchen,  social  hall,  etc.  The 
auditorium  section  will  only  be  built  at 
this  time.  Brick  walls,  basement,  tile 
end  composition  roofing,  gas  furnace 
heating  system,  fan  system,  ventilation, 
concrete  fioors  and  basement  walls, 
hardwood  and  pine  floors,  plaster  ex- 
terior, art  stone  trim,  art  glass.  Cost, 
$65,000. 

FACTORIES  AND 
WAREHOUSES 

Bids    to    be      Taken    Next      Week       for 

Structural  Steel. 
ALTERATIONS  Cost,     $1,500,000 

CROCKETT,  Contra. Costa  Co.,  Cal. 
Remodeling    of    sections    2    and     3     of 

warehouse    No.    1    to    conform    with 

other   structures,    250x500. 
Owner — California    &    Hawaiian    Sugar 

&    Refining   Co. 
Con.  Eng. — A.  A.  Brown,  215  Market  St., 

San    Francisco. 


CLAWSON    PATENT 
CHIMNEY   CO. 


OliAWSON'S   PATENT   CHIMNEY 

Is  the  Most  Complete  on  the 

Mairket 


OLA  WSON'S    ETJRNAOE     GRATE 
for  Gas,  Coal  or  Wood 


CliAWSON'S 

HOODS  and  DAMPERS  for 

Open   Fireplaces 


Experts    In    Onrlngr   Smoky   Fines 
and  In   Ventllatlngr 


Terra  Cotta  and  Galvanized  Iron 

Chimney  Tops   Erected 

Chimney  Sweeping 


Cost,    $14,000 
Co.,    Cal.      No. 


Sub-Bids  Being  Taken.  ;; 

WAREHOUSE  Cost.    $35,000 

SAN  FRANCISCO.  E  Harrison  St.  near 
Eighteenth  St. 

Two-story  and  basement  reinforced 
concrete    warehouse. 

Owner — The  Lurie  Co.,  315  Montgomery 
St.,   San   Francisco. 

Architect  —  O'Brien  Bros.,  315  Mont- 
gomery St.,  San  Francisco. 

Contractor — Vukicevich  &  Bagge,  815 
Bryant    St.,    San    Francisco. 

Contract   Awarded. 
CREAMERY 
BERKELEY.     Alameda 

2116  Allston  Way. 
Creamery    building. 
Owner — Berkeley  Farm  Creamery,  2116^ 

Allston  Way,  Berkeley.  I 

Designer — A.   T.   Manirette,  S.  F.  B 

Contractor— Heath  &  Wendet,  1150  TheJ 

Alameda,    Berkeley.  ).' 

OAKLAND,  Cal.— R.  B.  Ward  and  Co.,' 
Bakers,  with  main  offices  In  Santa 
I'.arbara,  has  purchased  a  site  bet.  61st 
and  Seminary  Avenue  bet.  the  W.  P. 
and  S.  P.  tracks  and  will  erect  a  mod- 
ern baking  plant.  William  B.  Btarz, 
former  treasurer  of  the  Star  Motor  Co., 
is  secretary-treasure*"  of  the  Santa 
Barbara  company. 


EMERYVILLE,  Alameda  Co.,  Cal. — • 
Pacific  Gas  &  Electric  Co.,  445  Sutter 
St.,  San  Francisco,  authorizes  $823, £00 
expenditure  for  construction  in  Emery- 
ville, including  buildinggs,  storage 
vards,  warehouse,  machine  and  elec- 
trical shops,  foundry,  laboratory  build- 
ings, metal  shop  and  spur  tracks. 

BERKELEY,  Alameda  Co.,  Cal.— City 
council  has  re-classified,  under  city 
planning  laws,  the  property  at  Fifth 
St.  and  University  Ave.,  to  permit  Chas. 
Lock  to  erect  and  maintain  a  factory 
for  the  manufacture  of  sash  and  doors. 


VERNON,  L.  A.  Co..  Cal.  —  Roy  L. 
Jones,  311  S  Western  Ave.,  is  preparing 
plans  for  a  2-story  and  basement  meat 
packing  bldg.  to  be  erected  at  2691 
E  Vernon  Ave.,  Vernon,  by  Contractor 
,'.  H.  Dodd,  1321  W  74th  St.,  for  the  As- 
isociated  Meat  Packing  Co.  Cost,  $50,000. 
Found..  70x103  ft.,  reinf.  cone,  walls 
and  fls..  comp.  rf.,  wood  trusses. 

SAN  FERNANDO,  Dos  Angeles  Co., 
Cal. — Edward  F.  Needham,  president 
of  the  Thermosoid  Construction  System, 
Inc.,  has  acquired  5  acres  on  San  Fer- 
nando road  at  Colorado  St.,  and  will 
start  work  at  once  on  a  manufacturing 
plant    to    cost    about    $250,000. 

S\N  FRANCISCO  —  Bass  -  Hueter 
Paint  Co.,  2240  24th  St.,  plans  early 
construction  of  a  $500,000  plant  for  the 
manufacture  of  varnish  on  a  3-acre 
site  bounded  by  Army,  De  Haro,  Kan- 
sas and  Mariposa  Sts.  The  announce- 
ment is  made  by  L.  M.  du  Commun, 
general  manager  of  the  company. 


GUADALUPE,  Santa  Barbara  Co.,  Cal 
— O.  C.  Marriott  Co.  has  started  work 
on  a  creamery  bldg.  at  Guadalupe  for 
the    Golden    State   Creamery    Co.    Cost, 

$50,000. 


MIAMI,  Ariz. — Thos.  H.  O'Brien,  gen. 
nigr.  of  the  Inspiration  Consolidated 
Copper  Co.,  announces  work  will  be 
started  soon  on  a  $6,000,000  leaching 
plant. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Exchange) 

1063   MARKSiT  ST. 

Phone  Market  891    San  Fmnoiaeo 
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FLATS 


Plans  Complete. 

FLAT    BLDG.  Cost,   {10,000 

SAX   FHANCISCO,  S  Lincoln   Way  57-6 

E-lSth  Ave. 
Two-story    and    basement     frame     flat 

bldg.   (2   flats). 
Owner — A.   P.   Buckman   and   and  C.   B. 

Rivers. 


Contract  Awarded. 

FLATS  &   STORE  Cost.   $11,000 

BERKRLKY,  3050-52-54  Telegrraph  Ave 
Two-sCory   flat  and  store  building  and 

garage. 
Owner — W.   R.   Scott.   2515   Asliby  Ave., 

Berkeley.  « 

Contractor — Xick    Wlerk,    404    45th    St., 

Oakland. 


Contract  Awarded. 

FLATS  Cost,  $25,000 

BERKELEY,  2339-41-43-45  and  2331- 
33-35-37  Prince  St. 

Two    2-story    flat    buildings. 

Owner — W.  R.  Scott,  2515  Ashl.y,  Ber- 
keley. 

Contractor  —  Nick  Wierk,  404  46th. 
Oakland. 


GARAGES 


Contract  Awarded. 

GARAGE  Co.^t,  $38,190 

SAN  JOSE,  Post  near  Orchard. 

Concrete   commercial  garage. 

Owner — Xormanden-Campen  Co..  156  W 

Sta.  Clara,  San  Jose. 
Designer — Herman   Krause,   Bk.   of  San 

Jose  Bldg.,  San  Jose. 
Contractor — Jorgensen    &    Cook,    193    N 

Fifth,   San   Jose. 


Plans  Being  Prepared. 

GARAGE  Cost,  $100,000 

SACRAMENTO   (Location   not  decided). 
Four-story    brick    garage    building. 
Owner — Moller   Auto   Sales   Co. 
Architect  — '  Jens  C.   Petersen,  Peoples 
Bank   Bldg.,   Sacramento. 


Plans  Complete. 

GARAGE  Cost,  $50,000 

SACRAMENTO.  ISth  &  M  Sts. 
Two-story   concrete   garage  building. 
Owner — Arnold   Bros.,   1300  K  St.,  Sac- 
ramento. 


WASIIIXGTON,  D.  C— Bids  are  being 
rec.  by  Bureau  of  Supplies  and  Ac- 
counts, Navy  Department,  to  fur.  and 
del.  materials  to  Navy  Yards  as  fol- 
lows; date  for  opening  bids  as  noted 
at  close  of  each   paragraph: 

Sched  2377,  various  eastern  and  west- 
ern yards,  4850  pneumatic  chisel  blanks 
27  pneumatic  grinders  and  18  pneu- 
matic hammers.  July  15. 

Sched.  2389,  various  eastern  &  west- 
ern yards,   brass  boat  facing.  July  8. 

Sched.  2392,  eastern  and  weBtern 
yards,  brass  and  copper  pipe  and  tub- 
ing, July  15. 

Sched.  2393.  eastern  &  western  yards, 
11.900    lbs.  voice   tubing.   July   15. 

.Sched.  2398,  various  eastern  &  west- 
ern  yards,  steel  conduit,  July  15. 

Sched.  2400,  eastern  &  western  yards, 
miscellaneous  iron  and  terra  cotta  pipe, 
July   15. 

Pched.  2401,  eastern  &  western  yards, 
miscellaneious  steel  pipe  and  tubing 
July  15. 

Sched.  2404,  Puget  Sound,  ventilating 
sets  and  spare  parts,  July  22. 

Sched  2415.  eastern  &  western  yards, 
whiting,  July  22. 

SAN  FRANCISCO  —  Healy-Tibbetls 
Const.  Co.,  64  Pine  St.,  at  $27,774  sub- 
mits low  bid  to  U.  S.  Coast  Guard,  Cus- 
tomhouse, to  con.st.  rein.  cone,  jetty 
and  creosoted  timber  bridge  at  Point 
Benito.  San  Francisco  Bridge  Co.  next 
low  bidder.  Taken  under  advisement. 


tSAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
R.  O.  Summers,  San  Jose,  at  $1625 
awarded  cont.  by  county  supervisors  to 
const,  roof  over  county  garage  in  Mar- 
ket St.  Other  bids:  DeCola  and  Weldon 
$2100;  Geo.  L,  Honore,  $1780. 


GOVERNMENT  WORK 
AND  SUPPLIES 


DENVER,  Colo. — Following  bids  rec. 
by  U.  S.  Bureau  of  Reclamation  for 
continuous  wood  stave  flume  and  tim- 
ber structure  for  the  Klamath  project, 
Oregon-California: 

Continental  Pipe  Mfg.  Co.,  Seattle, 
Wash.,    $1125.  „      ^^, 

Cascade  Pipe  &  Flume  Co.,  Seattle, 
Wash.,   $1,006.38. 

Pacific  Tank  &  Pipe  Co.,  San  Fran- 
cisco, Cal.,   $1181.92. 

B.  F  Vreeland,  Denver,  Colo.,  $1,- 
415.36. 

Redwood  Manufacturers  Co.,  San 
Francisco,    Cal.,    $1192.20. 


Res,  Phone  Piedmont  482 

M.  J.  MacDonald 

STUMPS  PULLED 
LAND    CLEARED 

TREE  SURGERY 
EXPERT  POWDER  AVORK 

Trees  Trimmed  or  Removed 
Equipped    with    Stu-mp    Pullers 

and  Power  Saws 
B212  Baker  St,  Berkeley,  CaUf. 


PUGET  SOUND,  Wash. — Otis  Eleva- 
tor Co.,  Washington,  D.  C,  at  $4985 
awarded  cont.  by  Bureau  of  Yards  and 
Docks.  Navy  Department,  to  fur.  and 
install  elevator  in  hosnital  at  Puget 
Sound,  under  Specification  No.  4985. 
Time   to   complete.   120  days. 

PEARL  HARBOR,  T.  H.— Bids  will 
be  asked  shortly  bv  Bureau  of  Yards 
and  Docks,  Navy  Department.  Wash- 
ington. D.  C,  under  Specification  No. 
5001,  for  circulating  water  discharge 
loop  at  Naval  Operating  Base,  Pearl 
Harbor.  Work  consists  of  54-in.  precast 
concrete  pipe,  extending  from  Point 
G  on  south  side  of  Central  power 
house  a  distance  of  approx.  630  ft.,  in 
addition  to  installation  of  manholes, 
etc.  Sele  notice  Tincler  Official  Proposal 
section   in   this   issne. 


SAN  DIEGO.  Cal.— Until  11  a.  m.,  July 
23  bids  will  be  rec.  by  the  Bureau  of 
Yards  and  Docks.  Navy  Dept.,  Wash- 
ington, D.  C.  to  paint  Naval  Operating 
Ease  hospital.  Spec.  4993  upon  applica- 
tion to  Bureau  of  Works  officer,  U.  S. 
N.,  San  Diego.  Deposit  of  $10  for  plans, 
to  be  refunded. 


HONOLULU.  T.  H.— Until  Sept.  2,  9 
a.  m.,  bids  will  be  rec.  by  Custodian  of 
Postoffice,  Honolulu,  and  until  Sept. 
2.  12  M,  by  Superintendent  of  Construc- 
tion. 403  Postoffice  Bldg,  San  Francisco 
to  furnish  and  install  mail  chute  in  U. 
B.  Postoffice,  Customhouse  and  Court- 
house at  Honolulu.  See  call  fof  bids 
nnder  official  pro'iM>sal  section  in  tills 
issue. 


SAN  DIEGO,  Cal.— Lt.  Harry  L.  Hil- 
ton, acting  public  works  officer  of  11th 
Naval  District,  announces  bureau  of 
medicine  and  surgery  of  Navy  Dept. 
will  spend  $739,500  in  enlarging  Naval 
hospital  in  Balboa  Park.  Plans  for  part 
of  the  work  have  been  completed  and 
bids  will  be  called  for  within  a  short 
time. 


SAX  FRANCISCO— Proposals  will  be 
received  by  the  Bureau  of  Supplies  & 
Accounts,  Navy  Department,  Washing- 
ton, D.  C.,  until  10  o'clock  a.  m.,  July 
S,  1924,  for  delivering  solid  tires,  pneu- 
matic casings  and  tubes,  electric  air 
healers,  gasoline,  air  and  suction  hose, 
steel  boiler  tubes,  twist  drills  and  fuel 
oil  hose  to  the  Naval'  Supply  Depot, 
San  Diego,  Calif.,  and  the  Navy  Yard, 
Mare  Island,  Calif.  Apply  for  proposals 
to  the  Navy  Purchasing  Office,  San 
Francisco,  Calif.,  or  to  the  Bureau  of 
Supplies  and  Accounts.  David  Potter, 
paymaster  general  of  the  navy. 


SAN  FRANCISCO,  Cal.— Until  July 
23,  1924,  11  a.  m.,  bids  will  be  rec.  by 
Bureau  of  Yards  and  Docks,  Navy  Dept 
Washington,  D.  C.  for  excavation  for 
future,  storehouse  at  Marine  Corps 
Depot  for  Supplies  at  San  Francisco 
under  Spec.  No.  4999.  See  notice  to  con- 
tractors under  official  proposals  this 
issue. 


PEARL  HARBOR,  Hawaii.  —  Until 
August  13,  1924,  11  a.  ra.,  bids  will  be 
rec.  by  the  Bureau  of  Yards  and  Docks, 
Navy  Dept.,  Washington,  D.  C,  for  a 
750,000  gal.  elevated  steel  water  tank 
on  steel  tower  at  the  Naval  Operating 
Base,  Pearl  Harbor.  Spec.  No.  4992.  See 
notice  to  contitactoirs  ond^r  'ofZldal 
proposals  this  issue. 


WASHINGTON,  D.  C— Bids  will  be 
called  for  shortly  by  the  Bureau  of 
Yards  and  Docks,  Navy  Dept.,  for  the 
removal  of  the  Fender  System,  Coal 
Depot,  Tiburon,  Cal.,  under  Spec.  5002. 
.See  Notice  to  Contractors  under  Of- 
ficial FroiH>sals  this  issue. 


^  WASHINGTON,  D.  C— Allotments  for 
river  and  harbor  improvements  under 
the  act  of  congress  approved  June  7th, 
announced  yesterday  by  the  war  de- 
partment for  this  fiscal  year  include: 
In  California:  San  Francisco  harbor, 
$300,000:  Oakland  harbor  $245,000:  San 
Pablo  Bay  and  Mare  Island  Strait  $200,- 
000;  Suisun  Bay  channel  $13,000;  Peta- 
luma  Creek  $37,000;  San  Rafael  Creek 
$30,000;  Crescent  City  harbor,  $45,000; 
Noyo  harbor  $500;  San  Joaoiiin  River 
$26,000;  Sacramento  River,  $95,000. 

In  Oregon:  Coos  Bay  $66,300:  Coos 
River  $3000;  Yakima  Bay  and  harbor 
$21,000:  Clatskanie  River  $6500;  Willa- 
mette River  above  Portland  and  Yam- 
hill River  $18,900;  Columbia  River  and 
tributaries  above  Celilo  Falls  to  the 
mouth  of  Snake  River,  in  Oregon  and 
Washington  $4000;  Columbia  and  lower 
Willamette  River,  below  Vancouver, 
Wash.,    and    Portland.    $637,000. 

In  Oregon,  Washington  and  Idaho: 
Snake  River,   $10,000. 

In  Washington:  Skamokawa  Creek 
$1800:  Grays  Harbor  and  bar  entrance 
$81,000;  Grays  harbor  between  Aber- 
deen and  Chehalis  River  $1000;  Seattle 
harbor   $25,000. 

In  Hawaii:  Honolulu  harbor  $300,000; 
Kalului  harbor  $1400. 


WASHINGTON,  D.  C. — Bids  will  be 
called  for  shortly  by  Bureau  of  Yards 
and  Docks,  Navy  Dept.,  under  Spec. 
4989  for  steel  coal  trestle  for  Naval 
Coal  Dept.,  Tiburon,  Cal.  See  Notice  to 
Contractors  under  Official  Proposals, 
this   issue. 

HALLS  AND   SOCIETY 


Date  of  Opening  of  Bids  Extended  to 
July    17th    at   8    P.   M. 

ALTERATIONS  Cost,    $10,000 

PIEDMONT,  Magnolia  and  Highland 
Avenues. 

Alter  frame  club  house  into  commun- 
ity  liouse. 

Owner. — City  of  Piedmont. 

Architect — Meyer  &  Johnson,  Bankers 
Investment  Bldg.,  S.  F. 


Plans  Complete. 

CLUB    HOUSE  Cost,    $5000 

SACRAMENTO,    American    River    n    of 

H  St. 
Two-story  frame  club  house. 
Owner — Kiwanis  Club,  Sacramento. 
Architect — Jens    Petersen,    Peoples   Bk. 

Bldg.,  Sacramento. 

Working  Drawings  Being  Prepared. 
ADDITION  Cost,   $15,000 

BERKELEY. 

One-room  addition  to   club   bldg. 
Owner — Berkeley   Country  Club. 
Architect   —   W.    H.    Ratcliff,    Jr..    Mer. 
Trust   Bldg.,   Berkeley. 


Mailing  Lists 

Will  help  you  increase  sales 

i  Send  for  FREE^catalo^  givi '- 
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Plans  to  be  Prepared.  .onn ono 

BUILDING  Cos  ,    *■;"";"';"' 

SAN  FRANCISCO.     Sacramento  bt.,  bet. 

Stockton   and  Grant  Ave. 
Four-story   Class   A    Y.    M.    C. 

ing-   (Chinese   Members). 
Owner— S.    F.    Y.   M.   C.   A. 
Architect — Meyer   &   Johnson, 

ket   St.,   San  Francisco. 

Bids  to   be   Taken  Next  Week 
BUILDINGS  ^  Cost     $90  000 

LAKE  ORINDA,  Contra  Costa  County. 
Group  of  buildings  consisting  ot   store 
warehouse,      swimming    tanK      anu 
golf  and  country  club  house. 
Owner — Withheld.  _    ^^       .,, 

Architect-W.  H.  Crim  Jr  &  Hamilton 
Murdock,  425  Kearny  St.,  S.  t. 

To  Be  Done  by  Day's  Labor. 

BUILDINGS  ^    Cost,   $90,000 

LAKE  ORINDA,  Contra  Costa  Co.,  Cat. 

Group  of  buildings  consisting  of  store, 
warehouse,  swimming  tank  ana 
golf  and  country  club  house. 

Owner — Withheld.  . 

Architect— W.  H.  Crim  Jr.  &  Hamilton 
Murdock,    425    Kearny    St.,    S.    i" . 


Bids  Opened.  ^     *     t 

CLUB    BLDG.  ^        ^  ,  Cost,    $— 

OAKLAND,  Alameda  Co.,  Cal.,   E  Web- 
ster St.  N  15th.  ^       ,    . 
Twio-story     cioncrete     stoj-e     artd    cWiO 
building.                          .       .         ,   TT  ij 
Owner— Business  &  Professional  Hold- 
ing   Corporation. 
Architect— Miller  &  Warnecke,  414  13th 
St.,   Oakland.  , 
Barr  &   Son,  357   12th,  Oakland.  .  $41,385 

A.    Cedarborg    AoHn 

M.   E.    Hopper   &   Son    42,490 

Lawton    &    Vezey    43,68^ 

Murch-Williams     «.704 

Barrett    &    Hilp ■  •  •  •  •    ^^'^OO 

All   bids   under  advisement. 

i'lans   Being  Figured— Bids(  Close  Aug. 

MEMORIAL  BUILDING        Cost,    $22,000 

MARTINEZ,  Contra  Costa  Co.,  Oal. 

Two-story    concrete    and   frame    veter- 
ans'   memorial    building. 

owner — County    of    Contra   Costa. 

Architect— Jas.    T.     Narbett,     910    Mac- 
donald   Ave.,    Richmond. 
Plans   on   file   in   office   of  clerk   and 

obtainable  from  architect. 


Sub   Contracts  Awarded.  ,,r„  nnn 

STORE  &  LODGE  Cost.  $250,000 

SANTA  ROSA,  Cal.,  A  St.,  bet.  4th  &  5th 

Three-story  steeil  and  reinforced  con- 
crete store  and  lodge  building. 

Owner — Santa   Rosa   Lodge   of  Elks. 

Architect — Shea  &  6hea,  Chronicle  Bldg 
San  Francisco.  o     ,„»    ,», 

Contractor— A.  M.  Hildebrand,  406  4th 
St.,  Santa  Rosa. 

structural  steel  awarded  to  Ralston 
Iron  Works,  20th  and  Indiana  Sts., 
San   Francisco. 

Reinforcing   steel    to    W.    S.   Wetenhall, 
357   12th   St.,   Oakland. 
Bids  are   being  taken  for  plastering, 

plumbing,  steam  heat,  sheet  metal. 

Figures  To  Be  Taken  Next  Month. 

LODGE  &  OFFICE  Cost,  «n0,C00 

S.vN    JOSE,    North    First    St. 

Six-story  and  basement  reinforced  con- 
crete lodge  and  office  bldg. 

0-tvner— Kniahts  of  Columbus,  S.in  Jose 

Anliitect— Leo  J.  D-ivlin,  Pacif'ct  Bldg. 
San   F'ranciscc. 
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SUSANVILLE,  Lassen  Co.,  Cal. — 
Until  July  18,  8  P.  M.,  bids  will  be  rec. 
-oy  Masonic  Building  Committee  to 
erect  Masonic  Temple  building;  est. 
cost,  $30,000  to  $35,000.  Ralph  D.  "Tay- 
lay,  architect,  Lassen  Industrial  Bldg.. 
Susanville.  Construction  will  be  of 
either  local  stone  or  concrete,  alter- 
nate bids  being  asked.  Interior  will  be 
of  wood  construction.  Heating  plant 
is  to  be  hot  air  system.  See  eall  tor 
hiflN  under  ofiielal  proposal  section  in 
this   Issue. 

NEWPORT  BEACH.  L.  A.  Co.,  Cal.— 
R.  Holmes  Paul.  345  IS  Hill  St.,  L.  A., 
has  completed  preliminary  plans  lor  a 
bath  house,  swimming  pool  and  large 
clubhouse,  to  be  erected  at  Newport 
Beach,  for  William  S.  Sparr,  pres.  Sparr 
Fruit  Co..  Douglas  Bldg.,  L.  A.  Frame 
constr.,  the  pool  will  be  of  reinf.  cone, 
constr;  no  other  details  decided;  $270,- 
000. 


Member  S.  F.  Builders'  Exchange 
Phone    Sutter   6700 

ALBERT  DEAN 

Random  Tai-iegated  Colors  Slate 

Roofing 

and 

Random  Tariegated  Colors  Tile 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

190  Jeanie   St.,  San  PrancUco 

Res.    4201    Mission    St. 

Phone    Randolph    5982 


LOS  ANGELES,  Cal.— Lange  &  Berg- 
strom,  801  Washington  Bldg.,  were  low 
bidders  at  $2,380,000  for  all  work  com- 
plete for  erecting  the  new  class  A  club 
bldg  at  n.w.  cor.  of  6th  and  Figueroa 
Sts.  for  the  Jonathan  Club.  Schultze 
&  Weaver,  Pac.  Mutual  Bldg.,  archts. 
Other  bids  were:  Wm.  (Simpson  Constr. 
Co,  $2,475,000:  Pozzo  Constr.  Co.,  $2,- 
484,000;  Scofield  Engr.  Constr.  Co.,  $2,- 
509,000;  Weymouth  Crowell  Co.,  $2,543,- 
000:  Macdonald  &  Kahn.  $2,644,000:  L. 
A.  Planing  Mill  Co.,  $2,732,240.  Bids 
were  also  received  on  31  alternate 
propositions  but  these  in  no  way  alter 
the  relative  position  of  any  of  the  bid- 
ders. The  bids  were  slightly  in  excess 
of  the  amount  available  for  construc- 
tion and  were  taken  under  advisement 
by  the  building  committee  until  it  can 
determine  the  best  way  to  reduce  the. 
cost  about  $200,000. 

PASADENA.  Los  Angeles  Co.,  Cal.— 
\rchitect  Leon  Caryl  Brockway,  400 
{■"■ecuritv  Bldg.,  Pasadena,  has  been 
commissioned  to  prepare  plans  for  the 
new  Masonic  Temple  to  be  erected 
facing  the  new  city  hall  in  the  civic 
center  on  Euclid  Ave.,  between  Colo- 
rado and  Walnut  streets.  Pasadena,  for 
the  Pasadena  Masonic  Temple  Assn. 
John  C.  Austin,  Detwiler  Bldg.,  L.  A., 
will  be  consulting  architect.  The  build- 
ing will  cover  the  entire  120x197  ft. 
site.  Cost  and  type  of  construction  to 
he  determined  later. 


BAKERSFIELD,  Kern  Co.,  Cal. — Fol- 
lowing bids  rec.  by  Kern  County  Su- 
pervisors to  furnish  and  install  re- 
frigerating- plant  in  County  General 
Hospital,    Chas.    H.    Biggar,    architect: 

Baker  Ice  Machine  Co.,  $26,700;  Cy- 
clops Iron  Works,  $22,549;  Y'ork  Manu- 
facturing Co.,  $23,612;  Carbondale  Ma- 
chine Co..  $21,475;  Vulcan  Iron  Works, 
$15,375,  (special  bid  for  part  of  equip- 
ment); Parker  Iron  Works,  $15,995: 
Western  Supply  Co.,  $22,722;  Pacific 
Ice  Machine  Co.,  $8950  (for  part  of 
equipment).  C.  P.  Helpman  bid  $3400 
for    installing    small    refrigerators. 

Wilmot  Castle  Co.  low  bidder  for  in- 
stalling   sterilizers    at    $6657. 

R.  L.  Sherer  bid  $10,252  for  steriliz- 
ers  and   $3016   for   instrument   cabinets. 

Following  bids  received  for  kitchen 
equipment:  Nathan  Dohrman  Co.,  $11,- 
S78.71  or  $9931  with  part  of  equipment 
excluded:  A.  Weill,  Bakersfield,  $15,- 
756:  Griffiths  Sheet  Metal  Co.,  $10,511; 
Mangrum   &   Otter   Co.,    $11,128. 

Stewart  School  Supply  Co.  low  bid- 
ders for  window  shades  at  $1620.  F.  W. 
Kamline  at  .?163:t.75  only  other  bidder. 
All  bids  referred  to  Chas.  H.  Biggar, 
architect.  Bank  of  Italy  Bldg.,  Bak- 
ersfield, for  recommendation  as  to 
awards  of  contract. 

GLENDALE,  L.  A.  Co.,  Cal. — Archts. 
Roth  &  Parker,  7060  Hollywood  Blvd., 
L.  A.,  are  preparing  plans  for  a  class 
A  hospital  bldg.  to  be  erected  on  Laurel 
St.  near  Central,  for  the  Physicians 
&  Surgeons'  Hospital  of  Glendale:  Dr. 
H.  R.  Boyer,  pres.;  Dr.  J.  E.  Eckles, 
vice-pres.;  Dr.  H.  C.  Smith,  treasurer; 
it  will  have  facilities  for  75  patients 
including  three  operating  rooms,  large 
lobby,  sun  porches,  diet  kitchens,  ser- 
vants kitchen  and  dining  room,  laun- 
dry, toilets  and  baths,  each  room  will 
have  private  bath,  nurses'  and  service 
r  f.ms.  maternity  dept.;  boiler  room, 
etc.  Reinf.  cone,  constr.,  3-story  and 
basement,  155x60  ft.,  tile  and  comp.  rfg 
cem..  oak,  cork,  terrazzo  and  tiled  fls., 
plaster  exter.,  steam  htg.  sys.,  aut.  elec. 
elevator,  ventilating  sys.,  sound  dead- 
ening;   $200,000. 


HOSPITALS 


Contract   Awarded. 

ALTERATIONS  Cost,  $100,000 

SAN  FRANCISCO,  NE  27th  and  Valen- 
cia  Streets. 

Alterations   to  hospital. 

Owner— St.  Luke's  Hospital,  27th  and 
Valencia  Sts.,  San  Francisco. 

Architect  —  Chas.  Stockholm  &  Sons, 
Monadnock  Bldg.,  San  Francisco. 

Contractor — Lewis  P.  Hobart,  Crocker 
Building,   San   Francisco. 


HOTELS 


Planned. 

HOTEL  Cost,    $1,000,000 

SAN  FRANCISCO.     Turk  St.  near  Leav- 
enworth St. 
Ten-story  Class  A  hotel  for  Y.  M.  C.  A. 
Owner — Y.  M.  C.  A. 
Architect — International    Bldg.    Bureau, 


New  York. 


;2^^jj2s^si;3:&s:;2sss;:^^ 


Disraeli  said:  "Confldence  is  a 
plant  o(  slow  growth."  The  oon- 
fldence  ivhieh  architects,  eon- 
tractors,  and  owners  everywhere 
have  in  Quaiidt-quality  patiitins 
and  decorating  ."service  has  been 
e.stablished  through  the  strictest 
adherence  to  the  hig;hest  stand- 
ards during  the  past  40  years. 
■Whether  the  job  be  large  or 
small,  our  paramount  interest  is 
to  achieve  the  best  resiilt  and 
fsive  full  value  for  every  dollar 
expended.  Quandt-quality  serv- 
ice is  a  dependable  ser^'iee  and 
vill  fulflll  all  your  requirements. 


A.  auandt  &  Sons 

Painters  •  Decorators 

Since  1885 
4  CUERRErO  STREET  •  MARKET  1709 

SAN  FRANCISCO 

Los  ANGELES 


SOUTH-  GATE,  L.  A.  Co.,  Cal. — Sub- 
urban Hospitals.  Inc.,  will  start  work 
soon  on  a  60-bed  hospital  and  an  ad- 
ministration bldg.  at  Madison  and 
Southern  Sts.  One-story  and  basement, 
brick   walls,   tile   roof;   cost   $40,000. 

LOS  ANGELES,  Cal. — W.  F.  Riley, 
3706  Whittier  Blvd.,  has  the  contract 
to  erect  a  4-story  class  C  hotel  bldg. 
at  1226  Georgia  St.  for  W.  H.  Hastings 
and  W.  F.  Riley;  it  will  contain  84 
rms.  with  about  50  per  cent  baths,  res- 
taurant in  basement,  and  lobby.  Brick 
walls,  50x137  ft.,  comp.  rfg.,  press. 
brick  facing,  hardw..  cement  and  pine 
fls.,  plate  glass,  pine  trim,  comp.  baths, 
gas  steam  boiler  for  htg..  metal  sky- 
lights, terra  cotta  trim,  aut.  elec.  ele- 
vator, etc.  A.  Godfrey  Bailey,  410  Hill 
St.  Bldg-.,  archt. 


A.   E.  Leltch 


J.   G.  Leltch 


LEITCH 
ROOFING  CO. 

Snceeflsors  to  Clark  A  Leltch 

Office   and   Warehouse: 

mo  sr.COND  ST.,  9ACRAME>T0 

Pht'iies   Main   726 — G223 


Saturday.   July   12,   1924 
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LOS  ANGBI.E:S,  Cal— ArclU  M.  Fried- 
man, 404  Detwller  Bldgr.,  has  prepared 
plans  and  Is  taking  bids  for  erecting 
a  4-8tory  and  basement  class  C  hotel 
bldg.  at  n.w.  cor.  of  7th  and  Berendo 
St».  for  I.  Holsman.  It  will  contain 
120  rooms;  dimensions,  80x150  ft.,  brick 
walls,  press,  brick  and  cast  stone  fac- 
ing, marble  and  tile  work,  hardwood 
and  pine  trim,  elevators,  sttam  htg., 
vacuum  cleaning;  $175,000. 

LOS  A.VGELES,  Cal. — Archt.  William 
Bruce,  430  Chapman  Bldg.,  Is  preparing 
plans  for  a  hotel  bldg.  to  be  erected  at 
R.W.  cor.  D7th  St.  and  South  Park  Ave. 
for  Joseph  Crosby;  It  will  contain  3 
stores  and  lobby  on  first  fl.  and  50  ho- 
tel rooms  in  upper  fls.  Frame  constr.,  3 
story  and  part  basement,  comp.  rfg., 
136x43  ft.,  cement  plaster  exter..  metal 
lath,  tiled  baths,  plate  glass,  steam  htg 
sys..  copper  store  fronts,  pipe  trim,  ce- 
ment, terrazzo  fls.  and  pine  trim,  stor- 
age water  htr.;   $45,000. 

LOS  ANGELES,  Cal. — Archt.  Chas.  F. 
I'lummer,  1108  Story  Hldtr..  has  com- 
pleted plans  for  a  class  C  hotel  bldg. 
to  be  erected  at  807  S  Union  Ave.,  for 
Lydia  B.  Gibson;  it  will  contain  lobby 
and  110  rooms  with  about  60  per  cent 
baths.  Brick  walls,  4-story  and  base- 
ment, comp.  rfg.,  50x150  ft.,  rug-,  brick 
and  art  stone  facing,  plate  gla.-is,  base- 
m«nt,  steam  htg.  sys.,  tiled  baths.  2  elec 
aut.  elevators,  pine  trim,  ornam.  iron 
work,    cement,    tile   and  pine   fls. 


ICE  AND  COLD  STORAGE 
PLANTS 

BAKERSFIELD,  Kern  Co.,  Cal.  — See 
"Hospitals,"  this  issue.  Bids  opened  for 
hospital    refrigerating   plant. 

POWER  PLANTS 


STOCKTON',  San  Joaquin  Co.,  Cal. — 
Contract  awarded  Frank  Tucker,  321 
N  Sierra  Nevada  St.  at  $15,496  for  al- 
terations and  addition  to  the  power 
house  at  the  County  General  hospital 
by  Board  of  Supervisors.  Other  bids 
submitted  are: 

E.  H.  Riley    ^^Ail 

L.    .•\.    Peletz    15,912 

(51211)      1st  report  June  7,  1924. 


FALLON,  Nevada — Until  July  30,  8 
p  m.,  bids  win  be  rec.  by  D.  W.  Atkin- 
son city  clerk,  to  const,  electric  gen- 
erating' station,  alternative  bids  being 
desired  for  (a)  2  Diesel  or  Semi-Diesel 
engines,  one  of  150  h.p.  and  one  of  250 
h  p  each  direct  connected  to  individual 
2300  volt  60-cycle  3-phase  alternating 
current  generator  and  exciter  to  utilize 
the  full  rated  power  of  engine  without 
overload;  (b)  two  Diesel  or  Semi-Diesel 
engines,  one  of  200-h.p.  and  one  of  300 
h.p.  d.c.  to  generators  as  in  (a)  only 
of  corresponding  larger  size.  Specifica- 
tions and  further  information  obtain- 
able from  clerk. 


PUBLIC  BriLDIXCS 


Plans    Being    Figured — Bids   Clusi-    July 

21.  ?    P.  M. 
CITY    HALL  Cost,    $35,000 

in   Bonds  Voted. 
LEMOOUE,   Kings  Co.,   Cal. 
Two-story   brick  city   hall,   50x65   feet. 
Owner — City   of  Lemoore,   W.   W.   Shea- 

han.  City  Clerk. 
Architect — Swartz     &     Ryland,     Rowell 

Bldg.,  Fresno. 
Cert,  check  10^-  payable  to  city 
clerk  reii.  Plans  obtainable  from  ar- 
chitects on  deposit  of  $10,  returnable. 
.See  cull  fur  bidx  undrr  <itHcial  iiroiiusnl 
.Hfction    in    this    ixxur. 


ALAMEDA,  Alameda  Co.,  Cal. — Un- 
til July  28.  5  p.  m.,  bids  will  be  rec. 
by  A  D.  Goldworthy,  secy.  Board  of 
Public  Utilities,  1414  Park  St.,  to  fur. 
regulators  and  other  equipment.  Spec, 
and  further  information  obtainable 
from  secretary. 


KING  S 
ORIENTAL 
STUCCO 

Uniform   Color  and  Textnre 
Waterproof,   I>nral)le 

Manufactured  by 
J.  B.  lONG  &  CO. 

NEW   YORK 

Send   for  Color  Card 

A.  I..  GREENE 

Pacific   Coast   Sales   Agent 

490   Burnside   St.,   Portland 

llBl-BJ  Mission  St.  San  Franclaco 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Bids  were  opened  July  9th  at  8  o'clock 
p.  m.,  by  the  Clerk  of  the  Board  of 
Trustees  of  the  City  of  Stockton  for 
the  construction  of  a  class  A  reinforced 
concrete  Memorial  civic  auditorium,  ac- 
cording to  plans  and  specifications  by 
Glenn  Allen,  41  S  Sutter  Street,  Stock- 
ton, and  Wright  &  Saterlee,  Bank  of 
Italy  Bldg.,  Stockton  (comprising  city 
architectural    commission.) 

General  Contract 
R.    W.    Littlefield,       general      contract, 
$387,600;      alternate      1 — deduct   for 
cast  stone  trim,  $11,500;  alt.  2 — add 
for  steel  window  frames,  $4400;  alt. 
3 — ad  for  bronze  front  doors,  $1400; 
alt.    4 — add      for      kalsamine      front 
doors,    $750;    alt.    5 — add    for    plate 
glass,  $1400;  alt.  6 — add  for  Tread- 
lite  and  linoleum,  $4900;  alt.  7 — add 
for  cases  in  Mem.  Hall,  $$1350;  alt. 
8 — add  for  metal  lockers,  $700;  alt. 
9 — add   for   light    standards,    $1400; 
alt.    10 — add    for    Memorial    tablets, 
$950;  alt.  11 — add  for  tile  floors  in 
toilets,   $1500;  alt.   12 — add  for  cast 
granite    steps,    $1000;    alt.     13 — add 
for  steel   door  jambs,   $2800;  alt.  14 
— add   or  deduct   for  brick   &   T.   C, 
$6300;    alt.    15 — add    or    deduct    for 
P.  B.  &  cast  stone,  $1800. 
L.    S.   Peletz,    $395,700;    (1)    $11,000;    (2) 
$5380;    (3)     $2500;    (4)       $2554;      (5) 
$1600;  (6)  $4640;   (7)   $1135;  (8)  $525 
(9)    $3150;    (10)    $1000;    (11)    $1500; 
(12)    $2100;    (13)    $2674;    (14)    $3750; 
(15)   $4500. 
Reilly    &    Nemitz,    $379,347;    (1)    $11,400; 
(2)   $6000;    (3)    $1000;    (4)   $1000;   (5) 
$1353;  (6)  $4590;   (7)  $903;  (8)  $800; 
(9)    $1800;    (10)    $1000;    (11)    $1500; 
(12)    $1200    ;(13)    $1800;      (14)      add 
$10,940:  (15)  $8500. 
J,  F.  Shephard  $387,797;   (1)   $15,200;   (2) 
$5000;  (3)  $1363;  (4)  $900;  (5)  $292- 
(6)    $980    $2930;    (7)    $1050;    (8)    298 
(9)    $2000;    (10)    $1090;    (11)    $1500 
(12)    $1200;    (13)    $1700;    (14)    $1800 
(15)    $9050. 
Robt     Trnst.    $440,000;    (1)    $17,000;    (2) 
$9000;  (3)  $1100;  (4)  $600;  (5)  $1800 
(6)     $4900;     (7)     $900;     (8)    $— ;    (9) 
$1500;    (10)    $1150;    (11)    $1500;    (12 
$1300;    (13)    $2100;    (14)    $3500;    (15) 
$3000 
Frank  Tucker,  $379,679;   (1)  $13,500;  (2) 
$5063;    (3)    $2900;      (4)      $2900;      (5) 
$1487;  (6)  $3040;   (7)  $1101:  (8)  $340 
(9)    $1500:    ',10)    $1100:    (11)    $1456; 
(12)     $1650;     (13)     $2669:     (14)     add 
$15,467;    (15)    add   $14,767. 


West  Coast  Const.  Co.,  $426,819;  (1) 
$6662;  (2)  $6895;  (3)  $2253:  (4) 
$1020;  (5)  $1353;  (6)  $4816;  (7)  $796 
(8)  760;  (9)  $1470;  (10)  $1144;  (11) 
$1145;  (12)  $1205;  (13)  $2156;  (14) 
$5048;  (15)  $4468. 
H.  W.  MoUer,  $398,533:  (1)  $8000;  (2) 
$4400:  (3)  $2150;  (4)  $785:  (14) 
$3715;    (15)    $4115. 

Electrical   Work 

Chaa.    Vorehies,    Stockton $18,574 

Electrical   Const.  Co 18,850 

Hlld    Electric    Co 18,850 

Latourrette-Fical    Co 19,000 

Grider   Electric   Co 19,412 

Crown    Electric    Co 19,905 

Stockton   Plumbing  Supply  Co...   22,906 

N    L.    Gnekow    24.074 

Mixer    Electrical    Co 25,980 

Newberry    Electric   Co 26,623 

Butte   Electric  Mfg.  Co 26,864 

M.   E.  Ryan    27,215 

Structural    Steel 
Seller    Iron    Works,    945      S      Pil- 
grim  St.,    Stockton $51,690 

Minneapolis    Steel    &    Machinery 

Co      52,380 

Schrader  Iron  Works 53,800 

Golden  Gate  Iron  Works   56,000 

Dyer    Bros 57,000 

Herrick   Iron   Works    61,300 

Moore  Drv  Docks  Co 65,325 

Pacific   Coast   Engineering   Co...    65,383 

Stephen-Smith   &  Company 61,809 

Heating,  Plumbing  and  Ventilating 
Stockton    Plumbing     Suply     Co., 

327  Miner  Ave.,  Stockton $41,544 

Miller  &   Hayes    41,896 

Brandt   &    Eraser    44,000 

Brandt    Bros 45,630 

N.  L.  Gnekow    45,847 

Latourrette-Fical    Co 47,816 

Scott  &   Co 50,430 

Gilley   &   Schmidt    53,237 

Latourrette-Fical  Co.  (comb,  bid) 
Heat.,  pibg.,  elec.  &  vent.  ded.  2%  total. 
All  bids  under  advisement. 


Architect  or  Builder 

If  yon  want  your  Trpewrltcr 
Work  on  SpecllIcatlon»  to  be 
clean  cut  rent  or  fcny* 
■Woodstock,  the  maclilne  that 
cut*  the  l>e«t  BtencU 


SALINAS,  Monterey  Co.,  Cal. — Sweet- 
ser  and  Baldwin  Safe  Co.,  Los  Angeles 
at  $2474  submitted  only  bid  to  super- 
Tisors  to  install  burglar  alarm  system 
in  county  treasurer's  office.  Bid  re- 
eded. New  bids  will  be  considered  July 
21,  2  p.  m.  Spec,  obtainable!  from  T.  P. 
Joy,    county   clerk. 

LOS  ANGELES,  Cal. — Until  12  o'clock 
noon,  August  13,  bids  will  be  received 
by  the  board  of  library  directors  for 
erecting  the  new  central  library  build- 
ing at  5th  St,  and  Grand  Ave.  Bids  are 
being  taken  for  all  work  complete  in 
one  contract.  The  appropriation  for 
the  building  is  practically  $1,500,000. 
Plans  and  specifications  may  be  ob- 
tained in  writing  to  Carleton  M.  Wms- 
low,  architect,  921  Van  Nuys  Bldg.  A 
deposit  of  $75  is  required  for  plans  and 
spec.  Plans  were  prepared  by  Bertram 
G  Goodhue  and  Carleton  M.  Winslow, 
assoc.  archts.  The  bldg.  will  be  3-story 
and  basement,  main  bldg.  239x200  ft 
with  tower,  and  a  wing  81x129  ft.;  class 
A  reinf.  concrete  construction,  terra 
cotta  and  stone  facing,  tile  comp.  and 
copper  rfg.,  bronze  work,  marble  and 
tile  work,  elevators,  steam  htg.,  etc. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 

Tropico       Potteries,     Inc.,       Glendale, 

.■submitted  low  bid  to  county  super- 
visors July  1  (opening  postponed  from 
June  30)  at  $1012  for  metal  book  rack 
setting  terra  cotta  for  the  new  Hall 
of  Justice.  N.  Broadway  and  Temple 
St      L   A.  Pressed  Brick  Co.  bid  $165,000 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  612 

Equipped  To  Handle 
Any   Size   Job. 

DIRECT  FACTOBT  BUYERS 
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LOa  ANGELES,  Los  Angeles  Co.,  Cal. 
—Raymond  Granite  Co.,  1350  Palmetto 
St.,  submitted  low  bid  to  <=«""  ^  ^^: 
pervisora  July  1  (opening  postponed 
From  June  30)  at  $1,029,680  for  urn.sh" 
ing  and  setting  the  granite  tor  the  Hall 
of  Justice  N.  Broadway  and  Temple 
St  McGilvray-Rayraond  Granite  Co., 
bid    $1,185,735. 

RESIDENCES 


BUILDING     AND     ENGINEERING     NEWS 

Cost,     $10,000 


Saturday,  July   12,   1921 


Owner  to  Take  Figures 
RESIDENCE 

WILLITS,  Mendocino  Co.,  Cal. 
Two-story    frame    country    residence. 
Owner — C.   R.   Negel. 
Architect   —   Henry    H.    Gutterson 
Powell  St.,  San  Francisco. 


To  Be  Done  By  Day  s  Work  »ioRnn 

COUNTRY   HOUSE  Cost    $12,600 

LOS  GATOS,  Santa  Clara  Co.,  Cal. 
Two-story    frame    and    stucco    country 

house   (8  rooms). 
irehltl^f^H.' a!  Minton,  Bank  of  Italy 

Bldg.,   San   Francisco. 

To  Be  Done  By  Day's  Work. 
COUNTRY  HOUSE  Cost,  $20,000 

LOS  GATOS,   State  Highway. 
Two-story    frame    and    stucco    countrj 

house.  ,         , 

Owner— James  A.  Bachagalupi. 
Architect— H.  A.  Minton,  Bank  of  Italy 

Bldg.,   San   Francisco  . 

EwEl£?N.EL''&  GARAGES  Cost    $15  900 

OAKLAND,    5336,    5340,    5400,    5406,    5412 

Normandie.  ,       ,,.  ^_  , 

Five    1-story      5-room      dwellings    and 

Ownir— k"a.  Johanson,  2429  13th  Ave., 

Oakland. 
Architect — None. 

Plans   Being  Figured.  ,,onnn 

■RfTlSTDENCE  Cost.    $l.i.UUU 

STANFORD      UNIVERSITY  ^  CAMPUS, 

Palo  Alto,  Santa  Clara  Co.,  Cal. 
Two-story    frame    and    stucco     S-room 

residence. 
Owner — Withheld.  „     ^ 

Architect— Birge  M.  Clark,  600  Embar- 

cadero,  Palo  Alto. 

Plans  Being  Figured.  n,  nnn 

RESTDBNCE  Cost,    $17,000 

STANFORD      UNIVERSITY      CAMPUS, 

Palo   Alto,   Santa   Clara   Co.,   Cal. 
Two-story    frame    and    stucco    12-room 

residence. 
Owner — Withheld.  .„  „     ^ 

Architect— Birge  M.  Clarke,  600  Bmbar- 

cadero,  Palo  Alto. 

Contract  Awarded.  ,,<«„« 

RESIDENCE  Cost,   $14,000 

SAN  JOSE,  12th  near  San  Carlos. 
Two-story    9-room   residence. 
Owner — Dr.    I.    A.    Eraser,    Bk.    of    San 

Jose   Bldg.,  San   Jose. 
Architect — C.  S,  McKenzie,  Bank  of  San 

Jose,   San  Jose. 
Contractor — J.  B.  Lamb,  640  S  11th,  San 

Jose. 

Plans  Being  Prepared.  ,,„„„„ 

RESIDENCE  Cost.    $12,000 

OAKLAND,  Near  Sequoia  Country  Club. 
lV4-storv    Spanish    type    residence    with 

tile  "roof  (hot  air  heating  sys.) 
Owner — W.  W.  Johnson. 
Architect— Miller    &    Warnecke,    Artico 

Bldg.T  Oakland. 

Contract  Awarded. 

RESIDENOB  Cost,     $14,639 

PIEDMONT,   Alameda  Co.,  Cal.      No.    11 

Bellview   Ave.,   Piedmont. 
Two-story    8-roum    residence    and    ga- 

Owner — C.    F.    Bryan,    297-D    Perry    St., 

Oakland. 
Architect — None. 
Contractor — Geo.      J.      Maurer      Co.,   177 

Ridgeway   Ave.,    Oakland. 

"Contract  Awarded. 

RESIDENCE  Cost,    $20,500 

PIEDMONT,  Alameda  Co.,  Cal.     No.  480 

Wildwood  Ave. 
Two-story    9-room    residence    and    ga- 

Owner — A.  L.  Duncan,  54  Woodland 
St.,   Oakland. 

Architect — None. 

Contractor— A.  Cedorborg,  1445  Excel- 
sior Blvd.,   Oakland. 

Plans  Being  Prepared. 

RESIDENCE  Cost,     $30,000 

CARMEL,   Monterey  Co.,   Cal. 

Two-story  10-room  concrete  block  resi- 
dence. 

Owner — Withheld. 

Architect  —  Henry  H.  Gutterson,  625 
Powell  St.,  San  Francisco. 


Contract  Awarded. 
RESIDENCE  Cost,   $9,000 

ATHERTON,  Santa  Clara  Co.,  Cal. 
Two-story      Colonial       residence      with 

shingle   exterior. 
Owner — Mr.   Perry. 
Architect   —    Henry    H.    Gutterson,    62o 

Powell   St.,    San    Francisco. 
Contractor — Frank   Fox,   Palo   Alto. 


Plans   to  be  Figured  Next  Week. 

ItKSIDENCE  Cost,  $25,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal.  Uni- 
versity Ave.   and   Marlowe   St. 

Two-story  frame  and  plaster  residence. 
526  Owner— M.  A.  Buchau,  257  Byron  Ave., 
Palo  Alto. 

Architect  —  Henry  H.  Gutterson,  b26 
Powell  St.,  .San  Francisco. 


GLENDALE,  L.  A.  Co,  Cal.— Geo.  W. 
Okey.  715  N  Louise  St..  Glendale.  has 
taken  out  permit  to  erect  by  day  labor 
a  20-family,  60-rm.  (20  3-rm.  units) 
bungalow  court  at  831-901  Mariposa  St; 
comp.   rfs.;   $40,000. 


I'^RATT^ 


CONCRETE     Cl^\ 


NOTE: — Sandy  Pratt  is  at  Rio  Nido 
on  the  Russian  River  so  we  picked  out 
one  of  his  best  stories  to  run  while 
away  on  a  vacation — "The  Office  Girls." 

MRS.   BOB  Hair  lives. 

NEAR  SANDl'  Pratt,  President. 

OF  THE  Pratt  Building  Material  Co. 

PRODUCER  OF  Rock  and  Sand. 

AND  BOB  Hair,   her  husband. 

WAS    OLD    fashioned. 

AND   THOUGHT  women. 

SHOULD    STAY    home. 

COOK  HIS  meals. 

AND  NOT  spend   90%. 

OF  THEIR  time. 

PLAYING  BRIDGE  and  poker. 

MRS.  BOB  Hair  wanted. 

TO  BOB  her  hair. 

FRIEND  HUSBAND  was  opposed. 

BUT  LIKE   all   wives. 

SHE  BEGAN   to  argue. 

SHE  SAID  her  headaches. 

WOULD   DISAPPEAR. 

IF   THE   weight. 

OF   HER   hair. 

AND  HER  hair  net. 

COULD  BE  removed. 

FROM  HER  brain   casing. 

SO  BOB   Hair   gave   in. 

BECAUSE  IT  is  the  easy  way. 

FOR   SOME   ladies   will  argue. 

AND  BOB  liked  to  read. 

WHEN  HE   was   home. 

SO  THE  hair  was  bobbed. 

AND  NO   more   complaints. 

ABOUT  HEADACHES  from  friend  wife. 

BUT  THE  liills. 

w         •         « 

FOR  MARCELLS,  trimming,  etc. 

GAVE  POOR  i:nb  Hair  headaches. 

AND   SANDY   predicts. 

THAT  SOON  all  men. 

WILL  WEAR  long  hair.         2.  . 


.\ND  A  lady  with  long  hair. 

•      •     • 
IS  NO  lady  at  all. 

.■S.ND  NOW  changing. 

FROM   THE  sublime. 

•      •      • 
TO   THE   ridiculous. 

SANDY  PRATT,  Producer. 

OF   THE   best  crushed   rock. 

AND  CLEANEST,   sharp   sand. 

IN  THE  world. 

HE.\RD  IRWIN  Engler,  Secretary. 

OF  THE  Sacramento  Chamber  of  Com- 
merce. 

TE;ll  THE  Sacramento  Rotary  Club. 

THAT  STATISTICS  show. 

TH.\T  OUT  of  every   100    women. 

THAT  FAINT. 

55%   FALL  into    the  arms. 

OF    GOODLOOKING    men. 

AND  ONLY  1%  fall. 

INTO   THE  kitchen   sink. 

•■I   THANK   you." 


■'■■'Mil  jf 


This  photo  (copyrighted  by  Curtis 
Publishing  Co.)  shows  "Mrs.  Bob  Hair" 
on  the  road  to  the  barbers,  she  has  the 
(Pratfs)  sand  to  walk  away  and  her 
hiisband  has  the  "rocks"  (Prattrock) 
to  pay  for  the  same. 


Saturday,   July    12,    1921 


BUILDING     AND     ENGINEERING 


l"lans  Being   Prepared. 
KKSIDKNCK  Cost,    JIS.OOO 

PAbO  ALTO,  Santa  Clara  Co..  Cal. 
One    and    une-haK-ntory      frame      and 

stucco  Spanish  style  rcsicknce  with 

tile  roof. 
Owntr —  Frank      W.    Eriln,      Call-Post 

Uldg.,  San   Francisco. 
Arohitfct    —    W.    H.    Crim    &    Hamilton 

.NlTinliuk,    425   Kearny  St.,   S.   P. 


CiiMtiiict    .Awarded. 

KKSIUK.NCK  Cost,   $13,168 

riKUMONT,    Alameda   Co.,   Cal.   No.   132 

Guilford  Place. 
Two-story   residence  and   garasje. 
Owner — F.  I.  Hoftiman. 
Architect — None. 
Contractor — ^C.   M.   MacGregor,    -tTO    13th 

St.,  Oakland. 


Contract  Awarded. 

RKSIDENCE  Cost,   $15,000 

SAN  FRANCISCO,  W  Valencia  280  S 
22nd  St. 

Two-story    frame    residence. 

Owner — -The  Salvation  Army,  36  Mc- 
Allister St.,  San  Francisco. 

Architect — M.  I.  Diggs,  1901  Telegraph 
Ave.,   Oaliland. 

Contractor — Chas.  Llnd,  36  McAllister 
St.,  San  Francisco. 


Contract  Awarded. 

RESIDENCES  Cost,  $42,000 

SAN    FRANCISCO.    NW    California   and 

31st  Ave.  and  W  31st  Ave.  28  53  78 

103   128  N  California. 
Sis   Two-story     and     basement     frame 

residences. 
Owner— Allen     &     Co.,     168     Sutter    St., 

San  Francisco. 
Architect — Earle    B.    Bertz,    168    Sutter 

St.,    San    Francisco. 
Contractor — Harry    B.    Allen,    Inc.,    168 

Sutter  St.,  San  Francisco. 


Bids   to  be  Taken  Next  Week. 
RESIDENCE  Cost,   $18,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
One    and    one-half-story      frame      and 

stucco  Spanish  style  residence  with 

tile  roof. 
Owner  ■ —  Frank  W.     Erlin,     Call-Post 

Bldg.,  San  Francisco. 
Architect  —  W.   H.    Crim   &   Hamilton 

Murdock,  425  Kearny  St.,  S.  F. 


CORONA,  Riverside  Co.,  Cal.  —  The 
John  P.  Mills  Organization  of  Long 
Beach,  sales  agents  for  the  syndicate 
developing  the  Happy  Valley  dist.,  east 
of  Corona,  announce  that  the  syndicate 
will  build  about  25  dwlgs.  on  Magnolia 
Ave.  at  a  cost  of  more  than  $100,000. 
Each  dwelling  will  be  located  on  a  2- 
acre  farm,  and  will  comprise  3  or  4-rm 
house,  garage  and  chicken  run. 


SCUOOLS 


Figures    Being    Taken    —    Bids    To    Be 

Opened   July    18. 
AUDITORIUM    ETC.  Cost,    $— 

SUTTER    t;REEK,   Amador  Co.,   Cal. 
One-story  concrete  manual  arts  bldg. 
Owner    —    Sutter    Creek    Union    high 

School. 
Architect — W.   H.   Weeks,   369   Pine   St., 

San   Francisco. 


Bids  Opened  for  Orinda  Park  School. 
SCHOOL  Cost,   $25,000 

ORINDA  PARK  near  Richmond,  Contra 

Costa   Co.,   Cal. 
One-story   cement   block   school  bldg. 
Owner — Orinda    Park    School    District. 
Architect — James  T.   Narbett,   910  Mac- 

donald    Ave.,    Richmond. 
L.    V.      Perry,      Concord      at      $18,043 
awarded  the  contract.  Other  bids  were: 
Hansen,   Robertson    &   Zumwalt   $20,100 

B.   H.   Schmidt    31,294 

Paul    Jones    32,436 

Contract  Awarded 

AUDITIONS  Cost,    $65,000 

PALO  ALTO,   Stanford  University. 

One-story  brick  and  frame  addition   to 
gymnasium. 

Owner — Stanford    University. 

Arehrtect  —  Bakewell      &      Brown,    251 
Kearny  St.,  San  Francisco. 

Contractor — George  Wagner,  251  Kear- 
ny  St.,   San   Francisco. 
Segregated  bids  to  be  taken  in  about 

three    weeks. 


Figures   Being    Taken   —    Bids    To    Be 
Opened  at  12  O'clock  M  July  21,  '24. 

SCHOOL  Cost,  $15,000 

GUBRNEVILDE,   Cal. 

One-story  frame  school  building. 

Owner — Guerneville     Grammar     School 
District. 

Architect — Miller  and  Warnecke,  Perry 
Bldg.,  Oakland. 
See  call   for  bids   under  official  pro- 


ALHAMBRA,  L.  A.  Co.,  Cal. — Until  8 
p.  m.,  July  17,  bids  will  be  received  by 
board  of  education  of  Alhambra  city 
high  school  district  for  erecting  a 
new  household  arts  building  at  the 
high  school  site;  Allison  &  Allison,  1405 
Hibernian  Bldg.,  archts.  Bids  will  be 
taken  separately  on  the  general  con- 
tract, plumbing  and  heating  and  venti- 
lating. The  bldg.  will  be  2-story  and 
basement,  60x116  ft.,  10  classrooms  and 
cafeteria;  brick  construction,  brick  and 
stucco  exterior,  comp.  rfg.,  pine  trim; 
$72,000. 

WATSONVILLE,  Santa  Cruz  Co..  Cal. 
^Until  July  18,  8  P.  M.,  bids  will  be 
rec  by  G.  F.  Silliman,  Clerk,  Railroad 
School  District,  to  erect  addition  for 
Railroad  school.  Plans  by  A.  W.  Story, 
135  Lincoln  St.,  Watsonville.  Cert, 
check  5%  payable  to  clerk  req.  Plans 
on  file  with  Secretary  of  Chamber  of 
Commerce,  Watsonville. 


NEWS  IS 

SAN  FRANCISCO  —  Mahony  Bros.. 
Flood  Bldg-.,  at  (a)  $690,800  and  (b) 
$704,800  submits  low  bid  to  Board  of 
Public  Works  to  erect  High  School  of 
Commerce  addition  in  Fell  Street  bet. 
Van  Ness  Ave.  and  Franklin  St.  John 
Held,  Jr.,  architect.  First  National  Bank 
Bldg.  Other  low  bids  are:  Severin  Elec- 
tric Co.,  828  Mission  St.,  at  $13,300  for 
electric  fixtures;  A.  Lettlch,  365  Fell 
St..  at  $43,716  for  plumbing;  L.  Flat- 
land,  1959  Mission  St.,  at  $42,400  for 
electric  work  and  W.  H.  Plcard.  5656 
College  Ave.,  Oakland,  at  $71,427  for 
mechanical  equipment.  Complete  list 
of  bids  follow: 

General  Construction 

A  B 

Mahony    Bros,    (low) .  .$690,800   $704,800 

Hayes-Oser     793,634      801,134 

Barrett  and  Hilp 749,233     756,483 

O.    Monson     734,430     741,430 

.Anderson    &    Ringrose.    748,000      758,000 
C.  H.  Peterson  and 

C.  L.   Wold    739,900     747,800 

Reilly  &  Nemitz 768,936     776,436 

E^Iectric    Fixtures 
Severin    Electric    Co.     (low) ...  .$13,300 

Spencer    Electric    Co 15,383 

J.  W.  Burtchaell   14,686 

Thos.    Day   Co 14,292 

Thos.  Day  Co.   (alt.  bid) 12,585 

Plumbing 

A.    Lettlch    (low)     $43,716 

Wm.  D.   Stewart   56,731 

Thos.   Skelly    58,380 

C.   Petersen  Co 61,972 

Henry   Ernst   &   Sons    67,298 

F.   W.   Snook  Co 59,200 

Clarence  Drucker   57,400 

Turner    Co 53,740 

Electric     Work 

L.   F'latland  (low)    $42,400 

M.  E.  Ryan   65,900 

Butte  Elec.   Equip.  Co 46,881 

Butte  Elec.  Mfg.  Co 46,511 

Radelf inger  Bros 49,700 

F.  E.  Newbery  Elec.  Co 48,900 

Crown    Electric    Co 47,735 

Turner    Co 49,780 

Mechanical  Equipment 

W.    H.    Picard    (low)     $71,427 

Wra.   D.   Stewart    74,145 

C.    Petersen  Co 83,832 

Geo.   A.   Schuster    76,800 

Jas.  H.  Pinkerton   81,998 

Turner    Co 79,960 

Knittle-Cashel  Co 79,578 

Scott   Co 81,325 

F.  W.  Snook  Co 81,900 

A.    Lettich    74,430 

WOODLAND,  Yolo  Co.,  Cal. — Until 
July  19,  8  P.  M.,  bids  will  be  rec.  by 
Wm.  M.  Hyman,  Clerk,  Woodland  High 
School  District,  for  (1)  special  fixture 
work  and  (2j  program  clock  system  for 
high  school  building,  now  under  con- 
struction. W.  H.  Weeks,  369  Pine  St., 
San  Francisco,  architect.  See  call  for 
bids  under  official  propo.sal  section  in 
ttlis  issue. 


All-Key 
Plaster  Lath 

(Patented) 
10O%    Mechanical  Ker- 


Plaster 
Wall    Board 

(Patent  applied   for) 
The  Last  Word  in  W^all  Boar 


CALIFORIOA  CEDAR  PRODUCTS   COMPAITT 

STOCKTON,   CALIFORNIA 


COLMA,  San  Mateo  Co.,  Cal. — Until 
July  19,  8  P.  M.,  bids  will  be  rec.  by 
Mrs.  Stella  L.  Jensen,  clerk,  Jefferson 
Union  High  School  District,  to  install 
gas  heating  system  in  high  school.  W. 
H.  Weeks,  architect,  369  Pine  St.,  San 
Francisco.  Specifications  obtainable 
from  clerk. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — Bids 
will  be  asked  at  once  by  Board  of  Edu- 
cation to  furnish  and  install  window 
shades  In  Fremont  school.  W.  H.  Weeks 
369    Pine   St.,   San   Francisco,   architect. 


BAKERSFIELD,  Kern  Co.,  Cal.— Un- 
til July  20,  bids  will  be  rec.  by  M.  C. 
Hole,  clerk,  Belridge  School  District, 
paint  main  school  District,  to  paint 
main  school,  teacherage  and  garage 
buildings.  Bids  may  be  submitted 
either  for  materials  or  labor  or  both. 
Further  information  obtainable  from 
clerk. 


LONG  BEACH,  L.  A.  Co.,  Cal.— Davi- 
son &  Thompson,  361  Walnut  St.,  Long 
Beach,  were  awarded  the  general  con- 
tract at  a  total  of  $76,335  for  erecting 
a  new  unit  and  remodeling  the  present 
buildings  at  the  Burnett  school  Site. 


MODESTO,  Stanislaus  Co.,  Cal. — Ris- 
ing Sun  School  District  rejects  bids  to 
erect  new  school  and  plans  will  be  re- 
vised to  bring  cost  within  amount 
available  for  construction.  Bids  were: 
Bengston  and  Swenson,  Turlock,  $16,- 
896;  W.  Knutson,  Patterson,  $17,999; 
Randolph  and  Ward,  Modesto,  $17,960, 
E.  K.  Aangle,  Dos  Palos,  fl7,148. 


It 

T  ns  ANGEX^ES,  Los  Angeles  Co!,  Cal. 
-^°%^r  t  fo  ^S'n^n!ern^"r; 

tr^'^Afbi J'n  1°  ?r4!6ooT-Thos.  F.  Power. 
Jr.,  AiDion  »i.,  *"■.„„.  Business  Dept., 
Atwaler  Ave  |84  000  ■  i^^«'"j,  p^.ver, 
Barton    Hill,    ^fi^i^nnfi     Phas    F    Plum- 

Zu:  B%\f     Rock.  ^^^84  000;      Otto    H. 
Neher,    EschelniLan    St.,    JllAO"^^^^.   q 
Norberg.    Farmdale     $36  000     ParK 
Wright,   F  eueroa  St     $84,0^0  ■    ^u  ^^ 

dept.,  Gardena,  ^^^ff^^Q.^u.  Ashley. 
grrTne"r   st:"|84*Oo6-''The^o.    C.    Kistner 

mond   St.,    $84  000,    Edw.   t-     ia. 

f  i'-!  j-^^ill^im.lirteue^;  l//"$8"4  "- 
C.?a"l'kfr  &  Ei-n  Hun^phre^-  ^?!l2  000; 
000;  E.  L.  Taylor,  Laguna  »  ^^^  ^ 
Thos.  F.  Po^yer  Laurel,  »»«■.■  jj  c. 
Hebbard.    Leland    Ave      $84,JJ0U,  ^^ 

Deckbar,    Lorena    S^'    $60'0OU  ^^^^^ 

dept.,    Loreto    St.,    ♦"O^"""/.  -^     r.    Zim- 

brook,  MWf^^'^'n^e  jeo.doo;  John  B. 
merman,  Miramonte,  |o  ■  ^  Marston, 
Kibbey.  M°" te  y 'sta,  *^^;"!^vkshin  gton, 
Van   Pelt  &  MayDury,   ^'  ^    p    Hud- 

ii^in?^'d^.n|rn^^,;^: 

i%W^r  |a?Jn;^p/j--^  t8,!000*  t4. 
000;  R.  D.  King,  San  Rftaei,  *  igj  qoO; 
9.  Nibecker,  Jr..  '"^"^  qV  $84,000; 
Thornton  Fi'^^ugh  66th  &t^,  *|| 
Walker  &  Eisen,  South  ParK*  . 
Walter  B.  Phillips,  Toland  v\ « •  »  ^^^ 
000;  Myron  Hunt  2?thbt,»ii^^^  ^ 
&ufsi>V^,^^Ve^?n^o"n^fe.,)lj00;Wiune. 

000;  C.  M.  Hutchin.son,   ^  ^.    q^^. 

Tn  ■^\toSr""oh^ntS^"'^^|/il"e^n- 
Ed?rar   rnW^,  b:f;?iitls^  df  .!=h|: 

000     and    McKinley,     |"'^^(,:    q^,      m. 

Norman  F.  Marsh,  H°"\'X5'^i^  *  $350,- 
Webber,  Staunton  &  bpauiaiiie,  «"  ,' 
(00 r  business   dept.,    Owensmouth     $30 

000;  Hunt  &  Bur"«'  I^°°rn^„"do,    ioMSo 
business   dept.,    San    -^^  ^rnanuu,    «      , 
So?n    C.    Austin,    Wilmington     $40^,0^0 
Noerenberg      &    Johnson,      Part      time, 
1300,000. 

BERKELEY,  Alameda  Co  .Cah  — 
TiidBon  Iron  Works.  6408  ban  -t^auiu 
Avp  Oakland  at  $1430  awarded  con- 
wlct  ?y  Board  of  Education  to  erect 
f[?e  scapes  on  Emerson  school. 

riPTTTHERS,  Fresno  Co.,  Cal. — ^Un- 
tof  luly  9  at  8  o'clock  p.  m.  bids  will 
E4H?d-orT/us^ee°s«fc9L 

^^hS^'o.^^ii°^i.s^^Str  ?i 

!r'^Z'l'I.  sfucco  lddi°?o^i;^?o°The|^f - 
;St?^  L^nion  High  School.  Plans  obtain- 
ibte  from  Architect  Ernest  J.  Kump, 
Rowell  Bldg.,  Fresno.  All  bids  must  be 
Accompanied  by  certified  check  10%. 

MADERA,  Madera  Co.,  Cal.— Ulntil 
A,rri  2  30  P  M.,  bids  will  be  rec  by 
MP  Austin  Clerli.  Madera  School  Dis- 
trict' to  fur.'  and  del.  10  E,  H.  She  don 
&  CO.,  No.  402  Domestic  Sc'ence  TaWes, 
60-in  long,  24-in.  wide  and  31-in.  hign 
with  one  30 -in.  gas  stove,  made  of 
birch  and  maple,  with  magnesium 
enamel  heat  and  moisture  proof  top^ 
Further  information  obtainable  from 
clerk.  

GALT  Sacramento  Co.,  Cal. — Gait 
Joint  .Union  High  School  District  plans 
to  rebuild  structure  recently  destroyed 
by  fire.  A  building  costing  $1dO,000  is 
contemplated.     

MADERA,  Madera  Co.  Cal.— R.  W. 
Brown  Construction  Co.,  Madera, 
awarded  contract  for  science  and  arts 
building  at  Lincoln  School  and  restore 
fire  damage  to  west  wing  of  the  mam 
school  Bids  were  $15,876  and  $17,515 
respectively. 


BUILDING     AND     ENGINEERING     NEWS 
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GEYSERVILLE,  Sonoma  Co.,  Cal.  — 
Until  July  15,  6  p.  m.,  bids  ^;;'l'  ^e  rec. 
by  Henry  L.  Xutter,  secy.  GeyserviUe 
Union  High  School  District,  to  furnish 
and  install  oil  burning  Seating  plant 
in  high  school.  Specifications  obtain- 
able from  clerk. 

BAKERSFIELD,  Kern  Co  Cal.  — 
Currie  and  Dulgar,  Bakersfield  at  $49,- 
900  awarded  contract  by  Kern  Union 
High  School  District  to  f^r^'^" .  ^"? 
"stall  heating  plant  ^  at  high  school. 
Star  Electric  Co  .bid   $38,000. 

Contract  for  electric  fixtures  m 
shops  buildings  awarded  to  Star  liiec- 
trlc  Co.,  at  $749^ 

BERKELEY,  Alameda  Co.,  Cal— Thos 
Caton  Berkeley,  at  $9S88,  awarded  the 
contract  by  Board  of  Education  for  al- 
terations to  high  school  science  build- 
ing.   

WOODLAND,  Yolo  Co.,  Cal.— Wood- 
land Grammar  School  Building,  a 
$200  000  structure,  recently  destroyed 
by  fire.  Trustees  plan  immediate  con- 
struction  of  new   building. 

FRESNO,  Fresno  Co.,  Cal. — Until 
JuTy  14.  8  P.  M.,  bids  will  ?«.  rec  ^^y 
R  I  Farris,  Clerk,  Central  Union  High 
School  District,  to  fur.  50  Lyon  lockers 
or  equal,  24  20-in.  stools,  shop  equip- 
ment adding  machine,  moving  picture 
machine,  boloptican  and  30  tablet  arm 
chairs.  Further  information  obtain- 
able from  clerk  by  addressing  Route  J, 
Box    419,    Fresno. 


Contractors, 

Builders, 

Engineers, 

You  Can  Now 

Protect    Your 

Checks 

right  on  the  job 

if  you  have  a 


ii 


Security 

CHECK 

PROTECTOR 

FOUNTAIN 

PEN" 

The  Steel  Cutting 
Wheel  on  the  end 
perforates  and  forces 
a  red  acid  proof  ink 
into  the  fibre  of  the 
paper,  protecting  the 
amount,  payee's  name 
date,  number  of 
check,  and  all  kinds 
of  negotiable  papers 

NEW  FROM 
END  TO  END 

Most   perfect   writing 
InstTOment    made. 

PRICES 

$3.50   to   $7.00 

COUNTY  and  GENERAL  AGENTS 
WANTED 

SECURITY  SALES  CO 

253    MONTGOBIERY    STREET 
San  Francisco.  Calif. 


VENICE,  L.  A.  Co.,  Cal.— Until  1  P-  m. 
July  23,  bids  will  be  rec.  by  board  ol 
trustees  of  Venice  city  schools,  Venice, 
Cal  ,  at  office  of  secretary  in  Martha 
Washington  school  bldg.,  for  erecting 
4-room  brick  additions  to  Betsy  Ross, 
Machado,  Florence  Nightingale,  Abra- 
ham Lincoln  and  Abbot  Kinney  schools 
acording  to  plans  and  specifications 
by  Francis  D.  Rutherford,  archt.,  D.  D. 
.Smith,  assoc,  Mills-Fraser  Bldg.,  Santa. 
Monica,  and  Parkhurst  Bldg.,  Venice. 
Bids  will  be  rec.  separately  for  the 
five  schools  and  for  different  parts  of 
the  work  as  follows:  General  contract, 
electrical  work,  plastering,  plumbing 
and  heating,  painting.  Cashier's  or  cer- 
tified check  or  bidders  bond  for  o% 
required.  Deposit  of  $10  for  plans.  W. 
F  McConnell,  clerk  of  board.  One  bldg. 
will  be  faced  with  brick,  the  other  four 
brick  plastered;  tile  roofs.  Total  cost 
$120,000. 

\"EAR  WHITTIER,  Los  Angeles  Co., 
Cal. — Architect  A.  S.  Nibecker  Jr.,  62o 
Washington  Bldg.,  is  completing  plans 
for  a  new  school  building  to  be  erected 
near  Whittier  for  the  Los  Nietos  school 
district.  One-story,  masonry  exterior, 
walls,  stucco  finish,  tile  roofing,  gas 
steam  heating,  hardwod  and  maple 
floors,  pine  trim.  Cost,  $100,000.  Bids 
will  be  taken  soon. 

DURHAM,  Butte  Co.,  Cal.— Until  July 
22,  3  p.  m.,  bids  will  be  rec.  by  Durham 
High  School  District  to  erect  shop 
building  and  furnish  and  install  tables 
and  shelving  for  high  school  library. 
Cole  and  Brouchoud,  architects,  303 
First  National  Bank  Bldg.,  Chico.  Cert, 
check  10%  or  bidder's  bond  req.  with 
bid.  Plans  obtainable  from  Geo.  W. 
Blount,  principal  of  high  school,  or  of- 
fice of  architects. 


S.\NTA  ROSA.  Sonoma  Co.,  Cal.  — 
Mullen  Manufacturing  Co.,  64  Rausch, 
San  Francisco,  at  $17,485  awarded  con- 
tract by  Board  of  Education  for  wall 
cabinets,  closets  and  wall  fixtures  in 
new  high  school.W.  H.  Weeks,  369  Pine 
St.,  San  Francisco,  architect. 

Electric  clock  system  awarded  to  In- 
ternational Time  Recording  Company 
and  cafeteria  and  kitchen  equipment 
to  Mangrum  and  Otter,   San  Francisco. 


BANKS,  STORES  &  OFFICES 


r.intract  Awarded.  ,    .„, 

.■^TORE  &  OFFICE  Cost,  J33,588.24 

KLAMATH  FALXS,   Oregon. 
Two-story  brick  store  and  office  bldg. 

Owner — W.  F.  Hopka.  

Arcliitect    —    Frederick     S.     Harrison. 

Peoples  Bank  Bldg.,  Sacramento. 
General  contract  awarded  to  R.  E.  Wat- 

tenburg,    Klamath    Falls,    Ore.,    at 

S10,440. 
Reinforcing  steel  to  Truscon  Steel  Co., 

351   12th   St.,   Oakland  at  $411. 
Strnctnral  steel  to  Palm  Iron  &  Bridge 

Works  at  $1025. 
Brick   work   to    Harry   Daily,   Klamath 

Falls  at  $5130. 
Terra    cotta    to    Gladding.    McBean    Co., 

Crocker  Bldg.,  S.  F.,  at  $2046. 
Plnnibine.    heating    and    galv      Iron      to 

Lorenz    Co.,    Klamath    Falls,    $4620. 
Glass  and  glaring  to  W.   P.   Fuller  Co., 

Sacramento  at  $1640. 
Johns-JIanrUle  asbestos  roof  to  W.  D. 

Miller,  Klamath  Falls,  at  $410. 
Painting    to    Bamber    &    Olds,    Klamath 

Falls  at   $800.  „, 

Electrical  wort  to  Link     River     Elec- 
trical   Co.,    Klamath    Falls,    $831.24. 
Plastering  to   White  &   Erving,   Klam- 
ath  Falls   at   $2260. 

SAX  DIEGO.  San  Diego  Co.,  Cal.  — 
Albert  Scott,  local  mgr.  for  the  Pac. 
Telephone  &  Telegraph  Co.,  has  an- 
nounced that  the  company  is  planning 
to  erect  a  central  office  bldg.,  costing 
$400,000  at  the  n.e.  cor.  9th  and  C  Sts. 
The  bldg.  will  be  fireproof;  4-story 
or  more;  100x200  ft.  Work  is  to  start 
March  1. 

Construction  To    Start  Shortly. 
STORE  „'^°^''  *7~ 

FFIESNO.  SW  Cor.  Fulton  &  Tulare  sts. 
Four   or   5-story  class     A     department 

store    150x165. 
Owner — Radin   &   Kamp,   Tulare   Street 

Fresno. 
Architect   &   Mgr.    of   Constr.   —   K.   L. 

Felchlin,  Patterson  Bldg.,  Fresno. 


Saturday.   July    12,    1924 
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ScHLAGE  Locks  may  be  had  with  either  glass 
knobs  or  metal  knobs,  and  finishes  include  brass, 
nickel,  bronze,  copper,  and  silver,  either  polished, 
sanded,  dull,  oxidized,  or  verdi.  Special  finishes  to 
order.  And  prices  are  mo^  reasonable,  even  com' 
pared  to  those  of  other  locks  which  do  not  have 
the  many  important  advantages  of  the  Schlage. 
Sold  by  leading  hardware  dealers. 
Catalog  on  reque^. 

THE  SCHLAGE  COMPANY,  MFRS. 
AMERICAN  BANK  BLDG.,  SAN  FRANCISCO 


to  lock 


just  press  the 

button 
in  the  knob 

to  unlock 

iust  turn  the 
'   Kpob 


fSCHLftGE] 

ILbutton-lockJI 


.>rtTENTcO 
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Plans  Complete.  »,cnf.nn 

STORE    &    OFFICE  Cost,    $150,000 

SAN   FRANCISCO,  S  Market  155  E   8th. 
Six-story    steel    frame   store   and    oltlce 

Owner— Marian  Realty  Co.,  1171  Market 

St.,    San    Francisco. 
Architect — Rousseau   &   Rousseau,   inc., 

1171  Market  St.,  San  Francisco. 


BUILDING     AND     ENGINEERING     NEWS 


Saturday,  July  12,   1924 


Completing  Plans.  »,„Annn 

STORE  &   THEATRE  Cost,    5100,000 

SAN  MATEO,   3rd  Avenue. 
Reinforced   concrete   store   and   theatre 

building. 
Owner— B.  Getz,   Chronicle  BIdg.,   S.   F. 
Architect — Morrow  &  Garren,  Chronicle 

Bldg.,  San  Francisco. 

Segregated  Bids  Being  Taken. 

ADDITION  Cost,  ? 

OAKLAND,     Alameda    Co.,     Cal.       East 

Fourteenth   St. 
Eight-story    reinforced    concrete    aaai- 

tioYi   to   building. 
Owner — Montgomery    Ward    Co. 
Architect — Engineering    Department. 
Contractor — Wells    Bros. 


Plans   Being   Prepared. 

BANK,    ETC.  ^'""•J^^'ow 

BURLINGAME,  San  Mateo  Co.,  Cal.  SW 
Burlingame  Ave.  and  Middletield 
Road.  , 

Three-story  bank,  stores,  offices  antt 
apartments,    66    by    90    feet. 

Owner — Fred  Lorton. 

Architect — Ernest  L.  Norberg,  409  Occi- 
dental   Ave.,    Burlingame. 

Plans  To  Be  Figured  In  Two  Weeks. 
BANK  &  OFFICE  Cost,  $100,000 

LONG  BEACH,  Cal. 
Reinforced    concrete    bank    and    office 

building  (height  not  decided). 
Owner — Bank  of  Italy,  Long  Beach. 
Architect — H.  A.  Minton,  Bank  of  Italy 

Bldg.,   San  Francisco. 


LONG  BEACH,  L.  A.  Co.,  Cal.  --  The 
Wurster  Constr.  Co.,  Wholesale  Term- 
inal, 7th  St  and  Central  Ave.,  has  the 
contract  at  about  $389,000  for  erecting 
the  store  and  theater  bldg.  on  E  Ocean 
Blvd.,  e  of  American  Ave.,  Long  Beach, 
for  the  West  Coast  Theaters,  Inc. 
Plans  by  the  Milwaukee  Building  Co., 
Wright-Callender  Bldg.,  L.  A-  Steel 
and  concrete  construction,  2300-seat 
theater,  stores,  offices,  found.,  lOOxlbu 
ft.,  full  size  stage. 

FULLERTON,  Orange  Co.,  Cal.— Mil- 
waukee Bldg.  Co.  315  Wright-Callender 
Bldg.,  has  completed  plans  and  w'" 
erect  a  class  A  theater  and  cafe  Mdg. 
at  cor.  Spadra  and  Chapman  Aves.,  Ful- 
lerton,  for  Stanley  G.  Chapman;  it  will 
have  a  seating  capacity  of  1000  people 
and  there  will  be  large  cafe  and  root 
garden,  kitchen,  etc.  Reint.  cone,  con- 
struction, 117x135  ft.,  hollow  tile  cur- 
tain walls,  plaster  exter.  balcony,  audi- 
torium is  62x115  ft.,  tile  and  comp. 
rfg,  tile,  hardw.  and  cement  fls.,  base- 
ment, plate  glass,  ornam.  iron  work, 
steam  htg.  sys.  washed  air  ventilating 
sys.,  pipe  organ,  etc.;  $300,000. 

LOS  ANGELES,  Cal.— L.  J.  Smith  320 
N  Rampart  Blvd.,  will  erect  a  2-story 
class  C  theater,  store  and  apartment 
bldg.  at  n.e.  cor.  of  Temple  St.  and 
Benton  Way  for  Fred  J.  Taber  and  L. 
J  Smith.  Dimensions  100x100  ft.,  brick 
walls,  press,  brick  facing,  steel  beams, 
plate  glass,  comp  rfg.,  marble  and  tile 
work,  pine  trim,  opera  chairs,  heating 
and    ventilating;    $50,000. 


WHARVES  AND  DOCKS 


SAN  FRANCISCO — James  T.  Ludlow, 
460  Montgomery  St.,  awarded  the  con- 
tract for  the  installation  of  refrigerat- 
ing plant  and  ice-making  machine  in 
the  new  Elk  building  in  course  of  con- 
struction. Architects  Meyers  &.  John- 
son prepared  plans  for  the  bldg. 

MONTE  VISTA,  Los  Angeles  Co.,  Cal. 
— Campbell  Constr.  Co.,  Ontario,  was 
awarded  contract  at  about  $80,000  to 
erect  a  concrete  and  steel  truss  pack- 
ing plant  building,  147.xl98  feet,  on  a 
site  near  Central  Ave.,  between  the  S. 
P.  Railway  and  Union  Pacific  Railway 
tracks,  for  the  West  Ontario  Citrus 
Association.  The  ice-making  and  ice 
storage  department  will  be  44x145  ft. 
The  latter  will  have  a  capacity  of  1500 
tons.  The  pre-cooling  rooms  will  take 
care  of  69  cars  of  fruit.  This  depart- 
ment will  be  located  beneath  the  plant. 
The  plant  will  have  a  packing  capacity 
of  12  cars  furit  daily.  The  entire  cost 
of  the  plant,  including  excavation,  rail- 
way sidings,  houses  and  machinery, 
will  be  $200,000.  William  Hartley, 
manager. 


FRESNO,  Fresno  Co.,  Cal. — Pacific 
Tel.  &  Tel.  Co.,  333  Grant  Ave.,  San 
Francisco,  has  purchased  site,  150  by 
100  ft.,  at  SW  corner  Stanislaus  St.  and 
Van  Ness  avenue  and  contemplates 
erection  of  exchange  and  ofiice  build- 
ings  to    cost    in    excess    of   $150,000. 

LOS  ANGELES,  Cal.— Archt.  John  M. 
Cooper,  321  Marsh-Strong  Bldg.,  is 
preparing  plans  for  a  10-story  class  A 
store  and  loft  bldg.  to  be  erected  on 
Los  Angeles  St.,  bet.  10th  and  11th  Sts., 
for  the  Klein-Norton  Co.  Dimensions, 
60x150  ft.,  reinf.  cone,  constr.,  press, 
brick  facing,  cem.  fls.,  steam  htg.  sys- 
tem, pine  trim;  there  will  be  several 
stores  on  first  fl.  with  lofts  above. 

THEATRES 

LOS  ANGELES,  Cal.— John  I.  Kane 
&  Co.,  American  Bank  Bldg.,  has  the^ 
contract  to  erect  a  theater,  store  and 
office  bldg.  at  n.e.  cor.  Pasadena  Ave. 
and  Avenue  56,  for  the  West  Coast 
Theaters  Inc.  Plans  by  L.  A.  Smith,  301 
S  Western  Ave.  It  will  be  2-story,  100 
by  151  ft.,  brick  and  cone,  constr.,  press 
brick  and  terra  cotta  facing,  plate 
glass,  marble  and  tile  work,  ventilating 
sys.,  omam.  iron  work;  $200,000. 


PITTSBURG,  Contra  Costa  Co.,  Cal. 
—Until  July  22.  S  p.  m.,  bids  will  be 
rec.  by  Jas.  Fitzgerald,  city  clerk,  to 
const,  bulkhead,  consisting  of  2  rows 
of  piles,  S-ft.  apart,  10-ft.  centers  in- 
cluding sheet  piling  and  inside  bracing, 
platform  3x12  planking,  supported  by 
said  piles;  bulkhead  approx.  680  Im. 
ft  long.  Also  const,  wharf  consisting 
of  3  rows  of  piles  10-ft.  apart,  10-ft. 
centers,  covered  by  2x12  decking  on 
3x12  joists;  wharf  approx.  120  ft.  in 
length.  Cert,  check  10%  req.  with  each 
bid    Plans  on  file  in   office   of  clerk. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


KERN  COUNTY,  Calif.  —  Standard 
Oil  Co.,  Standard  Oil  Bldg.,  San  Fran- 
cisco, plans  reconstruction  program  on 
Kern  County  tank  farms;  est.  cost 
$250,000.  Four  80,000  barrell  capacity 
tanks  replacing  smaller  tanks  are  in- 
cluded  in   the   program. 

REDDING,  Shasta  Co.,  Cal. — Pacific 
Gas  &  Electric  Co.,  445  Sutter  St.,  San 
Francisco,  will  expend  $165,000  in 
erecting  club  house,  cottages,  dormi- 
tory buildings,  service  buildings,  water 
supply  system,  etc.,  to  house  permanent 
employees  at  the  power  project  known 
as  Pit  No.  3. 


MARTSVILLE,  Yuba  Co.,  Cal. — Yuba- 
Sutter  Post,  American  Legion,  will 
raise  funds  to  finance  construction  of 
swimming  pool;  estimated  cost  $10,000. 

LEBEC,  Kern  Co.,  Cal.— Tom  O'Brien 
has  started  work  on  a  store  bldg..  post- 
office,  amusement  hall  and  cottages, 
adobe  construction.  Reported  cost, 
$100,000. 


PASADENA,  aL.  A.  Co.,  Cal. — Archt. 
and  Engr.  Starrett  &  Payne,  426  West- 
ern Mutual  Life  Bldg.,  are  preparing 
plans  for  the  first  unit  of  a  mausoleum 
to  be  erected  on  N  Raymond  Ave.,  Pas- 
adena, for  the  Pasadena  Mausoleum  Co. 
Dimensions,  208x57  ft.  with  2  wings  40 
ft.  wide,  reinf.  cone,  constr.,  art  stone 
front,  tile  inter.,  comp  rfg.,  mosaic  fls, 
bronze  doors  and  grilles,  art  glass  win- 
dows   and    skylights;    $150,000. 

STOCKTON,  Ean  Joaquin  Co.,  Cal.  — 
H.  H.  Heming,  1751  Berkeley  Ave.,  at 
$10,946  was  awarded  the  contract  for 
the  construction  of  three  additional 
horse  barns  at  the  County  Fair  grounds 
by  thti  Board  of  Supervisors.  All  work 
must  be  completed  before  the  fair 
opens  August  21,  1924. 


SANTA  MONICA.  Los  Angeles  Co., 
f'al. — Arne  Nordskog,  a  musician  has 
had  plans  prepared  tor  an  open-air 
stadium,  similar  to  the  Hollywood 
Bowl,  to  be  located  in  the  hollow  north 
of  Pico  Blvd.  belonging  to  the  Pacific 
Electric  Railway,  for  many  years  con- 
sidered the  eye-sore  of  Santa  Monica. 
Mayor  Steele  is  said  to  have  approved 
the  plans  and  volunteered,  as  far  as 
possible,  all  necessarj'  support.  Est. 
cost,  $200,000. 

BUSINESS  OPPORTUNITIES 

S,4N  FRANCISCO — Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity. 

8372 — San   Francisco.   Man   with   four 
years'   experience   in   China  and  Philip-       : 
pine  Islands,   now   open   for  connection       | 
with  reliable  firm  desiring  to  increase 
its  business  in  that  territory.  Will  con- 
sider any  fair  proposition  . 

8373 — San  Francisco.  Office  man. 
shipping  and  Oriental  experience,  and 
capable  accountant,  desires  position. 
E.xcellent  references. 

S374 — San  Francisco.  Gentleman  with 
sales  and  executive  experience  direct- 
ing automobile  and  machinery  importa- 
tions in  Shanghai,  desires  to  act  as  rep- 
resentative for  a  San  Francisco  firm 
in  the  Far  East. 

8375 — San  Francisco.  Young  Man 
with  six  years'  experience  in  Europe, 
speaking  and  writing  French,  German 
and  English,  having  a  thorough  knowl- 
edge of  building  materials  trade,  seeks 
an  opening  in  San  Francisco. 

D-l.'iOl — Portland.  Ore.  Pacific  Coast 
manufacturer  of  electric  washing  ma- 
chines wants  San  Francisco  sales  out- 
let. Can  be  handled  on  royalty  basis 
or  commission. 

jj.1302 — New  York.  Manufacturer  of 
electrical  household  appliances  desires 
representation  on  Coast  to  manufac- 
ture heater  on  royalty  basis.  Patent 
can  be  bought  outright. 

D-1303 — Berkeley.  Cal.  Young  man 
experienced  in  production  and  sales 
desires  local  connection  as  sales  rep- 
resentative for  all  lines  of  machinery. 
Can    make    investment. 

8378 — Sydney,  Australia.  Gentleman 
is  interested  in  securing  the  New  South 
Wales  agency  tor  labor  saving  devices 
for  the  home,  such  as  washing  ma- 
chines fireless  cookers,  aluminum  ware 

8385 — San  Francisco.  Wanted  for  ex- 
port, used  or  new  knocked-down  steel 
frame  buildings,  metal  shell.  Two 
warehouse  buildings,  50x200  ft,  height 
17  to  18  ft.  to  eaves.  One  machine  shop 
building,  60x60  ft.  One  office  building 
50x75  ft.  Interested  in  any  building 
approximating  these  sizes. 

S3SS — Brussels,  Belgium.  Large  Bel- 
gian cement  works,  exporting  large 
quantities  of  artificial  Portland  cement 
desire  to  appoint  an  agent  in  San  Fran- 
cisco to  work  on  a  commission  basis. 

8390  —  Paris,  France.  Corporation, 
equipped  to  act  as  purchasing  agent 
for  San  Francisco  users  of  French  Pro- 
ducts, will  give  full  Information  and 
reference   to   interested   parties. 

83  91  —  Brussels,  Belgium.  Producers 
of  Belgian  marble  and  granite  In  slabs, 
rough  or  polished,  manufactured  stone 
wash  stand  tops  and  pedestals,  desire 
to  appoint  an  exclusive  agent  m  San 
Francisco  to  represent  them  in  the 
California  territory. 

8392 — Tokio — Tokio,  Japan.  Trading 
firm  desires  to  buy  a  quantity  of  sec- 
ond hand  steel  tool  files  to  be  ten 
inches  and  upards  in  length.  Prices, 
methods  of  packing,  weight  and  full 
particulars    are    requested. 

8397 — Berkeley,  Cal.  Gentleman  with 
executive  acounting  and  selling  experi- 
ence introducing  American  products 
in  China,  speaking  Chinese  and  having 
a  wide  acquaintance  among  Chinese 
merchants,  desires  to  secure  a  position 
with  San  Francisco  foreign  trade  firm. 

D-1310  —  Successful  business  man 
■  from  the  East  desires  to  locate  here; 
willing  to  contribute  money  as  well 
as  services  to  local  business. 


rJay.  July   IJ.   192» 
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Official    Proposals 


niDs  TO  hi:  <m.i,ki)  kok  siiouti.y 

FOU        11I:M<>\  Al.        «•!■■        KKVUEU 
SYSTKM    AT    lOAL    IJKI'td' 


>OTHE    TO    CO.\TUA<TOU* 


The  Bureau  of  Yards  and  Du.ks  in- 
vites attention  to  tl>e  fact  that  it  will 
open  proposals,  in  the  near  future,  on 
Specification  No-  5002,  Removal  of  Fen- 
der System,  Coal  Depot.  Tiburon.  Cali- 
fornia. The  worli  consists  of  the  re- 
moval of  present  fender  system,  in- 
cluding fenders,  fender  piles,  wales  and 
dolphins  and  the  installation  of  a  new 
fender  svstem  at  the  Naval  Coal  Depot. 

In  the  event  that  this  work  is  of 
interejst  to  vour  Arm.  you  should  for- 
ward immediately  to  the  Bureau  of 
Yards  and  Docks.  Navy  Department, 
Washington.  D.  C,  or  to  the  Com- 
mandant, Navy  Yard,  Mare  Island, 
r-alif..  a  check  or  postal  money  order 
for  $10,  payable  to  the  Chief  of  the 
Bureau  of  Yards  and  Docks,  as  security 
for  the  safe  return  of  the  drawings 
and  specifications,  which  will  be  for- 
warded as  so.on  as  available. 

Prospective  bidders  on  the  West 
Coast  should  make  application  at  the 
Navy  Yard,  Mare  Island,  Calif.,  tor  the 
bidding   data. 


TO   C'i^LI.   BIDS   SHORTLY  FOU    STEEL 
C0.4L     TRESTLE 


NOTICE   TO    CONTRACTORS 


The  Bureau  of  Y'ards  and  Docks  in- 
vites your  attention  to  the  fact  that 
it  will  open  proposals,  in  the  near 
future,  on  Specification  No.  49f9,  Steel 
Coal  Trestle,  Naval  Coal  Depot,  Tibu- 
ron, California.  The  work  includes  re- 
moving existing  wood  bents  and 
stringers  and  erection  of  new  steel 
bents  and  stringers,  new  decking  and 
minor  accessories. 

In  the  event  that  this  work  is  of 
interest  to  your  firm,  you  should  for- 
ward immediately  to  the  Bureau  of 
Y'ards  and  Docks,  Navy  Department, 
Washington.  D.  C,  or  to  the  Com- 
mandant, Navy  Yard,  Mare  Island, 
Calif.,  a  check  or  postal  money  order 
for  110,  pavable  to  the  Chief  of  the 
Bureau  of  Y'ards  and  Docks,  as  security 
for  the  safe  return  of  the  drawings 
and  specifications,  which  will  be  for- 
warded as  soon  as  available. 

Prospective  bidders  on  the  West 
Coast  should  make  application  at  the 
Navy  Yard.  Mare  Island,  Calif.,  for  the 
bidding  data. 


BIDS  WANTED  FOR  SCHOOL 


NOTICE  INVITING  BIDS 


A  call  for  bids  published  In 
this  section  indicates  that  bids 
are  desired  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  on 
public    work. 

Rotei  10  cents  per  lino,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this   section. 


fict.  The  work  also  includes  the  in- 
stiillation  of  manholes,  etc. 

In  the  event  that  this  work  is  of  in- 
terest to  your  firm,  you  should  forward 
immediately  to  the  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington, D.  C,  or  to  the  Commandant, 
Naval  Operating  Base,  Pearl  Harbor, 
T.  H.,  or  to  the  Commandant,  Navy 
Yard,  Mare  Island,  Calif.,  a  check  or 
postal  money  order  for  JIO,  payable  to 
the  Chief  of  the  Bureau  of  Y'ards  and 
Docks,  as  security  for  the  safe  return 
of  the  drawings  and  specification, 
which  will  be  forwarded  as  soon  as 
available. 

Prospective  bidders  on  the  West 
Coast  should  make  application  at  the 
Navy  Yard,  Mare  Island,  Calif.,  for  the 
bidding   data. 


BIDS      WANTED    FOR      EXCAVATING 


NOTICE   TO    CONTRACTORS 


SEALED        PROPOSALS,  indorsed 

"Proposals  for  Grading,  San  Francisco, 
Calif.,  Specification  No.  4999,"  will  be 
received  at  the  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
D.  C.  ontil  11  o'clock  A.  M..  July  23. 
1924,  and  then  and  there  publicly  opened 
for  excavation  for  future  storehouse  at 
the  Marine  Corps  Depot  for  Supplies, 
San  Francisco,  Calif.  Specification  No. 
4999  and  accompanying  drawing  may 
be  obtained  on  application  to  the 
bureau  or  to  the  Commandant,  Twelfth 
Naval  District,  San  Francisco,  Califor- 
nia. Deposit  of  a  check  or  postal 
money  order  for  $10,  payabie  to  the 
Chief  of  the  Bureau  of  Yards  and 
Docks,  is  required  as  security  for  the 
safe  return  of  the  drawing  and  specifi- 
cation. 

L.    E.    GREGORY, 

Chief  of  Bureau. 
May  24.   1924. 


BIDS  WANTED 


SAN  MATEO,  San  Mateo  Co.,  Cal.  — 
As  previously  reported,  bids  will  be 
rec.  by  City  Council  until  July  21,  8  p. 
m.,  to  pave  Crystal  Springs  road  and 
El  Camino  Real.  Project  involv.  29.000 
sq.  ft.  hyd.  cem.  cone,  pavement,  7  to 
9-in.  thick;  900  cu.  yds.  excavation; 
2000  sq.  ft.  cone,  walks;  800  lin.  ft.  curb 
6  catchbasins:  300  lin.  ft.  4-in.  sewer 
laterals;  SO  lin.  ft.  10-in.,  900  lin.  ft. 
12-in.  and  80  lin.  ft.  15-in.  vit.  tile  pipe 
storm  drain.  1911  Act  &  Bond  Act  1915. 
C.  F.   Price,  city  eng. 


Office  of  the  Clerk  of  the  Board  of 
Trustees  of  Guerneville  School  Dis- 
trict. 

California,  July  1,  1924. 
Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Trustees  of 
Guerneville  School  District,  California, 
at  his  office  until  13  o'clock  M,  July  21, 
1924,  and  will  be  publicly  opened  and 
read  at  2:00  for  the  construction  of  a 
school  building  on  the  lot  owned  by  the 
Guerneville  School  District  in  Guerne- 
ville,   Sonoma    County,    California. 

Specifications  for  this  work  are  on 
file  in  the  office  of  the  Clerg  of  the 
Board  of  Trustees,  and  in  the  office  of 
Miller  &  Warnecke,  Architects.  1404 
Franklin  Street,  Oakland,  California, 
to    which   bidders   are   hereby   referred 

fo- 

A  copy  of  the  plans  and  specifica- 
tions can  be  procured  from  the  Clerk 
of  the  Board  of  Trustees  upon  deposit- 
ing $10.00  with  said  Clerk,  said  deposit 
to    be    returned    upon    return    of    said 

''°^^'  WILLARD  COLE, 

Clerk  of  the     Board     of     Trustees     of 

Guerneville   School    District,    Sonoma 

County,  California. 


NOTICE    TO    CONTRACTORS 


Lilafin^    "Water    Discharge    Loop — 
Pearl    Harbor,    T.    H.) 


The  Bureau  of  Y'ards  and  Docks  in- 
vites attention  to  the  fact  that  it  will 
open  proposals,  in  the  near  future,  on 
Specification  No.  5001.  circulating  water 
discharge  loop.  Naval  Operating  Base 
(Navy  Yard),  Pearl  Harbor,  T.  H.  The 
work  includes  a  circulating  water  dis- 
charge loop,  consisting  of  a  54-inch 
precast  concrete  pipe,  extending  from 
Point  G  on  south  side  of  central  power 
house  a  distance  of  approximately   630 


OU.\NTITY  SURVEYOR 

Valnatlon    En^neer 
A.RXHUR    PRIDDLE 

603    Mission    Street,    at    Third    St. 
San    Franciaco,    Calif. 

Telephone    Douglas   8-4-9-3 
General  Listing  Bnrean 

Architect's  Preliminary  Estimates 


BIDS      'tVANTED    FOR    STEEL      TANK 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS,  indorsed, 
"Proposals  for  steel  tank,  Pearl  Harbor, 
Hawaii,  Specification  No.  4,992,"  will  be 
received  at  the  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
D.  C.  until  11  o'clock  A.  M.,  August 
1.3,  1»S4,  and  then  and  there  publicly 
opened  for  YSO.OOO-gallon  elevated  steel 
water  tank  on  steel  tower  at  the  Naval 
Operating  Base,  Pearl  Harbor,  T.  H., 
Specification  No.  4,992  may  be  obtained 
on  application  to  the  Bureau,  to  the 
Commandant,  Naval  Operating  Base, 
Pearl  Harbor,  T.  H.,  or  to  the  command- 
ant. Navy  Y'ard,  Mare  Island,  Califor- 
nia. Deposit  of  a  check  or  postal 
money  order  tor  $5,  payable  to  the 
Chief  of  the  Bureau  of  Yards  and 
Docks,  is  required  as  security  for  the 
safe   return   of   the  specifications. 

L.    E.    GREGORY, 

Chief  of  Bureau. 

May   24,    1924. 


NOTICE   TO   BIDDERS 


(Masonic    Temple — Susan ville) 


The  Building  Committee  of  the  Ma- 
sonic Lodges  of  Susanville.  will  re- 
ceive sealed  proposals  at  or  before  8:00 
P.   M.,  Friday  evening,  July  18th,  1924, 

at  the  office  of  Ralph  D.  Taylor,  Ar- 
chitect, Room  1,  Lassen  Industrial 
Bank  Building,  Susanville,  Calif.,  at 
which  time  and  place  bids  will  be 
opened  for  the  furnishing  of  all  ma- 
terial and  labor  necessary  for  the 
complete  erection  of  a  Masonic  Temple 
in  accordance  with  Plans  and  Specifica- 
tions prepared  by  said  Architect. 

All  bids  must  be  accompanied  by  a 
certified  check  for  10%  or  more  of  the 
amount  of  tlie  proposal.  In  case  the 
proposal  is  accepted,  in  whole  or  in 
part,  and  the  bidder  fails  to  execute  a 
contract  tor  the  performance  of  said 
work,  and  a  bond  ot  sufficient  sureties 
in  the  sum  of  50%  of  the  amount  of 
the  contract  price  to  secure  the  faithful 
performance  thereof,  within  fifteen 
days  after  such  acceptance,  then  this 
certified  check  shall  be  retained  by 
said  Building  Committee  as  liquidated 
damages  for  the  failure  to  carry  out 
this  proposal.  Said  contract  and  bond 
shall  be  in  such  form  and  of  such  con- 
tents as  shall  be  satisfactory  to  the 
Building   Committee. 

All  bids  shall  be  made  out  on  forms 
furnished  with  Plans  and  Specifications 
which  may  be  obtained  from  the  Ar- 
chitect. 

A  deposit  of  Ten  Dollars  will  be  re- 
quired from  all  contractors  receiving 
plans — said  deposit  to  be  refunded 
when  plans  and  specifications  are  re- 
turned  in   good   condition. 

The  Committee  reserves  the  right  to 
reject  any  or  all  bids  and  to  waive  any 
informality  in  any  bid  received. 

By     order    of    the    Masonic    Building 
Committee,    Susanville,    California. 
July  2,  1924. 
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NOTICE    TO    CONTRACTORS 


(Woodland  HIsli  School  District) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  and  oPfned  by 
the  Board  of  Trustees  of  the  Woodland 
High  School  District.  Yolo  County, 
State  of  California,  in  the  present 
Grammar  School  Building  in  Woodland 
at  8  i>.  111.,  on  the  19th  clay  of  July,  l»-4, 
for  the  following  work  in  connection 
with  the  new  high  School  Building,  to 
be  erected  in  the  City  of  Woodland, 
California,  according  to  plans  and 
specifications  prepared  for  the  same  By 
W    H.  Weeks,  Architect. 

Bids  will  be  received  as  follows: 

Special  Fixture  Work. 

Program   clock   system. 

Plans  and  specifications  may  be 
seen  at  the  office  of  the  Architect, 
W  H.  Weeks,  369  Pine  Street,  San 
Francisco,  California,  or  at  the  office 
of  the  Principal  of  the  High  School  in 
Woodland,   California. 

All  bids  should  be  presented  on  bid 
form  furnished  by  the  Architect.  Each 
bid  must  be  accompanied  by  a  certified 
check  on  some  responsible  California 
Bank  in  a  sum  not  less  than  Five  Per 
Cent  (5%)  of  the  amount  bid,  made 
payable  to  President  of  the  Board  of 
Trustees  of  the  Woodland  High  School 
District,  for  the  purpose  stated  in 
specifications.  . 

Each  bid  must  be  delivered  in  sealed 
envelope  and  addressed  to  Wm.  M. 
Hyman,  Clerk  of  the  High  School  Board 
of  Trustees,  and  endorsed:  "Proposal 
for  Work   New   High   School   Building. 

The   Board   reserves    the   right   to   re- 
ject any  and  all  bids.       ,,.„.,   .  - , 
(Signed)      J.   L.   HARLAN, 
President  of   the   Board  of  Trustees  of 

the    Woodland    High    School    District, 

Woodland,   California. 


amount  of  ten  10%)  per  cent  of  the 
total  amount  of  the  bid,  made  payable 
to  W.  W.  Sheahan,  City  Clerk,  to  be 
retained  by  the  Board  of  Trustees  as 
liquidated  damages  should  the  party 
or  parties  to  whom  the  contract  has 
been  awarded  fail  to  enter  into  con- 
tract within  five  days  after  being  noti- 
fied  of   the   award. 

Surety  bond  in  the  amount  of  nity 
(50%)  per  cent  of  the  contract  price 
will  be  required  of  the  contractor  as  a 
guarantee  of  the  faithful  performance 
of    the   contract. 

Plans  and  specifications  may  be  ob- 
tained from  the  office  of  Swartz  &  Ry- 
land.  Architects,  Room  624  Rowell 
Building,  Fresno,  on  a  cash  deposit  or 
Ten  ($10.00)  Dollars  as  a  guarantee 
that  the  plans  and  specifications  will 
be  returned  in  good  condition  at  the 
expiration  of  the  time  loaned  for  esti- 
mating purposes. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all  bids,  with- 
out recourse.  ,      «  „        .  , 

By  order  of  the-  Board  of  Trustees  of 
the  City  of  Lemoore,  this  30th  day  of 
June    A    D.   1924. 

By   C    V.   BUCKNER,   Mayor. 
W.    W.   SHEAHAN,    City   Clerk. 


NOTICE    TO    BIDDERS 


(Mail    Chute — Honolnln,  T.   H.) 


NOTICE   TO    CONTRACTORS 


(City    Hall — Lemoore,    Calif.) 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Trustees  of  the  City  of  Lemoore,  Coun- 
ty of  Kings,  State  of  California,  for 
the  construction  of  a  City  Hall  Build- 
ing, up  to  but  not  later  than  eight  (8) 
o'clock  P.  M.,  on  Monday  the  21st  day 
of  July,  A.  D.  1924,  at  the  office  of  the 
City  Clerk  in  Lemoore. 

The  work  to  be  done  in  accordance 
with  the  plans  and  specifications  pre- 
pared by  Swartz  &  Ryland,  duly  li- 
censed architects  under  the  laws  of  the 
IState  of  California,  employed  by  the 
said  Board  of  Trustees,  and  under  their 
supervision   and  direction. 

Each  proposal  shall  be  submitted  on 
uniform  blank  to  be  obtained  from  the 
Architects  and  signed  by  the  Bidder, 
and  shall  be  accompanied  by  a  certi- 
fied   check,     or    bidders    bond,     in     the 


TREASURY  DEPARTMENT,  Offlce  of 
the  Supervising  Architect,  Washington, 
D.   C,  June   27,   1924.— 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  offlce  of  the  Custodian 
of  Post  Offlce.  Honolulu,  Hawaii,  until 
9  A  M.,  and  at  the  offlce  of  the  Super- 
intendent of  Construction,  Room  403 
Post  Offlce,  San  Francisco.  Calif.,  until 
12  M.,  and  at  this  office  until  3  P.  M.. 
Sept  2  1924,  and  then  opened,  for  mail 
chute  in  the  United  States  Post  Offlce, 
Custom  House  and  Court  House,  at 
Honolulu,  T.  H.  Drawings  and  specifi- 
cations mav  be  obtained  from  the 
Custodian  of  Post  Offlce.  Honolulu 
Hawaii,  or  from  the  Superintendent  of 
Construction,  Room  403  Post  Offlce 
Building,  San  Francsioo,  Calif.,  or  from 
this  offlce  in  the  discretion  of  the  Su- 
pervising Architect,  Jas.  A.  Wetmore, 
Acting   Supervising   Architect. 


PROVEMBNT 


STATE  OP  CALIFORNIA 

CALIFORNIA  HIGHWAY  COMMISSION 

NOTICE   TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  The  California 
Highway  Commission,  515  Forum 
Building,      Sacramento,      Cal.,     nntfl     2 


o'olork  p  .m.,  on       July     28,     1024,     at 

which  time  they  will  be  publicly 
opened  and  read  tor  construction  in 
accordance  with  the  specifications 
therefor  to  which  special  reference  Is 
made,  of  portions  of  State  Highway  as 
follows: 

San  Mateo  County,  between  South 
San  Francisco  and  Broadway  Station 
(IV-S.M.-68-B),  about  five  and  two- 
tenths  (5.2)  miles  in  length  to  be 
graded. 

The  roadway  embankment  is  to  be 
constructed  by  one  of  the  following 
methods: 

(1)  Restraining  levees  constructed 
of  side  borrow  material,  and  the  space 
between  the  dykes  filled  with  material 
pumped  in  from  borrow  bits  located  In 
tide  water. 

(2)  Embankment  constructed  of 
material  obtained  from  side  borrow. 

(3)  Embankment  to  be  constructed 
of  material  hauled  in  from  Belle  Air 
Island. 

Either  concrete  or  timber  structures 
are  to  be  constructed  through  and  un- 
der the  roadway  and  the  Commission 
reserves  the  right  to  award  a  separate 
contract  for  the  construction  of  the 
structures  under  the  roadway. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  mav  be  seen  at  the  office  of 
the  Division  Engineers  at  Los  Angeles 
and  San  Francisco,  and  at  the  office 
of  the  Division  Engineer  of  the  divi- 
sion in  which  the  work  is  situated.  The 
Division  Engineer's  offices  are  located 
at  Willits,  Dunsmuir,  Sacramento. 
San  Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
b"  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  it  is 
n:ade  on  a  blank  form  furnished  by  the 
Commission.  Th;  special  attention  of 
prospective  bidders  Is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the   best  interest   of   the   State. 

HARVEY   M.    TOY. 

LOUIS   EVERDING, 

N.  T  .EDWARDS. 
California  Highway  Commission. 

R.   M.   Morton. 

State  Highway  Engineer. 

W    F.  MIXON,  Secretary. 
Dated  June  30,  1924. 


\ 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall   Today 


.192. 


TO  BUILDING  AND  ENGINnERING  NEWS, 

818  Mission  Street,  San  Fianeiseo,  Calif. 

Seud  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I  enclose  check  for  .$5.00    (Remittance   must  acrompany  order) 


Name   

Street  and  No. 
City    -. 


.State 


July   12.   l»-'l 
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BRIDGES 


S\N  DIKI50.  Cal. — Supervisors  re- 
ject bids  to  const,  bridge  over  Han  Luis 
Rev  river  near  Bonsall.  New  bids  will 
be  opened  July  24.  McKay  Engr  Co.. 
of  Los  Angeles  submitted  low  bid  at 
197.800  complete,  or  $95,800  without 
wine  walls,  but  claimed  an  error  was 
made  in  bid. 


BAKERSFIELD,  Kern  Co.,  tal.— Un- 
til July  28.  10  a.  m..  bids  will  be  rec. 
by  F  E.  Smith,  county  clerk,  to  const, 
rein  '  cone,  box  culvert  on  county  rd. 
No  188,  over  the  James  Canal.  Cert, 
check  lOCi  payable  to  county  req.  Plana 
on  file  in   office  of  clerk. 

SAN  DIEGO.  Cal.  —  Llewellyn  Iron 
Works,  Main  and  Kedondo  Sts.,  Los 
Aneeles,  awarded  cont.  by  San  Diego 
Elec  Ky.  Co.  for  fabricating  and  erect- 
ing 'steel  bridges  over  Turquoise  St. 
in  Pacific  Beach;  over  Witherby  St.  in 
Old  Town  and  over  the  A.  T.  &  S.  ». 
tracks  in  San  Diego,  eliminating  three 
dangerous  grade  crossings.  The  const 
of  these  bridges  has  been  sublet  to 
Lipscomb  &  Dutton,  Owl  Bldg.,  San 
Diego.  

OROVILLB,  Butte  Co.,  Cal.— Engln- 
eering  Dept.  of  Western  Pacific  R.R. 
Is  preparing  plans  for  new  steel  and 
concrete  bridge  to  replace  present 
wood  structure  over  Meyers  bt. 

LONG  BEACH,  Cal.— The  Broadway 
Improvement  Assn.  backs  plan  to  const 
bridge  across  Flood  Control  Channel. 
Est.  cost  ?150,000^ 

S\N  JOSE  Santa  Clara  Co.,  Cal.  — 
Cltv  Council  award  contract  to  Davison 
and  Nicolsen,  180  Jessie  St  San  Fran- 
cisco and  324  West  LaFayette  St.. 
Stockton,  for  const,  reinf.  cone,  bridges 
over  Guidalupe  and  Los  Gatos  Creeks 
on  Santa  Clara  St.  Contract  price  |61,- 
900. 

LOS  ANGELES,  Cal.— North  Pacific 
Constr.  Co.,  1302  Detwiler  Bldg.,  was 
awarded  cont.  by  board  of  public  works 
July  1,  at  $401,898.80  for  constructing 
the  Ninth  St.  viaduct  across  the  Los 
Angeles  river  and  the  tracks  of  the 
A.  T.  &  S.  F.  Ry.  and  the  Union  Pacific 
Railway. 

MONROVIA,  L.  A.  Co.,  Cal.— St.  Supt. 
Clinton  Sergeant  states  that  work  will 
be  started  this  month  on  a  new  bridge 
on  Huntington  Dr.,  costing  approx. 
$45,000.  The  cost  will  be  borne  by  the 
cities  of  Monrovie  and  Arcadia,  and 
the  county.  Plans  and  spec,  have  been 
practically  completed  and  bids  will  be 
called  for  soon. 

SEATTLE,  Wash.  —  C.  L.  Creelraan, 
1079  25th  St.  N,  Seattle,  at  $159,269 
awarded  cont.  by  Board  of  Pub.  Wks. 
to  const.  Montlake  bridge.  Contract  for 
superstructure  and  machinery  award- 
ed to  Wallace  Equipment  Co.,  at  $160,- 
462  and  electrical  equipment  to  West- 
inghouse   Elec.   &  Mfg.   Co. 

SEATTLE,  Wash.— City  Eng.  J.  D. 
Blackwell  preparing  estimates  of  cost 
to  reconst.  permanent  viaduct  iit  Smith 
Cove  to  replace  the  West  Wheeler 
bridge  recently  destroyed  by  fire.  It  1» 
estimated  the  work  will  Involve  an  ex- 
penditure of  $1,000,000. 

SAN  JOSE,  Santa  Clara  Co.,  Cal-  — 
DeCola  and  Weldon,  San  Jose,  at  ifli,- 
222  awarded  cont.  by  supervisors  to 
const  rein.  cone,  bridge  over  Guada- 
lupe Creek  on  Brokaw  road.  Survey- 
or's est.  $14,600.  Other  bids:  Hersch- 
bach  &  Sciarrino,  $14,807;  Wm  Radtke. 
$15,367;  Martin  &  Collins,  $15,940;  West 
Coast  Const.  Co.,  $14,963:  A  Mattson, 
$14,600;  Rocca  &  Calettl,  $13,435;  Davi- 
son &  Nicolsen,   $16,986. 


S.\N  JOSE.  Santa  Clara  Co.,  Cal. — 
Kocca  and  Caletti,  San  Rafael,  at  $12.- 
526  awarded  cont.  by  supervisors  to 
const,  rein.  cone,  bridge  on  Mountain 
View  and  Alviso  road  over  Stevens 
creek.  Supervisor  Dists.  Nos.  4  and  5. 
Surveyor's  estimate  $15,425.  Other  bids: 
navisnn  &  Nicolsen,  $16,470;  Wm  Radt- 
ke  $13,000;  A.  Mattson,  $14,950;  West 
Coast  Const.  Co.,  $14,614;  Martin  and 
Collins.  $12,889;  Herschbach  &  Sciar- 
rino $13,444;  Jno.  W.  Williams,  $13, > 
480.  

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  Aug.  4,  11  a.  m.,  bids  will  be  rec. 
by  Henry  A.  Pfister,  county  clerk,  to 
const,  rein.  cone,  bridge  on  Gllroy- 
Watsonville  road  over  Little  Arthur 
Creek,  Sup.  Dist.  No.  1  and  rein.  cone, 
culvert  on  Mabury  rd.  over  Silver 
Creek,  Sup.  Dist.  No.  3.  Plans  on  file 
in  office  of  clerk.  Robt.  Chandler, 
county  surveyor. 

S\NTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
County  Surveyor  Lloyd  Bowman  com- 
pleting spec,  for  reinforced  concrete 
r.r.  crossing  approx.  8-mi.  from  city  of 
Santa  Cruz;  est.  cost  $50,000. 

PLACERVILl¥,  El  Dorado  Co.,  Cal— 
F  Schmershall,  Placerville,  at  $1879 
awarded  cont.  by  city  trustees  to  const, 
rein  cone.  bridge  over  Hangtown 
creek    on    Coloma   road. 


.SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Until  July  29,  12  M,  bids  will  be  rec. 
by  W.  W.  Pelt,  Jr.,  county  clerk,  to 
reconst.  rein.  cone,  bridge  over  Sonoma 
Creek,  %  mile  south  of  Glen  Ellen,  1st 
Supervisorial  District,  involv.  250  cu. 
yds.  class  A  cone;  200  cu.  yds.  approach 
fill.  Est.  cost  $8250.  Spec,  on  file  in  of- 
fice of  clerk,  E.  A.  Peugh,  county  sur- 
veyor. 

M.^RYSVILLE,  Tuba  Co.,  Cal. — Su- 
pervisors order  pllansi  prepa>-eid  flpr 
bridge  to  span  Tuba  River  at  Simpson 

Lane. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


SALINAS,  Monterey  Co.,  Cal.  —  B. 
Nommensen,  101  South  16th  St^,  San 
Jose,  at  $11,356  awarded  cont.  by  su- 
pervisors to  constl  highway  bridge 
over  Big  Sur  river  on  state  highway 
in  Supervisor  District  5.  Other  bids: 
Renner  Foundation  Co.,  $12,500;  West 
Coast  Const.  Co.,  $14,435;  engineers 
estimate,   $10,443^ 

WOODLAND,  Tolo  Co.,  Cal.— Super- 
visors authorize  construction  of  two 
bridges  under  emergency  resolutions 
to  cost  $4200  and  $2200;  located  in  Su- 
pervisor  W.   C.   Russell's   district. 

NAPA,  Napa  tjo.,  Cal.— F.  A.  Tounger 
Napa  at  $7747  awarded  cont.  by  su- 
pervisors to  const.  3  cone  deck  bridges 
and  one  3-span  bridge.  Other  bids:  Lev- 
entoS   ind    Heintz,    ?S3tl;    H     T  ! 

$8471;  Lenz  and  Sons,  |S770,  J.  H  May, 
$8731;  Partrich  and  Minehan,  $880b, 
Howe  and  Gates,  $9706;  A.  J.  Wilson, 
$9781.  ^ 

NAPA,  Napa  Co.,  Cal.— F.  A  Tounger 
Napa,  at  $5677  awarded  cont.  by  super- 
visork  to  const.  3-span.  cone  bridge 
over  'Suisun  creek.  Other  bids:  H-  Thor- 
sen,  $5875;  Howe  and  GateB,  $5800,  J. 
H  May,  $6220;  Lsnz  and  Sons,  $6430, 
Leventon  and  Heintz,  $6521;  Partrich  & 
Minehan,  $6808;  A.  J  Wilson,  $6945, 
Jones  and  Henderson,  $7059. 


Carbide   Flare  Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   in   stock 

E.    D.    BULLARD 

505  HOWARD  STREET 
San  Francisco,  Call*. 

Douglas  6320 


SAN  FRANCISCO,  Cal.— Until  July 
23  1924,  11  a.  m.,  bids  will  be  rec,  by 
Bureau  of  Tards  and  Docks,  Navy  Dept. 
Washington,  D.  C,  for  excavation  for 
future,  storehouse  at  Marine  Corps 
Depot  for  Supplies  at  San  Francisco 
under  Spec.  No.  4999.  See  notice  to  con- 
tractors under  official  proposals  this 
issue. 


DURHAM,  Butte  Co.,  Cal.— Until  July 
19  2:30  p.  m.,  bids  will  be  rec.  by  Geo. 
W  Blount,  secy.  Durham  Union  High 
School  District,  to  excavate  drainage 
ditch,  back  fill  old  channel  of  existing 
ditch  and  grade  approx.  12  acres.  New 
drainage  ditch  is  about  400  ft.  north 
side;  200  ft.  west  side  length,  average 
depth  31/2  ft.  12-ft.  bottom  and  2  to  1 
side  slopes;  remove  and  reconstruct 
portion  of  fencing.  Further  information 
obtainable  from  secretary. 

VENICE,  Cal. — United  Dredging  Co., 
Central  Bldg.,  Los  Angeles,  awarded 
cont.  by  city  trustees  at  $30,557  to 
const,  earth,  silt,  and  gravel  fill  In  a 
strip  of  land  known  as  Leona  Ave.  or 
Leona  Blvd.,  bet.  Washington  Blvd.  and 
825    ft.   south. 


IRRIGATION  PROJECTS 


NEVADA  &  PLACER  COS.,  Calif.  — 
Joint  application  has  been  filed  with 
the  railroad  coram,  in  San  Francisco  by 
the  Nevada  Irrigation  Dist.  and  the 
Pacific  Gas  and  Electric  Co.  for  ap- 
proval of  an  agreement  which  was  re- 
cently entered  into  between  applicants 
after  more  than  a  year  and  one-half  of 
negotiations,  conducted  under  the  aus- 
pices of  the  railroad  commission  for 
the  development  of  irrigation  and  hydo 
electric  projects  in  Nevada  and  Placer 
counties,  which  will  result  in  the  de- 
velopment of  a  large  area  subject  to 
irrigation   through   this   project. 

STOCKTON.  San  Joaqum  Co.,  Cal. — 
Chas.  S.  Widdow,  Stockton,  has  been 
named  engineer  for  the  Woodbridge 
Irrigation  District,  recently  organized. 
Eng  Widdows  will  commence  prepara- 
tion of  plans  for  contemplated  im- 
provements. 

OROVILLE,  Butte  Co.,  Cal.  —  Until 
July  24,  10  a.  m.,  bids  will  be  rec.  by 
W  J.  Monro,  secy.  Oroville-Wyandotte 
Irrigation  District,  for  concrete  lin- 
ing Tunnel  No.  1  on  South  Feather 
river  ditch,  including  approx.  460  lln. 
ft.  of  tunnel  lining  and  35  cu.  yds  cone 
wall.  Work  is  located  in  vicinity  or 
Lost  Creek  Dam,  Butte  County.  Spec. 
obtainable    from    secretary. 

TRACT,  San  Joaquin  Co.,  Calif.  — - 
Banta-Carbona  Irrigatioti  District  at 
recent  election  voted  bonds  of  $705  000 
to  finance  construction  of  irrigation 
works,  including  installation  of  pump- 
ing plants,  constructing  main  canals 
and  system  of  laterals  WD  Harring- 
ton is  chief  engineer  for  district.  Bids 
will  be  asked  for  construction  when 
the  bonds  are  disposed  of. 
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BUILDING     AND     ENGINEERING     NEWS 


Saturday,  July  12,   1931 


LIGHTING  SYSTEMS 


LA  HONDA,  San  Mateo  Co.,  Cal. — 
The  Pacific  Gas  and  Electric  Company 
is  preparing  to  expend  approximately 
$36  810  for  the  extension  of  power 
lines  into  the  La  Honda  territory^  ac- 
cording to  announcements  by  vv.  i. 
Kellogg,  district  manager  of  the  com- 
pany. 

LOS  ANGELES,  Cal.— Ord.  of  Inteh- 
No.  49.049  adopted  by  city  council  to 
construct  ornam.  lighting  system  com- 
plete in  Sunset  Blvd.  bet.  Hollywood 
Blvd  and  Cista  St.,  involvmg  34J 
pressed  steel  posts;  1911  act. 

PASADENA,  Cal.— City  directors  de- 
clare inten.  to  const,  ornam.  lighting 
system  in  Oakland  Ave.,  bet.  California 
St.  and  Allendale  Rd.  and  portion  of 
Glenarm  St..  involv  posts,  wires,  con- 
duits and  appliances;  1911  act.  Besaie 
Chamberlain,  city  clerk. 

LOS  ANGELES,  Cal.— H  H.  ^^Iker, 
1800  W  12th  St.,  submitted  low  bid  to 
Bd  Pub.  Wks.  at  ?36,930  to  const,  or- 
nam. lighting  system  in  "Washington 
St.,  bet.  Sth  Ave.  and  Rimpau  Blvd. 
Other  bids  were:  H.  C.  Reid  &  Co.,  ?37,- 
648;  Newbery  Elec.  Co.,  $39,123;  A.  C. 
Rice,  $39,655;  Elec.  Lighting  Supply 
Co.,    $39,989;   R.  A.   Wattson,   $40,122. 

H  H.  Walker,  1800  W  12th  St.,  low 
bidder  at  $30,484  to  construct  ornam. 
lighting  system  complete  in  "Washing- 
ton St  bet.  "Vermont  Ave.  and  50  ft. 
west  of  Hobart  Blvd.  Other  bids  were 
H.  C.  Reid  &  Co.,  $30,750;  R.  A.  Watt- 
son,  $31,294;  Newberry  Elec.  Corp.,  |31,- 
328;  Electric  Lighting  Supply  Co.,  »31,- 
432;   A.   C.  Rice,   $32,664. 


FRESNO,  Fresno  Co.,  Cal.  —  J-"'! 
July  14,  8  p.  m.,  bids  will  be  rec.  by  R. 
I  Farris,  clerk.  Central  Union  High 
School  District  to  fur.  two  35-passenger 
bus  bodies  to  be  mounted  on  Reo  Speed 
wagons.  Further  information  obtain- 
able from  clerk  by  addressing  Route 
J.    Box    419,    Fresno. 


MACHINERY  &  EQUIPMENT 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
J  M.  Radin  only  bidder  at  $4750  award- 
ed contract  by  supervisors  to  fur.  one 
2nd  hand  Pierce  Arrow  truck  and  two 
2nd   hand   trailers. 


FIRE  EQUIPMENT 


OAKLAND.  Alameda  Co.,  Cal. — Coun- 
cil, Eugene  K.  Sturgis,  clerk,  will  rec. 
bids  until  July  10,  1924,  bet.  11  and  12 
a  m.,  for  furnishing  two  motor  pro- 
pelled triple  combination  759-gallon 
pumping  engines  and  one  motor  pro- 
pelled city  service  truck  for  Fire  De- 
partment. Specifications  and  form  of 
proposal  will  be  furnished  by  the  city 
clerk. 


DURHAM,  Butte  Co.,  Cal.— Until  July 
22,  2:30  p.  m.,  bids  will  be  rec.  by  Geo. 
W  Blount,  secy  Durham  Union  High 
School  District,  to  fur.  school  bus  with 
capacity  of  25  passengers,  maximum 
amount  of  bid  not  to  exceed  $2600. 
Bids  will  be  considered  on  chassis 
only,  or  on  body  only,  or  on  bus  com- 
plete. Further  information  obtainable 
from  secretary. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  July  22,  8  p.  m..  bids  will  be  rec. 
by  Leo  Vishoot,  clerk,  West  Side  Union 
High  School  District  to  fur.  one  K  41-C. 
GM.C.  truck  with  body  according  to 
spec,  obtainable  from  clerk  in  high 
school,  Fremont  Ave.  and  Saratoga- 
Sunnyvale  rd.,  San  Jose. 


RAILROADS 


PHOENIX,  Ariz.  —  Walter  Douglas, 
pres.  of  the  Phelps-Dodge  Corp,  and 
director  of  the  El  Paso  &  Southwest- 
ern Ry.,  states  that  the  So.  Pac.  Ry. 
has  filed  an  application  with  the  Inter- 
state Commerce  Commission  for  const, 
of  the   Phoenix  main  line  railroad. 


OAKLAND,  Alameda  Co.,  Cal. — Coun- 
cil will  rec.  bids  until  July  10,  1924, 
bet.  11  and  12  m.  for  furnishing  one 
1600-h.p.  induction  motor  with  control. 
Blank  forms  of  proposals  will  be  fur- 
nished by  Eugene  K.  Sturges,  clerk. 

BAKERSFIELD,  Monterey  Co.,  Cal. 
— City  Council  awarded  contract  to 
Stewart  F.  Smith  Co.  for  furn.  one  El- 
gin  street  sweeper  at  $7,400. 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
City  Engineer  Ben  Greene  was  in- 
structed by  the  board  to  negotiate  pur- 
chase of  a  centrifugal  pump  for  the 
water  system. 

LOS  ANGELES,  Cal.  —  Smith-Booth 
Usher  Co.,  22S  Central  Ave.,  submitted 
low  bid  to  public  service  comm.  at 
$2644  for  fur.  lathe  and  motor  under 
spec.   721-C. 

WATTS,  Cal. — Until  S  p.  m.,  July  15, 
bids  will  be  rec.  by  city  clerk  for  pur- 
chase of  15-ton  steam  roller  owned  by 
the  city  and  now  standing  on  the  city 
yard.  Bids  will  be  rec.  at  the  same 
time  for  two  Ford  cars  and  one  Ram- 
bler fire  truck.  ISarah  A.  Smith,  city 
clerk. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Garden  City  Implement  Co.,  San  Jose, 
at  $1810  each,  awarded  cont.  by  super- 
visors to  fur.  two  trailers  for  use  on 
county  roads.  Pichetti  Bros.,  San  Jose, 
at  $1850  ea.  and  J1950  ea.  only  other 
bidders. 

FORTUNA,  Humboldt  Co.,  Cal. — Until 
July  23,  1  p.  m.,  bids  will  be  rec.  by  F. 
P  Newell,  clerk,  Fortuna  Union  High 
School  District,  to  fur.  and  del.  two 
lathes.  South  Bend  or  equal.  13x5 
Standard  change,  motor  driven,  220  volt 
3-phase  with  remote  control  starter. 
Further  information  obtainable  from 
clerk. 

OAKLAND,  Cal.— Until  July  17,  11:30 
a  m  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  dry  dock,  clean, 
paint  and  repair  "City  of  Oakland" 
dredger,  including  anchorage  barge, 
cable  barge,  pontoons  and  other  auxili- 
ary eauipment.  Spec,  obtainable  from 
clerk  on  deposit  of  $15.  Bond  of  25%  of 
contract  price  req.  of  successful  bidder. 


LOS  ANGELES,  Cal.— Until  2:30  p.  m. 
July  25,  bids  will  be  rec.  by  harbor 
coram    for  trilby  rails  under  spec.   631. 

Bids,  same  date,  to  fur.  frogs  and 
switches  for  75  lb.  A.  S.  C.  E.  rail  under 
spec.  632,  which  may  be  obtained  from 
harbor  engr..  Berth  90,  San  Pedro. 

PHOENIX,  Ariz. — The  Arizona  East- 
ern Ry.  has  asked  interstate  commerce 
commission  for  authority  to  construct 
an  extension  from  Plcacho  to  Chandler, 
Ariz.,  50  mi.,  and  from  Hassayampa  to 
Dome,  Ariz.,  115  mi.  with  a  branch  from 
Gila  river  to  Florence,  Ariz.,  7  mi. 


LOS  ANGELES,  Cal.— Until  2:30  p.  m. 
July  IS,  bids  will  be  rec.  by  harbor 
comm  for  the  plates  and  track  spikes 
under  spec.  630,  which  may  be  obtained 
from  the  harbor  engr..  Berth  90,  San 
Pedro. 


FIRE  ALARM  SYSTEMS 


OAKLAND,  Cal.— Until  July  10,  11:30 
a.  m.,  bids  will  be  rec.  by  E.  K.  Sturgis 
city  clerk,  to  fur.  two  motor  propelled 
triple  combination,  750-gal.  pumping 
engines  and  on©  motor  propelled  city 
.service  truck  for  Fire  Dept.  Spec,  ob- 
tainable from  clerk  on  request. 


RESERVOIRS  AND  DAMS 


LOS  ANGELES,  Cal.— Brandt-Postell 
Co..  6509  Hollywood  Blvd.,  submitted 
low  bid  to  county  supervisors  July  1 
(opening  postponed  from  June  30)  at 
$16,850  for  constructing  a  500,000-gal. 
reservoir  at  Olive  View  Sanitarium  nr. 
San  Fernando. 

PASADENA,  L.  A.  Co  ,  Cal.— The  city 
r,f  Pasadena  has  applied  to  the  secy,  of 
the  interior  for  permit  to  construct  a 
large  dam  and  reservoir  In  the  San 
<;abriel  canyon  at  an  est.  cost  of  »1,- 
iiOO  000.  The  city  has  also  protested  the 
L  A.  County  flood  control  dist.'s  appli- 
cation for  a  railroad  right-of-way  In 
the  canyon,  which  would  traverse  the 
city's  proposed  dam  site.  Pasadena  Is 
said  to  have  prior  water  rights  In  the 
San  Gabriel  canyon. 

ORLAND,  Glenn  Co.,  Cal. — Orland 
Water  Users'  Ass'n.,  plans  immediate 
construction  of  a  dam  at  Brownell 
Rocks.  R.  C.  E.  Weber  is  project 
manager. 

SAN  BERNARDINO.  Cal. — Chamber 
of  Commerce  backs  project  to  const. 
10,000,000-gal.  reservoir  at  the  mouth 
of  Waterman  Canyon.  The  proposed 
reservoir  would  be  financed  by  a  $100,- 
000   bond  issue. 


LODI,  San  Joaquin  Co.,  Cal. — City 
trustees  considering  estimates  of  cost 
to  install  fire  alarm  system.  A.  F. 
Brown,  representing  manufacturing 
concern,  submitted  estimate  of  $10,100 
for  20-box  systm  and  $15,335  for  40- 
box  system.  No  action  will  be  taken 
until  Underwriter's  approval  is  secured 


PIPE  LINES,  WELLS,  ETC. 

HAWTHORNE,  L.  A.  Co.,  Cal. — Until 
8  p  m.,  July  14,  bids  will  be  rec.  by  the 
city  trustees  for  riveted  steel  pipe  as 
follows:  3200  ft.  8-in.,  5100  ft.  6-ln.  and 
27  000  ft  4-in.  pipe.  Plans  and  spec, 
are  on  file  at  the  office  of  the  engrs., 
Olmsted  &  Gillelen,  1112  Holltngsworth 
Bldg.,  Los  Angeles,  and  may  be  ob- 
tained upon  payment  of  $1.  Cert,  check 
or  bond  10%.  S.  V.  Fraser,  clerk. 

LOS  ANGELES.  Cal. — Commercial 
Engine  Co.  submitted  low  bid  to  public 
service  comm.  at  $2126.40  for  well- 
drilling  machinery  under  spec.  720-A. 
Mills  Iron  Works  bid   $2854.50. 

REDWOOD  CIT1',  San  Mateo  Co.,  Cal. 

City  Clerk  W.  A,   Price  will  ask  bids 

at    once    to    fur.   and  del.    2    carloads   of 
pipe   for  water  department. 


Auto    Supplies 

at  Cut  Rate 


EVERYTHING   FOR   YOUR   MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

Junction   Valencia 


Established   1907 

24  VAN  NESS  AVENUE 

Phone  Market  8926  Near  Maifect 


Saturday.   July   12,    1924 


LOS  ANGELES,  Cal.— United  States 
Steel  Products  Co.  awarded  cont.  by 
public  service  comm.  July  3  for  Mathe- 
son  steel  pipe  under  spec.  719-C  as  fol- 
lows: (1)  2800  ft.  8-ln.  pipe  f.  o.  b. 
cars  Hewitt  St.  Jl.U  per  ft.;  pipe  to  be 
of  15.62  lbs.  per  ft.  and  .185-ln.  thick; 
(2)  12,000  ft.  12-in.  pipe  f.  o.  b.  cars 
Hewitt  St.,  $2.18  per  ft.;  31.07  lbs.  and 
244-in.  per  ft.:  (3)  11,000  ft.  16-ln.  pipe 
f.  0.  b.  cars  Hewitt  St.,  »3.B5  per  ft.; 
40  lbs.  and  .270-ln.  per  ft,  shipment 
8-ln.  and  12-ln.  In  2  wks. ;  16-ln.  in  3 
to  4   wks;   less   2%  10th   prox. 

United  States  Cast  Iron  i'ipe  &  Fdy. 
Co.  awarded  cont.  at  Jo5.87  per  ton,  for 
375  pes.  20-ln.  cast  Iron  i-lass  B  pipe 
under  spec.  719-B,  In  12-ft.  lengths,  f. 
o.  b.  cars  Hewitt  St.,  L.  A.,  complete 
shipment  from  Birmingham  district 
Aug.  15.  This  company  submitted  an  al- 
ternative bid  f.  o.  b.  trench-side  Day- 
ton Ave.  of  $57.17  per  ton,  or  $5,002 
per  ft. 

SEWAGE  DISPOSAL  PLANTS 

KEUONDO  BEACH,  L'al.— De  Laval 
Steam  Turbine  Co.,  Los  Angeles,  award- 
ed contr.  by  city  trustees  at  $1600  for 
fur.  pumps  and  fittings  for  sewer  out- 
fall. Other  bids  were:  Fairbanks, 
Morse  &  Co.,  $831.45;  Byron  Jackson 
Pump    Mfg.    Co.,    $900. 
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LAGUNA  BJ5ACH,  Cal. — Black  & 
Veatch,  300  Fay  Bldg.,  Los  Angeles, 
consulting  sanitary  engineers,  asso- 
ciated with  Special  Sewer  Engr.  F.  W. 
Stetson  of  Hemet  has  been  engaged  to 
design  and  const,  complete  sewer  sys- 
tem and  sewage  disposal  plant  at  La- 
guna  Beach  for  the  Laguna  Sanitary 
District.  Bonds  in  the  sum  of  $95,000 
have  been  sold  to  the  Laguna  Bank. 
The  work  will  require  quantities  of 
pipe  in  6  to  12-in.  sizes  and  a  pumping 
plant. 


MISCELLANEOUS 
CONSTRUCTION 


SAN  ANSELMO,  Marin  Co.,  Cal. — 
The  Marin  Golf  and  Country  Club  has 
secured  an  option  on  eighty  acres  of 
land  adjoining  its  course  and  Willie 
Lock,  golf  course  expert,  has  been  com- 
missioned to  draw  plans  for  a  complete 
eighteen  hole  course,  according  to  Les- 
lie  Davles,    the   club   professional. 

The  improvements  contemplated  by 
the  club  will  cost  in  excess  of  $210,000. 

George  U.  Hind  Is  president  of  the 
club,  R.  "VV.  Palmer,  chairman  of  the 
greens  committee  and  Channlng  Cor- 
nell chairman  of  the  finance  com- 
mittee. 


WATER  WORKS 


MONROVIA,  L.  A.  Co.,  Cal.  —  Until 
7:30  p.  m.,  July  14,  bids  will  be  reo.  by 
the  city  trustees  for  the  construction 
of  a  pump  house  at  the  San  Gabriel 
pumping  plant  and  for  a  pump  house 
at  the  Lime  Ave.  reservoir.  Plans  and 
spec,  are  on  file  at  the  office  of  the 
city  engr.  Cert,  check  10%.  Lewis  P. 
Black,  city  clerk. 

HAWTHORNE,  L.  A.  Co.,  Cal.  —  Un- 
til 8  p.  m.,  July  14,  bids  will  be  rec. 
by  the  city  trustees  for  all  labor  and 
material  and  erecting  of  a  150,000-gal. 
steel  tank  and  tower.  Spec,  are  on  file 
at  the  office  of  the  engrs.,  Olmsted  & 
Glllelen,  1112  Hollingsworth  Bldg.,  Los 
Angeles.  Cert,  check  or  bond  10%.  S.  V. 
Fraser,  clerk. 

VISALIA,  Tulare  Co.,  Cal. — Until  July 
25,  bids  will  be  rec.  by  county  super- 
visors to  const,  water  pipe  supply  line 
for  Tulare-Kings  Tubercular  Hospital 
at  Springville,  Tulare  County.  Project 
involv.  approx.  9,000  ft.  6-ln.  pipe.  Spec, 
and  further  information  obtainable 
from  county  clerk. 


MARTSVILLE,  Tuba  Co.,  Cal.— City 
Council  has  taken  bids  under  advise- 
ment to  fur.  and  install  at  Ellis  Lake 
a  2-stage  14-ln.  deep  well  turbine  cen- 
trifugal pump  with  25-h.p.  3-phase  60- 
cycle  220-volt  1200-rev.  vertical  elec- 
tric motor  direct  connected,  to  del. 
1»00  gals  per  min.  against  50-ft.  head. 
Following  firms  submitted  bids:  Byron 
Jackson  Pump  Co.,  .Schmidt  Pump 
House,  Sterling-  Pump  Co.,  and  George 
W.   Roberts. 


LOS  ANGELES,  Cal. — Jones-Thorne 
Co.  submitted  low  bid  to  public  service 
comm.  at  $139  ea,  for  gate  valves  under 
spec.  721.  Other  bids  were:  Pac.  Pipe 
&  Supply  Co.,  $221.78;  Mark-Lally  Co., 
$221.78;  N.  O.  Nelson  Mfg.  Co.,  $221.78; 
Busch  Pipe  &  Supply  Co.,  $221.30;  Wa- 
ter Works  Supply   Co.,    $258. 


OROVILI^E,  Butte  Co.,  Cal.— Pacinc 
Gas  &  Llectric  Co.,  will  expend  $15,800 
in  replacing  larger  mains  for  water 
supply  In  industrial  and  residential 
districts. 


LOS  ANGELES,  Cal.— Mueller  Co., 
2468  Hunter  St.,  awarded  contr.  by 
public  service  comm.  at  $1.9?  ea.  for 
IVa-in.  bronze  corporation  cocks  under 
spec.  W-261.  James  Jones  Co  was 
awarded  contr.  for  2-in.  cocks  under 
same  spec,   at   $3.10   ea. 


LOS  ANGELES,  Cal.  —  Waterworks 
Supply  Co.,  705  Wright  &  Callender 
Bldg.,  awarded  cont.  by  public  service 
comm.  at  $432  ea.  to  fur.  five  Rensse- 
laer gate  valves  under  spec.  719. 


PEARL  HARBOR,  T.  H.— Bids  will 
be  asked  shortly  by  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington, D.  C,  under  Specification  No. 
5001,  for  circulating  water  discharge 
loop  at  Naval  Operating  Base,  Pearl 
Harbor.  Work  consists  of  54-in.  pre- 
cast concrete  pipe,  extending  from 
Point  G  on  south  side  of  Central  power 
house  a  distance  of  approx.  630  ft.  in 
addition  to  installation  of  manholes, 
etc.  See  notice  under  OHieial  Proposal 
Section  in  this  issue. 


PLAYGROUNDS  AND   PARKS 


GLENDALE,  Cal. — Until  10  a.  m.  July 
17  bids  will  be  rec.  by  council  to  lay 
c.  1.  pipe,  with  connections,  fire  hy- 
drants, service  pipes,  etc.,  in  Adams  St., 
Palmer  Ave.,  Maple  St.,  Lomita  Ave., 
involv.  3170  ft.  12-in.  and  695  ft.  8-in. 
class  "B"  pipe;  1915  bond  imp.  act.  Ben 
F.  Dupuy,  city  engr  .  A.  J.  Van  Wie, 
city    elk. 

SAN  LUIS  OBISPO,  Cal. — City  Coun- 
cil contemplates  extensive  improve- 
ments to  water  system;  estimates  of 
cost   are   being   prepared. 


SEWERS  &  STREET  WORK 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
W.  E.  Miller,  81  Church  St.,  Santa  Cruz 
at  $22,021  awarded  cont.  by  council  to 
imp.  portion  of  Pacheco  Ave.,  involving 
grade  and  pave  with  5-in.  cone;  const, 
cone,  curbs;  corru.  metal  and  rein  cone. 
culverts;   4-in.  vit.  sewer  laterals. 


HILLSBOROUGH,  San  Mateo  Co.,  Cal 
— Raisch  Imp.  Co.,  46  Kearny  St.,  San 
Francisco,  at  approx.  $23,450  awarded 
cont.  bv  city  trustees  to  imp.  various 
streets,  involv.  66,500  sq.  ft.  5-In.  cem. 
cone,  pave,  $.20;  44.500  sq.  ft.  lM;-in. 
Topeka  surface  pavement  on  macadam 
base,  $.17;  20,600  sq.  ft.  4-in.  macadam 
pavement,  $.11;  200  cu.  yds.  excavation 
$1;  12  lin.  ft.  vlt.  pipe  $1;  1  catchbasin 
$40;  removal  of  trees,  $20  each.  Other 
bids:  Eaton  &  Smith,  $30,500;  Pacific 
States  Const.  Co.,  $24,850;  Fay  Imp.  Co., 
$32,060. 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
M.  F.  Sullivan,  301  Perkins  Ave.,  Oak- 
land, at  $8928.82  awarded  cont.  by  su- 
pervisors to  surface  H4  ml.  of  Avon- 
Concord  road  with  asph.  macadam. 
Other  bids:  R.  J.  Blanco,  $9085;  B.  E. 
O'Brien,    $10,359. 


VENICE,  Cal. — City  trustees  declare 
inten.  to  imp.  various  streets  in  Silver 
Strand  tract,  involving  4-in.  cone, 
pavement  with  1%-in.  National  wear- 
ing surface,  reinf.  cone,  retaining  walla 
san.  sewer  system,  involving  vit.  pipe, 
wyes,  etc.,  and  two  centrifugal  pumps, 
with  2  G.  E.  motors;  constructing  tim- 
ber frame  and  stucco  pump  house;  dis- 
charge pipes,  etc.  T.  H.  Hanna,  city  elk. 


PHOENIX,  Ariz— W.  M.  Tennel  Jr., 
Alpine  and  Jacob  Hamblin,  St.  Johns, 
awarded  contr.  by  U.  S.  bur.  of  pub. 
roads  at  $90,728  to  const.  17  ml.  of  Cllf- 
ton-Springerville    highway. 


SAN  ANSELMO,  Marin  Co.,  Cal.  — 
Sanitary  District  No.  1,  Marin  County, 
declares  Inten.  to  const,  vit.  pipe  sani- 
tary sewers  in  portions  of  the  San  Ra- 
fael and  Olema  road  and  other  sts.  1911 
Act.  Protests  July  23.  W.  A.  Bliss,  sec- 
retary of  district. 


PLACENTIA,  Cal.— Coastland  Constr. 
Co.,  626  S  Spring  St.,  Los  Angeles,  sub- 
mitted low  bid  to  Sanitary  Board  of 
I'lacentla  to  const,  new  outfall  sewer. 
This  firm  submitted  a  bid  of  $20,452 
on  cone,  pipe  and  $21,504  for  vlt.  pipe, 
under  proposition  3,  the  work  complete. 
This  work  requires  approx.  22,350  lin. 
ft.   12-ln.  sewer  pipe. 


FRESNO,  Fresno  Co.,  Cal.  —  Until 
July  17,  10:30  a.  m.,  bids  will  be  rec. 
by  H.  S.  Foster,  city  clerk,  to  imp.  (Res 
of  Inten.  17-d),  Harrison  and  Stafford 
Sts.,  bet.  Belmont  and  Thomas  and 
Thomas  St.,  bet.  Harrison  and  Palm 
Ave.,  involv.  112,694  sq.  ft.  grading; 
14,765  sq.  ft.  cone,  walks;  3608  lin.  ft. 
cone,  curb  1911  Act  Cert  check  10% 
payable  to  city  req.  Wm.  Stranahan, 
city  engineer. 


LOS  ANGELES,  Cal.  —  Griffith  Co., 
502  I.,.  A.  Ry.  Bldg.,  awarded  cont.  by 
Bd.  Pub.  Wks.  at  $21,106  to  imp.  10th 
Ave.  bet.  Washington  St.  and  23rd  St., 
involving  grading  at  $4000  (lump  sum) 
54,038  sq.  ft.  asph.  paving  22c  ft;  353 
sq.  ft.  cone,  paving  at  25c  ft;  1832  ft. 
curb  at  70c  ft;  8852  sq.  ft.  walk  21c  ft; 
2972  sq.  ft.  gutter  25c  ft;  san.  sewer 
complete  $1000;  2049  sq.  ft.  bitum.  base 
paving   12o  ft. 

L.  A.  Paving  Co.,  2900  Santa  Fe  Ave., 
awarded  cont.  at  $16,588  to  imp.  8th  St., 
bet.  Santa  Fe  Ave.  and  the  first  alley 
west  of  Mateo  St.,  involving  grading  at 
$3500  (lump  sum);  36,930  sq.  ft.  War- 
renite-bitul.  paving  28c  ft.;  1155  ft. 
curb  70c  ft;  5617  sq.  ft.  walk  21c  ft.; 
2193  sq.  ft.  gutterf  32c  ft;  30  ft.  hso 
sewers  $1.90  ft. 


WATSONVILLE,  Santa  Clara  Co., 
Cal. — Until  July  15,  8  p.  m.,  bids  will 
be  rec.  by  M.  M.  Swisher,  city  clerk, 
to  imp.  Walker  St.,  bet.  Wall  and 
Kearney  Sts.  by  remacadamlzing  and 
oiling  with  asphaltic  oil.  Cert,  check 
10%  payable  to  Mayor  req.  Plans  ob- 
tainable from  H.  B.  Kitchen,  city  eng. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Jas.  T.  Sayles  of  Martinez,  has  been 
awarded  contract  by  owners  of  prop- 
erty to  pave  Howard  street  west  of 
Ferry   street. 

BERKELEY,  Alameda  Co.,  Cal. — 
Until  July  15,  1924,  9  A.  M.,  bids  will  be 
rec.  by  City  Clerk  E.  M.  Hann,  for 
scarifying,  patching,  surfacing  with 
rock,  asphalt  and  screenings  streets. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  July  14,  1924,  8  P.  M.,  bids  will 
be  received  by  Raymond  Johnson, 
Clerk  of  Town  of  Martinez,  to  const, 
out-fall  sewer.  Cert,  check  10%  req. 
Plans  and   spec,   obtainable   from   clerk. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
The  board  also  adopted  plans  and  spec- 
ifications and  called  for  bids  for  ex- 
tension of  the  city's  sewer  system  800 
feet  over  recently  acquired  right  of 
ways   to  Carquinez  Straits. 

S.\N  DIEGO,  Cal. — Griffith  Co.,  25 
14th  St.,  San  Diego,  awarded  contr.  by 
council  at  $115,651  to  imp.  Mission 
Blvd.  and  portions  of  other  streets  pro- 
viding a  paved  road  through  to  Mis- 
sion Beach;  will  be  about  3  mi.,  of 
which  2.75  mi.  is  on  Mission  Blvd.,  of 
5-in.  cem.  concr.  pavement,  laid  on  each 
side  of  the  San  Diego  Electric  Railway 
Co.'s  double  track  line.  The  pavement 
will   be   16   ft.   wide   on   each   side. 

SAN  DIEGO,  Cal. — H.  H.  Peterson, 
Loma  Portal,  submitted  low  bid  to 
council  at  $23,025  to  imp.  Coast  Blvd., 
South,  Coast  Blvd.  and  Jenner  St.,  in- 
volving 103,728  sq.  ft.  paving  with  5-ln. 
cone.  22c  ft;  15  lin.  ft.  cem.  curb  70o 
ft;  68  sq.  ft.  cem.  walk  20c  ft;  one  4-ln. 
cem.  sewer  lateral  $30;  (e)  miscella- 
neous,  $160. 
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other  bids  were:  „„,  ... 

Finlayson    Const.    Co *oii-\ 

West  Coast  Const. -V'Z'i 

Murch    Williams   Const.    .. 
H.   C.   Venstni.   >*i   Cc 
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BURBANK,  L.  A.  Co..  Cal.-CUy  Bng. 
Arthur  J  Rose  has  recommended  that 
The  contract  for  constructing  the  new 
sewer  system  and  treatment  P  ant  be 
awarded  to  Janes  Contr  Co  at  $214 
451.65.  Official  totals  fur  'ne  iJids  as 
estimated  by  the  city  engr  are.  Janes 
ConU  Co.,  $214,451.65 ;Hickey  &  Har- 
rCr,r,  tiJIR  745  89-  A.  Dalmatin,  »2^u,- 
r2161;*Geo?ge  W.  Kempert  $230,906.80; 
Thomas  Haverty  Co  $231,489  50;  C.E. 
Green,  $239,456.83;  D.  A.  Fol%y  „^  Co.. 
$269,9651  Thos.  Kelly  &  S°"s  fj^"'^^*'!," 
Gibbons  &  Reed  Co.,  $309,764.31,  i^. 
Ferry  &  Co.,  $364,633.98. 

SANTA  BARBARA,  Cal— Until  5  p.  m. 
July  17,  bids  will  be  rec.  by  council  to 
const.  6-in.  vit.  pipe  main  san.  sewer 
In  Pedregosa  St.  bet.  San  Pascual  St. 
and  280  ft.  n.e.;  1911  act. 

6-in  vit  san.  sewer  in  Edison  Ave 
bet.   Gutierrez   St.  and  372  ft   .s.e.;   1911 

^"^e-in  vit.  pipe  main  san.  sewer  in 
alley  No  1  in  blk.  238,  from  manhole 
fo  b^e  const,  at  Voluntario  St.  to  man- 
hole to  be  const.  405  ft.  n.e.  there- 
from; 1911  act.  Geo.  D.  Morrison,  city 
engineer. 

SAN  DIEGO,  San  Diego  Co.,  Cal.  — 
Griffith  Co.,  502  L.  A.  Ry.  Bldg..  Los 
Xngeles,  and  25  14th  St.,  San  Diego, 
submitted  low  bid  to  city  council  June 
30  at  $153,432  for  improving  Nornfial  fat. 
Lincofn  Ave-  and  other  streets,. involv- 
ing 505,508.99  sq.  ft.  paying  with  2Vi- 
n  bitum.  base  and  IVa-in.  asph.  cone. 
asDh  cone;  7808  lin.  ft.  6-in.  cem.  cone, 
elm  cone  base  and  1%-in.  asph  cone, 
top;  6079.79  sq.  ft.  paving  with  3-in. 
asuh  cone;  7808  lin.  ft.  6-ln.  cem.  cone. 
cSrb;  Tsso'.ig  lin.  ft.  8-in.  cem.  cone 
curb'  1787.59  sq.  ft.  cem.  cone,  side- 
walk; 50  lin.  ft.  15-in,  16.  gauge  <;orru. 
iron  pipe  drain;  52  1'"-  "•,  l^-m-  d.  s. 
cem.  cone,  pipe  culvert;  50  lin.  ft  16-in 
d.  s.  cem.  cone,  pipe  culvert,  20  Im.  tt. 
18-in.  16  gauge  corru.  iron  pipe  cul- 
vert' 5  4-in.  cem.  cone,  sewer  laterals; 
2  e-i'u.  cem.  cone,  sewer  laterals. 

SAN  JOSE,  Santa  Clara  Co..  Cal.  — 
City  Council  award  contract  to  A.  J. 
Raisch  76  W  San  Antonio,  San  Jose, 
and  46  Kearny  St.,  San  Francisco  to 
imp.  Clayton  Ave.  m  vicinity  of  ban 
Pedro  St.  Contract  was  awarded  to 
San  Jose  Paving  Co.,  Dupont.  San  Jose, 
to  imp.  State  St..  bet.  Oak  and  Duane 
Street.  

NEVADA  AND  PLACER  COS..  Cal.  — 
Bids  ree.  as  follows  by  C  g.  Sweetser 
Dist  Eng.  U.  S.  Bur.  Pub|  Rds..  9  Main 
St  San  Francisco,  to  const.  Donner 
Pass  National  Forest  Highway  m  Ne- 
vada and  Placer  Counties,  Tahqe  Na- 
tional Forest  3.7  mi.  in  length,  mvolv. 
29  acres  clearing;  70,000  eu.  yds  un- 
classified excavation;  404  cu_yds  A 
cone.;  63  cu.  yds.  C  cone;  52,000  lbs 
rein,  steel;  1230  lin.  ft.  corru.  rnetal 
pipe;  Govt,  has  equipment  for  lease 
to  contractors.  Engineer's  estimate 
$215  932 

Skee'ls   &   Hudson,   Auburn ?1S5'55| 

isbell    Const.    Co.,    Fresno. \ll'\%l 

De  Waard  &  Sons,  San  Diego..  123,376 
Roeca  &  Caletti,  San  Rafael. . .  .  12*.437 
P.  L.  Burr,  San  Franeiseo . . . . .  151.1^1 
A.  J.  &  J.  L.  Fairbanks,  S.  F...    174,500 

SANTA  ANA,  Orange  Co.,  Cal.— B.  R. 
Ford  407  W  17th  St.,  submitted  low 
bid  to  city  trustees  June  30  for  improv- 
Ine  Roe  Dr.  ,bet.  Main  St.  and  west 
line  of  Tract  No.  511,  involving  10- 
751.46  sq.  ft.  5-in.  cone  paving  at  24o 
ft-  260  ft.  6-in.  mam  sewer  at  $1  it, 
180  ft.  4-in.  hse.  sewers  at  75e  ft;  one 
flush  tank  at  $125. 

LOS  ANGBLEIS,  Cal.— A  petition  ie 
in  circulation  asking  the  county  super- 
visors for  an  election  to  vote  on  a 
$1,000,000  bond  issue  for  the  construc- 
tion of  Beverly  Blvd.  bet.  Beverly  Hills 
and  the  sea,  about  10  miles,  covering 
an  asses.sment  dist.  of  about  11,000 
a?res  The  construetion  of  the  highway 
bv  tlie  Pacific  Palisades  Assn  under 
the  direction  of  Capt.  WUkie  Woodard, 
ener  is  under  way.  This  work,  whleli 
fs  being  done  privltely,  will  be  incor- 
porated^ In  the  project  after  the  bonds 
have  been  voted. 


INGLEWOOD,  L.  A.  Co.,  Cal  —Geo.  R. 
Curtis  Paving  Co.,  2440  B  26th  St.,  Los 
Angeles,    submitted    low    bid      to      city 

31       trustees    and    was    awarded    the    eontr. 

15  at  $16,393.14  for  improving  Prairie  Ave. 
Chester  Ave.  and  Gay  St.,  involving 
148.936  sq  ft.  grading  at  3c  ft;  574S  tt. 
curb  at  60c  ft;  22,922  sq.  ft.  walk  at 
19c  ft;  1596  sq.  ft.  gutter  at  27e  ft, 
92,254   sq.  ft    ^lass  A  oiling  at  4c  ft. 

HOLLISTER,  San  Benito  Co.,  Cal.  — 
Board  of  Supervisors  will  rec.  bids  un- 
til July  16,  1924,  2  p.  m.,  for  the  im- 
provement of  portions  of  the  following 
roads,  to-wit: 

Hollister  and  Tres  Pmos  Road  in 
Supervisor  Districts  No.   3   and   4. 

San  Justo  and  Tres  Finos  Road  :n 
Sunervisor  District  No.   3.  „      j  • 

Old  San  Juan  and  New  Idria  Road  in 
Supervisor  District   No.   3.      ^  .      _ 

Hollister  and  Cienega  Road  m  Super- 
visor District  No.  3. 

Hollister  and  Gilroy  Road  in  Super- 
visor District  No.   1. 

San  Juan  Canyon  Road  in  Supervisor 
District  No.  2.  ,  t,      j    ■„ 

Old  Hollister  and  San  Juan  Road  in 
Supervisor  District  No.   2  .  -     _ 

Plans  and  spec,  obtainable  from 
Elmer  Dowdy,  clerk. 

SAN  BERNARDINO,  San  Bernardino 
Co ,  Cal.— Res,  of  Inten.  adopted  by 
county  supervisors  June  .23  to  improve 
Riverside  Dr.,  bet.  a  point  10,689.6  tt. 
east  of  the  north  and  south  center 
line  of  Euclid  Ave.,  involving  grading, 
6-in  macad;  4-ft.  earth  embankment.= 
or  shoulders,  of  gravel  and  oil  wearing 
surface;  cone  and  corru.  iron  culvert; 
cem.  cone,  headwalls;  cone,  toe  walls; 
in  accordance  with  plans  and  spec,  on 
file  at  the  office  of  the  county  sur- 
veyor The  county  will  pay  out  ol  its 
special  road  fund,  $10,000  of  the  cost, 
the  balance  to  be  represented  by  bonds. 
R  D  I  No.  27.  James  W.  Cole  has  been 
appointed  supt.  of  this  work.  Harry 
L.  Allison,  clerk  of  the  board. 

LOS  ANGELES,  Cal.  —  Bids  rec.  by 
county  supervisors  July  1  (opening 
postponed  from  June  30)  for  improving 
Ivv  St  bet.  Shorb  Ave.  and  Ruoff  St. 
City    Boundary    Imp.    No.    13     involving 

(1)  1480    cu.    yds.    excav;    (2)    357S    it. 
curb;.  (3)    12,059    sq.    ft.      gutters;      (4 
6261  sq.   yds.   asph.   cone,  base;    (o)    b<ibl 
sq.   yds.   Willite   top,  were: 

Geo.    R   .Curtis  Paving   Co-— (1)    $1.2o 

(2)  70e;   (3)   35c;   (4)   $1.30;   (5)   ?1.20. 
H    G.  Feraud— (1)   $1.35;   (2)   70c;   (3) 

30c;    (4)    $1.35;    (5)   $1.25 

Hall-Johnson  Co. —  (1)    ?l-35,    (2)    /5c, 

(3)  $35c;    (4)    $1.40;    (5)    $1.25. 
Geo.    H.    Oswald — (1)    $1.35,    (2)    »/c, 

(3)  40c;  (4)   $1.40;  (5)  $1.30. 

LOS  ANGELES,  Cal.— J.  M.  Derenia 
•'37  W  83rd  St.,  was  awarded  cont  July 
1,  at  $10,048  for  constructing  sewer  m 
Silver  Lake  Blvd.,  bet.  Sunset  Blvd. 
and   1239    ft.   n   of    Reservoir   St.    Engr  s 

est.,    $18,384.31.    

LOS  ANGELES,  Cal— Until  2  p.  m.. 
July  14  bids  will  be  ree  by  county  su- 
pervisors for  improving  Central  Ave., 
bet  Manchester  Ave.  and  n  city  limits 
of  Watts,  7947.42  lin.  ft.  or  1.51  mi.,  un- 
der County  Imp.  No.  36,  involving  10.- 
?83  cu  yds",  excav;  26,491.4  sq.  yds  cone 
pavement.  Est.  contr.  price,  $88,100.60 
Aver,  haul  1  mi.  from  Watts. 


Saturday,  July   12,    1924 


SANTA  ANA,  Orange  Co.,  Cal.— Steele 
Finley,  Santa  Ana,  submitted  only  bid 
to  city  trustees  June  30,  for  improving 
West  19th  St.,  bet.  Main  St.  and  Broad- 
way, involving  18,652  sq.  ft.  5-in.  aspn. 
cone,  pavement,  incl  grading  at  24c  it; 
51  ft.  4-in.  hse.  sewers  at  60e  ft;  8  ft. 
curb  at  60c  ft.  The  bid  was  taken  un- 
der advisement.  -' 


FULLERTON,  Orange  Co.,  Cal.  — 
City  trustees  have  adopted  plans  and 
spec,  for  the  paving  of  all  alleys  in  the 
Ijusiness  district. 


S.\N  DIEGO,  San  Diego  Co..  Cal.  — 
H.  H.  Peterson,  Loma  Portal,  submit- 
ted low  bid  to  city  council  June  30,  at 
$23,034  for  paving  Coast  Blvd.,  involv- 
ing 103,728.11  sq.  ft.  5-in.  cem.  cone, 
paving. 

EUREKA,  Humboldt  C,  Cal.  —  Bids 
will  be  ree.  by  Fred  M.  Kay,  County 
Clerk,  until  July  21,  1924,  for  repairs 
to  Ryan  Slough  road.  A.  J.  Logan  la 
ci-unty  surveyor. 

OAKLAND.  Alameda  Co..  Cal. — Street 
department  budgets  totaling  nearly 
$'>  500  000  were  submitted  recently  by- 
Commissioner  W.  J.  Baccus  to  W.  J. 
Moorehead,  commissioner  of  revenue 
and  finance. 

Main  items  in  the  public  betterments 
budget  are: 

Seventh  street  main  outlet  sewer, 
$115,000.  .,    ^ 

Fruitvale  avenue  sanitary  outlet 
sewer,   $15,000.  ■    „    -cif 

East  Fourteenth  street  paving.  *  ir- 
teenth  avenue  to  Durant  avenue,  $100,- 
000.  ,,» 

Fruitvale   avenue   storm   sewer.   $70,- 

Tenth  street  extension,  Fallon  to 
fc-econd  avenue,  $55,000.  ,.,„„,, 

\'c-w  corporation  yard,  land  ana 
buildings,    $70,000. 

Elmhurst  storm  sewers.   $85,000. 

Yerba      Buena      intercepting      sewer. 

*^Tunn"el  Road  cutoff  $25,000;  East 
Eighth  street  extension,  $25,000;  Twen- 
tieth street  opening,  $210,000;  Fifteenth 
street  pedestrian  way,  $20,000;  paving 
of  East  Eighth  street  from  Eighth  ave. 
to  Fourteenth  avenue,  $30,000,  and  con- 
struction of  a  wide  curve  at  First  ave. 
and  East  Twelfth  street,  $20,000 

All  of  the  above  figures  are  for  the 
city's    portion    of    the    improvements. 

MERCED,  Merced  Co.,  Cal. — City 
long.  Martin  estimates  cost  of  paying 
-50  ft  Strip  in  J  street  from  16th  St.  to 
Jitv  limits  at  $17,000.  Bids  for  this 
work  will  be  asked  shortly. 

S\XTA  BARBARA,  Cal.— James  T. 
Cornwall  227  Equestrian  Ave.,  Santa 
Barbara,  'awarded  contr  by  council  for 
imp.  Anacapa  St.,  bet.  Sola  and  Pueblo 
Sts.  24.5c  sq.  ft.  IVs-in.  asph.  concr. 
paving  on  5-in.  concr.  base;  24c  sq.  ft. 
gutter;  35c  lin.  ft.  resetting  stone  curb; 
$135  6-in.  vit.  main  sewer  complete; 
$35  ea.  4-in.  vit.  lateral  hse.  connection; 
$4(10  for  2  culvert  tops  complete;  $60 
for   manhole   complete. 

OLTMPIA,  Wash.— Bids  will  be  ree 
until  July  22,  1924,  10  A.  M.  by  State 
Highway  Department  for  surfacing 
with  crushed  rock  of  4.5  miles  of  state 
road  No  3  between  India  and  Pomona 
in   Kittitas   and  Yakima   counties. 


Contractors  Machine  Works 

«-— — 

We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
■We   build  rock  bunkers,   elevators   and  conveyors,  portable   pumping 

plants,  boist  and  rock  crushers. 
Let  us  give  y.ou  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 

CREAR  &  BATES 


38  Stanford 


San  Francisco 


Phone  Kearny  1885 


Saturday.   July    12,    192; 

SALINAS.  Monterey  Co..  Cal. — Bids 
will  be  asked  by  supervisors  about 
August  4  to  const.  200  ft.  radius  curve 
at  Moss  Landing  to  eliminate  "death 
curve."  Howard  Cozzen.s.  lounty  sur- 
veyor. 

EUREKA,  Humboldt  I'd..  Cal.— Until 
July  21,  2  p.  m.,  bids  will  bo  rec.  by 
Fred  M.  Kay,  county  clirk,  to  pave 
wiih  Warrcnlte-Blt.  18-ft.  wide,  1500 
ft.  of  old  county  road  bosf.  near  Hub- 
bard's store  and  runniim  east  on 
Eureka-Arcata  rd.,  towards  Ryans 
Slough  Hill  In  Rd.  Dist.  4.  Cert,  chock 
5%  reQ-  with  bid.  Plans  on  file  in  of- 
fice of  clerk.  A.  J.  Logan,  county  sur- 
veyor. 

DURHAM.  Butte  Co.,  Cal— Until  July 
19,  2:30  p.  m..  bids  will  be  rec.  by  Geo. 
W.  Blount,  secy.  Durham  Union  High 
School  District,  to  excavate  drainage 
ditch,  back  fill  old  channel  of  existing 
ditch  and  grade  approx.  i:  acres.  New 
Drainage  ditch  is  about  400  ft.  north 
side;  200  ft.  west  side  length,  average 
depth  SM  ft.  12-tt.  bottom  and  2  to  1 
side  slopes;  remove  and  reconstruct 
portion  of  fencing.  Further  information 
ol-tainable  from  secretary. 

REDWOOD  CITY.  San  -Mateo  Co.,  Cal. 
— Until  July  21,  bids  will  tie  rec.  by 
Mrs.  Elizabeth  M.  Knecse,  county  clerk, 
to  const.  Black  Mountain  lateral  to 
connect  San  Mateo.  Hillsl.nrough  and 
Burlingame  with  Skyline  Blvd.;  will  be 
approx.  9,000  ft.  in  Ungtli  from  east 
houndary  of  lands  of  DIa.k  Mountain 
Water  Co.  to  the  Blvd.  with  80  ft. 
right-of-way:  to  be  graded  30  ft.  wide, 
const,  culverts,  etc.  Spec,  on  file  in  of- 
fice of  clerk.  Geo.  A.  Kneese,  county 
surveyor. 


BUILDING     AND     ENGINEERING     NEWS 


SAN  DIEGO,  Cal. — Urifflth  Co..  25 
14th  St.,  San  Diego,  awarded  contr.  by 
council  at  $115,650  to  imp.  Mission 
Blvd.,  etc.,  providing  a  paved  road 
through  to  Mission  Beach,  about  3  mi., 
of  which  2.75  mi.  is  on  Mission  Blvd., 
of  5-in.  cem.  concr.  pavement,  laid  on 
each  side  of  the  San  Diego  Electric 
Railway  Co.'s  double   track   line. 


SALINAS.  Monterey  Co.,  Cal. — City 
Eng.  Howard  F.  Cozzens  instructed  to 
prepare  spec,  for  sewer  extension  in 
Pa.jaro  and  Oak  Sts.,  est.  cost,  $600,  also 
for  storm  water  system  extension  in 
Central    Ave.,    ets.   cost,    $7000. 


LOS  GATOS,  Santa  Clara  Co.,  Cal.  — 
AV.  A.  Dontanville,  Salinas,  at  $8654 
submits  low  bid  to  town  trustees  to 
imp.  portion  of  Broadway  St.,  involv. 
35,731  sq.  ft.  5-ln.  cone,  pavement,  in- 
cluding grading:  1556  ft.  curb  and  gut- 
ter and  const,  driveways.  Other  bids 
taken  under  advisement,  were:  San 
Jose  Paving  Corp.,  $9133;  J.  Vldora, 
$9359. 

OAKLAND,  Cal.— City  Eng.  W.  W. 
Harmon  completes  spec,  to  imp.  2nd  St. 
bet.  Alice  and  Oak  Sts.,  involv.  40,050 
sq.  ft.  grading:  1720  lin.  ft.  cone,  curb; 
ISOO  sq.  ft.  cone,  gutter;  38,250  sq.  ft. 
6-in.  Port.  cem.  cone,  base  with  2-in. 
Warrenite-bit.  wearing  surface.  1911 
Act.  Protests  July  17.  E.  K  Sturgis,  city 


SAN  LEANDRO,  Alameda  Co.,  Cal. — 
J.  A.  Costello  564  Market  St.,  San  Fran- 
cisco, awarded  cont.  for  one  year  by 
city  trustees  to  fur.  rock  and  screen- 
ing.'^  for  street  improvements,  $2.35  cu. 
yd.  for  choice,  $1.60  for  red  rook  and 
$1.40  for  run  of  rock  from  screens. 
Bids  for  oil  and  distributing  same  tak- 
en under  advisement. 

MARYSVILLE.  Yuoa  Co.,  Cal. — Su- 
pervisors order  plans  prepared  for  pro- 
posed Arboga  Blvd.,  12  mi.  in  length  to 
connect  with  proposed  Rio  Oso  bridge 
when  built. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Until  July  21,  8  P.  M.,  bids  will  be  rec. 
by  E.  W.  Foster,  city  clerk,  to  imp. 
(Kes.  of  Inten.  24-4)  Crystal  Springs 
Rd.,  bet.  El  Camino  Real  and  west  city 
limits  and  El  Camino  Real  and  Bay- 
wood  Ave.,  involv.  paving  with  7-in.  to 
9-in.  thick  hyd.  cem.  cone;  vit.  pipe 
lateral  sewers:  catchbasins:  12-in.  vit. 
pipe  storm  drain;  hyd.  cem.  cone,  curb, 
walks  and  driveway  approaches.  1911 
Act  and  Bond  Act  1915.  Cert,  check 
10^  payable  to  city  re<i.  Spec,  on 
file  in  oflice  of  clerk. 


NEVADA  STATE — Tleslau  Bros.  2819 
Grove  St.,  Berkeley,  at  $90,015.36 
awarded  cont.  by  State  Highway  Com- 
mission, to  grade,  const,  culverts  and 
gravel  surface,  12.64-ml.  in  Elko  coun- 
ty, bet.  Mi'or  and  Pcquop  Summit,  in- 
volv., 62,100  cu.  yds.  excavation  un- 
classified; 2223  yd.  sta.  overhaul;  8.52 
mi.  prepare  subgrade  and  shoulders: 
9210  cu.  yds.  load  and  screen  gravel; 
21,000  yd.  mi.  haul  gravel;  9210  cu.  yds. 
spread  gravel;  35  cu.  yds.  class  A  cone. 
596  lin.  ft.  15-in..  346  lin.  ft.  18-in.,  358 
lin.  ft.  24-ln.,  114  lin.  ft.  30-in.  and  92 
lin.  ft.  36-in.  corru.  metal  pipe:  185 
cu.  yds.  dry  rubble  masonry;  3288  lin. 
ft.  wood  guard  rail;  112  monuments; 
7  sign  posts.  Other  bids  were:  Wm. 
Hoops.  Hollistcr,  Idaho,  $99,735.56; 
Summers  &  Clyde,  Springville,  Utah, 
$109,823.36;  Morrison-Knudsen  Co., 
Boise,    Idaho.    $116,892.46. 

GLENDALE,  Cal. — Until  10  a.  ra.  July 
17  bids  will  be  rec.  by  the  council  to 
imp.  following  streets: 

Sierra  Ave.,  Glenoaks  Blvd.,  Hill  Dr., 
Merrill  Ave.  and  Sycamore  Canyon  Rd.. 
involv.  237,000  sq,  ft.  grading;  132,300 
sq.  ft.  5-in.  oil  macad.;  31.500  sq.  ft. 
walk:  28.360  sq.  ft.  gutter;  1710  ft. 
class  "A"  curb;  3745  ft.  class  "B"  curb; 
178   ft.   6-in.  class  "B"  water  pipe. 

Tyler  St.,  Green  St.,  Palmer  Ave., 
Park  Ave.,  Sycamore  Canyon  Rd.  and 
Max  St.,  involv.  55,000  sq.  ft.  grading; 
42,200  sq.  ft.  5-in.  oil  macad.  paving; 
6300  sq.  ft.  walk;  1915  ft.  curb  1090  ft. 
6-in.  water  pipe;  65  ft.  4-in.  water 
pipe. 

Central  Ave.,  San  Fernando  Rd.,  Eu- 
lalia  St.,  Laurel  St.,  Los  Feliz  Rd.,  Cy- 
press St.  and  portions  of  18  other  sts.. 
involv.  537,200  sq.  ft.  grading:  529.025 
sq.  ft.  3-in.  cone,  base  with  H4-in.  War- 
renite-bitul.  wearing  surface;  13,320 
ft.  curb;  8175  sq.  ft.  walk;  4  culverts 
complete:  7073  ft.  10-in.  sewer  pipe; 
243  hse  connections;  16  junction  cham- 
bers; 3  flushtanks;  elec.  work,  involv. 
2  transformers,  one  vault,  132  ornam. 
lighting  posts:  water  pipe  as  follows; 
20  ft.  2-in.,  165  ft.  4-in.,  553  ft.  6-in., 
2537  ft.  8-in.,  3343  ft.  12-in.,  1617  ft. 
16-in. 

1915  Bond  Imp.  Act.  Ben  F.  Dupuy, 
city  engr.  A.  J.  Van  Wie,  city  clerk. 


SAN  RAFAEL,  Marin  Co.,  Cal. — F.  H. 

Ritchie.  San  Jose,  at  $.272  sq.  ft. 
awarded  cont.  by  council  to  imp.  Irwin 
St.,  involv.  22,700  sq.  ft.  7-in.  cone, 
pavement.  Other  bids:  A.  G.  Raisch, 
San  Francisco,  $.289;  F.  Mclntyre,  Mill 
Valley.  $.273;  P.  Bottini,  San  Rafael, 
$.28;    J.    Ghillotti,    $.273. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Bids  will  be  aske.d  at  once  by  A.  L. 
Banks,  City  Clerk,  to  pave  North  El 
Dorado  St.,  from  Castle  to  midway 
bet.  Arcade  and  Montgomery  Sts.,  also 
to  const,  storm  water  sewers  and  main 
trunk  sewers  to  Pacific  Manor  and  the 
College  of  the  Pacific.  W.  B.  Hogan, 
city   Engineer. 


I.OS  ANGELES,  f  al.-West  &  O'Keefe. 
96  S.  Euclid  Ave.,  Pasadena,  submitted 
low  bid  supervisors  at  $14,935  to  imp. 
Chevy  Chase  Dr..  bet.  city  limits  of 
Glendale  and  the  boundary  line  of  Si- 
comoro  Canyon  tract,  2571  lin.  ft.,  in- 
volv. Zni  cu.  yds.  excav. :  5663  sq.  yds. 
shaping:  5663  sq.  yds.  cem.  concr.  pave- 
ment; IS-in.  cem.  concr.  pipe  at  sta.  13 
plus  00,  complete  with  headwalls:  2551 
lin.  ft.  shaping  shoulders.  R.  D.  I.  No. 
270. 


EUREKA,  Humboldt  Co.,  Cal. — Bids 
will  be  asked  at  once  by  Fred  M.  Kay, 
County  Clerk,  to  surface  with  crushed 
rock  3  mi.  of  Butler  Valley  road,  on 
Kneeland  Prairie  bet.  Rd.  Dists  3  and 
4,  involv.  approx.  1,500  cu.  yds.  rock. 
A.  J.  Logan,  county  surveyor. 


SUNNYVALE,  Santa  Clara  Co.,  Cal. — 
Chamber  of  Commerce  backs  movement 
to  resurface  Murphy  Ave.  in  the  busi- 
ness district  with  asph.  cone,  or  other 
material.  Estimates  of  cost  are  being 
made. 


SANTA  CRUZ.  Santa  Cruz  Co..  Cal. — 
Blumenkranz  and  Vernon,  Farmers  and 
Merchants  Bldg.,  Stockton,  at  approx. 
$29,000  awarded  cont.  by  supervisors 
to  grade  and  pave  portions  of  Coast 
road.  Granite  Construction  Co.  only 
other   bidder  at  approx.   $35,000. 


LOS  ANGELES,  Cal.— Bids  rec.  by 
supervisors  to  imp.  Macbeth  St.,  bet.  lot 
7,  blk.  5,  Golden  West  Hts.  and  Suther- 
land St.,  involv.  8956  sq.  ft.  oiling  and 
rolling;  607  ft.  curb;  3335  sq.  ft.  walk; 
1507  sq.  ft.  gutter,   were: 

M.  S.  Cumraings  —  $1725  grading 
(lump  sum);  7c  oiling;  75c  curb;  24c 
walk;    33c   gutter. 

E.  P.  Ferry  &  Co.— $1400  grading;  8c 
oiling;    75c   curb;   23c   walk;   33c  gutter. 

P.  F.  Martter — $1050  grading;  7c  oil- 
ing: 70c  curb:   22c  walk;   3:ic  gutter. 

G.  T.  McLain — $1000  grading;  7.5c 
oiling;  75c  curb;  21c  walk;  32c  gutter. 

Daniel  J.  Sphar — $1149  grading;  8c 
oiling;  70c  curb;  22c  walk;  32c  gutter. 

Bid  of  Mandic  &  Cristich  not  declar- 
ed,  not  accompanied   by   proper   bond. 


LOS  ANGELES,  Cal. — Bids  rec.  by 
supervisors  to  imp.  Second  St.,  bet. 
Church  St.  and  College  Ave.,  3541  lin. 
ft.,  under  County  Imp.  No.  70,  involving 

(1)  4730  cu.  yds.  e.xcav.;  (2)  5976  ft. 
curb;  13,004  sq.  ft.  gutter;  (4)  34,730 
sq.  ft.  walk;  (5)  13,581  sq.  yds.  concr. 
pavement,    were: 

Hansen  Bros.,  Box  64,  Downey — (1) 
80c;  (2)  55c;  (3)  25c;  (4)  20.5c;  (5) 
$2.10. 

Griffith  Co.— (1)  80c;  (2)  55c;  (3)  28c; 

(4)  20c;    (5)    $2. 

Mandic  &  Cristich — (1)  70c;  (2)  55c; 
(3)    24c;    (4)    19c;    (5)    $2.07. 

Geo.  R.  Curtis — (1)  $1;  (2)  70c;  (3) 
30c;    (4)    22c;    (5)    $2.20. 

A.  R.  McGrath,  403  S.  Central,  Glen- 
dale—(1)  gOc;  (2)  56c;  (3)   28c;  (4)  20c; 

(5)  $2.10. 

T.  B.  Stewart  Constr.  Co.— (1)   f5.25c; 

(2)  60c;    (3)    30c;    (4)    20.5c;    (5)    $2.19. 
Fleming  Constr.  Co. —  (1)   75c;   (2)   60c 

(3)  28c;     (4)    22c;     (5)     $2.13. 

Ed.  Johnson  &  Sons — (1)  80c;  (2)  60c; 
(3)    30c;    (4)    $2.26;    (5)   — . 


OAKLAND,  Cal.— City  Eng.  W.  W. 
Harmon  completes  spec,  to  imp.  fol- 
lowing streets: 

Fresno  St.,  bet.  Church  and  73rd 
Aves.,  involv.  2460  cu.  yds.  excavation; 
2053  lin.  ft.  cone,  curb:  4105  sq.  ft. 
cone,  gutter;  28,567  sq.  ft.  oil  macadam 
pavement;    12,316   sq.  ft.  cem.   walks. 

E-19th  St.,  bet.  6th  and  7th  Aves., 
involv.  30  lin.  ft.  10-in.  and  254  lin.  ft. 
8-in.  pipe  sewer;  1  manhole;  1  lamp- 
hole;   10  wye  branches. 

Portions  of  69th  Avenue  Place,  bet. 
69th  Ave.  and  Weld  St,,  and  portions  of 
69th  Avenue  Place  and  Weld  St.,  ad- 
jacent to  69th  Avenue  Place,  involv.  58,- 
368  sq.  ft.  grading;  2623  lin.  ft.  cone, 
curb:  5264  sq.  ft.  cone,  gutter;  28007 
sq.  ft.  oil  macadam  pavement;  13,005  sq. 
ft.  cem.  walks;  26  lin.  ft.  6x20-in.  wood 
culvert;  52  lin.  ft.  8.x24-in.  corru.  iron 
and   cone,   culvert. 

Baxter  St..  from  Galindo  St.  n.  e. 
involv.  961  cu.  yds.  excavation;  507  lin. 
ft.  cone,  curb;  1014  sq.  ft.  cone,  gutter; 
6556  sq.  ft.  oil  macadam  pavement; 
2534  sq.   ft.  cem.   walks. 


OROVILLE,  Butte  Cd.,  Cal.— Until 
July  21,  1:30  p.  m.,  bids  will  be  rec. 
by  C.  F.  Belding,  county  clerk,  for 
performance  of  annual  maintenance  of 
all  class  A  and  B  county  roads.  Spec, 
on  file  in  office  of  clerk.  Harry  H. 
Hume,   county  engineer. 


SAN  CARLOS,  San  Mateo  Co.,  Cal.  — 
Until  July  28,  8  p.  m.,  bids  will  be  rec. 
by  San  Carlos  Sanitary  District  to 
const.  6-in.  vit.  sewer  in  portions  of 
Glenwood,  Prospect  Aves.,  etc.,  est.  cost 
$10,000.  Geo.  A.  Kneese,  courthouse. 
Redwood  City,   is  eng.   for  dist. 


EUREKA.  Humboldt  Co.,  Cal. — Until 
July  21.  2:30  P.  M.,  bids  will  be  rec.  by 
Fred  M.  Kay,  county  clerk,  to  fur.  and 
distribute  1,500  or  more  cu.  yds.  of 
crushed  rock  on  Kneeland  Prairie  Rd., 
commencing-  at  boundary  line  bet.  Rd. 
Dists.  3  and  4  and  extending  for  dis- 
tance of  3-mi.  to  forks  of  road  in  Rd. 
Dist.  3  or  Butler  Valley  Rd.  Cert 
check  5%  req.  with  bid.  Spec,  on  file 
in  oflSce  of  Clerk.  A.  J.  Logan,  county 
surveyor. 


SAN  DIEGO.  Cal.— Griffith  Co.,  25 
14lh  St.,  awarded  cont.  by  council  at 
$153,435    to   imp.   Normal   and   other  sts. 

H.  H.  Peterson,  Loma  Portal,  was 
awarded  cont.  at  $23,035  to  imp.  Coast 
Blvd.  and  portions  of  other  streets. 
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ALAMEDA,  Alameda  Co  Cal.— Until 
July  15  8  p.  m.,  bids  will  be  rec.  oy 
W.  E.  Varcoe,  city  cl&rk.  to  ^P-  Por- 
tions of  Fillmore.  St.,  mvolv.  17,700  sq. 
ft  grading;  550-  lin  ft.  cone,  curb;  lO- 
225  sq.  ft.  oil  macadam  Pavement,  11  <a 
so  ft  cone,  gutter;  120  lin.  ft.  7x24-in. 
I?,'d  24  lin  fL  6xl8-in.  corru  culvert; 
^00  so  ft  cone,  gutter  (bridges) 
"  Sepa'rate  bids,  same  date,  to/mp^P"/- 
finn«  nf  Washington  St.,  involving  b4,- 
I'oTsa  ft  l?adi.?g  (fill  and  light  cut); 
1020  lin.  ft.  eonc.  curb;  17  510  sq.  tt. 
nil  macadam  pavement  2iit)U  sq.  ii. 
cine  |ut?er;  120  lin.  ft.  7x24-.n  and 
48    lin     ft.    6xl8-in.    corru.    culvert;    200 

^''c^rt.'cSeef  wJ-payable  to  city  req. 
Plans  on  file  in  office  of  clerk. 

SAN   JOSE,   Santa  Clara  Co.,   Cal.  — 

S%fade^^a'nd"7a've^"fti"J.|5: 
Warrenite-Bit.  surface  on  3-in.  bitum- 
Sous  cone,  base;  hyd.  cem.  cone^walks, 
io  storm  water,  inlets  curbs  a"d  gut- 
ters; S-in.  vit.  pipe  drains  10  br.  caton 
basins.  1911  Act  and  Bond  Act  1915. 
Cert  check  10%  payable  to  city  req. 
Wm.   Popp,  city  eng. 

SONORA,  Tuolumne  Co.,  Cal.— Until 
lulv  14  2  P.  M.,  bids  will  be  rec.  by 
supervisors  to  imp.  highway  entrances 
?nto  Sonera,  involv.  18,500  lin.  ft.  pre- 
pare sub-grade;  5,219  ^ons  f^P^^  con\. 
^i-in  average  th  ckness  or  292,.i7,i  sq.  re. 
oi  maclSam  pavement.  Bids  are  being 
deceived  on  (a)  WiUite;  (b)  Warrenite, 
(c)  asph  cone,  or  (d)  oil  macadam 
pavement.  Robt.  Thom.  county  sur- 
veyor.  

LARKSPUR,  Marin  Co.,  Cal.---Town 
trustees.  Belle  C.  Brown,  clerk  .declare 
inten.  (No.  153)  to  Imp.  William  Ave., 
bet  Magnolia  and  Monte  Vista  Ayes 
and  bet  Monte  Vista  and  Maryland 
Aves  involv.  grade;  const,  cone,  curbs 
and  gutters;  Surface  with  macadam 
pSvement;  12-in.  corru.  iron  pipe  cul- 
vert.    1911   Act.     Protests  July    16. 

LARKSPUR,  Marin  Co.,  Cal.—Town 
trustees.  Belle  C.  Brown,  clerk,  de- 
clare inten.  (No.  156)  to  imp.  portions 
of  Madrona  Ave  involv.  grade  and 
pave  with  5-in.  hyd.  cone.;  8-in.  and 
18-in.  corru.  iron  pipe  culverts  and  18- 
in  ironstone  pipe  culvert  and  portion 
of  Redwood  Ave.,  involv.  grading  and 
paving  with  5-in.  hyd.  cone,  8-in.  and 
15-in.  corru.  iron  pipe  culvert;  rein, 
cone  wall;  Oak  Road  involv.  grading 
and  pave  with  5-in.  hyd.  cone  with 
fntegral  curb.  1911  Act.  Protests  July 
16. 

FRESNO,  Fresno  Co.,  Cal. — Until 
Julv  17  10:30  A.  M.,  bids  will  be  ree. 
bv  H  S  Foster,  City  Clerk,  to  imp. 
portions  of  Harrison,  Belmont,  Saf- 
ford  streets,  etc.,  involv.  112.694  sq  ft 
grading;  14,765  sq.  ft.  cem.  walks,  3609 
fin  ft  cone.  curb.  1911  Act.  Wm. 
Stranahan,    City   Eng. 

OAKLAND,  Cal.— Until  July  24,  11  A. 
M  bids  vTill  be  rec.  by  E.  K.  Sturgis 
citv  clerk,  to  imp.  portions  of  17th 
avenue  involv.  4,233  cu.  yds.  excava- 
tion' 1224  lin.  ft.  eonc.  curb;  2,351  sq. 
ft  cone,  gutter;  26,148  sq.  ft.  oil  ma- 
cadam pavement;  7,3?3  sq.  ft.  cenient 
walks;  75  lin.  ft.  8x24-in  corru.  iron 
and  cone,  culvert;  2  manholes.  1911 
Act  Cert,  check  10%  payable  to  city 
req.      W.   W.    Harmon,   City    Eng. 

OAKLAND,  Cal.— Until  July  24,  11  A. 
M  bids  will  be  ree.  by  E.  K.  Sturgis, 
city  clerk,  to  imp.  portions  of  Orral 
St  bet  70th  and  73rd  Aves.,  involv. 
10'b50  sq.  ft.  grading;  402  lin.  ft  cone, 
curb;  804  sq.  ft.  cone,  gutter;  5  201  sq. 
ft  bituminous  eonc.  pavement.  isii 
Act  Cert,  check  10%  payable  to  city 
req.     W.  W.  Harmon,  City  Eng. 

MARTINEZ,  Contra  Costa  Co.,  Cal — 
Supervisors  reject  bids  to  pave  with 
asph.  eonc.  approx.  4%  mi.  of  piani:  to 
San  Pablo  Tank  Farm  road,  in  Divi- 
sion No  37.  Bids  were:  J.  T.  Sayles, 
$30,882;  Calif  Constr.  Co.,  531,755; 
Pacific  States  Constr.  Co.,  $34,352.  R. 
R  Arnold,  county  surveyor,  estimated 
the   work   at   $22,762. 
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BAKERSFIELD,  Kern  Co.,  Cal.— 
City  Council  will  call  tor  bids  shortly 
to  pave  with  concrete  east  extension  or 
Nile  street  and  grading  and  paving 
with  concrete  Monterey  street. 

NAPA,  Napa  Co.,  Cal.— D.  McDonald, 
Sacramento,  at  $15,150  awarded  'cont. 
by  supervisors  to  grade  1.81-mi.  or 
highway  bet.  Calistoga  and  Murray 
Hill.  Other  bids:  Kaiser  Paving  Co., 
$17,474;  H.  Smith,  $19,366;  Rocea  and 
Caletti,  $20,994;  L.  Theoharis,  $21,505, 
Heintz  and  Leventon,  $21,373. 

NAPA,  Napa  Co.,  Cal. — Mrs.  E.  B. 
O'Brien,  Martinez,  at  $3043  awarded 
cont.  by  supervisors  to  grade  .97-ml.  or 
highway  bet.  Rutherford  Cross  road 
and  Denning  Bridge.  Other  bids:  R. 
Blanco,  $3078;  F.  B.  Cunningham  $3815, 
Harold   Smith,    $3822. 

SOUTHGATE,  Cal.— Until  8  p.  m.  July 
15  bids  will  be  rec.  by  the  city  trus- 
tees to  imp.  Santa  Ana  St.,  involv.  100 
so  ft.  walk;  166,965  sq.  ft.  grading;  110 
lin  ft  curb;  10,757  sq.  ft.  B-in.  coner. 
gutter-  1695  sq.  ft.  8-in.  concr.  gutter; 
166,965  sq.  ft.  paving,  3%-ln.  bit.  base 
and  I'A-in.  Willite  surface.  Also  Santa 
Ana  St.  bet.  Elizabeth  and  San  Gabriel 
Aves.,  involv.  100  sq.  ft.  walk;  168,455 
sq.  ft.  grading;  12,591  sq.  ft.  B-in  cone, 
gutter:  1312  sq.  ft.  8-in.  gutter;  116,615 
sq.  ft.  31/4-in  bit.  base  and  l^^-in.  wil- 
lite surface;  51,840  sq.  ft,  paving  with 
2>A-in.  bit.  base  and  lV4-in.  Willite  sur- 
face; 25  lin.  ft.  curb;  1911  imp.  act  and 
1915  bond  act.  Cert,  check  or  bond  for 
10%.  E.  M.  Lynch,  engr..  Central  Bldg., 
Los  Angeles. 

NEVADA  STATE  —  J.  N.  Tedford, 
Fallon,  Nevada,  at  $69,908.70  awarded 
cont.  by  State  Highway  Commission  to 
grade,  const,  culverts  and  gravel  sur- 
face 13.69  ml.  In  Pershing  county  bet. 
Mill  City  and  North  County  line.  Pro- 
ject Involv.  49,600  cu.  yds.  excavation 
unclassified;  1710  yd.  sta.  overhaul: 
13  69  mi.  prepare  subgrade  and  shoul- 
ders; 14,900  cu.  yds.  load  and  screen 
gravel;  33,000  yd.  ml.  haul  gravel;  14,- 
900  cu.  yds.  spead  gavel;  85  cu.  yds. 
class  A  and  125  cu.  yds.  class  B  cone, 
378  lin  ft  15-in.,  380  lin.  ft.  18-in.,  236 
lin.  ft.'  24-in.,  94  lin  .ft.  30-in.  and  40 
lin.  ft.  36-in.  corru.  mental  pipe;  28 
monuments;  3  sign  posts.  Other  bids 
were-  John  Ross,  Yerington,  Nevada, 
$71  277  35;  Bishop  &  Brooks,  Sacramen- 
to 'Cal.,  $76,258.20;  Morrlson-Knudsen 
Co.,  Boise,  Idaho,  $83,010;  Strange,  & 
Vallandingham,  Elko,  Nevada,  $89,- 
066.85. 


ARCADIA,  Cal. — Election  will  be 
held  about  Sept.  1  to  vote  on  a  $230,000 
bond  issue  for  the  paving  of  city 
streets. 


LOS  ANGELES,  Cal.— Bids  rec.  by 
supervisors  to  imp.  Centre  St.,  Somer- 
set Ave.  and  Artesla  Ave.,  4.1  mi.  (cash 
contract  No.  220),  involv.  (1)  9229  cu. 
yds.  earth  e«cav.;  (2)  7281  cu.  yds.  re- 
move old  raacad;  (3)  50,610  sq.  yds. 
placing  old  macad.  and  d.;  g.  sub-base; 
(4)  21.445  ft.  shaping  shoulders;  (5) 
48,179  SQ.  yds.  cem.  concr.  pavement; 
(6)    relnf.    concr.    pipe   and    headwalls, 

^Chalmers  &  Ford- (1)  70c;  (2)  60c: 
(3)  34. 5e;  (4)  5c;  (5)  90.75c;  (6)  $230,- 
96. 

Frq.    Bros.   Contracting  Co. — (1)    80c; 

(2)  80c;    (3)    33c;    (4)    5c;    (5)    $1.02;    (6) 

Baslch    Bros.    Co.— (1)    85e;    (2)    70c: 

(3)  Sc;   (4)  4c;   (5)  $1.02;  (6)  $400. 

J.  F.  Murphy— (1)  40c;  (2)  55c:  (3) 
25c;   (4)   6e;   (5)   83c;   (6)   $275. 

Wells  &  Bressler- (1)  60c;  (2)  75c: 
(3)    25c;    (4)    10c;    (5)    97e;    (6)   $359. 

T  W.  Oglesby— (1)  56c;  (2)  75c;  (3) 
33c;    (4)    lie;    (5)    95e;    (6)    $200. 

Kuhii  Bros.— (1)  $1.50;  (2)  $1.50;  (3) 
22e;    (4)    7c:    (5)    75.95c;    (6)    $450. 

Griffith  Bros.— (1)  45c;  (2)  45c:  (3) 
25c:    (4)    4c;    (5)    87c;    (6)    $250. 

Pioneer  Transfer  Co. —  (1)  60c;  (2) 
60c;    (3)    25c;    (4)    5c;    (5)    95c;    (6)    |300. 

Ed  Johnson  &  Sons— (1)  $1;  (2)  70c; 
(3)   25c:   (4)  5c;   (5)   $1.05;   (6)   $400. 

Mandic  &  Cristlch— (1)  75c;  (2)  75c; 
(3)    26c;    (4)    5c:    (5)    $1.04;    (6)    $250. 

Geo.  R.  Curtis— (1)  $1;  (2)  50c:  (3) 
30c;    (4)    5c;    (5)    96c:    (6)    ?300. 

B.  D.  Baucus— (1)  60c;  (2)  65c;  (3) 
26c;   (4)   5c;   (B)   $1.20;   (6)   $400. 

LOS  ANGELES,  Cal.  —  Griffith  Co., 
502  L.  A.  Ry.  Bldg.,  submitted  only  bid 
to  supervisors  to  imp.  Beacon  St.,  bet. 
14th  St.  and  16th  St.,  involv.  grading 
at  $4000  (lump  sum);  68,635  sq.  ft.  asph 
paving  24c  ft;  103  sq.  ft.  cone,  paving 
25e  ft.;  1623  ft.  curb  65c  ft.;  6888  sq.  ft. 
walk  21c  ft;  2465  sq.  ft.  gutter  24c  ft: 
Ban  sewer  manhole,  $100;  180  ft.  hse. 
sewers  $1.50  ft;  wooden  guard  rail 
complete,  $400. 

STOCKTON,  San  Joaquin  Co..  Cal. — 
County  Surveyor  F.  E.  Quail  estimates 
cost  of  highway  across  Bouldin  Island 
to  connect  Terminous  more  directly 
with  Lodi  and  Stockton  at  $16,250,  in- 
cluding cost  of  ferry  to  run  between 
Bouldin  and  Andrus  Islands. 


Barber  Greene   Model  42  Loader 


Prominent  Users  Are 

Oakland   Paving   Co. 

McGillivray     Constr. 
Co. 

Joe  Dowling 

California     Highway 
Commission 

Blumenkranz  &  Ver- 
non 

Bates  &  Borland 


Basalt  Rock  Co. 

SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Distributors 
50-60  FREMONT  ST. 

,  .,      „,a  San  Francisco 

dntter  952 
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MILL  VALLEY,  Marin  Co.,  Cal.— 
Until  July  21,  8  P.  M.,  bids  will  be  rec. 
by  Will  Falley.  town  ik-rk.  to  Imp. 
portions  of  Miller  Ave.,  Ullthidale  Ave., 
etc.,  involv.  removal  of  broken  stone 
pavement  and  const.  6-in.  hyd.  cone, 
base  with  u  spray  asphaltio  wearing 
surface.  I'lans  on  file  in  oHice  of  city 
clerk. 


PETALUMA,  Sonoma  Co..  Cal. — City 
council,  U.  V.  Roberts,  clerk,  declares 
Inten.  (No.  2959)  to  imp.  Edith  St..  bet. 
Madison  and  Washington  .Sis.,  Involv. 
grading:  and  oil  macadamizing:  curbs, 
gutters.     1911  Act.     Protests  .July  21. 


SAN  DIEGO.  Cal. — Griffith  Co.,  502 
L.  A.  Ry.  Bide.].  Los  Angeles,  submit- 
ted low  bid  to  council  at  $153,433  to 
Imp.  Normal,  Lincoln,  and  other  streets 
Involving  505,608  sq.  ft.  IVi-ln.  asph. 
cone,  pavlnff  on  2^-ln.  bitum.  base 
paving  15.50  ft;  340,374  sq.  ft.  1%-in. 
asph.  paving  on  4-in.  cone,  base  19.5c 
ft;  6079  sq.  ft.  3-in.  asph.  cone,  paving 
lie  ft;  7S08  ft.  curb  at  65c  ft;  1680  ft. 
8-ln.  curb  65c  ft;  1787  sq.  ft.  walk  23c 
ft;  5  4-in.  cem.  sewer  laterals  $33  ea; 
two  6-in.  cem.  sewer  laterals  $38  ea; 
miscellaneous  $1135.  Other  bids  were: 
California  Constr.  Co.,  Union  Bldg., 
$155,805.87;  Isbell  Constr.  Co.,  $198,- 
200.52. 


SAN  LUIS  OBISPO,  Cal.— City  council 
adopts  res.  ordering  paving  of  Marsh 
St.  and  portions  of  Nlpomo.  Toro,  Mor- 
ro,  Higuera  and  Ida  Sts.  with  6-in.  cem 
cone,  const,  curbs  and  walks. 

FRESNO,  Fresno  Co.,  Cil.— County 
Supervisors  declare  Inten.  to  Imp.  Van 
Ness  Blvd.,  bet.  Harvard  and  Shields 
Aves.  and  portions  of  other  streets,  un- 
der R.  D.  I.  No.  6,  Involving  H4-ln. 
Warre«iite  pavement  on  2 '4 -in.  asph. 
cone,  base,  curbs,  walks,  gutters  and 
drainage  culverts.  D.  M.  Barnwell,  elk. 
of  the   board. 

SAN  DIEGO,  Cal. — Council  declares 
inten.  to  pave  6th  and  Date  Sts.,  Involv. 
233,776.41  sq.  ft.  paving  witli  2-in.  asph 
cone,  on  3-in.  bitum.  base;  178.5  cu.  yds. 
earth  excav;  914.59  lin.  ft.  cem.  cone, 
curb;  2640.88  sq.  ft.  cem.  cone  sidewalk. 
Hearing  set  for  July  28.  F.  A.  Rhodes, 
city  engineer. 

FORT  BRAGG,  Mendocino  Co.,  Cal. — 
C.  C.  Kennedy,  consulting  engineer. 
Call  Bldg..  San  Francisco,  has  complet- 
ed spec,  for  approx.  225,000  sq.  ft.  asph. 
cone,  pavement;  curbs  and  gutters  in 
various  streets.  It  is  expected  that 
city  trustees  will  ask  bids  about  July 
19. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  Aug.  4.  11  A.  M.,  bids  will  be  rec. 
by  Henry  A.  Pn.ster.  county  clerk,  to 
imp.  Martin  and  Mariposa  Aves.,  in  Su- 
pervisor District  No.  4  and  Watson- 
ville  road  in  Supervisor  Dist.  No.  1. 
Plans  on  file  in  office  of  clerk.  Robt. 
Chandler,    county   surveyor. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
County  Surveyor  Robt.  Chandler  in- 
structed to  prepare  spec,  for  San  Tomas 
Aquina  road,  in  Supervisor  District  No. 
4. 


NAPA,  Napa  Co.,  Cal. — City  council, 
H.  H.  Thompson,  clerk,  declares  inten. 
(No.  515)  to  imp.  Elm  St.,  bet.  Coombs 
and  Jefferson  Sts.,  involv.  grade  and 
pave  with  2-course  asph.  macadam,  39 
ft.  wide;  8-in.  vit.  i.s.  sewer  with  12 
wye  branches;  1  flushing  hole;  br  man- 
hole; 12  side  sewers;  cone,  catchbasin; 
4-in.  c.i.  water  pipe.  1911  Act.  Protests 
July   21.   H.   A.   Harrold,   city   eng. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Granite  Construction  Co..  Watsonville. 
at  $13,886.72  awarded  cont.  by  super- 
visors to  imp.  Monterey  St.,  in  town  of 
Morgan  Hill.  Surveyor's  estimate  $13,- 
800. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
A.  J.  Raisch,  46  Kearny  St.,  San  Fran- 
cisco, (Builders'  Exchange,  San  Jose), 
awarded  cont.  by  council  to  imp.  Clay- 
ton Ave.,  bet.  San  Pedro  and  pt.  796.03 
ft.  nortii,  involving  grade  and  pave 
with  lV4-in.  Durite  asph.  cone,  surface 
on  3-in.  Durite  asph.  cone,  base;  hyd. 
cem.  cone,  curbs,  gutters,  inlets;  8-in. 
vit.  pipe  drains. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  July  21,  8  p.  m.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
Vine  St..  bet.  Park  Ave.  and  San  Carlos 
St.,  Involv.  grade  and  pave  with  2-in. 
Durite  asph.  cone,  surface  on  3i/4-in. 
Durite  asph.  cone,  base;  hyd.  cem.  cone 
curbs  and  gutters.  1911  Act  &  Bond  Act 
1915.  Cert,  check  10%  payable  to  city 
req.  Wm.  Popp,  city  engineer. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  July  21,  S  p.  m.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
St.  James  St.,  bet.  11th  and  17th  Sts., 
except  intersections  of  12.  13,  14,  15, 
16th  Sts..  involving-  grade  and  pave 
with  li^-in.  Durite  asph.  cone,  surface 
on  3-in.  Durite  asph.  cone,  base;  hyd. 
cem.  cone  .curb  and  gutter.  1911  Act  & 
Bond  Act  1915.  Cert,  check  10%  payable 
to  city  req.  Wm.  Popp.  city  engineer. 


OAKLAND,  Cal.  —  Oakland  Paving 
Co.,  5000  Broadway,  Oakland,  awarded 
cont.  by  council  to  imp.  north  half  of 
3rd  St.,  bet.  Oak  and  Harrison  Sts.,  in- 
volv. 35,575  sq.  ft.  grading,  $.065;  861 
sq.  ft.  cone,  curb,  $.85;  846  ft.  cone. 
gutter,  $.30;  34,728  2-in.  Warrenlte-blt. 
surface  on  6-in.  Port.  cem.  cone,  base 
pavement,  $.305;  123  ft.  8-in.  sewer,  $2; 
52  ft.  10-in.  sewer,  $2.80;  2  c.l.  round 
gratings,  $90;  2  c.i.  side  inlets,  $90;  3 
manholes,  $90;  4  wye  branches,  $2. 


OAKLANTD,  Cal. — Until  July  24,  11 
a.  m.,  bids  will  be  rec.  by  E.  K.  Sturgis 
city  clerk,  to  imp.  portions  of  High  St., 
bet.  Hopkins  and  Tompkins  Sts.,  and 
portions  of  Tompkins  St.  adjacent  to 
High  (St.,  involv.  114,545  sq.  ft.  grading; 
2446  lin.  ft.  cone,  curb;  5169  lin.  ft. 
cone,  gutter;  60,322  sq.  ft.  oil  macadam 
pavement;  14,182  sq.  ft.  cem.  walks;  77 
lin.  ft.-  wooden  culvert;  18  lin.  ft.  rein, 
cone,  box  culvert;  2  manholes;  2  cone, 
inlets;  10  lin.  ft.  pipe  conduit  with 
cone,  covering;  147  lin.  ft.  10-in.  pipe 
conduit  without  covering;  12  lin.  ft. 
14-in.  pipe  conduit;  3  storm  water  In- 
lets; 37  cu.  ft.  cone,  endwall.  1911  Act. 
Cert,  check  lO^,,  payable  to  city  req.  W. 
W.   Harmon,  city  eng. 


MATPIELD,  Santa  Clara  Co.,  Cal. — 
City  trustees  will  ask  bids  about  July 
20  to  imp.  portions  of  Third,  ISherman, 
Grant,  Washington  Sts.,  Palo  Alto  Ave., 
etc.,  involv.  400.000  sq.  ft.  5-ln.  cone, 
pavement;  6000  lin.  ft.  cone,  curb;  100 
%-ln.  water  services,  average  length 
18-ft. ;  100  4-ln.  sewer  services,  aver- 
age length,  20  ft.;  C  Moser,  engineer, 
651  Home  Ave.,  Palo  Alto. 


SAN  MATEO  CO.,  Cal. — As  previously 
reported,  bids  will  be  rec.  by  State 
HigTiway  Commission,  Forum  Bldg., 
Sacramento,  July  28,  2  p.  m.,  to  grade 
5.2-mi.  in  San  Mateo  County,  bet.  South 
San  Francisco  and  Broadway  Station. 
Project  involves; 
Item   1.     162,000      cu.      yds.      excavation 

without  classification   (canals). 
Item,  2.     10   cu.  yds.     Class      "A",     Port, 
cem.     cone,     (miscellaneous     struc- 
tures). 
Item   3.     23M  ft.   bd.   meas.   Or.   p.   lum- 
ber   (miscellaneous    structures). 
Item  4.     41M  ft.   bd.   meas.  rwd.  lumber 

(miscellaneous  structures). 
Item  5.     3  cwt.  bar  rein,  steel  (miscel- 
laneous structures). 

Alternative  "A" 
Item  0.  176,000  cu.  yds.  excavation 
without  classification  (borrow  for 
dykes). 
Item  7.  1,300,000  cu.  yds.  excavation 
without  classification  (suction 
dredger). 

Alternative  "B" 
Item  8.     982,000  cubic  yards  excavation 
without    classification     (side     bor- 
row). 

Altematlce  "C" 
Item  ».     900,000      cu.     yds.      excavation 
without     classification     for     100  ft. 
roadway     (borrow     from  Belle   Air 
Island). 

Alternative  "D" 
Item  10.     540,000     cu.     yds.     excavation 
without     classification     for     60  ft. 
roadway    (borrow   from    Belle    Air 
Island). 

Alternative  "E" 
Item  11.     1,800  cu.  yds.  structure  exca- 
vation   without   classification. 
Item  la     920  cu.  yds     Class     "A"     Port. 

cem,  cone.   (Type  "E"  structures). 
Item  13.     8,100  lin.  ft.  Douglas  fir  piles 

(Type  ',B"   structures). 
Item   14.     1,220    cwt.      bar      rein,      steel 

Type   "E"   structures). 
Item  15.     S3M  board  measure  rwd.  lum- 
ber  (Type  "E"  structures). 
Alternative  **F" 
Item   16.     200   cu.    yds.   structure   exca- 
vation without  classification. 
Item    IT.     36    cu.    yds.    Class    "A"    Port. 

cem.   cone.    (Type  "F"  structures). 
Item  IS.     10,900   lin  .ft.  creosoted  Dou- 
glas    fir    piles     (Type    "P"     struc- 
tures). 
Item  19.     7M  ft.  bd.  meas.  Oregon  pine 

lumber    (Type    "F"    structures). 
Item   20.     266M    ft.    bd.    meas,    redwood 

lumber  (Type  "P"  structures). 
Item  21,  13  cwt.  bar  rein,  steel  (Type 
"P"  structures). 
Note. — Alternatives  "A,"  "B,"  "C"  and 
"D"  are  alternative  methods  of  cons. 
roadway  embankment  and  a  contract 
may  be  awarded  on  any  of  these  alter- 
natives, at  the  option  of  the  Commis- 
sion. 

Alternatives  "E"  and  "F"'  are  alter- 
natives for  the  cons,  of  structures 
through  and  under  the  roadway  and  a 
contract  may  be  awarded  on  either 
Alternative  "E"  or  Alternative  "P,"  at 
the  option  of  the  Commission. 

Bidders  may  submit  proposals  sep- 
arately from  the  other  work  embraced 
herein,  either  for  the  construction  of 
Type  "E"  structures  only  (Alternative 
"E")  or  the  Type  "F"  structures  only 
(Alternative    "P")    or   both. 

The  Commission  reserves  the  right 
to  award  separate  contracts,  one  for 
the  construction  of  the  Type  "E"  struc- 
tures (Alternative  "B")  or  the  Type 
"P"  structures  (Alternative  "F")  and 
the  other  for  the  balance  of  the  im- 
provement. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWAKD  STREET,  SAN  FRANCISCO 

MOTORS 

New  and   Used,  Bought,  Sold,  Exchanged,  Rented  and  Repaired 
Industrial  Light  and  Power  Installation 

Telephone  SUTTER  3266 


SAN  JOSH,  Santa  Clara  Co.,  Cal.  — 
San  Jose  Paving  Co.,  San  Carlos  and 
Dupont  ISts.,  San  Jose,  awarded  cont. 
by  Council  to  imp.  State  St.,  bet.  Oak 
and  Duane,  involv.  grade  and  pave  with 
lV4-in.  Warrenite-bit.  surface  on  3-ln. 
bituminous  cone,  base;  hyd.  cem.  cone, 
curbs,  gutters,  walks. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— No 
bids  rec.  by  supervisors  to  Imp.  El 
Monte  Ave.  in  Supervisor  Dlst.  No.  5 
and  work  ordered  done  by  day  labor 
under  supervision  of  County  Surveyor 
Robt.  Chandler;  est.  cost  $16,425. 


EUREKA,  Humboldt  Co.,  Cal.— En- 
glehart  Paving  &  Const.  Co.,  Eureka, 
at  $.55  cu.  yd.  awarded  cont.  by  super- 
visors to'  widen  road  around  Root 
Grade  on  Van  Dusen  River  In  Rd. 
Dist.  2. 
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NoWonder 

Portland 
Cement  Stucco 

Endures 

No  wonder  it  is  unaSected  by  weather  condi- 
tions—that rain  only  makes  it  harder.  For  Portland 
Cement  Stucco  in  all  essentials  is  Concrete.  And 
you  know  how  well  Concrete  serves  in  founda- 
tions, in  homes,  in  hospitals,  in  mighty  dams,  in 
roads  and  skyscrapers. 

Be  sure,  therefore,  that  you  always  specify  stucco 
by  the  full  name,  Portland  Cement  Stucco,  and  get 
the  enduring  strength  which  that  tenacious  binder, 
Portland  Cement,  assures. 

Architects  will  tell  you  that  Portland  Cement 
Stucco  assures  a  home  of  distinction  and  beauty. 
No  other  exterior  treatment  oSers  such  a  variety  of 
color  and  texture.  It  harmonizes  perfectly  with  any 
landscape  setting. 

And  the  ideal  backing  for  Portland  Cement 
Stucco  is  Concrete  Masonry— Concrete  Block  or 
Tile.  *   *   * 

Watch  for  advertisements  telling  about  the  many  other  uses  of  Portland 
Cement.  And  remember  that  the  Portland  Cement  Association  has  a 
free  personal  service  to  oSer  you.  Whether  you  use  concrete  or  have 
it  used  for  you,  this  service  will  give  you  more  for  your  money. 

Write  today  for  your  free  copy  of 
"A  Plain  Talk  on  Beautiful  Homes." 

PORTLAND  CEMENT  ASSOCIATION 

qA  National  Organization 
to  Improve  and  Extend  the  Uses  of  Concrete 


Atlanta 
Birmingham 
Boston 

Charlotte,  N.  C. 
Chicago 


Dallas 
Denver 
Des  Moines 
Detroit 
Helena 


Indianapolis 
Jacksonville 
Kansas  City 
Los  Angeles 
Memphis 


Milwaukee  Parkersburg  San  Francisco 

Minneapolis  Philadelphia  Seattle 

New  Orleans  Pittsburgh  St.  Louis 

NewYork  PorUand.Ore.  Vancouver,  BC 

Oklahoma  City  Salt  Lake  City  Washington,  D.  C. 


Our  Booklets  are  sent  free  only  in  the 
United  States,  Canada  and  Cuba 
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Contracts  Awarded  ysAccepiances. eic. 


BUILDING  CONTRACTS 


»A.\    FKANCI8CO    COLNTV 

91,000  and  Orer  HeportMl 

The    following    is    an    Index    for    th» 
contractu  in   this  ls»ue. 


NO. 

Owner 

Contractor 

Ami. 

•J911 

Hcaly 

Kim.iuist 

4000 

2912 

Neugebauer 

Owner 

2913 

Xeugebauer 

Owner 

2914 

Neugebauer 

Owner 

2915 

Lang 

Owner 

2916 

Vassello 

Owner 

2917 

Richards 

Owner 

8000 

2918 

Muller 

Casty 

1500 

2919 

GuUmes 

Owner 

292U 

Peters 

Owner 

2921 

Bernhardt 

Owner 

2922 

Parkside 

Owner 

2923 

Parkside 

Owner 

2924 

Owner 

2925 

Pacific 

Dinwiddle 

638649 

2926 

Gingui 

Commercial 

9000 

2927 

Pacific 

Wlndeler 

6280 

292r 

Moss 

Yngve 

10750 

2929 

Roman 

O'Reilly 

7130 

2930 

Reed 

Owner 

2931 

Stock 

Owner 

20000 

2932 

McKillop 

Owner 

2933 

Lederman 

Meyer 

2934 

Lederman 

Meyer 

2935 

Lederman 

Meyer 

2936 

Lederman 

Meyer 

4000 

2937 

Lederman 

Meyer 

2938 

Binet 

Owenr 

2939 

Bechly 

Bertram 

2940 

Peyser 

Hensen 

80000 

2941 

Moll 

Owner 

2942 

Graziano 

Owner 

2943 

MertzBach 

Stock 

25000 

Neumiller 

Vannucci 

2945 

Cruden 

Dahl 

5000 

2946 

Finck 

Owner 

3000 

2947 

Carusion 

Owner 

2948 

Gardini 

Bisso 

3800 

2949 

Rosenberg 

Zupar 

2950 

St.    Lukes 

2951 

Salvation 

Lind 

15000 

2952 

Sullivan 

Sullivan 

3000 

2953 

Brayshaw 

Johnson 

5320 

2954 

Tiscorn-a 

Kenner 

2955 

Horgan 

Owner 

2956 

Kenny 

Hurley 

2957 

Dakin 

Cuneo 

4500 

2958 

Purtell 

Owner 

2959 

OHara 

Burke 

14290 

2960 

Keenan 

Owner 

9000 

2962 
2963 

2964 
2965 
2966 
2967 
2968 
2969 
2970 
2971 
2972 
2973 
2974 
2975 
2976 
2977 
2978 
2979 
2980 
2981 
2982 
2983 
2984 
2985 

29  re 

2987 
2988 
2989 
2990 
2991 
2992 
2993 
2994 
2995 
2996 
2997 
2998 
2999 
3000 
3001 
3002 
3003 


Kestani 

Calegaris 

Nishkian 

Herzog 

Morris 

Bethel 

Rosenquist 

Ostrowski 

Powell 

Allen 

Morris 

Molander 

Martinelli 

Brayshaw 

Buckman 

Murphy 

Pistolesi 

Brown 

Meyer 

Lockewood 

Brown 

Bloomberg 

Payne 

McCarthy 

Norza 

Beckley 

Bush 

Hughes 

Oilier 

Duggan 

Lurie 

Petrie 

Austin 

Dobert 

Lundquist 

Olson 

Cassidy 

Schmitz 

Pacific 

Bracken 

Moneta 

Moneta 


Owner 

Coburn 

Owner 

Nelson 

Owner 

Owner 

Bruce 

Buschke 

Lindsay 

Allen 

owner 

Owner 

Coyle 

Johnson 

Owner 

Kelly 

Petersen 

Owner 

Owner 

Owner 

Owner 

De   Martini 

Owner 

Arnott 

Rebizzo 

Bertram 

Nelson 

Schwerdt 

Westwater 

Owner 


Owner 

Owner 

Owner 

Owner 

Owner 

Stevenson 

Merritt 

Krenz 

Meyer 

Galliher 

Arnott 


1 .11)1100 
70U0 
1500 
6000 
3400 
6000 
1000 
3140 
8000 
7750 
42000 
12000 
6000 
7000 
5000 
10000 
22000 
4000 
5000 
4000 
4000 
5000 
1250 
2000 
3000 
1550 
5850 
5355 
3958 
4500 
4000 
18000 
9000 
4000 
3000 
2000 
12000 
9000 
2500 
2240 
6692 
7240 
12000 


liWKLLlNG 

(2913)  K  FORTY-FOURTH  AVE.  181 
N   Fulton.     1 -story  frame  dwelling. 

Owner — Geo.  Negebauer,  22A  Sanchez, 
San   Francisco. 

.\rchitect — None. 

Contractor — Geo.  Neugebauer,  22A  San- 
chez,   S.    F.  ?3000 


DWELLING 

(2914)  E  FORTY-FOURTH  AVE.  155 
N  Fulton.      1-story  frame  dwelling. 

Owner — Geo.  Neugebauer,  22A  Sanchez, 
San   Francisco. 

Architect — None. 

Contractor — Geo.  Neugebauer,  22A  San- 
chez, S.  F.  ?3000 


DWELLING 

(2915)  SE  MAGELLAN  360  NE  Mon- 
talvo.       2-story     frame     dwelling. 

Owner— Lang  Realty  Co.,  219  National 
Bank  Bldg.,  S.  F. 

Architect — H.  Stoner,  219  First  Nation- 
al Bank  Bldg.,  S.   F. 

Contractor— Lang  Realty  Co.,  219  First 
National   Bank   Bldg.,   S.   F.        $6000 


(2916)      E   MENDELL  50   S  La  Salle.   1- 

story   frame  dwelling. 
Owner — Vassello     &    Co.,     1779    McKin- 

non  Ave.,   S.   F. 
Architect — None.  J3000 


(2917)       1501    MONTEREY    BLVD.       2- 

story  frame   dwelling. 
Owner  —  Alexander    E.    Richards,    721 

Beach  St.,  S.  F. 
Architect — B.  Corbett,  1720  Pacific  Ave. 

San  Francisco. 
Contractor — A.   E.    Richards,    721    Beach 

St..   S.  F.  $8000 


DWELLING 

(2911)  N  COLLEGE  AVE.  200  W  Mis- 
sion  St.     2-story  frame  dwelling. 

Owner — William    Healy,    %    architect. 

Architect — A.  Kimquist,  725  Elizabeth, 
San   Francisco. 

Contractor — Kimquist  &  Jacobson,  725 
Elizabeth,  S.  F.  ^^OOO 


ALTERATIONS 

(2918)  1254  NINTH  AVENUE.  Altera- 
tions  to    store. 

Owner — Louis  Muller,  1607  Chronicle 
Bldg.,    S.   F. 

Architect — George  De  Colmsiel,  1607 
Chronicle    Bldg.,    S.    F. 

Contractor — John  Casty,  Builders  Ex- 
change,  S.  F.  $1500 


DWELLING 

(2912)  E  FORTY-FOURTH  AVE.  207 
N    Fulton. 

Owner — Geo.  Neugebauer,  22A  Sanchez, 
San   Francisco. 

Architect — None. 

Contractor — Geo.  Neugebauer,  22A  San- 
chez,  S.   F.  $3000 


APARTMENTS 

(2919)      S   UNION    213    E   Van  Ness.      2- 

story  frame  apartments. 
Owner — V.    GuUmes,      1828      Castro    St., 

San  Francisco. 
Architect — None. 
Contractor— V.  GuUmes,   1828  Cast 

San  Francisco. 


ro  St 
S8000 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


FIRE 

SURETY  BONDS 
CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 
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DWELLING  ,,^     „.    „ 

(2920)      E    THIRTY-FIFTH   AVE.    90    9 

Cabrilio.      2-story    frame    dwelling. 
Owner— J.    M.     Peters,     797     35th    Ave., 

San   Francisco. 
Architect — None. 
Contractor— J.  M.  Petey,  797   35th  Ave 

San  Francisco.  $buuu 
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DWELLING  „,^     ,,,„     „_n 

(2921)      E    TWENTY-NINTH   AVE.    200 

N    Judah.       1-story    frame    dwlg. 
Owner  —  Bernhardt    Building    eo.,    582 

Grove  St.,  S.  F. 
Architect— Gust     Stahlberg,     Flat     Iron 

Contracfo'r   —   Bernhardt   Building   Co  , 
582  Grove  St.,  S.  F.  $5000 


S^"S°  TWENTY-SECOND       AVE. 

166-8    S    Taraval.        2-story      frame 

H  w  f  1 1  i  n  s 
Owner--Parkside  Realty  Co.,   618  Croc- 

Uor  Ride:     S    P. 
ArchUecf-Chas.  F.  Strothoft,  2274   15th 

Contractor— Parkside    Realty    Co.     61C 
Crocker  Bldg.,  S.  F.  $5000 


f2Y2f)^"w°TWENTY-THIRD  AVE  250 
S  Taraval.     One-story   frame  dwlg. 

Owner- Parkside  Realty  Co.,  618  Croc- 
itfipr    Rldtr      S     F. 

Architect-Chas.  F.  Strothoff,  2274   15th 

Contractor— Parkside  Realty  Co.  618 
Crocker  Bldg.,  S.  F.  J-IOOO 

(2924)  W  TWENTY-THIRD  AVE.  275 
S  Taraval.     1-story  frame  dwlg. 

Owner— Parkside  Realty  Co.,  618  Croc- 
Architect— oi'as.' F.  Strothoff,  2274  15th 

Contractor— Parkside  Realty  Co.  618 
Crocker  Bldg.,  S.  F.  $4000 

OFFICE    BLDG.  .„ 

(2925)  N  BUSH  108  W  Kearny.  All 
work    for    main    office    building. 

Owner — The  Pacific  Telephone  and  Tel- 
egraph Co.,   333  Grant  Ave.,   S.  F. 
Architect — Bliss  &  Favelli,  Balboa  Bldg 

San   Francisco. 
Contractor   —   Dinwiddle    Construction 

Co.,    1101    Crocker    Bldg,,    S.    F. 
Filed  July  2,  1924.  Dated  June  26,  1924. 

1st  of  each  month    75% 

36   days   after    25% 

TOTAL  COST,  $638,649 
Bond,  $319,324.  Sureties,  Hartford  Ac- 
cident &  Indemnity  Co.  Forfeit,  lim- 
it, none.     Plans  and  specifications  filed. 

ELECTRIC,  ETC.  ^,       ^       ^ 

(2926)  W  FRANKLIN  125  N  Chestnut 
N  37  X  W  100  W  112.  All  work 
for  electric  wiring,  private  phones, 
letter  boxes,  'jlectric  door  opener, 
wiring  tor  electric  motor,  etc.  in 
building. 

Owner — Cleste  Giugni. 

Architect — Richard  R.  Irvine,  Call  Bldg 

San  Francisco. 
Contractor  —  Commercial  Electric  Co., 

2857    16th    St.,    S.   F. 
Filed  July  2,  1924.  Dated  June  25,  1924. 

Completion    of    rough     $450 

Completion  of  building 225 

Usual  35  days    225 

TOTAL  COST,  $900 
Bond,  $450.  Sureties,  Wensinger  F.  Ma- 
honey,  and  A.  S.  Gough.  Forfeit,  none. 
Limit,  90  days  after  June  16.  Plans 
not    filed.       Specifications    filed. 

WOOD  WORK 

(2927)      BEG.    64    S  x   56   FT.   E   OF    SE 

Jefferson   and  Mason  E   150   x  S   50. 

All  work  for  4  wooden  purifiers  at 

Metropolitan   Gas  Works. 
Owner — Pacific   Gas  &  Electric  Co.,   445 

Sutter   St.,    S.    F. 
Architect — None. 
Contractor — George  Wiandeler  Co.,   8th 

and  Hooper  Sts.,  S.  F. 
Filed  July  2,  1924.  Dated  June  18,  1924. 
Completion  of  any  one  of  said 

purifiers     75% 

Usual    35    days    25& 

TOTAL  COST,  $6280 
Bond,  $3140.  Sureties,  United  States 
Fidelitv  and  Guarantey  Co.  Forfeit, 
none.  Limit,  90  days.  Plans  and  sepci- 
fications   filed. 

FRAME  BLDG. 

(2028)  LOT  16  LYON  &  HOAG  SUB. 
Ashbury  Terrace.  AH  work  for  2- 
story  and  basement  frame  bldg. 


Owner — Frederick    B.    Moss,    39    Wood- 
land, S.  F.  ,^  . 
Architect— Chas.  F.  Strothoft,  2274  15th 

St.,  S.  F.  .  ,    . 

Contractor  —  Karl  Y'ngve,  133  Alpine 
Terrace,  S.  P.  _„    ,„„, 

Filed  July  2,  1924.  Dated  June  30.  1924. 

Roof    on     $2687 

White   coated   and   outside   2nd 

coated     26E7 

Completed    and    accepted    2687 

Usual    35    days    •  •   2687 

TOTAL  COST,  $10,750 
Bond,  $5375.  Sureties,  Chas.  Monson 
and  S.  L.  Forsyth.  Forfeit,  none. 
Limit,  90  days  after  July  1,  1924.  Plans 
and    specifications    filed. 

CEMENT  WORK  „„.„.„ 

(2929)  N  NINTH  AVE.  BET.  GEARY 
and  Clement  Ave.  All  work  for 
cement  plastering  of  front  and  rear 
of  frame  school  and  cement  plas- 
tering on  all  sides  of  frame  con- 
vent building. 

Owner  —  The  Roman  Catholic  Arch- 
bishop of  S.  F.,  1100  Frankklin  St., 
San   Francisco. 

Architect — John  O.  Lofquist,  1399  Tam- 
alpais,    Berkeley. 

Contractor — Francis    O'Reilly,    180    Jes- 

Filed   July    2,'   1924.   Dated   July   2,    1924. 

1st    of    each    month    75% 

Usual   35   days    v?^l^"S? 

TOTAL   COST,    $7130 

Bond,     sureties,     forfeit,     none.       Limit 

with    all    possible   dispatch.      Plans   and 

specifications    not    filed. 

DWELLING  „      „^       , 

(2930)  S  ANZA  27-6  E  41ST  AVE.  1- 
story    frame    dwelling. 

Owner— F.  CorroU  Reed,  683  7th  St., 
San   Francisco.  „  ^    „^ 

Architect— F.  Carroll  Reed,  683  'th  St., 
San  Francisco.  $3800 


DWELLING 

(2938)  N  FIFTEENTH  ST.  227  W  Cas- 
tro.     1-story   frame   dwelling. 

Owner — John  J.  Binet,  336  Church  St., 
San   Francisco. 

Architect — None. 

Contractor — John  J.  Binet,  336  Church 
St.,    S.    F.  ?4000 


DWELLING  „      ,„„ 

(2939)  W  FORTY-FIFTH  AVE.  195 
N   Balboa  St.     1-story  frame  dwlg. 

Owner — L.    U.    Bechly. 

Architect— O.  R.  Thayer.  110  Sutter  St. 
San   Francisco. 

Contractor — Geo.  A.  Bertram,  2831  Mis- 
sion  St.,  S.   F.  $3000 


APARTMENTS 

(2940)      N   JACKSON   100    E   Buchanan. 

6-story  concrete  apts. 
Owner— Sidney  L.  Peyser,  209  Post  St., 

.San  Francisco. 
Architect — Samuel   Lightner   Hyman    & 

A.  Appleton,   68  Post  St.,  S.  F. 
Contractor— F.  L.  Hansen,  510  Pine  St., 

San    Francisco.  $80,000 


DWELLING 

(2941)  S  JUDSON  AVE.  125  W  Edna. 
1 -story   frame    dwelling. 

Owner — Sigmund  Moll,  540  Laidley  St., 
San  Francisco. 

.\rchitect — None. 

Contractor — Sigmund  Moll,  540  Laid- 
ley St.,  S.  F.  $2000 


APARTMENTS 

(29  31)  SW  CHESTNUT  AND  GOUGH. 
3-story  frame  apis. 

Owner— Stock  &  Jose,  251  Kearny  St., 
San  Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,   S.   F. 

Contractor— Stock  &  Jose,  251  Kearny 
St.,   S.    F.  $20,000 

APARTMENTS  ,,,  , 

(2932)  SE  CLAY  AND  OCTAVIA.  6- 
story  class  C  apts. 

Owner— McKillop  Bros.,  Russ  Bldg., 
San  Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  S.   F. 

Contractor  —  McKillop  Bros.,  Russ 
Bldg.,    S.    F.  $200,000 

(2933)  E  EIGHTEENTH  AVE.  130  S 
Lawton.     1-story  frame  dwelling. 

Owner— Lederman  Bldg.  Co.,  and  Meyer 

Architect    —    Gustave    Stahlberg,    Flat 

Iron    Bldg.,    S.    F. 
Contractor — Meyer   Bros.  $4000 

f293?)^"E"EIGHTEENTH    AVE.    164    S 

Lawton.       1 -story    frame    dwelling. 

Owner — Lederman  Bldg.  Co.,  and  Meyer 

Architect    —    Gustave    Stahlberg,    Flat 

Iron   Bldg.,   S.   F. 
Contractor — Meyer   Bros.  $4000 

f2T35)^^B'*BIGHTEENTH    AVE.    232    S 

Lawton.     1-story  frame  dwelling. 
Owner — Lederman  Bldg.  Co.  and  Meyer 

Architect  —  Gustave  Stahlberg, .  Flat 
Iron  Bldg.,   S.   F.  ,    „  ' 

Contractor — ^Meyer  Bros.,  1  Montgom- 
ery St.,   Room   603,  S.  F.  $40UU 

DWELLING 

(2936)  E  EIGHTEENTH  AVE.  265  S 
Lawton.     1-storv  frame  dwelling. 

Owner — Ledermann  Bldg.  Co.  and  Mey- 
er   Bros. 

Architect  —  Gustave  Stahlberg,  Flat 
Iron   Bldg.,    S.   F. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery   St.,    Room    603,    S.    F.  $4000 

DWELLING  „„„    „ 

(2937)  E  EIGHTEENTH  AVE.  299  S 
Lawton.     1-story  frame  dwelling. 

Owner — Lederman  Bldg.  Co. 

Architect  —  Gustave  Stahlberg,  Flat 
Iron   Bldg.,   S.   F. 

Contractor — Meyer  Bros.,  .1  Montgom- 
ery St.,   Room   603,  S.  F.  $4000 


DWELLING 

(2942)      N    PALOU    AVE.    225    W    Keith 

St.      1-story    frame    dwelling. 
Owner — B.   Graziano. 
Architect — None.  $2500 


APARTMENTS 

(2943)  NE  SACRAMENTO  &  STEIN- 
er  Sts.      3-story   frame   apts. 

Owner — G.  Mertzbach,  %  Stock  &  Jose, 
251  Kearny  St.,  S.  F. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,   S.   F. 

Contractor — Stock  &  Jose,  251  Kearny 
St.,   S.   F.  $25000 


SHOP  ,„ 

(2944)  STEVENSON,       COLTON    AND 
ISradv.     1-story  concrete  shop. 

Owner — G.    A.    Neumiller,    14    28th    St., 

San  Francisco. 
Designer— H.    W.    Bott,    1533    15th    St., 

San  Francisco. 
Contractor  —  L.    Vannucci    Bros.,     401 

Church  St.,  S.  F.  $10,000 

DWELLING 

(2945)  W  TENTH  AVE.  225  N  Lawton 
1-story    frame   dwelling. 

Owner — G.    E.    Cruden,    1701    Grove    St., 

San  Francisco. 
Architect — None. 
Contractor — E.    Dahl,     1436    18th    Ave., 

San  Francisco.  $5000 


DWELLING 

(2946)      E  THIRTY-NINTH   AVE.   75  N 

Cabrilio.      1-story  frame  dwelling. 
Owner— Herbert     W.     Finck,     212     12th 

Ave.,  S.  F. 
-Architect — None.  $3000 

DWELLING 

(3947)      E  THIRTY'-SIXTH  AVE.  175   9 

Anza.      1-story    frame    dwelling. 
Owner — L.  M.  Carusio,  3917  Balboa  St., 

San  Francisco. 
Architect — None. 
Contractor — L.  M.  Carusio,  3917  Balboa 

St.,  S.  F.  $4000 


DWELLING 

(2948)'    S  TWENTIETH  ST.  25  W  Kan- 
.~        sas.      1-story   frame  dwelling. 
Owner— G.    Gardini,       943      Vallejo    St., 

San  Francisco. 
Architect — None. 
Contractor — John  Risso,  76  Albion  Ave. 

San  Francisco.  $3800 


DWELLING 

(2949)  E  TWENTY-SECOND  AVE.  350 
N  Fulton  St.     1-story  frame  dwlg. 

Owner — Mr.  and  Mrs.  R.  Rosenberg,  707 

Haight  St.,   S.  F. 
Architect — None. 
Contractor — Wm.  S.  Zupar,  1095  Market 

St.,   S.  F.  $6000 

ALTERATIONS  „^^    „ 

(2950)  NE  B  TWENTY-SEVENTH  & 
Valencia  St.  Alterations  to  hos- 
pital. . 

Owner — St.  Lukes  Hospital,  27th  and 
Valencia  Sts.,   S.   F. 


Saturday,   July    12,    1921 
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Architect  —  Chas.    Stockholm    &    Sons, 

Monadnock   Bldg.,   S.  F. 
Contractor — Lewis    J'.    Hobart,    Crocker 

BIdg..  S.   F.  »100,000 

DWELLING 

(2931)  W  VALENCIA  280  S  22ND  ST. 
2-story   frame  dwelllne. 

Owner — The  .Salvation  Army,  36  Mc- 
Allister St.,  S.  F. 

Architect — M.  T.  Digrgs.  I'JOl  Telegraph 
Ave,,   Oakland. 

Contractor — Chas.  Lind,  36  McAllister 
St.,  S.  F.  tl5,000 


DWELLING 

(2952)       S    WAWONA    BET.    \  ICENTE 

and    14th    Ave.    1-sto.    frame   dwlg. 
Owner — Lena    Sullivan,     474t)     17th    St., 

Sxin    Francisco. 
Architect — None. 
Coniractor — 1".    J.    Sullivan,     1T46     17th 

St.,  S.   F.  13000 


mVELLlNC 

.S  ASHBCUV  TEIillACE  W  UPPER 
Terrace.      2-story   frame  dwelling. 

Owner — Frederick  B.  Moss,  :i'J  Wood- 
land Ave.,  S.   F. 

Architect — Thos.  F.  Strothoff,  2274  15th 
St.,  S.  F. 

Contractor  —  Karl    Yngve,    loa    Alpine 

Terrace,  S.  F.  J7000 

NOTE  —  Recorded  contract  reported 

July   3,   1924,  No.   2928. 


CLUB  HOUSE 

ABOUT    300    N    COUNTY    LINE      AND 

about    600    E    Skyline    Blvd.      Club 

house. 
Owner — Olympic  Club,  Post  and  Mason 

Sts.,  S.  F. 
Architect    —    Bakewell    &    Crown,    and 

John   A.   Bauer. 
Contractor  —  K.    E.    Parker,    51U    Cali- 

tornia  St.,  S.  F.  $210,000 

NOTE  —  Recorded  contract  reported 
June   26,  1924,  No.  2832. 

BUNGALOW 

(2953)   E  HAROLD  AVE  100  S  BRUCE 

Ave.     1-story  frame  bungalow. 
Owner — Jos.    Brayshaw,    83    Bruce    St., 

San  Francisco. 
Architect — J\"one. 

Contractor — J.  Johnson  &  L.  Erlendson. 
Filed   July   3,   '24.     Dated  June   24,   '24. 

Roof  on   J1330 

1st  coat  plaster  on   1330 

Completed     1330 

Usual    35    days    1.330 

TOTAL  COST,  $5320 
Pond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  none.  Plans  and  speci- 
fications,  none. 


DWELLING  &   GARAGE 

(2954)  S  SAN  JOSE  AVE  75  NE  THE- 
resa  25  x  100  Lot  94  De  Martini  Tt. 
All  work  for  a  frame  dwelling 
house  and  garage. 

Owner  —  Jas.  Tiscornia,   31   Natlck  St., 

San   Francisco. 
Architect — None. 
Contiacto"-,  R.  A.  Kenner. 
Filed    July    3,    '24.   Dated    June    24,    '24. 

Frame    up    J947.50 

Roofed  and  plastered   947.50 

Completed  and  accepted 947.50 

Usual  35  days 947.50 

TOTAL  COST,  ?3790 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  none.  Plans  and  speci- 
fications, none. 

DWELLINGS 

(2955)  W  CONCORD  116  and  141  S 
Mission.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner — Patrick  Morgan,  915  Pierce  St., 

San  Francsico. 
Architect — None.  $4000  each 


ALTERATIONS 

(2956)      NO.   367-369   DORE.     Raise  and 

make  alterations  and  additions  for 

flats. 
Owner — Mrs.     Kenny,     630     Haight     St., 

San  Francisco. 
Architect — None. 
Contractor — C.    J.    Hurley,    146    Herman 

St.,   San   Francisco.  $2000 


DWELLING 

(2957)      E     ELLINGTON     80     N     Nagle. 

One-story      and      basement      frame 

dwelling. 
Owner— B.   V.    Dakin,    5540    Mission    St., 

San  Francisco. 
Architect — None. 
Contractor — John  P.  Cuneo,  101  Amazon 

Ave.,  San  Francisco.  $4500 


DWELLING 
2958)      W      FIFTEENTH      AVE      25    S 
Judah.    One  and  one-half-story  and 
basement    frame    dwelling. 

Owner— Daniel    Purtell,    3656    17lh    St., 
San  Francsico. 

Architect— None.  $3000 


ALTERATIONS 

(2959)  NO.  4450  GEARY.  Raise:  move 
to  rear  of  lot  and  construct  addi- 
tion   for    undertaking    parlors. 

Owner — Dan   O'Hara.   Premises. 

Architect— John  J.  Foley,  770  5th  Ave., 
San  Francisco. 

Contractor — J.  E.  Burke,  1494  Guerrero 
St.,  San  Francisco.  $14,290 


(2960)  E  GUERRERO  180-8  IS  17th 
Two-story  and  basement  frame  (3) 
apartment  flats. 

Owner — Mr.   Keenan,    7 
San  Francisco. 

.\rchitect — None.  $9000 


I'rrero   St., 


STORES  ,      „. 

(2961)  S  M.\RKET  155  E  Eighth.  Six- 
story  steel  frame  stores  and  offices. 

Owner—Marian  Realty  Co.,  1171  Market 
St.,   San   Francisco. 

Architect — Rousseau  &  Rousseau,  Inc.. 
1171  Market  St.,  S.  F.  $150,000 


RESIDENCE  „„„^^, 

(2962)      SW      PERSIA      AND  HURON. 

Two-story    and    basement  concrete 

residence. 
Owner— C.    Restani,    798    Geneva    Ave., 

San  Francisco.  -„„„„ 

Architect — None.  $/000 


REPAIRS  .      ,. 

(2963)      NO.    1726    SUTTER.   Repair  fire 
damage      to      flats;      shingle      roof; 


REPAIRS 
(2 

damage  . 

plumbing;  painting;  plastering,  etc. 
Owner — Mrs.    C.     Calegaris,    180    Jessie 

St.,   San   Francisco. 
.•\rchitect — None. 
Contractor- Chas.     Coburn,     180     Jessie 

St.,   San  Francisco. 


$1500 


(■'964)  S  TARAVAL  82-6  W  Twenty- 
fourth  Ave.  Two-story  and  base- 
ment frame    (2)    flats. 

Owner — .\rmen  Nishkian,  855  Monad- 
nock Bldg.,  San  Francisco. 

Architect  —  Vincent  Buckley,  855.Mo- 
nadnoek   Bldg.,   S.    F.  $6000 

DW'ELLING  ^        .^,^ 

(2965)  E  THIRTY-SEVENTH  AVE 
225  N  Cabrillo.  One-story  and 
basement   frame  dwelling. 

Owner — Dr.  Geo.  Herzog. 

Architect — None. 

Contractor — Henry    S.    Nelsor 
Ave.,  San  Francisco. 


689    6th 
$3400 


(2966)  W  TWELFTH  AVE  225  N  Ca- 
brillo. Two-story  and  basement 
frame   dwelling. 

Owner — A.  T.  Morris,  687  11th  Ave.,  San 
Francisco. 

Architect — None.  $b(iOO 


f2^6f)^^SE'^'TWENTY-EIGHTH  AVE  & 
Ulloa.  One-story  and  basement 
frame  dwelling. 

Owner — W.  R.  Bethel,  3444  Ulloa  St., 
San  Francisco. 

Architect — None. 


flOOO 


ALTBR-ATIONS  ,„ 

(2968)   NO.  539  TW^ENTY-THIRD  AVE., 

Alterations     and     changes     for     (2) 

flats-  „  .     »      con 

Owner — Geo.  and  Mary  Rosenquist,   539 

23rd  Ave.,  San  Francisco. 
Architect — None. 
Contractor — Bruce  &  Ash,  1944  Webster 

St.,   San   Francisco. 


{3140 


(2969)  WASHBURN  AND  ,  GRACE. 
Two-story  Class  C  radio  manufac- 
turing  plant   and   store. 

Owner- —  F.  S.  Ostrowski,  604  Mission 
St.,   San    Francisco. 

Architect — None. 

Contractor— Buschke  &  Brown,  604 
Mission  St.,  San  Francisco.         $8000 


(2970)  PTN.  LOT  23.  BLK.  24  AND 
ptn  Lot  24,  Blk.  4.  College  Hd. 
Ass'n.,  on  NW  Silver  Ave.  and 
Grant  St.  All  work  for  two  frame 
cottages. 

(">w-ner — Wm.    Po- 
San  Francisc 

Architect — None. 


158    Maynard   St., 


Contractor — Lindsay    Construction    Co., 

271    Winchester  St.,   S.   F. 
Filed  July  7,   1924.  Datea  June  12,  1924 

Roofs    on    $1937.50 

Brown  coated 1937.50 

Completed     1937.50 

Usual    35   days    1937.50 

TOTAL  COST,  $7750 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days  after  July  7.  1924.  Plans  and  spec- 
ifications not  filed. 


RESIDENCES 

(2971)      NW     CALIFORNIA     AND 

Ave.  and  W  31st  Ave  28,  53,  78, 

andw    128    N    California.      Six 

story    and    basement      frame 

dences. 
Owner — Allen  &  Co.,  168  Sutter  St 

Francisco. 
-Architect — Earle     B.   Bertz,   168     S 

St.,   San   Francsico. 
Contractor — Harry    B.    Allen,    Inc. 

Sutter  St.,  S.   F.  $7000 


31ST 
,  103, 
two- 


,  San 
utter 


DWELLINGS 

(2972)  W  COLLEGE  AVE  97,  129  and 
167  S  Genebern  Way.  Three  one- 
story    and    basement    frame    dwlgs. 

O-wner — G.  W.  Morris,  101  Urbano  Dr., 
San  Francisco. 

Architect — Chas.  F.  Strothoff,  2274  15th 
St.,  San  Francisco.  $4000  each 


FL.4TS 

(2973)  NE  CORTLAND  48-4  SE  Pros- 
pect. Two-story  and  basement 
frame    (2)    flats. 

Owner — Herman  and  Emma  Molander, 
409  Gates  St.,  San  Francisco. 

Architect — None. 

Contractor  —  Herman  Molander,  409 
Gates    St.,    San    Francisco.  $6000 


FLATS 

(2974)  W  FRANKLIN  75  N  Filbert. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Marie  Martinelli,  2101-B  Web- 
ster St..   £.'an  Francisco. 

Architect- — None. 

Contractor — J.  J.  Coyle,  2101-B  Webster 
St.,  San  Francisco.  $7000 


(2975)      E   HAROLD  AVE   100   S  Bruce. 

One-story     and      basement      frame 

dwelling. 
Owner — Joseph    Braysha-w,      83      Bruce 

Ave.,  San  Francisco. 
Architect — None. 
Contractor — Johnson    &    Hendse.n,    1565 

Jackson  St.,  San  Francisco.       $5000 


(2976)  S  LINCOLN  WAY  57-6  E  18th 
Ave.  Two-Story  and  basement 
frame   (2)   flats. 

Owner — A.  P.  Buckman  and  C.  B. 
Rivers,    222    Phelan    Bldg.,    S.    F. 

Architect — None.  $10,000 


APARTMENTS 

(2977)      S  WEST  PORT.AL  AVE  250  SW 

Ulloa.  Three-story  frame  (?)  apart- 

n-ients. 
Owner — John  Murphy,   3  Day  St.,   S.  F. 
Architect— Chas.  F.  Strothoff,  2274   15th 

St.,  dan  Francisco. 
Contractor  —  R.    H.    Kelly,    57    Grattan 

St.,   San   Francisco.  $22,000 


DWELLING 

(297?)  E  SAN  BENITO  WAY  215  S  St. 
Francis  Blvd.  Two-story  and  base- 
ment  frame   dwelling. 

Owner — C.  A.  Pistolesi,  35  Montgomery 
St.,   San    Francisco. 

Architect — Chas.  F.  Strothoff,  2274  15th 
St..   San   Francisco. 

Contractor — H.  L.  Petersen.  35  Mont- 
gomery St.,   San   Francisco.        $4000 


FLATS 

(29  79)      SE    SANCHEZ      &      TWENTY- 

seventh.      Two-story  and  basement 

frame    (2)    flats. 
Owner — Ward    C.    Brown,     195    Duncan 

St.,    San    Francisco. 
.Architect — None.  $5000 


DWELLING 

(2980)      W   THIRTY-EIGHTH  AVE   100 

.S-  Geary.     One-story  and  basement 

frame  dwelling. 
Owner — Meyer  Bros.,  1  Montgomery  St., 

San   Francisco. 
Architect— None.  $4000 


DWELLING 

(2981)      W    TWENTY-NINTH    AVE    167 

N  Irving.     One-story  and  basement 

frame  d-welling. 
Owner — H.    Lockewood,    230    Judah    St., 

San  Francisco. 
Architect — None.  J4000 
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^hilf'  S  TWENTY-SEVENTH  4  5  E 
Sanchez.  Two-story  and  basement 
frame    (2)    flats.  Ti.,r,.i!in 

Owner— Ward  C.  Brown,  195  Duncan 
St.,   San  Francisco.  crcnnn 

Architect— None^^ ''■^""" 

t2'^9lF)''1?O°''^150       MIRAMAR       AVE. 
^^     Raise    dwelling    7    ft.    6    in.    under- 

Owne'r— cl^ij.^Bloomberg,  Premises. 

^o^^t"ac'i'o7-^Wm.  De  Martini,  43  Lucky 
St.,  San  Francisco.  $i<iou 

?2T8?™%NNBCTICUT   150  N   22nd. 
*       One-^tory      and      basement      frame 

Ownt^— '  J^'S.    Payne,    662   Connecticut 

St.,  San  Francisco. 
Architect— None^^ ♦•'""" 

?2'^?5'^^'J?IrIGHTON  AVE   50   S  Graf- 
^        ton  Ave  S  25xE  75  Ptn  Blk  1,  Lake- 
view.  All  work  for  one-story  frame 

Owner-ThrMcCarthy  Co.,  316  Bush  St. 
San  Francisco. 

Architect — None.  ,._ 

Contractor— James  Arnott  &  Son,  -3!) 
Granville   Way,    San   Francisco 

Filed  July  8,  '24.     Dated  June  19,    24 
30  days  after  frame  up.  ....■■  •      ^» /<> 
30    days    after    brown    coated.,      ^ft/o 
30  days  after  comp.  &  accepted     25% 
usual    35    days..^.^^.^^..^.^-;^-    j25% 

Bond,   none.     Limit,    90   days.      Forfeit, 
Jl.     Plans  and  specifications  filed. 

t.^9lF)''1?a''!o6  COLUMBUS  AVE. 
All  work  for  alterations  to  building 

Owner— A.  Norza  and  A.  Maggenti  (as 
Columbus  Emporium),  1524  Mason 
St.,  San  Francisco  ^    t^     w 

Architect— Albert  J.  Fabre  and  EH. 
Hildebrand,    110    Sutter    St      S.F. 

rnntractor — M.  Bebizzo  (as  Ine  (Cali- 
fornia Carpenter  Shop),  400  Colum- 
bus   Ave.,    San    Francisco. 

Filed  July   8,   '24      Dated  July   8,    24 

Completed    and    accepted $1550 

usual  35  days . . .  ^.^^.^^.  ^^  •  ;^-  ■  ^  JO" 

Bond,   none.      Limit,    16   days,     forfeit, 
$15.     Plans  and  specifications  B.led. 

mm""  W^ORTT-FIFTH  AVE  195  N 
Balboa  25x120.  All  work  for  one- 
story   and   garage   bungalow 

Owner— L.  V.  Beckley,  276  17th  St.. 
San  Francisco. 

ContrictoT-^Geo.  A.  Bertram,  2831  Mis- 
sion St.,  San  Francisco.  • 
-     Filed  July  8,  '24.     Dated  June  27,    24. 

On    completion    of    frame % 

Brown    coated     ■ 'f 

Completed  and  accepted ^ 

usual  35  <Jay?--;^Q-^^-cosT,-i585^^ 
Bond,  none.  Limit,  90  days  after  June 
25,  1924.  Forfeit,  none.  Plans  and 
specifications  filed.  .    ^   ■      n    iooa 

NOTE — Permit  reported  July  7,  1924 
No.  2939. 

f2"^E^F'?)RTY-SECOND  AVE.  150  S 

Balboa    25    x    120.        All    work    for 

frame    residence.  ,,    „      v. 

Owner— John    L.    and    Cecelia   M.    Bush, 

4233    Anza    St.,    S.    F. 
Architect— None. 
Contractor — Henry    S.    Nelson,    689    6th 

Ave      S.    F. 
Filed  July  8,  1924.  Dated  June  24,  1924. 

Roof  on    % 

Plastering   on    ■ fj, 

Completed  and  accepted   %, 

Usual    35    days    U'^™';;;?! 

TOTAL  COST,  $5355 
Bond  sureties,  forfeit,  none.  Limit,  125 
days.     Plans   and   specifications   filed 

NOTE — Permit  reported  June  19,  1924 
No.    2733. 

f2™9^'^B^ORTY-SECOND  AVE.  225 
N  Fulton  N  25  X  B  120.  All  work 
except  painting  for  1-story  and 
basement   frame   bungalow. 

Owner — Joseph  Hughes. 

Plant;   bv   contractor. 

Contractor  —  Walter  Schwerdt,  2920 
Jackson   St..   S.   F. 

Filed  July  8,  1924.  Dated  June  19,  1924. 

Frame  up,  roof  boards  on ♦    '°" 

Brown  coated    100" 
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Ready  for  painters J^O 

Completed    and    accepted    «»» 

usual  35  days  -^o^^L-cb^; '  j'3958 
Bond,  $2000.  Sureties,  PhUiP  Schwerdt 
and  Annie  M.  Schwerdt.  Forfeit  $1.00. 
Limit,  90  days.  Plans  and  specifica- 
tions filed. 

FRAME   BLDG. 
(2990)       LOT    24, 
Association 


BLK.    22,    City    Land 

^oo«^.- All   work   for   1-story 

and""basement    frame    bldg. 

owner— Richard  E.  and  Eva  M.  Giller, 
100   Mateo,   S.   F. 

Architect — None.  „, 

Contractor— Donald  O.  Westwater,  425 
Vernon    St.,    S.    F.         ,    ,    ,      _     m,. 

Filed  July  8,  1924.  Dated  J"lj  .^'  ^  V,; 
Frame  up,  plumbing  roughed  'n-»ll^^ 

ted    1125 

Usual    35    days 


r — Pacific  Gas  &  Electric  Co.,  445 

Sutter  St.,  S.  F. 
Architect — None. 
Contractor — The    Oscar    Krenz    Copper 

and  Brass   Works,  Inc.,  626  Bryant 

Filed  .July  9,  1924.  Dated  June  30,  1924. 

On    completion     75% 

Usual   35  days    iti?^ 

TOTAL    COST,    $2240 

Bond,   1120.     Sureties.  Globe  Indemnity 

Co.       orFfeit,    none.       Limit,     15    days. 

Plans  and  specifications  filed. 


Brown   coated 

pleted  and  accepted    ij^^ 

^i    1^    Anv<i     ii<;a 

TOTAL  COST,  $4500 
Bond  $2250.  Sureties,  Maryland  (Casu- 
alty Co  Forfeit,  $5.00.  Limit,  90  days. 
Plans  and   specifications  filed. 


FLATS 
(2991) 


NW  FOURTH  AVE  &  CORN- 

1.        Two-story      and    basement 

frame  (2)  flats.        „.    ^,.      ^   »i,    Qt- 

Owner— J.  Duggan,  834  Elizabeth  St., 
San  Francisco. 

Architect — None. 


$4000 


FACTORY 

(2992)      E   HARRISON    200 

Two-sto 

tory.  . 

Owner — The  Lurie  Co 

St.,  San  Francisco. 
Architect— O'Brien       Bros  . 

Montgomer_y  St.,  San  Francisco 
Contract  '"    "    ^"        """ 


^„„,, Mariposa. 

inforced  concrete  fac- 


315  Montgomery 


Bryant  St. 


Inc.,     315 


—  Bagge  &  Vukicevich    815 


S.   F. 


$18,000 


f2^9W^17'L(?MBARD  57-6  B  Webster 
Raise  present  building  and  add  one 
story  for   (2)   flats. 


Architect — A.    Frashina 
St.,   San   Francisco. 


S.    F. 


DWELLING  ^^ 

(2994)      NE    MADRID 

One-story      and 

dwelling. 
Owner — Geo.  G.  Austin 

San  Francisco. 
Architect — None. 


50    NW    Fiance, 
basement      frame 

678   Madrid   St., 


S^^N^'e"  MADRID     AND     AVALON. 
One-story      and      basement      frame 

Owne^-^Henry   Dobart,    425   Avalon    St.. 

San  Francisco. 
Architect — None. 


3000 


ALTERATIONS 

(2996)      1411    IRVING    ST 


Architect — None. 


St.,    S.    F. 


DWELLING 

(30UI)       LOT    17    BLK.    5832    St.    Marys 

Park.       All    work    for    1-story    and 

basement  frame  dwelling. 
Owner — Wm.    and    Amelia    Bracken,     1 

Montgomery    St.,    S.    F. 
Architect — None. 
Contractor — Meyer  Bros., 

Filed  July  9,'  1924.  Dated  June  18,   1924. 

Side   &   root   sheathing   on *1^^^ 

Brown    coated    ^51'™ 

Completed   and   accepted    16 1 3 

Usual    35    days    A^ll 

TOTAL  COST,    $6692 

Bond,  sureties,  forfeit,  none.     Limit. 

days.      Plans   and   specifications 


^^^ Move    store 

nd  flaV  to'p'ro'perty  line  and  make 

Lundquist,     1411     Irving 


$2000 


1  Montgomery 


filed. 


(3002)       S    MONTGOMERY    BLVD.     305 

K    Genessee    E     56-11     x    125.      All 

work  for  1-story  frame  store  bldg. 

Owner  —  Moneta    Investment    Co.,    233 

Pacific  Bldg.,  S.  F. 
Architect — W.    H.    Weeks,    369   Pine   St., 

San    Francisco. 
Contractor — Galliher   Bros. 
Filed  July  9,  1924.  Dated  June  19,  1924. 

Ready   for   joists    ^HJ^ 

Roof  on    • 1»10 

Completed   and   accepted    1»1« 

Usual    35   days    .ls.„ 

TOTAL  COST,  $7240 
Bond.  $3620.  Sureties,  Harry  S.  Thom- 
son and  Henry  von  der  Wettern.  For- 
feit, none.  Limit,  90  days.  Plans  and 
specifications  filed. 


(3003)       INT.    S    STAPLES    AVE.    AND 

NW    Circular    Ave.    W    138.    115    NE 

179-63.     All   work   for  four  1-story 

and    basement    frame    residences. 

Owner  —  Moneta   Inv.    Co.,    233   Pacific 

Bldg.,  S.  F. 
Architect — None.  ,       „     „  o.c 

Contractor — James    Arnott    &    Son,    iiS 

Granville   Way.   S.    F. 
Filed  July  9,  1924.  Dated  June  23, 
Frame  completed    (each  house) 
Entire  electric  work  and  rough 
plumbing  in  and  brown  coat- 
ed   (each    house)     ■ 

Completed   and   accepted    (each 

house) 

Usual    35   days    (each    house) 


S^^W  OTSEGO  775.  100,  and  125  S 
Santa  Ysabel.  Three  one-story  and 
basement  frame  dwellings. 

Owner— Olson  &  Woods,  336  Granada 
Ave      San    Francisco. 

Arch1t"e"t-ahas.  F.  Strothoff  2274  15th 
St.,  San  Francisco.  $4000  eacn 

?2T9f)'^"E°lwELFTH  AVE.  37-6  and 
62-6  N  Lawton.  Two  1-story  and 
basement   frame   dwellings. 

Owner— R.  F'.  Cassidy,  923  Irving  St., 
San   Francisco. 

Contrlc'toV— l"  H.  Stevenson,  45  Worth 


$4500    each 


1924. 
.$750 


750 


750 
750 
TOTAL  cost,  $12,000 
Bond,  sureties,  none.  Forfeit,  $10.  Lim- 
it 120  days.  Plans  and  specifications 
filed. 


ADDITION 

C999)      2272   HOWARD   ST.      One   room 

addition    and    remodel    for    private 

garage  quarters. 
Owner — Regina    Schmitz, 

St.,    S.    F. 
Architect — None. 
Contractor — G.    ^ 

St.,    S.    F. 


2272    Howard 


SHEET  METAL  ,,,,,. 

(3000)  BLK.  BOUNDED  BY  HUM- 
boldt,  Michigan,  Louisana  and  23rd 
Sts.  All  work  for  installing  sheet 
metal  work  for  compressor  at  Po- 
trero  Gas  Works. 


COMPLETION  NOTICES 

SAN     FRANCISCO      COUNTY 

Re'^orded  Accepted 

lulv  2  1924— W  CONGO  150  S  Mon- 
terey Blvd.  Johnson  &  Erlandson 
to  Whom  it  may  concern .  .June  30,  '24 

July  2,  1924— E  MIRAMAR  AVE  150 
S  Holloway  Ave.  Johnson  &  Er- 
landson to  whom  it  may  concern.. 

June    30,    1924 

Juiy'2'1924— W  MIRAMAR  AVE  125 
S  Holloway  Ave  150  S  of  Holloway 
Ave.  Johnson  &  Erlandson  to 
whom  it  may  concern .  .June   30.   l»z« 

JuTv  ->  1924— N  PARNASSUS  AVE 
l'7-4  W  Shrader  W  27xN  137-6.  Ed 
Helmke  and  G  Tyson  to  O'Brien 
Bros    July     — ''     1^^* 

July  2  1924— LOTS  111  AND  112  BLK 
bded  by  Minna.  Eighth,  Mission  and 
Seventh.  Pacific  Gas  &  Electric  (:o 
to   Hermann   Bosch June   22,    1924 

July  2,  1924— W  THIRTY-SIXTH  AV 
200  N  Cabrillo  25x120.  Fred  and 
Viola   Mason    to    Harry   B    Morris.. 

July   2,    1924 

July'  2',  i'9'24— W  THIRTY-NIN'TH  AV 
175  N  Balboa  N  25xW  120.  John  H 
Jansen   to   whom   it  may   concern.. 

June   30,   1934 

July'  '2,'  '1924— E      MADRID      225      S 
France  Ave  25x100.     H  G  Cramerd- 
ing  to  whom   it   may  concern...... 

July   2,   1924 


Saturday,   July    12,   1924 
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July     2.     1924— LX)T     25x100 

Sanchez    30    N   of    14th.      Hannah   M 
and  l)  C  Courtney  to  Fontanella  & 

Teza July    2,    1924 

July  2,  1924— LOT  27  BLK  4,  Forest 
Hill.      Jennie    A   and    Chas    J    Hol- 

lund   to  J   Front luni'   27,   1924 

July  2,  1924—6  BALBOA  82-6  W  8th 
Aw   W   I'OxHHi.     Altn-a  T  .Morris  to 

whom  it  mav  <-..noirn Iviii.-  26,  1924 

July  2,  1924— W  CONGO  100  S  Mon- 
terey Blvd.  Johnson  &  Krlandson 
to  whom  it  may  concern.  .Mar.  5,  1924 
July  2,  1924— SW  BEACH  &  GRANT 
Ave  W  275xS  137-6.  Otis  Elevator 
Co    to    Joseph    aiusto    Sons-Keenan 

Co June    22,    1924 

July  2.  1924— N  FILBERT  201-3  W 
Stcincr  W  27-6Xi\  137-6.     F  Monson 

to    whom    it    may    concern 

June    27,    1924 

July  2,  1924— NW  VIENNA  100  SW 
France  Ave  SW  50xNW  100  Blk  58, 
Excl.    Hd.     John   and   Annie   Miller 

to  John  Miller lune  30,  1924 

July  2.  1924 — W  CONGO  125  S  Mon- 
terey Blvd;  W  Miraniar  Ave  100 
S  Holloway  Ave.  J  Erlandson  to 
Johnson  &  Erhindson .  .  June  30.  1924 
.Uilv  2.  1924— E  HOWARD  22-51^  S 
Thirteenth  having  frontage  of  IIS- 
'.>K   X115-3H.     M  Saroft  to  whom  it 

mav  concern June    19,    1924 

July  2,  1924— W  CORDOVA  80  S 
Rolph  S  3.ix86.     Edvv  B  Goodban  to 

Arthur  B  Stevens July  1,  1924 

Julv  1,  1924— W  DOLORES  101-6  S 
Valley  S  25xW  100.  Wni  F  and 
Margiret  R  Healy  to  whom  it  may 

concern — 

.Iiilv  3,  1924— N  JESSIE  22-6  W  Mint 
\ve  N  155  W  45  S  75  W  24-6  S  80 
R  69-6.   Wobbers  Inc  to  Mager  Bros 

and  J  J  McLeod luly  1,  1924 

.luly  3,  1924— NE  POWELL  &  POST  N 
137-6xE  162-9.  Wm  M  and  Mary 
E    Fitzhugh    to    Hulse    Bradford    Co 

June  24,  1924 

.luly  3,  1924— S  BALBOA  30  E  31st 
Ave.      Howard    M    Thurber    to    E    S 

Persson    June   28,   1024 

Julv  3,  1924 — W  GUERRERO  122  S 
Twenty-second  S  31x117-6.  Charles 
Schwarz  to  whom  it  may  concern.. 

July    3,    1924 

July  3,  1924 — LOTS  29  AND  30  BLK 
•■"G"  Mission  Terrace.  Albert  J 
Olson  and  David  R  Woods  to  whom 

it  may  concern July  1,   1924 

Julv  3,  1924— N  CABRILLO  AND  W 
44th  Ave  N  25xW  82-6;  NE  Cabrillo 
and  45th  Ave  N  25xE  82-fi.  Meyer 
Bros    to   whom    it   may   concern.... 

Julv   2,   1924 

July  3,  1924— LOT  8  BLK  28fS-A  La- 
guna  Honda  Park.  Robert  P 
Behlow  to  A  D  Dorr.  . .  .June  30,  1924 
Julv  3.  1924— S  TWENTIETH  180  E 
Church  E  25xS  114.  Charles  J  and 
Nellie  F  Sethmann  to  John  R  Mor- 
rison  July    1,    1924 

Julv  3,  1924— SW  POLK  &  GREEN- 
wich  W  110  S  92-6  E  25  N  GO  E  35 
N  32-6.  S  Montanl  to  whom  it  may 

concern July  2,  1924 

Julv  3,  1924— B  MARKET  &  BEALB 
NE  along  SE  Market  137-6x138-2. 
Pacific    Gas    &    Electric    Co    to    I  M 

Sommer    Co June    30,    1924 

Julv  3,  1924— LOTS  3  AND  4  BLK 
3167,  Westwood  Park.  Hans  and 
wife   Esther  E   Nelson   to   whom   it 

may   concern July    2,    1924 

Julv  3,  1924— NE  POWELL  AND 
Post  N  137-6xE  162-9.  Wm  M  and 
Mary  E  Fitzhugh  to  P  H  Jackson  & 
Co,  Kawneer  Mfg  Co.;  H  L  Peter- 
sen; Vermont  Marble  Co,  California 

Artistic    Metal    Wire    Co .. 

June  25,  1924 

Julv  3,  1924— E  CLAYTON  100  N 
Grove  N  25xE  106-3.  Thomas  G 
Fitzgerald  to  Jesse  H  Stephenson.. 

June   23,   1924 

Julv  3.  1924— NE  POST  &  POWELL  N 
l'37-6B  162-9.  Wm  M  and  Mary  B 
Fitzhugh     to    Butle     Electrical    Eq. 

Co  and  James  A  Nelson,  Inc 

Julv    1.     1924 

Julv  7,  1924— E  THIRTY-SIXTH  AVE 
300  S  Lincoln  Way  25x120.  Geo  F 
Rundle  to   whom   it  may  concern.. 

July    1,    1924 

Julv  7,  1924 — LOT  17  BLK  1326  Sea 
Cliff    Division.      Elsie    S    Eisner    to 

Meyer    Bros July    7,    1924 

July  7,  1924 — SW  GIRARD  200  SE 
Olmstead  SE  25xSW  120.  Joseph  S 
Fratessa  to  whom  it  may  concern.  . 

June  25,  1924 

July  7,  1924— SW  GIRARD  175  SE 
Olmstead  SE  25xSW  120.  Joseph  S 
Fratessa  to  whom  it  may  concern.  . 
June  25,  1924 


July  7.  1924— NW  OFARRELL  AND 
Shannon  —  112-6xW  95:  Fifth 
Church  of  Christ  Scientist  to  J  E 
O'Mara   Co,    Ideal   Heating  Co;    A   J 

Hillam  and  Frank  J  Klimm 

June  25,   1924 

July  7,  1924  NE  SILVER  AVE  AND 
Craut;  N  Silver  Ave  25  E  Craut.  W 
Davock  to  A  J  Kronquist .  July  7.  1924 
July  7,  1924— W  FIFTEENTH  AVE 
150  S  Irving;  W  15th  Ave  125  S 
Irving.  August  Hallgren  to  whom 
it  may  concern July   7,   1924 

(Correction) 

July  1,  1924— NE  BUCHANAN  AND 
Magnolia  30  on  Buchanan  and  80 
on  Magnolia.  Frank  J  Krejoik  to 
Magnuson    &   Peterson ..  .July   1,    1924 

(Correction) 

Jjily  1,  1924 — LOT  54  Map  Lyon  & 
Hoags  Sub  Lincoln  Manor.  Alton 
R  Lapham  to  whom  it  may  concern 
June  28,  1924 

July  8,  1924— NO.  2621-2631  MISSION 
St.  Lesser  Realty  &  Imp  Co  to  H 
P  Hoyt July   3,   1924 

Julv  8,  1924 — ALL  LOT  36  an-d  Ptn 
Lot    37    Blk    19,    Forest    Hill.      O    M 

Hueter   to   Boxton   &   Zwieg 

July  7,    1924 

Julv  8,  1924— N  FILBERT  137-6  E 
Powell  E  137-6  X  N  160.  The  Rom- 
an Catholic  Archbishop  of  S.  F.  to 
Hermann  Bosch    July  3,   1924 

July  8,  1924 — S  FRANCISCO  85-6  E 
Leavenworth.  J.  J.  Kolburn  to 
■whom  it  may  concern.  ..  .July  7,  1924 

Julv  8,  1924 — N  TOWNSEND  BET. 
7th  and  8th.  Chas.  Harley  Co.  to 
Thomas   M.    Jones    July    7,    1924 

Julv  8,  1924— SW  ARLINGTON  213 
SW  Roanoke  25  x  114  327  Arling- 
ton St.  H.  H.  Krolin  to  whom  it 
may  concern   July  8,  1924 

July  f.  1924  —  S  FRANCISCO  31-6 
and  58-6  E  Leavenworth  27  x  70. 
J.  J.  KoUburn  to  whom  it  may  con- 
cern        July    7.    1924 

July  8,  1924- N  TOWNSEND  BET. 
7th  and  8th  Sts.  Thomas  M.  Jones 
to  whom  it  mav  concern.  .July  7,  1924 

Julv  8,  1924— S  JOOST  AVE.  100  W 
Foerster  S  Joost  125  W  Foerster, 
Isaacson  &  Nylund  to  whom  it  may 
concern    July  1.  1924 

July  9,  1924 — W  PARKER  AVE  306-7 
N  Geary  N  25  W  120  S  25  E  to  beg. 
E  A  Schlesselmann  to  T  L  Sharman 
&  Son June  23,  1924 

July  9,  1924— N  LOMBARD  81-3  W 
Octavia  25x82-6.  S  Steinauer  to 
whom   it   may  concern.  .  .July   9,   1924 

Julv  9,  1924 — W  GRANT  AVE  68-9  N 
Jackson  N  68-9xW  137-6.  Chin  Lain 
to  Central  Electric  Co.. June  28,  1924 

July  9,  1924— NO.  949  MARKET  ST. 
New  York  &  San  Francisco  Amuse- 
ment Co  to  A  M  Hardy.  .  .July  7,  1924 

July  9,  1924 — SW  COR.  SHARON 
BIdg.  NE  New  Montgomery  and 
Jessie  Sts.  Crane  Co  to  Thomas 
Day  Co July  7,   1924 

Julv  9,  1924 — S  LINCOLN  WAY  82-6 
B  Seventh  Ave  S  95xE  25.     Richard 

W  Hawkins   to   R  J  Stempel 

July   8,    1924 


ENS  FILED 


SAN    I'TIANCISCO     COUNTY 


Recorded  Amount 

Julv  2,  1924— LOT  9  AND  N  20  FT. 
of  Lot  10.  Blk.  3,  Map  of  Fourth 
Ave.  Heights.  J.  B.  Ward  vs.  Ada 
L.  and  E.  F.  Shinn  and  Geo.  C. 
Carcia $92.10 

July  2,  1924— S  28-9  OF  LOTS  1  &  2 
Blk.  254  Map  of  the  Casserly  Tract 
on  14th  St.,  Oakland.  Otis  Elevat- 
or Co.  vs.  Hotel  Oaks,  W.  D.  John- 
ston, Pahrump  Valley  Co..  Oaks 
Realty  Co.,  The  Pac.  Mutual  Life 
Ins.  Co.,  Scottish  Hall  Ass"n.,  G. 
Delayno,  White  Co.,  John  Doe, 
Richard    Roe    and    Jane    Doe.. $424. 10 

Julv  3,  1924 — LOT  18.  POR.  LOT  17, 
Blk.  E  Orland  Heights.  A.  K.  Good- 
mundson   vs.  R.   A.   Heuer    $123. 


July  3,  1924 — LOT  45,  PLOT  B,  Meek 
Orchard  Tract.  Frank  C.  Angelus 
vt,.  Enos  and  Olive  Costa,  John  Doe 
and    Richard    Roe    *337.08 

July  3,  1924— BEGINNING  AT  THE 
intersection  of  center  line  of  coun- 
ty road  No.  89  with  center  line  of 
county  road  no.  521,  thence  SE 
3449.70  SW  33.67  SE  858  SW  2034.78 
NW  to  center  line  of  county  road 
no.  521  NE  2770.10  to  point  of  be- 
ginning. L.  R.  Rosenberg  vs.  Louis 
Zwissig  and  F.  W.   Whetstone .  .$72.50 

July  3,  1924— POR.  BLK.  12  MAP  OF 
Curtis  Tract.  Rhodes-Jamieson  & 
Co.  vs.  T.  F.  Higgins,  Emma  F. 
Higgins    and    Fred    Rogers    ....$51.25 

July  3,  1924— LOT  8,  HUFF  TRACT, 
San  Leandro.  L.  H.  Bullard,  (L. 
H.  Bullard  Electric  Co.),  vs.  F.  M. 
Neher   $19.35 

July  3,  1924— LOT  18  AND  POR.  LOT 
17,  Blk.  E,  Map  of  Orland  Heights. 
E.  K.  Wood  Lumber  Co.  vs.  R.  E. 
Heuer    $256.86 

July  5,  1924 — LOTS  19  AND  20,  BLK. 
34,  Map  No.  6  of  Regents  Park, 
Oakland.  Stege  Lumber  and  Hard- 
ware Co.  vs.  P.  A.  McFarland,  John 
Doe,  Mary  Green,  and  Black-White 
qq $1229  22 

July'  2,'  '1924— S  'g're'eN  'near  'colum- 
bus  Ave  629-631-633  Green.  George 
Campbell  vs  Antonetta  Alessandro 
$190 

July  2,  1924— SE  TWENTY-FOURTH 
and  Treat  Ave  E  112-6xS  45.  Ran- 
dolph P  Sanchez  vs.  Chas  M  Brown 
$52.45 

(Correction) 

June  30,  1924 — N  TWENTY-NINTH 
121-8  W  Church  W  30xN  114. 
Eureka  Sash,  Door  &  Moulding 
Mills  vs  Angelo  D  and  Giovanni 
Faggio  and  Geo  M  Merritt  Bldg  Co. 

July'  's','  'l'92'4'  '—  'lot  '  'l'2', '  'bLK.  6461 
formerly  Blk.  77-68,  Bernal  Hd. 
Association.  The  Greater  City  Lum- 
ber  Co.   vs.   Louise   Cornelius  ..  $397.05 

July  7,  1924 — N  HEARST  AVE  100  E 
Foerster  N  112-6xE  25.  M  G  Peek 
vs  W  T  Cutler  Realty  Co,  J  G  Gib- 
son and  wife;  Jos  C  and  Alma 
Plume;  Jos  Brymner  and  John 
Oliva    $233.50 

July  7.  1924— NB  WASHINGTON  AND 
Gough  E  137-6XN  139-41/2.  John 
S  Guerin  (as  J  S  Guerin  &  Co)  vs 
Thomas  McDougall  and  Atlas  Con- 
crete  Co    $1138.45 

July  7,  1924 — NE  WASHINGTON  AND 
Gough  E  137-6XN  139-4  i,i.  Gunn 
Carle  &  Co  vs  Thos  McDougall  and 
Atlas  Concrete  Co $2097 

July  3,  1924 — N  WASHINGTON  130 
E  Gough  E  50-9xN  127-8>4.  Mac- 
donald  Lumber  Co  vs  Thos  McDou- 
gall and   Atlas  Concrete   Co.. $1960. 09 

July  7,  1924 — E  LAPIDGB  70  S  18th. 
Prank  and  Margaret  Bateman  to 
P    Bateman July    7,    1924 

July  7,  1924 — E  TWENTY-SIXTH  AV 
175  N  Ulloa  N  25xE  120.  John  N 
Lepstich  to  whom  it  mav  concern. 
Julv   5,    1924 

July  7,  1924 — LOCATION  NOT  GIVEN 
Lincoln  U  Grant  to  whom  it  may 
concern June    21,    1924 

July  7,  1924 — LOT  5  and  Ptn  Lot  4 
St.  Francis  Wood  Extn  No.  1.  St. 
Francis  Home  Bl<3g  Co  to  Moore  & 
Madsen July    1,    1924 

July  9,  1924 — W  EDNA  25  N  Staples 
Ave  W  25x100.  Dowd-Seid  Electric 
Co  vs  J  C  Gibson  &  W  P  Goss.$62.50 

Julv  9,  1924 — NE  WASHINGTON  AND 
Gough  E  137-6xN  139-4^4.  Steel- 
form  Contracting  Co  vs  Thos  Mc- 
Dougall and  Atlas  Concrete  Co.. $600 

July  9,  1924 — W  EDNA  75  N  Staples 
W  25x100.  Dowd-Seid  Electric  Co 
vs  J   C  Gibson  and  W   P  Goss..$62.50 

July  9,  1924 — LOT  23  BLK  2975, 
Claremont  Court.  Jas  E  Lennon 
Lime  &  Cement  Co.  $295;  W  H 
Zillmer.  $234  vs  Robert  D  and  Rita 
L  Tobin    

July  9.  1924 — W  EDNA  50  N  Staples 
Ave  W  25x100.  Dowd-Seid  Electric 
Co  vs  J  C  Gibson  &  W  P  Goss..$62.50 


NOW   READY   FOB   DKLIVERY — 

PRIDDLE'S    TABLES,    called    "3700   Splay   Bases   and   Otter   OaIcuIa> 
tions,'*   for  <iuaiitity    Surveyors   and    Omtractors. 

Loose    Leaves    in    Fabrikoid    Covers    $3.50    Net.    Postpaid.      Same    In 
Genuine  Leather  Covers   $5.50   Net,    Postpaid. 

Mail    Personal    Check   to  ARTHUR  PRIDDLE,   Publisher,   693   Mission 
St..   San  Francisco,  Calif.,  U.   S.  A. 
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BUILDING  CONTRACTS 

ALAMEDA   COUNTY 

91,000  and  Over  Reported 


The    following 
contracts   in   this 


No. 

3471 
3472 
3473 
3474 
3475 
3476 
3477 
3478 
3479 
3480 
3481 
3482 
3483 
3484 
3485 
3486 
3487 
3488 
3489 
3490 
3491 
3492 
3493 
3494 
3495 


3496 

3497 

3498 

3499 

3500 

3501 

3502 

3503 

3504 

3505 

3506 

3507 

3508 

3509 

3510 

3511 

3512 

3513 

3514 

3515 

3516 

3517 

3518 

3519 

3520 

3521 

3522 

3523 

3524 

3525 

3526 

3527 

3528 

3529 

3530 

3531 

3532 

3533 

3534 

3535 

-    3536 

3537 

3538 

3539 

3540 

3541 

3542 

3543 

3544 

3545 

3546 

3547 

3548 

3549 

3550 

3551 

3552 

3553 

3554 

3555 

3556 

3557 

3558 

3559 

3560 

3561 

3562 

3563 

3564 

3565 

3566 

3567 

3568 

3569 

3570 

3571 

3572 

3573 

3574 

3575 


ner 

Haine 

Wood 

Pfrang 

"Woods 

Schiller 

Burnett 

Noble 

Bertzhoff 

Noble 

Holman 

Oliver 

Woodburn 

Perry 

Hatch 

Perkins 

Agrella 

Bailey 

Cabiati 

Jennings 

Dilberger 

Howitz 

Bryan 

Brett 

Hoffman 

City 

Galbraith 

Timoney 

Ghiglire 

Bardwell 

Bequette 

Williams 

Berg 

Duncan 

Mynthis 

Alverez 

Lynip 

McGee 

Moeller 

Parodi 

Rambo 

Wilson 

Phillips 

Neuman 

Chouvaldjy 

Brodnox 

Anderson 

Houck 

Sowles 

Harvey 

Higgins 

Haunschild 

Stone 

Stone 

Stone 

Stone 

Bowen 

Condon 

Norris 

Taylor 

Greub 

Truxel 

Kercher 

Nelson 

Carter 

Gilson 

Kent 

Radke 

Berg 

Laddart 

Dalton 

Bliss 

Horgan 

Chicago 

Carrico 

Phillips 

Fulkman 

Hartbell 

Monarch 

Cramer 

Scott 

Lapp 

Nor 

Hare 

Murray 

Schwartz 

Meyer 

Mikvlich 

Ferrel 

Oollerich 


Is    an    index    for    th» 
Contractor     Amt. 
Wilson     35000 
Peters     28600 


Owner 

Owner 

Swoop 

Burnett 

Owner 

Kaler 

Owner 

Owner 

Covey 

Owner 

McDonnell 

Carrico 


7000 
2500 
1150 
1500 
3500 
4700 
4000 
3000 
9640 
7500 
2000 
2000 
1500 
3700 
1000 
3000 
2500 


Owner 

Owner 

Cisero 

Owner 

Reed  14000 
Merritt  22500 
Maurer     14639 

Own) 


6000 


Cis 

Scott 

Scott 

Hartzell 

Christensen 

Kaelin 

Taylor 

Starr 

Taylor 

Mikerlich 

Rogers 

Burch 

Burch 

Mills 

Johanson 

Johanson 

Johnston 
Voldly 
Morrell 
Gracie 
Chatel 
Gilmour 
Hansen 
Kramer 
Wiseman 
Bowman 
East    Bay 
East   Bay 
East    Bay 
East    Bay 
East   Bay 
East  Bay 


Bashion 
Wierk 
Wierk 
Jensen 
Owner 
Wolf 
Dawson 
Rankin 


0\ 


ner 


Glaser 

Owner 

Knight 

Knight 

Nordstrom 

Owner 

Owner 

Owner 

Owner 

Owner 

Goranson 

Owner 

McWethy 

Owner 

Cox 

Hanford 

Scott 

Scott 

Scott 

McManus 

Oakland 

Hillam 

Roberts 


12500 

11000 

25000 

10000 

1800 

4000 

2000 

22000 

4000 

1340 

3100 

31500 

1000 

3000 

3500 

15900 

1000 

2000 

1000 

1405 

2500 

20000 

3000 

7000 

1800 

25962 

1923 

1694 

1250 

1250 

5485 

1680 


MacGregor     13168 


Westlund 
Owner 
Owner 
Soder 
Owner 
Blucher 
Dolan 
Owner 


31000 
15000 
5100 
5500 
5000 
6085 
5250 
5150 


Cedorborg     20500 


Owne 

Owner 

Solomon 

Allen 

Broadway 

Sllva 

Owner 

Owner 

Carapomenosi 

Owner       

Orton  12000 
California  40,000 
Owner 
Owner 
Owner 
Owner 
Owner 
MoCullough 


1800 
1500 
3000 
1500 
3500 
3100 
1750 
4800 
500O 
3125 


3100 
7000 

2700 
2300 
5000 
500 


Owner     45800 
Owner       2450 


Owner 
Owner 

Cramer 
Owner 
Owner 
Owner 

Ballard 
Owner 
Kercher 
Owner 
Hewitt 


4900 
4900 
3250 
3200 
6000 
3000 
1000 
2000 
4500 
2600 
1900 


3576 

3577 

3578 

3579 

3580 

3581 

3582 

3583 

3584 

3585 

3586 

3587 

3588 

3589 

3590 

3591 

3592 

3593 

3594 

3595 

3596 

3597 

3598 

3599 

3600 

3602 

3603 

3604 

3605 

3606 

3607 

3608 

f3™ff^NE  o'SfVE  &  UNIVERSITY  & 
1935-37-39-41-43  Grove  St..  Berke- 
ley   Six  stores  and  6  apartments. 

Owner-^F.  E.  Raine,  418  Newton  Ave.. 
Oakland.  ,.•.,„    ion 

Architect  —  Hutchison  and  Mills.  1214 
Webster  St.,  Oakland. 

Contractor— T.  R.  Wilson.  3057  Ben- 
venue  Ave.,   Oakland.  J35.000 

f3™"3m^440'  3242    3236    3248    3239 

nil    li06°130V  1314   HARMON   ST.. 
Berkeley.   11   dwellings. 
Owner-Rait  Wood,  5821  San  Pablo  Ave 

Designer-Craig  Maclean,   306   14th   St., 

?3T7f^"l93°0     NAPA     AVE..     Berkeley. 
Own?r— H."c.'  Pfrang  565  N  Ocean  View 

Architect— None^ J'"*"*' 

f347?)'"s^OF  SOLANO  90  E  of  Tulare. 

Berkeley.   Dwelling. 
Owne?-A.    S.    J.    Woods.    1607    Sonoma 

Ave.,  Berkeley. 
Architect— None.  ♦^SOO 


DWELLING  „„      .,„     ,, 

(3480)  S  BROOKDALE  AVE.  378  E 
38th  Ave.,  Oakland.  1-story  5-room 
dwelling.  ....   „,,      , 

Owner  —   John   Holman,    3626   Mldvale 

Ave.,  Oakland.  ,,«./. 

Architect— None.  ♦»<""' 

DWELLING  „       ,„     .^,^ 

(3481)  NW  COR.  BROOKDALE  AND 
Maxwell  Aves.,  Oakland.  1-story  7- 
room  dwelling. 

Owner— A.   A.   Olivera,    1800   39th   Ave., 

Oakland. 
Architect — None.  _„„    ,. 

Contractor — Cover   &   Rose,   427  Adams 

St.,  Oakland.  »9640 

DWELLING  &   GARAGE  „„„„»,„ 

(3482)  1106  CLARENDON  CHESCENT 
Oakland.      l'/4 -story    dwelling    and 

Owner— P.   E.   Woodburn,   624   Prospect 

Ave..   Oakland.  .-ci.a 

Architect — None.  J7500 

DWELLING  .   „  „,  .,_,,, 

(3483)  N  DUNCAN  WAT  304  S  GLEN- 
wood  Glade.  Oakland.  1-story 
3-roora   dwelling. 

Owner— Delia  Perry.  2506  19th  Avenue. 

Oakland. 
Architect — None. 
Contractor— MacDonald      &       Foreman. 

1686    Shattuck   Ave..    Berkeley. 


Ber- 


Lawton     31842 


Gow 

Kelly 

Rodrigues 

Cameron 

Ellison 

Thurman 

Cameron 

Gatter 

Graham 

Van  Ness 

Pacific 

Serpas 

Kingsbury 

Farrico 

Webb 

Dowling 


Geary 

Hebel 

Jordan 

Davis 

Owner 

Lindquist 

Stewart 

Nordstrom 

Carrico 

Nylander 

Anderson 

Altermatt 

Spencer 

Owner 

Owner 

Lindquist 

Johnson 

Howard 

Owner 

White 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Paige 

Owner 

Owner 

Catucci 

Sairaneu 

Brown 

Owner 

Owner 

Livingston 


3000 

3400 

1000 

6200 

3500 

9000 

1000 

5000 

3000 

6000 

8250 

9500 

5959 

1000 

1500 

1800 

6500 

4000 

3000 

4400 

6000 

2500 

4000 

1600 

3000 

3500 

2500 

3000 

7500 

3000 

6000 

5000 

3500 

3000 

4490 
1900 
3000 
3500 
3850 


f3^?5'1^^lIirs"lXTY-THIRD    ST.. 

O^nlf'I:  ^irf:^mer.   1629    63rd   St.. 

Berkeley. 
^o^S't'oT-^W.^L.  Swoap.  3230  Ellis  St 

Berkeley.  '^l"" 


ST..     Berkeley. 


DWELLING 

(3476)      2424    STUART 

Own^r'I^a"!:   Burnett,   2424  Stuart  St.. 

Berkeley. 
Architect — None.  <3»„„,» 

Contractor— Oliver  Burnett,  2424  Stuart 

St.,   Berkeley^ J16UU 

DUELLING  ^^j^jjo^  ST.,  Alameda. 
1-story  5-room  dwelling. 

Owner— G.  H.  Noble,  1336  Park  St.,  Ala- 
meda. 

^Itililf^-G'^'n.  Noble.  1336  Park  St 
Alameda.      **»<"> 

^3478)  SAN  JOSE  AVE.  near  Chestnut 
St .  Alameda.  1-story  7-room  dwlg. 

Owner— S.  E.  Bertzhoff.  1911  Alameda 
Ave,  Alameda. 

ContrlctoT-M!^C.  Kaler,  2029  San  Jose 
Ave.,    Alameda.  f4700 

WTf^^lm  WASHINGTON  ST..  Ala- 
meda.  1-story   6-room   dwelling. 

Owner— G.  H.  Noble,  1336  Park  St.,  Ala- 
meda. 

tltir^ctoT-G:^.  Noble,  1336  Park  St 
Alameda.  ♦«'<'<' 


(3^80  N  FOOTHILL  BLVD  100  W 
94th  Ave.,  Oakland.  1-story  3-rm. 
dwelling.  ,     ..,.  _     » 

Owner— E.  C.  &  L.  T.  Hatch,  9350  Foot- 
hill Blvd.,   Oakland. 

Architect — None. 

Contractor— A.  B.  Carrico,  1460  78th 
Ave..  Oakland.  »2000 

?J4°F)°  N  FOOTHILL  BLVD  200  W 
90th  Ave..   Oakland.     1-story  store. 

Owner— C.  E.  Perkins.  215  Henshaw 
Bldg..  Oakland. 

Architect— None^ ♦lo'"' 

DWELLING  &  GARAGE  .,™xtttt!- 

(3486)      2607      KINGSLAND      AVENUE. 

Oakland.     1-story   6-room  dwelling 

Own^e^-r'j.'^Agrella,    1811    East    19th 

St.,  Oakland. 
Architect— None^ ♦3700 

f3°?7™i729  MARKET  STREET.  OAK- 

land.     Addition. 
^^^n^i^r^^BTn'^L^Balley.  1524  Linden  St 

Oakland.       ♦l"*"' 

(mfl^O^g  MARKET  STREET  OAK- 
land      1-Btory  4-room  dwelling. 

Owner-E.  Cablatl,  890  43ra  St.,  Oak- 
land. 

Architect — ^None.  oak- 

Contractor— J.  Cisero,  698  43ra  St.,  Oak- 
land.    ♦*"'"' 

fsTsf^H'w  COR  61ST  AVE  &  BRANN 
St.,  Oakland.     1-story  4-room  dwlg. 

Owner— A.  C.  Jennings,  2765  East  16th 
St..  Oakland.  .okoo 

Architect— None^ ♦Zs"" 

f3'4to')™^?5TH  AVE   155  N  GALINDO 

St     Oakland.     2-story  16-room  apts 

Owner-Mrs     a    Dilberger.    1207    East 

Arch^.fe?t^L.°5' Fo?d.   306   14th  Street. 

Cont°rlcto?-ic.  W.  Reed.  2534  Pleasant 
St.,  Oakland^ J14,000 

O^Vr'sP  LINE     OF     WAYNE     AVE. 

*  d  St.  65.79  N  from  E  line  of  Wayne 
Ave  and  N  line  of  Hanover  St. 
thence  N  55.75,  B  108.14,  S  50  and 
thence  W  133  to  pt.  of  beginning 
Two-story  and  garage  6-apartment 

Owne?-HaTry  and  Freda  Horwitz,  1004 
Arch^ll^t^A'w.Smlth,  Amer.  Bank 
Cont?a'c!or°fo'h^"V  Merritt.  1958  42nd 
Filerj^ulyT'-'2f;  Dated   July  -    -24 

Concrete  foundation   laid    51000 

Frame  up  and  roof  on    4500 

■  EncCed'^and   1   coat  plaster   on  4500 
Completed     **^"'' 


Saturday.   July   12,    1921 
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Uusal  35  days   <500 

Note   for    3500 

TOTAL  COST.  J22.500 

Bond.  yes.     Sureties,  U.  S.  Fidelity  and 

Guaranty    Co.      Forfeit.    »15    per    day. 

Limit.  Oct.  28.  1924.    Plans  and  sppeclfl- 

catlons  filed. 


DWELLING 

(S492)  11  BELLVIEW,  Piedmont.  2- 
storv  8-room  dwelling-  and  garage. 

Owner — C.  F.  Bryan,  297-D  Perry,  Oak- 
land. 

Architect — None. 

Contractor  • — •  Geo.  J.  Maurer  Co..  177 
Rldgeway  Ave.,  Oakland.        |14,639 


DWELLING 

(3493)  1321  GRAND  AVE.,  Piedmont. 
2-story  7-room  dwelling  &  garage. 

Owner — J.  A.  Brett,  732  E-20th,  Oak- 
land. 

Architect — None. 

Contractor  —  J.  A.  Brett,  732  E-20th, 
Oakland.  tSOOO 


RESIDENCE 

(3494)  132  GUILFORD  PLACE,  Pied- 
mont. 2-3tory  residence  and  garage 

Owner — F.  I.  Hoffman. 

Architect — None. 

Contractor — C.  M.  MacGregor,  470  13th 
Bt.,  Oakland.  ?13,168 


ALTERATIONS  „„„ 

(3495)  HIGHLAND  &  VISTA  AVES, 
Piedmont.  Enlarging  of  city  hall. 

Owner — City  of  Piedmont. 

Architect — None. 

Contractor — Fred  Westlund,  795  High- 
land, Berkeley.  131,000 


DWELLING  „,    ^ 

(3496)  781  HIGHLAND  AVE.,  Pied- 
mont. 2-story  12-room  dwelling  & 
garage.  _  , 

Owner  —  Dr.  A.  Galbraith,  2406  Tele- 
graph,  Berkeley.  .-.^nnn 

Architect — None.  115,000 


DWELLING  .    ^ 

(3497)      1624    LOWER      GRAND,      Pied- 
mont. 1-story  6-room  dwelling  and 

Owner — E.'g.  Timoney,  6B3  62nd,  Oak- 
land. '  .-,/,« 
Architect — None.  ?5100 


DWELLING  .    , 

(3498)  210  MAGNOLIA  AVE,  Piedmont 
1-story  6-room  dwelling  and  ga- 
rage. 

Owner— W.   GhlgUre. 

Architect — None. 

Contractor — Oscar  Soder,  2438  Ashbury 
Berkeley.  »BB00 


DWELLING  ^.    ^ 

(3499)  255  PALA  AVE.,  Piedmont.  1- 
story  6-room  dwelling  and  garage. 

Owner — C.    E.    Bardwell    Jr.,    2503    10th 

Ave.,   Oakland. 
Architect — None.  ^    _,„„  ^„^. 

Contractor— C.  E.  Bardwell  Jr  2503  10th 

Ave.,   Oakland.  15000 

DWELLING  ,  ^    , 

(3500)  327  SAN  CARLOS,  Piedmont.  1- 
story  6-room  dwelling  and  garage. 

Owner — M.    A.    Bequette,   Athens  Apts., 

Oakland. 
Architect — None. 
Contractor   —   Blucher   Bros.,    451   Van 

Dyke   Ave.,    Oakland.  |6085 

DWELLING 

(3501)  272  WILDWOOD,  Piedmont.  1- 
story  5-room  dwelling  and  garage. 

Owner — D.  M.  Williams  1061  55th,  Oak- 
land. 

Architect — None.  „      ^,     ,. 

Contractor  —  Leo  J.  Dolan,  Syndicate 
Bldg.,  Oakland.  J5250 

DWELLING  ,,^       „,    ^ 

(3502)  162  WILDWOOD  AVE.,  Pied- 
mont. 1-story  5-room  dwelling  and 

Owner — Edward  Berg,  836  53rd,  Oak- 
land. 

Architect — None. 

Contractor  —  Edward  Berg,  836  53rd, 
Oakland.  ♦5150 

DWELLING  „,   ^         ,    „ 

(3503)  480  WILDWOOD,  Piedmont.  2- 
Btory  9-room  dwelling  and  garage. 

Owner — A.   L.  Duncan,      54     Woodland, 

Oakland. 
Architect — None.  ...,,.„ 

Contractor — A.  Cedorborg,  1446  Excel- 
sior Blvd.,   Oakland  .  ?20,600 


DWELLING 

(3604)     1123      BLAKE      ST.,     Berkeley. 

DwelUniT. 
Owner  —   Vernon   Mynthls,   1037   Chan- 

nlng  Way,  Berkeley. 
Architect — None. 
Contractor   —   Verner     Mynthls,      1037 

Channing  Way,   Berkeley.  $1800 


DWELLING 

(3506)      1909   DWIGHT  WAY,  Berkeley. 

Owner — A.  C  Alverez,  2715  Channing 
Way,  Berkeley. 

Architect — -None. 

Contractor — A.  C.  Alverez,  2715  Chan- 
ning Way,   Berkeley.  $15«0 


DWELLING 

(3506)      1212     GLEN     AVE.,     Berkeley. 

Owner  —  B.  F.  Lynlp,  2341  Channing 
Way,  Berkeley. 

Architect — None. 

Contractor — J.  B.  Soloman,  2612  Math- 
ews, Berkeley.  $3000 

ALTERATIONS 

(3607)  2434  GROVE  ST.,  Berkeley.  Al- 
terations. 

Owner — Mi.ss  C.  &  M.  McGee,  2434  Grove 
St..  Berkeley. 

Architect — None. 

Contractor — Martin  Allen,  340  Wads- 
worth  Ave.,   Berkeley.  $1500 


DWELLING 

(3508)  N  E-EIGHTEENTH  ST.  300  E 
41st  Ave.,  Oakland.  1-story  5-room 
dwelling. 

Owner — Mrs.  J.  Moeller. 

Architect — None. 

Contractor — Wm.  Broadway  3432  Salis- 
bury St.,  Oakland.  $3500 


DWELLING 

(3509)      NW    COR.     FIFTY-SECOND    & 

Market    Sts.,    Oakland.    1-story    5- 

room   dwelling. 
Owner — A.   Parodi,   46th  &  Market  sts., 

Oakland. 
Architect — None. 
Contractor — J.   Sllva,   1377   Hopkins   St., 

Oakland.  $3100 


DWELLING 

(3510)  W  FRUITVALE  AVE.  600  N 
Whittle  Ave.,  Oakland.  1-story  4- 
room  dwelling. 

Owner — M.    F.    Rambo,    3721    Frultvale 

Ave.,   Oakland. 
Architect — None.  $1750 

DWELLING 

(3511)  E  McKINLET  AVE.  150  S  Alma 
Ave.,  Oakland.  1-story  5-room  dwlg 

Owner — Thomas  Wilson,  1612  27th  Ave., 

Oakland. 
Architect — None.  $4800 


DWELLING 

(3512)      W   PALOMA   AVE.    196   S  Man- 

dana  Blvd.,   Oakland.  2-story  6-rm. 

dwelling. 
Owner— Mrs.    G.    Phillips,    932    60th   St., 

Oakland. 
Architect — None. 
Contractor — E.   C.   Compomonosl,      5238 

Lawton   Ave.,    Oakland.  $5000 


DWELLING 

(3513)  1608  SIXTY-EIGHTH  AVENUE 
Oakland.  1-story  5-room  dwelling 
and  garage. 

Owner — E.  O.  Neuman,  2316  Buena  Vis- 
ta Ave.,  Alameda. 

Architect — None.  $3125 


APARTMENTS 

(3514)  N  34TH  ST  100  E  SAN  PABLO 
Ave.,  Oakland.  2-story  16-room 
apartments. 

Owner — N.  Chouvaldjy,  3412  San  Pab- 
lo, Oakland. 

Architect — None. 

Contractor — A.  E.  Orton,  2558  Seminary 
Ave.,  Oakland.  $12,000 


APARTMENT 

(3615)  GORE  EAST  28TH  ST  &  BAY 
View  Ave.,  Oakland.  3-story  34-rrii. 
Apartment. 

Owner — Rena  M.  Brodnox,  1366  Frank- 
lin  St.,   Oakland. 

Architect — None. 

Contractor — California  Builders,  1366 
Franklin   St.,  Oakland.  $40,000 


DWELLING  &  GARAGE 

(3516)      SE    COR    25TH    AVE    &    BAST 

22nd  .■'-f     Oakland.     1-story  5-room 

dwelllns:  and  garage. 
Owner — Chas.  Anderson,  3408  26th  Ave, 

Oakland. 
Architect — None.  $3100 


dwelh:;g 

(3517)    w  wall^  vista  ave  150  b 

Kenmore    Ave.,    Oakland.      2-;)lory 

7-room   dwelling. 
Owner — H.    L.    Houck,    934    Alma    Ave., 

Oakland 
Architect — Ncie  $7000 


DWELLING 

(3518)      2325      ACTTON      ST.,      Berkeley. 

Dwelling. 
Owner- — A.    J.    Sowles,    4130    Howe    St., 

Berkeley. 
Architect — None.  $2700 


DWELLING 

(3519)      1359   ADDISON  ST..     Berkeley. 

Dwelling. 
Owner — J.    F.    Harvey,    2916    Telegraph 

Berkeley. 
Architect — None.  $2300 


DWELLIN(3S 

(3520)      2334  2336  BONAR  ST.,  Berkeley 

Two  dwellings. 
Owner — Thos.    F.    Higgins,    2127    Brod- 

erick  St.,   San  Francisco. 
Architect — None.  $2500    each 


DWELLING 

(3521)  7100  THE  ALAMEDA,  Berkeley 
dwelling. 

Owner — Medora  G.  Haunschlld,  Hearst 
and   Grove   St.,  Berkeley. 

Architect — J.  Hudson  Thomas,  Mercan- 
tile  Trust  Co.,  Berkely. 

Contractor — H.  McCullough  &  Son,  1641 
Allston  Way,  Berkeley.  $8500 

DWELLINGS 

(3522)  40  44  48  52  66  60  68  76  84  72 
80  88  109  Bay  Farm  Road,  Alameda 
14    1-story    5-room   dwellings. 

Owner  —   E.   B.    &   A.   L.   Stone,   Claus 

Spreckels   Bldg.,   San   Francisco. 
Architect — None.  10  at  $3300  each 

3  at  $3100  each 
1  at  $3500 


DWELLING 

(3523)   262  BEACH  ROAD.  1-story  4-rm 

dwelling. 
Owner — E.    B.    &    A.    L.    Stone,    Claus 

Spreckels   Bldg.,   San  Francisco. 
Architect — None.  $2450 


DWELLINGS 

(3524)     64   68   GARDEN  RD.,   Alameda. 

Two   1-story  4-room  dwellings. 
Owner  —   E.    B.   &   A.   L.    Stone,   Claus 

Bpreckels  Bldg.,  San  Francisco. 
Architect — None.  $2450   each 

DWELLINGS 

(3625)      59  63  ISLAND  ROAD,  Alameda. 

Two  1-story  4-room  dwellings. 
Owner   —   E.   B.    &   A.   L.   Stone,   Claus 

Spreckels   Bldg.,   San  Ftancisco. 
Architect— None.  $2450    each 


DWELLING 

(3526)  1213  LAFAYETTE  ST.,  Ala- 
meda. 1-story  6-room  dwelling. 

Owner — Mason  Bowen,  1733  San  Jose 
Ave.,    Alameda. 

Architect — None. 

Contractor  — •  Geo.  Cramer,  Elmhurst, 
Calif.  $3260 


DWELLING 

(3527)      1408  LINCOLN  AVE.,  Alameda. 

1-story  4-room  dwelling. 
Owner — Chas.  H.  Condon,  2260  Alameda 

Ave.,  Alameda. 
Architect — None.  $3200 


DWELLINGS 

(3628)      S  ARIZONA  ST.   230  and  267  E 

Laurel,   Oakland.    2   1-story   6-room 

dwellings. 
Owner   —   Justus   Norris,    524    17th   St., 

Oakland. 
Architect — None. 
Contractor — E.    Norris,    3466    Woodruff 

Ave.,   Oakland.  $3000   each 


DWELLING 

(3529)      S  ARIZONA  228   E   Maple  Ave., 

Oakland.    1-story   5-room   dwelling. 
Owner — P.  S.  Taylor,  Box  97  Frultvale 

Oakland. 
Architect — None.  $3000 


ALTERATIONS 

(3530)  1016  BROADWAY,  Oakland. 
Alterations. 

Owner — B.  Greub,  714  21st  St.,  Oak- 
land. 

Architect — None. 

Contractor  —  J.  CHiester  Ballard,  2628 
13th  Ave.,  Oakland.  $1000 


S6 

?3m)'"''i'cOR.     BROADWAY     TBR- 
^       race  and  Caprlcon  St.,   Oakland.   1- 

story  4-rooni  dwelling. 
Owner— Calvin  Truxel,  premises. 
Architect— None^^ »''''"" 

fs^sf ^'^^CHABOLYN  TER.  60  S  Cha 
bot    Rd.,    Oakland.    1-story    6-room 

Owntr  -'"viola  C.   Kercher.    5694   Oak 

Grove  Ave.,   Oakland. 
Architect— None.  ^         5694    Oak 

Contractor — G.    N.    JS-ercnei,    uu^    sjroO 

Grove  Ave.,   Oakland.  **""" 
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f3^3f^"^2?35  CHURCH  ST.,  Oakland. 
Ownl;-O.Vels°or26."l8ufAve.,Oak- 
Archftfct-None_; $2600 

Fs^sf^'^lm       EIGHTY-FIRST       AVE 
^Oakland.    1-story   3-room   dwellin|r. 
owner— A.    B.    Carter,    1361    81st    Ave., 

Oakland. 
Architect— None.  ■p-i4th 

Contractor— C.    L,.    Hewitt,    8821   E-14tn 

St.,  Oakland^ *l^"" 

STORE    &    WAREHOUSE  „  .  m 

(S-i^B)  NE  COR  ELEVENTH  &  MADI- 
^^     sin.    Oakland.    2-story    brick    and 

concrete  store  and  warehouse. 
Owner— C.  L,.  Gilson,  304  12th  St.,  Oak 
Archftlc't— E.  W.  Cannon,  Central  Bank 

Bldg.,    Oakland.  „,j^ 

^°"'st?'Sair,^Sr;^^"^^''   '"31^,l'4"2 

t3'^l6T1?6°FfpTY-EIGHTH    STREET. 

Own°e?^^"'k^n"'56H°?fih  St.,  Oakland 

Architect — None.  ■  „.,     „. 

Contractor— L.    G.   Geary,    526    5Sth   St 

Oakland. * 

?3T3^^"n'''fIFTY-EIGHTH  ST.  60  E 
^McCall,   Oakland.     1-story     6-room 

Ownt^-io'eTRadke.  5725  Shattuck  Ave 

Oakland. 
^JS'J^ll-'ioT-^T  Hehel.  4061  Whittle  Ave 

Oakland. * 

t3^5l8^)^^m?  fIrST  AVE.,  Oakland.  Al- 

Owne'^r-Dn'F.   H.   Berg,   1247   1st  Ave., 

Oakland. 
^o^S'J^lc'ioT-^M^'jordan.  5844  Broadway. 

Oakland. 


<-!Kt-§Knx?^rr7^o'i^m 

Ownt^-icap^t.  F.  B.  Laddart.   Alameda. 
Architect--None  ^ig^a 

^°"^Ive,  Oakland''         '  ?«200 

?3Y4™e'' LAUREL  AVE.  50  S  Sylvan 
Ave    Oakland.  1-story  4-room  dwlg 

Ownt?-R  B.  Dalton.  2831  Deleware  St. 
Oakland.  .3500 

Architect- None^ * 

?3T4?^"w°RONDA  AVE.   200  N  Pleas- 
^       ant   Valley,   Oakland.    2-story   S-rm 

t3'^5T2^)'''^5T2°sirVENTEBNTH   ST.,   Oak- 

Ownl^'^a  J.^Horgrn.  2014  Emerson  St. 

Berkeley. 
Architect— None.         gte^art,   686  Syca- 
^°"ro're°sT,^Oakfand!'^^    '  UOOO 

OFFICE   BUILDING  „  g 

^'"lU^er^"^     ofkla^d":  2-ttory  8-rm 

Own°ei"-  ^"h/ci'^l- number  Co.,  Hearst 

Bldg.,  San  Francisco. 
Architect— None  Nordstrom,    4146 

^°"'^?n^°Ild-it.Takland.  »5000 


faTlf^TllXTY-FIFTH    AVE.,,200    N 
Arthur,   Oakland.     1-story     o-room 

Ownt7-iT.°|-.    Carrico,    1460  78th    Ave.. 

Oakland. 

Architect — None.              ,  ••innn 

Contractor— S.   B.   Cameo  ♦•>«"" 

(3545)      606    B    TWENTY-SECOND    ST^. 
^Oakland.    2-story   6-room   dwelling. 
Owner— Mr.  and  Mrs.  G.  A.  Phillips. 
Architect — None.  „ 

Contractor— Nylander    Bros.,    1610    Ex 
celsior  Ave.,  Oakland.  J600O 

no"  ^Vla  LOMA  AVK,  Berkeley^ 
'owner— E.  C.  Tolman  443  Orchard  Lane 

ArchU^'c^t-W.  C.  Perry,  260  California 
Con^l-.u^'L^^^Tk  Bradhoff.  483 
""""cresent    St.,    Oakland  ?13.2J5 

NOTE Recorded  contract  reported 

June   if,   1924,  No.    3248. 

V^w'^f^S   FT.    OF    LOT    11.    BLK.    5 
Berkeley  Square.     General  contract 
for  2-storv   6-room  and  basement. 
Owner— Reid    and      Lena    A.    Fulkman, 

791    Cabrillo,    Oakland. 
Architect  —  Hutchinson    &    Mills,    1214 

Webster  St.,   Oakland. 
Contractor  —  A,    Frederick      Anderson. 

2800   Delaware  St..   Oakland 
Filed  .July  7,  1924.  Dated  June  26    1924 

Frame  up 9 nfi"/?, 

1st    coat    plaster    on     onMRO 

Completed    InlAn 

usual  35  days  •  •^o;,-^^^-  c6sT,'"?'8'3r.n 
Bond,  yes.  Sureties,  Nils  Anderson. 
Forfeit,  $2.00  per  day.  Limit  90  days 
after  recording  contract.  Plans  and 
specifications    not    nied. 

f3!f7?^£OT  18,  BLK.  4,  Hotel  Clare- 
mont  Tract,  Berkeley.  General 
contract    for    2-story    9-room    resi- 

Owntr— Harry  F.  Hartzell,  3021  Ful- 
ton St.,  Berkeley. 

T-ipsiener — J.  F.  Altermatt. 

?ont?Sctor-J.  F.  Altermatt,  1911  Wal- 
nut   St.,    Berkeley. 

Filed  July  5,  1924.  Dated  June   30.  1924. 

Frame   up    Yf 

Brown   coated    ^ 

Completed     ,* 

usual    35    days    ■  ^^^^^- ^^^^Z  k^hm 

Bond,     sureties,    none.         Forfeit,    |2.50 

per  day.     Limit,   80  worKing  days  from 

date.     Plans   and   specifications   filed. 
NOTE — Permit   reported  May   19,    24, 

No.   2708. 

S'^^LST^2fA7D'pOR.  OF  LOTS 
21  24  26,  28.  29  and  30,  also  por. 
Lot  24  Map  of  Madison  Square, 
Alameda  Co.  Electric  wiring 
lighting  fixtures,  motors,  switch 
racks  and  conduit  work  for  thea- 
tre  and   store    bldg. 


Saturday,  July  12,  1924 


Owner — Monarch    Hay    Press    Co.,    San 

Leandro,   Calif. 
Architect — A.   W.  Cornelius.   Merchants 

National  Bank   Bldg.,   S.   F. 
Contractor  —  G.    Walter    Spencer.    320 
12th,    Oakland.  ^_„. 

Filed   July   7.   1924.   Dated   July    0,    1924. 
].=it   of  each  month,   of   labor  and 

material   incorporated    75% 

Usual  35  days   25% 

TOTAL  COST.  15959 
Bond,  yes.  Sureties,  New  Amsterdam 
Casualty  Co.  Forfeit,  none.  Limit,  80 
days  after  July  5,  1924.  Plans  and 
.■specifications  filed. 


AlyTERATIONS  „,  .  „ 

(3549)      NO.    160f      BANCROFT  WA^i, 
Berkeley.      Alterations. 

Owner — C.   S.   Cramer,   Premises.  

Architect— None.  JIOOO 


ALT.   &   ADDITION  „ 

(3550)      S  ALCATRAZ  AVE.  200  E  Do- 

verd  St.,   Oakland.   Alt.  &  addition. 
Owner — R.  L.  Scott.   781  Alcatraz  Ave., 

Oakland.  .,-«„ 

Architect — None.  11500 


ALTERATIONS 

(3351)  4037  ARDLEY,  Oakland.  Alter- 
ations. 

Owner — Mrs.  John  Lapp,  1725  6th  Ave., 
Oakland. 

Architect — None. 

Contractor — Emil  Lindqulst,  1358  1!<- 
28th   St.,   Oakland.  11800 


DWELLING  „„..,m 

(3552)      S      CLARENDON       CRESCENT 

300   E  Mandan,  Oakland.  1-story  6- 

roora  dwelling. 
Owner — C.   H.  Nor.   592   Excelsior  Ave., 

Oakland. 
Architect — None.  __,  ^   , 

Contractor— S.  G.  Johnson,  4652  Dolores 

Ave.,  Oakland.  $6500 


DWELLING  .„„      ,„„     _, 

(3553)  S  EXCELSIOR  AVE.  420  E 
Bruce  St.,  Oakland.  1-story  5-room 
dwelling  .  „       ^  , 

Owner— J.  J.  Hare,  275  38th  St.  Oak- 
land. 

Architect — None. 

Contractor— Chas.  Howard,  1555  E  31st 
St.,  Oakland.  ♦tOOO 

?3T5^)'^e'fIFTY-EIGHTH  AVE.  200  N 
Taylor,  Oakland.  1-story  5-room 
dwelling.  „„   „  .^ 

Owner  —  W.  M.  Murray  1729  Everett 
Ave.,  Alameda. 

Architect — None.  *3uuu 

(S^sf  )^"?1^  FREMONT  &  1168  FIFTY- 
ninth  St.,  Oakland.  2  1-story  4- 
room  dwellings.  „,,,,_,„ 

Owner— Ellen  C.  Schwartz,  1147  Marin 
Ave.,   Albany. 

Architect — None. 

Contractor— J.  F.  White,  6680  Brann  St 
Oakland.  ?2200  each 


The  San  Francisco  Savings  and  Loan  Society 

(THE  SAN  FRANCISCO  BANK)    ^^^^^^^lAL 

SAVINGS  INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 

the  Assets  of  ^Wch  have  never  been  increased 

by  mergers  or  consolidations  with  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  30th,  1924 

.  $93,198,226.96 

^SCReserve  and  Contingent  Funds! ! ! ! !  ! !        3,900.000.00 
Employees*  Pension  Fund * 

Mission  and  21st  St: 


K^ilS^^^  DistRicTBRANCH: !  1 ! ! ! ! ! ! :  iOf--^ 


dVtiiAve. 
nd  Belvedere  Streets 


HAIGHT  street  BRANCH w„,  PonarAve' and  Ulloa  St. 

WEST  PORTAL  BRANCH West  1  ortal  Ave.  a 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (4M)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


Saturday.  July   12,   1921 
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DWELLING  ...      ., 

(3556)  E  FRUITVALE  AVE.  200  N 
Brookdale,  Oakland,  l-story  8-rm. 
2-famlIy   dwelling.  ,  .,   ,. 

Owner — Harry    Meyer,    3216    Brookdale 

Ave.,  Oakland.  ..nnn 

Architect— None.  »6000 

ALTERATIONS  ..^   „. 

(3557)  4515  \V  GROVE  150  S  46tli  St., 
Oakland.   Alterations. 

Owner  —   S.   Mlkvllch,    4515   Grove  St.. 

Oakland.  ..itAn 

Architect — None.  »16W 

DWELLING 

(3558)  N  GUIDO  150  W  Rcito  Ave., 
Oakland,    l-story    6-room   dwelUnB. 

Owner— H.  Ferrel,  3236  Guldo  St.,  Oak- 
la"''-  •  lAnn 
Architect— None^ .      MOOO 

DWELLING  „„    ^    ,,.. 

(3559)  S  HARBOR  VIEW  500  E  35th 
Ave.,  Oakland,  l-story  4-room  dwlg 

Owner— F.    G.    Oellerlch,    1825    Woolsey 

St.,    Berkeley.  .,,„« 

Architect — None.  11600 

DWELLING  „    ,  ,       .      , 

(3560)  501  HARDY  ST.,  Oakland.  1- 
story  5-room  dwelling. 

Owner — Andrew  B.  Gow,  6668  Ayala  St. 

Oakland.  ,,nnA 

Architect— None.  »3000 

DWELLING  „,„... 

(3561)  S  HATES  ST.  110  E  62nd  Ave., 
Oakland,    l-story   5-room   dwelling. 

Owner— Kelley   &  Miller,   5479   Wadean 

Place,  Oakland. 
Architect— None.  J3500 

DWELLING  „      „   ,  ,       .     , 

(3562)  3468  HOLLIS  ST.,  Oakland.  1- 
story  5-room  dwelling. 

Owner— D.    Rodrlgues,    3468    HolUs    St., 

Oakland.  .oenn 

Architect— None.  »2S0O 

DWELLING  „      , 

(3563)  S  MAINE  ST  100  E  Peralta  Ave 
Oakland,    l-story    5-roora   dwelling. 

Owner— H.  C.  Cameron,  6619  Dover  St., 

Oakland. 
Architect— None.  ♦»''00 

DWELLING  „„     ^   ,  ,      ., 

(3564)  606  MARIPOSA  AVE.,  Oakland, 
l-story   7-room   dwelling. 

Owner — E.    Ellison,    645    Mariposa   Ave., 

Oakland.  .nenn 

Architect — None.  »7600 


for  all  work  required  except  bulkhead 
work  etc.  , 

Bulkheading  and   bracing   at   rate   ot 
30c  per  »q.  ft.  In  place. 

Completed   and  accepted    76% 

Usual   35   days    25% 

Lsuai    oo    u   J.  TOTAL  COST,  $3100 

Bond  t — ;  Sureties,  Globe  Indemnity 
Co  •  Forfeit,  none;  Limit,  15  calendar 
days;    Plans   and   specifications   filed. 

RESIDENCE  „      „     ,     , 

(3571)       1143    ADDISON    ST.,    Berkeley. 

Itesidence. 
Owner— Frank  Scrpas,  1444  Nielson  St., 

Berkeley. 
Architect — None. 
Contractor— O.   Sairaneu,    1136    Addison 

St.,    Berkeley.  $4490 


STORES 

(3583)  NW  COR.  FIFTH  ST.  AND 
Broadway,  Oakland.  2-story  con- 
crete stores  and  offices. 

Owner  —  C.  C.  Starr,  530  Broadway, 
Oakland. 

Architect — None. 

Contractor — S.  G.  Rankin,  712  Haddon 
Rd.,   Oakland.  $22,000 


DWELLING  ^     „      , 

(3572)  2607H  ELLSWORTH  ST.,  Berk- 
eley.    Dwelling. 

Owner— L.  M.  Kingsbury,  260 1  Ells- 
worth  St.,  Berkeley. 

Architect— None. 

Contractor  —  B.  M.  Brown.  2ol0  Cali- 
fornia   St.,    Berkeley.  $1900 


DWELLING  ,     , 

(3573)       1207    HASKEL    ST.,    Berkeley. 

Dwelling.  ,    „ 

Owner  —  F.    Farrieo,    1202    Haskel    St., 

Berkeley. 
Architect— M.  J.  Corley.  4505  Grove  St., 

Oakland. 
Contractor — F.  Farrieo,  1202  Haskel  St., 

Berkeley.  $3000 


DWELLING  ^     ,     , 

(3574)       266    KEITH    AVE.,      Berkeley. 

Dwelling. 
Owner— K.  L.  Webb,  5706  Highland  Ave 

Piedmont. 
Architect — None.  $3500 


(35 


DWELLING  ,„    .     . 

(3565)  N  MESABA  325  W  62nd  Ave., 
Oakland,    l-story    5-room   dwelling. 

Owner— A.    C.    Thurman,    3716    Harbor 

View  Ave.,  Oakland. 
Architect — None.  Jioou 

DWELLINGS  ^,„      „  „ 

(3566)  E  PERALTA  AVE.  Cor.  & 
40  S  Maine  St.,  Oakland.  2  l-story 
5-roomj  dwellings.      

Owner— H.  C.  Cameron,  5619  Dover  St., 

Architect— None.  $3000   each 

DWELLING  ,„   „  ^t.   1,    » 

(3567)  W  PRESLT  WAT  50  S  Chabot 
Rd.,      Oakland.      1^ -story      6-room 

€11^611111  ST. 

Owner— Frank  D.  Gatter  6090  Hlllegass 
Ave.,   Oakland.  ,        „  .  ,    o. 

Architect— F.  H.  Slocombe,  Hotel  St. 
Mark,  Oakland.  =»,.  ,^„, 

Contractor— Harold  T.  Paige,  5844  Col- 
lege Ave.,  Oakland.  $5000 

uY6?)^SIXTT-FOURTH  AVE  390  3 
Arthur  St..  Oakland,  l-story  6-room 

Owner— Lewis  Graham.  2327  64th  Ave., 

Oakland.  tonnn 

Architect— None.  ♦»»>'<' 


75)       1202    OXFORD    ST.,    Berkeley. 

Dwelling.  ^ 

Owner — C.    C.    Dowllng,    2417    Dowlmg 

Place,  Berkeley. 
Architect — None. 
Contractor — W.    Livingston,    2918    Ellis 

St.,    Berkeley.  $38o0 


DWELLING 

(3584)      W    FLEET   RD.,    100    S   CREED 

Rd.,  Oakland,     l-story  6-room  dwlg 
Owner — B.    C.    Taylor,    1621    10th    Ave., 

Oakland. 
.Architect — None.  $4000 


ALTERATIONS  ^      ,     , 

(3576)  2411  SEVENTH  ST.,  Berkeley. 
Alterations.  ,      „ 

Owner  —  Clement    Cis,  2411      7th    St., 

Berkeley. 
Architect — None, 
Contractor— D.    Bashion,      1417    Hearst 

Ave.,   Berkeley.  $12,500 

(3577)  '  3050-52-54  TELEGRAPH  AVE., 
Berkeley.     Flats,  store  and  garage. 

Owner — W.    R.    Scott,    2515   Ashby  Ave., 

Berkeley. 
Architect — None. 
Contractor— Nick  Wierk,  404  45th  Ave., 

Berkeley.  $11,000 

(3578)  2339-41-43-45  PRINCE  ST.,  and 
2331-33-35-37  Prince  St.,  Berkeley. 
Two  flat  buildings. 

Owner  —  W.  R.  Scott,  2515  Ashby, 
Berkeley. 

Designer— Nick  Wierk,  404  45th,  Oak- 
land $12,500  each. 


APARTMENTS  ,     , 

(3579)       1714    WALNUT    ST.,    Berkeley. 

Apartments. 
Owner — J.   H.   Hartzell,  Fielding  Hotel, 

San   Francisco. 
Architect — L.  T.   Hyde,  Oakland. 
Contractor— A.   Jensen,   1266   Sutter  St., 

Oakland.  $10,000 


uY6™E   WHITTLE    AVE.    80    S  Wil- 
bur, Oakland,  l-story  *-^ooni  dwlg. 
Owner— Lester   Van   Ness,    3551   Wilson 

Arch^re"ct-2§^n"^^^ '3000 

?^?0rYE°COr^iFTT-FIRST   ST.   & 
'       Bhattuck    Ave.,    Oakland.    Excava- 
tion,   bulkhead   work,    shoring   etc. 
Owner— Pacific    Gas    and    Electric    Co., 

17th  and  Clay,  Oakland. 
Architect— None.  ,019   istt,   Av« 

Contractor— J.  Catuccl,   1212   18th  Av«., 

Filed ^JulTs',  1924.  Dated  June  30,  1924 


BAKE    OVEN 

(3585)         4515    GROVE    ST.,       Oakland. 

Brick  bake   oven. 
Owner— S.    Mikerlich,     4515     Grove    St., 

Oakland. 
Architect — None. 
Contractor  —  J.    P.    Glaser    &    Co..    480 

Union    St.,    S.    F.  $1340 


DWELLING  „„„ 

(3680)  S  BIRCH  BET.  96TH  &  98TH 
Aves.,  Oakland.  l-story  4-room 
dwelling.  ,      . 

Owner— Ole  Christensen,  1692  96th  Ave 
Oakland. 

Architect — None.  ?ltOO 


DWELLING 

(3586)       2557     HAVENSCOURT    BLVD., 

Oakland,      l-story   5-room   dwlg. 
Owner — C.   A.   Rogers,  240   Wayne  Ave., 

Oakland. 
Architect — None. 
Contractor — C.    A.    Rogers,    240    Wayne 

Ave..    Oakland.  $3800 


APARTMENTS 

(35f7)  E  LAKE  SHORE  BLVD.,  308 
S  1st  Ave.,  Oakland.  3-story  frame 
24  room  9  apartments. 

Owner — Geo.  E.  Burch,  1426  Franklin 
St.,   Oakland. 

-Architect — None. 

Contractor — H.  E.  Knight,  1426  Frank- 
lin   St.,   Oakland.  $31,500 


('3588)  E  LAKE  SHORE  BLVD.,  308 
S   Ist   Ave.,    Oakland,      l-story   ga- 

Owner — Geo.  B.  Burch,  1426  Franklin 
Oakland. 

Architect — None. 

Contractor— H.  E.  Knight,  1426  Frank- 
lin  St.,    Oakland.  $1000 


ALTERATIONS  _       ^     , , 

(3589)  MILLS  COLLEGE,  Oakland.  Al- 
terations. 

Owner — Mills    College,    Oakland. 

Architect — None. 

Contractor  —  David  Nordstrom,  4146 
Emerald  St.,  Oakland.  $3000 


DWELLING  „„      ^   , 

(3590)  5330  NORMANDIE  ST.,  Oak- 
land,     l-story    6-room    dwelling. 

Owner — K.  A.  Johanson,  2429  13th  Ave. 

Oakland.  ,--„„ 

Architect — None.  $3500 

DWELLINGS  ,„  ,,,„ 

(3591)  5336.  5340,  5400,  5406  AND  5412 
Normandie,  Oakland.  Five  l-story 
5-room  dwellings  and  garages. 

Owner— K.   A.   Johnson,   2429   13th  Ave., 

Oakland. 
Architect — None.  $15,900 


DWELLING  ,,      ^    , 

(3692)       E    OCTAVIA    200    S    Allendale, 

Oakland,      l-story   3-room  dwlg. 
Owner — Mr.    and    Mrs.    D.    T.    Johnston, 

834    35th   Ave.,   Oakland. 
Architect — None.  $1000 


DWELLING  ^    ^, 

(3593)  W  NINTH  AVE.  40  S  Mclntier, 
Oakland.      l-story    5-room    dwlg. 

Owner — L.  Voldly,  3269  Gallndo  St., 
Oakland.  .onnn 

Architect — None.  $.!000 


DWELLING  ,  ,       ^ 

(3581)  2822  BIRDSALL  AVE.,  Oakland 
l-story  6-room   dwelling. 

Owner- Jos.    R.   Kaelin,    1933    5th   Ave., 

Oakland. 
Architect — None. 
Contractor— Wm.    Wolfe,    128    13th    St., 

Oakland.  ?4'""> 

DWELLING  ^  „,„vr^    ,,„;, 

(3582)  N  DOWLING  90  W  84TH  AVE., 
Oakland.       l-story    3-room    dwlg. 

Owner— L.  S.  Taylor,  1621  10th  Ave., 
Oakland. 

Architect — None. 

Contractor — A.  Dawson.  84th  and  Dow- 
ling,   Oakland.  $2000 


SERVICE    STATION 

(3594)  GORE,  PERALTA  AND  POP- 
lar,  Oakland.  l-story  brick  serv- 
ice station. 

Owner— F.  A.  Morrell,  564  Crofton  Ave., 
Oakland. 

Architect — None.  ,„.    ^     ,»   „ 

Contractor— F.  A.  Morrell,  564  Crofton 
Ave.,  Oakland,  SK"") 


ADDITION 

(3595)       SE    COR.    RHODA    AND    HOP- 
kins    St.,    Oakland.      l-story    addi- 

Owner- A.  E.  Grade,  2701  Hopkins  St., 

Oakland. 

Architect — None.  

Contractor— H.   Goranson,   3476  Laf""| 

Ave.,    Oakland.  *140» 
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ALTERATIONS,    KTC. 

(3596)  2948  SEMINARY  AVE.,  Oak- 
land.     Alterations   and  addition. 

Owner — Frank  Chatel,  2948  Seminary 
Ave.,   Oakland.  .„-«« 

Architect — None.  $^50U 


STORES,  OFFICES  „,^„ 

(3597)       SW    COR.     17TH    AND    WEB- 

ster,  Oakland.  3-story  28-room  cor. 

stores  and  offlces. 
Owner — W.  G.  Gilmour,  Geary  bt., 

San   Francisco. 
Architect — None. 
Contractor    —    McWethy    &    Greenleaf, 

2910    Telegraph   Ave.,   Oakland. 


DWELLING  .,^„       ,„    ^^ 

(3598)  E  SIXTY-FIFTH  AVE.,  40  N 
Avenal  Ave.,  Oakland.  1-story  5- 
room    dwlg.  „^  ,     _. 

Owner— K.  L.  Hansen,  1950  E-20th  St., 
Oakland. 

Architect — None.  $,iuuu 


DWELLING 

(3599)  N  SUNNYHILL  RD.,  50  W  Hu- 
bert Rd.,  Oakland.  2-story  6-room 
dwelling.  ,„„  „,.   , 

Owner— K.  H.  F.  B.  Kramer,  486  Wick- 
son  Ave.,  Oakland. 

Architect — None. 

Contractor— Cox  Bros.,  2121  Shattuck 
Ave.,    Berkeley.  $7000 


^SeW  E  THIRTEENTH  AVE.  40  SE 
32nd   St.,   Oakland.      1-story   shop. 

Owner  —  W.  H.  Wiseman,  3136  13th 
Ave.,    Oakland. 

Architect — None. 

Contractor — Hanford  &  Atkinson,  1727 
Broadway,    Alameda.  $1800 


ALTERATIONS  ,,       ^ 

(3601)  729  WEBSTER,  Oakland.  Al- 
terations. „„  „,  ,    , 

Owner- Quong  Hong  Hai,  729  Webster, 
Oakland. 

Architect — None. 

Contractor— McKee,  332  8th  St.,  Oak- 
land.    51500 

STORE   BLDG.  .  ^,^    , 

(3602)  LOTS  13,  15-6  AND  17  AND  A 
por.  of  Lot  14,  Blk.  153,  Keller- 
berger's  Map  of  Oakland.  General 
contract    for    class    C    store    bldg. 

Owner — The    Bowman    Drug    Co.,     13th 

and   Broadway,    Oakland. 
Architect — Leonard     H.     Thomas,     1973 

90th  Ave.,  Oakland. 
Contractor— G.    A.    Scott,    685    23rd    St., 

Oakland. 
Filed   July   9,    1924.   Dated   July   8,    1924. 
Concrete   foundation   completed.  .15% 
Walls   ready   for   mezzanine   floor 

joists     20% 

Walls  ready  for  roof  joists 20% 

Completed   20% 

Usual  35  days   «v^57s 

TOTAL  COST,  $25,962 
Bond,  yes.  Sureties,  C.  M.  MacGregor 
and  Alice  M.  Scott.  Forfeit,  none.  Limit 
90  working  days.  Plans  and  specifica- 
tions   filed. 


ALTERATIONS  ,  ,       ^ 

(3603)  1426  FRANKLIN  ST.,  Oakland. 
Heating  and  ventilating  for  alter- 
ations   for    office    building. 

Owner — East  Bay  Title  Ins.,  Co.,  414 
13th   St.,   Oakland. 

Architect — W.  H.  Grim  Jr.,  and  Ham- 
ilton Murdock,  425  Kearny  St.,  S.  F. 

Contractor — Scott  Co.,  Inc.,  381  11th, 
Oakland. 

Filed  July  9,  1924.  Dated  June  24,  1924. 
1st  of  each  month,  of  labor,  etc., 

incorporated     75% 

Usual  35  days    25% 

TOTAL   COST,    $1923 

Bond,  yes.     Sureties,  Wm.  P.  Scott  and 

H.  M.  Van  Pelt.     Forfeit,   none.     Limit, 

90  days  after  recording  contract.  Plans 

and  specifications  filed. 

(3604)  PLUMBING  AND  SEWERS  ON 
alDOve. 

Contractor— Scott    Co.,    Inc.,    381    11th, 

Oakland. 
Filed  July  9,  1924.  Dated  June  23,  1924. 
Payments   same   as    above. 

TOTAL  COST,  $1649.37 
Bond  yes.  Sureties,  Wm.  P.  Scott  and 
H  M  Van  Pelt.  Forfeit,  nonee.  Lim- 
it,' 90  days  after  recording  of  contract, 
plans   and    specifications   filed. 

(3605)  PAINTING  ON  ABOVE. 
Contractor— Harry  McManus,   351   12th, 

Oakland. 


Filed  July  9,   1924.  Dated  June  23,   1924. 
Payments    same    as   above. 

TOTAL  COST,  $1250 
Bond,  yes.  Sureties,  Globe  Indemnity 
Co.  Forfeit,  none.  Limit,  90  days  after 
recording  contract.  Plans  and  specifi- 
cations  filed. 


(3606)         SHEET    METAL    WORK    ON 

above. 
Contractor  —   Oakland   Machinery  Co., 

569    3rd,   Oakland. 
Filed  July  9,  1924.  Dated  June  30,   1924. 
Payments  same  as  above. 

TOTAL  COST,  $1250 
Bond,  ves.  Sureties.  Globe  Indemnity 
Co.  Forfeit,  none.  Limit,  90  days  af- 
ter recording  contract.  Plans  and  spec- 
ifications filed. 


(3607)       FURRING.     METAL    LATH    & 

plastering    on    above. 
Contractor  —  A.    J.    Hillam,    351    12th, 

Oakland. 
Filed  July  9,  1924.  Dated  June  23,  1924. 
Payments  same  as  above. 

TOTAL  COST,  $5485 
Bond,  yes.  Sureties,  Globe  Indemnity 
Co.  Forfeit,  none.  Limit,  90  days  af- 
ter recording  contract.  Plans  and  spec- 
ifications  filed. 


(360f)         ELECTRIC         WIRING        ON 

above. 
Contractor   —    Roberts    Mfg.    Co.,    2270 

Broadway,  Oakland. 
Filed  July  9,  1924.  Dated  June  23,  1924. 
I'ayments  same  as  above. 

TOTAL  COST,  $1680 
Bond,  yes.  Sureties,  Globe  Indemnity 
Co.  Forfeit,  none.  Limit.  90  days  af- 
ter recording  contract.  Plans  and  spec- 
ifications filed. 


COMPLETION  NOTICES 


ALAMEDA    COUNTY 


Recorded  Accented 

July  2,  1924—414  BOYNTON  AVE., 
Berkeley.  Maude  E.  Marliave  to 
Joe    A.    White    Not    given 

July  2,  1924— POR.  LOTS  16  AND  17, 
Subdivision  No.  1  of  Adams  Point 
I'roperty.  M.  C.  Beach  to  Beach  & 
Hughes    June   30,   1924 

July  2.  1924— LOTS  29  AND  30,  BLK. 
F,  Map  of  Santa  Fe  Tract  No.  2, 
Oakland.  William  B.  Bryan  and 
Mary    C.    Easton    to    J.    J.    Hauri .  . 

July   1,    1924 

July  2,  i'924— POR.  OF  PLOTS  NO.  10, 
12,  14  and  16,  Map  of  the  Rancho 
Arroyo  de  la  Alameda.  Masonic 
Homes  of  Calif,  to  Lawton  and 
Vezey  May    28,    1924 

July  2,  1924— LOTS  49,  50  AND  SE  10 
of  Lot  51,  Blk.  N,  Map  of  Laurel 
Grove  Park,  Oakland.  W.  F.  Court- 
ney to  Alex  Salof   June  2,  1924 

Julv  2,  1924 — 2144  65TH  AVE.,  Oak- 
land.     W.    A.    Croll   to    W.    A.    Croll 

June   25,    1924, 

Juiv  '2,  1924— N  45  OF  THE  W  89 
of  Lot  18,  Blk.  8,  Map  of  Resub. 
of  a  portion  of  the  plot  entitled 
T  M.  Antisells  Map  of  Villa  Lots 
at  Berkeley.  C.  C.  Lewis  to  C.  C. 
Lewis   July  2.  1924 

July  2,  1924— LOT  2  BLK.  26,  Hav- 
enscourt.  K.  L.  Hansen  to  K.  L. 
Hansen     July    2,    1924 

July  2,  1924—928  E-16TH  ST.,  Oak- 
land. Sarah  E.  Dolbier  to  G.  A. 
Scott    June   10,    1924 

July  1,  1924 — MARINE  WAYS,  Oak- 
land. Suothern  Pacific  Co.  to  W. 
p.    Jones    June    25,    1924 

July  1,  1924  —  OAKLAND  PIER. 
Southern  Pacific  Co.  to  W.  P.  Jones 

June    25,   1924 

July  '3,"  1924  —  1609  SPRUCE  ST., 
Berkeley.  Maria  C.  Anderson  by 
J  W.  Plachek,  agent,  to  H.  G.  Pat- 
rick     July  2,  1924 

July  3.'  1924— LOT  12,  BLK.  B,  Map 
of  E-14th  St.  Villa  Tract.  John 
Campanelli  to  W.  Wolf  and  H. 
Johnson   July  2,  1924 

July  2,  1924—415  E-19TH  ST.,  Oak- 
land. E.  S.  Cheney  to  Harry  C. 
Knight    July  2,    1924 

July  3,  1924 — LOT  14,  BLK.  17,  Map 
of  North  Cragmont.  Berkeley.  C. 
F.  Ahlberg  to  L.  H.  Cox.. July  1,  1924 

July  3,  1924— E  55  OF  LOT  3,  BLK. 
8,  College  Homestead  Tract,  Berke- 
ley.      Harry     D.     and     Blanche     M. 

Clarke     to      Frank    Broadhead 

June    26,    1924 

July  3,  1924— LOT  1,  BLK.  11,  Fourth 
Avenue  Heights,   Oakland.     Joseph 


and  Jessie  Ardenyi  to  whom  it  may 

concern    July  1,  1924 

Julv    3,    1924— LOT    1,    BLK.    B,    MAP 

of    Thermal    Hill.       The     American 

Bank  to  R.  W.  Littlefteld. June  24,  "24 

Julv      ,    1924  —  LOT      31,      BLK.      13, 

Northbrae,     Berkeley.         Elliott    R. 

Divine    to    E.    F.    Henderson 

June    30,    1924 

July  3,  1924 — LOT  1,  BLK.  E,  Lake- 
shore  Hills.  Oakland,  Alameda  Co. 
James  Dowling  to  Jensen  &  Peder- 

sen    July   3,    1924 

July  3,  1924— LOT  17,  BLK.  14,  MAP 
of  McGee  Tract.  W.  J.  Meyer  to 
K.    Beadell    and    Geo.    J.    Lane.... 

July   2,   1924 

Juiv  3.  1924- COM.  AT  A  PT.  ON  E 
line  of  Broadway,  dist.  55  ft.  N  of 
12ht  St.,  thence  N  45  ft,  E  100  ft. 
S  45  ft.  W  100  ft.  to  pt.  of  begin- 
ning. The  Oakland  Bank  by  P.  J. 
Walker  Co.,  agent,  to  Paul  E.  Den- 

ivelle    July  1,  1924 

July  5,  1924— LOTS  6  AND  7,  BLK.  2. 
Daley  Scenic  Park.  Frances  H. 
Herriman  to  whom  it  may  concern 

July  1.  1924 

July  5,  1924— S  60  FT.  OF  LOT  32, 
Blk.  2,  Thousand  Oaks  Tract.  Karl 
Fristedt    to    whom    it   may   concern 

July  1,   1924 

July  5,"l924  —  W  SIDE  BELROSE 
Ave.  100  S  of  Derby  St.,  Berkeley. 
A.  H.  Halloran  to  Conner  &  Con- 
ner          July   1.   1924 

Julv  5,  1924 — 2248  DERBY  STREET.. 
Berkeley.  E.  E.  Carpenter  to  whom 

it   may   concern    July   1,    1924 

July  5.  1924—3810  EVERETT  AVE., 
Oakland.  Eunice  M.  Derby  to 
whom  it  may  concern.  .July  5,  1924 
July  3,  1924— LOT  21,  MAP  OF  DI- 
niond  Vista  Addition.  O.  A.  Peder- 
se.n    to    whom    it    may    concern.... 

July   2,   1924 

July  7,  1924  —  928  COLUSA  AVE. 
Berkeley.  Harry  S.  and  Elizabeth 
M.  Lefholz  to  whoiii  it  may  con- 
cern      July    7,    1924 

Julv  7.  1924  —  LOT  5,  DOWLING 
Homestead  Tract,  Oakland.  Alex- 
ander  W.    Porter   to   whom   it   may 

concern     July    5,    1924 

July  7,  1924— BEG.  ON  SE  LINE  OF 
9th  Ave.  dist.  NE  550  ft.  from  NE 
line  of  E-24th  St.,  thence  NE  50  ft. 
SE  150  ft.  SW  50  ft.  NW  150  ft.  to 
point  of  beginning.  Pearl  Riley  to 
whom  it  may  concern  .  .July  2,  1924 
July  7,  1924— POR.  LOT  9,  BLK.  12, 
Map  of  Broadmoor,  Alameda  Coun- 
ty Wade  Wesley  and  Mildred  A. 
Hanan    to    George    B.    Bellamy.  .^^^^ 

July-?,'  1924— POR. 'lot 'ii,  PLOT  NO. 
11,  Map  of  Indian  Glen,  Oakland. 
Geo  B.  Goodhue  to  whom  it  may 
concern   July  1,  1924 

Julv  5,  1924—3911  CANON  ST.  C. 
Mackintosh    to    H.    W.    Campbell.. 

June    20,    1924 

Ju'lv"9', 'i924— 1527  GRANT  STREET, 
Berkeley.  R.  L.  Johnson  to  whom 
it    may    concern     June    15,    1924. 

July  9,  1924—2761  6rTH  AVE.,  Oak- 
land.     F.    C.    Duerr    to    F.    C.    Duerr 

July   9,   1924 

Julv  9,  1924—465  12TH  ST.,  Oak- 
land. United  Stores  Realty  Co.  to 
Murch-Williams     Construction     Co. 

June    31,    1924 

Ju'ly  9,  i9'2'4— BEG.  ON  N  LINE  OF 
I'sth  St.  dist.  100  W  from  15th 
thence  W  49-11%  N  103-9  E  49-11% 
S  103-9.  Arthur  E.  Corder  to 
Geary  Floor  Co June  30,   1924 

Julv  9,  1924— BEG.  ON  N  LINE  OP 
15th  St.  dist.  100  W  from  15th 
thence  W  49-11%  N  103-9  E  49-11% 
S  103-9.  Arthur  E.  Corder  by  P. 
J.  Walker  Co.,  agent,  to  East  Bay 
Sheet   Metal    Works June    30,    1924 

July  8,  1924— NW  LINE  OF  5TH  AVE 
75  ft.  from  E-15th  St.,  Oakland. 
Martin  Mangalin  to  Martin  Man- 
galin        July   8,   1924 

July  8,  1924— LOT  11  AND  SE  12-6 
of  Lot  10,  Blk.  C,  Map  New  Town 
of  Lynn.  Harold  B.  Jacobs  to 
whom  it  may  concern.  ..  .July  7,  1924 

July  8,  1924 — LOT  26,  BLK.  8.  MAP 
of  Iveywood  Extension,  Oakland. 
Lillian   E.   McCord   to   T.   J.   McCord 

Julv   7,   1924 

July  's,  1924— POR.  LOT  28,  BLK.  1, 
Thousand  Oaks  Court,  Berkeley. 
Clare  Van  de  Mark  to  Fowler  Mal- 
lett  June  30,   1924 

July  8,  1924— LOT  39,  BLK.  E,  Pied- 
mont Heights,  Oakland.  Mrs.  G.  N. 
Walton  to  whom  it  may  concern.. 
June   30,    1924 
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July  8,  1924— LOT  4,  BLK.  B,  Map  of 
the  Whitney  Tract,  Utrkeley. 
Clarence  H.  McNeil  to  H.  K.  SchuU 
July   3,   1924 

July  8,  1924— SK  COK.  MII.VIA  AND 
Dwight  Way.  Berkeley.  John  John- 
son to  John  Johnson    luly  8.   1924 

July  8,  1924  — K  SIDK  OF  35TI1  AVE. 
ahout  3UU  ft.  N  of  Foothill  Blvd., 
Oakland.  Thco.  Franz  to  P.  J. 
Bold    July    3,    1924 

July  8,  1924— LOT  9,  BLK.  U,  Lake- 
shore  Terrace.  Wni.  Hti.l  t<i  Kph- 
raini    Field    luly    1,    l'J24 


RELEASE  OF  LIENS 


ALAMEDA     COUWTT 


Julv  3,  HI24— LOT  32.  M.\P  OF  ARD- 
ley  Heights  on  East  33rd  .St.,  75  W 
of  KlUot  St.,  Oakland.  Boorman 
Lumber  Co.  to  F.  A.  McCausland 
$718.41 

luly  3,  1924— LOT  36  MAP  ARDSLEY 
Heights,  Alameda  County.  Archie 
H.  Wlnchcole  to  Mary  E.  Rcid  and 
F.    A.    McCausland    $1650.00 

July  8,  1924— LOT  12,  BLK.  6.  MAP 
of  Lakemont,  Oakland.  Fred  W. 
Fischer  vs.    G.    C.   Esles $37.30 

July  8.  1924— LOT  12,  BLK.  6,  MAP 
of  Lakemont,  Oakland.  Smith 
Hardware  Co.  vs.  G.  C.  Estes.  $126.00. 


REI,EASE  OF  LIENS 


AL.VMEDA    COUNTJt 


July  8,  1924-4460  PIEDMi  ).\'T  AVE., 
Oakland.  Hogaii  Lumber  and  Mill 
Co.  to  A.  Ortzow  and  I.  Robino- 
witz    $994.92 

July  3,  1924— LOT  1  BLK.  B,  MAP 
of  Carroll  Tract,  Eden  Tp.  Sunset 
Lumber  Co.  to  R.  L.  and  Lenora 
K.    Harris     $409.25 

BUILDING  CONTRACTS 


S.VNTA    CLARA   COUNTY 


RESIDENCE 

LOT  E  TWELFTH  ST.,   bet.  San  Carlos 
and    San    Salvador    Sts.,    San    Jose. 
All  work  tor  two-story  frame  resi- 
dence and  garage. 
Owner — I.   A.   Frazer. 
Architect — Chas.     McKenzie,     Bank     of 

San   Jose  Bldg.,  San  Jose. 
Contractor — J.  B.  Lamb,   640   S-llth  St., 

San   Jose. 
Filed  June   27,  '24.     Dated  June   24,   '24. 
Concrete      foundations       in      and 

lumber  on  job $2650 

Frame    erected    2650 

1st   coat   plaster      on      inside      of 

residence 2650 

Completed  and  accepted 2650 

Usual  35  days 3558 

TOTAL  COST,  $14,158 
Bond,  $7100.  Sureties,  W.  H.  Holmes  & 
J.  L.  Pierce.  Limit,  100  working  days 
after  filing  contract.  Forfeit,  none. 
Plans  and   specifications   filed. 


SCHOOL 

MIDDLEFIELD  ROAD,  WEBSTER, 
Lincoln  and  Addison  Sts.,  Blk  81 
Palo  Alto.  Iron,  masonry  and  cast 
stone  work  as  per  contract  for 
school  building. 
Owner — Board    of   Education    Palo   Alto 

City  School  District,   Palo  Alto. 
Architect — Allison    &    Allison,    Los    An- 
geles   and    Birge    M.    Clarke,    Palo 
Alto. 
Contractor  —  Cochrane-Boehm   Co.,   74 

New  Montgomery  St.,  S.  F. 
Filed  June   26,  '24.      Dated  June   IS,   '24. 

As  work  progresses 75% 

Usual    35    days 25  % 

TOTAL  COST,  !i;71,9n0 
Two  bonds,  $35,950  each.  Surety, 
American  Indemnity  Co.  Limit,  satis- 
factory progress.  Forfeit,  none.  Plans 
and  specifications  filed. 


ELECTRIC  CLOCK  WORK  ON  ABOVE 
Contractor — Pacific    Electric    Clock   Co., 

86  Third  St..   San    Francisco. 
Filed  June   26,   '24.     Dated  June  18,   '24. 

Payments    same    as    above 

TOTAL  COST.  $498 
Two  bonds,  $249  each.  Surety,  Ameri- 
can Surety  Co.  of  N.  Y.  Limit,  satis- 
factory progress.  Forfeit,  none.  Plans 
and  specifications  filed. 


ELECTRICAL  WORK    ON   ABOVE. 
Contractor — Butte   Electric   &  Mfg.   Co., 
956    Folsom    St.,    San    Francisco. 


Filed   Juno   26,  '24.      Dated   June    IS,   '24. 

I'aynients   same   as   above 

TOTAL  COST,  $4815 
Two  bonds,  $2407.50.  Surety,  New 
Amsterdam  Casualty  Co.  Limit,  satis- 
factory progress.  Forfeit,  none.  Plans 
and   specifications    tiled. 


PLUMBING  WORK  ON  ABOVE. 
Contractor — Turner  Co.,  272  Natoma  St., 

San   Francisco. 
Filed  June   26,  '24.     Dated  June   18,   '24. 

I'aynients   same    as   above 

TOTAL  COST,  $7U0 
Two  bonds,  $3590  each.  Surety,  Fidelity 
&  Deposit  Co.  of  Maryland.  Limit, 
satisfactory  progress.  Forfeit,  none. 
Plans  and   specifications  filed. 


P.MNTING   ON  ABOVE. 

Contractor — A.    Quandt      &      Sons,      374 

Guerrero  St.,  San   Francisco. 
Filed  June  26,  '24.     Dated  June  18,  '24. 

Payments    same    as    above 

TOTAL  COST,  $4765 
Two  bonds,  $2382.50  each.  Surety,  New 
Amsterdam  Casualty  Co.  Limit,  pro- 
gress satisfactory  to  architect.  For- 
feit, none.  Plans  and  specifications 
filed. 


TILE   ROOFING  ON  ABOVE. 
Contractor — Gladding,    McBean    &    Co., 

Crocker  Bldg.,  San  Francsico. 
Filed  June  26,   '24.     Dated  June   18,   '24. 

Payments    same   as   above 

TOTAL  COST,  $3725 
Two  bonds,  $1862.50  each.  Surety,  Fi- 
delity &  Deposit  Co.  of  Maryland.  Limit 
progress  satisfactory  to  architect.  For- 
feit, none.  Plans  and  specifications 
filed. 


BLACKBOARD   WORK   ON   ABOVE. 
Contractor — F.    W.    Wentworth    &    Co., 

39   2nd  St.,   San  Francisco. 
Filed  June   26,  '24.     Dated,  June  18,  '24. 

Payments    same    as    above 

TOTAL  COST,  $2536.50 
Two  bonds.  $1268.25  each.  Surety,  Fi- 
delity &  Casualty  Co.  of  N.  Y.  Limit, 
progress  satisfactory  to  architect.  For- 
feit, none.  Plans  and  specifications 
filed. 


ALL   HEATING     AND      VENTILATING 

on   above. 
Contractor — H.    C.   Lauer,    Stanford  and 

Mavfleld,  Palo  Alto. 
Filed  June  26,  "24.     Dated  June  25,  '24. 

Payments    same   as   above 

TOTAL  COST,  $9233 
Two  bonds,  $4650  each.  Surety,  South- 
ern Surety  Co.  Limit,  progress  satis- 
factory to  architect.  Forfeit,  none. 
Plans  and  specifications  filed. 


ALL  HARDWARE  ON  ABOVE. 
Contractor — San  Jose  Hardware  Co.,  62 

W-San  Fernando  St.,  San  Jose. 
Filed  June   26,   '24,      Dated   June  18,   '24. 

Payments   same    as   above 

TOTAL  COST,  $2386 
Two  bonds,  $1193  each.  Surety,  New 
Amsterdam  Casualty  Co.  Limit,  pro- 
gress satisfactory  to  architect.  For- 
feit, none.  Plans  and  specifications 
filed. 


DWELLING 

LOT   19   BLK   13,   South   Palo   Alto.      All 

work  for  two-story  frame  dwelling. 

Owner — Mrs.   Lilian   Vredenburgh,   1421 

Emerson   St.,   Palo   Alto. 
Architect — None. 
Contractor — C.    A.    White,    915    Waverly 

St..   Palo  Alto. 
Filed  July    5,    '24.      Dated   June   14,   '24. 

Frame  erected   25% 

Entirely     enclosed 25% 

Completed    and    accepted 25% 

Usual  35  days 25% 

TOTAL  COST,  $9459 
Bond.  none.  Limit,  100  days  from  June 
14,  1924.     Specifications  onl  filed. 

BUNGALOW 

NO.  15  ALVARADO  CT.,  Campus  Le- 

land    Stanford      Junior     University, 

Palo  Alto.     All  work  for  bungalow. 

Owner — Elizabeth  L.  Pordyce,  Stanford 

University.   Palo  Alto. 
Architect — None. 

Contractor — L.   A.    Bachelder,   1152   Ful- 
ton  St.,  Palo  Alto. 
Filed  July  1,  '34.     Dated  June  30,  '24. 

Payments  not  given 

TOTAL  COST,  $7316 
Bond,  $3658.  Sureties,  John  Dudfleld 
and  Grant  Winner.  Limit,  none.  For- 
feit, none.  Plans  and  specifications 
filed. 


RE.SIDENCE 

LOTS  16  AND  22,  Costello  Acres  Map 
■P,"  Santa  Clara  County.     All  work 

Owner — Oscar    and    Elizabeth    Walbel. 

Architect — None. 

Contractor — The  Larsen  Bldg.  Co. 

Filed  June  2S,  '24.     Dated  June  26,  '24. 

Frame   up    $1465 

2nd    coat    plaster    on 1465 

Completed  and  accepted 1465 

Usual  35  days 1468 

TOTAL    COST,    $5863 

Bond,  none.     Limit,  Quickly  as  possible. 

Forfeit,  none.     Plans  and  speciflcations 

filed. 


COTTAGE 

LOT  22  Glen  Una  Ranch,   Saratoga.  AH 
work    for    one-story    frame    cottage 
and  garage  and  maids'  building. 
Owner — J.   W.   Pearse,   San   Jose. 
Architect — Charles    S.    McKenzie,    Bank 

of  San  Jose  Bldg.,  San  Jose. 
Contractor — P.   E.   Peterson,   348   Martin 

St.,    San    Jose, 
Filed   July   9,   '24.     Dated  July  ?,  '24. 

Foundation   completed $1588.00 

Frame    up     15S8.00 

1st   coat   plaster  on 1588.00 

Building  completed    1588.00 

Usual  35  days 2117.50 

TOTAL  COST,  $8469.50 
Bond,  $4500.  Sureties,  Wm.  F.  Serpa 
and  H.  A.  Petersen.  Limit,  100  working 
days  from  July  8,  1924.  Forfeit,  none. 
Plans  and  specifications  filed. 


ALTERATIONS,  $3000;  First  and  St. 
John  Sts.,  San  Jose;  owner.  The 
Misses  Morrison,  310  N-Fifth  St., 
San  Jose;  contractor,  R.  O.  Sum- 
mers,   17  N-First  St.,   San  Jose. 

COTTAGE,  5-room,  $3000;  No.  180  Ed- 
wards Ave.,  San  Jose;  owner, 
Frank  Russo,  Premises;  designer 
and  contractor,  V.  Caminetti,  975 
Vine  St.,   San  Jose. 

ALTERATIONS,  $1000;  No.  26  S-Aut- 
umn  St.,  San  Jose;  owner,  O.  Bub- 
nick,  452  W-Santa  Clara  St.,  San 
Jose;  contractor,  Geo.  Lindbloom, 
471   W-San  Carlos  St.,   San  Jose. 

COTTAGE,  5-room,  $3000;  Sixteenth  St. 
near  St.  John,  San  Jose;  owner,  J. 
T.  McCast,  37  W-San  Antonio  St., 
San  Jose. 

COTTAGES  (2)  5-room,  $3950  each; 
Delmas  St.  near  Atlanta  St.,  San 
Jose;  owner,  L.  C.  Rossi,  965  H- 
Lincoln   St.,   San   Jose. 

COTTAGE,  5-room,  $2250;  Twentieth 
St.  near  San  Antonio  St.,  San  Jose; 
owner,  H.  V.  Heer,  Premisese. 

GARAGE,  concrete  commercial,  $38,190; 
Post  St.  near  Orchard,  San  Jose; 
owner,  Normanden-Campen  Co., 
156  W-Santa  Clara  St.,  San  Jose; 
architect,  Herman  Krause,  Bank  of 
San  Jose  Bldg.,  San  Jose;  contrac- 
tor, Jorgensen  &  Cook,  193  N- 
Fifth    St.,    San    Jose. 

COTTAGE,  4-room,  $1200;  Eleventh  St. 
near  Taylor,  San  Jose;  owner, 
Prank   Bua,   Premises. 

WAREHOUSE,  $3950;  San  Carlos  St. 
near  Josefa.  San  Jose;  owner,  W. 
B.  Foster,  Premises;  contractor,  J. 
Rodoni,    Saratoga. 

RESIDENCE,  two-story  9-room,  $14,000 
Twelfth  St.  near  San  Carlos,  San 
Jose;  owner.  Dr.  I.  A.  Frazer,  Bank 
of  San  Jose  Bldg.,  San  Jose;  archi- 
tect, C.  S.  McKenzie,  Bank  of  San 
Jose  Bldg.,  San  Jose;  contractor, 
J.  B.  Lamb,  640  S-llth  St.,  San  Jose 

COTTAGE.  5-room,  $2000;  Ninth  St. 
near  Bestor,  San  Jose;  owner,  W.  C. 
Hatch,  Premises. 


COMPLETION  NOTICES 


SANTA   CLARA   COUNTY 


Recorded  Accepted 

June  26,  1924— TOWN  OF  MOUNTAIN 
View,  westerly  line  Calderon  Ave. 
N  32°  03'  E  312  ft.  from  pt.  inter- 
section westerly  line  Calderon  Ave 
with  northerly  line  San  Francisco- 
San  Jose  Road  and  pt.  Pastoria  Rd. 
A.  D  .Rice  to  whom  it  may  con- 
cern       June  25,  1924 

June  26,  1924— BEG.  AT  A  PT.  ON 
E  line  2nd  St.  45.10-12  ft.  N  from 
W  line  Jackson  St.  E  parallel  Jack- 
son 137 V4  ft.  Joseph  Campisi  to 
whom  it  may  concern   ..June  26,  1924 
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Tune  26    1924— LOT  13,  BLK.   1,  MAP 
BSrreil   Park,   Blk.   R  of   maps  .pg- 
13,    Santa    Clara    Co.    Rec. 
Altevogt   to   whom   it  may 


Walter 

_      _Dncern 

June    26.    1924 

June  VV,' 19 24— ON  E   SIDE  OF  VINE 

St     bet.    San    Carlos    St     and    Park 

Ave.,    City    San    Jose.      Ii°?'|,«    Car- 

raine  to  H.  Jorgensen  andJ.^Two-^^ 

June  27;  'l92'4— LOT  17.  BLIC  4    Good- 
year   Tract.      Salvatore    Rub.no    to 
whom   it  may  concern.  .June   27,   19^4 
Tune    30     1'424— S   BELOMY    60   FT.   W 
•'"Washington  W   on   Belon^y   90  ft.   S 

^o^?cer^n°-''.'".".A°"ju?e»l24 
June    30     1924-BEING    A    PART    OF 
lot  87  Los  Coches  Rancho.     J.  Sam- 
uel   Staub    to    Tom    Lanmn^.  .  .^.  •  • -^^ 

July'  i;  ■1924— LOT  4,  BLK.   1,  Burrell 
Park  Resub.     C.  V.  Brown  to  whom 

j„VyT^9'2T-l^NS    FUL™N;\%;'Ff  * 
S^pS^e\-K^^s°e"y^X"?"f? 
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il2V4   ft.  to  beg.  Park  Blk.  94.  Pal 
Dale   H.   Nichols   to   whom    it 


Alto 

may   concern    

July     1,     1924— W    SIDE 

First  St.  near  San  Salvador  bound^- 
by    p 


OF 


30.    1924 
SOUTH 


July 


by  Ed^Pri'ndevnie,  San  Joso.  J.  A« 

McDonald    to    whom    ^^  ^'^/ ,^^'{1,^ 

July  1.' ■i924-NO.' 'SS  ON  W  SIDE 
South    6th    St..    being    a    Ptn^Jot    »• 

blk.  1,  range  6  N  San  Jose.  William 
H    Beal  to  W.  E.  Hansen. June  30.    a 

1924— LOT  6,  BLK.  2,  Bur- 
,ell  Park.  William  J.  Romano  to 
whom   it   may   concern    ..June   24,     24 

Tulv  1  1924— LOT  54,  ADAM  &  KEL- 
ler  Subdivision.  L.  C.  Rossi  to 
whom  it  may  concern. . .  .July  1,  1924 

July  1,  1924— LOT  4,  BLK.  1,  Burrell 
Park  Resubdivision  on  S  side  of 
McKendrie  St.  C.  V.  Brown  to 
whom  it  may  concern July  1,  is-ii 

July  1,  1924— ON  HILL  AVE  BET. 
Saratoga  and  Los  Gatos.  Maurice 
Van  Vliet  to  whom  it  niay  concern 


r>     «>-/io,i  Amount 

?uTy   3     1924-126   ACRES   ON  B   Side 
Saratoga    and    Mt.    View    Road     ad- 
joining Calabazas  Creek,   except  10 
■      Acres      Wm     M  Myer  to     Gertrude, 
MaryT,  Fannie,  Martin  &  William^^ 

June^'so'  ■1924  —  lO.sV  '  ACRES  '  '  ON 
^"5?ant'  Road,    also.  Lot    17    Granger 
Subdivision    containing   29.86   acres 
John  Domingo  to  Margaret  L-  Van^^ 

Jun^'e  27,'  ■i924-l6t  '  ii.  '  MOUNTAIN 
View  Acres  Tract.  The  Minton  Co. 
to  Mercantile  Tr.  Co.  and  Chas.  C. 
Sample iiilM 


LIENS  FILED 


BUILDING  CONTRACTS 

SAN  JOAfttJIN  COUNTY 


825    N-Wilson 


DWELLING    and      garage,      $2500;    No. 
1661  E-Lindsay  St.,  Stockton;  own- 
er,   J.    W.    Williams. 
Ave.,   Stockton.  ,,„.„    ^,     mc 

DWELLING  and  garage,  $4950;  No. 111b 

W-Harding    St.,     Stockton;     '"■ 

F.     P.     Dobson.     1041 
Stockton. 


COMPLETION  NOTICES 

SAN  JOAaUIN  COUNTY 

Recorded  Accepted 

July  5,  1924— LOT  143  Burkett  Acrea 
Community,  a  subdivision  in  Sees. 
45  and  56  of  Weber  Grant.  Magnus 
H  Gren  to  A  O  Tyler May  1,  1924 


BUILDING  CONTRACTS 

SAN   MATEO    COUNTY 


July  2    1924— LOT  6  BLK  14,  Hanchett 
Residence   Park,   San   Jose,      Lewis 
H  Case  to  whom  it  may  concern. .. 
June    30,    19^4 

July  2,   1924— LOT   10   BLK  4,  Hester 
Park,  San  Jose.     Isabelle  Fowler  to 
whom   it   may  concern.. May    29,   19,i4 
July    2,    1924— LOT    19    BLK    32,    Scale 
Addition      No.    2,    Palo    Alto.        F    C 
Price   to   Osborne   &   Knight....... 

June  24,  1924 

July  "2,  "i924— LOT  17  Herschbach's 
Subdivision  of  Sierra  Park,  San 
Jose.  Philip  and  Mary  Patnude^  to 
whom    it    may    concern. .  .July    2,1924 

July  2,  1924— LOT  19  BLK  13.  Han- 
chett Residence  Park.  San  Jose. 
Bessie  M  Richards  to  The  Minton 
Qf^  June    30.    1924 

July '2'  1924 — LOT  12  BLK  2.  Alameda 
Park,  San  Jose.  C  Tynan  to  whom 
it  may  concern June  35    1924 

July  3,  1924— BEIN  PTN  LOT  7  BLK 
21,  Chapman  &  Davis  Tract,  San 
Jose.  Frank  F  Ferreira  to  whom  It 
may   concern July   2,   1924 

July  3,  1924— BEING  PTN  BLK  30, 
lands  of  the  Vineyard  Homestead 
Ass'n.,  San  Jose.  C  I  Montoya  to 
whom  it  mav  concern ...  .July  2,   1924 

July  7  1924— LOT  2  BLK  3,  Alameda 
Park,  San  Jose.  William  H  O'Ne-il 
to  whom  it  may  concern.  .July  5,  1924 

July  7,  1924— LOT  12  BLK  1,  Han- 
chett Residence  Park,  San  Jose. 
Charles  W  and  A  Olga  Empey  to 
Leonard  F  Stenerson  and  Robert 
Snider ^.-^^i^    \    ^?^^ 

July  7,  1924— N  COLFAX  ST.  about 
50  E  Orchard  St.  and  Ptn  Lot  1 
Blk  5.  Scheller  lands,  San  Jose.  C 
Rasmussen    to    whom    it   may   con- 


BUNGALOW.  J5000;  Lot  30  Blk  10 /er- 
rlngton,  Burllngame;  owner,  Isabel 
Hamilton;  contractor.  O.  L.  CaT- 
anaugh.  256  State  St.,  San  Mateo^ 

RESIDENCE,  $4500;  Port  Lot  1  &  2  Blk 
10  Ferrington  Lane,  Burlingame. 
ownr,  C.  S.  Mitchell;  contractor,  C. 
S   Mitchell 

BUNGALOW,  $4000;  Lot  25  Blk  37  Van 
Couver  Ave..  Burlingame;  owner, 
Geo.  W.  Williams,  1321  Capuchlno, 
Burlingame;    contractor,     Geo.     w. 

BUNGALOW.' $4500;  Lot  14  Blk  25  Cor- 
tez  Ave..  Burlingame;  owner.  J.  F. 
Ahern.  S.  F.;  contractor,  J  FAhern 

BUNGALOW  and  garage,  $5400,  Lot 
13  Blk  9  Grang  Rd-Blgme^;  own- 
er W.  C.  Roberts,  575  Fulton  St., 
San  Francisco;  contractor.  E.  C. 
Fowler,    829    Edgehlll.   Burlingame. 

DWELLING  and  garage,  59000;  West 
Per.  143  Dorchester  and  Bellvue. 
S  M.  Park,  San  Mateo;  owner,  Mrs. 
Eri  H.  Richardson.  469  Edgewood, 
San  Mateo  ;contractor.  Daley  Bros., 
1105  Edgehill  Drive,  Burlingame. 

DWELLING  $10,000;  So  100  Ft.  Lot  69 
Sycamore  Ave.,  San  Mateo;  owner, 
Mrs  Reed,  Ean  Francisco;  contrac- 
tor,  Simonds   &   Slmonds,   S.  F. 

ALTERATIONS.  $3000;  Lot  2  Blk  2  A 
St ,  San  Mateo;  owner.  J.  A.  McKor- 
mick  estate,  San  Francisco;  con- 
tractor, R.  W.  Hurst, 
worth,  San  Mateo. 


W^%  LOtTsS  SAN  MATEO  PARK.  San 
Mateo.  All  work  for  frame  resi- 
dence and  garage.  £.„„»«•. 

Owner— Arthur  D.  Cadington,  San  Ma- 
teo. 

^SSracfoT-^Mo'dy  J.  Henry  723  Cross- 
way,  Burlingame.  ,.    moi 

Filed  June  28,  1924.  Dated  June  26,  1924 

1st  each  month   11% 

usual   35   days   •  •  ;,o,i,^- cbsT.' VeWf 

Bond,  Forfeit,  none;  Limit,  75  working 

days;   Plans   and  specifications  filed. 


SANTA   CLAR\ COUNTY 

■Recorded  Amount 

June    30      1924-NW     %     OF    LOT    11 

Blk     6       Chapman    &    Davis    Tract. 

Sterling  Lumber   Co.   vs.   Honor  M. 

Lanctot     $255.16 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 

ROSS  E.  PIERCE.  Manager 

905  SIXTH  STREET 


3176    Ells- 


BUILDING    OONTRACTS 

FRESNO   COUNTY 


WRECKING  BLDG. 
COR    FULTON       '" 

Fresno.      All 

building. 
Owner  —  Radin 

Fresno. 
Architect — None. 
Contractor — F.  G 
Filed  July  1.  '24 


\ND    TULARE      STS., 
work   for     wrecking 


Kamp.    Tulare    St., 


Nutting,  9.  F. 
leu  ju..   i.    -^.     Dated  June  30,  '24 
contractor  to  Pa^.^^- -£t-(j|!r«;|iJ^» 
Bond.    $2500.       Surety.    F'<l«''*'y,&    de- 
posit Co.  of  Maryland,     p"""- J^  days 
-      -  •  Plans  and  specifications 


iE°5'o^FT.^5)T  6  BLK  11  SAN  CARLOS. 

All  work  for  store  bldg.  and  garage 

Owner— J.    W.    Munday.    9  th    Ave.    and 

Middlefield,  Redwood  City. 
Architect— None.  „   ,    „      „    -^^^ 

Contractor— A.  Payne,  Oak  Knoll,  Red- 
wood City.  ,  ^         .„    ,„„, 
Filed  June  30,  1924.  Dated  June  28,  1924 

Frame    up     "™ 

Brown   coated    ■■•■ |o A 

Completed    and    accepted    25% 

usual   35   days    •  ■^o,i,XLCOST:  $6o'o^° 
Bond,  Forfeit,  none;  Limit,  45  working 


COMPLETION  NOTICES 

FRESNO    COUNTY 

„.„.,,,_  J  Accented 

?uiTl  f924-E  8  FT.  LOT  12.  all  Lots 
13  to  16  Blk  53.  East  Fresno  Addi- 
lr"mav°^crce^n'^-.^.'""un^°  To^'^a* 
JulV™.'^19l4-£oTS  60  AND  61  BLK 
10.  Roeding  Add.,  Fresno.  A  M 
Shinn  to  whom  it  may  concern.  ...^^ 

July'  V,  '1924— LOTS  lb'  AND  16  BLK 
1.  German  Add..  Fresno  Alexander 
Slater    et    ux    to    P    A    ^f^^-^^-^^.^ 

LOTS    41    &    42,   White- 
Edwin 
oncern. . 
July   5.  1924 


uly    5.    1924- 
house    Tract.    Fresno. 
Harris   to   whom   it  may 


LIENS  FILED 


Recorded 


FRESNO   COUNTY 

Amount 

j\rw'r"'l924-LOTS  39  AND  40  BLK 
1  Dale  Add.  Fresno.  C  E  Mc- 
liuHin.  $27;  H  G  Shirley  $18  vs 
Henry   Wagner  and   P   A  Wolft.  . .  . 

July  1  1924-^LOT9  15  AND  16  BLK 
if  German  Add,  Fresno.  C  E  Mc- 
Mullin    vs    Alex      Satler    and    P      A 

,  -°'3«  i?2'f£LS°TS- 18:  -19  -^^  20  Bif  * 
1    Hazelton   Add,   Fresno.     Victor  J 
Cox  vs   Barbara   Scheid   and    Harry 

AHalian  $104 

July  3  1924-LOTS  15  AND  16  BLK  1, 
German  Add,  Fresno.  Craycroft 
McKnight  Brick  Co  vs  Alexander 
<5atler  and   P  A  Wolft *oJ- 

Ju!v  3?  1924-LOTS  39  AND  40  BLK  1 
Dale  Add.  Fresno.  Craycroft  Mc- 
Knight Brick  Co  vs  Henry  Wagner 

Julf3,^f24^°l!STsVrAND-lVBLI^" 
l"  New  High   School  Add'n,  Fresno 
■Routt  Lumber     Co,    $815;    Standard 
Planing  Mill,  $278  vs  A  F  Wood. . . 
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BUILDING    CONTRACTS 


COXTU.l  COSTA   COL.NTY 


[>\VELt.IN«},  one-story  fiamc,  f400(T:  K, 
44lh  St.,  bet.  Barrett  and  Ro'Qaevelt-' 
Sts.,  Richmond;  owmr.  E.  O. 
Fisher.  547  44th  Si.,  liichmondi 
contractor,  K.  J.  ^ennint;,  545  Sa'". 
Pablo  Ave.,  Richmond. 

DWELLING,  one-story  franii',  {2590;  W 
33rd  St..  bet.  Barrett  and  Roosevelt 
Sts.,  Richmond;  owner.  S.  Sum- 
mer.M,  334  Clay  St.,  OaklaR;a;  con- 
tractor, K.  J.--  Henning,  546  San  ' 
Pablo  Ave.,  Richmoml. 

DWELLING,  one-story  frame,  $2000;  S 
Florida  St.,  bet.  5th  and  6th  Sts., 
Richmond;  owner,  A.  Navone,  127 
4th  St.,  Richmond. 

DWELLING,  one-slory  frame.  $4200; 
E  21st  St.  bet.  Roosevelt  and 
Grant  Sts.,  Richmond;  owner,  M. 
Frates,  538  19th  St..  Richmona; 
contractor.  N.  K.  .-Vnderson,  2030 
Roosevelt    St..    Riohmonrl. 


BUILDING  CONTRACTS 

SAN    .\XSELMO,    M.ARIN    COl'NTY 


Month    of   Ji; 


1(124 


GARAGE,    $150;    Cedar    and    Woodland 

Ave.;  owner,   A.   Tarrano. 
DWELLING,    $3300;      Lots      74    and    75, 

Ross   Valley   Park;   owner,.  A-.  Nor- 
ton. -     ' 
r>WELLING.    $2700;       Hampton    Court; 

owner,   Crocker  &  Bennett. 
DWELLING,      $3500;      Lot      26,      Tamal 

Park;  owner,  C.  W.  and  Jean  Coon. 
DWELLING,     $3000;       Lot     8,    Carrigan 

Tract;  owner,  A.   H.   Seimer. 
DWELLING,    $1250;      Lot    D,    Highland 

Addition;   owner,   Jessie    G.   Ellis. 
G.VRAGE.    $150;    Sequoia    Drive;    owner, 

Mr.    MeKee. 
DWEI.Ll.XG.     $800;       Lot     24,       Blk.     D, 

Floribel     Manor;     owner,     Mary     E. 

Edwards. 
DWIOLLING,  $1500;  Lot   HB,  Oak  Tract; 

owner,   W'illiam    Kuehnleon, 


ALTERATIONS  and  addition,  present 
structure,  $300;  Madrone  Ave.,  por- 
tion Lot  99,  Ross  Valley  Park; 
owner,  G.  W.  Miller. 

DWELLING  and  garage,  $4200;  Lot  8, 
Blk.  3,  Morrllngside  Court;  owner, 
R.    A.    Carey    &    Doherty. 

G.\R.\GE,  $150;  Belle  Ave.;  owner,  A. 
H.  McKnew. 

G.AR.XGE,  $250;  NW  cor.  Scenic  and 
Elm  -Aves.i  owner,  F.  T.   Perkins. 


A.       S^T       "OVBRBl  IliT"       SAYS 
lO.XftTKl  CTlOJi     JOIR.X.AI,     .. 


In  a  recent  issue,  the  Southwest 
Builder  and  Contractor,  published  in 
Los  .\ngeles,  answers  the  claim  of 
Frank  C.  MacDonald,  president  of  the 
California  State  Building  Trades' 
Council,  that  the  aity  of  Los  Angeles 
i.s  "overbuilt."     The  publication  says; 

"Frank  C.  MacDonald,  president  of 
the  State  Building  Trades  Council,  is 
quoted  in  the  San  Francisco  news- 
papers as  saying  that  'Los  Angeles  has 
.  "overbuilt"  during  the  last  year  or  two, 
and  the  building  slump  was  an  in- 
evitable reaction.'  There  has  not  been 
a  time  in  the  last  twenty  years  when 
Los  Angeles  was  not  'overbuilt'  in  the 
opinion  of  some  people.  Even  when 
there  was  the  greatest  demand  for 
new  buildings,  predictions  that  the  city 
was  gbing  too  fast  and  assertions  that 
there  wasn't  any  need  tor  all  the 
buildings  being  erected,  were  very 
common.  A  lot  of  people  who  took 
in  this  sort  of  talk  let  wonderful  op- 
portunities slip  by  them,  while  the 
optimists  counted  their  profits  arising 
from  the  steady  expansion  and  develop- 
ment  of   the   city. 

"It  is  true  t'liat  tor  a  period  follow- 
ing the  war  buildings  of  all  kinds  were 
at  a  premium  as  a  result  of  the  short- 
age caused  by  slowing  down  of  build- 
ing during  the  war.     Due  to  extraordi- 


nary building  activity  that  shortage 
has  been  relieved  and  the  reaction  has 
brought  building  back  to  normal.  But 
the  city  Is  not  'overbuilt.'  There  are 
more  houses  to  let  than  at  any  period 
since  the  war,  but  me  percentage  of 
vacancies  is  far  below  what  is  con- 
sidered a  normal  in  the  average  pros- 
perous and  growing  city.  It  Is  neces- 
sary that  building  should  keep  ahead 
of  the  actual  demand,  otherwise  the 
public  would  be  at  the  mercy  of  land- 
lords and  expansion  of  the  city  would 
be  hampered.  If  building  in  Los  An- 
geles should  suddenly  cease,  houses 
would  be  at  a  premium  within  two 
months.  That  is  the  extent  to  which 
the  city  is  'overbuilt.'  " 


ZIXC   ROOFS    UNDER  TEST 


Tests  of  corrugated  zinc  roofing  are 
now  under  way  at  the  Bureau  of 
Standards  of  the  Department  of  Com- 
merce for  the  purpose  of  determining 
the  loads  that  can  safely  be  carried  by 
this  material.  Unlike  most  roofing  ma- 
terials zinc  fails  not  by  breaking  but 
l>y  bending  slowly  under  load,  the 
material  taking  a  permanent  set.  It  is 
therefore  not  considered  desirable 
where  heavy  loads  must  be  born  con- 
tinuously, unless  it  is  well  supported. 
But  where  the  normal  load  is  light,  as 
it  is  apt  to  be  in  the  tropics,  zinc  roof- 
ing may  prove  more  durable  than  gal- 
vanized steel,  as  the  latter  fails  rapidly 
from  corrosion  in  such  climates.  The 
test  made  on  the  roofing  consists  in 
loading  the  corrugated  sheet  with  sand, 
the  sheet  being  supported  on  a  frame- 
work representing  the  roof  purlins. 
The  load  is  left  in  place  for  a  month  or 
more  and  the  deflection  is  measured 
each   day. 


A  SERVICE 
of  REAL  VALUE 


The  National  Mill  and  Lumber 
Company  places  at  your  disposal, 
without  obligation,  the  services  of 
a  corps  of  skilled  estimators,  with 
wide  experience  in  figuring  gen- 
eral millwork,  cabinet  work  and 
detail  work  of  all  kinds.  We  be- 
lieve their  assistance  will'  be  gen- 
uinely helpful  to  you.  Behind  them 
is  an  organization  offering  you  vir- 
tually unlimited  selection  of  ma- 
terials. .     - 

Manufacturers     of    Pitcher's 

Adjustable  Door  Hangers 

and   Frames 

Catalog   on   Request 


National  Mill  &  Lumber  Co. 


313  Market  Street 
San    Francisco 


High  St.  and  Tlde^vater  Ai 
Oalilnnd 


Hara^tt  (!l0nHtntrtt0n  E^pnrts 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STREET  SAN    FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL   LUMBER  YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 

General    Mill    and    Cabinet    Work.    Stock    Doorn,    Saah 

Kramed    and    MnnldincH 

JERROLD   AVE.  &  VARNEVEI,D  AVE. 

Mission   901-902-903-904  San  Francisco 


Phone  Franklin    3400 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 
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A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  and  Inside  House  Paints 

Rubber  Cement  Floor  Paint 

Concreta 

Washable  Wall  Finish 

Pioneer  Shingle  Stains 

Porch  and  Step  Paint 

Decoret  (Varnish  Stain) 

Silkenwhite  Enamel 

Fuller  Oil  Stains 

Factory  White  Enamtl 

Fullerwear  Spar  Varnish    (for 

inside  and  outside) 
15  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror  Paint   and   Varnish 

Remover 
Pioneer  White  Lead 


GLASS 


Plate  Glass 

Window  Glass 

Ornamental  Glass 

Mirrors 

Beveling 

Polishing 

Silvering 


Estimates     furnished    on     request 

W.  p.  FULLER  &  CO. 


301  Mission  Street 


San  Francisco 


Phone  SUTTER  4400 


OAKLAND 
SACRAMENTO 
STOCKTON 
FRESNO 


LOS  ANGELES 
HOLLYWOOD 
PASADENA 
LONG   BEACH 


Fuller  Branches 

SAN   DIEGO 
SANTA  MONICA 
SAN  BERNARDINO 
SANTA   ANA 


PORTLAND 

BOISE 

WALLA    WALi^A 

SALT  LAKE  CITY 


SEATTLE 
TACOMA 
SPOKANE 
YAKIMA 
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^  and 
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Schumacher. 


Perjtnane^ce 


Office 

210  American  Bank  Building 


Wall 

Warehouses 

San  Francisco        Oakland 
San  Rafael 


Cornfi 


earance 


Remixes  Concrete 


When  materials  have  passed  through  ^lixing  proce^ 
once  and  come  to  discharging  side  of  the  druin, 
ZreTersed  discharge  chute  sprays  them  back  to 
the  charging  side  for  repeated  trips  through  the  5- 
action  rfmSing  process.  This  spraying-showermg 
fct  on,  at  the  sine  time  prevents  separation  of  ag^e- 
gate  according  to  size.  To  the  last  shovelful  of  eve^ 
batch,  Koehring-mixed  concrete  is  ^^°7' ^f'™^^ 
concrete— c/ominant  strength  concrefe-and  to  every 
;SJ  casting  and  bearing,  the  Koehring  is  the  heavy 
duty  mixer  of  trouble -proof,  long  service  lite. 

Capacities 

Construction  Mixers:     10   14  21.  28  cu.  f t.  mixed  concrete. 

Write  for  Catalog  C  000.  „,  .     r  . 

Pavers-     7,  10,  14,  21,  32  cu.  ft.  mixed  concrete.    Wnte  for 

Catalog  P  000. 
Dandie:    Light  mixer,  4  and  7  cu.  ft.  °f  ^„^"«S  duw 

KOEHRING    COMPANY 


/    i- 


^/m 


MILWAU  KEE 


WlSCONSl  N 


(I)  BUde  cuts  through  materials  with 
churning  action.  (2)  Blade  cames  ma- 
terials up,  spilUng  down  again  against 
motion  of  dmm.  (3)  Materials  hurled 
across  diameter  of  drum.  (4)  Materials 
elevated  to  dmm  top  and  cascaded  down 
to  reversed  discharge  chute  which  (5), 
vnth  scattering,  spraying  action,  show- 
ers materials  back  to  charging  side^r 
repeated  trips  through  mixing  process. 


:i5,;^HING    NEW"-Dandie  Mixers  In  Stock  With  Rubber  Tired  Wh^ls. 

HARRON.   RICKARD  &  McC^ONE   CO. 

San   Francisco 
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ESGIXEERIXG         COXSTHUCTION 
AWARDS 


Contracts  awarded  on  large  engi- 
neering construction  projects,  as  pub- 
lished in  the  tour  issues  of  Engineer- 
ing News-Record  (New  York),  during 
the  month  of  June,  reached  $153,140,- 
000  as  against  $257,665,000  in  the  five 
issues  of  May,  1924.  Awards  published 
in  the  four  issues  of  June,  1923, 
amounted  to  $188,786,000. 

The  average  weekly  value  of  June 
lettings  was  $38,785,000  as  compared 
with   $51,533,000    for  May. 

Minimum  costs  observed  in  the  Con- 
struction News  section  of  Engineering 
News-Record  on  each  class  of  con- 
struction are  as  follows:  AVaterworks 
and  excavations,  $15,000:  other  public 
works,  $25,000;  industrial  construction, 
$40,000,  and  commercial  buildings, 
$150,000. 

The  money  value  of  contracts 
awarded  during  June  was  smaller  than 
that  for  the  month  preceding  in  all 
sections  of  the  United  States  except 
New  England,  which  showed  a  gain  of 
about  a  million  dollars.  The  Middle 
-Atlantic  states  fell  oft  nearly  $27,000,- 
000  despite  the  fact  that  large  awards 
in  New  York  City  alone  amounted  to 
$12,603,871  at  the  minimum  costs  just 
mentioned.  New  York  awards  during 
May  of  the  current  year  totaled  $16,- 
204,916. 

Despite  the  general  falling  off  in 
construction  there  were  gains  during 
June  in  lettings  for  sewers,  excava- 
tions, drainage  and  irrigation  projects 
and  federal  government  work. 

Although  the  physical  volume  of 
June  construction  was  under  that  of 
the  corresponding  month  in  1922  and 
1923,  it  was  also  heavier  than  for 
the  same  period  in  the  three  preceding 
years. 


SOITH    .\>1RR.    ENGINEERS    L.AVD 
C.\LlFORXI.A    HIGHWA%S 


Highway  building  in  California  is 
years  ahead  of  France  and  England 
and  likewise  is  forging  ahead  of  many 
eastern  states  in  the  opinion  of  Sr. 
Fermin  Leon  and  Sr.  Hector  Vigil, 
highway  engineers  of  Chile,  who  are  in 
("alifomia  inspecting  state  highways 
as  the  guest  of  Chairman  Harvey  M, 
Toy  of  the  California  Highway  Com- 
mission and  the  state  highway  depart- 
ment. 

The  trip  to  the  West  of  the  two 
South  American  road  builders  followed 
a  tour  through  a  number  of  eastern 
states  where  they  were  members  of  a 
large  party  of  engineers  from  the 
southern  republics  who  came  to  the 
United  States  as  the  guests  of  the 
Highway  Education  Board.  Previously, 
the  two  visitors  had  studied  road  con- 
struction in  several  European  coun- 
tries. 

Following  the  conclusion  of  the  east- 
ern tour,  the  two  Chilian  engineers 
came  to  California,  underspecial  in- 
structions from  their  government,  to 
view  the  highways  of  this  state  before 
returning  to  Valpariso. 

They  arrived  in  San  Francisco  July 
9  where  they  were  welcomed  by  Chair- 
man Toy  who  gave  a  luncheon  in  their 
honor  attended  by  Walter  Frickstadt. 
regional  official  of  the  United  States 
Bureau  of  Public  Roads.  A.  E.  Loder, 
engineer  for  the  California  State  Auto- 
mobile Association,  Col.  J.  H.  Skeggs, 
division  engineer  for  the  California 
Highway  Commission  in  San  Francisco, 
and  Fred  J.  Grumm.  assistant  highway 
engineer  and  special  representative  of 
State  Highway  Engineer  R.  M.  Morton. 

Mr.  Grumm  will  assist  Col.  Skeggs 
and  Chairman  Toy  in  escorting  the 
visitors  over  the  state  highway  in  the 
vicinity  of  San  Francisco  and  will  ac- 
company them  on  a  visit  to  Los  An- 
geles and  vicinity  later. 

Motoring  over  the  Peninsula  High- 
way which  has  been  recently  widened 
to  forty  feet,  the  visitors  expressed 
surprise  and  admiration  over  the  heavy 
type  of  construction  adopted  by  the 
California  Commission.  Roads  of  such 
width  are  uncommon,  even  in  the  states 
with  larje  populations,  they  declared, 
adding  that  California  highways  are 
far  ahead  of  present  road  construction 
in  France  and  England,  two  of  the 
countries   visited  during   their   tour. 

"It  is  a  distinct  compliment  to  Cali- 
fornia to  have  these  distinguished  road 
builders  visit  this  state,"  said  Chair- 
man Toy,  commenting  upon  the  visit  of 
the  Chilian  engineers,  "and  the  Cali- 
fornia Highway  Department  is  pleased 
to  have  the  opportunity  to  show  them 
our  roads  and  to  furnish  them  with  all 
available  information  concerning  our 
highway  system. 

"We  are  pround  of  the  newer  and 
higher  standards  of  construction 
adopted  by  the  present  highway  com- 
mission and  state  highway  engineer 
and  it  is  our  ambition  to  lead  the  na- 
tion in  road  building  if  the  people  will 
furnish  us  with  funds  to  keep  the 
work  going." 


Curtailment  of  elevator  service  in 
the  buildings  of  Los  Angelas  as  a  part 
of  the  power  conservation  program  of 
Southern  California  is  predicted  by  H. 
G,  Butler,  power  superi-itemlent  for  the 
State  Railroad  Commission.  The  sec- 
ond floor  stop  would  lie  eliminated  and, 
in  the  larger  buildings  a  part  of  the 
cars  put  out  of  ser.'ice,  Butler  an- 
nounced. 


HIGH      SPETED     .*rTO     ROADS     PRE- 
DICTED BY   HIGHWAY   OFFIGIAJjS 


High  speed  motorways,  fenced  or 
walled  on  cither  side  except  at  inter- 
vals of  perhaps  five  miles  or  more,  so 
located  as  to  eliminate  intersections 
and  crossings  at  grades,  sate  for  con- 
tinuous speeds  of  thirty-five  or  forty 
miles  an  hour,  perhaps  more,  and 
flanked  by  narrower  and  slower  speed 
roads  for  local  traffic,  will  form  the 
future  traflic  connecting  links  be- 
tween the  larger  cities. 

Such  is  the  forecast  made  by  A.  E. 
Loder,  manager  of  the  good  roads  bu- 
reau of  the  California  State  Automo- 
bile Association,  in  a  recent  talk  be- 
fore the  annual  convention  of  the 
American  Society  of  civil  Engineers. 

While  he  admitted  that  such  an  ar- 
rangement of  highways  would  be  nec- 
essary at  present  in  only  a  few  parts 
of  the  country,  Loder  said  that  he  be- 
lieved that  the  time  would  come  when 
such  a  plan  will  be  in  use.  and  that 
within  the  next  decade  highways  be- 
tween the  larger  centers  of  population 
will  probably  be  laid  out  with  a  view 
to   these   considerations. 

Looking  into  the  future,  the  state 
automobile  association's  good  roads 
manager  sees  the  stream  of  traffic 
flowing  between  the  larger  cities  at  a 
continuous  speed  that  is  faster  than 
the  present  legal  limit  and  operating 
under  such  conditions  that  vehicles  can 
follow  each  other  more  closely  than 
would  be  safe  on  the  present  high- 
ways with  their  frequent  intersections 
and  interruptions  of  the  stream  of 
traffic. 

These  future  express  highways, 
Loder  told  the  engineers  society,  will 
probably  consist  of  one  or  more  high 
speed  motorways.  Entrances  into 
these  motorways  will  be  limited  to 
every  five  or  ten  miles  where  grade 
separations  and  wide  turnouts  and  in- 
lets will  permit  traffic  to  leave  or  enter 
the  motorway  without  interfering  with 
rapidly  moving  traffic.  Grade  separa- 
tions will  be  provided  wherever  trans- 
roads  must  cross  and  the  necessity  for 
left  hand  turns  will  be  eliminated. 

The  high  speed  motorway  would  be 
located  upon  land  owned  in  fee  by  the 
state  and  safeguarded  under  future 
legislation  so  that  it  may  perform  its 
function  of  serving  the  greatest  pos- 
sible number  of  people  in  the  most 
efficient  manner.  On  both  side,  the 
high  speed  roadway  would  be  flanked 
with  narrower  but  continuous  local 
roads  to  which  the  abbuting  property 
will  have  free  and  unhindered  access 
as  at  present. 

With  such  a  layout  local  traffic 
would  be  fully  protected  from  high 
speed  traffic  and  the  high  speed  traffic 
will  not  be  interferred  with  by  local 
and  slow  traffic.  Local  traffic  would 
follow  the  parallel  local  roadways  until 
the  first  intersections,  where  if  It  de- 
sired, it  could  enter  the  high  speed 
motorway. 

Loder  said  that  future  legislation 
would  probably  be  devised  whereby  the 
highways  can  be  under  complete  own- 
ership and  control  of  the  state  instead 
of  being  merely  an  easement  over 
property  which  now  exercises  the  right 
of  erecting  as  many  dangerous  inter- 
sections and  frontage  obstructions  as 
owners  and  real  estate  subdividers  can 
devise. 


Do  you  know  that  there  are  15,201,- 
000  telephones  in  the  United  States  and 
15,221,183  automobiles?  In  1920  there 
were  2,000,000  more  telephones  than 
automobiles. 
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still  further  building  material  price 
reduction  and  a  revival  of  warehouse 
and  allied  construction  loom  large  as 
last-half-of-the-year  prospects,  vrrites 
Allen  E.  Beals  in  the  current  Dow  Ser- 
vice Daily  Building  Reports,  New  York. 
Many  of  the  factors  operating  to  in- 
vigorate the  latter  affect  the  former. 
Housing  developed  the  pre-eminent 
building  investment  nrogram  at  the 
close  of  the  great  war.  From  the  1919- 
20  construction  s.a.^.jn  to  in22-2.'5  that 
type  of  construction  drew  the  lulk  ot 
the  nation's  building  funds.  But  if  the 
first  half  ot  1924  showed  that  there  was 
a  tendency  to  shift  the  last  half  is  cal- 
culated to  accelerate  the  drift  toward 
the  increasing  dominance  of  commer- 
cial building.  For  nearly  five  year?  tl-.e 
national  construction  tide  has  flov/ed 
unturned  in  the  direction  of  doniest.c 
housing  needs.  Indust.-'al  construction 
has  not  participated  in  this  boom  to 
the  same  extent  because  America's  in 
dustrial  expansion  has  I  een  absorbing 
the  vast  volume  of  manufacturing 
space  added  to  existing  mills  durinij  the 
late  national  emergin;/. 


Allan  Rae,  a  building  contractor  of 
547  Lewis  avenue,  San  Leandro,  has 
petitioned  the  United  States  District 
Court  to  be  adjudged  a  voluntary 
bankrupt.  He  scheduled  his  liabilities 
at  $38,406.38,  with  assets  of  $200.  The 
principal  creditor,  said  the  petition,  is 
Ernest  Schmitz  of  Fresno,  to  whom 
$25,000  is  owing  on  a  court  judgment. 
A  creditor's  petition  asking  that  the 
Dowd  Sales  Company  of  this  city  be 
be  declared  an  involuntary  bankrupt, 
also  was  filed  in  the  Federal  Court.  The 
petitioning  creditors  were  William 
Ae-schbach,  the  Illinois-Pacific  Glass 
Company  and  Arthur  G.   Goff. 

Through  the  appeals  made  by  the 
Spring  "Valley  Water  Company  for  con- 
sumers to  conserve  the  supply  in  view 
of  the  present  shortage,  water  con- 
sumption in  the  city  showed  a  reduc- 
tion for  June  of  700,000  gallons  daily 
compared  with  May,  according  to  O.  F,. 
Clemens,  manager  of  the  water  sales 
department. 

The  Japanese  government  has  ad- 
dressed a  communication  to  the  Mexi- 
can Federation  of  Chambers  of  Com- 
merce requesting  to  be  placed  in 
touch  with  the  Mexican  producers  for 
the  purpose  of  placing  orders  for  raw 
materials  previously  purchased  in  the 
United   States. 


The  Wendover  cut-oft  will  be  thrown 
open  to  motorists  about  September  1, 
according  to  Frederick  H.  Meyer, 
chairman  of  the  highway  committee  of 
the  San  Francisco  Chamber  of  Com- 
merce and  president  of  the  Utah- 
Nevada-California  Highway  Associa- 
tion. The  fact  that  the  cut-off  will 
be  ready  for  travel  this  year  is  en- 
tirely dtie  to  the  efforts  of  Mr.  Meyer. 
George  S.  Forderer,  vice  president  of 
the  Chamber,  and  others  who  raised 
$50,000  in  San  Francisco  and  Northern 
California  with  which  to  construct  the 
cut-off.  The  Wendover  cut-oft  is  the 
only  direct  highway  tor  motorists  from 
Salt  Lake  City  to  San  Francisco  and  it 
will  lessen  the  distance  by  approxi- 
mately 500  miles.  Travel  from  the  East 
in  the  past  has  had  to  go  way  south  or 
take  the  northern  route  to  avoid  the 
salt  desert  of  Utah,  the  road  through 
which  is  impassable  most  of  the  time. 

General  practical  co-operation  of  big 
corporations  with  the  Forest  Service 
Department  ot  Agriculture  in  prevent- 
ing forest  fires  was  inaugurated  by 
the  Shell  Company  of  California,  which 
has  started  work  on  repainting  its 
twelve-foot  yellow-and-red  dial  signs, 
on  highways  all  along  the  Pacific 
Coast,  with  posters  urging  motorists  to 
help  prevent  fires.  Every  Shell  station 
has  been  made  an  auxiliary  of  the 
Forest  Service,  to  report  incipient  fires 
immediately  where  it  is  more  conven- 
ient to  reach  a  Shell  station  than  a 
forest  ranger. 


Unfilled  orders  on  the  books  of  the 
United  States  Steel  Corporation  as  per 
June  30,  totalled  3,262,205  tons,  a  de- 
crease ot  365,584  tons  from  the  May  31 
total.  On  April  30  the  total  was  4.- 
082,447  tons;  on  March  31.  4,782.807  and 
on  June   30,   1923,  it  was   6,386,261   tons. 

The  Sutter  county  supervisors  have 
ordered  plans  prepared  for  the  cause- 
■way  to  connect  with  the  west  approach 
to  the  new  bridge  at  Nicolaus  on  the 
Garden  Highway  between  Yuba  City 
and  Sacramento.  The  improvement  will 
cost  approximattly  $180,000. 

■Wm.  H.  Phippis,  68,  wealthy  lum- 
berman, died  in  Hudson,  Wis.,  July  14. 
Phippis  owned  extensive  lumber  in- 
terests "on  the  Pacific  Coast,  according 
to  reports. 


In  furtherance  of  its  efforts  to  afford 
prompt  relief,  where  possible,  to  water 
consumers  who  are  subjected  to  incon- 
venience or  threatened  loss  by  reason 
of  the  prevailing  drought  conditions, 
the  State  Railroad  Commission  has  ap- 
pointed E.  H.  Harroun.  a  hydraulic  en- 
gineer, as  advisory  engineer  in  water 
matters.  Mr.  Harroun  will  be  dis- 
patched to  the  scene  wherever  his  ser- 
vices are  necessary  to  adjust  differ- 
ences betweep  public  utility  water 
companies  ana  consumers,  or  to  ad- 
vise the  utilities  in  the  matter  of  de- 
veloping their  full  resources,  and  in 
apportioning  their  available  supply 
where  a  shortage  to  certain  consumers 
is  threatened. 


Lumber  exports  from  the  port  of 
■Vancouver,  B.  C,  amounted  to  164.000,- 
000  feet  during  the  first  four  months 
of  the  current  year. 


Los  Angeles  harbor  commission,  in 
a  policy  ot  retrenchment,  has  abolish- 
ed the"  positions  of  superintendent  of 
the  Municipal  Terminal  railway  held  by 
George  Southwick;  assistant  .  harbor 
engineer,  held  by  E.  W.  Merwin.  and 
assistant  engineer,  held  by  John 
Gower.  Burt  Edwards,  chief  account- 
ant will  assume  also  the  duties  of  con- 
troller, formerly  held  by  J.  H.  Woods. 
John  C.  Shaw  has  been  appoijited  as- 
sistant harbor  engineer. 

Wyoming  and  Colorado  Short  Line 
Railroad  Company  has  applied  to  Inter 
State  Commerce  Commission  tor  au- 
thority to  construct  a  380-mile  line 
from  Casper  Wvo..  southwest,  to  the 
Colorado-Utah  state  line-  The  new  line 
would  traverse  an  unserved  cattle  ter- 
ritory, oil  and  gas  sections,  iron  and 
coal   fields   and  a  lumber   region. 

Los  Angeles  is  credited  with  one- 
twentieth  of  all  the  building  operations 
in  the  United  States  during  1923  m  a 
statement  issued  by  the  Los  Angeles 
Chamber  of  Commerce.  Reports  from 
other  cities  in  southern  California 
showed  similar  record-breaking  build- 
ing activities. 


California  State  Highway  Commis- 
sion announces  the  promotion  of  J.  ('. 
McLeod  and  H.  S.  Comly  to  the  position 
ot  division  engineer.  Both  men  have 
been  acting  division  engineers  for  sev- 
eral months,  McLeod  being  in  charge 
of  Division  10  with  headquarters  in 
Sacramento  and  Comly  heading  Divi- 
sion 2  with  headquarters  at  Dunsmuir, 
Siskiyou  county.  Promotions  followed 
a  civil  service  examination  in  which 
both  engineers  attained  a  grade  en- 
titling them  to  hold  the  position  of  di- 
vision engineer. 

H.  C.  Bottorff,  city  manager  of  Sac- 
ramento, by  resolution  of  the  City 
Commissioners,  has  been  directed  to 
submit  complete  report  of  the  physical 
condition  ot  the  city  filtration  plant 
and  a  separate  rejiort  showing  all  ex- 
penditures and  disbursements  in  con- 
nection with  the  plant.  This  action 
was  taken  in  compliance  with  a  de- 
mand by  a  group  of  the  city  commis- 
sioners, led  by  A.  E.  Goddard,  that  the 
council  heed  "the  rumbling  of  discon- 
tent among  the  people  of  Sacramento 
with  the  condition  ot  the  filtration 
plant." 

Harold  C.  Cloudman  of  Berkeley  an- 
nounces his  candidacy  for  the  nomina- 
tion ot  assemblyman  from  the  Fortieth 
District.  Cloudman  is  an  engineer  and 
for  the  nast  five  years  was  with  the 
U  S.  Geological  Survey  as  chief  of  the 
field  division  in  the  classification  of 
lands  in  the  water  Resources  Branch. 
During  the  world  war  he  served  as 
captain  in  the  Engineers'  Division  of 
the  Army. 

Grover  L.  Walters  has  been  appoint- 
ed building  inspector  of  Fullerton  and 
will  assume  the  duties  also  ot  electrical 
and  plumbing  inspector,  succeeding  E. 
S  Richmond,  building  inspector,  and  J. 
S  Falvey,  electrical  and  plumbing  in- 
spector, resigned.  Mr.  Walters  was  for 
three  years  connected  with  the  city  en- 
gineering department. 


Gustav  Lindenthal.  internationally 
known  bridge  engineer  ot  New  York  is 
in  San  Francisco  to  make  a  survey  tor 
the  proposed  bridge  from  Hunters' 
Point  to  the  projected  naval  base  at 
\lameda.  Eastern  capitalists  are  said 
to  be  willing  to  put  $25,000,000  into  the 
project. 

B  G.  Lamme,  chief  engineer  of  the 
Westinghouse  Electric  &  Manufactur- 
ing Company,  internationally  known 
authoritv  and  inventor,  died  in  Pitts- 
burgh Pa.,  recently.  His  brother  \v  il- 
liam  E.  Lamme,  is  a  San  Francisco 
electrical   engineer. 

C  E  Grunskv.  San  Francsico  engi- 
neer, has  been  relieved  ot  his  position 
as  ciiief  engineer  on  the  Vallejo  muni- 
cipal water  project  in  Gordon  'Valley. 

Petitions  have  been  presented  to  the 
Alameda  City  Council  seeking  the  ap- 
pointment of  an  industrial  expert  as 
an   assistant   to    the   city  manager. 
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Orcanludona    havlliK    ■    cllrrrt    connrrtlo 


caniitrnctlon   Indnstry  are   Invited   to   mbmlt   bcits  for  puhll« 
t-hia  department. 


II.I.IVOIS     III  ll.nlXti     CONTllACTOnS 
AUOIT    tOUK    OF    KTHIiS 


BriL.Dl!:RS   INSTAI^L   OFPICBRS 


The  Associated  HuildinK  rcintractors 
of  Illinois  at  a  rccont  district  conven- 
tion adopted  the  following  "Code  of 
Ethics:" 

"The  Builder  considers  his  voca- 
tion worthy  of  respect  and  adula- 
tion as  affording  him  <listinot  op- 
portunity  to   serve   society. 

"The  Builder  desires  to  improve 
himself,  increase  his  efficiency  and 
enlarge  his  service,  and  by  so 
doing,  he  expects  to  profil  through 
and  by  such  service. 

"The  Builder  realizes  that  he  is 
a  business  man  and  ambitious  to 
succeed,  but  that,  first  he  must  be 
ethical  and  wish  no  success  that 
is  not  founded  on  justice  and  mor- 
ality. 

"The  Builder  holds  that  he  must 
e.xchantre  his  product,  his  labor,  his 
service  and  his  ideas  for  profit.  He 
wants  that  profit  to  be  legitimate 
and  ethical  and  desires  all  parties 
In  the  exchange  benefited. 

"The  Builder  wants  to  be  an  ex- 
ample to  his  brother  builders  and 
uses  his  best  efforts  to  elevate  the 
standards  of  his  vocation,  and  con- 
duct his  afflairs  that,  others  may 
find  it  wise,  profitable  and  condu- 
cive  to  happiness. 

"The  Builder  wants  to  conduct 
his  business  so  as  to  render  perfect 
service,  superior  to  his  competitors, 
and.  when  in  doubt,  give  service 
beyond  the  strict  measure  of  obli- 
gation. 

"The.  Builder  believes  in  the 
Golden  Rule:  'All  things,  whatso- 
ever ye  would  that  men  should  do 
unto  you.  do  ye  even  so  unto  them.' 

"The  Builder  contends  that,  so- 
ciety best  holds  together,  when 
equal  opportunity  is  accorded  all 
men." 


L.    A.    BITII-DERS    BANQUET 


About  350  members  attended  the  an- 
nual banquet  and  installation  of  officers 
of  the  Los  Angeles  Builders'  Exchange, 
July  1.  James  C.  Hanley  was  toast- 
master.  Edward  Elliott,  vice-president 
of  the  Security  Trust  &  Savings  Bank, 
in  charge  of  its  research  and  educa- 
tion department,  was  the  principal 
speaker,  his  subject  being  "The  Bank- 
er's Relation  to  Building."  Mr.  Elliott 
was  formerly  professor  at  Princeton 
University. 

Other  speakers  were:  Godfrey  Ed- 
wards of  Edwards,  Wildey  &  Dixon 
Co.,  newly  elected  president  of  the  Ex- 
change; J.  H.  Bean,  county  supervisor, 
who  outlined  plans  for  the  Los  An- 
geles civic  center;  J.  A.  McNaughton, 
general  manager  of  the  Los  Angeles 
Union  Stockyards;  Emil  Brown,  sec- 
ond vice-president  of  the  Exchange, 
and  Paul  P.  Langworthy,  the  new  sec- 
retary of  the  organization. 


ELECTRIC    MEN    MEET 


The  commercial  advantages  of  arti- 
ficial illumination  were  discussed  at 
the  regular  monthly  meeting  of  the 
Sacramento  Valley  Electrical  Associa- 
tion held  in  the  Hotel  Land.  Sacra- 
mento. July  9.  R.  S.  Prussio.  of  the 
Westinghouse  Lamp  division,  was  the 
principal  speaker  of  the  evening.  The 
entertainment.  which  consisted  of 
music  by  an  orchestra  and  a  humorous 
lecture  by  Ellis  Purlee.  was  under  the 
direction  of  the  Sacramento  division  of 
the  association. 


Contra  Costa  County  Builders'  Ex- 
change, with  headquarters  in  Rich- 
mond, at  the  July  11  meeting,  installed 
the  following  officers:  P.  M.  Sanford. 
president;  E.  H.  Hlggins,  vice-presi- 
dent; J.  L.  Eakle,  second  vice-president; 
James  Walker,  treasurer;  E.  A.  Mar- 
shall, secretary.  The  new  directors  are 
P.  M.  Sanford.  E.  H.  Higgins,  A.  P. 
Hill,  E.  A.  Marshall,  James  Walker,  J. 
L.  Eakle,  W.  Snelgrove. 


S.    F.    EXCHANGE    VISITOR 


William  Darby  of  San  IJiego,  first 
vice-president  of  the  California  Ma- 
terial Dealers'  Association,  was  a  re- 
cent visitor  on  the  floor  of  San  Fran- 
cisco Builders'  Exchange. 

Mr.  Darby  was  very  much  pleased 
with  the  system  on  which  the  exchangs 
is  operated  and  expressed  considerable 
surprise  on  the  amount  of  business 
transacted  by  the  members  on  the  ex- 
change floor. 

Mr.  Darby  is  president  of  the  William 
Darby  Company  of  San  Diego,  whole- 
sale and  retail  dealers  of  building  ma- 
terial specialties.  He  reports  condi- 
tions good  in  the  southern  section  and 
forecasts  a  healthy  construction  year 
for    the   entire    state. 


LOS    ANGELES     WAGE     SCALES 


According  to  the  Builders'  Exchange 
Bulletin  of  Los  Angeles,  from  informa- 
tion supplied  by  Hummel  Bros.,  labor 
agents  of  that  city,  the  going  wages 
for  the  following  classes  of  skilled  and 
unskilled  labor,  as  of  June  25th,  in  Los 
Angeles,  follow: 
Carpenter,    foreman,    day..$   9.00-?11.0n 

Carpenters,    finish,    day 7.00        8.00 

Carpenters,   rough,   day.  .  .  .      5.00        6.00 

Plasterers,  per  day 10.00      12.00 

Brick   layers,   per  day 10.00 

Hod  carriers,   per  day 8.00 

Mortar   mixers,   per  day 5.00 

Cement   finishers,   per  day.      8.00        9.00 

Hoist  engineers,  per  day 6.00 

Plumbers,  per  day 8.00        9.00 

Roofers,  per  day 7.00 

Concrete    mixer    engrs 5.00        6.00 

Painters,    per    day 5.00        7.00 

Reinforced    steel    men 6.00        7.00 

Structural    steel    workers 7.00 

Floor  scrapers,  per  sq.  yd.  28c 

to  35c,  per  day f.OO      10.00 

Hardwood  floor  layers,  per  sq. 

yd..  28c  to  35c,  per  day     8.00      10.00 

Lathers,   per  M 5.00 

Shinglers.    per   M 1.35 

Truck   drivers,   Fords 4.00        5.00 

Truck    drivers,  large  trucks     4.00        6.00 
Carpenters'   helpers,   per  day....        4.00 

Laborers,   concrete,   per  day 4.00 

Laborers,    common,   per   day 4.00 

At  present  the  supply  of  the  above 
mentioned  classes  of  labor  exceeds  the 
demand. 


The  California  Association  of  Elec- 
trical Inspectors  will  meet  at  Long 
Beach  on  July  28th  and  29th.  The  pur- 
pose of  this  meeting  is  to  adopt  uni- 
form requirements,  interpretations  of 
the  different  rules  of  the  Board  of 
Underwriters  and  the  Industrial  Acci- 
dent Commission  relating  to  electrical 
inspections  and  installations  in  the 
state.  The  new  code  recently  promul- 
gated will  be  discussed  with  a  view  to 
harmonizing  its  interpretation  through- 
out the  state. 


.MAX        E.        COOK        REPRESENTING 
REU'iVOOU    ASS'N    IN    L.    A. 

The  California  Redwood  Association 
announces  the  the  appointment  of  Ma.\ 
E.  Cook  as  their  representative  In 
Southern  California,  with  ofl^ces  in  the 
Metropolitan   Building,   Los  Angeles. 

Mr.  Cook  has  had  fourteen  years 
experience  as  an  architect  in  Northern 
California. 

In  the  past  four  years  over  1200 
farm  and  administration  buildings  have 
been  built,  under  supervision  of  Max 
E.  Cook,  for  six  years  Farmstead  En- 
gineer, in  charge  of  all  building  work 
for  the  State  Land  Settlement  Board, 
on  the  9000  acre  State  Land  Colony 
seven  miles  south  of  Turlock  in  the 
San  Joaquin  Valley. 

Under  the  State  Land  Settlement  Act 
the  Delhi  settlers  were  in  most  in- 
stances loaned  60  per  cent  of  the  value 
of  their  buildings  on  a  twenty  year 
term.  This  policy  made  it  imperative 
for  the  best  interests  of  the  settlers  as 
well  as  for  the  protection  of  the  state, 
to  adopt  certain  safe  standards  of  con- 
struction. One  of  the  outstanding 
features  of  the  building  program  at 
Delhi  in  this  connection  was  the  al- 
most universal  use  of  Redwood  for 
siding  the  many  homes  and  outbuild- 
ings, the  use  of  redwood  boards  for 
barns,  etc.,  and  T.  &  G.  redwood  ceil- 
ing on  the  walls  of  the  modern  draft 
tight  poultry  houses,  which,  if  built 
end  to  end  would  extend  over  a  mile  in 
length  and  where  one-half  million  feet 
of  this  material  alone  was  used. 

From  the  very  outset  Redwood  was 
selected  as  the  most  satisfactory  ma- 
terial to  withstand  the  rigors  of 
climate  in  the  valley  and  conditions  to 
be  met  on  the  farm. 

Quoting  Mr.  Cook  on  this  subject 
"Farm  Buildings,  more  than  others, 
suffer  from  lack  of  adequate  paint.  At 
Delhi  we  found  it  necessary  to  refuse 
a  loan  on  an  unpainted  building,  but 
recognizing  the  difficulty  of  keeping 
farm  buildings  properly  painted  at  all 
times,  we  adopted  Redwood  as  a 
standard  construction  for  all  sills,  un- 
derpinning, siding,  barn  boards  and 
exposed  finish.  I  know  no  wood  that 
can  withstand  lack  of  paint  and  hold 
up  better  otherwise  under  adverse  con- 
ditions, on  the  form,  nor  that  is  more 
truly  economical  for  such  use,  than 
Redwood." 

Mr.  Cook's  major  work  in  the  South- 
ern California  District  will  consist  of 
consulting  architects  and  contractors 
in   the   interests  of  Redwood. 


LUMBERMEN   TO   MEET 


The  midsummer  meeting  of  the  Na- 
tional-American Wholesale  Lumber  As- 
sociation to  be  held  at  Portland,  Ore., 
July  30  will  be  largely  attended  by  the 
western  membership  and  a  number  of 
eastern  officers  and  members  will  be 
on  hand.  This  meeting  provides  op- 
portunity for  consideration  of  prob- 
lems especially  affecting  the  north 
coast  membership  and  their  relation  to 
organization  activities  at  large.  R.  A. 
Dailey,  manager  of  the  association's 
north  coast  office,  has  visited  Portland 
and  made  plans  for  the  meeting  pro- 
gram, etc..  and  a  number  of  subjects, 
including  transportation  as  it  affects 
intercoastal  business,  credits,  arbitra- 
tion, cost  of  doing  business,  uniform 
order  blank,  etc.,  will  be  discussed. 

The  meeting  will  be  held  at  the  Ben- 
son Hotel,  starting  with  a  luncheon  on 
Tuesday,   July    30. 
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Question— What  Kind  of  A  Town  Would  You 
Like  to  Live  In? 

BY     JOHN     IHLDER.     MANAGER.     CIVIC     DEPARTMENT,     CHAMBER     OF 
BY     JOHN      •"'^.jj^^j,pj^  OP  THE  UNITED  STATES 


The  excellence  of  a  town  depends 
so  much  upon  the  ability  and  the 
spirit  of  its  people  that  these  may 
(luite  upset  any  comparative  rating 
based  upon  actual  tangible  accomplish- 
ment, though,  of  course,  with  ability 
and  the  right  spirit  the  people  of  any 
given  community  are  bound  to  secure 
a  lot  of  accomplishments 

The  trouble  is  that  we  have  to  mark; 
them  on  what  they  have  done  to  date 
and  can  not  take  into  account,  what 
may  be  the  fact,  that  they  have  been 
overcoming  some  great  natural  handi- 
cap which  absorbed  most  of  their 
energy  without  showing  much  positive 
result,  or,  what  again  may  be  a  fact 
that  they  have  only  recently  learned 
how  to  work  together  effectively.  In 
either  case  the  marks  given  their  town 
are  likely  to  be  low,  and  yet,  because 
of  the  spirit  they  have  developed,  the 
things  they  are  now  doing,  the  ac- 
complishments they  are  sure  to  have  to 
their  credit  in  the  near  future,  they 
may  have  a  town  that  we  would  find 
it  very  inspiring  to  live  in.  For  it  is 
where  men  are  now  achieving,  not 
where  they  have  achieved  and  are  now 
sitting  back  admiring  the  past,  that  we 
would    want    to    live. 

On  the  other  hand,  there  is  no  limit 
to  achievement  e.xcept  the  limit  im- 
posed by  our  personal  limitations.  So 
where  we  find  a  community  that  has 
done  a  lot  and  is  still  going  ahead 
with  the  same  vision  and  enthusiasm 
and  energy  to  fresh  achievement,  there 
we  prabably  shall  find  the  people  with 
whom  life  would  be  best  worth  living. 
I  assume  that  the  existence  of  a 
town  or  city  depends  upon  business. 
The  first  test  of  community  excellence 
therefore  is.  What  kind  of  a  place  is  it 
for  business?  And  the  answer  to  this 
question  goes  a  long  way  toward 
answering  the  other  important  ques- 
tion, "Is  it  the  kind  of  a  town  we — you 
and  I —  would  like  to  live  in?"  For,  I 
also  assume  that  we  must  earn  the 
living  we  are  going  to  live. 

Having  assured  ourselves  of  the  ex- 
cellence of  our  town  from  the  essential 
point  of  its  providing  us  with  a  living, 
the  next  question  is.  what  does  it 
provide  beyond  mere  living.  For  es- 
sential as  we  feel  that  mere  living  is, 
that  alone  will  not  satisfy  us;  much 
less  will  it  make  others  who  are  al- 
ready making  a  living  elsewhere  look 
upon   our   town  with  desire. 

Some  day  the  hard-boiled  man  wakes 
up  to  find  that  his  associates  who  have 
made  their  pile,  have  moved  to  some 
other  place  to  spend  it,  and  the  fellow 
who  is  irked  by  the  sight  of  toil,  re- 
alizes that  it  is  on  the  profits  of  busi- 
ness that  he  exists.  As  these  two 
scold  each  other  the  audience  begins 
to  wake  up  to  the  fact  that  business  is 
the  basis  of  most  of  what  makes  life 
worth  living,  beauty,  art,  music;  com- 
fortable homes,  a  gracious  social  life; 
all  these  come  from  the  profits  of  busi- 
ness. And  at  the  same  time  it  wakes 
up  to  the  complementary  fact  that 
business  is  not  an  end  in  itself,  but  is 
a  means  to  an  end,  "that  we  may  live 
more  abundantly." 

So  we  begin  to  understand  that  while 
business  is  the  first  essential  to  our 
town,  it  is  not  the  whole  town,  and 
consequently  instead  of  spoiling  the 
rest  of  the  town  it  must  make  the  rest 
of  the  town  a  better  place  to  live  in.  I 
am  therefore  going  to  suggest  an  en- 
largement of  our  first  test: 

"While  the  existence  of  a  town  or 
city    depends    upon    business,    that    ex- 


the 


istenee  is  not  justified  unles: 
profits  of  business  make  life  in  that 
town  constantly  more  and  more  worth 
living."' 

Assuming  that  we  are  agreed  upon 
this  double-barreled  proposition,  we 
shall  proceed  by  defining  a  series  of  ex- 
cellences by  which  to  measure  our 
town. 

First  Item— My  first  item  in  grading 
our  town  is  to  assume  that  it  has  a 
varietv  of  industries  none  of  which  are 
mutually  harmful.  A  blast  furnace  and 
a  silk  mill,  for  example,  do  not  make 
ideal    neighbors. 

Second  Item— The  industries  of  our 
town  should  be  those  for  which  the 
town   offers   peculiar  advantages. 

Third  Item — Commerce — This  is  put 
third  instead  of  first  because  in  spite 
of  historical  development,  commerce 
has  come  to  depend,  especially  In  re- 
tail  business,   somewhat  on   industry. 

Fourth  Item — "Has  our  town  a  plan 
which  will  guide  its  future  growth,  and 
regulations  which  will  prevent  short- 
sighted and  greedy  individuals  from 
handicapping  business  and  spoiling 
those  things  upon  which  we  spend  the 
profits    of    business. 

Fifth  Item — Does  our  town  have 
good   housing? 

Sixth  Item— Education — Does  our 
town  provide  enough  schools  for  all  its 
children  and  are  all  its  schools  good? 

Other  Items  —  Recreation  —  Public  — 
outdoor,  playgrounds,  parks,  etc. — in- 
door,  music,   etc. 

Commercial — Bowling  alleys,  pool 
rooms,  movies,  theatres,  music,  etc. 

Public  Health— Site  of  the  city, 
natural  drainage,  water  supply,  sewage, 
waste  disposal,  health  department. 
Security — Fire,  Police-courts- jails. 
Neatness  and  Repair — Public  and 
semi-public  buildings — railway  station, 
streets  and  public  places,  private  build- 
ings. .    ^.      . 

The  condition  of  these  indicates 
whether  our  town  has  or  has  not  com- 
munity spirit,   alertness,   self  respect. 

Taxes  and  bonded  indebtedness  if 
too  high  indicate  slackness  in  admin- 
istration or  worse,  indifferent  citizen- 
ship, lack  of  results  from  expenditures. 
If  too  low  indicate  an  indifferent 
citizenship  and  lack  of  civic  pride. 
Municipal  expenditures  should  be  in- 
vestments which  in  large  measure  pro- 
duce financial  results  of  facilitating 
business  and  raising  values.  Some,  like 
expenditures  on  schools,  are  invest- 
ments in  the  future. 

Expenditures  for  present  improve- 
ments, like  street  paving,  should  be  en- 
tirely completed,  bonds  paid  up,  during 
the   life   of   the   improvement. 

If  city  has  a  debt  incurred  to  meet 
current  expenses  or  to  pay  for  im- 
provements which  are  now  used  up  it 
indicates  a  low  standard  of  citizenship. 
Beauty — Beauty  like  happiness  is 
best  when  secured  as  a  by-product.  An 
ugly  thing  is  not  made  beautiful  by 
putting  a  useless  ornament  on  it.  Real 
satisfaction  comes  from  having  the 
things  we  use  every  day  beautiful.  And 
they  will  be  beautiful  if  they  fully 
meet  the  needs  of  use.  The  present  day 
automobile  is  becoming  a  thing  of 
beauty,  but  the  main  consideration  is 
that  i"t  shall  be  useful.  Our  town  will 
be  beautiful  when  we  give  enough 
thought  to  our  buildings  and  to  our 
streets  to  make  them  fully  efficient. 
The  trouble  now  is  that  they  are  half 
baked,  lick  and  a  promise  jobs. 

Individuality — Our  town  should  have 
individuality,    not   be   a   copy   of   some 


other  place.  If  it  has  a  good  tradition 
in  architecture,  follow  that  tradition, 
don't  build  an  imitation  New  York 
hotel  in  Charleston.  Make  use  of 
natural  beauties,  river,  valley,  hills, 
etc.  They  are  never  quite  the  same 
as  those  in  other  towns.  Use  local 
names  for  your  streets  so  that  they 
will  recall  your  history  or  make  those 
who  repeat  them  think  of  your  town. 
When  one  says  Fifth  Avenue  he  prob- 
ably thinks  of  New  York,  but  there  are 
a  hundred  other  fifth  avenues.  When 
one  says  Peachtree  Street  he  does  not 
have  to  add  Atlanta. 

City  Government — We  won't  try  to 
set  up  a  score  for  the  government  but 
will  assume  that  under  our  democratic 
system,  if  the  community  stands  well 
on  the  other  items  listed  then  It  must 
have  a  fairly  good  government  because 
it  has  a  good  citizenship. 

Citizenship — Of  course  we  have  all 
begun  to  realize  by  this  time  that  there 
is  no  way  of  getting  a  good  govern- 
ment without  have  a  good,  active  citi- 
zenship. Perpetual  motion  is  as  much 
a  dream  in  civic  affairs  as  it  is  in 
mechanics.  But  an  active,  effective 
citizenship  means  effort,  constructive 
effort.  So  our  town  has  its  quota  o( 
civic  and  social  agencies  which  afford 
opportunity  for  citizens  to  choose  the 
subjects  in  which  they  are  most  In- 
terested, study  them,  experiment  with 
them,  and  then,  on  the  basis  of  know- 
ledge, put  them  over.  So  we  have  a 
live  chamber  of  commerce  to  present 
the  business  man's  point  of  view  on 
community  problems  and  we  have  phil- 
anthropic agencies  to  deal  with  our 
social    problems. 

The  Spirit  of  the  People — If  there  is 
any  one  thing  that  makes  us  want  to 
live  in  a  town  it  is  the  spirit  of  the 
people.  I  put  this  last  because  it  is 
an  intangible  and  we  Americans  want 
something  we  can  get  a  grip  on.  But 
this  intangible  is  so  important  that  it 
can't  be  left  out.  Any  one  of  you  who' 
has  lived  among  strangers  for  awhile 
knows  the  joy  of  again  being  among 
his  own  people.  And  our  own  people 
are  those  who  are  friendly,  helpful, 
willing  to  get  in  and  push.  That  spirit 
is  not  natural  always,  but  it  can  be 
cultivated.  And  where  that  spirit  is 
there  is  also  a  good  town,  the  kind  of 
town  we  would  like  to  live  in. 


NAIL     ROOFING     MACHINE 


A  new  nailing  machine  that  was  de- 
signed for  roofing  work,  that  feeds 
nails  to  the  hammer  as  fast  as  they  can 
be  driven,  and  that  eliminates  holding 
the  nail  with  the  fingers,  recently  was 
announced  by  the  Pearson  Manufactur- 
ing Company,  Robbinsdale.  Minnesota. 

The  frame  of  the  machine  is  made  of 
malleable  iron,  with  a  galvanized  iron 
nail  box.  The  feeders  and  the  nail 
catch  are  made  of  steel,  with  steel 
wire  springs.  Almost  all  sizes  of  roof- 
ing nails  may  be  used  in  this  device, 
with  a  maximum  nail  length  of  1% 
inches  as  a  possibility.  The  machine 
is  adjustable  for  any  length  of  nail  up 
to  this  limit. 

When  the  nail  is  driven,  the  device  is 
pulled  back.  This  causes  the  nail 
catch  to  spring  into  place,  and  to  feed 
out  another  nail,  ready  for  the  next 
blow.  The  nailer  is  provided  with 
three  convenient  holding  places.  The 
heaviest  gloves  may  be  worn  by  the 
roofer.  The  manufacturers  also  make 
shingle  nailers  and  hand  tackers  that 
are   similar   to   the   roofing  nailer. 
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Bureau  scientists  In  Washington, 
conspicuous  examples  of  the  faithful 
public  servant,  work  for  salaries  that 
a  selfrespecting  plasterer  would  call 
cigarette  money.  Research  men  In 
laboratories  of  great  corporations  fare 
better,  but  by  no  means  well.  Engi- 
neering experts  In  dozen  fields,  well 
equipped  specialists,  are  often  so  111  re- 
warded that  they  find  11  hard  to  live  In 
modest  comfort. 

These  conditions  are  beginning  to 
produce  the  inevitable  result.  Educa- 
tors who  are  trying  to  assist  young 
men  In  their  selection  of  a  career  are 
telling  the  truth  about  the  engineering 
professions  and  are  comparing  them 
unfavorably  with  other  field  of  ac- 
tivity. Engineers  themselves  are 
equally  frrnk  when  advising  their 
young  friends.  Clear-thinking,  well- 
trained  young  men  are  too  precious  an 
asset  to  put  into  blind-alley  jobs. 

Scouts  from  the  great  industrial  cor- 
porations each  Spring  look  over  the 
graduating  classes  of  our  technical 
schools  with  a  view  to  engaging  prom- 
ising students.  Of  late  they  have  been 
complaining  of  the  Insufficiency  of  the 
material  at  their  disposal.  In  some 
Instances  they  have  been  frankly  told 
that  they  want  too  much  for  what  they 
are  willing  to  pay  and  that  they  can- 
not hope  to  find  their  needs  fully  sup- 
plied until  they  are  prepared  to  pay  a 
fair  price  for  the  costly  and  hard-won 
mental  equipment  whose  benefits  they 
desire. 

From  colonial  times  our  people  have 
had  a  genius  for  mechanics,  invention 
and  applied  science.  It  would  be  a 
national  calamity  if  we  should  be  so 
shortsighted  as  to  starve  out  this  price- 
less talent.  If  there  is  any  one  thing 
about  our  social  evolution  that  is  cer- 
tain, it  is  our  growing  dependence 
upon  science  to  solve  the  problems  of 
peace  and  war  and  every-day  life.  To 
weaken  by  neglect  or  indifference  those 
powers  upon  which  our  future  exis- 
tence may  depend  would  be  sheer 
folly. — Saturday  Evening  Post. 


NEW  CORK  MACHINE  BASE 


A  cork  machine  base  material  ne'wly 
introduced  from  Europe,  where  it  has 
been  used  successfully  to  insulate  floors 
against  the  vibration  of  machinery, 
now  is  produced  by  the  Korfund  Com- 
pany, 11  Waverly  Place,  New  York 
City.  This  material  Is  assembled  in 
the  form  of  machine  bases  of  desired 
dimensions,  and  consists  of  blocks  of 
cork,  cut  from  the  bark,  1  9/16  inches 
thick,  held  rigidly  in  wrought  iron 
frames.  The  frames  are  cross-braced 
in  both  directions,  but  the  resiliency  of 
the  natural  cork  practically  closes  all 
joints,  and  affords  an  almost  continuous 
surface. 

The  cork  is  impregnated  with  a  pre- 
servative. The  machine  is  bolted  to  a 
wooden  or  concrete  base,  wliich  in  turn 
is  placed  upon  this  cork  base,  which 
completely  isolates  the  machine  from 
the  floor,  as  no  bolts  pass  through  the 
cork  base. 


MOISTURE    ABSORPTION    OF    TERRA 
COTTA 


The  U.  S.  Bureau  of  Standards  re- 
cently made  some  tests  to  determine 
whether  the  percentage  of  absorption 
of  a  small  specimen  of  terra  cotta 
could  be  taken  as  representative  of  the 
absorption  of  the  remaining  sections  of 
the  piece.  One  coping  block  from  each 
of  four  commercial  companies  was 
sawed  into  18  sections  and  an  absorp- 
tion test  made  on  each  section.  It  was 
found  that  in  a  large  terra  cotta  block 
the  percentage  absorption  may  vary  2 
per  cent.  Balusters  corresponding  to 
the  copings  have  been  sawed  in  half 
and  will  also  be  tested  for  absorption. 


'Separate   Contract   System"    is 

Rapped    by   Government   Agency 


High  interest  for  the  entire  con- 
struction industry  Is  held  in  the  fact 
that  a  government  agency  has  refused 
to  accept  the  theory  that  economy  is 
promoted  through  the  "separate  con- 
tract system"  under  which  individual 
agreements  would  be  made  between 
owners  and  those  handling  distinct  in- 
stallations such  as  plumbing,  heating 
equipment,  electrical  fixtures  and 
wiring. 

The  Interdepartmental  Board  of  Con- 
tracts and  Adjustments,  an  agency 
created  by  General  Dawes  while  he  was 
head  of  the  Bureau  of  the  Budget  has 
adopted  a  resolution  which  has  the 
effect  of  refusing  to  abolish  the  gen- 
eral contract  system  from  federal  con- 
struction operations.  This  resolution 
was  adopted  by  the  board  in  answer  to 
the  request  for  adoption  of  the  sepa- 
rate contracts  procedure  made  by  a 
joint  committee  of  the  National  Asso- 
ciation of  Master  Plumbers,  the  Heat- 
ing and  Piping  Contractors'  National 
Association  and  the  Association  of 
Elect  rogists-lnternational. 

The  claims  made  by  this  committee 
in  favor  of  the  separate  contracts  sys- 
tem were  replied  to  in  a  brief  filed  with 
the  board  l^y  the  Associated  General 
Contractors  of  America,  it  being 
through  this  brief  that  a  firm  case  for 
the  joint  contract  system  was  estab- 
lished. 

The  board's  decision  acquires  an 
added  importance,  it  is  pointed  out,  be- 
cause of  the  effect  which  it  will  carry 
into  the  field  of  construction  work 
other  than  that  carried  on  by  the 
government. 

The  text  of  the  resolution,  pointed 
to  as  emphasizing  the  necessity  for 
general  contractors'  services  in  build- 
ing operations,   follows: 

"WHEREAS  a  joint  comraitte  of  the 
National  Association  of  Master  Plumb- 
ers and  the  Heating  and  Piping  Con- 
tractors' National  Association  and  the 
Association  of  Electrogists-Interna- 
tional,  has  requested  the  Interdepart- 
mental Board  of  Contracts  and  Adjust- 
ments to  take  such  action  as  will  re- 
quire the  various  departments  and  in- 
dependent establishments  of  the  Gov- 
ernment, in  connection  with  the  per- 
formance of  public  works,  to  advertise 
separately,  and  contract  separately,  for 
the  portions  of  the  work  which  pertain 
to    their   respectice   specialties;   and 

"WHEREAS  this  board  has  taken 
this  question  under  careful  advisement 
and  has  heard  the  arguments  of  the 
above-mentioned  associations;  of  the 
representatives  of  the  various  depart- 
ments and  independent  establishments 
of  the  Government;  and  of  numerous 
general   contractors;   and 

"WHEREAS  in  view  of  the  evidence 
produced,  taken  together  with  the  ex- 
perience of  competent  government  of- 
ficials familiar  with  construction  work, 
the  board  believes  that  the  granting 
of  this  request  of  the  associations 
above-mentioned  would — 

"(a)  Unduly  restrict  the  freedom  of 
action  of  the  heads  of  departments; 


"(b)  Be  of  doubtful  value  from  the 
standpoint  of  actual  economy  in  many, 
if  not   in   the   majority,   cases; 

"(c)  Result  in  placing  responsibil- 
ities and  duties  upon  supervising  gov- 
ernment officials  which  they  are  not 
always  in  a  position  to  satisfactorily 
perform; 

"(d)  Take  away  from  the  Govern- 
ment any  advantage  which  it  might 
otherwise  secure  from  the  utilization  of 
a  general  contractors'  organization  and 
powers  of  properly  timing  and  co- 
ordinating the  various  parts  of  the 
work;  and 

"(e)  Tend  to  delay  the  performance, 
give  rise  to  claims  for  delays  of  one 
contractor  by  another,  and  create  dif- 
ficulties which  are  largely  avoided 
when  the  work  is  performed  under  one 
contract.      Therefore   be   it 

"Resolved,  That  it  is  the  opinion  of 
the  board  that  it  is  to  the  interest  of 
the  United  States  that  no  action  be 
taken  which  would  place  any  restric- 
tion upon  the  authority  of  the  heads  of 
departments  or  independent  establish- 
ments to  exercise  discretion  as  to  the 
manner  of  awarding  contracts  or  sub- 
dividing the  work  to  be  done;  be  it 
furtiier 

"Resolved,  That  the  question  of  the 
advisability  of  sub-dividing  contracts 
in  specific  cases  be  called  to  the  at- 
tention of  con'tracting  offces  in  the 
manual  of  instructions  now  being  pre- 
pared by  the  board. 

F.  L.  Cranford,  Brooklyn,  N.  T., 
President  of  The  Associated  General 
Contractors  of  America,  commenting 
upon  adoption  of  the  resolution,  said: 

It  is  almost  axiomatic  that  states, 
cities  and  counties  should  turn  to  the 
Federal  Government  in  determining 
their  practices  with  respect  to  contract 
forms  and  practices  in  construction. 
Certainly  if  the  Federal  Government 
could  establish  fundamental  laws  and 
under  these  laws  acceptable  standard 
contracts  and  practices,  in  due  course 
of  time  the  way  could  be  appointed  for 
other  governmental  agencies  to  do 
likewise. 

If  we  assume  that  there  had  been  no 
national  organization  of  general  con- 
tractors to  present  the  matter  of  sepa- 
rate contracts  for  mechanical  equip- 
ment of  buildings  is  it  not  conceivable 
that  the  Joint  Committee  of  Master 
Plumbers,  heating  and  piping  contrac- 
tors and  electrical  contractors  would 
have  fastened  on  the  Federal  Govern- 
ment a  practice  which  some  of  the 
states,  unfortunately,  have  written  into 
their  laws?  Should  this  practice  be- 
come general  in  all  of  our  govern- 
mental agencies,  is  it  not  logical  to 
assume  that  other  sub-trades  would 
follow  in  its  wake  and  gradually  the 
business  of  general  contracting  be 
legislated  out  of  existence?  Is  it  not 
plain  that  the  general  contractors  who 
work  far  from  the  metropolitan  cen- 
ters and  in  small  towns,  or  even  in  the 
country,  are  vitally  aiiected  by  such 
procedure   as   this? 


NATIONAL     FOREST    HIGHWAYS     TO 
BE    BUILT    IN    ARIZONA 


Expenditures  totaling  ?293,559  of 
forest  highway  funds  for  the  con- 
struction of  136  miles  of  roads  within 
or  adjacent  to  the  National  Forests  of 
Arizona  have  just  been  authorized  by 
the  Secretary  of  Agriculture,  according 
to  an  annauncement  from  the  Forest 
Service,  United  States  Department  of 
Agriculture. 

One  of  the  projects  calls  for  the 
completion  of  86  miles  in  the  Cllfton- 
Springerville    section      of    the      Apache 


National  Forest.  The  sum  of  $73,000 
has  been   allotted  to  this  work. 

Between  Flagstafl  and  the  east 
boundary  of  the  Cocaninoc  National 
Forest  over  23  miles  will  be  built,  for 
which  $109,331  has  been  set  aside.  This 
road  forms  an  important  link  in  the 
State   highway   system. 

The  sum  of  $30,000  has  been  allotted 
to  build  eight  miles  along  the  Grand 
Canyon  highway  within  the  Kaibab  Na- 
tional Forest,  beginning  at  the  town  of 
Fredonia.  Another  item  is  for  $81,228 
to  complete  18  miles  of  the  Prescott 
White  Spar  road  in  the  Prescott  Na- 
tional  Forest.  _ 
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TRADE  NOTES 


has 


The  East  Belt  Granite  Company, 
erating  a  plant  at  Sonora,  Cal' 
elected  the  following  directors::  J.  L.. 
Gibbs  of  Tuolumne,  W.  E.  Booker  of 
Jamestown,  A.  Bocci  of  San  Francsco 
D  J.  Jacobs  of  Sonora  and  John  SaseK 
of  Jamestown.  Officers  elected  to  serve 
for  the  ensuing  year  are:  J.  L.  GiDDs, 
president;  W.  E.  Booker,  vice-president; 
John  Sasek,  secretary  and  treasurer.  A. 
Bocci  will  be  in  charge  of  plant  opera- 
tions. 


Early  construction  of  a  $500,000  plant 
in  San  Francisco  for  the  manufacture 
of  varnish  is  contemplated  by  the  Bass- 
Hueter  Paint  Company,  according  to  an 
announcement  of  L.  M.  DuCommun, 
general  manager  of  the  company.  A 
3-acre  site  has  already  been  purchased 
in  the  vicinity  of  Amy  and  Kansas 
streets.  The  new  plant  is  made  neces- 
sary by  the  rapid  increase  in  business 
throughout  the  Pacific  Coast  region, 
South  America  and  Hawaiian  Islands. 

To  stimulate  a  greater  understand- 
ing and  co-operation  between  the 
various  yards  and  departments  of  the 
Union  Lumber  Company,  with  yards 
and  offices  at  Taft,  Delano.  McFarland 
and  Bakersfleld,  S.  T.  Scofield,  general 
manager  of  the  company,  has  arranged 
a  series  of  monthly  luncheons,  the  first 
of  which  was  held  in  Bakersfield  July 
10. 


Shaw-Bertram  Lumber  Company  of 
Klamath  Palls,  Ore.,  has  purchased  50- 
acre  site  about  3  miles'  from  Klamath 
Palls  and  plans  early  construction  of 
a  box  factory  with  a  daily  capacity  of 
150,000  board  feet.  Six  cut-off  saws 
will  be  installed,  J.  R.  Shaw,  manager 
of  the  company,   announces. 


Standard  Staff  &  Stone  Co.  announces 
it  has  boueht  all  the  assets  of  The 
Plastique  Arts,  Inc.,  formerly  at  1028 
W.  First  St.,  and  has  moved  them  to  its 
new  building,  227  S.  Alvarado  St.,  Los 
Angeles. 

Jerome  C.  Amundsen  and  Garland  W. 
Boggan  have  formed  a  partneship  and 
will  operate  under  the  trade  name  of 
"Aetna  Hardwood  Floor  Company" 
with  headquarters  at  1282  California 
street,    San    Francisco. 


I'rovision  for  Federal  aid  for  the 
fiscal  year  1925  which  begins  on  July  1, 
is  made  in  the  Agricultural  Appropria- 
tion Bill  signed  by  the  President  on 
June  5.  The  bill  authorizes  the  Sec- 
restary  of  Agriculture  to  apportion  to 
the  States  immediately  the  $7o,000,000 
authorized  by  the  Post  Office  Appro- 
priation Act  of  June  19,  1922,  and  ap- 
propriates .$13,000,000  to  be  immediately 
available,  the  remainder  to  be  made 
available  in  later  appropriations.  The 
Secretary  signed  the  apportionment 
order  June  6,  and  as  a  result  there 
will  be  no  interruption  to  Federal-aid 
road  work.  ,        .      ,i. 

The  apportionment  is  made  to  tne 
States  on  the  same  basis  as  for  pre- 
ceding years,  except  Hawaii  is  for  the 
first  time  admitted  to  a  share  which  is 
on  the  same  basis  as  for  the  States. 
This  has  been  provided  for  in  an  act  of 
the   present   session    of   Congress. 

Since  1916  a  total  of  $540,000,000  has 
been  made  available  by  previous  acts 
of  Congress,  and  the  Bureau  of  Public 
Koads  of  the  United  States  Department 
of  Agriculture  which  administers  these 
funds  reports  the  status  on  May  31  as 
follows:  Completed  32,099  miles,  under 
construction  17,000  miles,  approved  for 
construction,  2518  miles,  and  $33,106,- 
126    available   for   new   projects. 

Practically  all  of  the  old  funds  arid 
the  entire  amount  of  the  new  funds 
have  been  or  will  be  expended  on  the 
Federal-aid  highway  system  of  the 
United  States.  This  system  provided  for 
by  the  Federal  Highway  Act  of  1921 
consists  of  approximately  170,000  miles 
of  road  and  has  been  designated  by  the 
States  and  approved  by  the  Federal 
Government.  At  the  beginning  of  the 
present  year  it  was  estimated  that  60,- 
000  miles  of  the  system  had  been  sur- 
faced, about  8700  miles  graded,  leaving 
110,000  to  be  surfaced.  Some  of  this 
work  had  been  done  by  the  States  in- 
dependent of  Federal  aid.  To  surface 
the  remaining  110,000  miles  by  1934 
will  require  an  annual  program  of 
11,000  miles. 

The  new  legislation  carries  an  ap- 
propriation of  $6,000,000  for  national 
forest  roads  and  trails,  $3,500,000  of 
this  amount  being  the  remainder  of  the 
$6,500,000     authorized     for    the     current 


New  box  plant  of  the  California  Door 
Company,  built  to  replace  structure  re- 
cently destroyed  by  nre,  is  now  in 
operation  at  Diamond  Springs,  El  Do- 
rado County. 


Co., 


States 
Alabama 
Arizona 
Arka 


Fisher-Glassford  Hardware 
business  in  Fresno  for  more  than 
twenty  years,  has  opened  new  and 
larger  quarters  at  1024  Fulton  street, 
Fresno. 

Planing  mill  of  J.  W.  Walker  at 
Klamath  Falls,  Ore.,  was  destroyed  by 
flre  July  9.  Plant  loss  is  estimated  at 
$20,000  and  stocks  at  $30,000. 

Basche  Sage  Hardware  Company  of 
Baker,  Ore.,  suffers  $200,000  fire  loss, 
July  13.  Insurance  totaling  $150,000 
was  carried  on  the  stock  and  plant. 


fiscal  year  and  $2,500,000  being  the 
initial  appropriation  of  the  $6,500,000 
previously  authorized  for  the  fiscal 
year  1925.  The  Secretary  of  Agricul- 
ture is  also  authorized  to  apportion 
and  enter  into  contracts  against  the 
$4  000,000  remainder  of  the  authoriza- 
tion for  1925  not  yet  appropriated. 

In  the  apportionment  of  Federal  aid 
funds  made  by  the  Secretary  the 
amounts  received  by  the  various  States 
are   as  foUowB: 

Amount 

$1,542,052.56 

1,053.003.56 

1,25!:, 857. 07 

California  ". 2,464,990.78 

•olorado      . : : ;  1,361,482.06 

Connecticut 475,513.91 

DMaware  365,625.17 

pfoHda        887,336.52 

rlJreik 1,983,022.99 

H^wfii       365,625.00 

utAo       .'.'.' 936,698.01 

fltnMis 3,203,867.99 

inVHana 1,939,903.32 

!;'?,'5"''     ..    2,078,248.33 

Kansas '.'■'.'■'■'■ 2,081.230.04 

Kentucky 1,411,584,45 

Irfuls^ana 995,301.59 

Ma^ne  686,453.36 

Maryland 635.945.01 

^Mfchfgan ''"' ;.■.•: ; : ; :  lillilVil 

M'innXo"a  .::::: Hl'iiTAl 

Mississippi      901  48575 

Mi-ssouri    ?'^!Mi,i« 

Mr^ntunn  1.544,483.19 

Net?raska ...    1  577,155.34 

Nevada    :::..:. 947,623.25 

New  Hampshire   o5H?iSi 

New  Jersey i  ?l?l2i88 

New    Mexico J'i?,'?n?'sfi 

New     York ?'5?2'i?!?c 

North    Carolina 

North    Dakota 

Ohio    

Oklahoma     


1,697,246.16 
1,178,708.13 
2,795,804.69 
1,753,189.71 
l,176,f30.15 

Pennsylvania  '■.■.:'..■;::.■.■.:;    3,365,956.21 

Rhode 


isiaAd.:::: •.::■.■. ::■.■.   365,624.87 


1,054.028.17 
1,209,144.18 
1,628,740.97 
4,410,169.76 

ntah"  :;■.■.■.::.■::;:    847,741.90 

Ve?moni:::: ,?«5,«25.27 

Virginia 


South    Carolina 

South  Dakota.  . 

Tennessee     .  .  .  . 

exas 


1,448.562.55 


..esPi^rgnia: ::::::..   798275.- 

Wisconsi^^         Hlint-n 


79   Pacific   Coast   Cities   in   June 

Expend    $34,690,334    for    Building 


Plant  of  the  Basalt  Rock  Company 
near  Napa  will  be  in  operation  August 
1,  it  Is  announced.  The  plant  was 
established  at  a  cost  of  $160,000. 


Jas.  Harris  and  W.  A.  Cassin  will 
shortly  open  the  Reliable  Fire  Retard- 
ment Paint  Company  at  1800  Nevin 
Ave.,   Richmond. 


Pacific  Gas  Appliance  Company  has 
opened  its  new  warehouse  and  shop 
building  at  Nineteenth  and  Market  Sts., 
Oakland.  H.  S.  Harris  is  president  of 
the  company. 


A  total  of  $34,690,334  in  building 
permits  issued  in  79  cities  of  the  Pa- 
cific Coast  during  June  indicates  a 
continuance  of  the  conservative  policy 
on  the  part  of  builders  which  has 
marked  the  records  of  the  past  three 
months.  Students  of  business  economics 
comparing  this  situation  with  the  ex- 
tensive building  activities  of  the  pre- 
vious year,  consider  it  indicative  of 
a  very  healthful  condition  destined  to 
prevent  a  threatened  overbuilding  and 
to  maintain  a  stable  balance  in  im- 
proved values  as  well  as  in  employ- 
ment  of   labor. 

An  analysis  of  the  June  building  fig- 
ures reported  in  the  Pacific  Coast 
Section  of  the  National  Monthly  Build- 
ing Survey  of  S.  W.  Straus  &  Co., 
shows,  for  these  cities  as  a  whole,  a 
14%  reduction  from  the  total  for  May- 
a  28%  reduction  from  that  of  last  June 
and  a  slight  reduction  from  June  of 
1922,  although  33  cities  report  gains 
over  May,  the  most  notable  among 
them  being  Los  Angeles,  San  Diego, 
Salt  Lake,  Tacoma  and  Oakland,  and 
'6  show  gains  over  June  of  last  year. 

Los  Angeles,  with  $10,292,542  for 
June,  shows  a  17%  gain  over  May  but  a 
31%  loss  from  the  record  of  last  June. 
In   the  Los  Angeles   metropolitan  area. 


15  municipalities  show  a  June  total  of 
$13,995,126,  9%  more  than  the  May  fig- 
ures  and   28%   less    than    those   of   last 

San  Francisco  reports  $3,899,374  for 
June,  a  28%  reduction  from  May's  rec- 
ord and  7%  less  than  for  last  June.  In 
the  San  Francisco  Bay  Area,  14  munici- 
palities show  a  June  total  of  $8,072,212, 
which  is  18%  less  than  the  total  for 
May   and   8%  less  than   for  last  June. 

Portland's  $2,344,290  for  June  is  7% 
less  than  the  May  total  but  8%  greater 
than  that  of  last  June  and  5%  over 
June    of    1922. 

Salt  Lake  City,  with  $561,245  for 
June,  shows  gains  of  S%  over  May.  7% 
over  last  June  and  25%  over  June  of 
the   previous  year. 

Oakland  reports  $2,527,008  for  June, 
a  12%  gain  over  May  but  8%  less  than 
last  June  and  25%  less  than  for  June 
of   1922. 

Long  Beach,  reporting  $1,515,232  for 
June,  shows  reductions  of  25%  from 
May  and  55%  from  last  June  but  a  34% 
gain   over  June  of  the  previous  year. 

Seattle's  June  total  of  $2,094,350  is 
55%  less  than  the  May  total,  59%  less 
than  that  of  last  June  and  27%  under 
that  of  June.  1922. 

San   Diego,   with   $1,524,490   for  June, 
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,how.  marked  gains  of  20%  over  May.           Following  are  the  official  June.  1924  ''O^'^R       agreement       RE^^^^^ 

i%  over   last   June   and    150%   over   the       construction  figures  reported  by  build-  "■  ■*^-  ""   "*".n»ALi  t,uji.m?.ai»« 

previous   June.                                                         ^^^    department    executives,  from    the  The     Railroad    Commission     has    ap- 

Glendale      also      shows      substantial       ^„.,„„„    .,,,._  -omnrlsed   In  the   S    W  proved   an   agreement   entered   Into   be- 

<alns.  Its  June  total  of  »1.000,785  being       various   cities  comprised   In  the   b.    W.  I^^^^   p^^^^B  ^^^^  ^  Electric  Company 

.'0%   b-reatcr  than   the  May   fiKure,   119!,       Straus    &    Co.  building    survey    of    the  ^^^  ^^^^  Nevada   Irrigation   District  for 

aver   last  June  and   173%  over  June  of       Pacific  Coast  States:  the   construction   of  water  storage  and 

1922.  diversion    worlds    by   Nevada   Irrigation 

,           ,„„„  „        ,„„,  Iiistrict  in  Nevada  County,  and  the  de- 

Clty                                                                     June,  1924  June,  1923  May,  1924  y^^,^,^y    ^^    ^^^^^^    therefrom    to    Pacific 

Mhn^niv'                                                                         tiftfl  nnn  Jill  12?  S102  415  '"■■'«  *   Klectric  Company  at  a  plant  to 

Tucson  .  .;;:::::;;;:;:;:.•::.■;•;••■•; ; : :    *  Itiit  *\\o:\4  *lol:tll  »« constructed  adjacent  to  the  spauw- 

Total      $182,915  $221,300  $610,645  ins   Reservoir,    m    conformity    with    ne- 

Californi'i-  gotiations    recently    brought    to   a   suo- 

Alamjeda"  ' .'.                                        133,245  217,740  404,782  cessful   conclusion   under   the   direction 

Alhambra     .: 432,.505  402,825  432,160  of   the   Railroad   Commission. 

Anaheim     ....             13,600  141,985  96,650  The    use    of    water    delivered    in    the 

Uakersfield     '..'.'. 168.493  497,399  64,267  development    of    power    by    Pacific    Gas 

Berkeley      568,516  527,175  747,004  &     Klectric    Company     at     its     existing 

Beverly    Hills    236.900  297,125  3^^?^2  plant,    and    at    plants    which    may    be 

B"'"'\ank     ■ }^?-Sii  }^1'^^^  il?'rn?  constructed  in   the  future   on   its  South 

^n:!^^^^"""     ^\Y7^^  \Vn\\\  lo-l^i  ^uba    system,    is    provided    for    in    the 

bro^n^o  • : : : ::::::;::: : : : : :::::::::;::     lUil  '29°;?^o"  I'dU  contract,  aiso  the  re-deuvery  of  the 

Culver    City                                                                            45,250  61,450  58,120  water    to    the    Nevada    Irrigation    Dis- 

Emeryville                                                                             98,567  46,940  200,100  trict     for    irrigating    lands     in    Nevada 

Eureka     97,000  85,000  105,000  County. 

Fresno     64,013  242,306  127,153  Agreement  also  provides  for  the  pay- 

Fulierton      37,400  148,785  28,400  ment    by    Pacific    Gas    &    Electric    Com- 

U'endale     1.000.785  ^SS'?L^  o?',n=  pany  for   the   use   of  water   through  its 

Hiintlngton    Beach     ,,i'q?l  ?fiq'R?n  228  820  hydro-electric   plants   and  for  the  pur- 

?n"glL'wf ^d"  '^!'f!^ .::: : :;::;; : : ; ; ; ; : : : ; ; ;      'I'.'lf!  111:111  'llilo  chase  of  water,  if  required,  by  Nevada 

Long    Beach     1,515,232  3,422.324  2,027,373  Irrigation    District   from   Pacific   Gas   & 

Los    \ngeles                                              10,292-,542  15,074,446  8,789,932  Klectric   Company. 

Modesto                                                             33,407  260,885  21,758  The  project  will  call  for  the  expendi- 

Monrovie      113,200  154,300  136,450  ture     of     approximately     $8,000,000     for 

Montebello     30,500  70,690  32,025  water    anu    hydro-electric    works,    and 

National    City     26,840  „  ,1*.<J5  „  „5J'Ii^  will  result  in  the  irrigation  of  upwards 

Oakland     ^,527,008  2,751.751  2,241,383  ^j   ^^^  „(,o   ^^,.^^  „j  1^„^    i„  addition  to 

^^irAlto 66:n9  "77;fs5  lll^l  the    development    of    large    amounts    of 

Pasadena     ■.■..'...           628,146  1,265,854  691,220  hydro-electric    energy. 

Piedmont     '.  .'.  .  .'.I'.'.  .  .1 118,217  196,576  121,118                          4 

Pomona           iVWa  ^ll'l^l  ^ll'lll  FOREST  KOADS   IIV   NEVADA  TO   GET 

^fd^ndl ""'''  ■■■■: :■•:•;:::::::::      11:111  tlill  ll:t'l  federal  funds 

^?l°^^     .-.           iVdVs  m'.l'l  SI  The     SecretarT-^TIgriculture     has 

Sacramento .            509,410  990,485  948,872  authorized  the  expenditure  of  $44,148  of 

San    Bernardino 162,725  202,725  320,300  forest   highway   funds  to  construct  and 

San   Diego    !.".'..".!!! 1,524,490  1,390,720  1,260,208  improve    highways    within    or    adjacent 

San    Francisco     3,899,374  4,213,346  5,478,111  to    the    national   forests    in   Nevada,    ac- 

San    Gabriel    *?'^^9  „5?4JU  „]141^  cording    to   an    announcement   from   the 

San    Jose    H?4?|  ^il'^r.  lAin  United    States    Department    of   Agricul- 

San    Leandro    121,825  47,125  61,040  ^^^^       One    of    the    allotments    calls    for 

m    ^^  |°1 'L;725  li:tto  4S;250  $30,000    to    construct    four    miles    along 

t    Santa  Ana        .'..            168,493  557,312  75,436  the    Austin-West    road    in    the    Toiyabe 

Santa    Barbara 171,250  148,962  305,555  National  Forest.     This  project  links  up 

Santa    Cruz            !  .' .  i 32,115  57,676  62,980  with    the    construction    of    six    miles    of 

I    Santa    Monica".'. 400,795  470,504  688,725  this    road    authorized    a    year    ago.      To 

I    South    Gate     124,*?  •'Sf'fn^  o5'onn  survey    12    miles    along    the    Ely-Tona- 

South    San    Francisco    „iJvJ?  nitlan  oJo'^^n  pah  highway  the  sum  of  $8,148  has  been 

1     Stockton      ^^^All  WAln  4s'800  allotted,    and    a    maintenance    fund    of 

I    ?aniro"     Itnt  12;93%°  13:??4  -$6,000    has    been    set    aside    for    use    on 

Ventura 64,805  37,800  36,035  roads   heretofore   built. 

'     Vernon       ■.".■. 54,400  90,285  153,532                          ^ 

i     Whittier 51,350  475,472  68,725 

Total  '.'.'.'!;.';'.!.".'!] ;,.'!.' $27,580,076  $38,465,347  $29,212,685  irresponsibility 

I     Bo^ise'                                                             33,090  86,913  47,009  "Some    guys       never    feel       their    re- 

'    Twin   irVlii ...             12  750  23,000  22,350  sponsibility,"   said  Bill,   the   bricklayer, 

■             Total        [':'.:::::.:: $45,840  $109,913  $69,359  as    he      disapprovingly      inspected      the 

scaffolding   upon    which    he   was   about 

1     nlno                                                                                          63,750  19,625  28,700  to  work.     "That's  why  pers'nal  liability 

I    Oregon- insurance    is    high.       They    put    me    in 

Astoria                                       •              170,825  229,775  97,100  mind   of    Tom    and    Henry.      They   were 

Eugene     .' 207,900  90,000  230,660  drivin'    home    from-   the    country    in    a 

Portland     ^'^ii'lVl  ^''ISS'^12  ^'i^MnX  flivver.      They    had    met    up    with    some 

Salem AAA  S!>  fins'^77  Si  01  VllO  °^  '^^^  pre-Volstead  stuff,  and  the  car 

!             Total     $2,789,420  $2,608,377  $3,015,110  ^^^^      kindaweavin'      back    an'      forth. 

.    Utah:                                                                                   oftsnn  PR  700  'iO  000  'Loo'^a    here,    Tom,'    said    Henry    very 

L*ogan      %,nn  TVeVwn  AiT^n  earnestly,  'I  wancha  to  be  careful.  First 

Osden     82.|00  64400  26400  thing  you'll  have  us  both  in  the  ditch.' 

'    Sal^Lalie'citv' ■.'.■.■.■.■.".■.■.■■.■.■          56l',245  5211075  516;525  " 'Who,   me?'   asked   Tom   in   surprise. 

1            Total             .'.:::::'.'.'.::.: $718,495  $738,825  $717,675  'Why,      Henry,     I     thought     you     was 

;     AtfeMe"en'°"' 82,460  280,305  62,198          '"'"" _♦ 

vTJrlf^""' 51,912  nijsi  ImIo  injunction   .halts  .power  pro- 

Homiiam '.'.'.■..■.■.                7,840  30,175  42,193  JECT  IN  ARIZONA 

I     Seattle          2,094,350  5,230,445  4,758,170                                         

i     annkane 236,970  426,510  373,670  A    permanent    injunction    against    the 

'     Taeoma       '• 670,695  353,463  589,010  construction      of      the    Diamond    Creek 

!     Vancouver"  ■::!::;.'.■.■.  ■ 29,945  7,207  10,045  power  project  on  the  Colorado  river  has 

Walla   Walla    if'???  io'^li.  17'Ss'  been  granted  by  the  U.  S.  district  court 

^^■^'^Jltal ■- : :  :      $3,309,231  $6,597,981  $6,079,048  ^'   Prescott,   Ariz.      A   permit   had   been 

total     fj,u^^,   uu  .,v,        ,  »   ,        ,  granted  for  the  project  by  the  state  of 

;  ^ — ^^^^^^— ^— ^— ~^^^^^^^^^^  Arizona    and    work    was    started     last 

li-RFNCH     STEEL    OUTPUT                    ceding  month,    according   to  a  cable   to  March.      An    injunction    was    sought    by 

FRENCH     STEEL    OU1PU1                     the  Department  of  Commerce  from  As-  the    Federal    power    commission.   James 

I     French    pig    iron    production    in    May        sistant    Trade   Commissioner    Green    at  f     Girand    of    Phoenix    is    engineer    for 

..   r  ,   J    l.ro  nnn          .   ■      * „    o„„ir,oreri                       _  ,                  .  »•  theprojcct,  which,  It  is  estimated,  will 

I  ".'t^'^^.-.^n^^   *      ""'}''":    *?"^  n,^31:^f        ^^'■'^-      ^^'^^^  furnaces   m   operation   on  ^^^^    ^^^^    $36,000,000.      The    enterprise 
,with   651,000   tons   in    Apnl.      Output   of                          ^  ^^   ^^^   ^^^^   ^^^^   ^^  backed    by    the   copper    mining    corn- 
raw    steel    amounted    to     599,000     tons,                      •             ,  ,.  .,  „„„;o=    r.f    av-,-,^t,o 
compared  with  567,000  during   the  pre-        the  first  of  the  preceding  month.  panies   ot    Arizona. 
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APARTMENTS 


Plana  Complete.  ,„-  (,(,« 

tI^f£ci%CO.   N   Cali»a*llB""^ 

Two-story    and    basement    frame    (16) 

Owne?-D'"  Emanuel,  4005  California  St 

Arcmt^ct''-  J.' c;  Hladik,  MonadnoC 
Bldg.,  San   Francisco. 

Contract   Awarded.  .  ..„ 

^I^^T^N^cTsCO.        N    Cafi?rrnfi'''"lt° 

in   W   Hyde   Street. 
Three-story   frame   apartment   building 

(12   2  and  3-room  apts.) 
owner— Misses   Fazio    and    Molinaru 
Architect— August  Headman,   Call  Bldg 

Contfacto7-V.' Flilipis.  957  Union  St., 
San  Francisco. 

Contract   Awarded.  ... 

APARTMENTS  r.^°®*/.»*l     '  4e 

BERKELEY,  Alameda  Co.,  Cal.  SB 
Dwight  Way  and  San  Pablo  Ave. 

S'wner^-^a  ^1!^  Brrt"h'els,"25'l8  ^San  Pablo 

Desirner^r'jI'^Hurley,    1025    Florida 

Ave.,  Richmond.  „  „  .^  „,  .  ,„(; 
Contractor— Schuler    &    McDonald,    306 

12th  St.,  Oakland. 

Plans    Being    Prepared. 

APARTMENTS  Cost,    $200,000 

SAN  FRANCISCO.     Nob  HiU. 

Nine-story  Class  A  community  apart- 
ment. 

Owner — Withheld. 

Architect— Carl  Werner,  Santa  Fe  Bldg. 
San   Francisco. 

Sub-Figures  Being  Taken.  

APARTMENTS  cost,    * 

SAN  FRANCISCO.  No.  2006  Washington 
Street.  ^  ,, 

Ten-story  reinforced  concrete  apart- 
ment house.  ,„     ^-      t 

Owner— Two  Thousand  Six  Washington 
Street,  Inc. 

Architect— C.  A.  Meussdorffer,  Hum- 
Bank  Bldg.,  San  Francisco 

Contractor— Robt.       Troct.       26th       and 
Howard  Sts.,   San  Francisco. 
Bids  being  received  for  painting  and 

marble. 

Contract  Awarded. 

APARTMENTS  ^    ^    ,  ■*^°^'i  ?P'97? 

SAN   FRANCISCO.      W   Julian   Ave.    27  5 

N  Sixteenth  Street. 
Three-story   and   basement   frame    {.^i) 

apartments. 
Owner— F.  P.  Schuster,  %  Architect. 
Architect— F.    S.    Holland,    1629    Folsom 

St.,   San   Francisco.  .      ot 

Contractor— O.   C.   Holt,   180   Jessie   St., 
San  Francisco. 

Concrete  Work  Contract  Awarded. 
APT    BLDG.  Cost,  J38,000 

SAn' FRANCISCO,  N  Green  150  W  Fill- 

more.  .      *  /'t\ 

Three-story  and  basement     frame     K^) 

apartment  building. 
Owne"— Lyman  J.  Potter,  782  Minnesota 

St.,  San  Francisco.        „,_  „    ,     cj 
Architect— E.  H.  Denke.  1317  Hyde  St.. 

San   Francisco.  ^   a      t^ 

Concrete  work     contract     awarded     to 

Mission  Concrete  Co.,  180  Jessie  St. 

San  Francisco.  .i,„„ 

Sub-figures  are  being  taken  on  other 
portions  of  the  work. 
Plans  Completed— To  be  Done  by  Day's 

APARTMENTS  Cost,  $40,000 

SAN  FRANCISCO.     E  Van  Ness  Ave.  30 

N  Union  St.  „. 

Three-story   and   basement   frame    {ii> 

Owne?-M"r'and  Mrs.  C.  W.  Gould,  2448 
Baker    St.,    San   Pranclsco. 

Designer  &  Mgr.  of  Constr.--W.  C.  Ma- 
honey,  892  Union  St.,  a  B",    _ 


Contractor  Taking  Sub-Figuies 
APARTMENTS  Cof,   $12o,00U 

OAKLAND.   Alameda  Co,   t  al.  ,  ,. 

Six-story    Class    C    apartme.nt    building 

SlbSifd'^'Musson  Sharpe,  60  San- 
some  St.,  San  Francisco. 

Contractor— American     Bldg.     Co.,     ,su- 
Balboa  Bldg.,  San  Francisco. 
Sub-bids  are   wanted   on   all  parts  oi 

the  work.  

LOS  ANGELES.  Cal.— Arthur  Bard  & 
Co  Union  Oil  Bldg.,  have  the  contract 
to  erect  a  102-room,  48-apartment 
building  nn  Hudson  Ave.,  between 
Hollywood  Blvd.  and  Selma  Ave.  for 
Sudson  &  Mansfield  Three-story,  106x 
113  ft.,  brick  walls,  pressed  brick 
facing  composition  roofing,  fire  escape^ 
pine  trim,  marble  and  tUe  work  wall 
beds,    steam    heating.      Cost,    $110,000. 


LONG   BEACH.   Los   Angeles  Co.,  Cal. 
— F.  L.  Lindsay,  313  Marine  Bank  Bldg., 


Pine  Ave.,  Long  Beach,  for  W. 
veil  of  Minneapolis,  Minn.,  R.  T.  Lovell, 
290  '  Santa  Fe  St.,  Long  Beach,  agent. 
Foundation,   150x150   feet. 


EAGLE  ROCK,  ^os  Angeles  Co  Cal. 
—Architect  William  Bruce,  430  Chap- 
man   Bldg.,    has    completed    preliminary 

plans  for  a  Class  A  |P.'t['21''"Ltween 
ing  to  be  erected  on  Hill  St.,  between 
Hiehland  and  Killenworth  Aves  , 
Ealle  Bock,  for  R.  S.  Owings.  It  will 
be  of  reinforced  concrete  construction, 
13-story  and   basement. 

LOS  ANGELES,  Cal.-Christ  Thoren 
6764  Hawthorne  Ave.,  has  the  contract 
at  $266,000  for  all  work  complete  for 
erecting  a  four-story  Class  C  apart- 
ment house  at  the  southeast  corner  oi 
Whitley  and  Franklin  Aves^for  Haven^ 
hurst  Apartment  Co.  It  will  contain 
■^2  anartments.  Dimensions,  46x174  ft., 
with'^a  wing  46x53  ft.;  b^ick  walls 
pressed  brick  facing,  martile  and  tile 
work,  composition  roofing,  pine  ana 
hardwood  trim,  tiled  baths,  wall  beds, 
f  ™  heatine  elevators,  vacuum 
?  lading  walker  &  Eisen,  701  Gre.t 
Republic  Life  Bldg.,  architects. 


Material  of  Merit 

DOORS 

Flredoors,  Freight  Elevator. 
Garage  and  Warehouse  Doors. 
Pold-up-Dors,  Ti-co-dors.  Coljald- 
dors.  Wal-el-dors.— St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front.— Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The   fireproof,    ventilated    non- 
slipping   flooring.  —  Irving   Iron 
Works  Co. 
LIGNl  SALTOR 
Best  Wood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


BONDS 


WOODLAND,  Yolo  Co.,  Cal.— Until 
Aug.  4,  bids  will  be  rec.  by  county  su- 
pervisors for  purchase  of  $18,000  bond 
issue  of  Davis  Joint  School  District, 
proceeds  of  sale  to  finance  school  >m- 
Ijrovements. 

FRESNO,  Fresno  Co.,  Cal. — Election 
will  be  held  July  23  inDunlap  Union 
School  District  to  vote  bonds  of  $2500 
to  finance  improvements.  Trustees  of 
district  are:  Mrs.  Florence  Ward,  Mrs. 
Gertrude  Traweek.  W.  P.  Bullard,  A. 
I.  Jones  and  B.  C.  Evans. 


GALT,  Sacramento  Co.,  Cal-— flec- 
tion will  be  held  July  31  in  Gait  Joint 
Union  High  School  District  to  vote 
bonds  of  $100,000  to  finance  erection  or 
new  high  school,  replacing  structure 
recently  destroyed  by  fire.  Trustees  of 
district  are:  C.  A.  Bolton,  Perley  K. 
Bradford   and   F.   G.    Fawcett. 

GALT,  Sacramento  Co.,  Cal— Trustees 
of  Gait  High  School  District  recall  ad- 
vertisements for  bond  election  lor 
$100,000  to  finance  erection  of  new 
high  school.  It  is  proposed  to  Pay  a 
lower  rate  of  interest  on  the  bonds,  the 
original    advertisements   providing    6%. 

BAKERSFIELD,  Kern  Co.,  Cal.— 
Until  Aug.  4,  bids  will  be  rec.  by  su- 
perv  sors  for  purchase  of  $17,000  bond 
issue  of  Vineland  School  District,  pro- 
ceeds of  sale  to  finance  school  improve- 
ments. 

SACRAMENTO,  Cal.— Until  July  21. 
bids  will  be  rec.  by  supervisors  fur 
purchase  of  $4,000  bond  issue  of  Sutt,;i 
School  District:  proceeds  of  sale  to 
finance  school   improvements. 

BAKERSFIELd!  icTrn  Co.,  Cal — 
l.:iection  held  in  Old  River  School  Dis- 
trict to  vote  bonds  of  $16,000  to  finance 
school   improvements  failed  to  carry. 

HANFORD.  Kings  Co.,  Cal.— July  25 
is  date  set  in  Laton  Joint  Grammar 
School  District  to  vote  direct  tax  ui 
$3500   to  finance  school   improvements. 

SAN  JOSE,  Santa  Clara  Co  Cal.— 1 
County  supervisors  sell  $25,000  bond 
ssue  of  Palo  Alto  Union  High  School 
nfstrict  for  premium  of  $1,776.20;  pro- 
ceeds of  sale  to  finance  school  improve- 
ments.   

SACRAMENTO,  Cal.— Election  will  be 
held  Aug.  5  in  Pacific  Elementary 
School  District  to  vote  direct  tax  of 
$2  500  to  finance  school  improvements. 
Trustees  of  dist.  are:  Chas  W  Hack. 
Edwin  Nicholas  and  Frank  F.  Hite. 

SACRAMENTO,  Cal.— County  super- 
visors sell  $12,000  bond  issues  of 
sirra  School  District  for  premiuni  of 
$31.70,  proceeds  of  sale  to  finance  school 
improvements. 

CARMICHAEL,  Sacramento  Co.,  Cal. 
Thifd  election  held  in  Carmichael 
School  District  to  vote  bonds  of  $12,000 
?o  finance  erection  of  new  school  failed 
o  carry;  vote  was  67  to  107.  A  direct 
tax  will  be  levied  to  finance  erection  of 
a  temporary  structure. 

MARTSVILLE,  Yuba  Co.,  Cal.— 
Feather  River  Union  School  District 
votes  bonds  of  $21,000  to  finance  erec- 
tion  of  new  school   building. 


Saturday,   July   19,   1924 
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CHURCHES 


Plana  Beingr  Figured. 

CHURCH  Cost,   »8700 

LIVERMOHE,    Alameda    Co.,    Cal. 
Onc-storv    frame   and   stucco    church. 
Owner — Methodi.st  Church  of  Llvermore 
Architect— Wythe.  Blaine  &  Olson.  ISOO 
Telegraph  Ave.,  Oakland. 


Plans  Being  Prepared. 

OaiRCH  Cost.  $35,000 

SOl'TH    .S.\N    FRANCISCO.    San    Mateo 

County. 
One-.story  frame  and  stucco  church. 
Owner — Methodist  Church  of  South  San 

Francisco. 
Architect — Wythe,  Blaine  &  Olson,  1800 

Telegranh  Ave.,  Oakland. 


Sub  Contracts  Awarded. 

CHURCH  Ctst.  i— 

SAN  FRANCISCO,  SE  Divisadero  and 
Clay. 

One-story  mezzanine  and  basement 
brick   church   building. 

Owner — Sixth  Church  of  Christ  iScien- 
ttst,   1903   Fillmore  St.,  S.   F. 

Architect — W.  H.  Crim  Jr.  &  Hamilton 
Murdock    425    Kearny    S.    F. 

Painting;    to    Gruette    Chandler    Co. 

Hard-vrare  to  E.  M.  Hundley,  183  Stev- 
enson St.,  S.  F. 

Tacaoju  Cleaners  to  a  F.  Compressed 
Air  Clng.    Co.,   535   Sutter   St.,   S.   F. 

Mjirble  work  to  Clervie  Marble  &  Mo- 
saic Co..  180  Jessia  St.,  S.  F. 

Heating  &  TiW  'Worlt  to  Scott  Co.,  243 
Minna  Bt.,  S.  F. 

Mill  work  and  carpentry  to  J.  H.  Kruse 

Plnmblng  to  'Wm.  Glass. 

Plastering  to  Carroll  &  O'Brien,  180 
Jessie  St.,  S.  F. 


LOS  ANGELES,  Cal. — Archt.  Bmmett 
G.  Martin,  408  Cit.  Nat.  Bank  Bldg.,  is 
preparing  plans  for  a  church  and  rec- 
tory to  be  erected  at  cor.  Wilton  place 
and  3rd  St.,  for  the  Roman  Catholic 
Bishop  of  Los  Angeles  and  San  Diego, 
Church  of  St.  Brendon,  Rev.  William 
Forde,  pastor:  the  church  will  have  a 
seating  capacity  of  600  people  and 
there  will  be  a  choir  loft,  foyer,  etc. 
Brick  walls,  steel  frame  and  trusses, 
42x150  ft.,  Boise  stone  exter.,  slate  rfg., 
hardwood  fls.  and  trim,  gas  furnace 
htg  sys.,  fan  vtg.  sys..  art  glass,  stone 
tracery,  pipe  organ;  $175,000.  The  rec- 
tory will  have  14  rms.  and  will  be  of 
frame  constr.  with  plaster  and  stone 
exter.,  slate  rfg.,  hardwd.  fls.,  4  tiled 
baths,  gas  unit  htg.  sys.,  storage  water 
htr;   $35,000. 


Res.  Phone  Piedmont  482 

M.  J.  MacDonald 

STUMPS  PULLED 
LAND    CLEARED 

TREE  SURGERY 
EXPERT  POWDER  WORK 

Trees  Trimmed  or  Removed 

Elquipped    with    Stump    Pullers 

and  Power  Saws 
8212  Baker  St,  Berkeley,  CaUf. 


FACTORIES  AND 
WAREHOUSES 


Contractors   Taking   Sub   Figures. 

PRINTING  PLANT  Cost,  $50,000 

SAN  FRANCISCO  S  Harrison  200  W 
Third. 

One-story  and  basement  brick  and  con- 
crete  printing   plant. 

Owner  —  Union  Lithograph  Co.,  733 
Harrison  St.,  San  Francisco. 

Designer  —  L.  IS.  Rosener,  Insurance 
Exchange  Bldg.,   San  Francisco. 

Contractor— Barrett  &  Hilp,  918  Harri- 
son  St.,   San  Francisco. 


SAN  RAFAEL.  Marin  Ca.,  Cal. — Mc- 
Namara  Manufacturing  Co.,  an  Eastern 
concern,  operating  a  small  plant  In  San 
Rafael,  has  purchased  a  in-acre  site 
and  plans  erection  of  a  new  factory. 
The  company  manufactures  can 
openers. 


Contract  Awarded. 

WAREHOUSE  Cost,    $13,000 

SAN  FRANCISCO.  N  Howard  St.  325  B 
Eighth. 

One-story  and  basement  brick  ware- 
house. 

Owner — Wakelee's  Pharmacies  38  Beale 

Architect — M.  G.  Bugbee,  619  Washing- 
ton St.,  San  Francisco. 

Contractor — Theo.  S.  Hoin  1802  Cabrillo 
St..    San    Francisco. 


Planned. 

BUILDING  Cost,  $— 

SAN   FRANCISCO,    N   Mission    bet.    12th 

and  13th  Sts.  through  to  Otis  St. 
Three-story   class      B     reinf.      concrete 

wholesale     building    for     plumbing 

supplies. 
Owner — Dalziel-Moller  Co.,  556  Mission 

St.,    San    Francisco. 


Preliminary   Plans   Prepared. 
BUILDINGS  Cost,  $500,000 

S.\N    FRANCISCO,      Army,      De      Haro, 

Kansas    and    Mariposa   Sts.    3    acre 

tract. 
Several     concrete     buildings     for    paint 

mfg.  plant. 
Owner  —   Bass-Hueter   Paint   Co.,    2240 

24th   St..    San   Francisco. 
Engineer — Engineering  Dept.  of  Owner 

2240  24th  St.,  S.  F. 
Construction  will  be  started  in  about 
90  days.  Site  is  now  being  filled  in  un- 
der the  supervision  of  the  owner's  en- 
gineers. Work  is  being  done  by  days 
labor.  Only  preliminary  plans  have 
been  prepared  for  the  buildings. 


Sub-Figures  to  be  Taken. 

CLEANING  &  DYEING  WKS         $10,000 

SAN    FRANCISCO.       N    Fourteenth    St. 

145-7   E  Mission  St. 
One-story    concrete    cleaning   and    dye- 


ing 


arks 


Owner — J.  H.  Hjul.  128  Russ  St..  S.  F. 
Architect  &  Contractor — J.  H.  HJul,   12f 
Russ  St.,  San  Francisco. 


SAN  FERNANDO,  Los  Angeles  Co., 
Cal. — George  R.  Holliday,  Branson- 
Creel  Bldg..  San  Fernando,  has  the 
contract  to  erect  a  new  church  build- 
ing at  the  corner  of  4th  and  Maclay 
Sts.,  San  Fernando,  for  the  San  Fer- 
nando Presbyterian  Church.  It  will 
have  an  auditorium  to  seat  about  250 
people,  15  classrooms,  Sunday  school 
assembly  room  and  social  hall.  Robert 
H.  Orr,  1305  Corporation  Bldg.,  is  the 
architect.  Frame  construction,  brick 
veneer  exterior,  2-story  and  basement 
92x96  feet,  composition  roofing,  cement, 
pine  and  hardwood  floors,  gas  unit 
heating  system,  water  heater,  art  glass, 
pine  trim.     Cost,  $50,000. 


Completing  Plans — Figures  To  Be  Tak- 
en In  About  a  Week. 
FACTORY  Cost,  $100,000 

MODESTO,   Stanislaus  Co.,   Cal. 
One-story    reinforced    concrete   &   brick 

tin    can    factory    50x180    ft. 
Owner — Borden    Condensed  Milk  Co. 
Architect    —    Davis-Heller-Pearce    Co., 
Delta  Bldg.,   Stockton. 
Bids  will  be  taken  for  a  general  con- 
tract. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— The.  Santa  Fe  Railway  Co.  is  taking 
bids  for  erecting  a  Class  A  warehouse 
at  the  northwest  corner  of  Industrial 
and  Mateo  Sts.  for  Western  Improve- 
ment Co.  It  will  be  occupied  by  the 
.Star  Truck  Co.  Six  story  and  base- 
ment, 143.X259  ft.,  reinforced  concrete 
construction,  steel  sash,  elevators,  steel 
rolling  doors,  etc.  There  will  be 
covered  storage  platform,  374  ft.  long, 
with  concrete  floors,  corrugated  iron 
sides,  steel  trusses,  wood  and  composi- 
tion roofing. 


AZUSA,  Los  Angeles  Co.,  Cal. — Nigg 
Bros.,  Citrus'  Ave.,  Covino,  have  con- 
tract and  started  work  on  rock  crush- 
ing plant  two  miles  west  of  Azua  on 
Santa  Fe  for  Builders'  Crushed  Rock 
Products  Co..  Hyrum  Hicks,  Jr.,  vice- 
president,  Lane  Mortgage  Bldg.  Plans 
by  Allis-Chalmers  Co.,  P.  G.  Lewis,  as- 
sociate. Title  Ins.  Bldg.  Steel  con- 
struction.     Estimated  cost,    $150,000. 


VAN  NUYS,  Los  Angeles  Co.,  Cal. — 
J.  A.  Caldwell  has  the  contract  and 
has  started  work  on  a  corrugated  iron 
factory  building  at  Calvert  and  Kester 
Sts.  for  Owens  Brick  Co.,  J.  C.  Owens, 
president,  Los  Angeles.  Cost  of  plant 
and    machinery,    $65,000. 


BURBANKS.  L.  A.  Co.,  Cal. — Kennard 
Engr.  Co.,  617  Holllngsworth  Bldg.,  is 
preparing  plans  for  a  factory  bldg.  to 
be  erected  on  Sonora  St.,  Burbank,  for 
the  Soda  &  Potash  Co.,  C.  W.  Berry, 
pres..  Loew  State  Bldg.  Dimensions,  100 
by  150  ft.,  steel  frame  constr..  20  ft. 
high,  corru.  iron  exter.,  comp.  rfg.,  ce- 
ment fls.,  50  h.p.  boiler,  steel  sash,  wire 
glass;  there  will  also  be  equipment  and 
machinery  including  high  pressure  pip- 
ing,  filters,   evaporators,   etc.;   $100,000. 

HANFORD,  Kings  Co.,  Cal. — National 
Fruit  Exchange  plans  early  construc- 
tion of  packing  and  shipping  plant  on 
the  Santa  Fe  industrial  spur;  struc- 
ture will  be  200  ft.  long  with  loading 
platform  40  ft.  wide;  est.  cost,  $7500. 

KLAMATH  FALLS,  Ore. — Shaw-Bert- 
ram Lumber  Co.  has  purchased  3-acre 
site  adjoining  its  present  plant  on  the 
Southern  Pacific  main  line  and  plans 
erection  of  box  factory.  Tentative 
plans  provide  for  plant  with  daily  ca- 
pacity of  150,000  bd.  ft.  Six  cut-off 
saws  will  be  installed.  J.  R.  Shaw, 
manager  of  company. 

SEATTLE,  Wash. — Barton  &  Co., 
Seattle  meat  packers,  contemplate  con- 
struction of  $750,000  packing  plant  on 
West  Waterway  near  the  site  of  the 
company's  present  plant. 


FLATS 


Sub  Contracts  Awarded. 
WAREHOUSE  Cost,    $50,000 

SAN   FRANCISCO.   S  Folsom   80   E   2nd. 
Three-story    reinforced    concrete   ware- 
house. 
Owner — A.   Schilling  Co.,   2nd  and  Fol- 
som  Sts.,    San   Francisco. 
Architect  —   E.   A.    Fames,    353    Sacra- 
mento St.,  San  Francisco. 
Contractor  — ■  Lindgren  and  Swlnerton. 
Standard   Oil    Bldg.,    San   Francisco. 
Iron   and   steel   awarded   to   Michel   and 

Pfeffer,    1415   Harrison. 
Glass  and  glazing  to   Crowe  Glass  Co., 

574   Eddy  St. 
Sheet  metal  to  'Western  Furnace  &  Cor- 
nice Co.,  202  Brannan  St. 
Hoofing    to     Bender    Roofing    Co.,    ISO 
Jessie  Street. 
As    previously      reported,      plumbing 
was  awarded  to  Gilley-Schmid  Co.,   198 
Otis    Sreet,    S.    F. ;      wiring      to      Victor 
LeMoge,  281  Natoma  St..  S.  F. ;  painting 
to  A.   Quandt  &  Sons,   374   Guerrero  St., 
S.    F. ;    brick    to    McNear   Brick    Co..    945 
Monadnock   Bldg.,    S.      F. ;      and      metal 
forms  to  Thuscon  Steel  Co.,  527  10th  St. 
San  Francisco. 


Plans    Being   Prepared. 
FLATS  Cost,  $14,000 

SAN   FRANCISCO,    15th  Ave.  &  Fulton. 
Two-story   and   basement     frame     and 

stucco  (2)  flats,  5-rooms  each  with 

basement  garages. 
Owner — Capt.   Chas.   Borg. 
Architect — Walter  Falch,  Hearst  Bldg., 

San    Francisco. 
Plans    will    be    ready    for   figures   in 
about   a  week. 


Mailing  Lists 

Will  help  you  increase  saica 

i  Send  for  FREE  catalog  glviHK  coMta 
"  and  prices  on  thoasanda  of  ciossihed 
ameaof  yoorbestprospectivecuatoin- 
rB-.NBtipnal.S_t^tean^a^-IndMd- 


■Gould  caMStLouiSj 


12 

PLATS  '  ^'"^''"'^-  Cost,    $13,580 

SAN  FRANCISCO,  S  14th  100  W  Valen- 
cia Street.  .   -,   »     i,i/io- 

Three-story  frame  store  and  flats  oiag 
(2   flats) 

Owner— Theo.  Binner,  431  14th  St.,  San 
Francisco.  „    _  .    „ 

Architect— Albert  J.  Fabre  &  Ernest  H. 
Hildebrand,  110  Sutter  St.,  S.F. 

Contractor— Carl  Wengard,  1286  34th 
Ave.,  Sa  nFrancisco. 

Contract  Awarded.  .isnnn 

FLAT  BLDGS  ^    ."^"^^ilV^r;   2? 

SAN  FRANCISCO  E  19th  Ave..  25   oO   75 

S    Clement. 
Three  2-story  and  basement  frame  flat 

buildings   (2  flats  in  each  bldg.) 
Owner— Costello    Bros.,    821    34th    Ave., 

San  Francisco. 
Contractor   —    Costello    Bros.,    Sil    iiin 

Ave.j  San  Francisco. 

Contract    Awarded.  ,,,f,nn 

FLATS,    ETC.  Cost,    $12,000 

SACRAMENTO,   Cal.     No.   2613   P  St. 
Two-story  frame  flat  building  and  ga- 

Own't^— John  Stassi,  1626  S  St.,  Sacra- 
mento. 

Architect — None.  , 

Contractor — M.  A.  Fratis,  ms  a  ol.. 
Sacramento. 
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Completing  Plans.  ,,„„„„ 

FLATS  Cost,  $12,000 

SAN    FRANCISCO,    Army    St.    W   Guer- 

Two-story  and  >jasement  frame  flats. 
Owner — Henry  Ratto. 
Architect — C.  O.  Clauson,  Hearst  Bldg., 
San    Francisco. 
Bids  will  be   taken  by   the  owner. 


GARAGES 


Contract  Awarded.  .,.»„» 

GARAGE  Cost,    $48,000 

OAKLAND,    W   Broadway   S   Mosswood. 
One-story   concrete  and  steel   garage. 
Owner — Hebrank  .Hunter  &  Peacock. 
Architect— Wythe,  Blaine  &  Olson,  1800 

Telegraph  Ave.,  Oakland. 
Contractor     —     Hansen,     Robertson     & 

Zumwalt,   4145   Broadway,  Oakland. 

Concrete  Work  Contract  Awarded — Sub 

Figures   Being  Taken. 
GARAGE  Approx,    $65,000 

SAN  FRANCISCO.  S  Eddy  St.,     between 

Leavenworth  and   Hyde   Sts. 
Two-story    reinforced   concrete    garage. 
Owner — E    H.  Denke.  E.  Bowers,  J.  Bell 
Architect— E.  H.  Denke,   1317  Hyde  St., 

San    Francisco. 
Concrete     work     awarded     to     Mission 

Concrete    Co.,    180    Jessie   St.,   S.    F. 


SONORA,  Tuolumne  Co..  Cal. — D.  R. 
Hanify,  Sonora,  at  $8,131  awarded  con- 
tract by  R.  R.  Toung  to  erect  one-story 
brick  and  tile,  31  by  91  feet  auto  stage 
depot  for  the  Yosemite  Transit  Co., 
operated  by  Young. 

LOS  ANGELES,  Cal. — H.  M.  Baruch, 
444  I.  W.  Hellman  Bldg.,  will  have  the 
contract  for  a  Class  A  warehouse  and 
a  Class  C  garage  to  be  erected  near 
7th  St.  and  Central  Ave.  for  the  Union 
Terminal  Warehouse.  Reinforced  con- 
crete construction  and  bricli  walls.  1- 
story,  100x150  ft.,  composition  roofing, 
wood  roof  trusses,  cement  floors,  steel 
sash,    wire    and    plate    glass. 


GOVERNMENT  WORK 
AND  SUPPLIES 


SAN  F'RANCISCO— Until  July  26,  11 
a,  m.,  bids  will  be  rec.  by  U.  S.  Engineer 
Office,  85  2nd  St.,  under  Order  No.  5431- 
603  to  fur.  and  del.  Rio  Vista,  Solano 
county,  miscellaneous  hardware  and 
supplies.  Lists  of  materials  desired  will 
be  furnished  un  application. 

PHOENIX,  Ariz.— Until  Aug.  5,  bids 
will  be  rec.  by  U.  S.  Indian  Agent  at 
Phoenix  Indian  School,  to  fur.  miscel- 
laneous material  for  central  heating 
plant.  The  schedule  includes  tees,  el- 
bows, unions,  valves,  vacuum  pump, 
pipe,  ceiling  plates,  extension  jomts, 
nipples,  heavy  fittings,  gauges,  bush- 
ings, couplings,  plugs  and  tools,  such 
as  chain  wrenches,  monkey  wrenches, 
dies,  diest'ocks,  pipe  cutters,  cutter 
wheels   and   reamers. 

WASHINGTON,  D.  C. — Bids  are  being 
received  bv  Bureau  of  Supplies  and  Ac- 
counts, Navv  Department,  to  fur.  and 
del.  materials  to  Navy  Yards  and  Sta- 
tions, as  follows;  date  for  opening  bids 
as  noted  at  close  of  each  paragraph: 

Schedule  2417.  eastern  and  western 
yards,    boiler    tube    brushes,    July    29. 

Schedule  2418.  eastern  and  western 
yards,  clamps,  countersinks,  rivets, 
rules,  squares,  spatulas,  tapes,  etc., 
July  22. 

Schedule  2419,  eastern  and  western 
yards,  augers,  bits  and  drills,  July  22. 
"  Sched.  2429,  San  Diego  and  Mare  Is- 
land.  4500  sq.  ft.  floor  tiling.  Aug.   5. 

Schedule  2431,  Mare  Island,  South 
Brooklyn  or  Hampton  Roads,  5000  sq. 
ft.  compressed  insulating  sheet  cork, 
August  5.  ,    „    ^^ 

Schedule  2432,  Mare  Island  &  Hamp- 
ton Roads,   10,000  ft.  iron  bark,  Aug.   o. 

WASHINGTON,  D.  C. — Following  is  a 
list  of  prospective  bidders  for  projects 
on  which  bids  are  being  received  by 
the  Bureau  of  Yards  and  Docks,  Navy 
Department;  (these  in  addition  to 
those  previously  reported): 

BAN  FRANCISCO  —  Marine  Corps 
Suppiy  Storehouse,  Specification  No. 
5000;  bids  to  be  opened  July  23: 

A.  Kieckhefer  Elevator  Co.,  P.  O.  Box 
1639,  Milwaukee.  Wis. 

Crane   Co.,    Washington. 

American   Bridge   Co.,   Washington. 

Allen  Pope,  4722  15th  St.,  N.  W., 
Washington.  ^        ,,,,  ,     ^ 

S    Heller    Elevator    Co.,    Milwaukee, 

Otis  Elevator  Co.,  810  18th  St.,  N.  W., 
Washington. 

McClintic-Marshall  Co.,  Munsey 
Building,    Baltimore.  ■      ■,,      -r. 

Phoenix  Bridge  Co.,  PhoenixvUle,  Pa. 

Truscon  Steel  Co..  Washington. 

Virginia  Bridge  and  Iron  Co.,  Roa- 
noke, Va.  ,,      ^.         _ 

Hampton  Elevator  and  Machine  Co., 
007    15th    St.,    Washington. 


Member  S.  F.  Builders'  Exchange 
Phone    Sutter    6700 

ALBERT  DEAN 

Random  Variegated  Colors  Slate 

Roofing 

and 

Random  Tariegated  Colors  Tile 

Roofing 

Composition  Roofing 

Genera!  Root  Repairing 

Samples  Submitted 

180  Jeasle   St.^  San  Francisco 

Res.    4201    Mission    St. 

Phone    Randolph    6982 


DLsraeli  said:  "Confiaence  is  a 
plant  of  -slow  growth."  The  con- 
fidence whwh  architect.^,  con- 
tractors, and  owners  everywhere 
have  in  Q,uandt-quality  painting 
and  decorating  •ervice  has  been 
established  through  the  strictest 
adherence  to  tlie  highest  stand- 
ard.s  during  the  pa.st  40  years. 
Whetlier  the  job  be  large  or 
small,  our  paramount  interest  is 
to  achieve  the  best  result  and 
give  full  value  for  every  dollar 
expended.  Qnandt-auallty  serv- 
ice is  a  dependable  service  and 
will  fulfill  all  your  re«iuiren»eiits. 


A.  Quandt  &  Sons 

Painters  •  Decorators 

SINCE  1885 
374  GUERRERO  STREET  ■  MARKET  I7C9 

ma  FBAHCISCO 

Los  Ar-JGEiES 


Detroit  Steel  Products  Co.,  322  North 
Charles   St.,   Baltimore. 

Circle  Construction  Co.,  59  Pearl  St., 
New  York  City. 

San  Francisco  —  Grading  site  for 
above  storehouse,  under  Specification 
So.  4999:  bids  to  be  opened  July  23. 
No  applications  received  for  plans  at 
Washington  for  this  unit  of  the  pro- 
ject. 

Pearl  Harbor,  T.  H. — Elevated  steel 
water  tank,  bids  to  be  opened  Aug.  13, 
under  Specificvation  No.  4992; 

Pittsburgh-Des  Moines  Steel  Co., 
Richmond,  Va. 

Standard  Tank  Car  Co.,  Canadian 
Pacific   Building,   New  York   City. 

Petroleum  Iron  Works  Co.,  Sharon, 
Pennsylvania. 

American  Bridge  Co.,  Washington. 
Chicago    Bridge   and   Iron   Works,    30 
Church  St.,  New  York  City. 

Buffalo  Marine  Construction  Co.,  foot 
S.  Michigan  Ave.,  Buffalo.  N.  Y. 

\\  ickes  Engineering  and  Construc- 
tion Co.,  1441  Bluff  St.,  Des  Moines, 
iowa. 

Warren  City  Tank  and  Boiler  Co., 
Warren,   Ohio. 

Penn  Bridge  Co.,  Beaver  Falls.  Pa. 

Pearl  Harbor,  T.  H. — Storehouse  and 

case   ammunition   filling  house,   bids  to 

be   opened  July   30,  under  Specification 

.\o.   4975: 

W.  F.  Martens,  212  East  Ave.,  Roch- 
ester, N.  Y. 

Circle  Construction  Co.,  59  Pearl  St., 
New  York  City. 

Johns-Manville,  Inc.,  500  Post  St., 
Han  Francisco,  Cal. 

Allen  Pope,  4722  loth  St.  NW.  Wash- 
ington. 

Bethlehem   Steel   Co.,   Bethlehem,   Pa. 
Mesker  Bros.  Iron  Co.,  421  S  16th  St.. 
St.    Louis,   Mo. 

Mcaiintic-Marshall  Co.,  1216  Mun- 
sey  Bldg.,   Baltimore. 

American  Bridge  Co.,  603  Wilkins 
Bldg.,  Washington. 

Phoenix  Bridge  Co.,  PhoenixvUle,  Pa. 
Allison    Steel    Products    Co.,    2nd    and 
Palmer  Sts.,  Chester.  Pa. 

I'ittsburgh-Des  Moines  Steel  Co.. 
Pittsburgh. 

Penn  Bridge  Co.,  4029  4th  Ave.,  Bea- 
ver Falls,   Pa. 

Pearl  Harbor,  T.  H.— Circulating  wa- 
ter Discharge  loop,  under  Specification 
.\o.  .5001:  Allen  Pope,  4722  15th  St.,  N. 
W..  Washington. 

San  Diego.  Cal. — Painting  btiilding, 
bids  to  be  opened  July  23,  under  Speci- 
fication No.  4993: 

Evans  &  Banks.  300  Bank  St.,  Nor- 
folk, Va. 

Alfred  Olson  Co.,  4651  N  Clark  St., 
Chicago. 

J.  P.  Sullivan,  4515  Indiana  Ave., 
Chicago. 

George  E.  Wright,  Inc.,  1454  Monad- 
nock   Building,  Chicago. 

Tiburon,  Cal. — Steel  coal  trestle,  un- 
der Specification  No.   4989; 

Lakeside  Bridge  and  Steel  Co.,  Lock 
Drawer  D,  North  Milwaukee,  Wis. 

Wilbur  G.  Hudson  Corp.,  50  Church 
St.,  New  York  City. 

Tiburon.  Cal. — Remloval  (of  fender 
system,  under  Specification  No.  5002. 
No  requests  for  plans  received  at 
Washington  for  this  work. 

SAN  FRANCISCO  —  The  following 
firms  have  applied  for  plans  at  the 
Twelfth  Naval  District  Office  S.  F.  for 
plans  for  the  construction  of  the  Ma- 
rine Corps  storehouse  building  for 
which  bids  will  be  opened  on  July  23rd 
at   Washington. 


A.  B.  Leitch 


J.  G.  Leitcn 


LEITCH 
ROOFING  CO. 

Sncceasors  to  Clark  &  Leitch 

Office  and   W^arehouse: 

1116  SKCOND  ST.,  SACRAMENTO 

Phi'iies    Main   726 — 0223 


Saturday.   July   19,    1924 
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Clinton  Construction  Co.,   San  Fran- 
cisco. 

Alfred    H.    Vogrt.,   San   Francisco. 
Carl   H.    Peterson,   San   Francisco. 
Robert  Trost,  San   Francisco. 
Dinwiddle   Construction   Co.,  K.   F. 
Cobby  &  Owsley.  San  Francisco. 
Rcllly   &   .N'emetz,   San   Francisco. 
D.  K.  Wagner,  San  Francisco. 
K.   E.   Parker,   San   Francisco. 
Harrett  &  Hllp,  San  Francisco. 
West  Coast  Constr.  Co..  S.  F. 
Vuklcevlch   &   Bagge,   San   Francisco. 
Mabony   Bros.,   San   Francisco. 
S.  D.  Stone,  San  Francisco. 
Turner  Co..   San  Francisco. 
A.    R.    Pease.   San    Francisco. 
R.   E.  Campbell.  Long  Beach. 
R.  E.  McKee,  El  Paso,  Texas. 


HALLS  AND   SOt'IETl 


FiBuros  To  Be  Taken  Shortly. 

BUILDING  Cost,   $55,000 

RICHMOND,  Contra  Costa  Co.,  Cal  12th 
St..  bet.  Macdonald  Ave.  &  Bissell 
Street. 

Two-story  and  basement  brick  memor- 
ial  building. 

Owner — Amen-ican  I^eglon  ot  Contra 
Costa   County. 

Architect — Jas.     T.    Narbett,     910    Mac- 
donald Ave.,  Richmond. 
Bids   will   be   advertised   for  Monday, 

July  21st.  Closing  date  not  decided. 

Plans    Being   Prepared. 
BUILDING  Cost,  $18,000 

BRENTWOOD,  Contra  Costa  Co.,  Cal. 
One-story    frame    and    stucco    memorial 

building. 
Owner — American    Leg-ion     of    Contra 

Costa  County. 
Architect    —    Davls-Heller-Pearce    Co., 

Delta  Bldg.,   Stockton. 

Plans  Being  Prepared. 

BUILDING  Cost,   $18,000 

ANTIOCH,   Contra  Costa  Co..   Cal. 
One-story  hollow  tile  memorial  bldg. 
Owner — American     Legion    o(f    Qontra 

Costa   County. 
Architect    —    Davis-Heller-Pearce    Co., 

Delta  Bldg.,  Stockton. 


Plans  Being  Prepared. 
LODGE  BLDG.,  ETC.  Cost,   $30,000 

GILROY,  Santa  Clara  Co.,   Cal. 
Three-story      store,    office      and      lodge 

building. 
Owner — Order  of  Redmen. 
Architect — Wolfe    &    Higgins,    Auzerals 

Bldg..   San   Jose. 


Plans   To  Be  Figured  Aug.    1st. 

STORE,  ETC.  Cost,  $90,000 

SAN  RAFAEL. 

Two-story  steel  and  brick  store  and 
office    and    lodge   building. 

Owner — San  Rafael  Masonic  Hall  Asso- 
ciation. 

Architect — S.  Heiman,  57  Post  St.,  San 
Francisco. 


Contract  Awarded. 

CLUB  BLDG.  Cost,  $41,385 

OAKLAND,  Alameda  Co.,  Cal.,  E  Web- 
ster St.  N  15th. 

Two-story  concrete  store  and  cSub 
building. 

Owner — Business  &  Professional  Hold- 
ing  Corporation. 

Architect — Miller  &  Warnecke,  414  13th 
St.,  Oakland. 

Contractor — Barr  &  Son,  357  12th,  Oak- 
land. 


KING  S 
ORIENTAL 
STUCCO 

Uniform   Color   and   Textnre 
Waterproof,   Durable 

Manufactured  by 

J.  B.  IJIVG  &  CO. 

NEW   YORK 

Send   for  Color  Card 

A.  li.  GREBXS: 

Pacific   Coast   Sales  Agent 

490   Burnside   St.,   Portland 

1161-51  Mission  St,  San  Francisco 


Contract  Awarded. 

MEMORIAL  HALL  Cost,   $20,o90 

P1TT8BURG,  Contra  Costa  Co.,  Cal.  8tn 
;ind  East  .Stri « is. 

Frame   n.einorial  hall. 

Owner — •  '..iinty  of  Contra  Costa,  j  H. 
Wells,  rounf  clerk. 

Architect — Benj.  G.  McDougall  353  Sac- 
ramento St.,   San  Francisco. 

Contractor — Bengston  &  Swenson,  Tur- 
lock. 


Contract  To   Be  Awarded. 

ADDITION  Cost,    $15,000 

BERKELEY. 

One-room    addition    to    club    bldg. 

Owner — Berkeley   Country   Club. 

Architect   —    W.    H.    Katcliff   Jr.,    Mer. 

Trust    Bldg.,    Berkeley. 
Contractor — Miner  Co.,  2332  Macdonald 

Ave.,    Richmond. 
Contract  will  be  awarded  on  percent- 
age basis. 

PORTLAND,  Ore. — R.  L.  Rayburn, 
member  of  Y.  M.  C.  A.  Building  Bureau 
with  headquarters  in  New  York,  will 
prepare  plans  for  proposed  Y.  M.  C.  A. 
building  to  be  erected  in  eastern  sec- 
tion of  city.  Construction  details  and 
what  amount  will  be  expended  have 
not  yet  been  worked  out. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal. — Architect  Chas.  F.  Plummer,  1108 
Story  Bklg.,  Los  Angeles,  is  preparing 
preliminary  plans  for  a  six-story  Class 
A  club  building  to  be  erected  at  the 
foot  of  Pico  Blvd.  on  Ocean  Front, 
Santa  Monica,  for  the  Casa  Del  Mar 
Club,  W.  Y.  Jackman,  organization  di- 
rector. Consolidated  Bldg.  It  will  con- 
tain about  150  rooms,  each  with  bath, 
dining  rooms,  kitchen,  swimming  pool, 
locker  rooms,  club  rooms,  ballroom, 
large  lobby,  terrace,  etc.  Reinforced 
concrete  construction.  The  site  is  210x 
375  feet;  brick  exterior  walls,  elevators, 
basement,    etc.      Cost,    $1,000,000. 


SAN  DIEGO.  San  Diego  Co.,  Cal. — 
Wm.  H.  Wheeler,  338  Spreckels  Bldg., 
has  prepared  tentative  plans  for  a  six- 
story  Class  A  clubhouse  to  be  built  by 
San  Diego  Athletic  Club  on  site  not  yet 
selected.  W.  A.  Turquand,  622  Com- 
monwealth Bldg.,  is  one  of. the  organi- 


SBATTLB,  Wash. — Bids  to  erect  six- 
story  and  basement,  175  by  120  ft., 
fireproof  lodge  building  for  B.  P.  O.  E., 
have  been  rejected  and  new  bids  will 
be  asked.  Est.  cost,  $950,000.  Henry 
Bittman,  architect  and  engineer.  Secu- 
rities  Bldg.,   Seattle. 


PORTLAND,  Ore. — Archts.  Houtaling 
and  Dougan,  Gearing  Bldg.,  preparing 
plans  for  three-story  addition  to  Elks 
Lodge  building  at  Fourth  and  Taylor 
Sts.,  est.  cost  $65,000. 


HOSPITALS 


Preliminary  Plans  Being  Prepared, 
ADDITION  Cost,   $18,000 

SAN  JOSE,   Santa   Clara  Co.,   Cal. 
Addition    to    hospital    for   nurses'    quar- 
ters. 
Owner — O'Connor's  Sanitarium. 
Architect — Wolfe    &    Higgins,    Auzerais 
Bldg.,  San  Jose. 


Mr.  Architect  or  Builder 

If  yon  want  your  Typewrftcr 
■Work  on  SpecWlcatlona  to  be 
clean  cnt  rent  or  bny  a 
■WoodHtock.  the  machtne  that 
cnta  the  best  atencU 


Sub   Figures  Being  Taken. 

ALTERATIONS  Cost,    $100,000 

SAN  FRANCISCO,  NE  27th  and  Valen- 
cia Streets. 

Alterations  to  hospital. 

Owner — St.  Luke's  Hospital,  27th  and 
Valencia  Sts.,  San  Francisco. 

Architect — Lewis  P.  Hobart,  Crocker 
Building,   San   Francisco. 

Contractor — Chas.  Stockholm  &  Sons, 
Monadnock  Bldg.,  San  Francisco. 


SACRAMENTO,  Cal.  —  Luppen  & 
Hawley,  906  7th  St.,  Sacramento,  at 
$4097  submits  low  bid  to  supervisors 
for  steam  and  electric  hook-ups  at 
county  hospital.  Other  bids,  all  under 
advisement,  were:  G.  E.  Foss  Electric 
Co.,  $6354;  Electric  Supply,  $5650.  R. 
A.  Herold,  architect.  Forum  Bldg.,  Sac- 
ramento. 


LOS  ANGELES,  Cal. — Archts.  Walker 

&  Eisen,  701  Great  Republic  Life  Bldg., 
L.  A.,  have  been  commissioned  to  pre- 
pare plans  for  the  first  unit  of  new 
hospital  bldgs.  to  be  erected  at  15th  & 
Hope  Sts.,  for  the  California  Lutheran 
Hospital.  There  will  be  an  8-story  and 
basement  hospital  bldg.,  220x45  ft.,  Y- 
shaped,  to  accommodate  300  beds  and 
an  S-story  and  base>ment  class  A  ser- 
vice bldg.,  50x80  ft.;  reinf.  concrete 
construction,  plas.  exter.,  cast  stone, 
marble  and  tile  work,  elevators,  steam 
htg.,  power  plant,  refrigerating  system 
$1,500,000. 


POMONA,  Los  Angeles  Co.,  Cal.— 
State  engineers  are  making  prelimin- 
ary surveys  preparatory  to  erection  of 
school  and  hospital  for  subnormal 
children  on  200  acre  site  near  Spadra. 
Work  will  be  under  supervision  of 
.State  Architect  McDougall. 

RIVERSIDE,  Riverside  Co.,  Cal.  — 
Archt,  G.  Stanley  Wilson,  646  W  9th 
St.,  has  been  commissioned  to  prepare 
plans  for  the  new  tuberculosis  hospital 
to  be  built  jointly  by  Riverside,  Im- 
perial and  Orange  counties  on  the  Mel- 
len  ranch  five  miles  from  Beaumont. 
Est.  cost  $60,000. 


RIVERSIDE,  Riverside  Co.,  Cal. — 
County  supervisors  have  been  authoriz- 
ed to  purchase  the  Mellan  ranch  five 
miles  from  Beaumont  and  to  secure 
services  of  an  architect  to  prepare  ten- 
tative plans  for  tubercular  hospital  to 
be  built  jointly  by  Riverside,  Orange 
and  Imperial  counties.  Est.  cost,  $60,- 
000. 


FRESNO,  Fresno  Co.,  Cal. — Bids  will 
be  asked  at  once  by  D.  M,  Barnwell, 
county  clerk,  to  install  boiler  and  heat- 
ins?  system  in  Old  People's  Home.  Bids 
will  probably  be  opened  Aug.  4.  Fur- 
ther information  obtainable  from  clerk. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Following  contracts  awarded  by  coun- 
ty supervisors  in  connection  with  Kern 
County  General  Hospital,  plans  for 
which  were  prepared  by  Chas.  H.  Big- 
gar,  architect.  Bank  of  Italy  Bldg., 
Bakersfleld: 

Parker  Ice  Machine  Co.,  Los  Angeles, 
refrigerating  machinery  installed,  $16,- 

'  j'ewett   Co.,   refrigerators,    $2916. 

Wilmott    Co.,    sterliziers,     $10,222.50. 

R.  L.  Shearer,  built-in  metal  cab- 
inets,   $2056. 

Stewart  School  Supply  Co.,  Stockton, 
curtains   and   shades,    $1620. 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phon«  Prospect  612 

Equipped  To  Handle 
Any   Size  Job. 

DIRECT  FACTORY  BUYERS 


u 

BAKERSFIELD,  Kern  Co.,  Cal.-Bids 
rppeived  by  supervisors  tor  Kitcnen 
equipment  for  Kern  County  General 
Hospital  have  been  rejected  and  a  nevv 
call  for  bids  will  be  issued  which  will 
nrovide  for  furnishing  of  diet  kitchen 
dl'ment  also  Chas.  HB.ggar  ar- 
chitect, Bank  of  Italy  Bldg.,  Bakers 
field. 

FRESNO.  Fresno  Co..  Cal.— County 
supervisors  authorize  preparation  of 
n?ans  to  install  sprinkler  system  in 
?iunty  hospital  and  Old  Peoples'  Home. 
D.  M.  Barnwell  is  county  clerk. 

AHWAHNEE,  Madera  Co.,  Cal. — Until 
Aus  9  10  A.  k..  bids  will  be  rec  by 
T  !;  Cronin.  Secfy.,  Tri-County  Tuber- 
culosis Hospital  Committee  to  fur.  one 
60-h.  p.  stand,  horizontal  return  tub- 
ular boiler  and  equipment;  also  to  re- 
set old  boiler  now  in  place.  Spec.  oD- 
tainable   from  secretary. 
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CHANDLER.  Ariz. — James  W.  Martin, 
Chandler.  Ariz.,  has  the  contract  to 
erect  additions  and  alterations  to  the 
present  hotel  building  and  for  a  group 
of  bungalows  and  other  improvenients 
to  be  made  at  the  San  Marcos  hotel 
site.  Chandler,  Ariz.  Myron  Hunt,  11U7 
Hibernian  Bldg..  Architect.  There  will 
be  a  2.5-room  fireproof  addition  to  the 
present  building;  reinforced  concrete 
and  hollow  tile  construction:  the  dining 
room  and  lobby  will  be  enlarged  and 
the  offices  and  other  portions  re- 
modeled. The  group  of  20  bungalows 
will  be  of  hollow  concrete  construc- 
tion and  will  mostly  contain  4-rooms 
each.  There  will  also  be  a  casino, 
hunting  lodge,  club  house  and  swim- 
ming pool  in  connection  with  private 
golf  course.      Cost,   $.500,000. 


POWER  PLANTS 


HOTELS 


July  15,  1924 
Contractor  Taking  Sub-Figures 
HOTEL  t^ost,    $ 

GUERNEVILLB,  Sonoma  Co.,  Cal. 
Thirty-two-room  frame  lob  cabin  style 

hotel. 
Owner — Withheld.  .„   „ 

Architect — Ed.   Musson  Sharpe,   60   San- 
some  St.,  San  Francisco. 
Contractor — American     Bldg.,     Co.,     .fUZ 
Balboa  Bldg.,  San  Francisco. 
Sub-bids    are     wanted    on     alj     parts 
of  the  V  ork. 


Plans   to   be   Prepared.  .onn  nnn 

HOTEL  Cost,   5200, OUU 

OAKLAND,     Alameda    Co.,    Cal.       Lake 

Merritt    District.  u    .   wi-r, 

Six-story  reinforced  concrete  hotel  CloO 

rooms). 
Owner— Withheld.  ,  ,    ,. 

Architect— Miller    &    Warnecke,    Artico 

Bldg.,   Oakland. 

HUNTlNi^-TON  PARK,  Los  Angeles 
Co.,  Cal.— Chas.  Harp,  3649  7th  St.,  Los 
Angelej!,  has  the  contract  and  has 
started  work  on  a  hotel  and  store 
building  at  the  corner  of  Long  hJeacn 
Blvd  and  Florence  Ave.,  Huntington 
Park,  for  L  F.  Sacket.  It  will  have  , 
stores  on  the  first  floor  and  42  hotel 
rooms  on  the  second.  Brick  walls.  ^- 
storv.  steel  frame,  rug.  brick  facing, 
cement  and  pine  floors,  composition 
rooflng,  plate  glass,  gas  radiators, 
tiled  baths,  storage  water  heater.  Cost, 
$50,000. 

GLENDALE,  L.  A.  Co.,  Cal.— Malcolm 
Smith,  6665  ISunset  Blvd.,  Los  Angeles 
(Glendale  office,  101  W  Wilson  St.). 
has  contr.  and  has  taken  out  permit 
for  a  4-story  brick  hotel  bldg.  at  s.e. 
cor  Wilson  and  Maryland  Ave..  Glen- 
dale for  J.  W.  Usilton,  Harvard  and 
Brand  Blvd.,  and  A.  D.  Hadley  and  Wm 
Koschell:  70x70  ft.,  stores,  lobby  and 
hotel  dining  rm.  on  first  fl..  pO  single 
hotel  rms.  and  2-rm.  apt.  suites  on  ii 
upper  fls.;  brick  walls,  struc.  steel, 
ruffled  brick  faced  on  two  St.  fronts 
trimmed  with  cast  stone,  basement 
with  steam  heat  sys.,  elevator,  aO  baths 
finished  with  woodstone,  plate  glass, 
tile  wk.,  cem.  wk.,  galv.  iron,  comp. 
rf.,  built  in  beds;  permit  covering  por- 
iion  of  the  work  taken  out  for  $55,000, 
additional  permits  to  be  issued  later; 
plans  bv  Max  Maltman;  total  cost 
about   $100,000. 

LOS  ANGELES,  Cal. — Arber  C.  Mil- 
ler Detwiler  Bldg.,  has  the  contract  at 
$63  750  for  all  work  complete  for  erect- 
ing a  class  C  hotel  bldg.  on  San  Julian 
St  bet  7th  and  8th  Sts.  for  T.  Ange- 
lorii  Three-story  41x110  ft.,  brick  walls 
press,  brick  facing,  comp.  rfg^  pine 
trim,  baths,  gas  htg.;  Ernest  L  Preese. 
architect. 

LOS  ANGELES.  Cal.— C.  B.  Harp,  3649 
7th  Ave.,  has  the  contract  to  erect  a 
three-sto'rv  store  and  hotel  building  on 
Long  Beach  Blvd.  and  Florence  Ave. 
for  L  H.  Sacket.  There  will  be  6  stores 
and  40  rooms.  Three  story,  brick  walls, 
art  stone  trim,  composition  roofing, 
structural  steel,  cement,  tile  and  pine 
floors,  metal  skylights,  nre  escapes. 


EL  DORADO  COUNTY,  Calif.— El  Do- 
rado Power  Co.,  (Western  States  Gas 
and  Electric  Co.),  Channel  and  Sutter 
Sts.,  Stockton,  plan  early  construction 
of  a  new  hydro-electric  power  project 
of  24  100  h.p.  in  El  Dorado  county.  It 
is  proposed  to  divert  water  from  Silver 
Fork,  tributary  of  the  American  River 
and  build  a  power  house  above  Kyburz; 
est.  cost  $3,659,000.  Construction  of  a 
reinforced  concrete  dam  150  ft.  high  &; 
500  ft.   long  is  also   planned. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Pacific  Telephone  &  Telegraph  Co..  333 
Grant  Ave..  San  Francisco,  will  start 
work  shortly  on  aerial  cable  construc- 
tion in  Alum  Rock  Ave.,  at  a  cost  of 
$25,000,  a  portion  of  the  $300,000  im- 
provement program  to  be  undertaken 
by  the  company  in  the  San  Jose  dis- 
trict. 


WHITTIER,  Cal. — Until  July  21  new 
bids    will   be   rec.    by   city   trustees   for 
fur    one  direct  connected  steam   driven 
generator    set,    2.io    KVA,    3-phase     oO 
cycle     2300    volt,    including    steam    line, 
valves  and  separator  from  main  steam 
header     to   engine,    throttle      valve,   e.\- 
haust  steam  line  to  atmosphere  through 
surface   condenser,    vacuum    and    circu- 
lating pumps,  intermediate  receiver,  at- 
mospheric    relief,     condenser,     switci 
board    panel,    exciter,    switch   and    fi. 
resistance    control,    ammeter   and    v< 
meter.     This   unit   is   to  be   installe/l 
the  water  plant  on  Whittier  Blvd.  Pi 
Gilmore,     city     clerk.       Cert,     check 
bond  10%.     All  previous  bids  rejects- 

OLYMPIA,  Wash. — Grays  Harbor  Rail- 
way and  Light  Co.,  of  Aberdeen,  )J  asli  . 
file  applications  with  Marvin  Chase, 
state  supervisor  of  hydraulics,  seeking 
authorization  to  appropriate  250  cu.  ft. 
of  water  per  second  from  the  Hoh  river, 
where  it  proposed  to  construct  a  hydro 
electric  plant  to  cost  $3,250,000  produc- 
ing 25,000  h.p.  Permission  is  also 
sought  to  appropriate  250  sec.  ft.  water 
from  the  Queets  and  tributary  streams 
where  it  is  proposed  to  erect  a  $1,600,- 
000  power  plant.  The  latter  would  de- 
velop 14,000  h.p. 

NEVADA  COUNTY,  Cal.— See  "Irri- 
gation Projects,"  this  issue.  Power  and 
Irrigation  agreement  between  Pacific 
Gas  and  Electric  Co.  and  Nevada  Irri- 
gation District. 

LIVERMORE,  Alameda  Co.,  Cal.  -— 
Pacific  Gas  and  Electric  Co.,  443  Sut- 
ter St,  San  Francisco,  will  expend  $6o,- 
800  for  additions  to  Livermore  sub- 
station, which  will  include  installation 
of  four  1000  kva  transformers. 


MIX  \Q^AoyyJA 


LIVING    I.X    Marysville,    California, 
IS  H.  C.  CATE,  PLANT  Superintendent. 
AND   DISTRICT  sales   manager. 
FOR   SANDY   Pratt's   company. 
THE  PRATT  Building  Material  Co. 

WHERE    SANDY    produces    Marysville 

sand. 
AND   MARYSVILLE   gravel. 
THIS  FELLOW  Gate. 
IS   ALWAYS   pulling    something. 

OF   A  spectacular  nature. 

•  •      • 

ONE    TIME   while    seated. 

IN   THE   police   station. 

AT  MARYSVILLE. 

HE  PICKS  up  a  shot  gun. 

GOES  OUT.  ? 

*  *      « 

WITH  THE  Chief  of  Police. 

AND  CAPTURES  a  criminal. 

THAT  ALL  the  sleuths. 

OF  THE  world. 

WERE  HUNTING. 

•      •      • 
GATE'S  CO-WORKERS  at   Sacramento. 

OR  WHERE  Sandy  Pratt. 

PRODUCES  AMERICAN  River  sand. 

PRESENTED  CATE  with  a  medal. 


MADE  OF  leather. 

•  •      • 
CATES  LATEST  stunt. 

IS  TO  send  a  photograph. 

•  •      • 
OF  A  fish. 

SAID  TO  weigh   30   lbs.    (dressed). 

AND  FOUR  feet   in   length. 

AND  CAUGHT  at  Sandy's  plant. 

>      •      * 
NEAR    THE    D    street    bridge. 

IN   MARYSVILLE. 

CATE  SAYS  this   fish. 

•  *     • 

IS   ONE   of   the  smallest. 

»      •      * 
OF  THIS  season's   catch. 


This  is  a  drawing  ot  photo  sent  to 
Sandy  Pratt.  President  of  the  Pratt 
Building  Material  Co.,  producer  ol 
crushed  rock,  clean  sand,  washed 
gravel  and  rock  screenings,  by  Mr. 
Cate,  or  Sandy's  Marysville  representa- 
tive, 


=!aturday.   July    19,    1924 
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rUULIC  BUILDIXaS 


Contractors  Taking  Sub  P'lgures. 

POSTOFFICR   HLDG.     Approx.   $500,000 

SAN  KKANCISCU.  NE  Core  t:orner  Em- 
barcaUtTo,  Washington  and  Mer- 
chant   Streets. 

Postofrice  bulldingr. 

Owni«r — Jacob    Kulp.    Chicago,    111. 

Architect — A.  Alschuler.  130  Montgom- 
ery St.,  San  Francisco. 

Contractor — MacDonald  and  Kahn,  130 
Montpomeiy    St.,   S.    P. 

RelnforrinK  "teel     awarded      to     Badt- 
Falk  &  Co.,  Call  Bldg.,  S  .P. 
Other   contracts      will     be      awarded 

within  a  week. 

Award  of  Contracts  Introduced. 
Al'DITOHlUM  Cost,  $600,000 

STOCKTON.    San    Joaquin    Co.,    Cal. 
Clas.i    .\    reinforced   concrete    Memorial 

I'lvic   Auditorium. 
Owntr — City  of  Stockton   (A.  L.  Banks, 

c"ity   clerkk.) 
Architect  —  Glenn    Allen,    41    S-Sutter 

St.,    Stockton,    and    Wright    &    Sat- 

terlee.   Bank   of   Italy  Bldg.,   Stock- 
•-      ton    (comprising  City   Architectural 

f     Commission). 
At   the   Board   meeting,   July   Hth,    it 
was   introduced  to  award  the  contracts 
at  the  meeting  to  be  held  July  21st,  as 
folli>ws: 

(1)  For  all  the  structural  steel 
erected  in  the  building.  Seller  Iron 
Works,  945  S-Pilgrim  St.,  Stockton,  at 
J51.B90. 

(2)  General  contract  for  all  ot  work 
except  the  structural  steel,  plumbing, 
heating  and  ventilation,  and  the  elec- 
trical work.  Frank  Tucker,  .521  N- 
Sierra  Nevada  St.,  Stockton,  at  ?366,179 

(3)  Plumbing,  heating  and  ventila- 
tiin.  Stockton  Plumbing  &  Supply  Co., 
327   Miner   Ave.,    Stockton,   at   *43,342. 

(4)  Electrical  work.  Hild  Elec. 
Mfg.  Co.,  517  E-Market  St.,  Stockton, 
J18,862. 


COMPTON,  Cal. — Election  will  be 
held  shortly  to  vote  $45,000  to  finance 
.rcction  of  new  city   hall. 

HENO,  Nevada — County  Commission 
])lans  to  repair  dome  of  courthouse. 
Planned  to  surface  same  with  gold- 
leuf  at  a  cost  of  $2000,  according  to 
estimates  submitted  by  F.  J.  DoLong- 
champs,  architect.  Gazette  BWg.,  Reno. 

RESIDENCES 


Contract  Awarded. 

RESIDENCE  Cost,    $— 

STANFORD      UNIVERSITLi      CAMPUS, 

Palo  Alto,  Santa  Clara  Co.,  Cal. 
Two-story   frame  and  stucco  residence. 
Owner — Mr.    Moreno. 
Architect — Birge  M.  Clark,  600  Bmbar- 

cadero,  Palo  Alto. 
Contractor — Wells   P.    Ooodenough,   310 

University   Ave.,    Palo   Alto. 


LOS  ANGELES,.  Cal.  —  Waterhouse- 
Wilcox-Paclfic  Co.,  331  E  4th  St.,  Sub- 
mitted low  bid  to  county  supervisors 
July  14  at  $98,462  (proposal  for  A,  B. 
C  and  D  complete)  for  installing  steel 
window  sash  and  frames,  etc.,  in  the 
new  Hall  of  Justice,  N  Broadway  and 
Buena  Vista  St.  The  bid  was:  Sec.  A, 
$19,278;  B,  $10,313;  C,  $39,275;  D,  $29,596 
Other  bids  were: 

U.  S.  Metal  Products  Co. — A,  $17,305; 
B,  $8529;  C,  $50,562;  D,  $35,092;  alter- 
nate,  $105,904. 

Geo.  L.  Eastman  Co. — A,  $25,750;  B, 
$13,339;  C,  $68,818;  D,  $27,905;  alternate 

Gr'ittall  Casement  Window  Co.  —  A, 
$47,937;  C,  $110,059;  no  bid  on  other 
sections. 

Forderer  Cornice  Wks.— D,  $33,000; 
no  bid  on  other  sections. 

Truscon  Steel  Co. — $11,977;  no  bid  on 
other  sections. 

W.  C.  Lea — B,  $11,992;  no  bid  on  oth- 
er sections. 


Contract  Awarded.  _  ,^ 

STANFORD      UNIVERSITY      CAMPUS, 

Palo  Alto,   Santa  Clara  Co.,  Cal. 
Two-story  frame  and  stucco  residence. 
Owner — Mr.  Culver. 
Architect — Birge  M.  Clarke,  600  Embar- 

cadero,  Palo  Alto. 
Contractor — Wells   P.    Goodenough,   310 

University  Ave.,  Palo  Alto. 


Plans  Being  Prepared. 

RESIDENCE  Cost,    $15,000 

BERKELEY,  Alameda  Co.,  Cal.,  Clare- 
mont  Court.  ,      .   , 

Two-story  and  basement  frame  colonial 
residence,   8   rooms. 

Owner — Withheld. 

Architect — John  Hudson  Thomas,  Mer- 
cantile Trust  Bldg.,  Berkeley. 

Figures  To  Be  Taken  In  a  Pew  Days. 

RESIDENCE  Cost,  $9000 

BERKELEY,  Alameda  Co.,  Cal.,  Haw- 
thorne Terrace. 

Two-story  frame  and  stucco  residence. 

Owner — W.  D.  Clark.  _ 

Architect — John  Hudson  Thomas,  Mer- 
cantile Trust  Bldg.,  Berkeley. 


Contract  Awarded. 

DWELLINGS  Cost,    $26,600 

OAKLAND,  NE  Cor.  Montana  &  Boston 
and  vicinity. 

Seven  1-story  5-roora  dwellings. 

Owner  —  J.  P.  Stoll,  2334  Telegraph, 
Oakland.  „„„    _ 

Contractor — Willis  F.  Lynn,  208  Com- 
mercial  Bldg.,   Oakland. 

Completing  Plans.  »,„„„„ 

RESIDENCE  Cost,     $12,000 

SAN   FRANCISCO.        Dolores   St.      near 

Sixteenth  St. 
Two-story     and     basement     frame     ana 

stucco  residence  (tile  roof,  8  rooms, 

roof    garden,    etc.) 
Owner — Withheld. 
Architect — N.  W.  Mohr,  310  California. 

Plans    will    be    ready    for    figures    in 
ten  days. 


Sub-Plgures  Being  Taken  By  Owner. 
RESIDENCE  Cost,  $16,000 

ALAMEDA  CO.,   Claremont. 
Two-story    brick    residence    (7    rooms). 
Owner — Emil  Gloor,  180  Jessie  St.,  San 

Francisco. 
Architect — Willis  Lowe,  681  Market  St. 

San  Francisco. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical  Key. 


Plaster 
Wall    Board 

(Patent  applied   for) 
The  Last  'Word  In  Wall  Board. 


CALIFORNIA  CEDAK  PRODUCTS   COMPAFJ 

STOCKTON,   CALIFORNIA 


I'lans  Being   Figured. 
RESIDENCE  Cost,   $8000 

O.AKLAND,    Lakeshore   Ave. 
Two-story  frame  and  stucco  residence. 
Owner — P.  L.  Sayer. 

Architect   —   Schirmer-Bugbee,   Thayer 
Bldg.,  Oakland. 

Plans  Being  Prepared. 
RESIDENCE  Cost,    $16,000 

.SAN  FRANCISCO.     Clay  St.  near  Maple 
Two-story    and      basement    frame      and 

stucco    residence    and    garage    (tile 

roof). 
Owner — Mrs.   E.    Cummings. 
Architect — Henry      C.    Smith    Humboldt 

Bank  Bldg.,  San  Francisco. 


I'lans  to   be   Figured  Next   Week. 

RESIDENCE  Cost,   $10,000 

BERKELEY,  Alameda  Co.,  Cal.  Thous- 
and Oaks. 

Two-story  7 -room  frame  and  stucco 
residence. 

Owner — W.  E.  Mansfield. 

Architect  —  Edward  Glass,  Underwood 
Bldg.,   San   Francisco. 


Plans  Being  Prepared. 

RESIDENCE  Cost,  $18,000 

PIEDMONT,  Alameda  Co.,  Cal.  Ports- 
mouth Road. 

Two-story  frame  and  stucco  10-roora 
residence   (3   baths)   double  garage. 

Owner — P.  P.  Porter. 

Architect  —  Ruggles  &  McKee,  1429 
Broadway,   Oakland. 


Cost,  $10,000 


Plans  Being  Revised. 

REKIDENCE 

NAPA,   Napa  Co.,  Cal. 

Two-story    stucco    and    frame    9-room 

residence. 
Owner — James  G.  Noyes. 
Architect — Warren   G.  Perry,  260  Calif. 

St.,  San  Francisco. 


Plan.s  Being  Revised. 
RESIDENCE  Cost,  $15,000 

BERKELEY,  Alameda  Co.,  Avalon  Ave. 
Two-story    frame    and    stucco    10-room 

residence    of    Spanish    architecture 

(tile  roof). 
Owner — S.  M.  Mark. 
Architect — Warren  G.   Perry,   260  Calif. 

St.,   San   Francisco. 


Plans  To   Be  Figured  Next  Week. 
RESIDENCE  Cost,  $18,000 

PALO  ALTO,  Santa  CHara  Co.,  Cal. 
One    and    one-half    story      frame      and 

stucco  Spanish  style  residence  with 

tile   roof. 
Owner — Frank    W    .Erlin,    Call    Bldg., 

San   Francisco. 
Architect  —  W.  H.  Crim  and  Hamilton 

Murdock,  425  Kearny  St.,  S.  P. 


Plans  to  be  Figured  Next  Week. 
RESIDENCE  Cost,   $42,000 

WOODSIDE,  San  Mateo  Co.,  Cal. 
Two-story    and    basement      frame      and 

concrete  12-room  country  residence 
Owner — Estate  P.  A.   Zane,   Portola. 
Architect   —   Joseph   L.    Stewart,    Ciaus 

Spreokels   Bldg.,   San  Francisco. 


Cost,  $12,125 


Contract  Awarded. 

RESIDENCE 

PIEDMONT. 

Two-story  frame  residence. 

Owner  —  H.   C.    Poundstone,   745   Jean, 

Oakland. 
Designer — R.    I.    Stringham,    260    Calif. 

St.,  San  Francisco. 
Contractor — Wm.    Kat,    2430    Humboldt 

Ave.,  Oakland. 


HOLLYWOOD,  Los  Angeles  Co.,  Cal. 
— Architects  Shattuck  &  Bowen,  318 
Stack  Bldg.,  Los  Angeles,  are  complet- 
ing plans  for  a  17-room  residence  to  be 
erected  on  Hollywood  Hills  facing 
Western  Ave.  for  P.  D.  Mason.  Three 
story  in  front,  two  story  in  rear;  54x90 
ft.,  frame  and  stone  construction, 
shingle  roofing,  gas  steam  heating,  5 
tiled  bathrooms,  automatic  water 
heater,  hardwood  floors,  hardwood 
trim.  There  will  be  extensive  land- 
scaping.    Cost,  $75,000. 


LOS  ANGELES,  Cal-— ■K'ebEier  Cocsi. 
Co.  2!I  X  Western  Are„  :^ve  ^e^fo^" 
Srait  for  a  J-siorx  S-room  residence 
iSbe  erected  at  2008  >i^Serrano  Av^ 
for  Dr.  EUiott  AWen.  C^-  f-^4i^*^ 
Seaule.  Wash-  and  TrnesdeU  &  ^/^?° 
J05  Sai  Fernando  Bldg-  as^  a^Jf- 
Two  Etorr.  frame  constt..  Plff^^Jl^ 
slilngle  rfe..  gas  nnic  htg..  >Vril*j^ 
tile  baths,  hardw.  and  pine  trun.  »a«. 
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SCHOOLS 


Cost, 


Bids  Opene<i- 
SCHOOL 

VXXA,  Tehama  Co.,  Cal.  . 

FOar^classroom    and    auditorium    rein- 
forced concrete  schooL 
Owner— Vina   School  District. 
Architect— Cole    &    Brouchond.    Waier- 
land-Breslauer  Bldg.,   Chico. 
FoUowing   is   completed   list   of   hiOB 
received. 
Chas.    S.    Mabrey,   Ochsner  Bldg.. 

Sacramento  (low)  JJ0,2.3      ■■■■■■ii 
F.  H.  Betz.  Ochsner  Bldg..  Sac.  .Jl».195 

C.  X.  Bostrom,  Orland   ??•?;; 

J.  P.  Brennan.  Redding. t?"io« 

R.  B.  McKenzie.  Gerber   JSiXi 

W.   J.    Shalz,   Chico «.fJ2 

J.   M.  Erans  &  Sons.  Chico    .-.•   »».H»* 
CampbeU     Cons.     Co.,     XiehoUns       _ 
Bldg..   Sacramento    Ji.i-s 

Contract  Awarded.  ^  _    ,,,  ... 

SCHOOL  Cost,  »21.»Si 

KICHLAXD,  Kern  Co..  CaL 
Four  classroom   school  bn:lding,   toilet 

buildings,     steam     heating     plant. 

septic  sewerage  disposal  plant. 
Owner — Richmond  School  District- 
Architect    —    Edw.    Glass    and    Dupes 

Underwood  Bldg,  H.  F.     and     Xew 

Fish  Bldg,  Bakcrsf-.eld. 
Contractor — B.  B.  Bnmess.  T-ulare. 


FAIRFIELD.  Solano  Co..  Cal- — '-^':^^ 
Aue  ;.  li  il-.  bi-is  »ii;  "*  ^"^^  ^Z.^h 
P  Kemp,  clerk.  .Vrmijo  union  ilign 
School  District,  to  fur.  auxiliary  not 
water  plant  f-jT  shower  baths  a;  scnooL 
Cert,  check  lO'i  req.  Plans  obtainable 
from  clerk  at  high  schooL 

KEXTFIELD,  Marin  Co,  CaL— Trus- 
tees of  Tamalpais  Union  High  School 
District  have  option  to  purchase  site  in 
Kentfield  on  which  they  plan  to  erect 
new   junior   college. 

OCEAXSTDE.  San  Diego  Co,  Cal.— T.  C. 
Klstner  Co..  archts.  (IC  Pantages  Thea- 
ter Bldg.  and  Spreckels  Bldg,  San 
Diego,  are  completing  plans  for  a  new- 
high  school  bldg,  to  be  erected  at  the 
Oceanside-Carlsbad  high  school  site, 
near  Oceanside,  for  the  Oceanside- 
Carlsbad  high  school  disrt.  Hollow  tue 
walls,  1-story,  plaster  exter.  comp.  rfg, 
maple  fls.,  gas  htg.  sys,  slate  black- 
boards: it  will  contain  assembly  hall 
and  several  classrooms:  $80,000. 

STOCKTOX.  San  JoaQUin  Co,  Cal-  — 
Commercial  Elec.  Co,  Jll  E  Starket  at, 
Stockton,  awarded  contract  for  elec- 
trical fixtures  for  College  of  Pacific 
building.  Contract  price  $7110.60.  Davis 
HeUer-Pearce  Co,  Delta.  Bldg,  Stock- 
ton, architects. 


Cost,   IIT.OCO 


Plans  to  be  Preparec- 
ADDITIOX 
KEP^"  COrXTT. 
Two-room  frame  addiuon  and  remodel- 
ing present  school  building. 
Owner — Vineland   School   District- 
Architect — Edw.  Glass.  525  Market  St.. 
San  Francisco. 

SCHOOL  „C<>st.  i 

RED  BLUFF.  Tehama  Co..  CaL 
Two-story  and  basement  brick   schooL 
Owner — Roman  Catholic  Archbishop. 
Architect — Cole    &    Brouchoud,    'Water- 

land-Breslauer  BWg,  Chico.  CaL 
G«Berml    C«atnet 
Chas.  S,  Mabrey  Co..  Ochsner  Bldg 

Sacramento    '   '  f "  * 

F.  H.  Betz.  Sacramento :     -    : 

CampbeU   Constr.    Co,    Sacio ■   - " ; 

Hemdon  &  Finnegan.  Sacto 6.-,;. 

T^m.   Murcell.   Sacto ^';--:. 

M.  F.  McKenzie,  Sacto '■^ 

F.  M.  Horn.  Red  Bluff el..-. 

R.  B.  McKenzie.  Gerber *'•-='; 

Holden  Constr.  Co,  Sacto **•*?? 

Jos.  Furlong.  S.  F TO.aOO 

Paiatfms    C«atnet 
E     J.    Lauterio,    107    Xormal    Ave-, 

Chico     Jffjl 

A.  V.   Knight,  Chico 246S 

M.  F.  McKenzie,  Sacto 32.5 

Robinson   Paint  Co..  MarysvUle . . .    343 

Plans  Complete — Construction  To  Start 
Immediately. 

GTMXASIUM  BLDG.  Cost,   $30,000 

STOCKTOX,  San  Joaqnin  Co,  Cal 
Lower  Sacramento  Road.   

Two-story  frame  temporary  gymnasi- 
um building.  fl200  seats,  basket- 
ball court,  etc) 

Owner — College  of  the  Pacific. 

Architect  —  Davis-Heller-Pearce  Co.. 
Delta  Bldg..  Stockton. 

Contractor— R,  W.  MoUer,  CaU  Bldg, 
San  Francisco. 

S.AS  DIEGO,  CaL — ^Architects  Lincoln 
Rogers  and  F.  ■«".  Stevenson.  533 
Spreckels  Bldg,  authorized  by  Board 
of  Education  to  proceed  with  plans  for 
new  senior  high  school  auditorium- 
Construction  will  correspond  to  present 
buildings.     Cost.   $250,000. 

■WTLLO'WS.  Glenn  Co..  CaL — Unt:: 
July  25.  3  P.  M.,  bids  will  be  rec.  by  F. 
A.  Bushbee,  clerk.  Ord  School  District 
for  alterations  and  additions  to  pres^n: 
school^  including  construction  of  a 
aeptic  tank  and  se^wer  system.  Cert. 
cheek  5%  payable  to  clek  req.  Plans 
on  file  in  office  of  County  Snp't.  '' 
Schools  at  Willows. 


SAX  DIEGO.  San  Diego  Co..  CaL  — 
■Welch  &  Fritz,  1145  2«th  St„  hare  been 
awarded  contract  at  $252. SSI  for  build- 
ing new  Point  Loma  high  school.  Ed- 
win T.  Banning,  architect. 


Contractors, 

Builders, 

Fngineers, 

You  Can  Xow 

Protect    Your    Bs  "3 

Checks 

right  on  the  job 

if  you  have  a 

"Security  I 

CHECK  - 

PROTECTOR 
FOUNTAIN 
PEN- 

steel      Cutting 

■W^eel     on     the     end 

perforates  and  forces 

a   red  acid  proof  ink 

into  the  fibre  of  the 
iT.  protecting  the 
unt.  payee's  name 
;.    number    of 

c'necrv.    and    all    kinds 

NEV/  FROM 
END  TO  END 


lost    perfect 
Lost  rumen 


It    made,  hr 


53.50    to    57.00 

COrXTi   an4  GE.VERAL  AGENTS 
^VANTED 

SECURITY  SALES  CO. 

53    MO.XTGOKERT    STREET 
San   Francisco.    Caltf, 


«TOCKTOX.  San  Joaquin  Co,  CaL — 
Cntil  July  30,  4  P.  M-,  bids  will  be  re: 
i  V  \nsel  S.  Williams.  Secfy,  B-:ard  ot 
r-iucation.  San  Joaquin  and  Lindsay 
<-'  to  erect  porches  at  Jackson  SccooL 
Jackson  and  Sutter  Sts.  Wright  i 
Satterlee,  architects.  Bank  of  Ita..- 
Bldg,  Stockton.  Cert-  check  lv%  re 
with  bid-  Plans  obtainable  from  arct 
tects- 


STOCKTOX.  San  Joaqquin  Co,  CaL- 
Until  July  30.  4  P.  M.,  bids  will  be  r* 
bv  Ansel  S.  WilUams,  Secfy,  Board 
E'ducation,    San    Joaquin    and    Lmds^ 
Sts,  to  fur.  and  install  urinals  in  Xor 
School,      Mariposa      and    Hunter      ^ 
Wright  ft  Satterlee,  architects.  Bank 
Italy  Bldg,  Stockton.     Cert,  check  lo?, 
req.    with    bid.     Plans   obtainable   fro^ 
architects. 

SPARKS,    Xevada    —    E-    K.    FowIerJ 
Reno,  Xevada,  at  $16.S4«.30  submits  low] 
bid   to  erect  4-room   school  for  Spark 
.school    District.      Five   other   bids   se" 
~;tt.!d      ranged      as    high    as      $1*,» 
Taken  under  advisentent.  F.  J.  D«^" 
■  .-amps,  architect.  Gazette  Bldg,  Re" 

STOCKTOX    San    Joaquin    Co,    CaL- 
rntil  July  30.  4  P.  M,  bids  will  be  rr 

■  V  .\nsel  a  Williams.  Secty,  Board 

- '^■■oation,    San    Joaquin      and    Land 

-'  ^     to  sand  blast  walls  and  paint  ex- 
r.    r     woodwork     of     Weber     Primal— 
~  n'>ol    at    Commerce    and    Flora 
Separate    bids    will    be    considered 
-ith'^r    of      the    above    items      or    hot 
Cert-   check   10%    req.   with  bid.     PL 

..btainable   from    secretary. 

L.\    CRESCEXT-4.    Los    Angeles 

al. — -\rchitect   Elmer   Grey,    «22   E__. 

-aiv  Bldg.,  is  completing  plans  fa 

auditorium  and  library  buUding  a- 

i    -— itory  building  to  be  erected  at  _ 

-   5  ?enta  for   the   Ananda   Ashrama, 

r-iigious   organization;    the   auditorim 

^ill   have  a  seating  capacity  of  aboa 

-zi  people  and  the  dormitory  will  bai 

'3   rooms  and  J  baths  and  toilets.     

buildings  win  be  of  concrete  constme- 
t; :  n  with  field  stone  eiterior.  front  site| 
plastered,   tile   roofing,   bick   and   hard- 
■arood  floors,  gas  heating  systems,  watei 
-eater,  etc. 

NAPA  Xapa  Co,  CaL — Until  July  M 
1  :      P.   M-.   bids  will   be   rec   by  M.  '^ 
Hes-on.    clerk.    Salvador    Union    Scho 
Z:>=trict.    to    fur.    and    Install    83    deal 
ami  seats  in  school:  same  to  be  of  8te< 
construction,  known  as  American  Desi 
.No.    21.      Further    information    obtain- 
able from  clerk. 


I 


P-ALO  ALTO.   Santa  Clara  Co,  CaL- 

Z'i  Palo  -ilto  Sheet  Metal  Works,  SI 
?.amona  St..  were  awarded  the  co» 
--a(-t  at  $37S  for  sheet  metal  work  an — 
M.  W.  Overhulse  of  Palo  Alto,  at  $8495 
the  plastering  in  connection  w:th  the 
new  elementarv  school  bnilding  from 
-  ans  bv  Architects  Allison  4  AUtson, 
^"iiemian  Bldg,  Los  Angeles,  and 
H  rf  e  M.  Clarke,  600  Embarcadero  Rd.. 
?a!o  Alto. 

POIXT  AREXA,   Mendocino   Co.. 
— Bids  were  received  on  July  12ti 
the    Board    of    Trustees    of    the    r 
.4.rena   Union   High   School  District   i^; 
the  construction   of  a  one-story  frame 
auditorium    building    from    plans    pre- 
pared by  Architect  Xorman  R,  Coulter, 
IS  Kearny  St,  San  Francisco.  The  con- 
trac"  was  awarded  to  I-  A.  Bllderbeck 
of  &?oneville.  FoUcwing  is  a  complete 
list  of  the  bids: 
I,      A    Bllderbeck.    Booneville,    bid    >o. 

'•     $S«00;  bid  Xo.  2,  $8448, 
^e-er  Carlson.    San   Francisco.    (1)    $:  - 

'  -i?:    f2)    $8949. 
-Tis-    .--^ast   Cons-    Co,    San   Francisco, 
S--::i;    (2)    $9478. 
^    --ase-ki.  San  Francisco,   (1)   $794»; 
i£)    $S210. 
-e-e--  Jensen.  San  Francisco.  (1)  $3175; 
(t)   $8575. 
B-"d  of  Peter  Jensen  thrown   out  be- 
cause   no   certified   check   accompanied 

Bid  of  Joe  Piasecki  thrown  out  be- 
cause the  bid  bond  was  not  made  out 
to  the  Point  Arena  Union  High  SchooL 

5  \'^P.AMEX"TO.    CaL — ^UntU    July    28, 

"  P  M..  bids  win  te  rec.  by  Chas.  C, 
K  ghes  Sect" v..  Board  of  Education,  to 
'u-  and  deL  vocational  training  eqiap- 
—  ent  for  high  school.  Cert,  check  I'J'i 
pavable  to  Bd-  of  Educ-  req.  with  each 
bid-  Lists  of  materials  desired  obtain- 
able from   secretary. 


Saturday.    July    19.    1924 
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You  need  not  hesitate  to  make  full  use  of  the 
many  advantages  afforded  |by  the  Schlage 
'Butt  on  Lock.  You  can  specify  it  regularly, 
because  it  is  designed  for  general  use  in 
homes,  flats,  apartment  houses,  hotels, 
ofEce  buildings,  factories,  public  buildings, 
and  otherin^itutions.  It  may  be  had  in  type 
and  finish  to  meet  your  specifications  ex' 
actly.  An  extra  face  plate  is  available  where 
additional  effedt  is  desired.  Sold  by  leading 
hardware  dealers.  Catalog  on  reque^. 

THE  SCHLAGE  COMPANY,  MFRS. 
AMERICAN  BANK  BLDG.,  SAN  FRANCISCO 


to  lock 

iust  press  th« 
'  button 
in  the  knob 

to  unlock 

fust  turn  the 
'  Knob 


CHLAGE 


BUTTON-LOCK 


lATENTEU 
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MODESTO,  Stanislaus  Co.,  Cal.— 
Until  July  31,  10  A.  M.,  bids  will  be  rec. 
by  Geo.  C.  Delphia,  clerk,  RisinS  Sun 
Joint  school  District,  to  erect  new 
school.  J.  H.  Hoose  and  Victor  Gal 
braith,  architects.  Cert,  check  10% 
payable  to  clerk  req  Plans  obtainable 
from  Architect  Galbraith  ^'>^  J^^l 
Bldg.,  Stockton.  See  caU  for  b  ds  un- 
der    offlcial     proposal    section     in     tnis 

issue. 

T.ns  ANGELES,  Cal. — Archt.  Harry  L. 
Piercl  eiys  Wright-Callender  Bldg.,  Los 
Aneel^s  has  completed  plans  and  is 
taWng  selected  bids  for  a  three-story 
Lnd  part  baslment  Class  C  recreation 
and  Sunday  school  building  to  be 
erected  at  the  corner  of  Second  bt.  ana 
So'bI?t  BlVd.  for  the  Wilshire  Methodis^ 
Church.  Dimensions  COxlSO  ft.,  DricK 
waUs!  art  stone  trim,  structural  stee^ 
composition  roofing,  centra  heating 
system,  hardwood  and  tile  floors, 
wrought  iron  work,  fire  escapes,  pine 
trim. 

SAN  DIEGO,  San  Diego  Co.,  Cal.— 
Welch  &  Fritz,  1145  28th  St.,  San  Diego, 
were  low  bidders  at  $252,991  for  the 
new  Point  Loma  High  Scliool.  ien 
bids  were  received  and  taken  under 
advisement.  Edwin  T.  Banning,  archi- 
tect, Bancroft  Bldg. 

OLEUM.  Contra  Costa  Co.,  Cal^ 
Until  July  21,  3  P.  M.,  bids  will  be  rec. 
by  A.  A  Smith,  Clerk,  Rodeo  School 
District,  to  make  alterations,  additions 
and  repairs  to  8-room  frame  building, 
now  known  as  Joseph  House,  for  class- 
room building.  N.  W.  Sexton,  architect. 
Chronicle  Bldg.,  San  Francisco.  Plans 
obtainable  from  architect. 
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HOLLISTER,  San  Benito  Co.,  Cal.— 
Until  July  21,  8  P.  M.,  bids  will  be  re<3 
by  James  Davis,  clerk,  San  Benito 
County  High  School  District,  to  paint 
interior  and  exterior  of  high  school. 
Specifications  and  further  information 
obtainable  from  clerk. 


SAN  FRANCISCO  —  Mahony  Bros., 
Flood  Bldg.,  at  $704,800  awarded  con- 
tract by  Board  of  Public  Works  for 
general  construction  of  addition  to 
High  School  of  Commerce  in  Fell  St., 
bet.  Van  Ness  Ave.  and  Franklin  bts. 
Other  contracts  let  are:  electric  work 
to  L.  Flatland,  $42,400;  plumbing  to 
A  Lettich,  $43,716;  mechanical  equip- 
ment to  W.  H.  Picard,  $71,427.  Bids 
for  electric  fixtures  under  advisement. 
John  Reid,  Jr.,  architect.  First  Natl. 
Bank  Bldg. 

LOS  ANGELES,  Cal.— Witt  &  Chute, 
2516  W  Santa  Barbara  Ave.,  were  low 
bidders  at  $44,210  on  general  contract 
for  erecting  new  building  at  Ivanhoe 
school  site  on  Herkimer  St.  S  &  H  Ser. 
Elec.  Co.  was  low  at  $1490  on  electric 
wiring.  Parker-Judge  Co.  low  at  $897 
on  painting.  Hickman  Bros,  low  at 
$4590  on  heating  and  ventilating  and 
Buffalo  Plumbing  Co.  low  at  $3860  on 
plumbing. 

EUREKA,  Humboldt  Co.,  Cal. — Until 
Aug  4  7:30  P.  M.,  bids  will  be  rec.  by 
Geo.  B.  Albee,  Sect'y.,  Board  of  Educa- 
thion,  to  fur.  machines  and  other 
equipment  for  high  school.  Cert,  check 
5%  req.  with  bids.  Lists  of  materials 
desired  obtainable  from  secretary  on 
request. 


GRIMES,  Colusa  Co.,  Cal.— Until  July 
23  8  P.  M.,  bids  will  be  rec.  by  Ben 
Hine,  clerk.  Grand  Island  Union  School 
District,  to  (1)  install  Pressure  water 
system;  (2)  construct  comfort  station, 
(3)  made  additions  to  present  scliool. 
Spec,  on  file  in  office  of  County  Sup  t. 
of  Schools  at  Colusa. 

MADERA,  Madera  Co.,  Cal.— Until 
Aug  1,  12  M.,  bids  will  be  rec.  by  Rip- 
perdan  School  District,  CO.  Trout, 
Clerk,  to  fur.  (1)  24  Triumph  combina- 
tion adjustable  desk,  or  equal,  S'ze  C, 
(2)  one  Oak  desk,  50x30-in.,  double 
pedestal;  (3)  general  supplies,  accord- 
ing to  lists  obtainable  from  clerk. 

WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
—Until  July  23,  7:30  P.  M.,  bids  will  be 
rec.  by  Eva  E.  Luther,  Clerk  Watson- 
ville  School  District,  to  paint  front  por- 
tion of  Lake  Avenue  Primary  School. 
Cert,  check  5%  payable  to  clerk  req. 
Spec,  obtainable  from  District  Sup  t.  in 
High   School.   Watsonville. 

SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Until  July  28,  S  p.  m.,  bids  will  be  rec. 
by  Sarah  N.  Hatch,  secy.  Board  of 
Education,  to  fur.  and  install  window 
shades  and  metal  guides  in  new  Fre- 
mont school.  W.  H.  Weeks,  architect, 
369  Pine  St.,  San  Francisco.  Cert,  check 
5%  payable  to  secy.  req.  with  bid. 
Specifications  obtainable  from  archi- 
tect or  from  W.  Herbert,  506  Rosenberg 
Bldg.,  ISanta  Rosa. 

WOODLAND,    Tolo    Co.,    Cal.— Archt. 

W  H.  Weeks,  369  Pine  St.,  San  Fran- 
cisco, commissioned  to  prepare  prelim- 
inary plans  and  submits  estimates  ot 
cost  to  rebuild  grammar  school  recent- 
ly destroyed  by  fire  with  a  loss  or 
$200,000.  A  tile  roof,  at  the  trustees  re- 
quest, will  be  provided  in  the  rehabila- 
tion  plans. 

WALNUT  GROVE,  Sacramento  Co., 
Cal.— Until  July  25  7:30  p  m.,  bi^s  will 
be  rec.  by  Jesse  Wise,  clerk.  Walnut 
Grove  School  District,  to  erect  school 
building.  WooUett  and  Lamb,  architects 
99  Mull  bldg.,  'Sacramento.  Cert,  check 
10%  payable  to  clerk  of  dist.  req.  Plans 
obtainable  from  architects  on  deposit 
of   $5.   ■•eturnable. 


Owner  To  Take  Figures.  .,.„.. 

RESTAURANT  Cost.   $10,000 

SAN  MATEO,  San  Mateo  Co..  Cal.  Third 

Avenue.  . 

One-story    and      mezzanine      reinforced 

concrete  restaurant. 


Owne 


-B.  Gstz 


Lessee — Noahs  Cafe. 
Architect — Morrow  &  Garren,  Chronicle 
Bldg.,    San    Francisco. 

Contract  Awarded.  .,..o„ 

STORE  BLDG.  Cost,  »14.429 

SAN  JOSE,   5th  and  Santa  Clara  Sta. 

One-story  reinforced  concrete  store 
building. 

Owner — Cyril  Lotz. 

Architect— Binder  &  Curtis.  255V4  S  1st 
St.,   San  Jose.  ^       _ 

Contractor — Chas.  Thomas,  698  San  Pe- 
dro. San  Jose. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'  l^xchangre) 

loss  MAHKEFT  >T. 

Phone  Market  8»1    San  Francisco 


Plans   Being   Prepared.  ,i,nnn 

STORE    BLDG.  Cost     $12,000 

SAN    JOSE,    Santa    Clara    Co.,    Cal.      W 

Market    St.    bet.    San    Fernando    St. 

and  Park  Ave. 
One-storv    reinforced      concrete      store 

building. 
Owner — J.   M.   McKiernan. 
Architect — Wolfe    &    Higgins,    Auzerals 

Bldg.,  San  Jose. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  July  23,  12  M,  bids  will  be  rec. 
by  O.  Christopher,  clerk,  Oak  Grove 
School  District,  to  paint  interior  and 
exterior  of  Oak  Grove  school.  Specifi- 
cations obtainable  from  A.  T.  Ander- 
son,  R.  C.   Box  223,  San  Jose. 

BANKS,  STORES  &  OFFICES 


Sub  Figures  Being  Taken.  ,,-nnnn 

STORE  &  OFFICE  Cost,  $150,000 

SAN   FRANCISCO,   S  Market  155   E   8th 
Six-story   steel   frame   store   and  ofrlce 

Owner— Mafian  Realty  Co.,  1171  Market 

St.,    San   Francisco. 
Architect — Rousseau   &   Rousseau,   Inc., 

1171   Market   St.,    San  Francisco. 
Bids  are  being  taken     on     electrical 
work,   sheet   metal,   plumbing  and  fire 
escapes. 


CLAWSON    PATENT 
CHIMNEY   CO. 

CXAWSON'S   PATENT  CHIMNEY 

la  the  Most   Complete  on  the 

Market 


OLAWSON'S    FURNACE     GRATE 
fop  Gas,  Coal  op  Wood 


CLAWSON'S 

HOODS  and  DAMPERS  fop 

Open   Fireplaces 

Expepts   In    Onpin«r   Smoky   Flues 
and  In   Ventflatlne 

Teppa  Cotta  and  Galvanized  Iron 

CUmney  Tops  Ereeted 

Chimney  Svreeplne 

148  GOTJGH   STREET 
Phone  Park  64)02       San  Francisco 


LONG  BEACH.  L.  A.  Co..  Cal.— ArchtB 
Curlett  &  Beelman,  408  Union  Bank 
Bldg  ,  have  been  commissioned  to  pre- 
pare plans  for  a  14-story  basement  ana 
sub-basement  class  A  club  bldg.  to  be 
erected  at  Ocean  Ave.  and  First  PI., 
Long  Beach,  by  the  Pacific  Club  of 
Long  Beach,  Dave  M.  Smith,  pres.  Di- 
mensions, 160x260  ft.,  reinf.  cone,  con- 
struction, terra  cotta,  art  stone  and 
press,  brick  facing,  marble  and  tile 
lobby,  electric  elevators,  turkish  batn 
and  plunger  patio,  46x100  ft.,  65  sleep- 
ing rooms  with  private  showers. 

iSub  Figures  To  Be  Taken  Next  Week. 

oTnRW   ETC  Cost,    $80,000 

SAN  FRANCISCO  E  Jones  107-6  N  Turk 

Three-story  class  C  store,  hall  and  of- 
fice building.  .  _ 

Owner — Musicians'  Union,  68  Haignt  ai 
San    Francisco.  , 

Architect— Sylvain  Schnaittacher.  Z33 
Post  St.,  San  Francisco. 

Contractor— G.  P.  W.  Jensen,  320  Mar- 
ket St.,  San  Francisco. 


FRESNO,  Fresno  Co.,  Cal.--Valley 
Electrical  Supply  Co.,  1817  Tulare  St.. 
Fe"no.  at  approx.  $16,000  awarded  con- 
Iract  for  electrical  work.  including 
t^lf phone,  telegraph,  alarm  signal  sys- 
tem and  interdepartmental  telephone 
service  in  Pacific  Southwest  Bank 
i.uilding  now  under  construction  at 
Fulton  and  Mariposa  streets.  R.  *■ 
Felchlin  Co.,  engineers  and  general 
contractors.  T.  Patterson  Bldg.,  Fresno. 

T  OS  ANGELES,  Cal.— Archts.  Jeffery 
*  Schatfer  1104  Kerckhoff  Bldg.,  are 
preparing  plans  for  a  brick  garage  and 
?tore  bldg  to  be  erected  on  San  Pedro 
St  bet  7th  and  Sth  Sts.,  for  George 
MDnntlev'  it  will  contain  8  stores  and 
Ur?e  pubTii  gaTage.  Brick  walls.  1-sto. 
194l44  ft.,  Inam.  brick  facing,  cem. 
fiV^i^fe  ilass  wood  roof  trusses, 
struc'^stee?  terra  cotta  trim  rolling 
iteeldoo?!,' steel  sash,  overhead  hoists, 
metal   skylights. 


Phon«  Mission   1607  .,,. 

RsB.  Phone  Mission  6XZB 

Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 


Kalameln,     Copper     an* 

I>OOTa     1I»0     TPlBS 

OPnamental   Entrances 
Sheet  Metal  'Wopk  of  Btrery 

I>c«erlp41oB 

CHAS    SCHULTHBIS,  Mrr. 

ail7-S119  TWENTIETH  STBEBTT 

near   H«prl»«"   •*• 

SAN    FBANOISOO,    OiX-O". 
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PORTI-AND,  Ore.  —  O.  R.  Wyaman, 
Worcester  BIdK..  a  ^tapprox  »818  000 
awarded  contract  by  Medical  Arts 
BuUdinK  Co.  to  erect  6-^'°''*;,,''"',"'^«'^^» 
concrete  100  by  200  ft.  medical  office 
building  In  Taylor  St..  bet.  10th  and 
11th  sts  noughtallng  anil  DouRan,  ar- 
chitects.  Gearln   Bldg.,    Portland. 
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THEATRES 


Contract    Awarded.  ,-o  no, 

STORE  &   OFFICB  Cost.  $o8.593 

PALO    AbTO,    Santa    Clara   Co.,    Cal. 
Two-siorv    reinforced      concrete      store 
and   office   bldg.    (9   offices   on   2nd 

Owner    Fraser    Drygoods    Co.,    Palo 

Architect  —  Blrge  M.  Clark,  600  Em- 
barcadero.   Palo  Alto.  u     ^im 

Contractor— Wells  P.  Goodenough.  310 
University  Ave.,  Palo  Alto. 

Wells  P.  Goodenough,  Joa.bab;  aii.  a. 
$508  B,  $106;  C.  $1203;  D,  $100;  E. 
$79' •  F  $72;  contract  awarded  on 
alt."c,  deduct  for  substituting  pine 
interior  for  oak. 
The  other  bids  were:  «^„«« 

John  Madsen    $60,450,  $680,  $110.  $1280. 

Ralph  FollmerNVl'l^e.  $700,  $108,  $1134 
$187.    $854,    $135.  ._ 

Herndon  &  Finnigan,  $p7,S7i,  $2300,  ?— 
$767.  $47.  $660;^  $112. 

C.  A.  Brady.  San  Francisco,  $6l,».ii. 

Plans    Being   Prepared. 

THP'ATKR    BLDG.  Cost,    $90,000 

in  FRANCISCO,  Mission  St.,  bet.  26th 

and   27th   (Aztec  Theatre). 
One-story    reinforced    concrete   class   A 

motion   picture   theatre  bldg.    (1000 

seats).  ^  „ 

Owner — F.  J.  Young  Imp.  Co. 
Architect— Reid  Bros..  105  Montgomery 

St     San  Francisco. 
It  is  planned  to  erect  store  buildings 
adioining    the    theatre    covering    350    tt. 
frontage     Further   information   will  be 
given  later. 

LOS  ANGELES,  Los  Angeles  Co^,  Cal 
—Architect  Carlton  M.  Winslow,  921 
Van  Nuys  Bldg.,  is  preparing  plans  for 
a  Class  A  theatre  building  to  be 
erected  at  Carthay  Center  for  Joe 
Toplitzsky  and  associates.  It  will  be  of 
Spanish  Colonial  architecture  and  will 
have  a  seating  capacity  of  about  900 
people,  restrooms,  lounges,  foyer,  bal- 
cony, checkrooms  and  large  arcade  Re- 
inforced concrete  construction  153x80 
feet  plaster  exterior,  tile  roofing,  the 
stage  will  be  34x66  ft.,  gas  heating 
lystem.  ventilating  system  plate  glass, 
cement,  tile  and  hardwood  floors.     Cost, 

$150.000. 

SAN  BERNARDINO,  San  Bernardino 
Co  Calfl — Architect  Howard  B.  Jones. 
445  4th  St.,  is  preparing  plans  for  a 
three-storv  Class  A  store,  theatre  and 
office  building  to  be  built  at  the  south- 
east corner  of  5th  and  E  streets  by 
Frank  C.  Piatt  Inv.  Co.  Dimensions 
100x170  ft.,  reinforced  concrete  con- 
struction, plaster  exterior,  art  stone 
work,  ornamental  iron,  electric  eleva- 
tor Nine  store  rooms  and  theatre 
seating  1800  on  first  floor  and  46  offices 
above.      Estimated   cost,    $400,000. 


LONG  BE.-VCH,  Los  Angeles  c;o..  Cal. 
—Architects  Davles  &  Baume.  1011  Far- 
mers &  Merchants  Bank  Bldg.,  Long 
Beach,  have  prepared  sketches  for  a 
$100,000,  1200-seat,  1-story  store  and 
theatre  building  to  be  erected  at  the 
southeast  corner  of  Anaheim  St.  and 
Raymond  Ave..  Long  Beach,  for  Henry 
Baker.  Boise.  Idaho.  J.  R.  Berry  is 
the  owner  of  the  site.  Full  stage 
equipment. 

BEVERLY  HILLS,  L.  A.  Co.,  Cal. — 
Carpenter  Bros..  109  Canyon  Dr.,  Bev- 
erly Hills,  have  the  general  contract 
at  $105,575  for  erecting  a  2-story  store 
and  theater  bldg.  at  202  Beverly  Dr.. 
Beverly  Hills,  for  D.  M.  Quinlan,  to  be 
occupied  by  the  West  Theaters,  Incor- 
porated. L.  A.  Smith,  Lilly-Fletcher 
Building,  3rd  St.  and  Western  Ave., 
L  A.,  prepared  the  plans.  Four  stores, 
2  studios  and  1500-seat  theater.  Found., 
100x150  ft.,  stucco  exter.,  art  stone  trim 
cem  wood,  brick  and  tile  fls.,  comp. 
rf..  marble  toilet  partitions,  steei  beams 
sprinkler  system,  gas  rads. 


19 


NAPA,  Napa  Co.,  Cal. — Until  Aug.  12 
10  a.  m..  bids  will  bo  rec.  by  Hames  A. 
Daly,  county  clerk,  to  fur.  2000  bbls. 
Portland  cement,  delivered  to  r.r.  points 
in  Napa  Valley.  Cert,  check  10%  pay- 
able to  Chairman  of  Board  of  Sups.  req. 

SAN  FR.'VNriSCO — Until  July  24.  2 
P.  M.,  bids  will  be  rec.  by  State  Board 
of  Harbor  Commissioners,  Ferry  Bldg.. 
to  const,  pile  driver  scow.  Cert,  check 
5%  payable  to  Sect'y.  of  Board  req. 
with  bid.  Plans  obtainable  from  Frank 
G  White,  chief  engineer.  Room  18. 
Ferry  Bldg..  on  deposit  of  $10,  return- 
able. 


WHARVES  AND  DOCKS 


LOS  ANGELES,  Cal.— Bids.  rec.  by 
harbor  comm.  as  shown  by  bonds  or 
checks  reed.,  for  creosoted  ties,  piles, 
and  lumber  under  spec.  614,  were:  Chas. 
R.  McCormick  Co.,  $13,300  bond;  H.  A. 
Browning  Lbr.  Co.,  $12,126  bond;  J.  H. 
Baxter   &   Co.,    $12,800   cert.   chk. 

OCEANSIDE,  Cal.— City  Bngr.  Barn- 
well G  W.  Wisdom  and  Dr.  Y.  R.  Car- 
rillo'  are  members  of  a  committee  to 
investigate  proposition  to  const,  new 
pier.  1000  ft.  long,  20  ft.  wide,  of 
creosoted    timber;    est.    cost.    $30,000. 

HUNTINGTON  BEACH,  Cal.  —City 
trustees  order  election  on  $100,000  bond 
issue  to  erect  extension  to  municipal 
pier  and  a  boat  landing;  extension  will 
be  500  ft.  long,  carrying  the  pier  into 
the  water  27  ft.  deep. 

NEWPORT  BEACH,  Cal.  —  Super- 
visors have  provided  $5000  for  const, 
wharf  and  loading  crane  at  Newport 
harbor. 


BENICIA,  Solano  Co.,  Cal. — See  "Wa 
ter   Works,"   this  issue. 


S.A.N  MATEO,  San  Mateo  Co.,  Cal. — 
W  J.  Movler,  manager  of  Pacific  City 
(amusement  park),  announces  plans 
will  be  made  at  once  to  rebuild  and 
improve  various  sections  of  the  amuse- 
ment center.  The  structure  will  be 
arranged  in  the  form  of  a  horse-shoe 
to  form  a  windbreak  and  a  number  of 
new  buildings  will  be  erected  including 
an  indoor  swimming  tank,  open  air 
theatre,    etc. 

BAKERSPIELD.  Kern  Co..  Cal.— 
Capt.  L.  M.  Brokaw  of  Los  Angeles  has 
purchased  several  thousand  acres  of 
land  in  Cudday  Canyon  and  plans  to 
establish  a  country  club  and  mountain 
resort  on  the  Ridge  Route,  about  3-mi. 
from  Lebec.  Plans  will  provide  for  a 
clubhouse,  a  golf  course,  clearing  for 
cabin  sites  and  creation  of  a  number 
of  lakes. 


ALHAMBRA,  L.  A.  Co.,  Cal.— G.  B. 
Penn.  Alhambra,  was  low  bidder  tor  a 
class  O  theater  bldg.  to  be  erected  at 
1721  W  Main  St.,  Alhambra,  for  Clem- 
entena  Hickman.  Loy  L.  Smith,  Byrne 
Bldg  ,  archt.  It  will  be  known  as  tlie 
Indian  Theater  and  will  have  a  sea,t- 
ing  capacity  of  about  1300  people,  foyer 
lobbv  and  court  entrance.  Brick  walls, 
90x200  ft..  1-story  and  part  basement, 
plaster  exter.,  tile  rfg..  cem  and  tile 
fls  gas  htg  vgt.  sys..  plate  glass, 
struc.  steel,  staff  work,  mural  decora- 
tions, asbestos  curtain. 

LONG  BEACH.  Los  Angeles  Co.,  Cal. 
— Siebert  &  Hedden,  Brock  Bldg.,  as- 
sociates with  Frank  Wynkoop  Kress 
Bldg.,  Long  Beach,  assoc.  architect  and 
engineers,  have  prepared  preliminary 
sketches  for  a  $35,000.  two-story  store, 
theatre  and  office  building  to  be  erected 
at  the  southwest  corner  of  Seventh  bt. 
and  Redondo  Ave.,  Long  Beach,  for  A. 
T.  Shaw.  Stucco  exterior,  tile  and 
composition  roof,  plate  glass  store 
fronts. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 

SEATTLE,  Wash. — Rounds-Ciist  Co., 
Walker  Bldg.,  Seattle,  and  Puget  Sound 
Bridge  &  Dredging  Co.,  Central  Bldg., 
Seattle,  awarded  contracts  by  Standard 
Oil  Co.  to  construct  distributing  ter- 
minal on  Lake  Union.  Approximately 
$250,000  will  be  expended  in  the  work. 
Rounds-Ciist  contract  covers  garage, 
warehouse,  pumping  house,  loading 
platforms,  boiler  house  and  several 
smaller  buildings.  Puget  Sound  con- 
tract covers  construction  of  wharf,  30 
feet  wide  and  150  feet  long. 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Fire  losses  were  suffered  as  follows 
in  this  city  recently;  Contra  Costa 
Mercantile  Co.,  $35,000;  blacksmith 
shop  and  machinery  warehouse  of  John 
M  Agusto,  $30,000;  postoffice  and  its 
equipment  and  mail,  $15,000;  residence 
of  Frank  Dai  Porta,  $5000;  Dal  Porta  s 
garage,  $20,000;  Hotel  Oakley,  $150,000; 
butcher  shop  of  James  Columbo,  $10,- 
000.  

SANTA  CLARA,  Santa  Clara  Co.,  Cal. 

Knights  of  Columbus  will  raise  $100,- 

000  to  finance  construction  of  a  new 
observatory  for  Father  Jerome  Ricard 
at  the  Santa  Clara  University.  Harry  I. 
Mulcrevy,  of  iSan  Francisco,  will  con- 
duct the  campaign  for  funds. 

LONG  BEACH,  Cal.— Until  10  A.  M., 
July  25,  bids  will  be  rec.  by  council  to 
const,  screen  house  and  one  Trucson 
steel  type  1,  lean-to  for  a  compressor 
house  for  sewage  disposal  plant,  on  El 
Dorado  St.  Spec.  C-246  and  plan  No. 
A-231.  The  screen  house  shall  be  48x 
64  ft.  with  a  sidewall  hejght  of  13.5  ft. 
The  lean-to  shall  be  12x30  ft.  Cert, 
check  or  bond,  10%.  C.  H.  Windham, 
city  manager.  R.  D.  Van  Alstine,  city 
engineer. 


Figures  To  Be  xaken  Nexit  Week  . 
BOAT  HOUSE  $8000   to   $10,000 

OAKLAND,  Alameda  Co.,  Cal.,  Estuary 

west  of  Webster  St.  bridge. 
One-story  frame  boat  house  50x75. 

Lockers,   showers  etc.) 
Owner — University    of    California. 
Designer — H.    B.    Goodpaster,    U    of    C, 
Berkeley.  ,  ,      .,  ^      « 

Plans   will   be   obtainable  from  L.   A. 
Nichols,    manager   of     associated     stu- 
dents. University  of  California.  Berke- 
ley. 

BUSINESS  OPPORTUNITIES 

SAN  FRANCISCO — Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports.  818 
Mission  Street.  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index: 
Number  of  each  opportunity. 

8409 — Nice,  Prance.  Importer,  with 
good  references,  desires  to  represent 
San  Francisco  producers  and  manufac- 
turers of  goods  suitable  for  sale  In 
France. 

8417_Callao,  Peru.  Large  corpora- 
tion desires  to  secure  the  services  of 
a  geologist  and  also  an  oil  driller  who 
will  be  willing  to  work  for  a  period 
of   years   in   Peru. 

8418 — San  Francisco,  Cal.  Gentleman 
with  six  years'  foreign  trade  experience 
in  Spain  and  Mexico,  expert  Spanish 
correspondent,  desires  opening  with  lo- 
cal foreign  trade  house,  either  here 
or  abroad.  Excellent  references. 

9419 San  Francisco.  Gentleman  with. 

three  years'  practical  experience  han- 
dling all  phases  of  export  sales  and 
executive  work  in  San  Francisco  for 
national  manufacturers,  desires  open- 
ing with  local  foreign  trade  liouse. 

8420 — Los  Angeles.  Cal.  Gentleman 
with  wide  sales  and  executive  experi- 
ence is  available  to  act  as  representa- 
tive of  San  Francisco  exporters  aiid 
importers    in    the    Southern    California 

D-13il  —  San  Francisco.  Newcomer 
desires  connection  with  bond  house, 
trust  company  or  bank.  Has  has  18 
years'  experience  in  such  work  both  as 
salesman  and  manager.  Bears  first- 
class    credentials.  .»     »        . 

D.1317_Ohicago,  HI.  Manufacturer 
of  Wrought  iron  curtain  poles  desires 
local  representative  or  agency,  calling 
upon   interior  decorative  trade. 

D-1318— Decatur.  111.  Manufacturers 
of  soda  fountains  and  store  fixtures 
desire  representative  on  commiss,lon 
basis. 
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Official    Proposals 


NOTICE    TO    BIDDERS 


(Rising    Sur 


nt   School   Disfr 


ct> 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Trustees  of  the  Rising  .'iun  Joint 
School  District  of  Stanislaus  and  San 
Joaquin  Counties,  State  of  California, 
np  to  10  A.  M.,  July  31st,  1»24,  at  the 
offlce  of  the  County  Superintendent  of 
Schools  of  Stanislaus  County,  in  the 
Countv  Court  House,  at  Modesto,  Calif., 
for  the  general  erection  and  comijletion 
of  a  school  building  for  the  above 
named  District,  in  accordance  with  ihe 
plans  and  specifications  prepared  for 
the  same  by  J.  H.  Hoose  and  Victor 
Galbraith,  authorized  architects,  em- 
ployed by  the  Board;  bids  will  be  open- 
ed at  the  above  mentioned  time,  in  the 
said    County    Superintendent's    ottict. 

Bids  will  be  received  on  a  general 
contract  including  everything  shewn 
and  specified  with  alternate  proposi- 
tions. ,      ^    , 

Plans  and  specifications  may  be  had 
at  the  residence  of  Mr.  Geo.  C.  Del- 
phia,  Vernalis,  Calif.,  Clerk  of  the 
Board,  or  at  the  offlce  of  Victor  Gal- 
braith, Architect,  208  Elks  Bldg., 
Stockton. 

A  deposit  of  ten  dollars  ($10.00)  will 
be  required  on  all  plans  loaned  out, 
which  sum  will  be  repaid  upon  the 
return  of  the  plans  and  specifications 
in  a  whole  and  undamaged  condition. 

All  bids  to  be  made  out  on  blank 
forms  furnished  by  the  Architect,  and 
must  be  accompanied  by  a  checl?  for 
not  less  than  ten  per  centum  (10%) 
of  the  amount  of  the  bid,  made  pay- 
able to  Geo.  C.  Delphia,  Clerk  of  the 
Board,  and  certified  to  by  some  re- 
sponsible banking  house.  This  check 
is  to  be  forfeited  in  the  event  that 
the  successful  bidder,  after  having 
been  awarded  the  contract,  fails  with- 
in three  (3)  days  to  sign  the  con- 
tract and  furnish  good  and  sufficient 
bond  as  required  by  law. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids. 

All  bids  to  be  addressed  to  Gen.  C. 
Delphia,  Clerk  of  the  Board  of  Trus- 
tees of  Rising  Sun  Joint  School  Dis- 
trict, Office  of  County  Superintendent 
of  Schools,  Modesto,  Calif.,  and  shall 
be  marked  on  the  exterior,  Bid  on  the 
Rising  Sun  School. 

Dated  this  12th  day  of  July.   1924. 
GEORGE  C.  DELPHIA. 
Clerk   of  the  Board  of  Trustees  of  the 
Rising  Sun  Joint  School  District. 


TO  CALL  BID.S   .SHORTLY  FOR   STEEL 
CO.\L     TRESTLE 

NOTICE    TO    CONTRACTORS 


The  Bureau  of  Yards  and  Docks  in- 
vites your  attention  to  the  fact  that 
it  will  open  proposals,  in  the  near 
future,  on  Specification  No.  49f9,  Steel 
Coal  Trestle,  Naval  Coal  Depot,  Tibu- 
ron,  California.  The  work  includes  re- 
moving existing  wood  bents  and 
stringers  and  erection  of  new  steel 
bents  and  stringers,  new  decking  and 
minor  accessories. 

In  the  event  that  this  work  is  of 
interest  to  your  firm,  you  should  for- 
ward immediately  to  the  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  or  to  the  Com- 
mandant, Navy  Yard.  Mare  Island, 
Calif.,  a  check  or  postal  money  order 
for  $10,  payable  to  the  Chief  of  the 
Bureau  of  Yards  and  Docks,  as  security 
for  the  safe  return  of  the  drawings 
and  specifications,  which  will  be  for- 
warded as  soon   as  available. 

Prospective  bidders  on  the  West 
Coast  should  make  application  at  the 
Navy  Yard,  Mare  Island,  Calif.,  for  the 
bidding  data. 


A  call  tor  bids  published  in 
this  section  Indicates  that  bids 
are  desired  from  other  than  locaf. 
bidders  Maximum  competition 
is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NEEP.ING  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Rnte:  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  HIg-hway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this   section. 


the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
pioposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  it  Is 
made  on  a  blank  form  furnished  by  the 
(Commission.  Th;  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  (or 
the   best   interest   of  the   State. 

HARVEY   M.    TOY, 

LOUIS   EVERDING, 

N.  T  .EDWARDS, 
California  Highway  Commission. 

R.   M.   Morton, 

State  Hiphv.ay  Engineer. 

W.  F.  MIXON,  Secretary. 
Dated  June  30.  1924. 


STATE  OP  CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  The  California 
Highway  Commission,  515  Poruni 
Building,  Sacramento,  Cal.,  nntll  2 
o'clock  p  .m.,  on  July  28,  1924,  at 
which  time  they  will  be  publicly 
opened  and  read  for  construction  in 
accordance  with  the  specifications 
therefor  to  which  special  reference  Is 
made,  of  portions  of  State  Highway  as 
follows: 

San  Mateo  County,  between  South 
San  F'rancisco  and  Broadway  Station 
(IV-S.M.-68-B),  about  five  and  two- 
tenths  (5.2)  miles  in  length  to  be 
graded. 

The  roadway  embankment  is  to  be 
constructed  by  one  of  the  following 
methods: 

(1)  Re-straining  levees  constructed 
of  side  borrow  material,  and  the  space 
between  the  dykes  filled  with  material 
pumped  in  from  borrow  bits  located  in 
tide  water. 

(2)  Embankment  constructed  of 
material  obtained  from  side  borrow. 

(3)  Embankment  to  be  constructed 
of  material  hauled  in  from  Belle  Air 
Island. 

Either  concrete  or  timber  structures 
are  to  be  constructed  through  and  un- 
der the  roadway  and  the  Commission 
reserves  the  right  to  award  a  separate 
contract  for  the  construction  of  the 
structures  under  the  roadway. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  office  of 
the  Division  Engineers  at  Los  Angeles 
and  San  Francisco,  and  at  the  office 
of  the  Division  Engineer  of  the  divi- 
sion in  which  the  work  is  situated.  The 
Division  Engineer's  offices  are  located 
at  Willits,  Dunsmuir,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors    are    urged    to    investigate 


QUANTITY  SURVEYOR 

Valnatlon    Engineer 
ARTTHU'R    IPRIDDLE 

6fl3    Mission    Street,    at    Third    St. 
San    Franclaco.    Call*. 

Telephone    Douglas   8-4-9-3 
General  Listing  Bnrean 

Architect's  Preliminary  Estimates 


NOTICE   TO    CONTRACTORS 


The  Bureau  of  Yards  and  Docks  in- 
vites attention  to  the  fact  that  it  will 
(tpen  proposals,  in  the  near  future,  on 
Specification  No.  5001,  circulating  water 
discharge  loop.  Naval  Operating  Base 
(Xavy  Yard),  Pearl  Harbor,  T.  H.  The 
work  includes  a  circulating  water  dis- 
charge loop,  consisting  of  a  54-inch 
precast  concrete  pipe,  extending  from 
l^oint  G  on  south  side  of  central  power 
house  a  distance  of  approximately  630 
teet.  The  work  also  includes  the  in- 
stallation of  manholes,   etc. 

In  the  event  that  this  work  is  of  in- 
tere.'it  to  your  firm,  you  should  forward 
immediately  to  the  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington, D.  C,  or  to  the  Commandant, 
Naval  Operating  Base,  Pearl  Harbor, 
T.  H.,  or  to  the  Commandant,  Navy 
Yard,  Mare  Island,  Calif,,  a  check  or 
postal  money  order  for  $10,  payable  to 
the  Chief  of  the  Bureau  of  Yards  and 
Docks,  as  security  for  the  safe  return 
of  the  drawings  and  specification, 
which  will  be  forwarded  as  soon  as 
available. 

I'ro.spectivc  bidders  on  the  West 
Coa.st  should  make  application  at  the 
Xavy  Yard.  Mare  Island,  Calif.,  for  the 
bidding    data. 


BIDS   TO  BE  CALLED  FOR   SHORTLY 

FOR        REMOVAL        OF       FENDER 

Si'STEM    AT    COAL    DEPOT 


NOTICE    TO    CONTRACTORS 


The  Bureau  of  Yards  and  Docks  in- 
vites attention  to  the  fact  that  it  will 
open  proposals,  in  the  near  future,  on 
Specification  No.  5002,  Removal  of  Fen- 
der System,  Coal  Depot,  Tiburon.  Cali- 
fornia. The  work  consists  of  the  re- 
moval of  present  fender  system,  in- 
cluding fenders,  fender  piles,  wales  and 
dolphins  and  the  installation  of  a  new 
fender  system  at  the  Naval  (Toal  Depot. 

In  the  event  that  this  work  is  of 
interest  to  your  firm,  you  should  for- 
ward immediately  to  the  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  or  to  the  Com- 
mandant, Navy  Y'ard,  Mare  Island, 
<"alif..  a  check  or  postal  money  order 
for  $10,  payable  to  the  Chief  of  the 
Bureau  of  Yards  and  Docks,  as  security 
for  the  safe  return  of  the  drawings 
and  specifications,  which  will  be  for- 
warded as  soon  as  available. 

Prospective  bidders  on  the  West 
Coast  should  make  application  at  the 
■Navy  Yard,  Mare  Island,  Calif  .  for  the 
bidding  data. 


Saturday.   July   19,    1924 


BUILDING     AND     ENGINEERING     NEWS 
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BRIDGES 


S'l\ii  KTd.N',  San  Joaiiuin  Co..  Cal. — 
Until  Aug.  3,  11  A.  M.,  bids  will  be  rec. 
by  Eugene  Graham,  county  clerk,  to 
remove  present  bridge  and  const,  rein, 
cone,  bridge  over  Bear  (_'rcek  on  Eight 
Mile  road,  '4  mile  west  of  Cherokee 
Lane,  in  Rd.  Dists.  Xos.  1  and  2.  Cert, 
check  107p  payable  to  Chairman  of  Bd. 
of  Sups.  req.  I^lans  obtainable  from 
County  Surveyor  F.  E.  Quail  on  deposit 
of  $10,  returnable. 

-  \NTA      KOSA,      Sonoma     Co.,   Cal. — 

Illy  Surveyor  E.  B.  I'eugh  preparing 

.    for    three    small    bridges    on    the 

j..  luilnc  highway.     Bids  will  be  asked 

shortly. 


LOS  ANGELES,  Cal. — Hogan  Constr. 
Co..  6106  S.  Central  Ave.,  awarded 
contr.  by  Bd.  Pub.  Wks.  at  $25,500  to 
const,  reinf.  concr.  bridge  across  Pa- 
colma  Wash  on  San   Fernando   Rd. 


SALINAS.  Monterey  Co..  Cal.— Coun- 
ty Surveyor  Howard  Cozzens  instructed 
to  prepare  plans  for  new  bridge  over 
Pajaro  river  at  Mud  Flat  rd. 

MARYSVILLE,  Tuba  Co..  Cal. — Bids 
will  be  asked  shortly  by  supervisors  to 
const.  Simpson  Lane  bridge  over  Tuba 
river. 


SUTTER  COUNTY,  Calif.  —  Harry 
Koonz,  Healdsburg,  at  $17,900  submits 
low  bid  to  State  Reclamation  Board, 
Forum  Bldg.,  Sacramento,  to  const.  7 
timber  bridges  over  Tisdale  and  Sut- 
ter By-Pass  in  Sutter  county.  Other 
bids,  all  under  advisement,  were  Bayles 
and  Ferguson,  $18,867;  West  Coast  Con- 
struction Co.,  $19,481;  J.  L.  Webster, 
$20,600;  M.  B.  White,  $21,297;  Olympian 
Dredging  Co.,  $27,332. 


TUBA  CITY,  Sutter  Co.,  Cal. — County 
supervisors  authorize  preparation  of 
plans  for  causeway  to  Nicolaus  bridge, 
a  unit  in  the  Garden  highway.  Plans 
will  receive  the  approval  of  the  War 
Department  before  construction  bids 
are  asked.  Est.  cost  $180,000. 


AUBURN,  Placer  Co.,  Cal — Until  Aug 
5,  bids  will  be  rec.  by  A.  S.  Fleming, 
county  clerk,  to  const,  bridge  over 
Bear  river  on  road  between  Colfax 
and  Grass  Valley,  work  to  be  financed 
by   Placer   and   Nevada  counties. 

SUTTER  COUNTY,  Cal. — Bayles  and 
Ferguson,  Colusa,  at  $18,867  awarded 
cont.  by  State  Reclamation  Board  to 
const.  7  timber  bridges  in  Sutter  Coun- 
ty over   Tisdale  and  Sutter  By-Passes. 


WEAVERVILLE,  Trinity  Co.,  Cal. — 
County  Surveyor  J.  W.  Phillips  pur- 
chasing materials  for  84  ft.  steel  span 
bridge  with  cone,  filled  cylinder  piers 
to  be  erected  over  East  Fork  of  Trin- 
ity river.  Will  be  constructed  by  day 
labor. 


NAPA,  Napa  Co.,  Cal. — Until  Aug.  12, 
bids  will  be  rec.  by  Jas.  Daly,  county 
clerk,  to  const,  approx.  14  small  cone, 
bridges  in  various  sections  of  county. 
Plans  on  file  in  office  of  clerk. 


PLACERVILLE,  El  Dorado  Co.,  Cal. 
— County  Surveyor  Henry  Lahiff  pre- 
paring spec,  for  rein.  cone,  bridge  to 
span  Middle  Pork  of  Consumnes  river 
at  Bechers  Bar. 


SAN    BERNARDINO,    Cal.    —    Miller 
I     Constr.    CO.,    San    Bernardino,    awarded 
I     cont.  by  the  Santa  Fe  Ry.  to  const,  cone 
I     wall  to  shorten  length  of  Devore  bridge 
I     over   Cajon   Creek.    The    work    will    in- 
volve     filling     in      embankment      and 
straightening  the   course  of  the  creek. 
The  present  bridge  is  1000  ft.  long,  and 
this  will  be  reduced  by  one  half. 

I 


YUBA  CITY,  Sutter  Co.,  Cal.— Until 
-Vue.  5,  10  a.  m.,  bids  will  be  rec.  by 
Albert  B.  Brown,  county  clerk,  to  re- 
pair Long  Bridge  over  Butte  Slough 
bet.  Sutter  and  Meridian.  Cert,  check 
10%  payable  to  Chairman  of  Bd.  of 
Sups.  req.  Plans  on  file  in  office  of 
clerk  and  obtainable  from  county  sur- 
veyor on  deposit  of  $5. 


VENTURA,  Cal. — County  supervisors 
plan  const,  of  bridge  over  Sycamore 
Creek  on  state  highway. 


LOS  ANGELES,  Cal.  —  Frank  H. 
Greene,  132S  S  Western  Ave.,  submit- 
ted low  bid  to  Bd.  Pub.  Wks.  $8298  to 
const,  cone,  bridge  across  Santa  Ynez 
Creek  on  the  Malibu  Rd.  near  Marquez 
Ave.,  involv.  steel  rods  in  place  at 
$1000  (lump  sum);  253  cu.  yds.  class  A 
cone.  $26  yd.;  1200  lin.  ft.  piling  in 
place  60c  lin.  ft. 


SAN  JO.SE,  Santa  Clara  Co.,  Cal. — 
County  Surveyor  Robt.  Chandler  pre- 
paring spec,  for  cone,  culvert  on  Ra- 
vensburg  Ave.  in  Supervisor  District 
No.   5. 


FRESNO,  Fresno  Co.,  Cal. — Until 
Aug.  8  2  P.  M.,  bids  will  be  rec.  by 
D.  M.  Barnwell,  county  clerk,  to  const. 
2  rein.  cone,  bridges  near  Centerville, 
involv.  300  cu.  yds.  rein.  cone.  Plans 
obtainable  from  County  Surveyor 
Chris.   P.  Jensen,   Cory  Bldg.,   Fresno. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


LOS  ANGELES,  Cal. — San  Francisco 
Bridge  Co.,  Nevada  Bank  Bldg.,  San 
Francisco  submitted  low  bid  to  harbor 
commmission  at  12.5c  cu.  yd.  for 
dredging  and  removing  approx.  540,000 
cu.  yds.  material  in  slip  at  Berth  228. 
Other  bids  were:  United  Dredging  Co., 
14.38o;  Western  Dredging  Co.,  15.3c; 
L.    A.    Dredging    Co.,    18.24c. 


SEATTLE,  Wash. — City  council  ap- 
propriates $100,000  to  finance  construc- 
tion of  bulkheads  along  Harbor  avenue 
southwest  and  Alki  avenue  in  West 
Seattle  District. 


DOS  ANGELES,  Cal. — Stroud  Bros.  & 
Seabrook,  1607  W  Adams  St.,  submitted 
low  bid  to  public  service  comm.  at  16c 
lin.  ft.  for  excav.  approx.  39,000  lin.  ft. 
trench  for  the  Lankershim  trunk  line. 
Trench  to  be  42  in.  wide  and  6  ft.  deep, 
extending  from  Roscoe  St.  to  Universal 
City,  at  Ventura  Blvd.,  under  spec.  722- 
A.  Other  bids  were:  Thos.  Haverty  Co., 
22c;  Miller  &  Hood,  30c;  Martin  G. 
Brkich,  $1.24. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   in   stock 

E.    D.    BULLARD 

565  HOWARD  STREET 
San  EVancISco,  Calif. 

Douglas  6320 


SANTA  ANA,  Cal. — Until  7:30  p.  m., 
July  29,  bids  will  be  rec.  by  directors 
of  Newhope  Drainage  Dist.,  rm.  212, 
First  Nat.  Bank  Bldg.,  Santa  Ana,  to 
const,  drainage  system,  Involv.  (1) 
trenching  and  backfill  all  pipe,  with 
const,  of  structures  necessary  to  com- 
plete the  system;  approx.  quantities 
are:  9058  ft.  24-in.,  2770  ft.  21-in.,  3080 
ft.  18-in.,  15,292  ft.  15-in.,  3308  ft.  14-in., 
7799  ft.  12-in.,  26,207  ft.  10-in.,  40,166  ft. 
8-in.  pipe;  (2)  the  trench,  furnish,  lay 
and  backfill  2  30-ft.  lengths  of  14-ln., 
one  30-ft.  length  of  16-in.,  three  30-ft 
lengths  of  12-in.,  and  one  126  ft.  length 
of  10-in.  corru.  iron  pipe;  (3)  the  ex- 
cavation for  and  the  construction  of, 
complete  with  furnishing  of  all  equip., 
labor  and  material,  for  the  following 
one  cone,  sand  box;  80  manholes;  23 
observation  holes;  incidental  structures 
devices  and  work.  Plans  obtainable 
from  Alice  Cole,  secy.,  on  deposit  of  $5. 


LONGVIEW,  Wash.— Until  July  23, 
12  M,  bids  will  be  rec.  by  Longview, 
Portland  and  Northern  Railway  Co., 
for  leasing  of  fully  manned  and 
equipped  hydraulic  dredge,  at  fixed 
sum  per  day,  for  the  const,  of  embank- 
ment for  roadbed  for  railroad,  lying 
west  of  the  Cowlitz  river  in  Cowlitz 
county.  Wash.  Dredge  is  to  be  placed 
in  river  and  material  pumped  in  3  sec- 
tions of  embankment  as  follows:  Sec. 
1,  2900  ft.  requiring  approx.  85,000  cu. 
yds.,  max.  length  of  pipe  line  approx. 
3000  ft.,  approx.  lift  from  35  to  45  ft.; 
Sec.  2,  length  1500  ft.  requiring  aprox. 
35.000  cu.  yds.,  max.  length  of  pipe  line 
2500  ft.,  approx  lift  30  ft.;  Sec.  3,  length 
6000  ft.  requiring  aprox.  75,000  cu.  yds. 
max.  length  of  pipe  line  about  6000  ft., 
approx.  lift  30  ft.  Spec,  obtainable  from 
engineer  on  deposit  of  $10,  returnable. 


IRRIGATION  PROJECTS 


MANTECA,  San  Joaquin  Co.,  Cal. — No 
bids  rec.  by  South  San  Joaquin  Irri- 
gation District  for  purchase  of  $430,- 
000  bond  Issue  to  finance  construction 
of  irrigation  works.  New  bids  will  be 
asked  or  the  bonds  disposed  of  at  pri- 
vate sale. 


SAN  DIEGO,  Cal. — Election  will  be 
held  July  29  to  vote  formation  of  Lake- 
side Irrigation  dist.,  comprising  300 
acres. 


SANTA  CRUZ,  Ariz.- Election  will 
be  held  August  20  In  Pima  county  to 
vote  on  formation  of  Santa  Cruz  Irri- 
gation Dist.,  embracing  14,500  acres  in 
the    county. 


OROVILLE,  Butte  Co.,  Cal.  —  J.  S. 
Greaves,  224  Forum  Bldg.,  Sacramento, 
at  $5130  awarded  cont.  by  Thermallto 
Irrigation  District  to  const.  1100  ft.  of 
ditch  and  diverting  dam,  including 
about  1250'  cu.  yds.  solid  rock  excava- 
tion; 1000  lin.  ft.  dry  wall;  4000  sq.  ft. 
cement  plaster  ditch  lining;  70  cu.  yds. 
cone,  masonry. 


EL  CBNTBO,  Cal.— Construction  of 
main  drain  outlet  of  drainage  works 
of  the  Imperial  Irrigation  Dist.,  El 
Centro,  will  be  done  by  the  district 
under  the  direction  of  its  own  supt. 


MESA,  Ariz. — Arrangements  complet- 
ed and  approved  to  finance  and  const. 
Auxiliary  Eastern  Canal  Irrigation 
project  which  will  reclaim  41,000  acres 
of  land  in  the  Salt  River  Valley.  Jas- 
per-Stacy Co.  will  do  the  work  and 
accept  the  district's  $2,000,000  bond 
issue  in  payment  for  services. 


COSTA  MESA,  Cal.  —  F.  E.  Evans, 
Costa  Mesa  awarded  cont.  by  Newport- 
Mesa  Irrigation  Dist.  at  $1965.58  to  con- 
struct certain  extensions  and  install 
pipe  for  the  district. 


n 


BUILDING     AND     ENGINEERING     NEWS 


NEVADA  COUNTY,  Cal.-State  Rail- 
road  Commission   lias   approved   agree 
merit  entered  into  between  Pacific  Gas 
nnri     Rlectric    Co.,    445    Sutter    bt.,    ban 
F?anc^scS     and   Nevada   Irrigation   Dis- 
trict   for    tlie     construction    of     water 
storaeeind  diversion  works  by  Nevada 
!r?rgltlon    District    in    Nevada   County, 
and  the  delivery  of  water  therefrom  to 
Pacific    gIs    and    Electric    Company    at 
a  Blant   to   be   constructed   adjacent  to 
?h?  Splulding  Reservoir    in  conformity 
with   negotiations   recently  biought  to 
a    successful    conclusion    under    ine   ai 
?ect"on     of     the     Railroad    Commission 
The  use   of  water  delivered   in   the   de- 
velopment of  power  by   Pacific  Gas   & 
Electric  Company  at  its  existing  Plants, 
and  at  plants  which  t»^y  ^e  construct- 
Prt    In    the    future    on    its    South     xuoa 
lystem,    is    provided    for    m/iie    con- 
tract. Also,  the  re-delivery  of  the  wa- 
ter   to    the    Nevada   Irrigation    District 
f"   irrigating  lands  in  Nevada  county. 
Agreement   also   provides   for  th&  pay- 
mint   by    Pacific   Gas   and   Blectrlc   Co^ 
Sr  the  use  of  water  through  its  hydro- 
electric   plants    and    for    the    Purchase 
of   water.'^if   required,   by  .Ne^^^^a  Irri- 
gation   District    from    facific    Gas    ana 
Electric  Company.  Project  y"  call  foi 
the,    exoenditure    of   approximately    »»,- 
000,000'^fo?    water    and    hydro-electric 
works,  and  will  result  in  the  Irrigation 
of    upWards    of    140,000    acres    of    land 
in  addition  to  the  development  of  large 
amounts  of  hydro-electric  energy. 

LOS  ANGELES,  Cal.— Bids  rec.  by 
pubUc  service  comm.  f°r  1800  pes  12-m 
class  B  cast  iron  pipe,  o  fl2-tt.  lengths, 
and  (2)  1000  pes.  8-in,  class  B  12-ft. 
lengths    under  spec.   722-B,   were: 

National  Cast  Iron  Pipe  Co.  $57  06  per 
ton:  12-ln.,  $2.2995  per  ft:  8-l"-:,/.l-|f " 
per  ft;  De  Lavaud:   12-in.  $2.5738,  8-in. 

*'Amirican  Cast  Iron  P'Pe,C°--$56.24 
per  ton  all  sizes:  12-in,  $2.3086  per  it, 
'-'■^i.o'^ll'\il"rll-  Co.--$57.25  per  ton 
'^"u^'r^cis\-"?ro'rpWF)undry  Co^- 
12-ft.  lengths  $2.2683  and  $1-3127  per 
ft:  5-metre  lengths  $2.2688  and  $1.3127 
per    ft.:    De    Lavaud,    pipe    $2.1954    and 

*^picmc  Pipe  &  Supply  Co.-Per  C  ft 
in  4-metre  lengths,  $234.69  and  $135  70 
Grinnell  Co.   of  the   Pacific— 4   metre 
lengths,  $2.22  and  $1.27  per  ft. 


SAN  GABRIEL,  Cal.  —  OPening  of 
bids  for  ornam.  street  lighting  work 
postponed  by  city  trustees  from  July 
8  to  July  22.      

SAN  BERNARDINO,  Cal.  —  Co^n^" 
declares  inten.  to  const  ornam.  lighting 
system,  consisting  of  cone.  POSts,  wires 
conduits,  etc.,  in  Second  St  bet.  138 
ft.  west  of  F  St.  and  the  east  line  of  I 
St:  1911  act.  J.  H.  Osborn,  city  clerk. 

PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
City  council  plans  installation  of  elec- 
troliers in  Hamilton  Avenue.  J  .1.  av^- 
bee,  Jr.,  is  city  engineer. 

HUNTINGTON  BEACH,  Cal.  —  A.  C. 
Rice,  1963  Santee  St..  Los  Angeles, 
awarded  contr.  by  city  trustees  at  *b,- 
265  to  const,  lighting  system  in  11th  bt 

NAPA,  Napa  Co.,  Cal.— City  council 
approves  plans  to  install  electrolier 
*?v.stem  in  various  streets;  lo3  stana- 
irds  "  In;  est.  cost  $31,000.  H.  A.  Har- 
rold,  city  engineer. 

LOS  ANGELES,  Cal.— Osborn  Elec- 
tric Co  ,  450  California  Terace,  Pasa- 
dena, awarded  cont.  by  Bd.  Pfb-^.l^!; 
at  $176,298  to  install  ornam.  lighting 
system  in  Vermont  Ave.,  bet.  Washing- 
ton  St.   and   58th  St. 


Saturday,  July   19.  I'" 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— Un- 
til Aug.  4,  11  a.  m.,  bids  will  be  rec. 
by  Henry  A.  Pfister.  county  clerk,  for 
.sale  of  two  5-ton  Utility  Trailers  re- 
built with  fifth  wheels  with  flat  beds 
and  no  longer  required  by  the  county. 
Further  information  obtainable  from 
clerk.  Robt.  Chandler,  county  surveyor. 

LOS  ANGELES,  Cal.— Until  3  P.  m.. 
July  25,  bids  will  be  rec.  by  public  ser- 
vice comm..  207  S  Bdwy.,  for  one  4-cyL 
gasoline  engine  for  Installation  on 
trenching  machine;  spec.  i24-A.  Jas.  a. 
Vroraan,   secretary. 


RAILROADS 


LIGHTING  SYSTEMS 


LOS  ANGELES,  Cal.  —  Council  de- 
clares inten.  to  Install  pmam  lightm| 
system  complete,  comprising  66  pressed 
steel  posts,  in  Grand  Ave.,  bet.  Temple 
and  5th  Sts.;  1911  act. 

LOS  ANGELES,  Cal.— Awards  for  or- 
name.  street  lighting  work  made  by 
Bd.   Pub.   Wks.   follow:  ^      „      St 

Vermont  Ave.  bet.  Middleburg  St. 
and  S^S  Marino  St.  to  J.  C.  Rendler, 
Inc  .    at    $82,666.  ,      .  , 

Washington  St.  betw  8th  Ave  and 
Rimpau  Blvd.  to  H.  H.  Walker  at  $36,- 

^^Washington  St  betw.  Vermont  Ave. 
and  Hobart  Blvd.  to  H.  H.  Walker  at 
?30,484.  

CHICO  Butte  Co.,  Cal.— Bird  Electric 
Co  Chicorat  $4749  awarded  contract 
?y'counc°l  to  install  39  electroliers  in 
junction  district. 

TURDOCK,  Stanislaus  Co.  Cal.— City 
triKstees  adopt  2-light  17%-ft.  Union 
Metal  Standard  for^  lighting  business 
^ectton\nd ,  10 %-U.  standa>-d  for  resi- 
dential section;  5-yr.  bonds  will  he  is 
sued  to  finance  the  work. 

SANTA  MONICA,  Cal.— Until  10  a.  m. 
Tulv  22  bids  will  be  rec.  by  council  to 
coist  drnkm  lighting  system  complete 
r„  i^Diifnrnia  Ave.,  bet.  Ocean  ave.  and 
7"h  St.;  1911  act.'  Howard  B.  Carter, 
city   engr. 

<?AN  BERNARDINO,  Cal.— Bids  to  In- 
„tfii  llSfting'  system  on  Fifth  St.,  bet. 
D  and  I  Sts^ rejected.  Flnley-Hunt  Co. 
l^w  bidder  at  $12.400. 

■REDONDO.  Cal.— Bids  to  const.  344 
r>nV^riiehting:  system  through  town  of 
?,  i^if,?  relcted  by  city  trustees.  H. 
Blid  &  Co"  San  Friicisco,  low  bidders 
at  $95,900. 


MACHINERY  AND  EVIPMENT 

LOS  ANGELES.  Cal.  —  Fairbanks- 
Morse  &  Co.,  submitted  only  bid  to  har- 
bor comm.  at  $4380  for  fur  60  h.p.  semi 
Diesel  engine  for  the  tug  Golden 
West,"   under  spec.   627. 

SACRAMENTO,  Cal.— Until  July  28, 
5  P  M  bids  will  be  rec.  by  Chas.  C. 
Hughes,  secfy..  Board  of  Education,. to 
fur.  and  del.  vocational  training  equip- 
ment for  high  school.  Cert,  check  10% 
payable  to  Bd.  of  Educ.  req.  with  each 
bid.  Lists  of  materials  desired  ob- 
tainable from  sect'y. 

AUBURN,  Placer  Co.,  Cal. — Until 
Aue  6  8  P.  M.  bids  will  be  rec.  by 
Ma?y  H.  Wallace,  city  clerk,  to  fur. 
one  Ford  truck.  Cert,  check  10%  req. 
with  bid.  

EUREKA.  Humboldt  Co.,  Cal.— Until 
Aug  4,  7;30  p.  m.,  bids  will  be  rec.  by 
Geo  B  Albee,  secy.  Board  of  Educa- 
tion, to  fur.  machines  and  other  equip- 
ment for  high  school.  Cert,  check  57o 
req  with  bid  Lists  of  materials  desired 
obtainable  from  secy,   on   request. 

STOCKTON,  San  Joaquin  Co  Cal.— 
Colberg  Motor  Works,  Stockton,  at 
$3500  awarded  cont.  by  supervisors  to 
construct  Bouldin  Road  Ferry  boat. 

OAKLAND,    Cal.— Bids   will   be   asked 
at  once  by  Eugene  K.  Sturgis    city  cik 
to    fur.    60-h.p.    caterpillar    tractor    for 
use    of    street    department;      est.      cost 
$6000.  W.  W.  Harmon,  city  eng. 

MAYPIELD,  Santa  Clara  Co.,  Cal.— 
Town  Trustees  authorize  purchase  of 
tractor  for  street  improvements;  est. 
cost   $225.  

SAN  JOSE,  Santa  Clara  Co.,  Cal.--Ar- 
taSa-Geoffroy  Co.,  San  Jose,  at  $1754 
awarded  cont.  by  supervisors  to  tur. 
fwo  1-A  Hell  Hydro  Hoists  No.  5  with 
all-steel  dump   body. 


LOS  ANGELES,  Cal.  --  Bids  rec  by 
harbor  comm.  July  11,  for  trilby  rails 
under  spec.  615  were:  U.  S.  Steel  Prod- 
ucts Co!,  Sec.  A  $51.17  per  ton,  ohk  for 
$6500;  United  Comml.  Co.  bid  on  nut 
locks  only  at  $9.60;  bond  ffr  »300. 
Bethlehem    Steel    Corp.,   Sec.   A,    J62.57, 

check  for  $6137. 8L 

CASPER,  Wyo.— Wyoming  and  Colo- 
rado Short  Line  R.R.  Co.  applies  to  In- 
terstate Commerce  Commission  tor  au- 
thority to  const.  380-mi.  line  from  Gas- 
per  Wyo..  southwest  to  Colorado-Utah 
state  line,  traversing  an  unserved  cat- 
tle section,  oil  and  gas  territories,  iron 
and  coal  fields  and  lumber  regions. 

FIRE  ALARM  SYSTEMS 


PALO  ALTO.  Santa  Clara  Co..  Cal.  — 
BoaVd  of  Public  safety  (Fire  and  Po- 
lice Departments)  contemplate  pur- 
chase o^new  signal  horn,  cof  not  to 
exceed  $2000,  also  the  installation  of 
24  new  alarm  boxes.  Howard  Zlnk  is 
chief  of  police.  

FRESNO  Fresno  Co..  Cal.— Supervis- 
oil  authorize  installation  of  «re  alarm 
system  in  county  courthouse.  D.  M. 
Barnwell,   county  clerk. 


FIRE  EQUIPMENT 


OROVILLE.  Butte  Co  Cal.— County 
sunervisors  authorize  Installation  01 
bu?gllr  system  in  county  courthouse: 
est  cost  $2150.  C.  F.  Beldlng.  county 
clerk. 

FRESNO,  Fresno  Co.,  Cal.— Until  July 
24^?0:30  a.  m.,  "ids  will  be  rec  by  H 
t?  Foster  city  clerk,  to  fur.  900U  it. 
fiandard  cotton  rubber-lined  fire  hose 
?iA-in  and  2%-in.  hose  equipped  with 
54-1":  couplings.  Cert,  check  10%  pay- 
able to  city  req.  with  bid. 

COMPTON,  Cal.  -  Election  will  be 
held  shortly  to  vote  bonds  of  $40,000  to 
nnancepui  chase  of  fire  fighting  equip- 
ment. 

REDDING,  Shasta  Co.  Cal -Bids  wm 
be  asked  at  once  by  Lesl  e  Bngram. 
city  clerk  to  fur.  fire  hose  in  500,  lOUO 
and  2000   foot  lengths. 

FRESNO,  Fresno  Co.,  Cal.— Bids  will 
be  asffd  at  once  by  city  comn^lssioners 
to  fur.  9000  ft.  fire  hose.  H.  S.  1>  oster, 
city  clerk. 


Auto    Supplies 

^____ at  Cut  Rate 1 

EVERYTHING   FOR   YOUR   MACHINEJ 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

Jnnctlon  Valencia 


Established   1907  ,TT^».iTTr' 

24  VAN  NESS  AVENUE 

Phone  Market  8»26  Near  Market 


Saturday,  July  19,   1924 


BUILDING     AND     ENGINEERING     NEWS 


23 


RKDDINO.  Shasta  Co..  Cal.  —  Until 
July  2-  5  p.  m-  bids  will  bo  roc.  by 
Leslie  linKram,  city  clerk,  to  fur.  f.  o. 
b  KeddlnK,  2V»-ln.  double  cotton  jack- 
eted rubber  lined  fire  hose,  coupled 
In  60-fi.  lengths,  guaranteed  to  stand 
test  of  400  lbs.  sq.  in.  pressure  In  fol- 
lowing .luanlltiee:  500-ft..  1000  ft..  1500 
ft  and  ::ouO  ft.  Cert  check  10%  payable 
to  Fres.  Bd.  of  .City  Trustees  req. 


Ri:SERV01RS  AXD  DAMS 


MONTECITO,  Cal. — Montecito  Water 
Dlst.  planning  to  const,  dam  in  ^Santa 
Ynez  river.  A  tunnel  of  600  to  SOO  ft. 
Is  to  be  const,  through  hills  at  upper 
end  of  Tore  Canyon  to  secure  a  tem- 
porary supply  of  water  until  dam  is 
completed.  Engineer  Carl  Wyant  will 
be  In  charge  of  the  tunnel  work  with 
Leeds  &  Barnard,  Central  Bldg.,  Los 
Angeles,  consulting  engrs. 

LOS  ANGELES,  Cal.— County  Flood 
Control  Engr.  James  W.  Reagan  an- 
nounces $600,000  Dalton  dam  in  vicinity 
of  Glendora,  will  be  the  third  project 
to  be  started  following  the  Pacoima 
and  Santa  Anita  project,  under  the  ?35,- 
000,000   flood   control   program. 

PHOENIX.  Ariz — Federal  Judge  Fred 
C  Jacobs  Issues  permanent  injunction 
prohibiting  const,  of  $36,000,000  hydro- 
electric power  dam  project  at  Diamond 
Creek  on  Colorado  river,  launched  by 
James  B.  Girand. 

SAN  DIEGO— City  council  has  pre- 
pared ordinance  appropriating  $39,500 
for  purchase  ot  lands  in  San  Vicente 
reservoir  site. 

EL  DORADO  CO.,  Cal.— El  Dorado 
Power  Co..  (Western  States  Gas  & 
Electric  Co.,  Channel  and  Sutter  Sts., 
Stockton,  Cal.),  plans  hydro-electric 
power  project  of  24,  100  h.  p.  in  El 
Dorado  county  which  includes  power 
house  above  Kyburz  and  a  rein.  cone, 
dam   150   ft.   high,   500  ft.   long. 

SACR.\MENTO,  Ca'..— City  of  Sacra- 
mento contemplates  construction  of  a 
dam  and  reservoir  on  American  river 
near  Folsom  in  the  interests  of  flood 
control.  Applications  to  construct 
have  been  filed  with  the  State  Division 
of  Water  Rights.  The  construction  is 
not  connected  with  the  city's  Silver 
Creek  project  for  development  of 
hydro-electric  energy.  Albert  Givan, 
city  engineer. 


MIAMI,  Arlr. — According  to  state- 
ment by  U.  S.  Senator  Ralph  H.  Cam- 
eron const,  of  San  Carlos  dam  will  start 
within  next  8  mos.  Government  en- 
gineers will  be  ordered  Into  Casa 
Grande  valley  at  once  to  prepare  pre- 
liminary data. 


PIPE  LINES,  WELLS,  ETC. 


MARTSVILLE.  Yuba  Co.,  Cal. — Paci- 
fic Gas  and  Electric  Co.,  445  Sutter  St., 
San  Francisco,  will  expend  $3325  in 
installing  larger  gas  mains  in  portions 
of  A,  F,  7th,  8th  and  9th  Sts. 

LOS  ANGELES,  Cal.— Walter  I.  Os- 
born  submitted  low  bid  to  public  ser- 
vice conim.  at  $11.95  per  C  ft.  for  1800 
pes.  class  B  12-in.  c.  i.  pipe  in  12-tt. 
lengthh.s,  of  983  lbs.  wt.  per  length,  and 
1000  pes.  8-in.  class  B  pipe  in  12-ft. 
lengths,  ot  985  lbs.  wt.  per  length,  and 
spec.  722-B.  Other  bids  were:  Crane 
Co.,  $17.05;  Mark-Lally  Co..  $17.45: 
Pacific  Pipe  &  Supply  Co.,  $17.77;  Pac. 
Supply  Co.,  $17.52;  A.  B.  Weil  Co..  $17.57 
Busch  Pipe  &  Supply  Co..  $17.80;  U.  S. 
Steel  Products  Co..  $18.08;  Associated 
Supply  Co.,  $18.04  Thomas  Haverty  Co.. 
$18.51;  N.  O.  Nelson  Mfg.  Co.,  $18.56; 
Fairbanks-Morse   &   Co.,   $21.45. 


WICKENBURG,  Ariz.— W.  A.  Farish. 
local  engr.  formerly  city  mgr  of  Phoe- 
nix, will  have  charge  of  the  rebuilding 
Walnut  Grove  dam,  providing  for  stor- 
age of  water  for  reclamation  of  approx 
18,000  acres  ot  lands  lying  bet.  Agua 
Fria  and  Hassayampa  river,  in  the  vi- 
cinity ot  Wickenburg.  Construction  is 
to  be  under  way  by  Jan.  1.  Est.  cost, 
$3,000,000.  The  original  dam,  destroyed 
by  flood  in  1890,  was  110  ft.  high,  400 
ft  long  at  the  top  and  130  ft.  at  the 
bottom.  The  side  walls  of  the  canyon 
are  solid  granite.  Upon  completion,  the 
lands  will  be  opened  to  settlers  under 
the   Carey   act. 


SANT.\  AN.\.  Cal. — See  "Dredging, 
Harbor  Works  and  Excavations,"  this 
issue. 


ANAHEIM,  Cal. — The  $110,000  water 
bond  Issue  has  been  sold  to  Anglo-Lon- 
don-Paris Co.  at  $3412.  The  city  coun- 
cil has  adopted  an  ordinance  calling 
for  bids   on   cast   iron  water  pipe. 


ANAHEIM,  Cal.— Until  8  p.  m..  Aug. 
21,  bids  will  be  rec.  by  council  for  875 
ft.  4-in.  and  6300  ft.  6-in.  class  C  cast 
iron  water  pipe.  O.  E.  Steward,  city 
engr.;  Edw.  B.  Merritt,  city  clerk. 

MONROVIA,  Cal. — Until  7:30  P.  M., 
July  21,  bids  will  be  rec.  by  city  trus- 
tees for  10.000  ft.  6-in.  std.  screw  dip- 
ped pipe  with  recess  couplings  or 
Matheson  joint  pipe,  and  10,000  ft.  8-in. 
riveted  steel  pipe  or  Matheson  Joint 
pipe.  Spec,  on  file  at  the  office  of  the 
citv  engr.,  H.  S.  Gierlich.  Cert,  check 
lOTc      Lewis  P.  Black,   city  clerk. 


MISCELLANEOUS 
CONSTRUCTION 


SAN  FRANCISCO — Until  July  24,  2 
p.  ra.,  bids  will  be  rec.  by  State  Board 
of  Harbor  Commissioners,  Ferry  Bldg.. 
to  const,  pile  driver  scow.  Cert,  check 
5'.b  payable  to  secy  of  Board  req.  with 
bid.  Plans  obtainable  from  Frank  G. 
White,  chief  engineer.  Room  18.  Ferry 
Bldg.,    on   deposit   of  $10.   returnable. 


WATER  WORKS 


SELMA,  Fresno  Co.,  Cal — Fresno  City 
Water  Corp.  will  start  work  within  2 
months  on  installation  ot  larger  water 
mains,  costing  about  $11,000.  Selma 
now  has  IS  mi.  of  water  mains,  10%  of 
which  are  6-in.,  and  3%  8-in.  pipes.  The 
improvements  call  for  3430  ft.  8-in..  675 
ft.  6-in.  and  540  ft.  4-in.  pipe.  The  ad- 
ditional pipe  is  needed  also  for  fire 
protection. 

BAKERSFIELD,  Kern  Co.,  Cal. — Un- 
til Aug.  4,  7:30  p.  m.,  bids  will  be  rec. 
by  B.  R.  Fitzgerald,  clerk  Kern  County 
Lnlon  High  School  District,  to  fur.  and 
install  deep  well  turbine  pump  and  mo- 
tor at  school  grounds.  Cert,  check  10% 
pavable  to  dist.  req.  with  bid.  Plans 
obtainable  from  office  of  Principal, 
high  school  building. 

LANKBRSHIM,  Cal.  —  Election  will 
be  held  Aug.  26  to  vote  $850,000  water 
bond  issue  to  install  complete  water 
system. 


SEWAGE  DISPOSAL  PLANTS 


COMPTON,  Cal.  —  Election  will  be 
held  shortly  to  vote  bonds  of  $40,000 
to  finance  construction  of  sewage  dis- 
posal   plant. 

SAN  DIEGO,  Cal. — Mayor  John  L. 
Bacon  submits  to  council  a  report  of 
C.  G.  Gillespie  on  sewage  disposal.  Gil- 
lespie, sanitary  engineer  of  the  state 
department  ot  health,  recommends  new 
sewer  outfall  in  deep  water  of  bay. 
Pollution  of  bay  waters  from  sewage 
is  unsanitary  &  detrimental  to  health  of 
city's  inhabitants,  according  to  Gilles- 
pie's report.  He  recently  completed  a 
survey  of  the  city's  sewage  problem  at 
the  request  of  the  mayor. 


GRIMES,  Colusa  Co.,  Cal. — Until  July 
23.  8  P.  M.,  bids  will  be  rec.  by  Ben 
Hine,  Clerk,  Grand  Island  Union  School 
District,  to  install  pressure  water  sys- 
tem. Spec,  on  file  in  ofllce  of  County 
Sup't.    of   Schools   at   Colusa. 


BENICIA,  Solano  Co.,  Cal. — J.  A.  Wil- 
cox, consulting  engineer.  Wells  Fargo 
Bldg.,  San  Francisco,  preparing  plans 
for  auxiliary  water  system  for  Benicia 
Water  Co.,  the  city  having  option  to 
purchase  plant  when  desired.  Work 
consists  of  new  wharf  110  ft.  in  length, 
24  ft.  wide;  est.  cost,  $12,500  and  in- 
stallation   of    pumping    plantjs. 


SEATTLE,  Wash. — Geo.  F.  Russell, 
Sup't.  of  Muny  Water  Department, 
recommends  to  council  purchase  of 
500,000-gal.  stand  pipe  for  West  Seat- 
tle District. 


FAIRFIELD,  Solano  Co.,  Cal. — Until 
Aug.  2,  12  m.,  bids  will  be  rec.  by  B.  P. 
Kemp,  clerk,  Armijo  High  School  Dis- 
trict, to  fur.  auxiliary  hot  water  plant 
for  shower  baths  at  high  school.  Cert, 
check  10%  req.  with  bid.  Plans  obtain- 
able   from    clerk    at   high   school. 


EL  CENTRO,  Cal.  —  Former  Mayor 
Will  S.  Fawcett  has  purchased  $200,000 
water    bond    issue    for    a    premium    of 
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PLAYGROUNDS  AND  PARKS 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Chamber  of  Commerce  has  submitted 
plans  and  specifications  to  City  Man- 
ager Chas.  E.  Ashburner  for  proposed 
municipal   auto   camp;   est.  cost  $12,000. 

LOS  ANGELES,  Cal.  —  City  Play- 
ground Comm.  approves  Cabrillo  Beach 
project,  ,San  Pedro,  for  const,  of  "1411- 
clpal  playground  with  athletic  field 
for  Army  and  Navy,  including  band- 
stand, picnic  grounds,  etc.  The  harbor 
commission  has  notified  the  playg- 
round commission  that  rocli  for  the 
necessary  4500  ft.  seawall  25  ft.  high, 
to  extend  from  the  present  government 
breakwater  to  a  location  near  the 
Point  Firmin  lighthouse,  can  be  se- 
cured from  thij  United  Dredging  Co.  at 
9c  cu.  yd.  instead  of  $1.87  as  offered  by 
the  Catalina  Island  quarries.  The  har- 
bor authorities  have  approved  the 
$146,000  estimate  for  the  wall.  The 
playground  authorities  are  to  appropri- 
ate $250,000  for  the  construction  of  this 
recreation   ground. 

CALWA,  Fresno  Co.,  Cal. — Election 
will  be  held  July  31  in  Calwa  School 
District  to  vote  direct  ta.\  of  $4,00U  Lo 
pay  otf  old  school  indebtedness  and  to 
finance  erection  of  fencing  around 
school  grounas.  J.  H.  Chambers  is 
clerk   of   district. 

PETALUMA,  iSonoma  Co.,  Cal. — Until 
July  23,  7  p.  m.,  bids  will  be  rec.  by 
Wilson  School  District  to  construct  2 
tennis  courts  on  school  grounds.  Fur- 
ther information  obtainable  from  clerk. 


SAN  FRANCISCO — Special  committee 
has  been  appointed  by  the  Board  of 
Supervisors  to  consider  plans  for  the 
establishment  of  a  park  on  the  Marina 
as  a  unit  in  national  defense  and  a 
municipal  air  terminal.  The  project  is 
urged  by  the  San  Francisco  Fliers 
Club  and  is  proposed  as  a  memorial  to 
Lincoln  Beachey.  Considerable  land- 
scape work  will  be  involved. 


LOS  ANGELES,  Cal.— Park  Commi»- 
slon  approves  plan  to  provide  park  and 
playground  in  300  ft.  parkway  strip  be- 
tween Lexington  and  Fountain  Aves., 
comprising  100  acres. 


SEWERS  &  STREET  WORK 


OAKLAND,  Cal.— Until  July  24,  12  m. 
bids  will  be  rec.  by  E.  K.  Sturgis,  city 
clerk,  to  imp.  Baxter  St.,  from  Galmdo 
St.  n.e.  involv.  961  cu.  yds.  excavation; 
507  lin.  ft.  cone,  curb;  1014  sq.  ft.  cone, 
gutter;  6556  sq.  ft.  oil  macadam  pave- 
ment; 2534  sq  ft.  cem.  walks.  1911  Act. 
Cert  check  10%  payable  to  city  'eq. 
"W.  W.  Harmon,  city  eng. 


ROSEVILLE,  Placer  Co.,  Cal. — Paci- 
fic States  Const.  Co.,  Call  Bldg.,  San 
Francisco,  at  approx.  $33,S00  awarded 
cont.  by  city  trustees  to  pave  portions 
of  Riverside  Ave.,  etc.,  involv.  58,000 
sq.  ft.  asph.  cone,  pavement;  93,200  sq. 
ft.'  Willite  pavement  and  58,000  sq.  ft. 
grading;  1292  lin.  ft.  14-in.  vit.  sewer 
pipe;  manholes,  catchbasins,  etc.  Other 
approx.  bids  were:  J.  A.  Costello,  $47,- 
391;  F  L.  Carson,  $35,802;  Calif.  Const. 
Co.,  $37,126;  A.  Teichert  &  Son,  $35,267. 

SAN  ANSELMO,  Marin  Co.,  Cal.  — 
Town  Eng.  instructed  to  prepare  plans 
to  imp.  Greenfield  and  Laurel  Aves.  A. 
W.  Studley,  town  clerk. 


OAKLAND,  Cal.— Until  July  24,  12  m. 
bids  will  be  rec.  by  E.  K.  Sturgis,  city 
clerk,  to  imp.  Fresno  St.,  bet.  Church 
and  73rd  Aves.,  involv.  2460  cu.  yds. 
excavation;  2053  lin.  ft.  cone,  curb;  4103 
sq.  ft.  cone,  gutter;  28,567  sq.  ft.  Oil 
macadam  pavement;  12,316  sq.  ft.  cem. 
walks.  1911  Act.  Cert,  check  10%  pay- 
able to  city  req.  W.  W.  Harmon,  city 
engineer. 

STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Until  July  28,  5  p.  m..  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  imp.  por- 
tion of  Castle  St.,  involv.  1929  cu.  yds. 
cut;  40  cu.  yds.  till;  624  lin.  ft.  cone, 
curb;  1630  lin.  ft.  comb,  curb  and  gut- 
ter; 8309  sq.  ft.  walks;  44,148  sq.  ft. 
4-in.  rock  base,  2-in.  asph.  cone,  sur- 
face pavement;  17,669  sq.  ft.  3-in.  rock 
base  and  2-in.  asph  .cone,  surface  pave- 
ment; 624  lin.  ft.  4-in.  drain  tile;  18 
lin.  ft.  8-in.  pipe;  1  catchbasln.  Cert, 
check  10%  payable  to  City  Auditor  req. 
W.  B.  Hogan,  city  eng. 


SAN  RAFAEL,  Marin  Co.,  Cal. — No 
bids  rec.  by  supervisors  to  fur.  and 
spread  2000  cu.  yds.  crushed  rock  on 
Tomales-Petaluma  county  road.  Work 
ordered  done  by  day  labor  under  super- 
vision of  county  engineer. 

TREKA,  Siskiyou  Co.,  Cal.— Dunn  & 
Baker,  Hornbrook,  Cal  at  $8200  award- 
ed cont.  by  supervisors  to  gravel  Dorrls 
to  McDoel  rd.  Bid  was  $2.33  cu.  yd. 
Other  bids:  F.  L.  Truax,  $10,000;  John 
Stuart,  $9960.      

OAKX.AND,  Cal. — Schnoor  Bros.,  at 
$  224  sq.  ft.  awarded  cont.  by  council 
to  const,  cem.  walks  in  portions  of  E- 
31st  and  Bruce  St. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  July  28,  5  p.  m.,  bids  will  be 
rec.  by  A.  L.  Banks,  city  clerk,  to  con- 
struct storm  water  sewer  in  Pacific 
Manor,  either  pre-cast  cone,  pipe  or 
vitrified  pipe,  involve.  2700  lin.  ft.  8-in. 
520  lin.  ft.  10-in.,  921  lin.  ft.  12-in., 
190  lin.  ft.  14-in.,  1102  lin.  ft.  16-in. 
sewer  pipe;  879  lin.  ft.  20-in.  pre-cast 
cone,  pipe  or  879  lin.  ft.  21-in.  vit.  pipe; 
279  lin.  ft.  24-in.  sewer  pipe;  36  br.  or 
cone,  catchbasins;  14  4-ft.  br.  manholes; 
7  5-tt.  br.  manholes.  Cert,  check  10% 
payable  to  city  auditor  req.  W.  B.  Ho- 
gan, city  engineer. 


OAKLAND,  Cal.— Until  July  24,  12  M, 
bids  will  be  rec.  by  E.  K.  Sturgis,  city 
clerk,  to  imp.  portionsi  of  69th  Avenue 
Place,  bet.  69th  Ave.  and  Weld  St., 
and  portions  of  69th  Avenue  Place  and 
Weld  St..  adjacent  to  69th  Avenue  PI., 
involv.  58,368  sq.  ft.  grading;  2623  lin. 
ft.  cone,  curb;  5264  sq.  ft.  cone,  gutter; 
28,007  sq.  ft.  oil  macadam  pavement: 
13,005  sq.  ft.  cem.  walks;  26  lin.  ft.  6x20 
-in.  wood  culvert;  52  lin.  ft.  Sx24-in. 
corru.  iron  and  cone,  culvert.  1911  Act. 
Cert,  check  10%  payable  to  city  req. 
W.   W.  Harmon,  city  eng. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Until  Aug.  4,  11  a.  m.,  bids  will  be  rec. 
by  J.  H.  Wells,  county  clerk,  to  pave 
Giant  to  San  Pablo  Tank  Farm  High- 
way, involv.  108,561  sq.  ft.  4  1/2 -in.  thick, 
asph.  cone,  pavement;  2100  cu.  yds.  em- 
bankment. Bids  previously  received  for 
this  work  rejected.  T.  J.  Sayles,  Mar- 
tinez, at  $30,882  submitted  lowest  bid 
under  last  call.  R.  R.  Arnold,  county 
surveyor. 

LARKSPUR,  Marin  Co..  Cal. — Direc- 
tors of  Sanitary  Board  of  District  No. 
4,  Marin  county,  declare  inten.  (No.  1) 
to  const.  6-in.  and  8-in.  sanitary  sew- 
ers, manholes,  lampholes  and  connec- 
tions in  portions  of  Madrona  and  Red- 
wood Aves..  and  Bell  Rive  Place.  Pro- 
tests July   28. 

OAKLANTD,  Cal. — Until  July  24,  12  m. 
bids  will  be  rec.  by  E.  K.  Sturgis,  city 
clerk,  to  imp.  E-19th  St.,  bet.  6th  and 
7th  Aves.,  involv.  30  lin.  ft.  10-in.  and 
254  lin  ft.  8-in.  pipe  sewer;  1  man- 
hole; 1  lamphole;  10  wye  branches. 
1911  Act.  Cert  .check  10%  payable  to 
city  req.  W.  W.  Harmon,  city  eng. 


SAN  ANSELMO,  Marin  Co.,  Cal.  — 
Town  trustees  order  plans  prepared  to 
curb,  gutter,  pave  and  install  elec- 
troliers in  Morningside  Court,  a  new 
subdivision  at  Red  Hill  Ave.  and  But- 
terfield  Rd.  Total  est.  cost  $100,000. 
Arthur  Studley,   town  clerk. 


(SAN  DIEGO,  Cal.  —  Steele  Finley, 
.Santa  Ana,  awarded  cont.  by  supervis- 
ors at  $92,259  to  imp.  portion  of  San 
Luis  Rey  Rd.  No.  2  from  point  in  Gua- 
jome  Rancho  to  a  connection  with  In- 
land Route,  3.37  mi.,  and  imp.  High- 
land Ave.,  from  county  high'way  com- 
mission road  to  the  n  city  limits  of 
National  City. 


OROVILLE,  Butte  Co.,  Cal.  —  City 
trustees  will  adopt  plans  shortly  to 
pave  Orange  Ave.,  bet.  Bridge  St.  and 
Long  Bar  rd.;  Pine  St.,  bet.  High  St. 
and  Osage  Ave;  Lincoln  St.,  bet.  High 
and  2nd  St.  Res.  of  Inten.  will  be 
passed  shortly  providing  for  this  work. 


MONTEREY  PARK,  Cal. — Chalmers 
and  Ford,  728  H.  W.  Hellman  Bldg.,  Los 
Angeles,  submitted  low  bid  to  city 
trustees  at  $208,699  to  const,  cem.  cooc 
!-an.  sewer,  reinf.  cone,  pipe  storm 
drain  and  appurtenances,  laying  cast 
iron  water  pipe;  grade;  pave  with  cem. 
cone,  and  const,  cone,  curb  and  culverts 
in  Garvey  Ave.,  bet.  Wilson  Ave.  and 
east  city  limits;  also  for  constr.  reinf. 
cone,  storm  drain  and  appurtenances  in 
Orange  Ave.,  bet.  Garvey  Ave.  and  45 
ft.  n  of  Newmark  Ave.;  in  Newmark 
Ave.  bet.  Orange  Grove  and  Pomelo 
Aves.,  and  in  Pomelo  Ave.  bet.  New- 
mark  Ave.  and  800  ft.  south.  Olmsted  & 
Gillelen,  Hollingsworth  Bldg.,  Los  An- 
geles, consulting  engrs.  Other  bids 
were:  Griffith  Co.,  $214,592;  H.  E.  Cox, 
$226,438;  A.  Dalmatin,  $243,831;  Hall- 
Johnson  Co.,  $248,214;  Geo.  W.  Kem- 
per, $252,481;  W.  D.  McCray,  $264,519; 
Geo.  H.  Oswald,  $277,445;  Edward  John- 
son &  Sons,   $278,655. 


LOS  ANGELES,  Cal.— Griffith  Co.. 
502  L.  A.  Ry.  Bldg.,  submitted  low  bid 
to  harbor  comm.  at  $32,000  for  cone, 
paving  in  Fish  harbor  dist.  under  spec 
628.  Kuhn  Bros.,  Manhattan  Beach,  '-'-' 
$36.S4S. 


bid 


NEWPORT  BEACH,  Cal. — City  trus- 
tees have  ordered  imp.  of  all  streets 
and  alleys  on  Balboa  Island,  to  cost 
about  $150,000.  The  main  artery  of  the 
island  will  be  paved  with  concrete. 
Paul  E.  Kressly.  H.  W.  Hellman  Bldg., 
Los  Angeles,  city  engineer. 


FRESNO,  Fresno  Co.,  Cal. — Until  July 
24,  10:30  a.  m.,  bids  will  be  rec.  by  H. 
S.  Foster,  city  clerk,  to  const,  sewers 
in  alley  bet.  Lewis  and  Harvey  Aves., 
bet.  Mariposa  Ave.  and  Angus  St.,  in- 
volv. 390  lin.  ft.  6-in.  vit.  clay  pipe 
sewer  with  1  manhole.  Cert,  check  10% 
payable  to  city  req.  Wm.  Stranahan, 
city  engineer. 

LOS  ANGELES.  Cal. — G.  T.  McLain, 
1184  N.  Berendo  St.,  awarded  contr.  by 
Bd.  Pub.  Works,  at  $12,157  to  imp. 
Avon  St.,  bet.  Taylor  St.  and  Morton 
Ave.,  involv.  grading  at  $3200  (lump 
sum)  1274  sq.  ft.  concr.  paving,  30c 
ft.:  24,135  sq.  ft.  oil  and  roll,  7c  fc; 
2904  ft.  curb,  70c  ft.;  12,954  sq.  ft. 
walk,  22c  ft.;  5894  sq.  ft.  gutter,  31c 
ft.;   wooden   guard   rail,    $175 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We  build  rock  bunkers,   elevators  and   conveyors,  portable   pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 

CREAR  &  BATES 


38  Stanford 


San  Franclseo 


Phone  Kearny  1885 
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HAWTHORNE,  Cal. — Geo.  R.  Curtis 
Pavlnir  Co.,  2440  D-26th  St.,  Los  Ange- 
1«>,  awarded  cont.  by  city  trustees  at 
154,411  to  imp.  Truro  and  Kucalyptus 
Aves. 

Curtis  also  awarded  cont.  to  pave 
Uroiidway  bet.  Birch  and  Prairie  Aves., 
at  J47.041. 


SANTA  MONICA,  Cal. — Council  re- 
jects petition  to  rock  and  oil  Schrader 
Dr..  east  from  23rd  St.  The  council  re- 
fused to  grant  roclc  and  oil  pavement 
peiltion.-i  on  ground  that  type  does  not 
wear  weil  enough. 


LOS  ANGELES,  Cal.  —  Griffith  Co., 
502  L.  A.  Rv.  Bldg.  Los  Angeles,  award- 
ed contract  by  Bd.  Pub.  Wits,  at  $6694 
to  pave  Hewitt  St.,  bet.  4th  St.  and 
Palmetto  St.   Engrs.   est.  J18,546.89. 

Griffith  Co,  awarded  cont.  at  $19,562 
to  imp.  Beacon  St.,  bet.  14th  St.  and 
142  ft.  s  of  16th  St..  involv.  grading 
$4000:  48,633  sq.  ft.  asph.  paving  24c 
ft.;  103  sq.  ft.  cone,  paving  25c  ft:  1623 
ft.  curb  65c  ft.;  68S8  sq.  ft.  walk  21c 
ft;  2465  sq.  ft.  gutter  24c  ft.;  san.  man- 
hole. $100;  180  ft.  hse.  sewers  $1.50  ft; 
wooden   guard   rail,  $4000. 

OROVILLE.  Butte  Co.,  Cal.— Super- 
visors appropriate  $10,885  for  state 
highway  commission  to  finance  prelim- 
inary work  on  proposed  Chico-Orland 
lateral  of  state  highway  system. 


FULLERTON,  Cal. — City  trustees  or- 
der imp.  of  S  Laurence  and  East  Ash 
Ave.,  S  Pomona  Ave.,  West  Truslow, 
East  Truslow,  West  Ash,  East  Elm,  S 
Highland,  S,  Spadra  &  S  Harvard  Aves. 
AVork  on  S  Pomona  Ave.  under  Vroo- 
man  Act. 


PLACENTIA,  Cal. — Coastland  Const. 
Co.,  609  Mtge.  Guar.  Bldg.,  Los  Angeles 
awarded  cont.  by  Placentia  Sanitary 
Board  at  $21,504  to  const,  new  outfall 
sewer,  using  vit.  pipe,  for  work  com- 
plete. 

OAKLAND,  Cal. — City  Council,  E.  K. 
Sturgis,  clerk,  declares  inten.  to  imp. 
portions  of  Kcyes  Ave.,  bet.  oot'n  and 
Birdsall  Aves.  and  portion  oi  55th 
Ave.  adjacent  to  Keyes  Ave.,  involv. 
garde;  pave;  const,  curbs,  gutters  r.nd 
walks.  1911  Act.  Protests  July  17.  W. 
\V.   Harmon,   City  Eng. 


BAKERSFIELD,  Kern  Co.,  Cal. — City 
council,  V.  Van  Riper,  clerk,  declares 
inten.  to  imp.  Monterey  St.,  bet.  Baker 
and  Haley  Sts,,  involv.  grading  and 
paving  with  3Vj-in.  asph.  cone,  base 
with  li^-in.  Warrenite-Bit.  surface: 
cone,  gutters;  cem.  cone,  corru.  iron 
culverts.  (St.  Imp.  Dist.  496).  1911  Act 
&  Bond  Act  1915.  Protests  July  21.  W. 
p.  Clarke,  city  eng. 

TUBA  CITY,  Sutter  Co.,  Cal,— Super- 
Visors  will  order  plans  prepared  for 
2%-mi.  of  Xicolaus-Sacramento  coun- 
ty line  higliway.  Sacramento  county 
supervisors  will  be  asked  to  pave  2%- 
mi.  of  the  same  road  from  Elverta  to 
connect  with  Sutter  road. 


SAN  ANSELJIO.  Marin  Co,,  Cal.  — 
Town  trustees  order  plans  prepared  to 
improve  streets  in  Morningside  Court, 
a  new  restricted  sub-division  on  Red 
Hill  Ave.  and  Butterfield  rd.  Will  con- 
sist of  curbs,  gutters,  walks,  electrol- 
iers, gas  and  water  mains,  paving,  etc. 
Est.  cost  $100,000.  Arthur  W.  Studley, 
town  clerk. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— City  Eng.  C.  L.  Dimmitt  preparing 
spec,  to  imp.  Maple,  Cassia,  Elm,  Beech. 
Cedar,  Hilton  and  other  streets  in 
Eastern  Addition.  Durite  pavement  will 
probably  be  specified,  property  owners 
having  signified  their  intention  of 
adopting  that  type. 


SANTA  MONICA,  Cal. — Kneen  Pav- 
ing Co.,  Dudley  Block,  Santa  Monica, 
awarded  cont.  by  council  at  $55,253  to 
pave  26th  St.,  bet.  Wilshire  Blvd.  and 
Montana  St.  Pacific  I'aving  Co.  bid 
$56,432.59  and  L.  A.  Paving  Co.,  $59,- 
311.87. 


SAUSALITO,  Marin  Co.,  Cal.— Until 
July  28,  8  p.  m.,  bids  will  be  rec.  by 
W.  Z.  Tiffany,  town  clerk,  to  imp.  vari- 
ous sts.,  involv.  36,000  cu.  yds.  excava- 
tion; 4200  cu.  yds.  cone,  pavement,  5-ln. 
thick;  100  cu.  yds.  cone,  in  culverts, 
stairways  and  headwalls;  2500  lln.  ft. 
cone,  curb  and  gutter;  80,000  sq.  ft. 
bituminous  macadam  pavement;  5000 
lin.  ft.  grouted  rock  curb  and  gutter; 
100  cu,  yds.  grouted  rubble  masonry 
walls;  93,800  sq.  ft.  local  macadam 
pavement,  4-in.  thick;  1200  lin.  ft.  12-In 
60  lin.  ft.  36-in.  and  12  lin.  ft.  36-in. 
corru.  iron  culverts;  170  lin.  ft.  8-in. 
350  lin  ft.  12-in.,  800  lin  ft.  36-in.  cone, 
pipe;  8  catchbasins;  2  drop  inlets.  1911 
Act  &  Bond  Act  1915.  Howe  and  Peters, 
engineers,  24  California  St.,  San  Fran- 
cisco. 


CHICO,  Butte  Co.,  Cal. — Due  to  minor 
irregularities  in  proceedings,  Clark  and 
Henery  Construction  Co.  Chancery  Bldg 
San  Francisco  .refused  to  sign  contract 
to  pave  Normal  Ave..  Chestnut,  Cherry 
and  other  streets  and  new  bids  will  be 
asked.  The  bid  was  $127,491.71.  Work 
involves  cone,  curbs  and  gutters;  c.i. 
gutter  drains  with  S-in.  vit.  sewer  con- 
nections; reconst.  existing  manholes 
and  gutter  drains;  const,  hyd.  cem.  cone 
walks;  corru.  iron  culverts  with  cone, 
bases:  grade  and  pave  with  5-in.  asph. 
cone,  with  seal  coat;  grade  and  pave 
alley  in  Block  66   with   5-in.  hyd.  cone. 

MARTINEZ,  Contra  Costa  Co.,  Cal.  — 
City  trustees  petitioned  to  pave  about 
12  streets  in  western  residential  sec- 
tion, west  of  Alhambra  Avenue.  Ben 
Greene,  city  eng. 


BERKELEY,  Alameda  Co.,  Cal.^ 
Schnoor  Bros.,  Berkeley,  awarded  cont. 
by  council  to  imp.  Santa  Barbara  Rd., 
involv.  grading;  const,  cone,  curbs  and 
gutters:  macadamizing:  const.  24x30- 
in.  cone,  culvert;  cem.  walks. 


REDONDO,  Cal,— City  trustees  adopt 
resolution  to  pave  Catalina  Ave.,  bet. 
Knob  Hill  Ave.  and  Ave  I  with  asph. 
cone,  base  and  asph.  wearing  surface. 
Victor  H.  Staheli,  city  engr. 


SANTA  BARBARA.  Cal. — Application 
has  been  made  to  U.  S.  Engineer  Office 
at  Los  Angeles  by  Anna  B,  Bliss  for 
permission  to  const.  6-in,  cast  iron  out- 
fall sewer  extending  about  600  ft.  into 
the  Pacific  Ocean  from  a  point  on  the 
easterly  boundary  of  property  of  Sam- 
uel C.  Pierce,  about  3  mi.  east  of  com- 
mercial wharf  at  Santa  Barbara. 


SAN  DIEGO.  Cal.  —  David  H.  Ryan, 
1615  Fern  St..  San  Diego,  awarded  con- 
tract at  $36,153  to  const.  1.5-mi.  high- 
way on  Highland  Ave.,  involv.  cem. 
cone,   pavement. 


HAMPTON 

ELECTRIC  AND  jVIFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
o25  HOWAED  STREET,  SAN  FBANCISCO 

MOTORS 

>pw  .and   Uspfl,  Boii;;lit.  Sold.  Exeliancrfd.  Rented  and  Repaired 
fiidiistriiil  Lig'lit  and  Povter  Installation 

Telephone  SI'TTER  3266 


SAN  JOSE,  Santa  Clara  Co.,  Cal  — 
Until  July  21,  8  p.  m.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
Spencer  St.,  bet.  San  Fernando  and 
Grant  Ets.,  involv,  grade  and  pave  with 
IH-in.  Warrenite-Bitulithic  wearing 
surface  on  3-in.  Bituminous  concrete 
foundation,  hyd.  cem.  concrete  curbs 
and  gutters,  storm  water  inlets,  vit 
pipe  drains,  etc.  1911  Act  and  Bond  Act 
1915.  Cert,  check  10%  payable  to  city 
req.   Wm.  Popp,  city  eng. 


LOS  ANGELES,  Cal— Jones-Thome  & 
Co.,  Inc..  747  Warehouse  St.,  submitted 
low  bid  to  public  service  comm.  at  $280 
ea.  for  12  20-in.  hub  end  upright  geared 
gate  valves  with  4-in.  by-pass.  Other 
bids  were:  Waterworks  Supply  Co., 
$293.35  with  4-in.  by-pass;  $245  without 
by-pass;  Crane  Co.,  $320;  without  by- 
pass, $277.50;  N.  O.  Nelson  Mfg.  Co. 
$384.95;  Pac.  Pipe  &  Supply  Co.,  $382,875 
(lump  sum  of  $4595.40). 

SAN  BERNARDINO,  Cal.— Supervis- 
ors plan  highway  bet.  San  Bernardino 
and   Upland,   via  Fontana. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
• — Bids  will  be  asked  at  once  by  Eliz. 
M.  Kneese,  county  clerk,  to  repair  Daly 
City  to  Colma  road,  known  as  San 
Bruno  rd.,  extending  from  intersection 
with  Mission  rd,  in  Daly  City  to  inter- 
section with  Market  St.  in  Colma;  will 
be  approx.  5500  lin.  ft.  in  length;  spec 
will  provide  for  shaping  and  preparing 
subgrade  for  a  waterbound  rock  ma- 
cadam pavement  with  asph.  oil  and 
rock  screenings  surface.  Geo  A.  Kneese 
county  surveyor. 

CHICO,  Eutte  Co.,  Cal.— Petitions  are 
being  circulated  seeking  paving  of  ad- 
ditional streets  embracing  a  large  por- 
tion of  the  remaining  unpaved  area  in 
Chico  proper. 


SAN  LEANDRO,  Alameda  Co.,  Cal.— 
Until  Aug,  4,  S  p.  m,,  bids  will  be  rec. 
by  J.  J.  Gill,  city  clerk,  to  const  650 
ft.  8-in.  and  230  ft.  6-in.  sewer  with 
wye  branches,  manholes  and  house 
connections  in  various  streets.  R.  H. 
Goodwin,    city    engineer. 

NEW  MEXICO— Until  9  a.  m.,  July 
31,  bids  will  be  rec.  by  dist.  engr.,  bu- 
reau of  public  roads,  242  W  Washing- 
ton St.,  Phoenix,  to  imp.  Alma-Dry 
Creek  National  Forest  road,  in  Gila 
National  Forest,  state  of  New  Mexico, 
aprox.  5.798  mi.,  involv.  7S90  cu.  yds. 
excav.  rock;  85,226  cu.  yds.  excav.  com- 
mon; 911  cu.  yds.  cone;  2970  lin.  ft. 
corru.  metal  pipe  culverts;  45,4S7  lbs. 
reinf.  steel;  26,800  lin.  ft.  protection 
ditches;  147  cu.  yds.  hand  placed  em- 
bankment; 23  cu.  yds.  rip  rap;  450  lin. 
ft.  irrigation  ditch  changes;  8700  cu. 
yds  gavel  surfacing;  5.798  miles  finish- 
ing shoulders  and  subgrade;  444  sq. 
yds.  pavement;  210  lin.  ft.  handrail 
(standard  concrete).  Plans  obtainable 
from  engr,  on  deposit  of  $15.  Cert,  chk 
5%.  E.  S.  Wheeler,  engr. 


S.4CRAMENTO,  Cal. — Until  July  28,  5 
P.  m.,  bids  will  be  rec.  by  Chas.  C. 
Hughes,  secy.  Board  of  Education,  to 
const,  approx.  458  ft.  cone,  curb  and 
gutter  and  1603  sq.  ft.  5%-in.  asph. 
cone,  pavement  fronting  Bret  Harte 
School  in  Franklin  Blvd.,  bet.  7th  and 
9th  Aves.  Cert,  check  107o  payable  to 
Koard  of  Educ.  req.  with  bid.  Plans  ob- 
tainable   from   City   Eng.   Albert   Givan. 

HERMOSA  BEACH.  Cal.— City  trus- 
tees declare  inten.  to  imp.  Ozone  Ct., 
bet.  24th  and  25th  Sts..  involv.  5-lu. 
cone,  paving,  redwood  headers,  8-in. 
bers;  1911  act.  B.  F.  Brown,  city  clerk, 
bers;  1911  act.  B.  F.Brown,  city  clerk. 
Victor  H.  Staheli,  city  engineer. 


NAPA,  Napa  Co.,  Cal. — Until  Aug.  12 
10  a.  m..  bids  will  be  rec.  by  James  A. 
Daly,  county  clerk,  to  fur.  and  del.  2000 
bbls.  Portland  cement  to  r.r.  points  in 
Napa  Valley.  Cert,  check  10%  payable 
to  Chairman  of  Board  of  Sups.  req. 

LOS  ANGELES,  Cal, — Basich  Bros., 
2103  28th  St.,  submitted  low  bid  to  su- 
pervisors at  approx.  $6S,530  to  improve 
Central  Ave.,  bet.  Manchester  Ave.  and 
n  city  limits  of  Watts,  7947.42  lin.  ft. 
or  1.51  mi.,  under  County  Imp.  36,  in- 
volving 10,783  cu.  yds.  excav.  70c  yd.; 
26,491  cu.  yds.  cone,  pavement  $2.29 
yd;  7947  lin.  ft.  shaping  shoulders  4o 
ft. 
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NEWPORT  BEACH,  pi-— C'V;^0'in- 
cil  declares  inten.  to  imp.  Portions  oi 
MoFallen  PI.,  21st  St.  and  other  sreets, 
involv.  grade;  pave  with  cone.  1911  Act 

SAN   JOSE,    Santa    Clara   Co-,   Cal.   — 

Western  Concrete  P'S"'.?"-'  ""  ?  by 
6th  St.,  San  Jose,  awarded  contract  by 
council  to  const,  first  section  of  San 
Jose  outfall   sewer.   The  bid  Is  approx. 

$94,175. 

SANTA  BARBARA,  Cal.— Until  10  a. 
m.,  July  24,  bids  will  be  rec.  by  super- 
visors to  erade;  drain  and  pave  Hope 
Ive.  bet.  the  north  end  of  Present 
pavement  and  Pueblo  line,  also  Pueblo 
Ave  bet.  Central  and  Hope  Aves  to 
gether  with  all  necessary  structures  in 
fhe  Third  Rd.  Dist.  Plans  "^Tc^ecl 
from  office  of  county  clerk.  Cert.  checK 

10%.  

BLTTHB,  Cal.— City  Engr.  A.  C  -Ful- 
mnre  nreDarlnK  preliminary  plans  lo 
pave  mlin  street  of  Blythe.  about  3 
bfocks     crossing    Broadway,    Main    and 

Spring  Sts. 

MATFIETjD,  Santa  Clara  Co  Cal^ 
UnW  July  28,  bids  wiU  Wec^  by  Town 
Trustees  to  imp.  various  streets  in 
volvinr400,000  ?q.  ft.  ^-'^f^J^IJ^^^^Zt 
ment;  6000  lin.  ft.  curb  100  % -'"-sof- 
ter services  of  average  length  of  18-ft.. 
100  4-in  sewer  services,  average  length 
5n  ft  piansT  on  file  in  office  of  town 
cle'rk.   C.   Moser,   651   Homer  Ave.,   Palo 

Alto,   engineer. 

■p-RRKELEY,  Alameda  Co.,  Cal.  — 
Informal  bms'  are  being  received  by 
5;tate  Architect's  Office,  Forum  Bldg., 
licranTe^to  for  grading  work  at  CaU- 
?ornia  School  for  the  Deaf  and  Blind 
■Rids  will  be  opened  July  23.  Furtner 
fnformation  obtainable  from  above  of- 
fice.   

INGLEWOOD.  Cal.  —  U"til  S  p.  m,, 
July  21  bids  will  be  rec.  by  o'^y  '7,^- 
tees  to  imp.  Cedar  Ave.,  from  Redondo 
Blvd  to  Kelso  St.,  evolving  172.943 
f„    f t    (1R26  cu    yds.)   grading;  4550  lin. 

act.  Otto  H.  Duelke,  city  clerk. 

T  nq  ANGELES,  Cal.— Jo©  Mullarkey, 
S4V?S  Vermont  Ave.,  awarded  contr. 
^y^Bd.  Pub"" Vks.  at  $16,561  to  imp. 
Ri.dlong   Ave.,    bet.    66th    and    6Sth   bts., 

iHV^i"oic.nirg»  st""??;  iTsU 

sq.  ft.  gutter  28c  ft. 

SAN  FRANCISCO— Board  of  Public 
Works  completes  spec,  to  const.  20,000 
so  ft  art  stone  sidewalks  in  Arleta 
Ave  bet  San  Bruno  and  Delta  Aves., 
est.  cost  $3600. 

SANTA    MONICA,    Cal -Council    de- 

ga^r^anl?"s"tra'n°d  '?.t  Po^v.^r^; 
nave  with  3-in,  cone,  base  and  2-In. 
?onc.  wearing  '^"rface;  pavement  to  be 
laid  on  3-in.  sand  cushion,  1911  act. 

WHITTIER,  Cal.— Until  7:30  p.  m., 
T„lv  21  bids  Will  be  rec.  by  city  trus- 
tees to  imp  alley  bet.  Bright  and 
Greenleaf  Aves.  from  Broadway  to  Ca- 
Greenieai  -^^  ,  „rade;  pave  with  3- 
S^'^conc:-  "one  re^inf.  cone  retaining 
will    4-in    hse.   sewers;   1911  act. 

Separate  bids  to  imp.  Acacia  Aye., 
hPt  Hurnbull  Dr.  and  Broadway,  m- 
vo  V  erade  pave  with  6-in.  cone,  pave, 
cSrb,  walk;  1911  Act.  Paul  Gilmore. 
city  clerk. 

=?AN  JOSE,  Santa  Clara  Co ,  Cal. — 
Until  Aug  4,  11  a.  m.,  bids  will  be  rec. 
w  Henrf  A  Pfister,  county  clerk,  to 
^^r-  9n  nno  or  more  yds.  waste  or 
orusheV  run°  rock  to  be  distributed  on 
Mountain  View  and  Alv'so  roads  Su- 
nervisor  Districts  Nos.  4  and  5.  Spec, 
on  file  in  office  of  clerk.  Robt.  Chan- 
dler, county  surveyor.^ 

ANTIOCH,  Contra  Costa  Co.,  Cal.— 
f-ifv  trustees,  J.  E.  McElheney,  clerk, 
*r  ?  ,-1  intpn  (No  44-A)  to  imp.  10th 
tT'%7t  'g 'and  Diamond  St.  and  H  St 
hlV  10th  and  9th  Sts.,  involv.  grade 
&  pave  with  5-in.  Port.  cem.  cone.;  cone 
h7.%Tc'>4-in  semi-circular  corru  iron 
culvlrt^911  Act'&  Bond  Act  1915.  Pro- 
tests July  14- 
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SANTA  BARBARA,  Cal.--Bids  to 
const,  new  city  sewer  system  for  which 
bonds  in  the  sum  of  $407,000  were  voted 
some  time  ago  will  be  advertised  about 
Aug  1.  The  work  to  be  done  under  a 
plan  formulated  by  City  Mgr.  Herbert 
Nunn.      Geo.    D.   Morrison,   City   Eng. 

ALAMEDA-CONTRA  COSTA  COUN- 
TIES. Cal. — Chambers  of  Commerce  of 
Oakland,  Berkeley,  Alameda,  Richmond. 
Martinez  and  Antioch  will  unite  and 
promote  a  campaign  for  a  wider  high- 
way and  four  miles  of  paved  road  in 
Alameda  and  Contra  Costa  counties 
The  following  proposals  will  be  urged 
on  the  state  highway  committee  (1) 
Paving  and  widen  tunnel  road  from 
Walnut  Creek  through  tunnel  to  Clare- 
mont  Ave.;  (2)  const,  new  road  from 
Lafayette  through  Moraga  and  Red- 
wood canvon  into  Oakland;  (3)  build 
road  from'  Byron  to  Bethany,  diverting 
San  Joaquin  Valley  traffic;  (4)  widen 
Mission  highway  from  the  Santa  Clara 
county  line  to  Fourteenth  St.,  Oakland; 
(5)  widen  and  resurface  road  from 
Richmond  to  Carquinez  straits.  Contra 
Costa  county. 


NEVADA  STATE — Sumsion  &  Clyde, 
Sprlngville.  Utah,  at  $177,091.52  award- 
ed cont.  by  state  highway  commission 
to  con.<it.  17.21  mi.  in  Elko  county,  bet. 
Silver  Zone  Pass  and  Pequop  Summit. 
Project  involv.  112,000  cu.  yds.  excava- 
tion unclassified;  29,181  yd.  sta.  over- 
haul; 14.12  ml.  prepare  subgrade  and 
shoulders  for  10-ft.  section;  L21-ml. 
prepare  subgrade  and  shoulders  for  15- 
ft  section;  17.400  cu.  yds.  load  and 
screen  gravel;  52.000  yd.  mi.  haul  gra- 
vel- 17,400  cu.  yds,  spread  gravel:  30 
cu  yds.  class  A  cone;  834  lin.  ft.  15-in. 
1002  lin.  ft.  18-in.,  606  lin.  ft.  24-in.,  and 
26  lin.  ft.  30-in.  corru.  metal  pipe:  380 
cu  yds.  drv  rubble  masonry;  4464  lin. 
ft  stand,  -wood  guard  rail;  122  monu- 
ments; 6  sign  posts;  2072  lin.  ft.  special 
Wood  guard  rail.  Other  bids  were:  Mul- 
lins  &  Palm,  Salt  Lake  City,  Utah  $180,- 
386  92:  Morrison-Knudsen,  Boise,  Idaho 
$184,067.72.  

VENTURA,  Cal. — No  bids  were  rec. 
by  supervisors;  grade;  const,  culverts 
and  macadam  paving  on  Foothill  Rd.. 
bet  west  city  boundary  of  Santa  Paula 
and  the  west  end  of  Road  Dist  No.  4. 
involv.  6000  yds.  excav.:  13,400  lin.  ft. 
shaping  and  rolling;  214,500  sq.  ft. 
asph.  macad.;  90  ft.  24-in.  reinf.  cona 
Dine-  10  yds.  class  B  cone,  in  culverts 
Snd  headwalls.  Chas.  W.  Petit,  county 
surveyor. 


OAKLAND,  Cal.— City  council,  E  K. 
Sturgis,  clerk,  declares  inten.  to  Imp. 
portions  of  Flora  St.  and  Grant  Ave., 
involv.  const,  sewer  with  manhole, 
lamphole  and  wye  branches.  1911  Act. 
protests  July  24.  W.  W.  Harmon,  city 
engineer. 

NEVADA  STATE — F.  M,  Maestretti, 
1390  East  32nd  St.,  Oakland,  at  $29,- 
644.90  awarded  cont.  by  State  Highway 
Commission  to  const.  2.49-mi.  in  Hum- 
boldt county  in  City  of  Winnemucca. 
Project  involv.  5240  cu.  yds.  excavation 
unclassified:  0.98  mi.  prepare  subgrada 
and  shoulders  for  cem.  cone,  pavement; 
1  51  mi.  prepare  subgrade  and  shoul- 
ders for  gravel  surface;  10,320  sq.  yds. 
cem.  concrete  pavement;  3000  cu.  yds. 
load  and  screen  gravel;  2740  yd.  ml. 
haul  gravel;  3000  cu.  yds.  spread  gravel 
46  cu  yds.  class  A  and  9  cu.  yds.  class 
B  cone;  192  lin.  ft.  15-in.,  34  lin.  ft.  18-; 
in.  and  64  lin.  ft.  24-in.  corru.  metal 
pipe;  6  sign  posts.  Other  bids  were: 
Bishop  &  Brooks,  facramento,  CaX, 
$37,690.50;  Strange  &  Vallandlngham,  , 
Salt  Lake  City,  Utah,  $39,148.20;  An-  ! 
derson  &  McShee,  Winnemucca,  Nevada  j 
$45,S49.S0. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.—     I 
Granite    Construction    Co.,    Watsonyille.     ] 
at  $29,891  awarded  cont.  by  supervisors     j 
to  grade  and  pave  portion  of  Coast  rd., 
involv.  289,000  sq.  ft.  rock  and  oil  pav- 
ing   3V--in.  thick.  Blumenkranz  &  Ver- 
non    Farmers    and      Merchants      Bldg., 
Stockton,  bid  $39,373. 

EUREKA,  Humboldt  Co.,  Cal.— Mer- 
cer-Fraser  Co.,  Eureka,  at  $19,754.78 
(Eng  est.  $19,808.21)  awarded  cont.  by 
council  to  imp.  portions  of  2nd  Street, 
grade  and  pave  with  5 14 -in.  asph.  cone. 
base  with  1%-in.  Warrenite-bit.  sur- 
face and  portions  with  3%-in.  asph. 
cone,  base;  c.i.  and  cone,  culverts;  vlt. 
sewers;    cem.   cone,    curbs. 

Mercer-Fraser  at  $18,283.08  (eng.  est. 
$1S  323.26)  awarded  cont.  to  imp.  por- 
tions of  Myrtle  Ave.,  involv.  grade  and 
pave  with  6»,i-in.  asph.  cone,  base  with 
iy„-in  Warrenite-Bit  surface  and  por- 
tions with  3Vi--in.  asph.,  cone,  base 
with  1%-in.  Warrenlte  surface:  c.l.  and 
cone,  culverts;  cem.  curbs.  City  will 
pay    $4562   as   its   portion   of  cost. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.---No 
bids  received  by  supervisors  to  Imp. 
Quimby  Rd.,  in  Supervisor  District  No. 
2  and  work  ordered  done  by  day  labor 
under  supervision  of  Robt.  Chandler, 
county   surveyor. 


Barber  Greene  Model  42  Loader 


Prominent  Users  Are 

Oakland   Paving   Co. 

McGillivray    ConstT. 
Co. 

Joe  Bowling 

California     Highway 
Commission 

Blumenkranz  &  Ver- 
non 

Bates  &  Borland 
Basalt  Rock  Co. 


SMITH-BOOTH-USHER  CO, 


Direct  Factory  Representatives  and  Distributors 

50-60  FREMONT  ST. 

San  Francisco 
gntter  962 
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SANTA  MONICA.  Cal. — Kneen  Pav- 
InK  Co.,  Dudley  Block.  Santa  Monica, 
submitted  low  bid  to  city  council  to 
Imp.  streets  bet.  8th  and  14th  Sts.,  from 
HIto  iUvd.  to  Central  Ave.,  at  1.58c  sq. 
ft.  KrudinK;  16  2/3c  sq.  ft.  asph.  cone, 
paving;  49.5c  ft.  curb;  17.75c  walk;  $475 
storm  drain;  sewer  system  complete, 
$15.UO0;  water  system  complete.  (13,8:22. 
Other  hid  was  Southwest  I'avlng  Co., 
4c  grading:  17c  asph.  cone,  paving:  60c 
curb;  19c  walk;  J700  storm  drain  In 
Cedar  St.;  $750  storm  drain  in  I'ine  St; 
$1.50  hse.  sewers;  $20,96S  water  system; 
$28,967   sewer  system. 

LOS  ANGELES,  Cal. — Until  2  p.  m., 
July  28,  bids  will  be  rec.  by  supervis- 
ors to  imp.  .\rlzona  Ave.,  bet.  Third  St. 
to  Anaheim  Telegraph  Rd.  etc.,  27,250 
ft.  under  County  Imp.  No.  32,  involv. 
6922  cu.  yds.  excav. ;  202.195  sq.  ft. 
walk;  39.046  lin.  ft.  curb  (6x9x14);  11,- 
118  Un.  ft.  curb  (6x10x18);  115  lln.  ft. 
curb  (6x10x20);  115,388  sq.  ft.  gutter; 
corr.  (ron  pipe  culvert;  wUh  catch 
basins.  Average  haul,  6  mi.  from  Ban- 
dlnl  Sta.  on  A.  T.  &  S.  F.  Ry.  Est.  contr. 
price  $110,550.85. 

GLENDORA,  Cal.— Until  8  p.  m..  July 
22,  bids  will  be  rec.  by  Trustees  to  imp 
Olendora  Ave.,  bet.  Ada  Ave.  and  s  city 
limits,  involv.  grade;  pave  with  4-ln. 
oil  macad;  gutters;  curbs;  cem.  walks; 
cem.  channels  for  drainage  purposes; 
cone,  pipe  drain  10  ft.  long.  Cert.  chk. 
or  bond  10%.  Fred  Long,  city  clerk. 


SAN  JOSE.  Santa  Clara  Co.,  Cal. — 
San  Jose  Paving  Co.,  San  Carlos  and 
Dupont  Sts..  at  $44,920  submitted  only 
bid  to  supervisors  to  imp.  Mountain 
View  and  Alviso  road  in  Supervisor 
Districts  Nos.  4  and  5.  Bid  rejected. 
Est.  of  County  Surveyor  Robt.  Chandler 
$44,000. 


COMPTON,  Cal. — Geo. 
E  58th  St.,  Los  Angeles 
by  city  trustees  to  Imp 
anbe  Sts.,  etc.,  Involv. 
grading  3.5c  ft;  76,530  s 
paving  19.5c  ft;  1176 
sewer  $1.10  ft;  2469  ft. 
pipe  $1.50  ft.:  3100  ft. 
$1.40  ft;  1368  ft.  ?i-ln. 
ft;  105  ft.  curb  60c  ft. 
engineer.  Central  Bldg. 


H.  Oswald,  366 

awarded  contr. 

.  Maple  and  Ar- 

76,530      sq.      ft. 

iq.  ft.  5-in.  cone. 

ft.     6-in.     sew. 

4-in.   c.i.    water 

2-in.    galv    pipe 

galv.  pipe  $1.30 

Edw.  M.  Lynch, 

,  Los  Angeles. 


REDLANDS,  Cal. — City  trustees  de- 
clare inten.  to  imp.  Pearl  Ave.,  betw. 
Orange  St.  and  the  east  line  of  Lynn 
tract,  involv.  grading,  4-in.  macadam 
paving  with  asph.  wearing  surface, 
stone  curbs,  gutters,  walks;  1911  act. 
C.   P.   Hook,   city  clerk. 


OAKLAND,  Cal.  —  Until  July  24,  11 
a.  m.,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  const,  cone,  curbs 
in  portions  of  High  St.,  bet.  Masterson 
and  Tompkins  Ave.  Bond  of  $1000  req. 
of  successful  bidder.  Spec,  on  file  in 
office  of  clerk.  W.  W.  Harmon,  city 
engineer. 


SEATTLE,  Wash. — Board  of  Public 
Works  completes  spec,  to  extend  Mex- 
ico St.  to  Rhode  Island  St.,  the  work 
to  bo  done  by  city  forces.  Project  in- 
volves 3391  bbls.  cement;  879  cu.  yds. 
sand;  1758  cu.  yds.  gravel;  40  tons 
steel   sheet   piling  and   5000   ft.    lumber. 


SAN  FERNANDO,  Cal. — City  trus- 
tees declare  inten.  to  imp.  7th  St.,  bet. 
Maclay  .\ve.  and  n.w.  city  limits,  Involv 
I'A-in.  asph.  cone,  wearing  surface  on 
3%-ln.  asph.  cone,  base;  curbs;  cone, 
post  lighting  system  complete;  1911 
act.   I.  A.  Swartout,   city  clerk. 


OAKLAND,  Cal. — City  council,  E.  K. 
Sturgis,  clerk,  declares  inten.  to  const, 
cem.  cone,  walks  In  portions  of  E-34th 
St.,  bet.  Bruce  St.  and  14th  Ave.  1911 
Act.  Protests  July  31.  W.  W.  Harmon, 
city  eng. 


COMPTON.  Cal.  —  City  trustees  de- 
clare inten.  to  imp.  under  1911  act  and 
1915  bond  act: 

Palmer  Ave.,  bet.  S.  P.  right-of-way 
and  the  east  city  limits,  involv.  5-in. 
cone,  paving;  class  B  curb;  walks;  15- 
in.  cem.  pipe  san.  sewer;  8-in.  cem.  pipe 
san.   sewer;   crnam.  lighting  system. 

Magnolia  St.,  bet.  Wilmington  St.  and 
Alameda  St.,  involv.  5-in.  cone,  paving; 
class  B  curbs;  walks;  4-in.  class  B  wa- 
ter pipe;  6-in.  cem.  pipe  hse.  sewers; 
catch  basins  and  outlets.  Maude  He- 
cock,  city  clerk.  Edw.  M.  Lynch,  Cen- 
tral Bldg..  Los  Angeles,   engineer. 


VENICE,  Cal. — City  trustees  declare 
inten.  to  imp.  Penmar  Ave.,  bet.  Carl- 
ton Way  and  Venice  Blvd.,  etc.,  involv. 
6-in.  cone.  pavement:  cone.  walks: 
curbs:  raising  the  tops  of  2  manholes; 
1911  act.  T.  H.  Hann,  city  clerk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Ralsoh  Improvement  Co.,  Builders'  Ex- 
change, San  Jose,  at  $26,500  submitted 
only  bid  to  supervisors  to  imp.  Prospect 
rd.  in  Supervisor  Dists.  Nos.  4  and  5. 
Bid  rejected.  Est.  of  county  surveyor, 
Robt.  Chandler,  Sec.  1,  $8515;  Sec.  2, 
$9630.  Work  by  day  labor  under  super- 
vision of  county  surveyor. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — Un- 
til Aug.  4,  11  a.  m.,  bids  will  be  rec.  by 
Henry  A.  Pflster,  county  clerk,  to  imp. 
San  Tomas  Aquino  rd.  in  Supervisor 
Dist.  No.  4  Separate  bids,  same  date,  to 
Imp.  Fleming  Ave.  in  Supervisor  Dist. 
No.  3.  Plans  on  file  in  office  of  clerk. 
Robt.   Chandler,   county   surveyor. 


SANTA  MONICA,  Cal. — Kneen  Paving 
Co.,  Dudley  Block,  Santa  Monica, 
a'warded  contr.  by  city  comm.  to  imp. 
streets  bet.  8th  and  14th  Sts.,  from  Pico 
Blvd.  to  Central  Ave,,  at  1.58c  cq  .ft. 
grading:  16%c  sq.  ft.  asph.  concr. 
paving;  49.5c  ft.  curb;  17.75c  walk;  $475 
storm  drain;  sewer  system  complete, 
$15,000;  water  system  complete,  $13,- 
822. 


VENTURA,  Cal.— City  trustees  start 
proceedings  to  pave  36  city  streets,  the 
majority  40  ft.  wide.  Est.  cost  of  the 
work  is  $389,612. 


LYNWOOD,  Cal.— Until  8  p.  m.,  July 
30,  bids  will  be  rec.  by  city  trustees 
to  imp.  San  Jose  Ave.,  Capistrano  Ave., 
Barlow  Ave.  and  Norton  Ave.,  Involv. 
10.610  lin.  ft.  curb,  16,750  sq.  ft.  gutter, 
41,930  sq.  ft.  walk,  174,130  sq.  ft.  grad- 
ing, 164,430  sq.  ft.  oil  macad.  paving; 
1915  bond  act  and  1911  act.  Edw.  M. 
Lynch,  1101  Central  Bldg.,  Los  Angeles 
engineer. 


OREGON — Until  July  29,  2  p.  m.,  bids 
will  be  rec.  by  State  Highway  Com- 
mis.sion,  meeting  in  Multnomah  County 
Courthouse,  Portland,  for  following 
projects: 

Deschutes  county.  Unit  2  of  Paulina 
Prairie-Lava  Butte  Section  of  Dalles- 
California  highway,  6.2-mi.  grading, 
involv.    94,000    cu.    yds.    excavation. 

Malheum  county,  Weiser  and  Payette 
Spur  sections  of  Old  Oregon  Trail,  3.56 
mi.  grading  and  crushed  gravel  surface 
involv.  30,000  cu.  yds.  excavation;  9500 
cu.   yds.  crushed  gravel  surface. 

Malheur  county.  Sucker  Creek  Sec- 
tion of  Nyssa-Jordan  Valley  Market 
rd.,  S.5-mi.  grading,  involv.  91,000  cu. 
yds.   excavation. 

Wasco  county,  roadway  construction 
and  rock  "wall  construction  in  Mayer 
Park  on  Columbia  River  Highway  near 
Moiser,  involv.  4000  cu.  yds  .excavation, 
mostly  solid  rock;  280  cu.  yds.  rubble 
masonry  wall  construction;  800  lin.  ft. 
rock  parapet  wall  construction;  1300 
cu.    yds.   gravel   surfacing. 

Spec,  obtainable  from  Roy  A.  Klein, 
state  highway  engineer,  at  Salem,  on 
deposit  of  $5  for  each  set. 


GARDEN  GROVE,  Cal.— Until  7:30 
p.  m.,  Aug.  4,  bids  will  be  rec.  by  Gar- 
den Grove  Sanitary  Dist.,  Price  Bldg., 
to  const,  sewer  system,  consisting  of 
sewer  pipe,  drain  pipes,  manholes  and 
accessories.  Approx.  quantities  are: 
1213  ft.  12-in.,  6632  ft.  18-in.  and  60 
ft.  8-in.  pipe;  16  manholes.  Alternate 
bids  will  be  rec.  on  vit.  clay  and  cone, 
pipe.  Plans  obtainable  from  office  of 
W.  G.  Knox  and  R.  L.  Loucks,  city  hall, 
Santa  Ana.  ISt.  Clair  Woods,  secy. 


SAN  LUIS  OBISPO,  Cal. — Until  Aug. 
4,  bids  will  be  rec.  by  city  council  to 
imp.  various  sts.,  involv.  438,541  sq.  ft. 
grading;  438,541  sq.  ft.  6-in.  cone,  pave; 
22,396  sq.  ft.  cone,  walks;  5666  lin.  ft. 
cone,  curb;  497  ft.  Type  A  and  203  ft. 
Type  B  cone,  culverts  with  inlets  and 
outlets;  130  lin  .ft.  Sec.  A-A  culvert 
including  inlets  and  outlets;  1  Type  A 
inlet:  1911  Act  &  Bond  Act  1915.  Plans 
on  file  in  office  of  Caliie  M.  John,  city 
clerk. 


SUBSCRIPTION  BLANK 


Cat  Out  and  Mali  Today 


.192. 

TO  BUILDING  AND  BNGINBBRING  NEWS, 

818  Mission  Street,  San  Francisco,  Calif. 

Seud  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I  enclose  check  for  -$5.00    (Remittance   miut  accompany  order) 


Name   

Street  and  No. 
City    


.State 
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BUILDING  CONTRACTS 

SAN   pmANCISCO    COUNTY 

«l,00O  and  Over  Reported 

The    following    Is    an    Index    for 
contracts  in  this  Issue. 


No. 

3004 

3005 

3006 

3007 

300C 

3009 

3010 

3011 

3012 

3013 

3014 

3015 

3016 

3017 

3018 

3019 

3020 

3021 

3022 

3023 

3024 

3025 

3026 

3027 

3028 

3029 

3030 

3031 

3032 

3033 

3034 

3035 

3036 

3037 

3038 

3039 

3040 

3041 

3042 

3043 

3044 

3045 

3046 

3047 

3048 

3049 

3050 

3051 

3052 

3053 

3054 

3055 

3056 

3057 

3058 

3059 

3060 

3061 

3062 

3063 

3064 

3065 

3066 

3067 

3068 

3069 

3070 

3071 

3072 

3073 

3074 

3075 

3076 

3077 

3078 

3079 

SOtO 

3081 

3082 

3083 

3084 

3085 

3086 

3087 

3088 

3089 

3090 

3091 

3092 

3093 


Contractor     Amt. 


Lederman 

Nelson 

Bernhardt 

Lee 

MacLeod 

Lewis 

Marsden 

Crittenden 

Ecknian 

Hermanson 

Cohen 

Lannes 

Powers 

Pacific 

La  Societe 

Ryan 

Hayes 

Pantill 

Cohn 

Cox 

Kovachik 

Smaker 

Bacuus 

Binner 

Union 

Sullivan 

Costello 

Curtaz 

Adami 

McCarthy 

Hubert 

City 

City 

Lewis 

Drew 

Nylund 

Commercial 

Stewart 

EUingson 

Tiscornia 

Stern 

McCarthy 

Schuster 

Lenzen 

Schuster 

Lindeman 

Emanuel 

Ursin 

Kulp 

Lindeman 

Stathis 

Douglas 

McGeough 

Becker 

Michos 

Mitchell 

Erickson 

Stock 

Hubert 

Metre 

National 

Ferrari 

Hickman 

Foulds 

PLeveyson 

McCarthy 

Westgate 

Fish 

Fish 

Koenig 

Lazarus 

Hawkins 

Hawkins 

Arnott 

Gould 

Hickman 

California 

Picard 

Kratft 

Minutoli 

Welch 

Janssen 

Reed 

Hjul 

Hjul 

Crocker 

Crocker 

Crocker 

Union 

Hynes 


Meyer 
Owner 
Owner 
Thorinson 
Phillips 
Legault 
Owner 
Farquharson 
Owner 
Owner 
Levi 
Beetham 
Richmond 
Capitol 
Somerton 
Meyer 
Bienfield 
Wilson 
Owner 
Owner 
Cox 
Cuneo 
Anderson 
Wengard 
Barrett 
Owner 
Owner 
Helbing 
MacAdam 
Arnott 
Bettancourt 
Gilley 
Fess 
Legault 
Monihan 
Isaacson 
Owner 
Owner 
Owner 
Kenner 
Magill 
Arnott 
Schmid 
Mangels 
Holt 
Owner 
Owner 
Owner 
MacDonald 
Owner 
Owner 
Owner 
Fuerst 
Meyer 
Rommis 
Low 
Owner 
Owner 
Bettancourt 
Coggins 
Ostlund 
Sangiacomo 
Johnson 
Thomas 
Sourich 
Arnott 
Johnson 
Maundrell 
California 
Owner 
Bruce 
Owner 
Owner 
Owner 
Mahoney 
Johnson 
Owner 
Owner 
Herrin 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Hinson 
Coburn 


4000 
9000 
7000 
5000 
13609 
6000 
3500 
11000 
4000 
12000 
6400 
1000 
1000 
3798 
6210 
8457 
4550 
1000 
20000 
8000 
4000 
4900 
12500 
135f0 
50000 
7000 
15000 
8000 
4000 
3000 
5500 
6839 
1529 
7600 
1050 
7500 
7000 
5000 
6600 
3800 
3500 
3000 
8520 
7262 
55750 
9500 
35000 
9000 
400000 
4000 
1800 
3500 
5000 
3000 
5200 
3790 
3000 
20000 
3OO0 
3000 
1800 
14000 
7400 
6110 
7760 
3400 
7400 
5000 
3450 
20000 
8000 
3000 
3500 
'6000 
40000 
7400 
1000 
21000 
3500 
7000 
9500 
4000 
3500 
20000 
10000 
4500 
4500 
7800 
1250 
1500 


3094 
3095 

Breitman 
Sano 

Owner 

Ishi 

1000 
1500 

3096 

Nelson 

Owner 

3097 

Bino 

Owner 

3098 

Owner 

20000 

Jelm 

Owner 

4000 

3100 

Bassetti 

Spirz 

3101 

Keenan 

Olson 

3102 

Mager 

3103 

Wakelee 

Hoin 

13000 

3104 

Goeres 

Owner 

3105 

Soracco 

Owner 

3106 

Trost 

Demarais 

3107 

Bisio 

Owner 

3108 

McCarthy 

3109 

Gilmore 

Maher 

3110 

Ferrari 

Sangiacomo 

3111 

Potter 

Denke 

3112 

Sixth 

Kruse 

11977 

3313 

Sixth 

Scott 

3114 

Sixth 

Goss 

3115 

Sixth 

Gurnette 

4900 

3116 

Sixth 

Clervl 

2041 

3117 

Sixth 

Carroll 

10161 

311S 

Sixth          S. 

F.  Compressed 

567 

3119 

Sixth 

Hundley 

475 

3120 

Sixth 

Scott 

312 

3121 

Kovachik 

Cox 

5950 

3122 

McCarthy 

Arnott 

3000 

2123 

Carroll 

5th    Ave., 


Architect — D.    Wormser, 

San   Francisco. 
Contractor — D.     B.     Farquharson,     1760 

Ellis  St.,  S.  F.  »11.000 


DWELLING  „    „    ^ 

(3004)  E  EIGHTEENTH  198  S  Law- 
ton.      1-story    frame    dwelling. 

Owner — Ledermann  BIdg.  Co.,  Meyer 
Bros. 

Architect  —  Gustave  Stahlberg,  Flat 
Iron  Bldg.,  S.  F. 

Contractor — Meyer   Bros.  J4000 


DWELLINGS 

(3005)      W  FORESTSIDE  243     &  275   N 

Ulloa.     Two   1-story  and   basement 

frame    dwellings. 
Owner — Fernando   Nelson    &   Sons,   Inc., 

2   West   Portal  Park,   S.  F. 
Architect — None.  $4500  each 


DWELLINGS 

(3006)  E  FORTY-FIRST  AVE.  100  and 
175  N  Irving.  Two  1-story  and 
basement   frame   dwellings. 

Owner  —  Bernhardt    Building    Co.,    582 

Grove    St.,    S.    F. 
Architect — Gustave   Stahlberg,  Flatiron 

BIdg.,   S.   F.  ?3500   each 

DWELLING 

(3007)  NB  GUTTENBERG  AND  MUR- 
ray.  1-story  and  basement  frame 
dwelling. 

Owner — M.  Lee. 

Architect— Chas.  F.  Strothoff,  2274  15th 

St.,    S.   F. 
Contractor — Thorinson   ,&,^S.    Torreson 

Bros.,    2329    Sacramento   St.,   S.   F. 

$5000 


DWELLING 

(3012)  W  TWENTY-SEVENTH  AVE. 
175  S  Irving.  1-story  and  base- 
ment frame  dwelling. 

Owner — A.  O.  and  L.  W.  Eckman,  525 
Irving   St.,    S.    F. 

Architect  and  contractor — A.  O.  Eck- 
man, 525  Irving  St.,  S.  F.  $4000 


FLATS  „ 

(3013)      NE    VICKSBURG       AND    JER- 

sey.      2-story   and   basement   frame 

(4)    flats. 
Owner— C.   Hermanson,   323  Clipper  St., 

San  Francisco. 
Architect — None.  $12,000 


AUDITION 

(3014)  132,  138  CATP  ST.  Additions 
for  mezzanine- floor;  Install  win- 
dows, etc.,  tor  salesroom. 

owner — A.  Cohen  Furniture  Co.,  2045 
Mission   St.,  S.  F. 

Architect — None. 

Contractor— S.  Levi,  243  7th  St.,  San 
Francisco.  $6400 


RESIDENCE 

(3008>      NE    SCENIC.  ANru  25TH,  AVE. 
.  2-story    and    basement    hollow    tile 

residence. 
Owner — R.    F.   MacLeod,    Balfour   Bldg., 

San   Francisco. 
Architect — Harris    Allen.    Central   Bank 

Bldg.,   Oakland,   Calif. 
Contractor  —  Frank     M.     Phillips,     718 

Brayant    St..    S.    F-  $13,609 

DWELLING 

(3009)  E  THIRTY-SECOND  AVE.  225 
N  California.  2-story  .and  base- 
ment frame   dwelling. 

Owner — A.    Lewis,    215    14th   Ave.,    S.    F- 
Architect    and    contractor  — ^  F.    A.    Le- 
gault,  257  8th  .•Vye.,^S„^.,  $6000 

DWELLING 

(3010)  W  TWENTIETH  AVE.  350  S 
Lawton.  1% -story  and  basement 
frame  dwelling.  -  .  .-- 

Owner — J.   W.  Marsden,   1663   20th  Ave., 

San   Francisco. 
Architect — None.  $3500 


ALTERATIONS 

(3015)      S  CLAY  W  Tay.     Remodel  for 

private   garage   quarters. 
,:,„.ner— J.   Lannes,    1027    Clay   St.,   S.   F. 
Architect  —  C.    E.    Gottschalk,    Phelan 

(  ontractor— ^A.    H.    Beetham,    3555    18th 
St.,   S.   F.  $1000 


ADDITION  „     ,,,^ 

(3016)       323     TWENTY-EIGHTH    AVE. 

Minor     additions     and     alterations 

tor  dwelling. 
Owner — E.    Powers,    323    28th   Ave.,   San 

Francisco. 
Architect — None. 
Contractor — Richmond  Construction  Co. 

294  0  Geary  St..  S.  F.  $1000 


.SHEET  METAL  ^     „„„t^ 

(3"17)  NW  LOUISIANA  AND  23RD, 
N  433  W  200  S  416-5  S  64-45  E  30 
ni  or  1.  All  work  for  corrugated 
sheet  metal  roof  for  E  %  of  boiler 
room  at  station  A. 
Owner — Pacific  Gas  &  Electric  Co.,   44o 

Sutter  St.,  S.  F. 

Architect — None.  ,,,, 

Contractor — Capitol  Art  Metal  Co.,  1133 

Howard   St.,   S.   F.        ,,,■,.„. 

Filed  July  10,  1924.   Dated  July  5,  1924. 

15th  of  each  month    ...-.-.. 'liff 

Usual  35  days   ;25% 

TOTAL  COST,  $3798 
Bond,  $1900.  Sureties,  New  Amster- 
dam Casualty  Co.  Forfeit,  none.  LiniV^ 
62  days.     Plans  and  specifications  nledv 


Al- 


ALTERATIONS 

(3011)       376     TWENTIETH    AVE. 

terations    and    additions,  for    resi- 
dential quarters. 

Owner — Crittenden  Home  (Trustees  of) 
376   20th  Ave.j  S.  F.        ,„._- 


PLUMBING,    ETC.  „„,„.J 

(301S)  BLK.  BOUNDED  BY  GEARYj 
Anza,  5th  Ave.  and  6th  Ave.  All 
work  for  plumbing  etc.,  for  aadu 
tions.  .        J,     Til      , 

Owner — La  Societe  Francaise  de  Blen"- 
taisance  Mutuelle,  premises.  1 

Architect — Albert  J.  Fabre  and  E.  H; 
Hildebrand,   110  Sutter  St.,  a,  F.      , 

Contractor — A.  E.  Somerton  &  Co.,  Z9 
Prior   Court,    S.   F. 

Filed  July  10,  1924.  Dated  July  3,  19241 

Rough  work  completed    'oXnl 

Completed  and  accepted   200« 

Usual    35    days    •■.,•;.;,••, J »,« 

TOTAL   COST,    $6210 

Bond,   $3105.      Sureties.  Fidelity  &  Cas^ 

ualty   Co.     Forfeit,   $25.     Limit,  as  fast 

as    required.      Plans   and   specifications 

filed -    . 

BUNGALOWS  ,^    .,,„    „„. 

(Snuj)      E  FORTY-SEVENTH:  AVE.   225 

S  Cabrillo  S  50  x  E  120.     All' work 

for    two    1-storv    frame    bungalows. 

Owner— Wm.    T.    Ryan,    279    25th.  Ave.l 

.  San    Erancisca..  } 

■Architect — None. 

Contractor — Meyer  Bros.,  First_NatU)n4 

...al  3»nk  Bidg.,  s.  &.... 


Saturday.   July    19,    1924 


BUILDING     AND     ENQINBERINQ     NEWS 


29 


Filed  July  10,  1924.  Dated  June  2,  1924. 

Roof   sheathing  on    $2114 

IJrown   coated    2114 

Completed 2114 

Usual  35  days   2114 

TOTAL  COST,  $8467 
Bond,  sureties,  forfeit,  none.  Limit,  99 
days.  Plans  and  specifications  not  filed. 

STORE    BLDG. 

(3020)      N    IRVING   95    W    SIXTH   AVE. 
.N  lin  X  W  25.  All  work  for  1-siory 
store   building. 
Owner — Fred  M.  Kaye,  1012  Clement  St 

San    Francisco. 
Architect — Daniel  L.  Blenfleld.  447  21st 

Ave.,  S.  F. 
Contractor  —  Daniel    L.    Blenfleld,    447 

21st    Ave.,    S.    F. 
Filed  July  10,   1924.   Dated  July  1,  1924. 

Frame  up,  roof  on    $1137.50 

Brown    coated    1137. SO 

Completed    1137.60 

Usual   35   days    1137.50 

TOTAL  COST,  $4550 
Bond,  sureties,  forfeit,  none.  Limit,  50 
days.     Plans  and  speeiflcations  flle-l. 


Ce- 


FLOORING 

(3021)      NO.    749    LINCOLN    WAY. 

ment  flooring   in   restaurant. 
Owner— Nick    Pantill,    505    Cabrillo    St., 

San  FYancisco. 
Architect — None. 
Contractor — C.    P.    Wilson,    246    Waller 

St.,   San  Francisco.  $1000 


APARTMENTS 

(302:;)  S  PACIFIC  .WE  197  W  Laguna 
Three-story  and  basement  frame 
(6)   apartments. 

Owner  —  Melville  Cohn,  147  7th  Ave., 
San   Francisco. 

.\rchitect — Baumann  &  Jose,  251  Kear- 
ny St..  San  Francisco.  $20,000 


DWELLINGS 

(3023)  W  THIRTY-FIFTH  AVE  125  & 
150  S  Lincoln  Way.  Two  one-story 
and  basement  frame  dwellings. 

Owner — Co,\  Bros.,  1309  9th  Ave.,  San 
Francisco. 

Architect — None.  $4000  each 


DWELLING 

(3024)  W  THIRTY-FIFTH  AVE  175  S 
Lincoln  Waj'.  One-story  and  base- 
ment  frame  dwelling. 

Owner — Paul  Kovachik,  1375  10th  Ave., 
San   Francisco. 

Architect — None. 

Contractor^Cox  Bros.,  1309  9th  Ave., 
San  Francisco.  $4000 


DWELLING 

(3025)  E  VERMONT  150  S  Mariposa. 
One-story  and  basement  frame 
dwelling. 

Owner — Martin  Smaker,  711  San  Bruno 
Ave.,  San  Francisco. 

.■Vrchitect — None. 

Contractor — John  P.  Cuneo,  101  Ama- 
zon Ave.,  San  Francisco.  $4900 


FLATS 

(3026)      W  WALLER  84-7%   E  Shrader. 

Two-story  and  basement  frame   (2) 

fiats. 
Owner — Alfred  Baccus,  708  Cole  St.,  San 

Francisco. 
Arcliitect — None. 
Contractor — S.    R.    Anderson,    4002    22nd 

St.,    San    Francisco.  $12,500 


STORE,    FLATS 

(3027)      S    FOURTEENTH    W    Valencia 

St.       3-story    frame    store    and    (2) 

fiats. 
Owner— Theo.  Binner,  431  14th  St.,  S.  F. 
Architect — Albert    J.    Fabre    &    Ernest 

H.  Hildebrand,   110  Sutter  St.,  S.   F. 
Contractor — Carl    Wengard,     1286     34th 

Ave.,  S.  F.  $13,580 


CONCRETE   BLDG. 

(3028)  S  H.\RRISON  200  W  THIRD. 
1-story  and  basement  brick  and 
concrete    printing   plant. 

Owner  —  Union  Lithograph  Co.,  733 
Harrison  St.,  S.  F. 

Architect  —  L.  S.  Rosener,  Exchange 
Bldg.,     S.    F. 

Contractor— Barrett  &  Hilp,  918  Har- 
rison St.,  S.   F.  $50,000 


FLATS 

(3029)      S  TWENTY-FIRST  50   E  York. 

2-story  and  basement  frame  2  flats 
Owner — T.    D.    Sullivan,    969    Hampshire 

St.,    S.   F. 
Architect — None.  $7000 


FLATS 

(3030)       E    NINETEENTH    AVE.    25,    50 

and    75    S   Clement.      Three    2-story 

and   basement   frame  flats,    (2   flats 

in    each    building). 
Owner — CosteJlo    Bros.,    821    34th    Ave., 

San   Francisco. 
Architect — None. 
Contractor  —  Costello    Bros.,    821    34th 

Ave.,  S.   F.  $5000  each. 


STORES 

(3031)  SW  NATOMA  AND  SEVENTH 
Sts.  1-story  and  basement  con- 
crete   stores. 

Owner — Oscar  H.  Curtaz,  1332  Lombard 
St.,    S.    F. 

.\rchitect  and  contractor — The  Hc-lhing 
Co.,   1332  Lombard  St.,  S.  F.       $8000 


DWELLING 

(3032)  N  PALOU  55  E  Lane.  1-story 
and  basement  frame  dwellin.g. 

Owner — P.  Adami,  18  Neptune  St.,  S.  F. 

Architect — None. 

Contractor — M.  J.  MacAdam,  1370  Shat- 
ter Ave.,   S.  F.  $4000 


BUNGALOW 

(3$33)      E       BRI(3HTON       -WE       100     S 

Grafton    Ave.    S    25    x    E    112-6,    Lot 

23,  Blli.  1,  Lakeview.     All  work  for 

1-story   frame    bungalow. 

Owner — The    McCarthy    Co.,     316    Bush 

St.,    S.    F. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville  Wav,  S.  F. 
Filed  July  11.  1924.  Dated  June  19,  1924. 

30   days   after   frame   is   up 25% 

30    days    after    brown    coated     ..25% 
30   days  after  completed  and  ac- 
cepted      25% 

Usual   35  days    25% 

TOTAL  COST,  $3000 
Bond,  sureties,  forfeit,  none.  Limit, 
100  days.     Plans  and  specifications  filed 


BUNGALOW 

(3034)       N     TARAVAL     30     E     Funston 
Ave.    E    30    X   N    100.      All   work   for 
frame    bungalow. 
Owner  —  Helen    Hubert,    1242    Portola 

Dr..    S.    F. 
Architect — None. 
Contractor — Joseph   Bettancourt. 
Filed  July  11,   1924.  Dated  July  8,  1924. 

Rough   roof   on    $1375 

Brown   coated    1375 

Completed   and   accepted    1S7B 

Usual    35    days    1375 

TOTAL  COST,  $5500 
Bond,  sureties,  none.  Forfeit,  $5.00. 
Limit,  90  days.  Plans  and  specifica- 
tions  not  filed. 


BOILER 

(3035)  SW  THIRD  AND  MARKET. 
All  work  for  low  pressure  boiler 
in  basement  of  Claus  Spreckels 
Building. 

Owner — The    City    Investment    Co..    625 

Market    St.,    S.    F. 
Engineer — Coddington  &  Duncan,  Phe- 

lan    Bldg.,    S.    F. 
Contractor  —  Gilley    Schmid    Co.,    Inc., 

19f   Otis   St.,   S  F 
Filed  July  11,  1924  Dated  June  23,  1924. 

On  completion   75% 

Usual    35    days     25% 

TOTAL  COST,  $6839 
Bond,  sureties,  forfeit,  limit,  none. 
Plans  and  specifications  filed. 

(3036)  OIL  BURNING  SYSTEM  FOR 
low  pressure  boiler  plant  on  above. 

Contractor — The    Fess    System    Co.,    220 

Natoma  St.,   S.  F. 
Filed  July  11,  1924.  Dated  June  23,  1924. 
Payments  same  as  above. 

TOTAL  COST,  $1529 
Bond,  sureties,  forfeit,  limit,  none. 
Plans    and    specifications    filed. 

RESIDENCE 

(3037)  E  THIRTY-SECOND  AVE.  225 
N  California  25  x  120.  All  work 
for    2-story    frame    residence. 

Owner — A.  Lewis,   215   14th  Ave.,  S.  F. 

Architect — None. 

Contractor — F.  A.  Legault,  257  8th  Ave., 
San   Francisco. 

Filed  July  11,  1924.  Dated  July  10,  1924. 

On    signing   of   contract $  200 

Frame   up    l^^^ 

Brown   coated    18^0 

Completed   1S50 

Usual    35    days    1S50 

TOTAL  COST,    $7600 

Bond,    sureties,  '  forfeit,      none.      Limit, 

120     days.       Plans     and     specifications 

filed. 


PLUMBING,  ETC. 

(3038)     E  THIRTY-EIGHTH  AVE.,  the 

N   cor.   of   lot   195   S  fro.m  Anza,   24 

X  120.     All  work  for  plumbing  and 

heating  for  frame  dwelling. 

Owner — Daniel  V.  Drew,  225  19ih  Ave., 

San  Francisco. 
Architect — Harvey   E.   Harris,   815   Bal- 
boa  St.,   S.   P. 
Contractor — Monlhan  &  Slavin,  249  Na- 
toma St.,  S.  F. 
Filed  July  11,  1924.  Dated  July  8,   1924. 

Roughed  in    $;!93.75 

Completed    ,',93.76 

Usual    35    days     262.50 

TOTAL  COST,  $1050 
Bond,  sureties,  none.  Forfeit,  $3.00. 
Limit,  70  days.  Plans  and  specifica- 
tions filed. 


DWELLINGS 

(303a)  N  BERNAL  400  AND  425  E 
Shotwell.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner — O.  Nylund,  235  Courtland  Ave., 
San  Francisco. 

Architect — None. 

Contractor  —  Isaacson  &  Xylund,  53 
Courtland  Ave.,  San  Francisco. 

$3750  each 


ALTERATIONS 

(3040)      NW      COLUMBUS      AVE      AND 

Green.     Rmodel  2nd  and  3rd  floors; 

erect  pent  house  and  exits  on  roof, 

etc.,  for  stores,  offices  and  flats. 
Owner — Commercial   Centre    Realty   Co. 
.Architect — M.  J.   Lyon,   916   Kearny   St., 

San  Francisco.  $7000 


DWELLING 

(3041)      W    FORTY-THIRD   AVE    270   N 

Balboa.       One-story    and    basement 

frame  dwelling. 
Owner — W.    D.    Stewart,    218    Clara    St., 

San  Francsico. 
Architect — Dodge   A.   Riedy,    850   Pacific 

Bldg.,   San   Francisco.  $5000 


DWELLING 

(3042)      S    LIBERTY      65      E    Guerrero. 

Two-story     nad     basement     frame 

dwelling. 
Owner — E.  Ellingson,  180  Jessie  St.,  San 

Francisco. 
Architect — None.  $5600 


DWELLING 

(3043)      E     SAN     JOSE       AVE       776       N 

Theresa.      One-story    and   basement 

frame   dwelling. 
Owner — D.  Tiscornia,  208  Arlington  St., 

San    Francisco. 
Architect — R.    A.    Kenner,    43-A    Sussex 

St.,    San   Francisco. 
Contractor — R.  A.   Kenner.  43-A  Sussex 

St.,  San  Francisco.  $3800 


DWELLING 

(3044)      E    TWENTIETH      AVE      175    N 

Lawton.      One-story    and    basement 

frame  dwelling. 
Owner — J.  Stern,   185  19th  Ave.,  S.  F. 
Architect — None. 
Contractor — C.  T.  Magill,  lf5  19th  Ave., 

San    Francisco.  $3500 


BUNGALOW 

(3045)      E  BRIGHTON  AVE  150  S  Graf- 
ton Ave  S  25xE  112-6  Lot  23   Blk  1, 
Lakeview.     All  work  for  one-story 
bungalow. 
Owner — The  McCarthy  Co.,  316  Bush  St., 

San  Francisco. 
Architect — None. 
Contractor  —  James  Arnott  &  Son,  235 

Granville  Wav,   San   Francsico. 
Filtd  July  12,  '24.     Dated  June  19,  '24. 

30  days  after  frame  up 25% 

30   days   after   brown   coated...      25> 
30   days  after  comp.  and  accpt.     25% 

Usual    35    days 25% 

TOTAL  COST.  $3000 
Bond,  none.  Limnt,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


PLUMBING 

(3046)      W   JULIAN   .A.VE    275   N   16th   N 

73-21,^x100.     Plumbing  and  heating 

for  building. 

Owner — Frederick  P.  Schuster,  %  Arch. 

Architect — Frank  S.  Holland,  1629  Fol- 

som  St.,  San  Francisco. 
Contractor — Gilley  Schmid  Co.,  198  Otis 

St.,   San   Francisco. 
Filed  July  12,  '24.     Dated  July  11,  '24. 

Roughed  in   $3195 

Completed  and  accepted 3195 

Usual    35    days 2130 

TOTAL  COST,  $8520 
Bond,  $4260.  Sureties,  Wm.  Sperry  and 
J.  V.  Young.  Limit,  100  days.  Forfeit, 
$25.     Plans  and  specifications  filed. 
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f3^?7?^rTBRRACE  DRIVE  110  94  W 
Santa  Clara  Ave  Lot  8  Blk  iO,  St. 
Francis  Wood.  All  work  for  one- 
story  frame  residence.  . 

Owner  —  Kate  A.  Lenzen,  1524  Irving 
St.,  San  Francisco. 

Architect— Theo.  W.  Lenzen,  Humboldt 
Bank   Bldg.,  San  Francisco. 

Contractor — Mangels  Bros.,  4792  Mis- 
sion  St.,   San   Francisco. 

Filed  July  12,  '24.     Dated  July  11,    24 

Roof  sheathed   .....$1700 

Roof      shingled      and      plumbing 

roughed   in    • f"^f 

Completed  and  accepted ibs^ 

3«  days  """•••VotXl  COST,-*7l62 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

APARTMENTS 

(3048)      W   JULIAN  AVE   275   N   16th   N 
73-21/2x100.     All  work   e.xcept  heat- 
ing   and    plumbing    for    three-story 
and   basement  frame   apartments. 
Owner — Frederick      P.      Schuster,      2505 

Green   St.,  San  Francisco.  ,^„„  _   , 
Architect— Frank  S.  Holland,   1629  Fol- 

som  St.,  San  Francisco. 
Contractor— O.   C.    Holt,    180   Jessie    St., 

San  Francisco.  ,  '      ,      _    ,„. 

Filed  July  12,  '24.     Dated  July  7,    24 

Rustic  on   *i  a'I^i 

Brown  coated    In  jk^ 

Standing  finish   on in'tti 

Completed    and    accepted ]"A^i 

usual  35  d-y-^OTXL-c6sT,-?Bi:?io 
Bond,  $28,225.  Sureties,  V.  Fassio  and 
Eugene  Dlethin.  Limit,  120  days.  For- 
feit, $25.     Plans  and  specifications  tiled. 

ta^ots^Tl^lTEENTH  AVE  218-6  N 
Cabrillo.  Two-story  and  basement 
frame    (4)    apartments. 

Owner— H.  O.  Lindeman,  619  27th  Ave., 
San  Francisco. 

Architect — None.  ^\)i>uv 


APARTMENTS 

(3050)      N     CALIFORNIA    225     E     First 

Ave.        Two-story      and      basement 

frame    (16)   apartments. 
Owner— D.      Emanuel,    4005      California 

St.,  San  Francisco. 
Architect— J.      C.    Hladik,      Monadnock 

Bldg.,   San   Francsico.  $35,U0U 

FRAME   FLATS 

(3151)      S     EIGHTEENTH     AVE     200     S 

Cabrillo.      Two-story  and  basement 

frame   (2)   flats. 
Owner  . —  P.  J.  Ursin,   50   Embarcadero, 

San  Francisco. 
Architect — None.  $9000 


r)^57)^^W*TVSrENTT-SECONi)  AVE  300 
S  Taraval.  l-Btory  and  basement 
frame   dwelling. 

Owner — J.   W.   Becker,   care  contractor. 

Architect — None. 

Contractor— Meyer  Bros.  1  Montgomery 
St.,   San   Francisco.  »duuu 

DWELLINu  ^, ,,,„,:.    A-iri^« 

(3058)      SW  KEITH  &  REVERE  AVES. 

2-story   and   basement  frame   dwlg. 
Owner— Gust  Michos,  911  Minnesota  St. 

San  Francisco. 
Architect — None.  .  Tr,A<it 

Contractor— V7.    R.    Roomis,    747    Joost 

Ave.,    S.  F.  »="'"" 

K^"w%TAH    248    S    17tb     1-story 
Ownt^l^^^^'H^'an^d^-g^firi^'Mftchell, 

466  Utah  St.,  S.  F. 
Architect — None.  _„     _  ,      ,,„^ 

Contractor— James    Low,    76    Coleridge 

St.,  San  Francisco.  *ii3u 

?3T6?)'^"w%LTMOUTH    AVE.^    175      N 
'        Grafton.      1-story      and      basement 

frame    dwelling.  rhnrrh 

Owner— Henry    Erickson,    1825    Churcn 

St.,  San  Francisco. 
Architect— None^ ♦'"'"" 

;Totl')™W  CHESTNUT  AND  LAGUNA 

Three-story  and     basement     frame 

(12)   apartments. 
Owner— Stock   &   Jose,   251  Kearny   bt., 

San   Francisco.  t-^„,. 

Architect— Baumann  &  Jose,  251  Keai- 

ny  St.,  San  Francisco.  ;i.20,oui.' 

DWELLING  „„    ^ 

(3062)      N    TARAVAL      30    E 

Ave.         One-story      and 

Owne';-He1rn"Au!,ert,    2420    19th   Ave., 

San    Francisco. 
Architect— J.    Bettancourt,    1885    Hayes 

St.,   San   Francisco. 
Contractor— J.  Bettancourt,  1885  Hayes 

St.,   San  Francisco.  »juuu 


Tkm^   NE   EIGHTEENTH  AND  VER- 

mont,   —   110    to   pt.   of   beg.  — .,*0 

E    100    N    30    W    100.      All   work    for 

2-story  frame  flat  bldg. 

Owner— Mattilda   M.   and   John   B.   Rev- 

eyron. 
Architect — None.  . 

Contractor  — The  Co-Operative  General 
Contractors   and   Thos.   A.    Sourich, 
1733   Palou  Ave.,  S.  F- 
Filed  July   14,   1924.   Dated  July  9,   1924. 
Foundation    done   and    material 

on    ground    for   frame   work.. $2200 

Brown   coaled 2200 

Completed   and   accepted    llbo 

usual  35  days  ■ -^^-^^^  ^ostV  ilTo 
Bond,  sureties,  forfeit,  limit,  none. 
Plans  and  specifications  not  filed. 

TS^ W^'  BRIGHTON     AVE.     100     S 

(Grafton,    S    25    x    W    112-6.    Lot    35, 

Blk.   6,  Lakeview.     All  work  for  1- 

story   bungalow.  „,„    „     i. 

Owner— The    McCarthy    Co.,    316    Bush 

St.,   S.   F. 

Architect — None.  „,^ 

(■ontractor — James   Arnott    &    son,    Zia 

Granville  Way,  S.  F.       ^    ,      „    ,.„. 

Filed  July  14,  1924.  Dated  July  8,  1924. 

30  days  after  frame  is  up 2a  A 

3U   days  after  brown  coated    20/0 

30   days  ofter  completed  and  ac- 
cepted         ^•>  /o 

usual  35  days  "  •,i,oTX-i:-cdsT: '  $34.^5 
Bond  sureties,  none.  Forfeit,  $1.00  per 
day.  Limit.  90  days.  Plans  and  speci- 
fications filed. 


Funston 
basement 


POSTOFFICB  BLDG.  ^,,^  ,  ^ 

(3052)  NE  GORE  CORNER  EMBAR- 
cadero,   Washington   and   Merchant 

Fireproof    Postoffice    building. 

Owner — Jacob   Kulp,    Chicago,    111. 

Architect— A.  Alschuler,  130  Montgom- 
ery  St.,   San  Francisco. 

A'rchitecetaoinshrdlucmshfrdwyletharo 

Contractor — MacDonald  and  Kahn.  130 
Montgomery    St..    S.  F.  $400,000 

DWELLING  „    _„  .„, 

(3053)  W  THIRTY-FIFTH  AVE.  50  N 
Anza.  1-story  and  basement  frame 
dwelling.  „     ,     . 

Owner — H.  O.  Lindeman,  619  27th  Ave.. 

San   Francisco.  ,.„„„ 

Architect — None.  $4000 

RESTAURANT 

(3054)  S  ARMY  80  W  Potrero  Ave.  1- 
story  frame  restaurant. 

Owner — Chris.   Stathis.  5025   3rd  Street. 

San   Francisco. 
Architect — None.  $l!iOU 

DWELLING  „  ,      ,  1 

(3055)  S  JUDAH  57-6  E  28th  Ave.  1- 
story  and  basement  frame  dwelling 

Owner— T.  A.  Douglas,  2727  Geary  St., 
San  Francisco.  „     .     „        , 

Archt  &  Contractor  —  T.  A.  Douglas, 
2727  Geary  St.,  S.  F.  $3500 

t3^0?6T'^7l9°BUENA  VISTA  AVENUE. 
Alterations  for  flats. 

Owner— Miss  R.  T.  McGeough,  759  Bu- 
ena  Vista  Ave..  S.  F. 

Architect — D.  L.  Bambaugh,  853  Monad- 
nock Bldg.,   S.   F.         ^    „     „        ,^ 

Contractor  —  Fuerst  and  MacDonald 
2616  San  Jose  Ave.,  S.  F.  $5000 


f3'.;?3T'1.a°n  LFAVENWORTK  Re- 
model  for  office  quarters  and  con- 
struct   vaults    (film    exchaiige). 

Owner  —  Metro  Goldwyn  Pictures,  71 
Leavenworth  St.,  San  Francisco. 

Plans   by   Owners.  . 

Contractor— L.  M.  Coggms,  ^20  Oak 
St.,  San  Francisco.  ?,juuu 

AT  TFRATIONS 

f3064)      NO.  906-A  MARKET.  New  show 

windows;    extend    mezzanine    fioor. 
Owner— National    Shirt    Shops,    Prem 
Architect— Wheat   Cabinet   Co.,   1741   L- 

15th   St.,    Los    Angeles 
Contractor— Ostlund     &     Johnson,     1901 

Bryant  St.,  S.  F.  J1800 

Ttnil)^  SW  BALBOA  AND  29TH  AVE^ 
2-story    and    basement    frame      (4) 

Owne?— P.  &  J.  Ferrari,  458A  9th  Ave., 

San  Francisco. 
Architect — None.         .  . 

Contractor— G,   Sangiacomo,   Sf", f,"^*" 

ter   Ave.,   Oakland.  $14,00U 

f3^66?^N™ERRACE  DR.   284  E   Santa 

Clara   Ave.      2-story   and   basement 

frame   residence. 
Owner — R.   D.   Hickman. 
Architect-Masten  &  Kurd,  278  Post  St. 

San   Francisco. 
Contractor— Nel   F.   Johnson,   1934   Fol- 

som  St.,  S.  F\ ?7400 

RESIDENCE  „        ,  ^, 

(3067)      S  LIBERTY  105  E  Sanchez,  No. 
375   Liberty.     All   work  for  1-story 
and    basement    frame   residence. 
Owner — Robert  Foulds.  375  Liberty  St., 

San   Francisco. 
Architect   — ■   A.    W.    Richardson.    941% 

Church  St.,  S.  F. 
Contractor— Henry    S.    Thomas. 
Filed  July  14,   1924.   Dated  July  9,   1924. 
Floor  joists  for  basement  floor 

over   garage    in    place.. $500 

Enclosed    ready    for    plaster 1360 

Brown   coated .■ "»" 

Completed    and   accepted    1360 

usual  35  days  ■ -.^o^^-j^-obsT,  •$6n0 
Bond,  sureties,  forfeit,  none.  Llrnit,  90 
days.     Plans   and   specifications   filed. 


fUrof^t^T  7  BLK.  19.  Resubdivision 
,,f  Blks  18  and  21,  and  ptn.  Blk. 
iJ,  and  Lots  lettered  P..Q.  R.  f 
St  Francis  Wood  Extension  No.  2. 
2-story    and    basement   frame    resi- 

Owntr-Westgate    Park    Co.,    278    Post 

St.,  S.  F. 
Architect — Masten    & 

St.,  S.  F. 
Contractor  —  Nils    P. 

Folsom   St.,   S.  F.         ,    .,    ,      ,„    ioi)j 
Filed  July  14,  1924.  Dated  July  10,  1924 

Frame   up    . ^j"^^ 

Brown   coated    •  •  • 1|  =  " 

Completed  and  accepted    l»  =  o 

usual  35  days  -  ^.^^-j^-cdsT; -$7400 
Bond,  $3700.  Sureties,  SL.  Forsyth 
and  O.  Monson.  Forfeit.  $5.00.  Limit, 
su  days.     Plans  and  specifications  filed. 


Hurd,    278    Post 
Johnson,    1934B, 


f/^tu^'I'^S   137-6   W   TAYLOR.  AH 

*  worlT  for  painting  for  class  B  con- 
crete apartment   bldg. 

Owner— Madge  H.  and  George  L.  Fish, 
1001    Pine    St.,    S.  F.  »,„ivi* 

Architect  —  Quandt   &   Bos,   Humboldt 

Contractor- Maun'drell  &  Bowen,  320 
File"!u?y  lt'l9^i4.\ted  June  10.  1924. 

5th    of    each    month    Rai'Jnce 

usual  35  days  • -.^o^iL'  COS^  $5000 
Bond,  $2500.  Sureties,  United  States 
Fidelity  &  Guaranty  Co.  Forfeit,  none. 
Limit,  Sept.  1,  1924.  Plans  and  specifi- 
cations  filed.        

(3072)  THREE  AUTOMATIC  DUMB 
waiter  plevators  on  above. 

Contractor  -  The   California   Elevator 

Co.,    441    Elizabeth   St.,   S.   » . 
Filed  July  14,  1924.  Dated  June  25,  1924. 
On     delivery    of    merchandise     to 

building     ; ""  « 

Balance    on    complet^om    ^^^^    ^^^^^ 

Bond,  $1750.  sureties,  T.  M  Toole  and 
M  Martin.  Forfeit,  none.  Limit,  Sept. 
l/ 1924.     Plans  and   specifications  filed. 

APARTMENTS  „.,.,.  , 

(3073)  S  JACKSON  110  B  Larkin.  3- 
story  and  basement  frame  (2) 
apartments.  .  j-,i,„,.„v, 

Owner— Chas.  J.  U.  Koenig,  520  Church 

Architect— None^ $20,000 

tli'^f^^'^^ATtl^Z  LYON  ST.  Altera- 
tions   for  apartments. 

Owner  —  Dr.  and  Mrs.  Leon  Lazarus, 
2133   Lyon   St.,   S.  F. 

Architect — None. 

Contractor— Bruce  &  Ash,  1944  Web- 
ster St.,  S.  F.  ?"<"> 


\ 
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DWELLING  rONCCRETE  BLDG.  W   BRIGHTON   100   S  Grafto.l.      1 -story 

(30751       's    VASQUEZ    180    E    Laguna  (3088)     N'  FOURTEENTH  145-7  E  Mis-  and  basement  frame  d-A-elline. 

H'jiida  Blvd.     l-story  and  basement  sion.      1-story   concrete   cleaning   &  Owner — The  McCarthy  Co.,  316  liush  St. 

frame   dwelling.  dyeing  works.  San   Francisco, 

(nvnir   —    Hawkins    Improvement    Co.,  Owner— J.  H.   Hjul,   128   Russ  St.,   S.  F.  Architect— None. 

Mills  Bldg..  S.  F.  Architect — J.  H.  Hjul,  128  Russ  St.,  S.  F  Contractor  —  Jas.    ArnoU    &    Son,    235 

Mchltect O    R.   Thayer,   French   Bank  $10,000  Granville  Way,  S.  F.                     ?1000 

Bldg.,   S.   F.                                      J3000  

DWELLING  BUNGALOW 

|, WELLING  (3089)     N  BOSWORTH  448  W  Bernside.  (3099)      E  GENESEE  25  S  Joost  Ave.  S 

(3076)         S    VASQUEZ    220     E    Lagunu  1-story   and   basement   frame   dwlg.  25    x    B    100.    All    work    for   1-story 

Hondu  Blvd      1-story  and  basement  Owner — Crocker  Estate  Co.,  525  Crock-  frame  bungalow  with  basement. 

frame   dwelling.  er  Bldg.,   S.  F.  Owner — G.   Jelra,   854   Fell   St.,   S.  F. 

Owner    Hawkins    Improvement    Co.,  Architect — None.                                     $4500  Architect — None.    Plans    by    contractor. 

Mills  Bldg     S    F.  Contractor — G.  Jelm  &  Thomas  F.  Bell, 

\rchitect— O.    R.   Thayer,    French   Bank  DWELLING  854    Fell  St.,   S.   F. 

Bldg     S    F                                           $3500  (3090)         SW      WINDING      WAY      AND  Filed  July  15,  1924.  Dated  April  3,  1924 

Naylor.        1-story      and      basement  Roof  boards   on,    $1000 

'W'ELLINGS  frame  dwelling.  Brown    coated     1000 

i77j       N     FLOOD    AVE.     100,    125    W  Owner — Crocker  Estate  Co.,   525  Crock-  Outside   trim  on    1000 

Edna      Two   1-story   and   basement  er  Bldg.,   S.  F.  Usual    35    days     1000 

frame  dwellings.  Architect — None.                                     $4500  TOTAL  COST,  $4000 

owner James  Arnott  &  Son,  235  Gran-  __— ^  Bond,    Forfeit,    none;    Limit,    90    days; 

villc   Way    S.   F.  DWELLINGS  Plans  and  specifications,  none. 

\iehitect— None.                            J3000   each  (3091)       SE    CHICAGO    AND'   NAYLOR;  _ 

S    Chicago    96   E    Cordova.      Two    1-  BUILDING 

l'\RTMENTS  story    and    basement    frame    dwell-  (3100)     W   LANGTON  250  S  Howard  S 

78)     E  VAN  NESS  AVE.  30  N  Union.  ings.  25    x    W    75.    All    work    for    2-story 

3-story    and    basement    frame    (12)  Owner — Crocker  Estate  Co.,  525  Crock-  frame  building. 

apartments  er  Bldg.,   S.   F.  Owner — E.  A.   Bassetti,  52  Langton  St., 

Owner— Mr    and  Mrs.  C.  W.  Gould,  2448  Architect — None.                    $4500  &  $3300  San  Francisco. 

Baker  St.,  S.  F.  •  Architect — John  J.  J.  Foley  770  5th  Ave 

Designer     and     superintendent  of  con-  ALTERATIONS  San   Francisco. 

siruclion    W.    C.    Mahoney,    892  (3092)       1670    PINE    ST.      New    flooring  Contractor — Gustav    Spirz,    56    Langton 

Union   St      S    F                               $40,00u  rearrange  stairs,   etc.,   tor  factory.  St.,    San    Francisco. 

'    —  Owner — Union    Trust    Co.,    Market    and  Filed  July  15,  1924.  Dated  June  25,  1924 

RESIDEN'CE  Grant  Ave.,  S.  F.  Frame    up    $2974 

(30iii)      N    TERRACE   DR.   884   E   Santa  Architect — None.  Brown     ooated      2974 

Clara    Ave.      2-slory    and    basement  Contractor — L.  A.  Hinson,  1228  Lyon  St.  Completed    and    accepted    2974 

frame  residence.  San  Francisco.                                   $1250  Usual    35    days    2974 

owner— R.  D.  Hickman.  • TOTAL  COST,  $11,896 

xrchitecl Jlasten  &  Hurd,  278  Post  St.,  REPAIRS  Bond,    Forfeit,    none;    Limit,    100    days; 

San   Francisco.  (3(IS3)      43   COLE   ST.      Repairs   to   dry-  Plans  and  specifications,   none. 

1-. infractor — Nels  F.  Johnson,   1934  Fol-  ing  porch  and  fireproof  same;  terra  

som  St     S    F.                                      $7400  totta    tile,    etc.,    painting   and    tint-  APT.  BLDG. 

. ing  for  fire  damage  repairs  to  flats  (SlOl)      B   GUERRERO    180    S   17th.  All 

Owner — S.    Hynes,    18u    Jessie   St.,    S.   F.  work   except  finish  hardware,  wall 

ADDITION,  ETC.  Architect — None.                                               .  beds,   window   shades,   lighting  fix- 

i„..su)      IVoO    CLAY    ST.      2-room   addi-  Lontractor — Chas.    Coburn,    IfO    Jessie  tures,  wall  safes,     all     paper     and 

tion;  underpinning;  concrete,  work,  St.,  S.  F.                                             $l^iOO  sidewalk  for  2-story  and  basement 

ecc,   tor  club.  frame   apartment   building. 

Owner — (.alitornia   Club,   1750   Clay   St.,  ALTERATIONS                                            ^   ,  Owner — P.  H.   &  Emma  J.  Keenan,  767 

ban  1-ranciscu.  (3094)      3962   CLAY   STREET.   Remodel  Guerrero  St.,  San  Francisco. 

\rihiteci — None.                                        $1000  for  garage  quarters.  Architect — E.  U.  Essman,  277  Diamond, 

Owner  —  M.    Breitman,    41    Sutler    St.,  san   Francisco. 

San   Francisco.  Contractor — C.  Olson,  570  Guerrero  St., 

M'AIITMENTS  Plans  by  owner.                                         $1000  gan    Francisco. 

.:;o(ii)      \\    .lONES   62-6    S  Jackson.      2-  Filed  July  15,  1924.  Dated  July  12,  1924 

siorv     and     basement     frame      (9)  Frame    up    $3947.50 

apartments.  ADDITION                                                        ^  Brown    coated     3947.50 

Lj„-nei — Mrs.    Sarah   Picard,    1456   Jones  (3095)      1763  SUTTER  ST.     Addition  for  Completed    and    accepted 3947.50 

St     S    F.  gyninasuim  28  ft.   wide,  32  ft.  long,  Usual  35  days 3947.50 

\rchiLeci— W.    G.    Hind,    Hearst    Bldg.,  16   ft.    high.  TOTAL  COST,  $15,790 

San  Francisco.                                $21,0UU  Owner — K.   Sano,    1763    Suttor   St.,    S.   F.  Bond,    $8000;    Sureties,      Patrick      Don- 

Architect — None.  nelly  and  John  J.  Murray;  Forfeit,  none 

Contractor — Y.  Ishii,  1675  Posi  St.,  S.  F.  Limit,    120    days;    Plans    and   specifica- 

DWELLING  $1500  tions   filed. 

(3082)     E  FUNSTON  AVE.  193-9  N  Tar-  . 

aval.     1-story  and  basement  frame  DWELLING 

dwelling.                                „    ^       ^    ^^  DWELLING         „„„,   „, .  .„    .  ^,.^    ,,^~  (3102)      34    ALVARADO    ST.     bet.     San 

Owner— B.    A.    Krattt,      1102    Scott    St.,  (3096)      SE   LINCOLN  WAY  AND   31oT  j^^^   j^^^    ^^^  Guerrero.  All  work 

San  Francisco.  Ave.      2-story  and  basement   irame  except      plumbing,      painting     and 

,\rchiteci — Hex  D.  Weston,  Los  Angeles  dwelling.                                   ,  electric   fixtures  for  2-story  frame 

Cuntracioi- — E.  C.  Herrin,   842   5th  Ave.,  Owner — Fernando   Nelson   &   Sons,   Inc.,  dwelling. 

Oakland.                                             ?3500  2  West  Portal  Ave.,  S.  F.  Owner— Mary  &   Patrick   Sullivan. 

Architect— None.                                        Jb'JOO  Architect— None. 

RESIDENCE  — Contractor — Mager  Bros.,  1318  Valencia 

toUS3)      N  GREENWICH  137-6  E  Leav-  DWELLING  St.,  San  Francisco. 

enworth.      2-story      and      basement  (3097)      N    DE  WOLF    180    NB    Sickles.  Filed  July  15,  1924.  Dated  July  14,  1924 

frame   residence.  1 -story   and   basement   frame  dwlg.  Frame    up     

Owner — A.    Minutoli,      1945    San    Bruno  Owner — A.     Bino,     734     \Vinuip3g    Ave.,  Brown    coated     

Ave.,    S.   F.                                                 '  San  Francisco.  Completed    and   accepted    

Architect — Stanton     Willard,     1945     San  Architect — Baumann  &  Jose,   2t)l  Keai-  Usual  35  days    

Bruno  Ave.,   S.  F.                             $7000  ny  St.,  S.  F.                                         J'>"J>>  TOTAL  COST,  $2855 

Bond,    Forfeit,    none;    Limit,    60    days; 

FLATS                                                                „  APARTMENTS            ^,^,..^,t   .  it-^i.ttti^  plans   and   specifications    filed. 

(3US4)     W  ELEVENTH  AVE.  100  S  Ca-  (3098)     SW  ANZA  AND  14  TH  AVd-NUE.  ^                               

brillo.     2-story  frame  store  and  flat  3-story    and    basement    frame     (12)  WAREHOUSE 

Owner — Martin    F.    Welch,    Mills    Bldg.,  apartments.                      ^  (3103)      N    HOWARD      325      B    Eighth. 

tan   Francisco.  Owner — Fred    Anderson,    CO    JStn    Ave.,  One-story     and       basement       brick 

Architect  —  Fabie    &    Hildebrand.    110  San   Francisco.                         „.,    t^  warehouse. 

Sutter  St.,    S.  F.                                $9500  Architect — Baumann  &  Joso,  2ol  .K.nar-  Owner   —   Wakelee's      Pharmacies,      38 

ny  St.,  S.  F.                                      {20,000  Beale    St.,    San    Francisco. 

Ti-ve-„  I  r  T^-f  .,   „.    Trr    e.      .  Architect — M.  G.  Bugbee,  619  Washing- 

n08^)      S  B4LBOA  C2-6  W  2»Th    WE.  N    TERRACE    DRIVE    110-94    W    Santa  ^^^   St.,   San   Francisco. 

1    storv   and      a.ement   f?ame   avvlg  Clara    Ave.      1-story   and    basement  Contractor— Thos.     S.     Hoin,     1802     Ca- 

OwnVr!i°f  A^-^inj^eriSJ  A^arst  ^Bldf.  ^^.Z^^^^^T^H^^.n.  1524  Irving  St  "^'"^  ^'^  ^,1^ *1^'«°» 

^l^iSlVF'-°'                                 '''"'  A^J^^eJ-lrlVrw.   Lenzen,    785   Mar-  f3To^^"^'°KANSAS   55-6    B    Mariposa. 

cnafi^         wr      ■pnRTT'P^TTT    AVK     250    S  ^^^  S*--  ^'*   ■^-             _              <„««    -.»•  One-story      and      basement      frame 

'"°'i*nza.^-s^o°y^nd'lSsemen•tlramf  Contractor-Mangels    Bros.,    4792    M.s-  <j^ellin/ 

dwelling  ^'°"   °    '                                                 »ouuw  Owner — P.    Goeres,    124    Jersey   St.,    San 

Owner-^F.   Carroll   Reed,    683    7th  Ave.,  '       "  Francisco. 

San  Francisco.  N   SUNNYSlDE   AVE.    175,    200,    22o,    250  Architect— None.                                       $2000 

Plans   by   owner.                                       $3500  and   275  E  Hamburg.     Five   1-story  ^„,^^  ^  ,^,^^      

and  basement  frame  dwellings.  DWELLINGS                                            _     „^„ 

FACTORY    BLDG  Owner— Rudolph  Mohr  &  Sons,  233  Pa-  (3105)      W    THIRTY-FIFTH    AVE     250 

13087)      W   SIXTH   237-6   S  FOLSOM.   2-  rific    Bldg.,    S.    F.  and    275    N   Irving.      Two   one-story 

siorv    and    basement    concrete    fac-  Architect— None.                          „     ^          „,r  ^       ^"°   basement    frame    dwellings. 

tory  bldg  Contractor — James    Arnott    &    Son,    235  Owner — Soracco  Bros.,  125  30th  St|,  San 

Architecl—J.  H.  Hjul,  128  Russ  St.,  S.  F.  '       Granville  Way,   S.  F.          $4000  each  Francisco.                            ,,,    ,n,hC5t 

Owner— J.  H.   Hjul,   128   Russ  St..   S.  P.  NOTE  —  Recorded  contract  reported  Architect— F.   A.   Soracco,   127   30th   St., 

$20,000  Feb    26    1924,  No.   813.  San  Francisco.                     $3500  each 
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ADDITION 

(3106)  NO.  57  PARKER  AVE.  Two- 
story  frame  addition  to  present 
building. 

Owner — F.  A.  Frost,  53  Parker  Ave., 
San   Francisco. 

Architect — None.  .  

Contractor— B.  W.  Demarais  &  Sons 
732    Page    St.,    S.    F.  *li*85 


BUILDING     AND     ENGINEERING     NBW3 


Saturday,   July   IS,    1924 


Bond,  $2935;  Sureties,  Wm.  P.  Scott  & 
H.  M.  Van  Pelt;  Forfeit,  none;  Llmjt, 
as  fast  as  required;  Plans  and  specifi- 
cations  filed. 


DWELLING 

(3107)      W    LISBON   100 

story   and   basement 
Owner — Stephen   Bisio, 

San  Francisco. 
Plans  by  Owner. 


S  Brazil.     One- 
frame   dwlg. 
;27  Brazil  Ave., 

?4500 


(3108)      S   CLEMENTINA    75    E    Fourth. 

One-story   frame   carpenter   shop. 
Owner— W.  H.  Bgan,  1514  6th  Ave.,  ban 

Francisco. 
Architect — None. 
Contractor  —  Jam 

Eureka    St.,    S. 


McCarthy,    436 
$1000 


Gil- 


(3109)  E  EIGHTH  AVE.  150  S  Lincoln 
Way  S  25  X  E  120.  All  work  for  2- 
story    frame    flat    building. 

Owner — Wm.    C.    &    Catherine 
more,   135  Clipper  St.,  S.  F. 

Architect — None.  _ 

(  ontractor— Maher   &   Rawls. 

-'k%^o/"l>^n".-.!""..""^^'"'^..f;t^To 

Brown    coated I'ijHl 

Completed  and  accepted ,„!,cn 

usual  35  days  --^ J^^;  cosT,  nV.ill 
Bond,  Sureties,  none;  Forfeit,  $5;  Bonus 
$5;  Limit,  90  days;  Plans  and  specifi- 
cations filed. 

f3^l'6)^^S^'  BALBOA    AND    TWENTY- 
ninth    Ave.    All    work    except    win- 
dow   shades    and    electric    fixtures 
for    2-story    frame   apartment   bldg. 
■Owner — P.  &  J.  Ferrari,  458-A  9th  Ave., 

San  Francisco. 
Architect— None.  . 

Contractor — G.   Sangiacomo,   3815   Shat- 
ter Ave.,  Oakland.       ^   ,    ,      ,.    i„„, 
Filed  July  16,   1924.  Dated  July  1*.  1924 

Roof  on    ♦""" 

Brown     coated     •■• """ 

Completed  and  accepted 3500 

usual  35  '^-y^-^i-^^-^oST.nloTo 
Bond,  Forfeit,  none;  Limit,  90  days; 
Plans  and   specifications   filed. 


(3113) 


nili)  N  GREEN  150  W  Fillmore  N 
137-6  W  27-6.  All  work  for  3-story 
and     basement     frame     apartment 

Own^?— L?man    J.    Potter,    782    Minne- 
sota St.,  San  Francisco. 
Architect— E.   H.   Denke,   1317   Hyde   St., 

San    Francisco.  ,„.„,,    j 

Contractor — Denke  &  Bowes,  1317  Hyde 

St.,    San    Francisco. 
Filed  July   16,  1924.  Dated  July  14.  1924 

1st    floor    joists    set *^?a„ 

Rustic   and   root   on    6590 

Rough    plastered    b"^" 

Completed    and    accepted    6590 

usual  35  ^-y-  ^-^^XTL-cbdiyizlHl 
Bond  Forfeit,  none;  Limit,  120  days; 
Plans   and   specifications  filed. 

NOTE — Permit  reported  June  14,  1921 
No.  2677. 

f3U2)^"sE  DIVISADERO  AND  •CLAY 
106-3  S  127-8%  W  25  N  25  W  81-3 
N  102-8 V4.  Carpentry  and  mill  work 
etc.  for  1-story  mezzanine  and 
basement  brick  building.  .   ^    ^  , 

Owner— Sixth   Church   of   Christ   Scien- 

Architeit— W.   H.  Cnm  Jr.  and  Hamil- 
ton  Murdock,  425  Kearny  ISt.,  S.  F. 
Contractor— J.   H.   Kruse,   23rd  &  Shot- 
well  St..  San  Francisco. 
Filed  July  16,  1924.  Dated  July  9,  1924. 

1st    each    month    75% 

usual  35  days  ■ -^^-^J^i^cosT:  ni%7l 
Bond,  $5989:  Sureties,  B.  J.  Dodge  Co., 
A  R  McCullough;  Forfeit,  none;  Limit 
as  fast  as  required;  Plans  and  specifi- 
cations  filed. 


(31]  4)  PLUMBING  FIXTURES  FOR  & 
above  auditorium  floor  on  above. 

Contractor— Wm.  P.  Goss,  4640  Geary 
St.,    San    Francisco. 

Filed  July  16,  1924.  Dated  July  9,  1924. 

Payments   same   as   above.  ,,,„, 

TOTAL  COST.  $1181 

Bond,    $591;    Sureties,    Thos.    E.    Mchler 

and   Howard  E.  Hickey;  Forfeit,  none; 

Limit,   as   fast  as   required;   Plans   and 

specifications  filed. 


(3115)  PAINTING  ON  ABOVE. 
Contractor  —  Gurnette  &  Chandler,  51 

Beaver   St.,   San   Francisco. 
Filed  July  16,   1924.  Dated  July  9,  1924. 

Payments  same  as  above.  

TOTAL,  COST.  $4900 
Bond.  $2450;  Sureties,  American  Surety 
Co;  Forfeit,  none;  Limit,  as  fast  as 
required;  Plans  and  specifications 
filed. 

(3116)  MARBLE  FLOOR.  AND  BASES 
thresholds   and   plinths   on   above. 

Contractor — Clervi  Marble  &  Mosaic  Co. 

180  Jessie  St.,  San  Francisco. 
Filed  July  16.  1924.  Dated  July  10,  1924. 

Payments  same  as  above.  

TOTAL  COST,  $2041 
Bond,  $1021;  Sureties,  Hartford  Acci- 
dent &  Indemnity  Co.;  Forfeit,  none; 
Limit,  as  fast  as  required;  Plans  and 
specifications    filed. 

(3117)  EXTERIOR  CAST  CEMENT 
work,  ornamental  plaster  and  plas- 
tering on  above. 

Contractor— Carroll  &  O'Brien,  180  Jes- 
sie St.,  San   Francisco. 
Piled  July  16,   1924.   Dated  July  2,  1924. 
Payments  same  as  above. 

TOTAL  COST,  $10,161 
Bond,  $5080.50;  Sureties,  Hartford  Acci- 
dent &  Indemnity  Co.;  Forfeit,  none; 
Limit,  as  soon  as  required;  Plans  and 
specifications  filed. 

(3118)  VACUUM  CLEANER  EQUIP- 
ment  on  above.  . 

Contractor    —    S.    F.    Compressed    Air 

Cleaning   Co.,   535   Sutter  St.,   S.   F. 

Filed  July  16,  1924.  Dated  July  10,  1924. 

Completed   and   accepted $425.25 

Usual  35  days   u'^^'^Viln 

TOTAL  (X)ST,  $567 
Bond,  Forfeit,  none;  Limit,  as  fast  as 
required;  Plans  and  specifications 
filed. 


BUNGALOW  ^ 

(3122)      N    STAPLES    AVE    225    W    De- 
troit  W   25xN   112-6   Lot   30   Blk    29, 
Sunnyside.     All  work  for  one-story 
frame   bungalow. 
Owner — The    McCarthy    Co.,    316    Bush 

St.,  San  Francisco. 
Architect — None.  _   , 

Contractor — James  A.  Arnott  &  Son,  235 

Granville    Way,    San    Francisco. 
Filed  July  16,  '24.     Dated  July  14,  '24. 

30  days  after  frame  up 25% 

30    days    after    brown    coated..      25% 
30  days  after  comp.   and  accpt.      25% 

Usual    35    days 16% 

TOTAL  COST.  $:(iiii.j 
Bond.  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


HARDWARE 


ON 


(3119)      FINISH 

Contractor— E.  M.  Hundley.  183  Steven- 
son St.,  San  Francisco.  

Filed  July  16,  1924.  Dated  July  10,  1924. 
On   delivery   of  all  material.  .  .$356.25 

Usual  35  days ;,-^-r:rJ-^}:ll 

TOTAL  COST,  $475 
Bond,  Forfeit,  none;  Limit,  asl  soon  as 
required;  Plans  and  specifications  filed 


(3120)  TILING  FOR  TOILET  ROOMS 
of  and  above  auditorium  floor  on 
above.  .  „. 

Contractor— Scott  Co.,  243  Minna  St., 
San  Francisco.  ,   ,   ,     „    ,„», 

Filed  July  16,   1924.  Dated  July  9,  1924. 

Completed  and  accepted $234 

usual  35  days    •  '  •  ^.q^AL  CO^V  $3!! 

Bond,   Forfeit,  none;  Limit,  as  soon  as 

required;  Plans  and  specifications  filed 


1309    9th    Ave., 


^„,      HEATING,     OIL     BURNING    & 

ventilating   equipment   on   above. 

Contractor- Scott    Co..    243     Minna     St.. 

San  Francisco.    _   ^    ^   .,   ,      „    ,no^ 

Filed  July  16,   1924.  Dated  July  9,  1924. 

Pnvments    same    as    above. 

payments    sa«  ^^^j^^  ^Qg,p_  $5871.50 


STORE  

(3123)      NE       POST      AND      KEARNT. 

Fixtures    and    fittings    for    store    in 

building. 
Owner — Paul  T.  Carroll,  764  Market  St., 

San    Francsico. 
Architect— Charles  E.  Gottschalk,  Phe- 

lan  Bldg.,  San  Francisco. 
Contractor — The   Fink   &   Schindler  Co„ 

213   13th  St.,  San  Francisco. 
Filed  July  16,  '24.     Dated  July  15,  '24. 
On  1st  and  15th  of  each  month     75% 

Usual    35    days 25% 

TOTAL  COST,  $7250 
Bond.  none.  Limit,  Sept.  1.  1924.  For- 
fnit.  none.  Plans  and  specifications 
filed. 


f3^2ir^  W  THIRTY-FIFTH  AVE  175  S 
Lincoln  Way  25x120.  Carpenter, 
cement,  electric,  plastering  and 
mill  work,  etc.,  for  one-story  frame 
building.  .,        „„^ 

Owner — Paul  and  Tillie  Kovachik,   1375 

10th  Ave.,  San  Francisco. 
Architect — None. 
Contractor — Cox    Bros., 

San  Francisco. 
Filed  July  16,  '24.     Dated  July  — ,  '24. 

Frame  up   $1487.50 

Brown    coated    1487.50 

Completed   1487.50 

Usual    35   days l-S^^^S 

TOTAL  COST,  $5950.00 
Bond,  none.  Limit,  120  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

NOTE — Permith  reported  July  12,  '24, 
No.  3024. 


COMPLETION  NOTICES 

SAN      FRANCISCO      COUNTY 


Recorded 
July    9.    1924 — N 
Octavia    25x82 
it  may 


Accepted 
LOMBARD    56-3    W 
1.      S     Steinauer      to 

Dncern July  9,  1924 

July  9,  1924— SE  JOOST  AVE  AND 
Edna  S  25xE  100  Ptn  Lots  38  and 
39  and  48  Blk  21,  Sunnyside.  Mon- 
eta    Invst    Co    to    James    Arnott    & 

Son         July    1.    1924 

Julv  9,  1924— E  EDNA  25  S  Joost  Ave 
.s"  25xE  100  Ptn  Lots  38,  39  and  47 
Blk  21,  Sunnyside.  Moneta  Invst 
Co  to  Jas  Arnott  &  Son.. July  1,  '24 
July  9  1924 — E  EDNA  50  S  Joost  Ave 
S  25'xE  100  Ptn  Lots  38,  39  and  46 
Blk  21,  Sunnyside.  Moneta  Invst 
Co  to  Jes  Arnott  &  Son.. July  1,  1924 
July  9.  1924 — E  EDNA  75  S  Joost  Ave 

5  25xE  100  Ptn  Lots  38,  39  and  45 
Blk  27,  Sunnyside.  Moneta  Invst 
Co  to  Jas  Arnott  &  Son.  .July  1,  1924 

July  9  1924 — W  FIFTEENTH  AVE 
233  S  Geary  30-2x135.  Roy  M  and 
Georgia  M  Hoffman  to  Wm  G  Zupar 

June     30,     1924 

Juiv  9,  1924— NW  O'FARRELL  AND 
Shannon  th  112-6.xW  96.  Fifth 
Church  of  Christ  Scientist  to  John 
Morton July   5,    1924 

Julv  9,  1924— S  TARAVAL  32-6  E 
24th  Ave.  Vincent  Buckley  to 
whom  it  may  concern ...  .July  8,  1924 

Julv  9,  1924— NW  MINNA  65  NE  8th 
NE  60  NW  80  SW  60  NW  40  SW  65 
SE  to  NE  65  SE  40.  Pacific  Gas  & 
Electric  Co  to  Forderer  Cornice 
Works July    2.    1924 

July  9,  1924— W  FIFTH  AVE  50  S 
Judah  S  25xW  95.  E  M  Norton  to 
Dahlberg  &   Peterson July   9,   1924 

July  9  1924— SW  SIXTEENTH  AVE 
and    California.      53-6x100.      Strand 

6  Strand  to   whom   it  may  concern 

July   9,    1924 

July  9,  1924— S  EDDY  82-6  E  Polk  55 
X137-6.  E  V  Lacey  to  whom  it 
may    concern June    30,    1924 

Julv  9,  1924— W  THIRTY-FIFTH  AV 
175  S  Taraval  S  25x  120.  Parkside 
Realty  Co  to  whom  it  may  concern 

July   5,    1924 

Juiv  '9!  1924 — N  O'FARRELL  137-1% 
E  Leavenworth  E  85-10y2xN  137-6. 
Mount  Olivet  Cemetery  Assn.  to 
Sibley  Grading  &  Teaming  Co..... 

June  30,  1924 

Julv'i6."l924— S  20TH  50  W  ARKAN- 
sas  W  25  x  S  100.  Jas.  Flosgrove 
to   Jos.  Maguire    July   8,   1924 

July  10,  1924— NW  17TH  AVE.  AND 
Fulton  50  X  82-6  W  17th  Ave.  50  N 
Fulton  23-6  x  82-6;  W  17th  Ave. 
73-6  N  Fulton  23-6  x  82-6.  I.  Bpp 
to  whom  it  may  concern.  .July  10.  '24 

July  10,  1924— SE  GEARY  &  COOK 
E  40  X  S  89-9,  ptn.  Blk.  D,  Juniper 
Hd.  Assn.  Jacob  Weissbein  to  Clin- 
ton   F.    Parker    July    10,    1924 

July  10,  1924— E  THIRTY-SEVENTH 
■  N  Irving  N  75  x  E  120.  John  E. 
and   Ethel   M.   McCarthy .  .July   9,   '24 


Saturday,   July   19,   1»24 
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July  10.  1»24— W  •40TH  AVU.  325  S 
Balbou  S  25  x  W  120.  John  Burns 
to  wh.<in  It  may  concern.  .July  10.  '24 

July    111.    1924 — W    27TH    AVK.    335    S 

Balboii   S    26    X   W    120.      M.   P.    Mc- 

Clure  to   P.  S.  Carlsen.  . .  .Julv  10,  "24 

July    10.    1924— XW    FOLSOM    150   NE 

Fifth  NK  5UxN"\V  8u.  Wm  Hoilsoher 

to   l.ouis    llinson July   8,   1924 

Julv  10.  i;i:4  — LOT  16  BLK  5,  St. 
Francis  Wond.  J  L.  and  Pearl  M 
Sydnor  to  whom  it  may  concern . . 
lulv    10.    1924 

July  10.  l'J24— N  CHESTNUT  137-6 
W  Polk  VV  28xN  137-6.  GeorBe  W 
Klngen   to  whom   It  may  concern.. 

Julv   7.    1S24 

'julv    10,    1924— N    FILBEHT    137-6    B 

"iwcll  N  160xK  137-6.     Tho  Uoman 

iholic     .\rchblshoi)     of     S.     F.     to 

own   Electric   Co July   8.   1924 

.      10,     1"J24— S    COMMERCIAL     60 

I.   ilontgomery  E  49-6  S  59-6  E  6-3 

s  .;ii  W  26  X  60  W  30  X  59-6.     Paci- 

!\c  (_:as  &  Electric  Co  to  A  D  Coutts 

July   3,-  1924 

lulv  10,  1924— E  WHEELER  AVE 
13  3.33  and  100  S  Bay  Shore  Ave 
s  33.33xE  100  Ptn  i!lk  19,  Crocker 
Hay    Shore    Tract.      Crocker    Estate 

Cii    to   whom    It   may   concern 

July     1,     1024 

J-uly  10,  1924 — LOT  7  BLK  22,  Crocker 
Amazon.  Tract.  Crocker  Estate  Co 
to  whom  it  may  concern.  .July  1.  1924 

July  10,  1924 — LOT  9  BLK  6450, 
Crocker  .Vmazon  Tract  Sub.  No.  2. 
Crocker  Estate  Co  to  whom  it  may 
concern July    1,    1924 

July  10,  1924 — LOTS  20  AND  21  BLK 
6452,  Crocker  Amazon  Tract  Sub. 
Xo.  2.  Crocker  Estate  Co  to  whom 
it    may  concern (uly   1,   1924 

July     10,     1924— SW     NAYLOR     AND 

XW     curved     line     Baltimore     Way 

;  HI  Lois  19  and  20  BIk  6453.  Crock- 

.\inazon  Tct  Sub  No.  2.     Crocker 

-late  Co  to  whom  it  may  concern 

.-...; July    1,    192! 

Julv  11,  1924 — W  ELEVENTH  AVE 
250  N  JuUah  N  25  x  12U.  George 
Nogren  to  whom  it  may  concern.. 
July   11,    1924 

July  11,  1924 — COMG.  68  E  Anthony 
on  N  Jessie  E  67xN  62.  Andrew 
DaUiel  to  whom  it  may  concern.. 
July    10,    1924 

Julv  n,  1924— S  JERSEY  119  W 
Dolores  W  25xS  114.  Thos  Draffln 
to  Thos  Hamill July  9,   1924 

Julv  11.  1924— E  THIRTY-EIGHTH 
Ave  250  S  Lincoln  Way  25x120. 
St.  Francis  Realty  Co  to  whom  it 
may    concern July    8,    1924 

July  11,  1924 — B  FIFTH  AVE  75  N 
Cabrillo  N  25xE  95.  Harold  W  and 
Elizabeth  M  Levy  to  H  J  Keneally 
July    11,   1924 

July  f,  1924— NO.  2621-2631  MISSION 
at.     Lesser  Realty   &  Inv  Co   to  H 

P    Hoyt July    3.    1924 

'July  11,  1924— SW  PALOU  &  NEW- 
hall  100x100;  N  Revere  Ave  75  E 
Lane  100x100.  ,  T  L  Sharman  to 
whom    it    may    concern — 

Julv  11,  1924— SW  RUSSIA  AVE  75 
.\W  Paris  NW  50x100  Ptn  Lots  1 
and  8  Blk  10,  Excelsior  Hd.  Lor- 
enzo Bfsio  to  whom  it  may  concern, 

Julv-  9.    1924 — W    NINTH    .A.YE    100    N" 
California,  25x120.   Strand  &  Strand 
to  whom  it  may  concern. July  9,   1924 

July  10,  1924— E  COLE  102-9  S  17TH. 
Mary  Landsberg  to  Thos.  M.  Jones 
July  C,    1924 

July  12,  1924— E  JULES  AVE  260  S 
HoUoway  Ave  S  30x112-6.  John  C 
Wormuth  to  whom  it  maj'  concern 
July   12,    1924 

July  12.  1924 — E  TWENTY-NINTH 
Ave  100  N  Anza  N  25xE  120.  Anna 
D  Lund  to  a  Petterson.  .July  H,  1924 

July  12.  1924— N  KIRKHAM  57-6  W 
Eighth  Ave  W  25x100.  Frank  J 
and  Emma  G  Carroll  to  John  R 
Lindsav July    10,    1924 

July  12.  1924 — NW  LONDON  225  SW 
Italy  SW  25xNW  100.  Fred  Braun 
to  whom  it  may  concern  .  .July  10,  '24 

July  12,  1924 — N  SUTTER  164-10  W 
Hyde  Lot  57-8x137-6.  Luis  Blum 
to  whom  it  may  concern. July  11.  1924 

July  12.  1924 — NW  BATTERY  AND 
Sacramento  W  275  to  B  Sansome 
and  N  along  E  Sansome  119-6  to  S 
Commercial.  Federal  Reserve  Bank 
of  S.  P.  to  Enterprise  Foundry  Co 
July    11.    1924 

July  12,  1924— NW  LONDON  250  SW 
Italy  SW  25x100.  Fred  Braun  to 
n  horn  it  may  concern ..  .July  10,  1924 

July  12.  .1924 — NW  LONDON  375  SW 
Italy  SW  25xNW  100.  Fred  Braun 
to  whom  it  may  concern. July  10  ,1924 


July  12,  1924— XW  LUNDYS  LAXE 
176  XE  Esmeralda  Ave  NE  25xXW 
70  Lot  136  Gift  Map  3.  Alessio 
Carraro  to  whom  it  may  concern.. 
July  11,  1924 

July  10,  1924 — W  TWENTY-THIRD 
Ave  150  S  Taraval.  Halsen  & 
Sioblom  to  whom  It  may  concern.. 
Julv    10,    1924 

July  11.  1924— E  THIRTY-SIXTH  AV 
225,  250  and  275  .\  Balboa.  George 
A  ISertram  to  whom  it  may  con- 
cern      July    11,    1924 

July  10,  1924 — S  TWEXTIETH  50  W 
Arkansas  W  25xS  100.  Jas  F  Cos- 
grove  to  Jos  Maguire.  . . . July  8.  1924 

July  14,  1924— SE  WOOL  &  EII(;EN1.\ 
Ave.  S  50  X  E  70.  Louis  Trebino  to 
whom  It  may  concern. .  .July  14,  1924 

July  14,  1924 — W  POLK  155  S  Chest- 
nut S  30  X  W  100  W  Polk  85  S 
Chestnut  S  30  x  W  100.  Wm.  Hel- 
bing  to  the  Helbing  Co. ..July   14.  '24 

July  14,  1924  —  N  TWENTY-NINTH 
203  W  Church  W  25-5  x  N  114. 
G.  &  F.  Fazzio  to  Geo.  W.  Merritt 
Bldg.  Co July   11,   1924 

July  14,  1924—  50  FIRST  AVE.  Nor- 
ma  S.    Prager   to   Conlan    Bros 

July   10,   1924 

July  14,  1924  —  W  THIRTY-THIRD 
Ave  200  S  Balboa  25  x  100  735  33rd 
Ave.  Wm.  Costello  to  whom  it  may 
concern   July  11,  1924 

July  14,  1924- W  TWENTY-THIRD 
Av.  240  S  Judah  S  25  x  W  120  Emile 
L.  Thomas  to  L.  M.  Weismann  & 
Son    July    14.    1924 

July  14,  1924 — E  FOURTBE.NTH  AVE 
275  S  Irving  S  75  x  120.  The  Roman 
Catholic  Archbishop  of  S.  F.  to 
Scott  Co.,  Inc July   10,   192 

Jul.\-  15,  1924 — NE  PERSIA  AVE  50 
XW  London  No.  27  Persia  Ave. 
Arthur  L  Campbell  to  whom  It  may 
concern July  15,  1924 

Julv  15.  1924— E  FORTY-THIRD  AVE 
100  N  Balboa  N  lOOxE  120.  J  W 
"Wright  &  Sons  Inv  Co  to  whom  it 
may  concern July  15,  1924 

Julv  15,  1924 — E  TWENTY-SECOND 
.\ve  104-3  S  Irving  S  26xE  120. 
Fridolf  Anderson  to  whom  it  may 
concern July    14.    1924 

July  15,  1924 — E  POWELL  87-6  S 
Sacramento  84  on  fowell.  A  W 
Wilson  and  I  J  Trainer  Tr  Est 
Joseph  Martin,  deed  to  Robert 
Trost   July  11,  1924 

Julv  15.  1924 — NW  S.4N  BRUNO  AVE 
and  Costa  W  200  N  325  m  or  1  E  to 
W  San  Bruno  Ave  S  345.52.  The 
California  Shade  Cloth  Co  to  whom 
it  may  concern July  1,   1924 

July  15.  1924 — N  FILBERT  137-6  E 
Powell  E  137-6xN  160.  The  Roman 
Catholic  Archbishop  of  S.  F.  to 
David   E   Kennedy   Inc.  .July   11,    1924 

Julv  14.  1924— LOT  12,  BLK.  13,  ST. 
Francis  Wood.  H.  C.  and  W.  J. 
Mangels  to  Mangels  Bros,  .July  10.  '24 

July  14,  1924 — NE  43RD  AVE.  AND 
Fulton,  35  X  95.  Isabella  Mangini 
to    Fred    Legault July    3,    1924 

July  14,  1924 — NW  MINNA  65  NE 
8th,  NE  60  NW  80  SW  60  NW  40 
aw  65  SB  80  NE  65  SE  40  to  beg. 
Pacific  Gas  &  Electric  Co.  to  Fred- 
erick  W.    Snook    July    8.    1924 

July  14.  1924— LOT  4,  LYON  AND 
Hoag's  Sub.  Lincoln  Manor.  A.  R. 
Lapham  to  whom  it  may  concern 
July   3,   1924 

July  14,  1924— E  5TH  AVE.  50  S  Irv- 
ing, 25,  E  95  N  25  W  to  .  John 

Little  to  whom  it  may  concern.. 
July   8.   1924 

July  14,  1924— NO.  12,  16,  20-24,  28-32 
3B-40  Steuart  St.  Southern  Pa- 
cific Co.  to  Brizard  and  F.  T.  Colby 
as   Brizard  &   Young    ....July   9.   1924 

Julv  15.  1924 — N  1/3  LOT  NO  8  TOLEB 
Heights  Addition.  Cliff  Bennett  to 
whom  it  may  concern .  .July  15,   1924 

Julv  15,  1924— LOTS  37-38-39-40  &  41 
Rosenthal    Tract,    Oakland.    Joseph 

R.    Kaelin    to    William    Wolfe 

July    15,    1924 


July  15,  1924— LOT  13  &  POR  LOT  14 
Schoolhouse  Trace,  Berkeley.  W.  A. 
Walker  to  whom  it  may  concern 
I July     14,     1924 

July  15,  1924— LOT  10  &  POR  LOT  11 
Map  Schoolhouse  Trace,  Berkeley. 
W.  A.  Walker  to  whom  It  may  con- 
cern      July    14,    1924 

July  15,  1924— POR  LOTS  11  &  12 
Map  of  Schoolhouse  Trace,  Berke- 
ley. W.  A.  Walker  to  whom  it  may 
concern    July   14,   1924 

July  16,  1924— E  THIRTY  -NINTH 
Ave  175  N  Fulton  25x120;  E  39th 
Ave  200  N  Fulton,  25x120.  Herbert 
W  Finck  to  whom  it  may  concern 
luly   10,    1924 

July  16,  1924— E  CONCORD  250  S 
Cross  S  lOOxE  120.  Fred  G  Pfeiffer 
to  Victor  Holmgren July  11,  1924 

Julv  16,  1924— NE  UNIVERSITY  AVE 
and  Bacon  N  to  Felton  E  to  Bow- 
doin  S  Burows  E  Hamilton  S  to 
Bacon  W  to  University  Ave.  Spring 
Valley  Water  Co  to  Cement  Gun 
Constr   Co July   10.    1924 

Julv  16,  1924- NW  GREEN  AND 
Steiner.  The  Roman  Catholic  Arch- 
bishop of  S  F  to  T  B  Goodwin 

Julv   10,    1924 

Julv     16,        1924— LOT       8       BLK       6450, 
Crocker     Amazon  No.   2.       Crocker 
Estate    Co    to    whom    it    may    con- 
cern  • July    8,    1924 


LIENS   FILED 


SAN     KRANCISCO     COUNTY 


Recorded  Amount 

July  11,  1924— N  WASHINGTON  130 
E  Gough  E  50-9xN  127-814.  Gunn 
Carle  &  Co  vs  Thomas  McDougall .  . 

$2097 

Julv  11,  1924— E  ARGUELLO  BLVD 
50  S  Edward  S  25xE  100.  Sculco  & 
Son   vs   Margaret  Blodgett $40 

July  11,  1924 — N  WASHINGTON  130 
E  Gough  E  50-9xN  127-81A.  Steel- 
form  Contracting  Co  vs  Thos  Mc- 
Dougall and  Atlas  Concrete  Co.. $600 

Julv  11,  1924— LOT  23  BLK  2975, 
Claremont  Court.  Reinhart  Lum- 
ber &  Planing  Mill  vs  McCauley  & 
Weber  and  Rita  L  and  Robt  D 
Tobin      $1484.18 

July  U.  1924— S  FELL  137-6  E  Pierce 
E  55-2xS  137-6  W  55-2  — .  Jas  E 
Lennon  Lime  &  Cement  Co  vs 
Edith  A  Schindler $439.60 

Julv  11.  1924— SE  QUESADA  AVE 
ir2,42  NE  Third  SB  100  NE  25  NW 
100  SW  25.  Supreme  Paint.  Varnish 
&  Enamel  Co  vs  Thomas  A  Sourich 
and  Serafino  Ferrera  and  J  Parifett 
$107.05 

Julv  10,  9124— S  PALOU  AVE.  200  W 
Newhall  W  125  x  S  100.  James  T. 
Tobin  vs.  T.   A.   Sourich $1091.25 

July  10,  1924 — W  43RD  AVE.  250  N 
Irving  N  25  X  W  120.  Tyre  Bros. 
Glass  Co.  vs.  Sol  Getz  &  Sons.  .$303.73 

July  10,  1924— N  29TH  203  W  Church 
W  25  X  N  114.  L.  J.  Bryan  vs. 
G.  and  A.  Fazzio  and  Geo.  W.  Mer- 
ritt   Building    Co.,    Inc $479. 

July  14.  1924— PTN  LOTS  16  &  17 
Blk  25  Map  of  Warner  Tct  Bklyn 
Twp.  Neighbors  Lumber  Yard  vs 
Alvin  J.  Mlchaelson  and  C.  L. 
Hewitt     $653.26 

July  15.  1924— E  FOERSTER  25  N 
Hearst  Ave  E  100  S  25  E  100  N 
112-6  W  100  S  62-6  W  100  S  25. 
Vincenzo  Pizzo  vs  John  Brymner, 
Sunset  Bldg  &  Realty  Co,  Jos  and 
Alma   A   Plume $160 

Julv  14,  1924  —  SE  OCTAVIA  AND 
Page  B  27-6.  X  S  60.  Joseph  Lu- 
batti  and  P.  Ghilotti  vs.  H.  A.  and 
Clara    A.    Berch    $730 

July  14,  1924— N  29TH  203  W  Church 
AV  25-5  X  N  114,  No.  320  29th  St. 
Popular  Electric  Co.  vs.  Geo.  M. 
Merritt  Bldg.  Co.,  G.  and  H.  Fazzio. 
$270.00 

July  12,  1924— N  WASHINGTON  130 
E  Gough  E  50-9xN  127-8^.  J  S 
Guerin  &  Co  vs  Thos  McDougall  & 
Atlas    Concrete    Co $1138.45 


IVOW  RE.\DY  FOR   DELIVERY — 

PRIDDLE'S    TABLES,   called   "3700   Splay   Bases   and   Other   Oalcnla- 
tions,"   for  ftuan<ity   SurveyoTS   and    Contractors. 

Same    in 


„,„.  ,     Fabrik 

Genuine  Leather  Covers 

Mail    Personal    Check    to 

St.,   San   Francisco.  Calif.,   U.   S.  A. 


Covers    $3.50    Net,    Postpaid. 

, Net,   Postpaid. 

ARTHUR)  PRIDDLE,   Publisher,   693   Mission 
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BUILDING     AND     ENGINEERING     NEWS 


Saturday,   July   19,    1924 


RELEASE  OF  LIENS 

SAN   FRANCISCO   COUNTY 

July  15,  1924-NE  H'^i^S^  nn'^'^? 
Thirty-fifth  Ave  E  32-6xN  100.  G 
Massagli    &    Co    to    C    D    Delmarter 

July''  if  '  fs^ll^NE  ■  ■  GE  ARi " '  AND 

■"Vhirty-fifth       Ave    E     32-6xN       100 

Christenson  Lumber  Co,  G  li  jacK 

son    &    Sons,    Uhl    Bros,    California 

Door    Co    to    F    J    Povey    and    C    U 

Ju?;'T5':'Y924-E  •  THIRTY-FIFTH 
Ave  200  S  Clement  S  25xE  120.  D 
N   &  E  Walter  &   Co   to   F  J   Pojey 

July  14,  1924— B  FOLSOM  149  N  22nd 
N  36.  X  E  122-6.  J.  J.  Dempsey,  J. 
H.    Kruse   vs    Charles    Penny,    J.    i. 

Ju"y^  n,' V924— NW'o'FARRELl'aNP 
Shannon  N  112-6xW  96.  Michel  & 
Pfeffer  Iron  Works  to  Fifth  Church 
of  Christ  Scientist  and  John  Morton 
Jersey  W  101-9  N  26  E  101-9  S  to 
beg  M  G  Peeh  to  Andrew  V 
Johanson    and    Vera    Doe    Johanson 

July  11,  1924— W  SANCHEZ  30  N 
« ^ 

BUILDIN&  CONTRACTS 

AI<AMEDA  OOUNTT 

fl.OOO  and  Over  Reported 

The  following  I 
contracts  In  this  is 
Ko.        Owner 

3609  Marquis 

3610  Berkeley 

3611  Ambuster 

3612  Marquis 

3613  Marquis 

3614  Grow 

3615  Fox 

3616  Hoy 

3617  Burr 

3618  Brooks 

3619  James 

3620  Monez 

3621  Grehl 

3622  Walker 

3623  Lazzari 

3624  Sunset 

3625  Lett 

3626  Steinerson 

3627  Marks 

3628  Heltman 

3629  Vaughan 

3630  Zirkel 

3631  Guhl 

3632  Nor 

3633  Adams 

3634  Miller 

3635  Marston 

3636  Barthels 

3637  Haskala 

3638  (Schrader 

3639  Arnold 

3640  Spencer 

3641  Frieberger 

3642  Roman 

3643  Zilka 

3644  Stone 

3645  Goodman 

3646  Baird 

3647  Abele 

3648  Shock 

3649  Molntier 

3650  Matteson 

3651  Greenwood 

3652  Danielson 

3653  Brown 

3654  Bedrow 

3655  Schwartz 

3656  Branstedt 

3657  Frleberger 

3658  Poundstone 

3659  Hoy 

3660  Goodman 

3661  Enz 

3662  Williams 

3663  Darms 

3664  Melcher 

3665  Buck 

3666  Stabnow 

3667  Brady 

3668  Wilson 

3669  Benfer 

3670  Percy    . 

3671  Benjegirdes 

3672  Jost 

3673  Crown 

3674  Taylor 

3675  Glaser 

3676  Everett 

3677  Randall 

3678  Johnson 

3679  Cowello 

3680  Stone 

3681  Riehl 

3682  Disher 


3683 
3684 
3685 
3686 
3687 
3688 
3689 
3690 
3691 
3692 
3693 
3694 
3695 
3696 
3697 
3698 
3697 
3698 
2699 
3700 
3701 
3702 
3703 
3704 
3705 
3706 
3707 
3708 
3709 


Leichter 

Horw^itz 

Alameda 

Business 

Fussille 

Gutzen 

Bramste<Jt 

Hale 

Lindsay 

Bohn 

Richards 

Robinson 

Vaudewall 

Olofson 

Radke 

Sixth   Church 

Williams 

Johnson 

Cardwell 

Campbell 

Beach 

StoU 

Deacon 

Kemp 

Reimers 

Jones 

Flagg 

Stenbro 

Greenwood 


Owner 

Merritt 

Vogt 

Barr 

Ferman 

Flolow 

Heath 

Hale 

Gillespie 

Boiler 

Meyer 

Owner 

La   Voice 

Aweson 

Hebel 

Maurice 

Ellis 

Owner 

Woldbold 

Owner 

Owner 

Lynn 

House 

Coward 

Owner 

Owner 

Owner 

Owner 

Lester 


SOOO 
22500 

3200 
41385 

1000 
1300 
5500 
3800 

14000 
1600 
3000 
4000 
1000 
3500 
3500 
3330 

15000 
2900 
9000 
4500 
4200 

26600 
1800 
4000 
4750 
5500 
7000 
3000 
14^0 


Architect — None.         j  ,..,,  t. 
Contractor — Jas.  Blanchard.  1431  .Lin- 
den St..  Oakland.  11200 

DWELLING  ,.„„,,      . 

(3620)  W  ADELL  CT.  140  S  Montana, 
Oakland.      1-story    6-room    dwlg. 

Owner— A.    H.    Monez.    1437    E-32n<l   St., 

Oakland. 
Architect — None. 
Contractor  —  W.   E.    Applewhite,   1017 

Linden   St.,   Oakland.  $4000 

DWELLING  ,  ^,^     . ,  _, 

(3621)  SW  COR.  BANA  AND  ALT- 
well  Aves.,  Oakland.  1-story  4- 
room   dwelling. 

Owner — A.     B.     Guhl,     2162     35th     Ave.. 

Oakland. 
Architect — None. 
Contractor   —   Jos.    Flittner,    1700    35th 

Ave.,  Oakland.  12600 


ndex    for    th« 

isue. 

Contractor 
Owner 
Heath 
Owner 
Owner 
Owner 
Owner 
Owner 
Bartlett 
Owner 
Butterfield 
Blanchard 
Applewhite 
Flittner 
Owner 
Evans 
Owner 
Vannier 
Owner 
Johnson 
Owner 
Owner 
Sand 
Flittner 
Johnson 
Livingston 
Beadell 
Johnson 
Schuler 
Ruis 
Sand 
Easterly 
Swift 
Jensen 
Furlong 
Patterson 
Patterson 
Teomans 
Owner 
Foreman 
Owner 
Owner 
Owner 
Leiter 
Johnson 
Hamilton 
Rich 
White 
Heath 
Jensen 
Kat 
Bartlett 
Yoemans 
Metz 
Owner 
Fish 
Greene 
Williford 
Owner 
Anderson 
Owner 
Owner 
Dildine 
Owner 
Johnson 
Owner 
Owner 
Glaser 
Ow^ner 
Henas 
Johnson 
Henas 
Owner 
Forsythe 
Owner 


Amt. 

3000 

14000 

3100 

3000 

3000 

4500 

2900 

3871 

4000 

4000 

1200 

4000 

2600 

11000 

5500 

6000 

1500 

2500 

1000 

1800 

2000 

6000 

2900 

8420 

3824 

3900 

10000 

36000 

2500 

1400 

4010 

11000 

6800 

2900 

4000 

4000 

3000 

4900 

3650 

3000 

fOOO 

3200 

1450 

2750 

1000 

2000 

4000 
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Berkeley. 


f3Tof)'"l5?4    ADA    STREET.  Berkeley. 

Own?^p!"E.    Marquis,    2045  Shattuck, 

Berkeley.  i^nnn 

Architect— None^^ »3JUCJ 

"^r^oT^^Is    ALLSTON    WAY,    Berke- 

ley.     Creamery. 
Owner— Berkeley  Farm  Creamery,  J116 

AUston  Way,  Berkeley. 
Architect — A.    T.    Mauirette,    b.    * . 
Contractor-Heath  &  Wendit,  1150.  The 

Alameda,    Berkeley.  ?14.000 

?3m)^"m7     EDWARDS  ST.,     Berke- 

ley.      Dwelling.  „.  ,     _. 

Owner— A.  Ambuster,  2437  Edwards  St. 
Berkeley.  t-nnn 

Architect— None^ ♦•>^''" 

?3m1^"^'?344      MC    GEE,      Berkeley. 

Own^^p!"!'.    Maraius,    2045    Shattuck, 

Berkeley.  ... 

Architect— None^ »»000 

°3Ylf^"^?63      MIRIMONTE    AVENUE. 

Own??-R'E.    Slr11.'rs^-2045    Shattuck 

Ave.,  Berkeley. 
Architect— None^ ♦30  JU 

DWELLING  ,    ,  .x,,^ 

(3614)         27    ROCK    LANE, 

Own?r— J.'w:  Graw.  2006  Dwight  Way, 

^zfSSr^.  Grow.  2006  Dwight 
Way,   Berkeley.  ♦'"O" 

fsYlf  ^^Ip  SAN  LORENZO,  Berkeley. 

Own°r— 'f?'x    Bros.,     1926    University 

Ave.,  Berkeley. 
Architect— None^^ ♦''»"" 

(3616^^^1986-90  SHATTUCK  AVENUE. 

Berkeley.     Stores.  r^v,„„„ 

Owner— S.    B.    Hoy    and    S     B     Chong, 

2086   University   Ave      Berkeley. 
Architect— Geo.   Rushford.   354  Pine  St., 

Cont^rl-cto^^-^'^rV  Barlett.  357  12th 
Oakland.       ♦^Sd 

f3Tlf^"l756   TACOMA  AVE..   Berkeley. 

Dwelling. 
Owner R.    O.   Burr.    1J50    Solano   Ave.. 

Berkeley.  »innn 

Architect— None.  HOOO 


t3^6T8Tl49°THE  ALAMEDA,  Berkeley. 
Alterations.  ^  ,  ., 

Owner — C.  W.  Brooks,  Alameda  and  In- 
dian  Road,   Berkeley. 

Architect — None.  „(!„,/i      9109 

Contractor  —  F.  P.  Butterfield,  2488 
Shattuck  Ave.,  Berkeley.  J4000 


Oaklnad. 


fisfs)       1504    ADELINE    ST.. 

1-story  tile  garage. 
Owner — Wm.    James,    1504    Adeline    St.. 

Oakland. 


f3^622^^^BSlTON  BET.  HOPKINS  & 
Montana,  Oakland.  2-story  16 
rooms,  4   apts. 

Owner — S.  C.  Walker,  3231  Boston  Ave.. 
Oakland.  ,,innn 

Architect — None.  »11UUU 

DWELLINGS  .„^     „,„    _, 

(3623)       N     FAVOR     200     AND     240    W 

73rd    Ave.,    Oakland.      Two    1-story 

4-room  dwellings. 
Owner — A.  Lazzari. 
.\rchitect — None. 
Contractor— R.    Evans,    7010    Bissell   St.. 

Oakland.  t2750  each 

t362i)  FIRST  AND  OAK  STS.,  Oak- 
land.     2-story   mill   addition. 

Owner  —  Sunset  Lumber  Co.,  1st  and 
Oak  Sts.,  Oakland. 

Architect- None.  ♦6000 

ALTERATIONS  „      ^   ,  ,       .      ., 

(3625)  9012  E-14TH  ST..  Oakland.  Al- 
terations and  addition. 

Owner- W.  A.  Lett,  1742  94th  Ave.. 
Oakland. 

Architect — None. 

Contractor— L.  Vannier,  522  Magnolia 
Oakland.  »1500 

?3Y2^)'"w°  HARDING    PLACE    300    W    ! 

Fruitvale    Ave..    Oakland.      1-story 

5-room  dwelling.  

Owner— E.   L.    Stenerson.    4079    Harding 

Place,   Oakland. 
Architect — None.  ♦^ouu 

AT  TFRATIONS 

(3627)  4175  MONTGOMERY  ST..  Oak- 
land.    Alterations. 

Owner — A.  Marks,  4175  Montgomery  St. 
Oakland. 

Architect — None. 

Contractor— C.  W.  Johnson.  650  20th 
St.,   Oakland.  JIOOO 

?3'62™W%IXTY-FIRST  AVE.  240  S 
Eastlawn,   Oakland.      1-story   4-rm. 

Ownt7-^W°^W.  Heltman,  1751  68th  Ave 

Oakland.  iienn 

Architect— None^ ♦1»00 

f3y2f)'^"N''E°COR.  E-36TH  ST.  &  Bruce 
St.,  Oakland.     1-story  4-room  dwlg. 

Owner— John  Vaughan,  561  21st  St., 
Oakland.  t9nnn 

Architect— None^^ ♦'^O"" 

(3630)  N  TOMPKINS  300  W  VAI.E 
Oakland.  1-story  7-room  2-family 
dwelling.        ,    ,„  -,     ■  ^  at     a    v 

Owner— A.  Zirkel,  17  Meriet  St..  S.  F. 

^HVrilf^^T-W.  sand.  2721  School 
St...    Oakland^ *6000 

f3Y3?^^'^0°M.    AT    A    POINT    ON    NW 

lVr.%^iril  tlirnce'^^^i;/! 
100  SW  50  SE  100  to  pt.  of  beg. 
General  construction  1-story  4- 
room  rustic  dwelling  and  garage. 
Owner— Anna    B.    and    Albert    B.    Guhl. 

4007    San    Juan,    Oakland. 
Designer — Jos.    Flittner,    Oakland. 
Cont?ac[or  —  Jos.    Flittner,    1700    35th 
Ave.,   Oakland.  ,    ^   ,      <,     mox 

Filed  July   9,   1924.   Dated  July  8.   1924 

Frame   up    ♦';2 

1st  coat  plaster    '^2 

Completed   '5° 

Usual    35   days    -^o^Xl- COST.- ? 2^900 


Saturday,  July  19.   1924 
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Bond,  sureties,  none.  Forfeit,  11.00  per 
day.  IJmIt,  70  working  days  after  July 
10,  19--1.     Plans  and  specifications  filed. 

RESIUKNCE 

(S6J2)       LOT    201,     CROCKER     HIQH- 
lands.   Oakland.     General  construc- 
tion  1 -story   residence  and   garage. 
Owner — L'hrls.    H.     Nor    and    Henrietta 
Nor,    592    Excelsior    Ave.,    Oakland. 
Plans    by   owner. 
Contractor — S.  G.  Johnson,  4652  Dolores 

Ave.,   Oakland. 
Filed  Julv   10,   1924.   Dated  July  5,   1924. 

Root   frame   up    J2105 

2  coats  plaster  outside  and  In- 
side        2105 

Completed     2105 

Usual    35   days    2105 

TOTAL,  COST,  J8420 
Bond,  .sureties,  none.  Forfeit,  11.00  per 
day.  Limit,  90  days  from  July  5,  1924. 
Plans   and   specifications   filed. 

DWELLING 

(3633)  SW  COR.  EUNICE  AND  Ox- 
ford Sts.  General  construction  6- 
room  dwelling. 

Owner — Charles  C.   Adams.   Berkeley. 
Architect — \V.  H.  Livingston,  2412  Pop- 
lar, Berkeley. 
Contractor  —  Wm.    Livingston    &    Son, 

2918  Ellis  St.,  Berkeley. 
Filed  July   9,   1924.  Dated  July   3,   1924. 

Frame   up    $956 

Brown    coated    956 

Completed   956 

Usual    35    days    956 

TOTAL  COST,  $3824 
Bond,  sureties,  forfeit,  none.  Limit,  100 
days  after  recording  contract.  Plans 
and  specifications  filed. 

DWELLING 

(3634)  LOTS  13  AND  14,  BLK.  14,  Map 
of  McGee  Tract.  General  construc- 
tion 1-story  5-room  frame  dwlg. 
and  garage. 

Owner — R.    C.    and    Mary    Miller,    Grant 

and  Channing  W^ay,  Berkeley. 
Plans   by  owner. 
Contractor — Beadell  &  Lane,  909  Spruce 

St.,    Berkeley. 
Filed  Julv  10,  1924.  Dated  June  12,  1924. 

Roof  on    $975 

Plastered     975 

Accepted      976 

Usual    35    days    975 

TOTAL  COST,  $3900 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days  from  June  16,  1924.  Plans  and 
specifications  filed. 


DWELLING 

(3635)     NO.    1331   ARCH  ST.,   Berkeley. 

Dwelling. 
Owner — W.   H.  Marston,   1500  Arch  St., 

Berkeley. 
Designer  &  Contractor — H.  E.  Johnson, 

San  Leandro.  $10,000 


STORE  &  APTS. 

(3636)      SE  COR  DWIQHT  WAT  &  SAN 

Pablo   Ave.,   Berkeley.     Store     and 

apartments. 
Owner — G.  A.  Barthels,  2518  San  Pablo 

Ave.,  Berkeley. 
Architect — A.    J.    Hurley,    1025    Florida 

Ave.,   Richmond. 
Contractor — Schuler    &    McDonald,    808 

12th  St.,  Oakland.  $36,000 


Owner  —  V.   B.    Spencer,    600   41st   St., 

Oakland. 
Architect — None. 
Contractor — J.    W.    Swift,    6073    Clare- 

mont  Ave.,  Oakland.  $11,000 


DWELLING 

(3637)  No.  1708  TENTH  ST.,  Berkeley. 
Dwelling. 

Owner— E.  Haskala,  1118  Delaware  St., 

Berkeley. 
Architect — None. 
Contractor — A.   Ruls,   1029  Hearst  Ave., 

Berkeley.  $2500 

ADDITION 

(3638)  3029  BLOSSOM  ST.,  Oakland.  1- 
story  addition. 

Owner — P.    Schrader    3029   Blossom   St., 

Oakland. 
ArchitecT; — None. 
Contractor — Wm.   F.   Sand,   2721   School 

St.,   Oakland.  $1400 

SHOP 

(3639)  SB  FOURTEENTH  ST.  60  E 
85th  Ave.,  Oakland.  1-story  2-room 
shop. 

Owner— Martin  Arnold,  934  24th  St., 
Oakland. 

Architect — None^ 

Contractor — John  A.  Easterly,  2137  Tif- 
fin,  Oakland.  $4010 


DWELLING 

(3641)      W   MANOR  ST.   50   N  Flora  St., 

Oakland.    H4 -story    8-rra    dwelling. 
Owner — Mrs.  E.  Frlebereger  2806  Grove 

St.,    Berkeley. 
Architect — Geo.    O'Brien,    Bacon    Bldg., 

Oakland. 
Contractor — Jensen    &    Pedersen,    3443 

Adeline  St.,  Oakland.  $6800 


ALTERATIOXB 

(3642)      COR.     PIEDMONT    &     RIDGE- 

way  Ave.,  Oakland.  Alterations. 
Owner — Roman  Catholic  Archbishop  of 

S.  F.,  1100  Franklin  St.,  S.  F. 
Architect — None. 
Contractor — Thos.    F.    L.    Furlong.    961 

Kingston  Ave.,  Oakland.  $2900 


DWELLING 

(3643)      W    SIXTY- FIFTH   AVE.    360    N 

Arthur,   Oakland.      1-story     5-room 

dwelling. 
Owner — Arna  B.  Zilka. 
Architect — None. 
Contractor — J.    F.   Patterson,    2001    68th 

Ave.,  Oakland.  $4000 


DWELLING 

(3644)      W    SIXTY-FIFTH   AVE.    520    N 

Arthur,   Oakland.     1-story     6-room 

dwelling. 
Owner — Ray  J.  Stone,  Oakland. 
Architect — None. 
Contractor — J.    F.    Peterson,    2001    68th 

Ave.,  Oakland.  $4000 


DWELLING 

(3645)      E    SIXTY-FIFTH    AVE.    150    N 

Flora,      Oakland.      1-story      5-room 

dwelling. 
Owner — M.   Goodman. 
Architect — None. 
Contractor  —  Yoemans  &  Beverly^  837 

4th  Ave.,   Oakland. 


y,  BO  I 
$3000 


DWELLING 

(3646)  968  SUNNYHILL  ROAD,  Oak- 
land.  1-story   5-room   dwelling. 

Owner  —  L.   M.   Baird,   1031   Bay   View 

Ave.,  Oakland. 
Archiect— None.  $4900 

DWELLING 

(3647)  NO.  5036  BOND  ST.,  Oakland. 
One-story   5-room  dwelling. 

Owner — Gottlieb  Abele,  1409  50th  Ave., 
Oakland. 

Architect — None. 

Contractor — H.  S.  Foreman,  4311  Shef- 
field Ave.,  Oakland.  $3650 


DWELLING 

(3648)      N    DELAWARE    300    E    Laurel. 

Oakland.     One-story  6-room  dwlg. 
Owner — J.   B.  Shock,   5836  Walnut  Ave., 

Oakland. 
Architect — None.  $3000 


DWELLING  _„    „ 

(3649)      E    FOURTEENTH    AVE    100    S 

E-31st   St.,   Oakland.     One-story   8- 

room  duplex  dwelling. 
Owner  —  H.    W.      Mclntier      Co.,      1528 

Franklin  St.,  Oakland. 
Architect — None.  $8000 


DWELLING 

(3650)  NO.  4006  LAGUNA  AVE.,  Oak- 
land.    One-story   5-room  dwelling. 

Owner — E.  T.  Matteson,  3629  Laguna 
Ave.,  Oakland. 

Architect — None.  $3200 


GARAGE  „  ,  .    , 

,3651)      E  MONTE  CRESTA  100  S  Linda 

St.,   Oakland.     Concrete  garage. 
Owner — Mr.   Greenwood. 
Architect — None. 

Contractor — E.    T.    Leiter   &  Sons,    3601 

West  St.,  Oakland.  1450 


APARTMENTS  Cost,  $11,000 

(3640)      N    FORTY-FIRST    ST.    300    W 

Telegraph,  Oakland.  2-story  12-rm. 

apartments. 


DWELLING  „„ 

(3652)  NO.  1306  SEVENTY -EIGHTH 
Ave.,  Oakland.  One-story  4-room 
dwelling. 

Owner — R.  H.  Danielson,  Oakland. 
Architect — None. 

Contractor  —  H.  Elmer  Johnson,  San 
Leandro.  *2750 

ALTERATIONS 

(3653)  NO.  372  SIXTIETH  ST.,  Oak- 
land.     Alterations. 

Owner — F.  Brown,  Premises. 
Architect — None. 

Contractor — M.  Hamilton,  603  Colusa 
Ave.,   Berkeley.  $1000 


STORE 

(3654)      NO.    4057    TELEGRAPH    AVE., 

Oakland.      One-story   1-room   store. 
Owner — Asa  Bedrow,  Premises. 
Architect — None. 
Contractor — Jas.    L.    Rich.    743    HUlgert 

Circle,  Oakland.  $2000 


DWELLING 

NO.  914  INDIAN  ROCK  AVE.,  Berkeley. 
Dwelling. 

Owner — Reid  Fulkman,  791  University 
Ave.,  Berkeley. 

.•Vrchitect — Hutchison   &  Mills.  Oakland 

Contractor — A.  F.  Anderson,  2800  Dela- 
ware St.,  Berkeley.  $8250 
NOTE: — Recorded    contract    reported 

July   8,    1924,   No.   3546. 


HOUSES 

(13655)     FIFTY-NINTH    ST.,    Oakaand. 
General   contract  for  2  houses  and 
garages. 
Owner — Mrs.    Ellen    C.    Schwartz,    1147 

Marin  Ave.,  Albany. 
Architect — J.  F.  White. 
Contractor — J.  F.  White,  6680  Brann  St. 

Oakland. 
Filed  July  11,  1924.  Dated  June  23,  1924. 

Frame   up   $1000 

Brown   coated    1000 

Finish    work    being    done 1000 

Usual    35    days     1000 

TOTAL  COST,  $4000 
Bond,  Forfeit,  none;  Limit,  Sept.  1,  1924 
Plans   and   specifications  filed. 


DWELLING 

(3656)      LOT  6  BLK  1  MAP  LIVE  OAK 

Park,    Berkeley.    General    contract 

for  6-room  and  basement  dwelling 

and  garage. 

Owner — i_atherine    A.    Bramstedt,    2433 

San    Pablo   Ave.,   Berkeley. 
Architect — Wm.  J.  Wilkinson.  220  How- 
ard Ave.,  Piedmont. 
Contractor — Heath       and    Wendt,    1160 

The  Alameda,   Berkeley. 
Filed  July  12,  1924.  Dated  June  10,  1924. 

Beginning  work    $  450.00 

Frame  completed    1687.50 

Plastered    1687.60 

Completed   and  accepted    ....    1687.50 

Usual   35   days    1687.50 

TOTAL  COST,  $7200 
Bond,  $ — ;  Sureties,  Emeryville  Hdwe. 
Co.,  Independent  Lumber  Co.;  Forfeit, 
none;  Limit,  90  working  days;  Plans 
and  specifications,  none. 


RESIDENCE 

(3657)  LOT  10  MjV.P  OF  MARSHALL 
Tract,  Oakland.  General  contract 
for   1%-story   frame   residence. 

Owner — Emma    and    Ethel    Frieberger, 

2805   Grove,  Berkeley.   • 
Architect — George  O'Brien,  Bacon  Bldg. 

Oakland. 
Contractor — Jensen    &    Pedersen,    2443 

Adeline,    Berkeley. 
Filed  Julv  11,  1924.     Dated  July  2.  1924. 

Frame  up    $1843 

Brown   coated    1843 

Completed    and   accepted    1843 

Usual    35    days    1846 

TOTAL  COST,  $7375 
Bond,  $ — ;  Sureties,  H.  H.  Kroman  and 
Anna  S.  Kroman,  Magnus  Hollestad; 
Forfeit,  $5  per  day;  Limit  90  days; 
Plans  and  specifications  filed. 

RESIDENCE 

(3658)  PIEDMONT.  General  construc- 
tion for  residence. 

Owner — H.     C.    Poundstone,    745    Jean, 

Oakland. 
Architect — R.    I.    Strlngham,    260    Calif. 

St.,  San  Francisco. 
Contractor — Wm.    Kat,    2430    Humboldt 

Ave.,  Oakland. 
Filed,   — .   Dated,  — . 

10th  day  each  month 75% 

Usual    35    days    26% 

TOTAL  COST,  $12,125 
Bond,  $— ;  Sureties,  C.  I.  Gilbert,  F.  L. 
Parker;  Forfeit,  none;  Limit,  Nov.  26; 
Plans   and   specifications,    none. 

BUILDING 

(3659)  W  SIDE  OF  SHATTUCK  AVE., 
80  N  of  University  Ave.,  Berkeley. 
General  contract  for  1-story  (2 
store)   brick   building. 

Owner — S.  B.  Hoy  and  S.  B.  Chong,  2086 
University   Ave.,    Berkeley. 

Architect — George  Rushforth,  354  Pine 
St.,  San  Francisco. 

Contractor— John  M.  Bartlett,  351  12th 
St.,    Oakland. 

Filed  July  11,  1924.  Dated  July  8,  1924. 
75%  of  completed  work  as  work  pro- 
gresses. 


u 

First  payment  Aug.   1,   1924.   bal.   of 

75%  when  completed. 
Final  25%  35  days  after  acceptance 
TOTAL,  COST.  53871 
Bond,  $— :  Sureties,  Globe  Indemnity 
Co.:  Forfeit.  ?10  per  day;  Limit,  50 
days  from  July  8,  1924;  Plans  and 
specifications  filed. 

(3660)  BEG.  AT  A  POINT  OX  E  SIDE 
of  65th  Ave.  151  N  of  Flora  St. 
thence  E  100  N  30  W  100  S  30  to 
point  of  beg-.  General  construction 
of  5-roora  and  garage  residence. 

Owner — Moritz    Goodman,    682    14th    St., 

Oakland.  ,„„  ,„., 

Architect — Wm.  J.  Wilkinson,,  460  12th 

St.,   Rm.  301,  Oakland. 
Contractor — Yeomans  &  Beverleigh  837 

4th    Ave.,    Oakland. 
Filed  July  11,  1924.  Dated  June  24,  1924 

At  once    »10» 

Form     up     - °"" 

When   plastered    buu 

Completed  and  accepted   *«« 

usual  35  days  •  • -qT^- c6stV$25S°« 
Bond,  Forfeit,  none;  Limit,  60  days; 
Plans  and  specifications  filed. 

ALTERATION'S  „„,.,,,,     i,« 

(3661)  2526  BANCROFT  WAY,  Berke- 
ley.   Alterations. 

•Owner — Joel    Enz. 
Architect — None. 

Contractor— Paul  Metz,  850  44th  St.. 
Oakland.      Jl^OO 

APARTMENTS  ^^    ^,„     „^^ 

(3662)  1544  BERKELEY  WAT.  Ber- 
keley.  Apartments. 

Owner    —    L.    M.    Williamson.    Walnut 

Architect— Eastbay   Planner. 
Contractor— L.   M.   Williamson,   Walnut 
Creek.  *^^'"' 

(3663)  3006  CENTRAL  AVE,  Alameda. 
1-story    6-room  dwelling   &    garage 

Owner— J.    G.    Darms,   1430   Morton    St., 

Alameda. 
Architect — None. 
Contractor-M.   H.   Fish,   1333  Fountain 

St.,  Alameda.  ?5b»3 

f3664?^2031  CLINTON  AVE.,  Alameda. 

Remodeling  house.  

Owner  —   F.   K.   Melcher,   2031   Clinton 

Ave.,  Alameda. 
Architect — None. 
Contractor   —    S.    Greene,    510    28th    St., 

Oakland.  *''^*'' 

'^uil'^Wof  &    1005    COLLEGE    AVE.. 

Alameda.  2  1-story  4-room  dwlgs. 
owner— Callie  Buck,  1218  College  Ave., 

Alameda. 

^o'St^LTt'oV -"Howard  WiUiford.  3237 
Bayo  Vista  Ave..  Alameda.^^^  ^^^^ 
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DWELLING  ,  ,^_ 

(3671)      3007      FIFTY-EIGHTH      AVE.. 

Oakland.    1-story   5-room   dwelling. 
Owner — C.  L.   Benjegirdes,  2129   E  34th 

St.,    Oakland. 
Architect — None.  Jjaou 


Saturday,   July   19,    1924 


Owner— A.    J.    Cowello,    1227    Slst    St., 

Oakland. 
Architect — None. 
Contractor — J.  A.  Henas,  6922  Arthur  St 

Oakland.  »3000 


ALTERATIONS  ,  ,       ^ 

(3672)  2905  FILBERT  ST.,  Oakland. 
Alterations.  „   , 

Owner— M.  Jost,  2905  Filbert  St.,  Oak- 
land. 

Architect — -None. 

Contractor  —  Ellis  Johnson,  3827  Lin- 
wood  Ave.,   Oakland.  $3000 


f376f)'^"i?3°2  SANTA  CLARA  AVK, 
Alameda.   1-story   4-room  dwelling. 

Owner  —  John  Stabnow.  1030  Santa 
Clara  Ave.,   Alameda. 

Architect— None^ ?2500 

DWELLING  „       .,  .10 

(3667)      1003    UNION    ST.,    Alameda.    2- 

story   8-room  dwelling, 
owner— J.  M.  Brady,  2012  Pacific  Ave., 

Alameda. 
^ll^'tliWlT^^^'c.  Andresen.  1229  Pearl 

St..  Alameda.  ?9XUU 


(3673)  W  FORTY-SIXTH  AVE.  120  E 
E-lOth  St.,  Oakland.  1-story  factory 

Owner  —  Crown  Bitumens  Corp.,  31o 
Montgomery  St.,   San  Francisco. 

Architect — None.  $2500 


DWELLING  ^,    „^^,n 

\V  FRAZER  AVENUE  150  N  FOOT- 
hill  Boulevard,  Oakland.  1-story  5- 
room  dwelling. 

Owner — C.  W.  Boden,  3rd  Floor  Syndi- 
cate Bldg.,  Oakland.  

Architect— None.  $3000 


DWELLING  _^     ,„,    „ 
(3674)      E    LAKESHORE    BLVD.    195    N 

Athol.    Oakland.  1-story     4-room 

dwelling. 

Owner — H.  T.  Taylor,  975  Vermont  St., 

Oakland. 

Architect — None.  $3000 


DWELLING 

(3675)      5750  MORSE     DRIVE.      1-story 

5-room   dwelling. 
Owner — I.  M.  Glaser,  6208  Fortune  Way 

Oakland. 
Architect — None. 
Contractor— W.  N.  Glaser,  5919  Foothill 

Blvd.,   Oakland.  $3700 


DWELLING  _,     „   , 

(3676)  6087  OCEAN  VIEW  AVE.,  Oak- 
land.  1-story   5-room  dwelling. 

Owner — L.  S.  Everett,  2615  Ashby  Ave., 
Berkeley.  ,-,„„ 

Architect — None.  $6100 


DWELLING  „  „       ^.„ 

(3677)      W    RICHIE  ST.    140   S  Foothill 

Blvd.,  Oakland.   1-story  5-rm  dwlg. 
Owner — Randall  &  Steward. 
Architect — None.  .      , 

Contractor— J.    A.    Henas,    6922    Arthur 

St.,   Oakland.  $3000 


DWELLING  „,„^,™„ 

(3678)      SE     COR.     SEVENTY-EIGHTH 

Ave.  and  Beck  St..  Oakland.  1-story 

4-room  dwelling. 
Owner — John  Johnson. 
Architect — None. 
Contractor — Chris.  Johnson,  30o9  Owan 

Ove.,    Oakland.  $2000 


ALTER  &  ADDITION 

(36S0)      2956   TELEGRAPH  AVE.,  Oak- 
land. Alterations   and  additions. 
Owner — J.  T.  Stone,  2956  Telegraph  Ave 


Oakland. 
Architect — None. 


$4500 


G.\RAGE 

(36S1)      -NE  TENTH  S/  150  E  14th  Ave.. 

Oakland.  1-story  brick  garage. 
Owner— Theresa     H.     Riehl.     2640     41st 

Ave..   Oakland. 
.\rchitect — None. 
Contractor — Chas.    Forsyth,    3208    West 

St.,   Oakland.  $3250 


DWELLING 

(36S2)      SE   THIRTY-THIRD  ST.   110  E 

Stewart.   Oakland.   1-story     3-room 

dwelling. 
Owner — G.    v\'.  Disher.  3230  Stewart  St.. 

Oakland. 
Architect — None.  $1800 


DWELLING 

(3683)      N   TRESTLE  GLEN  RD.   700   E 

Lakeshore    Ave..    Oakland.      2-story 

6-room  dwelling. 
Owner — H.    Leichter.    702   Trestle   Glen 

Rd..  Oakland. 
.\rchitect — None.  $6000 


APARTMENTS 

(3684)  E  WAYNE  AVE.  56  N  Hanover 
Oakland.  3-story  18-room  apart- 
ments. 

Owner — H.   Horwitz. 

.Architect — A.   W.   Smith. 

Contractor — J.  W.  Merritt,  7934  Key 
Ave..  Oakland.  $22,500 


MOVE    BLDGS. 

(3685)  MOVE  FROM  LOT  S  E  COR. 
Clinton  Ave.  and  Willow  St.  to  Lot 
on  N  side  of  Clinton  Ave.,  bet.  Wil- 
low St.  and  Walnut  S  t.,Alameda. 
Moving  hospital  bldg.,  flat  bldg.  & 
cottage    bldg. 

Owner — Alameda  Sanatorium  on  South 

Shore,   2054   Clinton,  Alameda. 
VrchitHct — Edward  T.  Foulkes.  Crocker 
Bldg.,  S.  F.  and  Central  Bank  Bldg. 
San   Francisco. 

Contractor— Alfred  H.  Vogt.  185  Stev- 
enson St.,  San  Francisco. 

Filed  July  14,  1924.  Dated  May  16.  1924 

Contractor   to    pay   for   material   and 

labor    from    money      advanced      on 

monthly   statement   and   to   receive 

$128  commission. 

TOTAL  COST,  not  to  exceed  $3200 

Bond,  Forfeit,  none:  Limit,  40  working 

days;   Plans,  none;   Specifications  filed. 


DWELLING  .  ^„ 

(3679)      SW    COR.    SIXTY-FIRST    AND 

Valleyo  St..  Oakland.   1-story  6-rm. 

dwelling. 


BUSINESS  BLDG.  „ 

(3686)  E  WEBSTER  ST  656  N  14th 
St.  Lot  50x150.  Oakland.  All  work 
for  2 -story  brick  frame  and  con- 
crete business  building. 
Owner — Business  Women's  Holding  Co. 
Oakland. 


(3668)      W   EIGHTIETH  AVE.  113  N  E 
'        14th   St.,   Oakland.   2-story   12-room 

Own'eV— C^  H.   Wilson,   7928   E-14th  St., 

Oakland.  lonnn 

Architect— None^ $80»U 

?3T6f  )^"e^EIGHTY-NINTH  AVE    110   S 
^       Olivf  St.,   Oakland.   1-story   5-room 

Ownl^-^Myfon    Benfer,    1805   Alice    St., 

Arch^fe^ct-None. ?3500 

f3'6?0)''  fUf'lvin^TT.   Oakland.   Alt. 
Own\"r-M"s.'M"-A.  Percy,  461  Bellevrie 

Ave.,  Oakland. 
^^n'Jrll^foT-^miJine  &  Knight,  378  63rd 

St.,   Oakland.  *"»"" 


The  San  Francisco  Savings  and  Loan  Society 


SAVINGS 


(THE  SAN  FRANXISCO  BANK)    _„„„„^„, 
COMMERCIAL 

INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California. 

the  Assets  of  which  have  never  been  increased 

by  mergers  or  consolidations  with  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  30th,  1924 

Assets  $93,198,226.96 

Capital,  Reserve  and  Contingent  Funds ^'^°PA1'!,'i^ 

Employees'  Pension  Fund 446,024.41 

MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  DISTRICTT  BRANCH .  .Clement  St.  and  7th  A^  e. 

HAIGHT  STREET  BRANCH Vi.^'^'^lf  "i''.       '    ,^TIII,^  St 

WEST  PORTAL  BRANCH NVest  Portal  Ave,  and  UUoa  at. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (4)^)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

A>JD  MAY  BE  WITHDRAWN  QUARTERLY 


Saturday,   July    19.   1924 
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Architect — Miller  &  W'arnecke,  414  13th 

St.,  Oakland. 
Contraclor — Barr   &    Son.    857    12th    St., 
Oakland.  .., 

Filed  July   14.   1924.  Dated  July  9,  1924 

Brick    walls    up    20% 

Roof   frame   complete 20% 

Inside  plaster  completed 20% 

BulldInK  completed   20/ 

Usual   35  days    20% 

TOTAL,  COST.  $41.38o 
Bond,  none:  Sureties,  Globe  Indemnity 
Co.;  Forfeit.  »5  per  day;  Limit,  120  days 
Flans  and  specifications,  none. 


ALTERATIONS 

(J687)      NO.    2536      BANCROFT      WAY. 

Berkeley.     Alterations. 
Owner — H.  \V.  FusslUe,  Premises. 
Archittcl — None. 
Contractor — K.    Ferman,    2930    Shattuck 

Ave.,  Berkeley.  »1000 


DWELLING 

(3688)      NO.    2340      BONAR,      Berkeley. 

Dwelling. 
Owner— Annie     Gutzen,    2110 V4      Ashby 

Ave..  Berkeley. 
Architect — None. 
Contractor — H.  J.  Flolow,  21101^  Ashby 

Ave.,  Berkeley.  ?1300 


DWELLING 

(3689)  NO.  1243  GROVE  ST.,  Berkeley. 
Dwelling. 

Owner — Catherine    Bramstedt. 

Architect— W.  J.  Wilkinson.  120  How- 
ard   St.,    Piedmont. 

Contractor — Heath  &  Wendt,  American 
Bank  Bldg..  Oakland.  $55U0 


DWELLING 

(3690)      NO.    2516   HAWTHORNE    TER.. 

Berkeley.      Dwelling. 
Owner — E.    M.    Hale,    2543    Buena   Vista 

Ave..    Berkeley. 
Architect — None. 
Contractor— G.      W.    Hale.      2453    Buena 

Vista   Ave..   Berkeley.  $3800 


AVE.. 


DWELLING 

(3691)      NO.     1329       SHATTUCK 

Berkeley.     Dwelling. 
Owner — M.   P.   Lindsay.   2115  Prince   St., 

Berkeley. 
Architect — E.  Field.  607  American  Bank 

Bldg..    Oakland. 
Contractor  —  M.  Gillespie,  2906  Regent 

St.,   Berkeley.  $14,000 


DWELLING 

(3692)      W   FORTY-FIRST  AVE.    25   SB 

17th    St.,    Oakland.    1-story    3-room 

dwelling. 
Owner — Clara   S.   Bohn,   1631   41st  Ave., 

Oakland. 
Architect — None. 
Contractor — J.  H.  Boiler,  1925  Grove  St. 

Oakland.  $1600 


STORE 

(36a3)      NO.    3845    AND    3849    HOPKINS 
St.,       Oakland.         One-story       4-room 

frame  store. 
Owner — A.  A.  Richards,  Oakland. 
Architect— None. 
Contractor — Andrew   Meyer,    3139   Ellis 

St.,  Berkeley.  $3000 

DWELLING 

(3694)      NW    COR.    FRUITVALE    AVE. 

and   Bona   St..   Oakland.    1-story   6- 

room  dwelling. 
Owner  —   C.    B.   Robinson,   3516   Rhoda 

Ave.,   Oakland. 
Architect— None.  $4000 


DWELLING 

(3695)  W  GREEN  ACRE  RD.  30  N 
Masterson,  Oakland.  1-story  3-rm. 
dwelling. 

Owner — Earnest  Vauderwall,  3526  Mid- 
vale  Ave.,   Oakland. 

Architect — None. 

Contractor — LaVoice  &  Bailes,  3351  Ab- 
bey St.,  Oakland.  $1000 

DWELLING 

(3696)  S  E-TWENTY-SIXTH  ST.  70  . . 
21st  Ave.,  Oakland.  1-story  4-room 
dwelling. 

Owner — Mrs.  A.  Olofson,  2527  21st  Ave. 

Oakland. 
Architect — None. 
Contractor — C.   J.  Aweson,   2610   E  23rd 

St.,   Oakland.  $3500 


DWELLING 

(3697)      NE  COR.  PIPTT-EIGHTH  AND 

Maccall    St.,    Oakland.     1-story     6- 

roora  dwelllnB. 


Owner — Geo.  Radke,  5725  Shattuck  Ave 

Oakland. 
Architect — None. 
Contractor   —   A.    Hebel,    4061    WTilttle 

Ave.,   Oakland.  $3500 


BUILDING 

(3698)      FOR      PLOT     LETTERED   "K" 
Map  "The  Tompkins  Terrace."  Oak- 
land.   All    work    for    1-story    frame 
building. 
Owner — Sixth   Church   of   Christ  Scien- 

tl.^Jt.  Oakland. 
Architect — William  E.  Milwaln,  Pacific 

Bldg..  Oakland. 
Contractor — F.  W.  Maurice,  1362  E-25th 

Oakland. 
Filed  Julv  15.  1924.  Dated  July  14,  1924 

Rough  frame  up   $837.50 

1st  coat  plaster 837.50 

Completed   and   accepted 837.50 

Usual  35  days 837.50 

TOTAL  COST.  $3350 
Bond,  yes;  Sureties.  Globe  Indemnity 
Co.;  Forfeit,  none;  Limit,  75  days  from 
July  14,  1924;  Plans  and  specifications 
filed. 


APARTMENTS 

(3697)     2208     GROVE     ST.,      Berkeley. 

Apartments. 
Owner — Catherine  Williams,  San  Lean- 

dro. 
Designer — Wilson   D.   Ellis.   2236   Grove 

St..    Berkeley. 
Contractor — Wilson  D.  Ellis  2236  Grove 

St.,  Berkeley.  $15,000 


DWELLING 

(3698)  2244  McGEE  AVE.,  Berkeley. 
Dwelling. 

Owner — Otto  Johnson,  2435  Spaulding 
Ave..   Berkeley. 

Architect — Dodge  A.  Reily. 

Contractor — Otto  Johnson,  2435  Spauld- 
ing Ave.,  Berkeley.  $2900 


ST., 


APARTMENTS 

(3699)      1638-40-42-44       OXFORD 
Berkeley.  Apartments. 

Owner — J.   W.   Cardwell. 

Designer — J.   H.   Wolbald,   1709   Sonoma 
Ave..  Berkeley. 

Contractor — J.   H.   Walbold,    1709   Sono- 
ma Ave.,  Berkeley.  $9000 


DWELLING 

(3700)  1S63  SAN  RAMON  ST.,  Berke- 
ley.  Dwelling. 

Owner — D.  Campbell,  2421  Oregon  St., 
Berkeley. 

Architect — None.  $4500 


RD., 


DWELLING 

(3701)      937    SANTA      BARBARA 

Berkeley.  Dwelling. 
Owner — C.    W.    Beach,    2223    Chapel  St., 

Berkeley. 
Architect— A.   R.   Wilmot,    1713   Allston 

Way.  Berkeley. 
Contractor — C.    W.    Beach,   2223    Chapel 

St.,   Berkeley.  $4200 


DWELLINGS    (7) 

(3702)  NE  COR  MONTANA  &  BOS- 
ton,  N  Montana  St  37  -  74  -  111  - 
148  -  185  E  Boston,  NW  cor.  Mon- 
tana St.  and  Wilson,  Oakland. 
Seven    l-story    5-room    dwellings. 

Owner — J.  F.  Stoll,  2334  Telegraph  Av., 
Oakland. 

Architect — None. 

Contractor— Willis  F.  Lynn,  208  Com- 
mercial  Bldg.,   Oakland.  $3800 


DWELLING 

(3703)      LOT  70  JOAQUIN  MILLER  RD, 

Oakland.      1-story   3-room   dwlg. 
Owner — Wm.   S.    &   Carrie  Deacon,   4216 

Shatter    Ave.,    Oakland. 
Architect — None. 
Contractor — Jacob    House    &    Son,    1640 

Alston   Way,   Berkeley.  $1800 


DWELLING 

(3704)      W     PARK     BLVD     500     N     EL 

Centro       Ave..       Oakland.       1-story 

5-room    dwelling. 
Owner — H.     W.     E.     Kemp,     1703     24th 

Ave.,   Oakland. 
Architect — None. 
Contractor — Jos.    Coward,    5429    Shatter 

Ave..  Oakland. 


MOOO 


DWELLING  ^^  „„„ 

(3705)  E  RICHMOND  BLVD  OPP. 
Randwick,  Oakland.  li/4 -story 
5-room    dwelling. 

Owner— Frederick  H.  Reimers.  Trib- 
une Tower.  Oakland.  ,,--„ 

Architect — None.  $4750 


CABINET  SHOP 

(3706)      E   SAN   PABLO   70  N  24TH   ST. 

Oakland.        1-story     brick     cabinet 

shop. 
Owner — F.   G.   Jones.    1217   Webster   St., 

Oakland. 
Architect — None.  $5500 


DWELLINGS    (2) 

(3707)      W     BEST     AVE     140     &     180     N 

Trask,       Oakland.        Two       1-story 

5-room   dwellings. 
Owner  —   A.   J.    Flagg,    3046    Seminary 

Ave.,  Oakland. 
Architect — None.  $3500  each 


DWELLING 

(370?)      E    55TH    AVE    40    S    ROBERTS 

St.,  Oakland.     1-story  5-room  dwlg. 
Owner — Andrew   Stenbro,   4340   Division 

St.,  Oakland. 
Architect^ — None.  $3000 


G.^RAGE 

(3709)      E  MONTE  CRESTA  100  S  LIN- 

da,  Oakland.     1-story  concrete  gar. 
Owner — Mrs.  Greenwood,  Oakland. 
Architect — None. 
Contractor — E.   T.   Leiter   &   Sons,   3601 

West   St..   Oakland.  $1450 


O.^KLAND     BUILDING     TOTALS     FOR 
JUNE,  1024 


building 
1924. 

Cost 

$793,223 

42.850 

3,500 

23,400 

95,750 

13,200 

44,100 

169,500 

33,000 

82,700 

11,400 

1,700 

9,000 

2,000 

4,000 

36,000 

15,000 

40,950 

3,700 

7,175 

6,400 

4,000 


Summary  of  applications  for 

permits  for  the  month  of  June, 

No.  Permits 

1-story  dwellings    ....  262 

1-sto.  2-fam.  dwellings  7 

1-sto.   3-fam  dwellings  1 

IV2 -story   dwelling....  5 

2-story     dwellings....  14 

2-sto.    dwlgs   &   stores  2 

2-story  flats    7 

2-story    apartments...  12 

2-sto.   apts.   &  stores..  2 

3-story    apartments...  2 

1-story  stores  4 

1-story  office    6 

1-story    schools    6 

1-story   factory    1 

1-story    stable    1 

2-sto   club  &  gym 1 

1-story    brick   stores..  2 

1-sto.     brick    garage..  2 

1-sto.    brick    shop 1 

1-sto.  brick  addition..  3 
1-sto.  br.  &  tile  garage  3 
1-sto  br.  &  tile  addn,. .  1 
2-story  brick  tile  &  con- 
crete club  &  stores  1 
1-sto.    tile    garage....  5 

1-sto.  tile  store    1 

1-sto.    tile    battery   sta.  1 

1-sto.    tile    addition...  1 

1-sto.    cone,   stores....  1 

1-sto.    cone,    laundry..  1 

1-sto.    cone,    garage...  6 

2-sto.  cone,  warehouse  1 
10-story  concrete  office 

&    store   bldg 1 

1-sto.  garages  &  sheds  232 

Electric  signs 28 

Roof    signs    2 

Billboards    39 

Additions    107 

Alter.    &   repairs 160 


40,000 

21,325 

1,350 

2,500 

500 

15,000 

12,000 

52,140 

25,000 

600,000 

49,023 

9,044 

1,025 

1,191 

93,369 

148,293 


TOTAL    936       $2,527,008 


COMPLETION  NOTICES 


ALAMEDA   COUNTY 


Recorded  Accepted 

July  11,  1924— POR.  LOT  3,  ELK.  9, 
Map  of  the  Pacific  Homestead, 
Oakland.  R.  E.  McMann  to  A.  J. 
McPhee    July    10,    1924 

Julv  11,  1924 — COM.  AT  A  PT.  ON  N 
line  of  17th  dist.  156  E  of  San  Pab- 
lo Ave.  thence  E  75  N  108  W  75  and 
S  108  to  beg.  R.  E.  McMann,  lessee 
as  agent  tor  R.  B.  Ayers,  owner, 
to  A.  J.  McPhee   July  11,  1924 

Julv  11,  1924 — POR.  OF  BLK.  105, 
Higley's  Map  of  Clinton.  Wm. 
Rettig   to   O.  F.  Lyons.. July   10.   1924 

July  11,  1924 — LOT  16,  BLK.  C,  Oak- 
land Highlands.  A.  H.  Jasper  to 
Harrv    Meyer     July    3.    1924 

July  10,  1924  —  NE  COR.  SANTA 
Clara  Ave.  and  Mound  St.,  Oakland. 
Pauline.  O.  E.  and  A.  C.  Scheerer 
to   E.   Maasberg    July   1,   1924 


U                                               BALDING     AND     ENGINEERING     NEWS  s-'-^^'^'  ^"'^  ''■  "^* 

j„ly   10     1924-LOT  11   and  NW   12 ^^  SW   35   SE   121-7.   J.   M.   Wright   to  BUILDING    CONTRACTS 

W  W  warren  to   wnuii      j^jy' j      1924  Northbrae,    Berkeley.    Raymond    T.  

T.nv    in"i924— LoT'e'and    SW    12%  Farmer  to  Talyor  &  Jackson. ....  .  BUNGALOW 

T  ot    7 '  Man   Sunset  Tract    Oakland.  J"ly,  ^^Jt  SAN  JOSE,  NE  Corner  of  4th  and  Jul- 

w    H    Warren     to    whom    it    may  July  16,  1924— FOR  OP  LOT  41.  KEY  j^n  sts.  All  work  for  Bungalow 

„„?rr,                                    July    1,    1924  Route     Acres.     Justus     Norris      to  owner— Hazel   Brown,    213    S   10th,   San 

T,,^^    in      1924— com'  AT'pT.    on    N  whom   it  may   concern     July   15    19..4  j^gg. 

«Lnnd    Jit     125    W    Franklin    th    W  July    16,    1924— FOR    LOTS    4    AND    5  Architect— None. 

ff  N  inn  F  25  S  100  to  pt  beg,  Oak-  Blk  5  Map  entitled  '•Corrected  map  Contractor— Giles  Adrian.              ,„,„„, 

L^r°4ijii|fo°neSo%bo|webb  ^^^f^^.^T^.j^^^^:^^  ^^j.- ;^"e'^u^p^".^.^".^.'.^^^."^.^"■a 

-I     "lil£"?T^Kfcl^i°t^  A  .uly-16,-1924--LOT;v-B/i^>;E^Wf^  ^X^etT^a^^d  "accepied"  y. ! ! :  i  l 

St.,    Oakland.      A    A   mcnai  piedmont    Heights,    Oakland.  3^    ^   yg    ^fter     1200 

Meyers.       . ....... .•.•■•;Juiy^^^  Edward    Shearer    to    whom    it    may  ^lu,                        TOTAL  COST,  $4800 

■'"ive   VklanT    W  At^rofl  to  whoS                concern   A,"  •„• '  W/i"'?  ^m'ap^  Bond,    none;    Forfeit,    none;    Limit.    90 

it  ma?  concern            ..?Juy  10,   1924  July    16.    1924-LOT    2    BLK    3    MAP  days    from    July    12.    1924;    Plans    and 

Ju'iV"!?"  19T4-s"e    -CROXTO^     and  g-.^Pf  °   g^^'  £f„tll1"iu?y  ■5^-24  specifications  filed^ I 

Piedmont     Aves      Oakland        Pierre  j„Vy   16?  1924-BEG.    ON   N   LINE   OF  ALTERATIONS,  $1250;  Post  nr.  Market  \ 
Chanquet    to    Fred    Hambleton  ^y^^    ^^    ^^^    ^   d^^^    S'    the"<=e    W  """^    San    Jose;    owner.    M.    Finley;    con- 
July  io,' •l924-LOT-6;^BLK'6^hous^  tl-i\'I^^Arji^^l-rlV^^%'rt  ^hl-n'^e"    '■    ^-    '^^'"''      ^'^"^      ^"^ 
^"ober°s"of  to'^w^h^'m^'it^miy'^con^er?  Walkfr  Co.,  .agt.;  to  Scott  Co     Inc;  oTE^NGf ilEDS,  $9000;  Keyes  &  Third 
Roberson  to  wnom             j  ^^^^^   L.    Zeis..  ....... ..July    14,    1924  j^^^     owner,     Peterson     Kart- 

T„iv-9"'i924-LOT'i4Resub   Hillside  J^l^  !«/  "24-LOT  12  BLK  K  TOLER  ^j,^^^     j^^y^g    &    Third,    San    Jose: 

July   9,    19.:4     ,^,'-'^,^i,„     %fi,__    prppd  Heights    Addition,    Oakland.     Kicn-  enntractor     R     O.    Summers,    17    N 

?o"TH'wmiams       "^^         -T^.fy   8     1924  ard  A.  Smith  to  whom  ^  may  con-  §?i?st    San  J°««- 

Tnlv  ^4     19T4-POR  LOTS   104   &   105  cern    July  16.  1924  gMALL  STORE,   $1800;  SW  Cor    10th  & 

SzitSi  £r,5Lranr  J^oZ"l! * ?^-37^°s'^?th^^Saf  ^Sse°-:"; "  "'"[ 

B^iSo£''--^"''::":^'r-:^  liens  filed  ^^^ii^^ci^r^iL-^it:  ii\T-rr^^'. 

JuTy  14    ■24— 1148' E  FIFTEENTH  ST  bishop   Hanna,   San  Francisco 

i^'ts^-  '■  ""•  ^™^'^°"fury  !2^"1^24  AI^AMEDACOUNTV  ^°^^o1i''n!='SaVToT4;  *o'4°n"eV,'^^Lf  e!  ^. 

Tulv      14       1924— Ne"cOR.      SIXTY-  Recorded                                                  Amount  Sub.  Div.  Co.,  1490  E  St.  John. 

•'"second  and  Shattuck  Ave.,  Oakland  ?u,y   12    1924-PTN  LOTS  16  AND   17  RESIDENCE,      l/;^-story       JfJO^^Sa" 

E    L    Ingram  to  whom  It  may  con-  Blk  25    Map  of  Warner  Tct,  Brook-  Antonio   &.l'th,   San   Jose,   owner, 

cern          ... July  l^-  1924  [yn   Twir    Geo  C  Young   (as  Young  E.   N.    Curtis,    San    Antonia    &    17th. 

Ju°y   14     1924— SW     OOR.      E-FOUR-  i^ardVare   Co)    vs   A   J    Michaelson  San  Jose;  architect.  Binder  &  Cur- 

teenth   St.   and   40th   Ave.,    Oakland.  i^drL  Hewitt $54.05  tis,    35    W    San    Carlos     San    Jose 

May      Fuchs      to      Murch-Williams  ju'Jy    n      1924  —  S    SIDE    OP    HUFF  contractor,    Morrison    Bros.,    Bldrs. 

Construction  Co July  14,  1924  ^-y^     \^q    yj^    ^f    Callan    Ave.,    San  Exchange. 

July    12,    1924 — LOT    13    Map    ueo    W  Leandro.        Ambrose     Brothers     vs.                               ^ 

Austin's    Sub    of    Ptn    of    Lakeview  p    y^^  Borden,  J.  C.  Knust   (Borden 

Terrace,    Oakland.        A   A    Richards  &'  Knust)     ^lOS.  fJOMPLE'^ION     NOTICES 

to  whom  it  may  concern. July  11,  1924  j^,y  jj     i924_poR.  LOTS  16  AND  17  OUHiriiri-lVTi     « wxiw"" 

July   12,   1924— LOT  91   Map   Academy  gjj^     25,    Map    of      Warner      Tract,  „,   .  „  .       ,-niiiVTV 

Homestead,  Oakland.     M  E  Roberts  Oakland.     H    J.  Knuppe,  J.  R.  Rice  SANTA      CLARA      COXJNTV 

to  Murch-Williams  Constr  Co.  ..  ...  (Reliable    Plumbing    Co.)    vs.   Alvin  Arreoted 

July   12;-i924::s-CRiTTEk^D"|N^l3f  *  ,u^. -ir?9lrL^OT^-l^- B^L^K^'U' ^^l^p"  -^    i-7-J  i?.?,-  Tr'mfSg 

^^u'h^tn-towrJi^u'^may^cfn^cIrnf  °L^^^rg°bisi°n^e^^"n^der\?fe  ^^^'^  -^"■-^^^^""^"'^^-"14 

^^:sJ:M^^i$^  -^'^^-^^-^.^i^.  ^v^WM^M^ 

CashintoA..elFMarshaU^C^..  ^-.y^-.  -/--H-^I^OT  11    BLK^  B^^  lln^"o^e^.'    ^"l  iBr^rto'.?  £wfo| 

-ira^^Pr^o^^^;;;r^Hlll^^r"ac;rBS?^  "-es  Anderson  vs    G    P   Wynkoop^^  ^^^T^^^^IJ^I^'T 

lV.erl  °-«".^.'.^.  .'^^^SX  ''l2-^l?24  -^;,--.,  ^tl^^-^i.  ^^-Re^r'n'^^^^vS  B  wl^d  ^o  ^!;°or1t'm^"  c      clrn^^^ 

July    12,    1924— COM.    Ft   E   Broadway  Mrs."  Clara    Powell    and    San    Fran-  •, '  ' 'c' 'Va^;  '  V  n-rs' ^' ANn   6   BLK   2 

55  N  i2th  St.  th  N  45  E  100  S  45  W  cisco    Builders     Inc     $100.00  ■'"'y   f'  ,1^24~"^P^^   ^c   5.?  L^   Tn«-' 

?00   to   pt.    beg.,   Oaklan_d.      Oakland  juT/Ts,   1924-1906  9iTH  AVE.,  Oak-  fe"i?°Xiffer  to" whom   U  may  con: 

Bank   by  F  J   Walker  Co,  Agent  to  j>^  '    prancis    Cracknell   vs.    A.    J.  FN  Ffeiffer  to   whom   '\"\^y  J-^l^o^- 

^io^rs^C^'^Jufy  ?°  J  ^r^uVge^on"'^^'  Mickalson  and  C.  L.  Hewitt ....  $65.00  ^^cern    .  ^^..^^.  p^^- ^^^-Jy  ^^^^^ 

Floors  CO,  Juiy  »,        a  '■^^^^^   ^^   ^^3^                           _ ^ .  Dwine  Sts.,  San  Jose.     Cesare  Malta 

Tnlv   15'  '1924— FOR  LOT  A  MAP  OF  to  Charles  Ricca Jiily  f.  1924 

^"i^oll\'ge'court^°0^klfn|  Willard  W.  RELEASE   OF   LIENS  ''^'/'''T^f  ^cS'^lfs^   ^Gilr''o'y- 

King  and  Birdie  Fay  King    o  R.  C  ^h    and    Old      Gdroy   Sts.,   ^..Iroj. 

T  ¥'"f?    iV9VVnT'l"m-K    C   HOP-  ALAMEDA   COUNTT  R^dtke               ...    July   8,    1924 

^"kTns  Terrlt7M°a'p  No^'^B^rK.  ,    ,               Amount  JulV    9     1924-LbTS   45   AND   46   BLK 

^ifk  ^B%?k7un^d  ^to    Whom    it    may  R^ecor    ed  ^^^^_^^^    ^^^^    ^^    Amount  %J!,!!'%'L'X\riTo^^ 

concern     •„•„■/•  VAt  "  Vl2     JOAQUIN  lersberger's  Map  of  the  Ranches  of  ft  may  concern      .    July   8,   1924 

^M^lllerAcr'el%^?and''j.V?i?aYte-  ^'""t^„^"^t?°S'"rrirz"^to"'    Rof  Ju'ly    9"%'9°24-LoT    5    BLK    6    Scale        , 

son  to  Whom  U  may_con<=ern......^^  ^^^^n^CoS  .^. "^.  Jo°7jlO  -act  J, -^^^--^Alto      Jam  s  B       | 

^"i^ap^^of\^h^rD^e°^o^?ri^t.^i^r^uU^  ^^  "^is^T  bSS^'^S'So-  Juiy' V,'  1924-LOT  '  27'  BLi;'2!/M/^" 

?fLt-"?t-ma?co°n'^^r?:.?ulrr24  ^o^C^^^?  mc1io^-L^o-L-l?ft^''ol|-^^  ^llT^^^^^^  "^"^^^^ 

•'"ifghfh  irir^%t^^S,elWl:  '-KV'^'^&i^  'ISPd^^g  ^b-  ju\°y  T?,°r924^^N^^9rL&"T  ,yii-i\':' 

l\§d.    G    Merlino   to   John^Armelln^^  FF^^ 3  SSf-AV^^-  S^el"s^lf^rfo  ^^^h^om^^t  JSl^^^ 

-^?  A^ave^^rc7u^roIkfa^nf.   'I   ^l  '''^^^^^^SJ^^.  -^iy"  10™  1924-FTN  -LcH^rBl^K    f 

c°ern^-.°r:^".^?.:!"°'"."u?y^^l5":°?924  ^^STt^^^lt^'l^id^  a^n^d  Itilll^cffistf Ma4%"Jf\o"  W^^g  ^ 

-  eV^H"^^-|1^°no^cr?y^^on-l^d''^S-.  ^^^  il^f^^o'c^^^e  ,  -^iT^-^n'  WILLIA^"^^T  ^f 

Robinson     agent,    to    _H.^HPorter^^  J u^y  ^f  f  4_NO.  2 ^ 9^ m^^^^^  W   10th  St.^  ^  on   W^illiam  «x70  f^t 

July  14    1924-1508  GRANT  ST,  Ber-  O'^'^'^^-'^'Kr  Jhol,                                $197  32  Oren   P.   Holaday,   A.   May   Holaday 

£>-■  .^!'^.^"."!!"l"jtiy^0f°l*924  -iri5Nf2]^°8^^0^E-POURT^E?,TH  ^^to  whom   it_m^ay^cone.rn^.^ul^^  14^24 

^"^^y^T^alT^O^a^kllid^^G^  4.'  ^Tll  ^^4.5?^^ r^^k   ^"u^^^^^  il\o\f^o"%!L'^^'ootl'^on^.°i  h 

-ii^'^TeV^ri^cI^O^a^kliU^^C?  #.  ^Tf-  '"^erlV^^  Wf  eV|?£e|f  |  J>^  P,—  ^nc^n"  .^:-.-.™.°JuV|;S24 

-—  to  w-„  ., -- .7u"l=;T4;-i924  Ju§"f  "vi;|Sl™;L^,  ^^Jl,  ^-bld-T^^Sliifnif^G^e^r^? 

central  Ave  thence  NB  35  NW  12%  Green   and   Est   of   Zadig 


Saturday,   July   19,   1924 


BUILDING     AND     ENGINEERING     NEWS 


July  18.  1924— PTN  LOTS  1.  2  AND  3 
BIk  2  Mrs.  Helen  L,  Beal  to  E  D 
Mlnton July    11.   1924 

July  12.  1924— LOT  5  BLK  13.  S 
Knnge  6  W  Lick  Hom<-sttad,  San 
Jose.  C  Carlson  to  whom  It  may 
concern July    11,    1924 

Julv  12,  1924— LOT  4  BLK  13  8  R  6 
\V.  Llok  Homestead,  San  Jose.  C 
Carlson  to  whom  It  may  concern .  . 
lulv     U.     1924 

July  12,  1924 — LOT  19  BLK  3,  Rose 
Lawn,  San  Jose.  John  D  Black  Sr 
and  Lucy  A  Hhick  to  \\\u>m  it  may 
concern July  10,  1924 

July  11.  1924— SE  24.60  ¥T.  OF  25 
and  NW  13.10  ft  of  lot  24  blk  19 
I'arkers  Addn  to  East  San  Jose.  R. 
K  Ford  to  whom  It  may  concern.. 
July   11.   1924 

Julv  11,  1924— LOT  20  HANCHETT 
Court.  B.  J  .Smith  to  whom  It  may 
concern    June   11,   1924 

July  11,  1924— LOT  21  BLK  15  ROSE 
Lawn  K-13.  James  H.  Overbay  and 
Mamie  A.  Overbay  to  whom  it  may 
concern    July    10,    1924 

♦ 

LIENS  FILED 


SAi\T.\       CLARA       COUNTY 


Recorded  Amount 

July  11,  1921—18.126  ACRES  PART 
34.185  acre  tract  of  Mrs.  Lucler  in 
Palo  Rancho.  Sunset  Lumber  Co. 
vs  Est  of  John  Moreno,  defld,  and 
wife    $196.15 

July  7,  1924 — ON  SANTA  CLARA  & 
Los  Oato.'s  Jload  SW  25.023  chs  NW 
14.818  chs  NE  12.425  chs  SE  5.275 
chs  NE  12.608  chs  to  road.  I  Alle- 
prrini.  E  (lirolanii  and  C  Girolami 
vs   Amanda    E    Dougherty $49.40 

July  15.  1924— LOT  12  SUB  BLOCK 
39  Reeds  Addn.  Borchers  Bros,  vs 
Sadie  E.  Weaver $372.45 

July  15,  1924— LOT  12  BLOCK  39. 
IS.  H.  Chase  Lumber  Co.  vs  Sadie 
E.    Weaver     $470.99 


EELEASE  OF  LIENS 


SANTA   CL.VRA    COUNTY 


Recorded  Amount 
July  9,  1924 — LOTS  5  AND  6.  Lake 
House  Tract,  San  Jose.  Elwood 
Hiatt,  $6362.58;  P  E  Buck,  $256;  W 
M  Field,  $260;  Southern  Lumber  Co, 
$2015.42;  James  Hiatt.  $268;  Charles 
Buettner,  $180;  Harry  Hiatt,  $180;  P 
J  Miranda.  $295  to  A  B  Pickett.... 
July  11,  1924—18.40  ACRES  PART 
44.839  acre  tract  Id  to  Winchester 
situate  on  Santa  Clara  &  Los  Gatos 
Rd.  A.  E.  Holmes,  W.  L.  Holmes  to 
A.  P.  Marston,  Maud  Marston,  C.  C. 
Miller,  John  H.  Brown $205.33 


BUILDING    CONTRACTS 


FRESNO    COUNTY 


'     DWELLING  and  garage,  $5100;  No.   144 
Thesta     St.,    Fresno;     owner,     Lena 
1  and    Dave    Young,    Premises;    con- 

tractor. G.  P.  Nixon. 
1     DWELLING  and  garage,  $5000;  No.  577 
1  McKinley   Ave.,   Fresno;    owner,   W. 

i  T.   Harris. 

I     DWELLING,   $4600;  No.   1455   Roosevelt 
•  Ave.,  Fresno;   owner,  C.  J.  Lee,   337 

I  .San  Pablo  Ave..  Fresno;  contractor, 

W.    H.    Richmond. 
;     ALTERATIONS.    $4500;    No.    535    H    St., 
;  Fresno;   owner,   California   Packing 

Corp.,  231  Fresno  St.,  Fresno;  con- 
tractor. F.  J.  Stone,  Mason  Bldg., 
Fresno. 


COMPLETION  NOTICES 


FRESNO    COUNTY 


Recorded  Accepted 

July  8,  1924— LOT  2  BLK  3.  High- 
land Park.  Fresno.  W  H  Richmond 
to  whom   it  mav  concern. July  7,   1924 

July  9.  1924— RBEDLEY.  Reedley 
Joint  Elementary  School  to  whom 
it  may  concern July   7,   1924 

Ji'ly  11.  1924— LOT  12,  tus  Hill,  North 
and  South  Extension,  Fresno.  Car- 
sten  Sonniksen  to  whom  it  may 
concern    July   10,    1924 


LIENS  FILED 


FRESNO    COUNTY 

Recorded  Amount 

July  8,  1924— W  135  FT.  OF  N  50  ft. 
Lot  68,  Moiitpellier  Tract,  Fresno. 
Bingham-Wenks  Planing  Mill  vs  E 
E  Horner    $1"! 

July  8,  1924 — Same.  M  Kellner  &  Son 
Lumber    Co    vs    Same $539 

July  8,  1924 — Same.  Maisler  Bros 
Lumber  Co   vs  Jacob   Stuckert .  . .  .  $46 

Julv  8,  1924- E  V4  LOT  3  S  ^  of  NW 
H  of  Lot  2  Blk  D,  Wolters  Co. 
Routt  Lumber  Co  vs  T  F  Saunders 

$89 

July  8.  1924— LOT  17  BLK  2,  Wood- 
lawn,  Fresno.  Routt  Lumber  Co  vs 
Tom     Contorakis $71 

July  8,  1924— LOTS  6  AND  7  BLK  1, 
I'alm  Heights,  Fresno.  Sunset 
Lumber  Co  vs  Jack  W  and  Edith 
M  Bandy  and  Valley  Bldg  &  Inv 
Co  $703 

July  8,  1924— LOTS  4  AND  5  BLK  1, 
Palm  Heights,  Fresno.  Same  vs 
Same    $"06 

Julv  8,  1924— PTN  LOTS  20,  21,  22 
Long  Tract,  Fresno.  Same  vs  Val- 
ley  Bldg  &   Inv  Co $528 

July  9,  ia24— LOTS  6  AND  7  BLK  1, 
Palm  Heights,  Fresno.  Tom  Prich- 
ard  Planing  Mill  Co  vs  Jack  W 
Bandy   and   Valley   Bldg  &   Inv  Co. 

$768 

July  9,  1924- LOTS  8  AND  9  BLK  1, 
Palm    Heights,    Fresno.       Same    — ■ 


Sar 


707 


July  9,  1924— W  100  FT.  of  N  10  FT. 
Lot  22  W-100  ft.  Lot  21  and  S  15 
ft.  Lot  20,  Long  Tract,  Fresno.  E 
L  Golden  vs  Valley  Bldg  &  Inv  Co 

$179 

July  V, 'i924— SE  10  FT.  LOT  14,  all 
Lots  15  and  16  Blk  28,  Fresno.  J 
R  Church  vs  Sam  Dionisio  and  Fred 
Mutti    $84 

July  10,  1924 — NE  50  FT.  OF  SW  110 
ft.  of  Villa  Lot  1,  Frey  Addition, 
Selma.  Fisher  Glassford  Hardware 
Co   vs   Robt   W   English $40 

July  10,  1924— LOTS  6  TO  9  BLK  1, 
Palm  Heights,  Fresno.  C  G  Cowie- 
son  vs  J  Bandy  and  Tom  Prichard 
(2  liens)    $280  and  $60 

July  12,  1924 — LOTS  3  AND  4  BLK  8, 
K.  B.  Heights,  Fresno.  J  D  Hal- 
stead  Lumber  Co  vs  K.  B.  Hts  Co. 
and    Al    Snell $156 


BUILDING    CONTRACTS 


SAN   JOAQ.UIN    COUNTY 

BANK  BLDG.  ^      ^ 

PTN   LOTS   10,    12   AND   16   BLK   4,   E   of 

Center    St.,    Stockton.      All    granite 

work       and    the    Manti       limestone 

work    for    Class    A   bank   and    office 

building. 
Owner — Commercial  &  Savings  Bank  of 

Stockton  a  Corp.,  Stockton. 
Architect — Bakewell      &      Brown,      251 

Kearny   St.,   San   Francisco. 
Contractor     —     McGillvray   -   Raymond 

Granite  Co.,   634   Townsend  St.,   San 

Francisco. 
Filed  July  12,  '24.     Dated  July  8,  '24. 

TOTAL  COST,   $ 

Bond,    limit,    forfeit,    plans    and    specifi- 
cations,  none. 


FURNISH  ALL  SHEET  METAL  WORK 
and  furnish  and  erect  hollow  metal 
doors,  also  furnish  and  erect  all 
Campbell  metal  windows,  etc.,  on 
above. 
Contractor  —  Forderer  Cornice  Works, 

269   Potrero   Ave,,    San   Francisco. 
Filed  July  12,   '24.      Dated  July  8,  '24. 
Complete    and    install    all    metal 
window      frames      on    or      before 

Sept.    1,    1924 

Remainder   of    work    to    be    com- 
pleted on  or  before  Jan.  1.  1925.  . 

TOTAL  COST,  $22,000 
Bond,  limit,  forfeit,  plans  and  specifica- 
tions, none. 


ALL  ORNAMENTAL  IRON  WORK,  in- 
cluding stairs,  etc.,  on  above. 
Contractor— H.  Jailer,  W.  Pfister  &  E. 
Wolff  (as  Peerless  Ornamental 
Iron  &  Bronze  Co),  1528  Folsom  St., 
•San  Francisco. 
Filed  July  12,  '24.     Dated  July  — ,  '24. 

TOTAL  COST,  $2946 
Bond,  none.  Limit,  Jan  1,  1925.  For- 
feit,   plans   and   specifications,   none. 


BUILDING 

LOT  13   and   12%    Lot  12  Blk  B,  Stock- 
ton.    All  work  for  building. 

Owner — Thomas   E.   Connolly,   214   East 
Flora  St.,  Stockton. 

Architect — None. 

Contractor — M.   A.   Orcutt,   616  N-Grant 
St.,  Stockton. 

Filed   July   f,    '24.      Dated    July   3,   '24. 

TOTAL  COST,    $14,895 

Bond,   none.     Limit,   120   working  days. 

Forfeit,   plans  and  specifications,  none. 


HORSE  barns.  $11,000;  No.  1302  E- 
Charter  Way,  Stockton;  owner,  San 
Joaquin  County,  Stockton;  con- 
tractor, H.  H.  Henning,  1751  Ber- 
keley  Ave.,   Stockton. 

DWELLING  and  garage,  $5000;  No.  721 
W-Elm  St.,  Stockton;  owner,  N.  O. 
Voorheis. 


COMPLETION  NOTICES 


SAN  JOAQUIN    COUNTY 

Recorded  Accepted 

July  9,  1924— HIGHLAND  AV.,  Tracy 
Lorin  M  Isabell  to  Wm  Braasch.... 
June  30,  1924 

July  9,  1924 — HIGHLAND  AV.,  Tracy 
Lorin  M  Isabell  to  Wm  Braasch... 
June    30,    1924 

July  9,  1924— NE  AMERICAN  AND 
Lindsay,  Stockton.  Trinity  Luther- 
an Church  of  Stockton  by  Fred 
.1  Conzelmann  and  Rev.  Geo  C 
Jacobsen,  as  owners  to  Stockton 
Plumbing  Supply  Co,  June  18,  1924; 
Hild  Elec  &  Mfg  Co,  June  18,  1924; 
Carl   Nelson June   18,   1924 

July  12,  1924— LOT  16  BLK  9  Plat  of 
Lake  Park,  being  subdivision  of 
Ptn  of  City  of  Stockton.  Ralph  E 
Thompson  to  Lloyd  B  Murphy  and 
Chas  Heffernan July  7,   1924 

July  12,  1924 — LOT  12  BLK  9,  plat  of 
Lake  Park  being  sbdvn  of  Ptn  of 
City  of  Stockton.  AlfrexJ  J  Cannon 
to  Lloyd  B  Murphy  and  Chas  Hef- 
fernan     May    7,    1924 

July  12,  1924— LOT  15  BLK  9,  plat  of 
Lake  Park  being  sbdvxn  of  Ptn  of 
City  of  Stockton.  Jack  O'Connor  to 
Lloyd  B  Murphy  and  Chas  Hefter- 
nan    July  7,  1924 

July  12.  1924 — LOT  13  BLK  9,  plat  of 
Lake  Park  being  sbdvxn  of  Ptn  of 
City  of  Stockton.  George  D  Nullis 
to  Lloyd  B  Murphy  and  Chas  Hef- 
fernan     July    7,    1924 

July  14,  1924- LOT  9  BLK  2,  Map 
West  Stockton.  A  M  Tunnell  to 
A    M    Tunnell July    11,    1924 

July  14,  1924— LOT  3  BLK  2,  Map  of 
West  Stockton.  A  M  Tunnell  to 
A  M   Tunnell July   1,    1924 

LIENS  FILED 


SAN  JOAaUIN    COUNTY 


Recorded  Amount 

July  8,  1924— S  51  FT.  10  IN.  of  each 
of  Lots  10  and  12  Blk  101,  South 
of  Mormon  Channel,  Stockton.  Tom 
Scally   vs   Joe   Sousa $191.39 

July  11,  1924— S  51ft.  10  in.  of  each  of 
Lots  10  and  12  Blk  101,  South  of 
Mormon  Channel,  Stockton.  San 
Joaquin  Brick  Co  vs  Joe  Souza.  $51.03 


BUILDING  CONTRACTS 

SACRAMB  VTO  COUNTY 

BUILDING 

W  &  K  TRACT  24.  All  work  for  build- 
ing. 

Owner — Carl    B.   Wapple. 

Architect — None. 

Contractor — Chas.    Peterson,    El    Monte 
near    Douglas,    North    Sacramento. 

Filed  July  9,   1924.  Dated  June  9,  1924. 
Payments   not   given. 

TOTAL  COST,  J4800 

Bond,  Forfeit,  Limit,  Plans  and  specifi- 
cations, none. 


BUILDING 

S   80  FT  LOT  1936  W  &  K  TRACT  24. 

All  work  for  building. 
Owner — Mrs.  Geo.  O.  Barnes,  2601  K  St. 

Sacramento. 
Architect — None. 
Contractor — Paul    R.    Opdyke,   1009    7tli 

Ave.,  Sacramento. 
Filed  July   9,    1924.    Dated  July   8,   1924. 
Payments  not  given. 

TOTAL  COST,  |13,495 
Bond,  Forfeit,  Limit,  Plans  and  specifi- 
cations,  none. 


40 

ROOMING    HOUSE  ^,   ,,    ^    ^ 

NO.  319   K  ST.  being  E    %    of  W   %   Lot 

6,  J.  K.  3rd  ana  4th  Sts.,  Sacramento. 

All    work    for    rooming    house    ana 

Owner — Spiro    D.    Giacomelos,    916    29th 

St.,  Sacramento. 
Architect — None. 
Contractor — Harry   Goldman. 
Filed   July  — ,   '24.      Dated   July  — ,     24 
TOTAL  COST,  $12,000 
Bond,    limit,    forfeit,    plans    and    speci- 
fications, none. 


BUILDING     AND     ENGINEERING     NEWS 


FLOORING  ,,  ,     . 

LOCATION  NOT  GIVEN.  All  work  for 
114-in.  asphalt  flooring  in  R.  R. 
Sacramento    steamer    sheds. 

Owner — Southern  Pacific  Co.,  Sacra- 
mento. 

Architect — None. 

Contractor— Clark  &  Henry  Constr.  Co., 
Ochsner  Bldg.,  Sacramento. 

Filed  July  — ,  '24.  Dated  July „—■  24. 
TOTAL  COST,  $6000 

Bond,    limit,    forfeit,    none.      Plans   and 

specifications,  none. 

BUILDING 

LOT  5,  J,  K,   11th  and  12th  Sts.,   Sacra- 
mento.    Building. 
Owner — Allison  and  Maud  B.  Ware. 
Architect — None.  „    „    „^ 

Contractor — D.  McDonald,  1118  G  St., 
Sacramento. 

TOTAL  COST,  55c  per  cu.  yd. 
Bond,  limit,  forfeit,  plans  and  specifica- 
tions, none. 


STORE 

H  ST.  BOULEVARD  ABOUT  5%   MILES 

E  of  the   Ely  limits   of  the  city  of 

Sacramento.   All   work     for     frame 

store   building. 
Owner — J.  Q.   Smith. 
Architect — None. 
Contractor — H.   A.   Hendren,   3125   Don- 

ner  Way,  Sacramento. 
Filed  July  14,  1924.  Dated  July  14.  19«^ 

Payments   not   given.         ,„,„. 

TOTAL  COST,  J2394 
Bond,  Forfeit,  Limit,  Plans  and  specifi- 
cations, none. 

STORE,    1-story,    ?9000;    3667-99    J,   Sac- 
ramento; owner,   H.   Nardinelli,  820 
U,  Sacramento;  contractor,  N.  Mar- 
tinelli,   1230  E,   Sacramento. 
DWELLING,     1-story    5-room    and    ga- 
rage,   $3500;    3170    N,    (Sacramento; 
owner,   H.   C.   Baker,   4340  Mariposa 
Way,    Sacramento. 
DWELLING,     1-story    5-room    and    ga- 
rage, 12950;  2208   24th,  Sacramento; 
owner,    V.      Smith,      care      Holdner 
Const.    Co.;    contractor,    Geo.    Cole- 
man,  Box    292    Riverside    Rd.,   Sac- 
ramento. 
REMODEL  BLDG.,   $7500;  owner,  C.  H. 
Schwan,  2727  K,  Sacramento. 
DWELLING,    1-story   5-room    and    ga- 
rage, $3500;  2021  11th,  Sacramento; 
owner,    Tony    Silva,    2304    6th,    Sac- 
ramento;   contractor,    J.    A.    Lucas,  • 
1604  V,  Sacramento. 
FRAME    BANKS    and      2-room      office, 
$12,500;    owner,    Pratt    Rock    & 
Gravel   Co.,    1430    A,    Sacramento. 
DWELLING,    1-story      4-room,      $3400; 
1484    33rd,    Sacramento;    owner,    J. 
W    Newhart,   4448   H,  Sacramento. 
DWELLINGS,     2,    1-story    5-room    and 
garage   each,   $3600   each;   3116   3132 
40th,    Sacramento;    owner,      J.      W. 
Newhart.  .„„„„ 

DWELLING,  4-room  and  garage,  $2900; 
4080  11th  Ave.,  Sacto;  owner,  A. 
R.  Tyler,  4056  11th  Ave.,  Sacramen- 
to. 
DWELLING,  4-room  and  garage,  $3200; 
3157  D,  Sacramento;  owner,  G.  A. 
Reveal,  2020  J,  Sacramento;  con- 
tractor, H.  R.  Willis,  3009  U,  Sac- 
ramento. 
DWELLING,  5-room  with  basement, 
$4000;  2524  Donner  Way,  Sacra- 
mento; owner,  J.  B.  Maloney,  1718 
T,  Sacramento;  contractor,  F.  Ma- 
lonev,  3172  T,  Sacramento. 
DWELLING,  5-room  and  garage,  $4500; 
2320  C,  Sacramento;  owner,  G. 
Sulie,  1218  6th,  Sacramento;  con- 
tractor,   Kinney    &   McAdams,   Fair 

DWELLING,  1-story  5-room  and  ga- 
rage, $6500;  2942  Highland  Park, 
Sacramento;  owner,  A.  E.  Hullin; 
contractor,  J.  P.  Howell,  1837  47th 
Sacramento. 

DWELLING,  1-story  5-room  and  ga- 
rage $2800;  647  39th,  Sacramento; 
owner,  M.  C.  Valine,  2422  18th,  Sac- 
ramento 


DWELLING,  2-story  6-roora  and  ga- 
rage, $5750;  733  33rd  St.,  Sacra- 
mento; owner,  Frederick  Bott,  612 
N,  Sacramento;  contractor,  W.  B. 
Ladue,    2319   D,   Sacramento. 

DWELLING,  5-rm  &  garage  $4508;  2133 
3rd  Ave.,  Sacto.;  owner,  R.  Hag- 
gerty,  711  F,  Sacramento;  contrac- 
tor, W.  E.  Truesdale,  2116  H,  Sac- 
ramento. .._,„ 

HOUSE,  2-story  and  garage,  $7760; 
931  36th,  Sacramento;  owner,  Geo. 
&  Kathryn  Williams,  711  N,  Sacra- 
mento; contractor,  H.  H.  Baleman, 
633  Santa  Ynez  Way,  Sacramento. 

PUBLIC  GARAGE,  $9450;  1512  K,  Sac- 
ramento; owner,  Wm.  A.  Sltton, 
1130  44th,  Sacramento;  contractor, 
Jas.  T  .Randall,  1055  41st,  Sacra- 
mento. 

DWELLING,  1-story  5-room  and  ga- 
rage, cost,  $4100;  owner,  Waughan 
&    Christie,    530    15th,    Sacramento; 

TANK,  5000  gal.,  $7500;  Front  &  Y. 
Sacramento;  owner.  Associated  Oil 
Co.,  720  I,  Sacramento. 

DWELLING.  1-story  5-roora  and  ga- 
rage, $3900;  809  51st,  Sacramento; 
owner,  L.  Lagomarsino,  2205  L  Sac- 
ramento; contractor,  Thos.  B.  Hunt 
2926   S   Sacramento. 

DWELLINGS,  2,  1-story  4-room  and  ga- 
rage each,  $2900  each;  1377  &  1387 
57th,  Sacramento;  owner,  Guy  S. 
Patterson,  857  33rd,  Sacto.;  con- 
tractor, J.  W.  Hanner,  823  J,  Sac- 
ramento. 

DWELLING.  1-story  5-room  and  ga- 
rage, $3800;  1456  35th,  Sacramento; 
owner,  John  Askew,  1112^4  Q,  Sac- 
ramento; contractor,  J.  P.  Howell, 
1137  47th  .Sacramento. - 

FLATS,  2-story  4-room  each  and  ga- 
rage, $12  000;  2613  P  St.,  Sacra- 
mento; owner,  John  Stassi,  1626  S 
St.,  Sacramento;  contractor,  M.  A. 
Fratis,  1728  S  St.,  Sacramento. 


Saturday,   July   19,   1924 


Berquest  and  W  A  and  Ella  N 
Rhoden    $2641.86 

July  7,  1924 — LOT  4  BLK  — ,  Wood- 
lake.  Sunset  Lumber  Co  vs  Geo  E 
Moore    $141.95 

July  7,  1924 — LOT  5856,  Hlllcrcst 
Park,  Sacramento.  Sunset  Lum- 
ber Co  vs  H  Mertens $75.75 

July  7,  1924 — LOT  38,  Urban  Court, 
.Sacramento.  Tilden  Lumber  &  Mill 
Co,  $130.80;  Sunset  Lumber  Co, 
$194.10  vs  G  L  and  Rose  B  Rich 

July  10,  1924 — LOT  3204  Elmhurst. 
George  Jacobs  (as  Oregon  Door  & 
Window  Co)  vs  M  S  and  Marie 
Waters    $57.60 


COMPLETION  NOTICES 

SACHA,MENTO    COUNTY 

Recorded  Accented 

June  28,  1924— LOT  84  CASA  LOMA 
Terr.  Eileen  Desmond  to  whom  it 
may    concern June    14,    1924 

July  3,  1924— LOT  310  BLK  27  COL. 
Hgts  J,  H.  Hadler  &  Bertie  to 
whom   it  may  concern.. May   14,   1924 

July  9,  1924— W  45  FT  LOTS  7  &  8 
Klotz  Tct  1.  Roy  V.  Harding  to 
whom   It   may   concern.  .July   7,    1924 

July    9,    1924— LOT    7    KLOTZ    TCT    1 

exc  W  45  ft.  Roy  V.  Harding  to  whom 
It  may  concern July  7,  1924 

July    11,    1924 — LOT    9    Crandall    Tract, 
"Sacramento;   owner,   L.   Davies   to 
whom  it  may  concern  ..  .July   10,  1924 


LIENS  FILED 

SACRAMENTO  COUNTY 

«ecorded  Amuont 

July  1,  1924— LOT  1,  William  Tract, 
Sacramento.     Sunset  Lumber  Co  vs 

Julia    B    Oats $465.55 

July  3,  1924— LOT  66  and  N  10  Lot  67 
.  Heilbron  Oaks,  Sacramento.  W  J 
Clifford  and  James  A  Cowshill  (as 
Clliftord  &  Cowshill)  vs  Margaret 
E  Lewis,  Fred  Hostetter  and  Cole- 
man &  Holmes $219.50 

July  7,  1924 — E  40  LOT  2,  J.  K,  14th 
and  15th  Sts.,  Sacramento.  Sunset 
Lumber  Co  vs  Edward  W  and  N  L 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


BUILDING    CONTRACTS 

SAN  MATEO   COUNTY 


i 


BUNGALOW 

ONE   ACRE   LAND   RUJN  &  ARGUBL 
lo  Sts.,  Redwood  City.  All  work  for 
bungalow  and  garage. 
Owner — Harshall    H.    Elmer,    Redwood 

City. 
Archt.   &  Contractor — E.  A.  Olund,  San 

Mateo. 
Filed   July  3,   1924.  Dated  July  1,   1924. 

Frame  up    $1250 

Brown    coated     1250 

Completed  and  accepted   1250 

Usual  35  days   1250 

Note     , 965 

TOTAL  COST,  $5965 
Bond,  $2983;  Sureties,  Aetna  Casualty 
Co.  of  Hartford,  Conn.;  Forfeit,  none; 
Limit,  $100  working  days;  Plans  and 
specifications  filed. 

DWELLING  „     . 

E  Vi  Lot  159  Sub  No.  2  San  Mateo  Park. 

All  work  for  dwelling. 
Owner — Edw.    H.    Ohlemutz,    19-B,   San 

Mateo. 
Architect — None.  ___  ^ 

Contractor — Moody  J.  Henry  723  Cross- 
way,  Burlingame. 
Filed   July   3,   1924.   Dated  July   1,  1924.    ^ 

1st   each    month    75%    , 

Usual    35    days    25% 

TOTAL  COST,  $6433 
Bond,  Forfeit,  none;  Limit,  75  days; 
Plans  and  specifications,  none. 

ADDITION 

MENLO  PARK  SCHOOL  HOUSE,  MEN- 
lo  Park.  Addition  to  school  (l-8tory 
frame    and    plaster)  j 

Owner — Menlo    Park    Grammar    School 

District,   Menlo   Park. 
Architect — None.  ,.,.„, 

Contractor — Weeden  Bros.,  Menlo  Park 
Filed  July  12,   1924.  Dated  July   8,   1924 

Framed     HllHl 

Plastered    • };5?„c 

Completed   and   accepted 136b. ^s 

Usual  35  days 1366.25 

usual         ud,y  TOTAL  COST,  $5465 

Bond,  $2732.50;  Sureties,  Grace  E.  Por- 
ter and  Daniel  DriscoU;  Forfeit,  none: 
Limit,  50  working  days;  Plans  and 
specifications    filed. 

RESIDENCE  ,     ^ 

ATHERTON,   Cal.    All    work    for  frame 

residence   and    garage. 
Owner— Inez    R.    Perry,    307    27th    Ave., 

San  Francisco. 
Architect   —   Henry    H.    Gutterson,    526  < 

Powell   St.,   San   Francisco. 
Contractor— F.   W.   Fox,   1101  Woorsley 

Ave.,  Palo  Alto. 
Filed  July  12,  1924.  Dated  July  8,  1924 

Frame    up     '1079 

Brown   coated • "  (^ 

Completed  and  accepted 19(^ 

usual  35  days  ■  ^^o;,-^^  COST, -$7881 
Bond  Sureties,  none;  Forfeit,  $3;  Limit 
90  working  days;  Plans  and  specifica- 
tions filed.  

BUNGALOW  and  gara-ge,  $7000;  55  ft 
of  308  West  Poplar,  S  M  Park, 
owner.  J.  H.  Hahn,  711  Occidental 
Ave,,  Burlingame;  contractor,  J.  a.. 

RESHDENCB,  $7000;  Lot  294  B  West 
Poplar  near  Midway,  Ban  Mateo, 
owner,  O.  L.  Cavanaugh,  256  State 
St.,  San  Mateo;  contractor,  0.  L. 
Cavanaugh.  ,::nnn.   T  ,,*   9R 

BUNGALOW  and  garage,  $5000,  Lot  26 
Blk  M  11th  Ave,  Hayward;  owner, 
M  J.  Kelley,  San  Mateo;  contractor 
Frank  Ferrea,   712   5th,   San  Mateo. 

BUNGaSSw,  $1800;  Lot  3  Blk  6  5th 
Ave.,  San  Mateo;  owner,  Mrs.  L.  B. 
Cloud;  contractor,  Harry  Kime,  6t> 
N  "C"  San  Mateo. 


Saturday.   July   19,   1924 
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BUNGALOW^  J8000:  Lot  18  Blk  26  C 
Burllnirame:  owner,  C.  G.  Adams, 
115  Arundol,  Burllngame;  contrac- 
loi.  C.  G.  Adams. 

PLUMIlINi:  SHOP,  ?3000;  Rear  of  lot 
E  Jliddl«(ield  Rd..  Builingame; 
owner.  H.  Lauder,  1:105  BuHrtograine 
Blgme. 

SHOP,  *4000:»Rear  of  lot  E  Middlefleld, 
Rd.,  Burllngame;  owner.  J.  Lay-" 
runce,  621*  Crescent,  San  lIatj»o.", 

KICSIDENCE,  J4000;  Lot  2  Blk  \o  Hale 
drive,  Burllngame;  owner,  .  G.  T. 
Bacon. 

BUNGALOW,  $1000;  Lot  13  Bllt  55  Ber-.. 
nal    Ave.,    Burllngame;    cKyner,    G/.< 
Osyood.      Burllngame;      contr^iatof; 
Alien  &  Morahan. 

.M/riii;  l^B.SIDEXCE,  $2500;  SW  Corner 
of  CabrlUo  and  Broadway,  Burlln- 
game; owner,  R.  G.  Shomo;  con- 
tractor, S.  A.  Born,  Glazenwood, 
.^an  Mateo. 

MJALOW,  $4000;  Lot  6  Blk  21  High- 
way, Burllngame;  owner,  Chas.-B. 
Penez,  747  lath  Ave..  S.  F.;  contrac- 
tor, Crichton  &  Warren. 

BUNGALOW,  $4000;  Lot  11  Blk  A  B  St 
Hay  ward  Park,  San  Mateo;  owner, 
.las.   Styan;   contractor,   Jas.   Styan. 

BUNGALOW  and  garage,  $6000;  West 
>i  lot  159  Bellevue  Ave.,  San  Ma- 
teo; owner,  A.  D.  Codington,  231 
Griffith,  San  Mateo;  contractor,  M. 
J.  Henry,  723  Crossway,  Burlln- 
game. 

ALTERATIONS,  $1500;  320  The  Cres- 
cent, San  Mateo;  owner,  Lydia  Jan- 
sen,  320  The  Crescent  San  Mateo; 
crmtractor,  H(  Meyer,  San  Mateo. 

BUNGALOW,  $3000;  Cor  4th  and  G  St., 
San  Mateo;  owner,  C.  J.  Heentz; 
architect.  M.  Dorenson,  Buriingame 
contractor,  M.  Dorenson,  Burlln- 
game. 

i;i:X(jALOW,  l-story,  and  garage,  $10,- 
riflO;  Palm  &  10th  Ave.  Lot  31  Blk 
M  Hay  ward  Park,  San  Mateo;  own- 
er, Mrs.  E.  Crolmers,  130  11th  San 
Mateo;  contractor,  F.  Ferrea,  712 
5th.    San    Mateo. 

RESIDENCE,    $13,550;    Palm    Ave.    and 
9th   Ave.,  San   Mateo;   owner,  L.   D. 
Oundon:   architect,    S.   A.   Born   Bid. 
J  Co.,    Glazenwood,    San    Mateo;    con- 

tractor, S.  A.  Born  Bid.  Co.,  Glazen- 
wood, San  Mateo.  ■    . 

RESIDENCE,  7-room,  $10,000;  9th  Ave. 
bet.  Palm  and  Highway,  San  Mateo 
owner,  F.  W.  Loewe;  architect, 
Mitchell  &  Jackson  &  Co.,  170  2nd. 
San  Mateo;  contractor.  Mitchell  & 
Jackson  &  Co.,  170  2nd  San  Mateo. 

BUNGALOW,  $2900;  H  St.  Lot  18  Blk 
52,  San  Mateo;  owner,  Henry  F. 
Robbers,  82  Louders?  St..  S.  F. ;  con- 
tractor, A.  R.  Doughart,  180  Jessie 
St.,  S.  F. 
.RESIDENCE,  $6000;  East  %  Lot  159 
Belvedere  Ave.,  San  Mateo;  owner. 
Dr.  Ohlemutz.  19-B  San  Mateo; 
contractor,  Moody  J.  Henry,  723 
i  Crossway,  Buriingame. 

(DWELLING,    $6550;    Port    28   &   29    Gla- 
zenwood,  San  Mateo;   owner,  H.   O. 
Jenkins;   architect,  S.   A.    Born  Bid. 
;  Co.,    Glazenwood,    San    Mateo;    con- 

tractor, S.  A.  Born  Bid.  Co.,  Galzen- 
•i  wood,  San  Mateo. 

'BUNGALOW  and  garage,  $5250;  Lot  23 
'.        Blk      4      Capuchino,       Buriingame; 
owner,    J.    H.    Pitschman    and    Carl 
Strew;  contractor,  J.  H.   Pitschman 
and    Carl    Strew. 
IXOALOW.  duplex,  and  garage,  $9000 
Lot    27    Elk    16    Capuchino,    Burlln- 
game;   owneri   Mrs.    S.     A.     Mullen; 
contractor.  Wm.  Watson   &   Son,  11 
E    Carol.    Buriingame. 
J;rxGALOW  and  garage,  $6800;  Lot  11 
Blk    11    Summer   Ave.,    Buriingame; 
owner,  Mrs.  Anna  Rossi ;•  contractor  . 
Thos.    Gesso,    1200   Vancouver,   Bur- 
iingame. 
•BUILDING,    class    C,    $8508;   Cor.    Hatch 
•f  '      Alley  and  BIgme.  Ave..  Buriingame 
;  I     owner,   J.   H.   Hatch.   145   Highland, 
-  •     Buriingame;    contractor,      D.      Dlo- 

Euardi,  31!1   Highland,  San  Mateo. 
■iAjLTERATIONS,    $4000;      1406      Bellevue 
Ave.,    Buriingame:    owner.    Mrs.    A. 
Wallace,    1406    Bellvue    Ave.,    Bur- 
iingame; contractor.  F'.  J,  Brodrick, 
1528    Cypress,    Buriingame. 
'BUNGALOW      11/2 -story,      and      garage, 
$12,500;    Lots    8    &    9    Blk    3    Poppy, 
Drive,    Buriingame:    owner.      P.      J. 
Williams.    1116    Palm,    Burllngame; 
contractor.  Williams  &  Snell. 
BUNGALOW  and   garage,   $3250:  Lot  18 
Blk    6    Morrell     Ave.,    Buriingame; 
owner,    E.    A.    Olsen;    contractor,    I. 
D.    PetefS9ti,.  .pi^_^jiurel,  _Burlin- 
'  "■    gaiflSr  '    -  *■  -  -      ^   — -- 


BUILDING  CONTRACTS 


SAX    MATEO    COVNTV 


July    14.    1924 — LOT   A    BLK    2    BUR- 
lingame  Terrace.   Frank  and  Hazel 

Thrall   to  Frank  E.  McMurtie 

July    10,     1924 


RESIDENCE 

I'ORTOLA  WOODS  NEAR  WOODSIDE. 

All  work  loT  residence  and  garage. 
Owner — J.   B.-  Callier,   Woodslde,   Cal. 
Architect— I?tf«fe    M.     Clark,     600    Em- 

barcadero'  R8.,   Palo  Alto. 
Contractor — ^'ells    P.    Goodenough,    310 

University,  Palo  Alto. 
Filed  July*  12,   1924;  Dated  July  8,   1924 
CommisSlbh  ^?2S'.' 
All   claipis   payable   by    10th  pt   each 

month.  '■' 

TOTAL  COST,-not  to  exceed  $8767 
Bond,  Forfeit,  none;  Limit,  75  working 
days;    Plans   and   specifications   filed. 


LIENS  FILED 


SAN     MATEO     COUUTY 


Recorded  Amount 

June  2S,  1924— LOT  54  BLK  5  BELLE 
Air  San   Bruno.  .San  Bruno  Lumber 

Co.  vs  J.  M.  Kammeyer $75.89 

/■July    5,    1924— LOT    13    BLK    13    EAS- 
ton     No.     1;     Buriingame.     Injvo|rd 
!•    Sorensen  vs  E.  L.  Eokert $710 


COMPLETION  NOTICES 


SAN  imAteo  county 

Recorded  Accented 

July  1,  1924— LOT  14  BLOCK  54  EAS- 
ton  No.  5  Buriingame.  R.  A.  Gil- 
bert to  whom  it  may  concern.... 
June  28,  1924 

July  1,  1924- LOT  25  BLK  30  SAN 
B^uno  No.  3.  R.  A.  Whitside  to  F.  C. 
Grlsez.  ........ '. June    25,    1924 

July  1,  1924— LOT  9  BLK  12  BURLIN- 
game  Grove.  Sterling  Anderson  to 
Thos.  N.   Gerso June  2,   1924 

July  1,  1924 — LOT  10  BLK  12  Burlln- 
game   Grove.    Sterling  Anderson    to 

whom  it  may  concern June  2,  1924 

July  1,  1924 — PART  BLK  36  EASTON 
Add  Redwood.  Rose  G.  Ealcomb  to 

Palo  Alto  Construction  Co 

June    23,    1924 

July  1,  1924 — VIiSITACION.  Pacific 
Fruit  Express  Co.  to  Daniel  R. 
Wagner     June    30.     1924 

July  5,  1924— LOT  9  BLK  44  EASTON 
No.  3,  Buriingame.  Charlotte  M. 
Coyle  to   E.   A.   Olund July  2,   1924 

July  8,  1924 — N  V2  LOT  11  BLK  4 
New  High  School  Acres,  Redwood. 
Ruth  Dougherty  to  Leonard  and 
Holt    July    1,    1924 

July  7,  1924— LOT  17  BLK  6  VILLA 
Park,  Buriingame.  Bert  Norberg  & 
John  Wicklund  to  whom  it  may 
concern    July   7.    1924 

July  7,  1924— LOT  24  BLK  8  SAN 
Bruno  Park,  San  Bruno.  Louis  B. 
and  Josephine  M.  Rasine  to  A.  L. 
Lundv     July    2,    1924 

July  S,  1924— LOT  21  &  22  BLK  P 
Sap  Mateo  Heights,  San  Mateo. 
George  Azevedo  to  whom  it  may 
concern   July  5,  1924 

July  8,  1924 — LOT  12  BLK  8  WEST 
Add  San  Mateo.  Frank  A.  McMahon 

to    whom  it  may  concern 

June    27,    1924 

July  8,  1924— W  37-6  LOT  33  BLK  99 
South  San  'F'rancisco.  Gioconda  & 
Guido  TSertolozzi  to  Corocuccini 
Bros,  to  whom  it  may  concern.... 
June    30,    1924 

July  8,  1924— LOT  10  BLK  2  Crock- 
er Estate  Tract,  Daly  City.  Nick 
Karagrozis  &  Charley  Gust  to 
whom  it  may  concern ...  .July  2,  1924 

July  11,  1924— PORT  LOTS  8  AND  9 
Blk  2  Homestead  Realty  Co.,  Daly 
City.  Homestead  Realty  Co.  to 
whom   it   may   concern  ..  .July   3, ,  1924 

July   11,    1924 — PORT  LOTS,  7   AND   8 
Blk  2 'Homestead  ftlty.  Co  Sub  Daly 
City.    Homestead     -Realty      Co.    "  to    ' 
whom    it   may    concern.  .July    3,    1924 

July  11.  1924 — PORT  LOTS  10  &  11 
Blk  2  Homestead  Realty  Co.  Sub 
Daly  City.  Homestead  Realty  Co. 
to  whom  it  may  concern.  July  3,  1924 

July  11,  1924— LOT  1  PORT  OF  LOT 
2  B  L  13  &  Port  of  14  B  21  San 
Carlos.  A.  J.  Hanscom  to  W.  P. 
Greene , July    8,    1924 

July  14,  1924— E  V2  LOTS  1  &  2  BLK 
46  Easton  Add.  Redwood.  H.  J. 
Williamson  to  whom  it  may  con- 
cern     July    14,    1924 

July  15,  1924 — LOT  28  BLK  43  BUR- 
lingame  Easton  Add.  Pearl  C.  and 
Edward  W.  Draper  to  whom  it  may 
concern    July   14,    1924 

July  15.  1924 — PORT  LOT'S  8  &  9 
Blk  25  Western  Add.  San  Mateo. 
Ray  E.  Gordon  to  whom  it  may 
concern    July    5    ,1924 

July  14,  1924 — LOT  23  PORT  OP  LOT 
4  Villa  Lots  Bowie  Estate  Co.  Geo. 
.SJohnston  to  Scoddy  &  Wiseman 
July    12,    1924 

July  14.  1924 — LOT  D  B  A  SAN  MA- 
teo  Heights.  Phillip  Jager  to  H.  T. 
Holster     July    10,    1924 


BEIjEASE  OS'  LIENS 


SAN    MATEO    COUNTIt 

Recorded  Amount 

July  8,  1924 — LOTS  27  &  28  FINGER 
Park  Tract,  Redwood.  A.  Hess  & 
Co.    to    Mary    T.    Casaretto 

July    11,    1924— LOT    2    BLK      3      BUR- 
lingame    Park    No.    4.    Inlaid    Floor 

Co.  to  Robert  C.  Leonard $300 

July  11,  1924— NO  ADDRESS.  John  G. 
Morrison  alias  Morison  &  Blair,  to 
R.    C.    Leonard     $230.35 

July  11,  1924 — LOT  1  BLK  3  BUR- 
lingame  Park  No.  4.  Ginsburg  Tile 
Co.    to    R.    C.   Leonard    $390.58 

July  11,  1924— LOT,  2  BLOCK  3  SUB 
No  4  Blgme  Park.  San  Mateo  Plan- 
ing Mill  Co.  to  R.  C.  Leonard 


BUELDING    CONTRACTS 


JIILL     VALLEY.     MAHIN     COllVTY 


PERMITS 

DWELLING,  $4500;  Sunnyside  Ave.,  Mill 
Valley;  owner,  Benjamin  E.  Nelson 

CABIN,  $500;  Marion  Ave.,  Mill  Valley; 
Owner, W.    Devenham. 

DWELLING.  $3000;  Bolsa  Ave.,  Mill 
Valley;  owner,  Martha  Thompson. 

DWELLING,  $1500;  Sunrise  Tract,  Mill 
Valle.v;   owner,    Harry   C.   Warwick. 

DWELLING,  $4800;  Elm  Ave.,  Mill 
Valley;   owner,   Kent  &  Minto. 

GARAGE,  $175;  Magee  Ave.,  Mill  Val- 
ley;   owner,    Chas.    J.    Brockhoft. 

SLEEPING  porct,  $250;  Miller  Ave., 
Mill  Valley;  owner,  J.  J.  Santos. 

DWELLING,  $3750;  Coronet  Ave.,  Mill 
Valley;  owner,  Alice  Golden  Hoft- 
man    and    Elizabeth    ver    Mehr. 

PORCH,  $250:  Elm  Ave.,  Mill  Valley; 
owner,    George   M.   Hanson. 

GARAGE,  $250;  Marion  Ave.,  Mill  Val- 
ley; owner.  Dr.  C.  Renz. 

GARAGE,  $250;  Throckmorton  Ave., 
Mill  Valley;  owner,  Prof.  Wi  R. 
Elzinga. 


BUILDING    CONTRACTS 


CONTRA  COSTA  COUNTY 


FLATS  (2)  two-story  frame,  $8500;  N 
Bissell  St.,  bet.  14th  and  15th  Sts., 
Richmond:  owner,  James  McCann, 
452  i4th  St.,  Richmond:  contractor, 
A.  H.  Farrell,  551  12th  St.,  Rich- 
mond. 

DWELLING,  one-story  frame,  $3300;  W 
Montana  St.,  bet.  Buena  Vista  and 
Richmond  Sts.,  Richmond;  owner, 
J.  T.  Wilson,  24  Montana  Ave., 
Itic'hmond;  contractor,  D.  Martz, 
San  Pablo,  Calif. 

DWELLING,  one-story,  $3000;  W  16th 
St.,  bet.  Roosevelt  and  Clinton  Sts., 
Richmond;  owner,  E.  Toth,  643  16th 
.  St.,.  Richm'ond;  contractor,  L.  B. 
Roberson,  930  Pennsylvania  St., 
Richmond. 

DWELLINGS  (2)  one-story  frame,  $3500 
each;  W  Montana  Ave.,  bet.  Buena 
Vista  and  Richmond  Sts.,  Richmond 
owner,  D.  Martz,  San  Pablo,  Calif. 


REINFORCED     CONCRETE     WINDOW 
SASH    AfID   FRAME    PATENTED 


One  of  the  recent  inventions  men- 
tioned among  the  latest  patent  reports 
from  Washington  is  a  window  sash  and 
frame  made  of  reinforced  concrete. 
Two  sliding  sash  of  conventional  de- 
sign, but  made  of  reinforced  concrete, 
slide  in  metal  guide  strips  fastened 
on  the  window  frame,  which  also  is 
niade  of  reinforced  concrete.  This  de- 
vice was  patented  by  Joseph  Clement, 
of  Toiirnai,  Bergium.' 
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A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  and  Inside  House  Paints 

Rubber  Cement  Floor  Paint 

Concreta 

"Washable  Wall  Finish 

Pioneer  Shingle  Stains 

Porch  and  Step  Paint 

Decoret  (Varnish  Stain) 

Silkenwhite  Enamel 

Fuller  Oil  Stains 

Factory  White  Enamel 

Fullerwear  Spar  Varnish    (for 

inside  and  outside) 
15  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror  Paint   and   Varnish 

Remover 
Pioneer  White  Lead 


GLASS 


Plate  Glass 

Window  Glass 

Ornamental  Glass 

Mirrors 

Beveling 

Polishing 

Silvering 


Estimates     furnished    on     request 

W.  p.  FULLER  &  CO. 


301  Mission  Street 


San  Francisco 


Phone  SUTTER  4400 


OAKLAND 
SACRAMENTO 
STOCKTON 
FRESNO 


LOS  ANGELES 
HOLLYWOOD 
PASADENA 
LONG   BEACH 


Fuller  Branches 

SAN   DIEGO 
SANTA  MONICA 
SAN  BERNARDINO 
SANTA   ANA 


PORTLAND 

BOISE 

WALLA   WALLA 

SALT  LAKE  CITY 


SEATTLE 
TACOMA 
SPOKANE 
YAKIMA 
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Remixes  Concrete 

When  materials  have  passed  through  mixing  process 
once,  and  come  to  discharging  side  of  the  drum, 
the  reversed  discharge  chute  sprays  them  back  to 
the  charging  side  for  repeated  trips  through  the  5- 
action,  remixing  process.  This  spraying-showering 
action,  at  the  same  time  prevents  separation  of  aggre- 
gate according  to  size.  To  the  last  shovelful  of  every 
batch,  Koehring-mixed  concrete  is  uniform,  re-mixed 
concrete — dominant  strength  concrete— and  to  every 
last  casting  and  bearing,  the  Koehring  is  the  heavy 
duty  mixer  of  trouble-proof,  long  service  life. 

Capacities 

Construction  Mixers:    10,  14,  21,  28  cu.  ft.  mixed  concrete. 

Write  for  Catalog  C  000. 
Pavers:     7,  10,  14,  21,  32  cu.  ft.  mixed  concrete.    Write  for 

Catalog  P  000. 
Dandie:    Light  mixer,  4  and  7  cu.  ft.  mixed  concrete;  power 

charging  skip,  or  low  charging  platform.     Light  duty 

hoist.    Write  for  Catalog  D  000. 

KOEHRING    COMPANY 


MILWAUKEE 


WISCONSIN 


(1)  Blade  cuts  through  materials  with 
churning  action.  (2)  Blade  carries  ma- 
terials up,  spilling  down  again  against 
motion  of  drum.  (3)  Materials  hurled 
across  diameter  of  drum.  (4)  Materials 
elevated  to  drum  top  and  cascaded  down 
to  reversed  discharge  chute  which  (5), 
with  scattering,  spraying  action,  show- 
ers materials  back  to  charging  side  for 
repeated  trips  through  mixing  process. 


SOMETHING   NEW"— Dandie  Mixers  In  Stock  With  Rubber  Tired  Wheels. 

HARROW,   RICKARD  €i  McCONE  CO. 

San   Francisco  Los  Angeles 
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PATE  ROAD  CAMP.S  ATTRACT  WIDE 
ATTENTION 


The  far  oft  Philippines  is  the  latest 
overnment  to  become  interested  in  the 
risen  road  camp  work  of  the  Cali- 
jmia  Highway  Commission.  Hon. 
.amon  Victorio,  director  of  prisons  for 
ae  Philippine  Islands,  is  in  California 
nd  will  inspect  one  and  possibly  more 
it  the  prison  T-oad  camps  and  make  a 
iTorough  study  of  the  California  con- 
ict  pay  law  system. 

California  has  been  using  convicts 
j-om  the  state  prisons  to  help  build 
liountain  roads  since  1915.  and  in  1923 
egan  to  pay  the  men  a  small  wage  for 
leir  services.  Economies  effected  in 
le  camps  have  made  it  possible  for  the 
len  to  make  net  earnings  not  to  ex- 
;ed  75  cents  a  day  without  increasing 
le  cost  of  the  work  to  the  state.  Wide 

iread  interest  has  been  manifested 
1  the  California  plan  and  such  men  as 
udge  Ben  Lindsey  of  Denver  have 
isited    the    state    to    inspect    the    road 

ork  being  done  by  convict   labor. 


OS      ANGELES    PAA'ING       PROGRAM 
BREAKS    RECORO 


The  greatest  paving  activity  in  the 
istory  of  the  engineering  department 
the  city  of  Los  Angeles  continued 
jring  the  last  fiscal  year,  ended  June 
1,  1924,  according  to  the  annual  report 
■  City  Engineer  John  A.  Griffin,  which 
IS  just  been  filed  with  the  city  council 
t  the  close  of  the  year  there  were  119 
)ntracts  aggregating  $5,974,287  under 
ay,  as  compared  with  contracts 
italing  $4,017,237  under  way  at  the 
Id  of  the  previous  fiscal  year. 


Southern  California  during  the  first 
six  months  of  1924  has  contracted  for 
more  than  $5,000,000  of  road  work,  one- 
third  of  which  has  been  from  state 
funds,  and  the  remaining  two-thirds 
provided  by  the  counties.  This  money 
will  be  applied  on  the  construction  and 
improvement  of  more  than  350  miles 
of  highway,  involving  46  different  pro- 
jects. 

In  addition  to  this  road  work  con- 
tracts were  let  for  13  bridges  totaling 
nearly  1200  feet  in  length  and  involv- 
ing an  expenditure  of  more  than  $124,- 
000. 

These  figures  are  compiled  by  the 
engineering  department  of  the  Auto- 
mobile Club  of  Southern  California. 

The  state  projects  approximate  $1.- 
750,000  and  include  11.9  miles  of  gravel 
road  in  Imperial  county;  27.5  miles  of 
cement  and  asphalt  concrete  and  grad- 
ing in  Los  Angeles  county;  21.2  miles 
of  grading  and  Portland  cement  con- 
crete in  Orange  county;  24.6  miles  of 
grading,  cement  concrete,  widening 
and  sea  wall  in  Ventura  county.  In 
Orange  county,  also,  the  state  Is  build- 
ing a  522-foot  bridge  across  the  Santa 
Ana  river. 

County  highway  construction  shows 
40  Vs  miles  of  asphalt  concrete  in  Kern 
county;  approximately  48  miles  of  road 
work  in  Los  Angeles  county  of  prac- 
tically all  classes;  13  miles  of  gravel- 
ing, asphalt  and  cement  concrete,  and 
widening  in  Orange  county;  nearly  six 
miles  of  macadam  In  Riverside  county; 
132  miles  of  repairing  and  macadam, 
and  macadam  and  oil  in  San  Bernar- 
dino countj';  five  miles  of  cement  con- 
crete in  San  Diego  county;  25  miles  of 
macadam  in  Santa  Tnez  valley  in  San- 
ta Barbara  county,  and  three  miles  of 
asphalt  macadam  in  Ventura  county. 


END    OF    IRON    TRADES    STRIKE    IN 
NEW  YORK  LOOMS 


That  the  end  of  the  long  drawn  out 
strike  of  structural  iron  workers  of 
New  York  is  not  far  off  is  the  opinion 
of  those  who  have  closely  followed  the 
situation  there.  The  members  of  the 
Iron  League,  the  organization  employ- 
ing structural  iron  workers  have  been 
fighting  ever  since  the  strike  started, 
not  only  to  keep  wages  in  that  craft 
from  going  up,  but  also  to  keep  the 
erection  of  structural  steel  on  the 
open    shop    basis. 

More  than  1000  men  are  now  work- 
ing on  contracts  for  members  of  the 
League.  The  bricklayers  failed  to  re- 
spond to  orders  to  walk  out  on  jobs 
which  were  being  manned  by  non- 
union iron  ■workers,  and  with  the  ex- 
ception of  the  hoisting  engineers,  all 
the  other  trades  are  working  on  jobs 
where  the  steel  is  being  erected  by 
members    of    the    Iron    League. 

The  Supreme  Court  of  New  York  has 
been  asked  by  the  Iron  League  to  re- 
strain the  structural  steel  workers 
from  interfering  with,  or  intimidating 
its  men,  and  to  decide  against  the 
closed  shop  as  unconstitutional.  In  the 
event  the  League  is  successful  in  the 
court,  action  will  likely  be  brought 
against  the  structural  iron  workers 
union   for  damages. 


Bidding  without  competition,  the 
Ewauna  Box  Company  of  Klamath 
Falls,  Ore,,  was  found  to  have  offered 
the  government  the  record  beating 
price  of  $6.67  per  1,000  feet  for  yellow 
and  sugar  pine  timber  when  the  bid 
was  opened  at  the  Klamath  agency. 
The  company  bid  on  approximately 
400,000,000  feet  of  timber  included  In 
the  Long  Prairie  unit  on  the  Klamath 
Indian    Reservation. 

The  Fremont  Land  Company  of  Fre- 
mont, Minn.,  was  the  highest  bidder  on 
310.000,000  feet  in  the  North  Marsh 
unit,  offering  $5.53  on  yellow  and 
white   pine  timber. 

For  Douglas  Fir  and  incense  cedar 
on  the  Long  Prairie  unit,  the  Ewauna 
company  bid  $4  per  1000.  For  similar 
timber  on  the  North  Marsh  Unit,  the 
Fremont    Company    bid    $2.50    per    1,000. 

Other  bidders  on  the  North  Marsh 
unit  were  the  Lamm  Lumber  Company 
of  Klamath  Falls,  $5.35  for  pine;  Topsy 
Lumber  Company,  $5.28;  W.  C.  Hopkins, 
Spokane,  Wash.,  $5.27;  Pelican  Bay 
Lumber  Company,  Klamath  Falls,  $5.17. 

The  bids  will  be  submitted  to  Chas. 
H.  Burke,  commissioner  of  Indian  af- 
fairs at  Washington,  D.  C,  for  final 
decision. 


RUSTLESS      STEEL   IS    AIM    OF      NEW 
PROCESS 


Steel  men  of  Pittsburgh,  Pa.,  are 
watching  with  interest  the  tests  that 
are  being  made  on  a  large  scale  in 
some  of  the  large  steel  mills  of  a  new 
process  for  making  stainless  steel  and 
iron. 

Stainless  steel  has  been  made,  but  it 
has  been  confined  to  cutlery  and  small 
fittings,  due  to  the  high  cost  of  its 
production.  By  the  new  method  the 
cost  has  been  reduced,  according  to  the 
inventor,  Ronald  Wild  of  Sheffield,  so 
that  rustless  tubes,  automobiles  and 
even  battle  and  other  ships  are  pos- 
sible. 

The  inventor  says  the  process  con- 
sists essentially  in  the  reduction  of 
chromite  or  chrome  iron  ore  in  its 
mined  condition  by  means  of  a  lo"w  car- 
bon silicon  reducer,  associated  with  the 
melting  of  an  initial  bath  of  metal  by 
means  of  electric  or  other  form  of  ex- 
ternal heating  to  insure  a  residual  lo^v 
carbon  and  lo'w  silicon  final  metal  con- 
taining the  desired  percentages  of 
chromium. 


RECORD    LUIUBER   CUT   FOR    SUGAR 
PINE    MILL 


The    Norwegian      motorship  George 

Washington       will     arrive     in  Seattle 

shortly    with    a    cargo    of    2000  tons    of 
Belgium   cement. 


By  cutting  an  average  of  14,000,000 
feet  a  month,  the  Sugar  Pine  Lumber 
Company's  Pinedale  plant  in  Fresno 
county,  is  producing  more  lumber  than 
any  other  pine  mill  in  the  state,  ac- 
cording to  W.  F.  Baird,  assistant  gen- 
eral manager. 

"This  mill  cut  more  lumber  than  any 
other  mill  in  the  state  during  May  and 
June,"  Baird  says,  "and  we  are  main- 
taining an  average  of  fourteen  million 
feet  a  month,  with  two  shifts  working 
constantly.  Lumber  is  moving  out  of 
the  yards  in  fair  quantities  and  most 
of  it  is  going  East." 

Asked  whether  there  was  any  indi- 
cation of  the  mill  closing  down  because 
of  over  production  of  lumber,  Baird 
said  there  was  no  consideration  of 
such  action  at  this  time. 
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ALONG  THE  LINE 


THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


The  .ettin.  is  ten  to  one   ^-^^.^^^''T;-- .^^iH^-will^Xr^-f  ^fA^^. 
^^e'^rn^/re^'lo'oU'Tharle"  ul."ve?e^an's"'^HospitaI  inspection  trip  and  .arbe- 

:rto^V^^rve1^ry"trSl>rn^f-Irllrc^o.i°p'an%"''und       t.e   supervision   of 

N.   A.   Dickey,   P^^jdent   of   the   company.  exchanges   located   in   the 

Special    invitations   have   been   forwarded   to   t  ^^^    Stockton,   Marys- 

their  respective  orBanizations.  visitors    will    be    escorted    by 

the  barbecue  will  be  served.  Sh<'>-'«''f„=i'j'l«^^'^3''th^  visitors  will  be  taken 
ThTo^usTr  Planet  'o'^f%h':Tairnia"B^r\crc!n,'p^any"and  shown   the  process  of 

--S^de":!  ^hlf^f  e^?^  ^:^B;a^"^1he^;.^rucUo^  f^ateA^ty^ 
the  biggest  "get  t.°g^th7.,f°"V.Ueresrfrom  an  educational  standpoint  it  will 
l."er^nfit'rn.b^rs''^oT!h:-v;'ruVrrire'rn' California  exchange,  to  become  better 

acquainted.  ,vT„.,v,«rn   rnlifornia  has  a  special   invitation,  forwarded 

thro?.^r^htsfrumns,Tre"n<Pthrui;%'n^d  parLke  of  the  luncheon  to  be 
served  by  Mr.  Dickey. 


Highway  contracts  in  Washington 
state  are  cutting  the  cost  of  ivork  on 
state  roads,  according  to  word  from 
Seattle.  Contractors  believe  lower 
prices  will  prevail  durmg  the  rest  ot 
the  present  year,  but  are  cautious 
about  predicting  figures  on  next  sea- 
son's work.  Structural  steel  and  steel 
for  reinforcement  used  in  bridge  work 
has  declined  sharply,  according  to  re- 
ports. It  is  estimated  that  a  saving  of 
$10,000  was  made  in  the  Nooksack 
bridge  contract  because  ot  falling 
prices.  Reinforcement  steel  now  is 
down  to  the  1913  level  it  is  said. 


The  Interior  Department  has  awarded 
to  the  Ewauna  Box  Company  of  Kla- 
math Palls,  Ore.,  a  contract  for  cutting 
385,000,000  feet  of  timber  on  4500  acres 
of  unallotted  land  in  the  Long  Prairie 
unit  of  the  Klamath  Indian  reservation. 
Prices  to  be  paid  are  $6.87  a  thousand 
feet  for  yellow  and  sugar  pine,  $4  for 
Douglas  flr  and  incense  cedar  and  $1 
for  other  species,  the  highest  ever  paid 
for  this  class  of  timber  in  Oregon,  The 
receipts  will  go  to  the  Indians. 

Robert  Proctor,  superintendent  of 
buildings  in  Seattle,  has  issued  a  warn- 
ing to  contractors  concerning  the  ce- 
ment they  use.  Proctor  warns  against 
the  use  of  cements  tliat  have  not  been 
tested  by  the  American  Society  for 
testing  Materials.  The  four  brands 
sold  on  the  Seattle  market  that  come 
up  to  the  requirements  are  "Superior," 
"Olympic,"    "Christiana"   and   "Condor," 

Oakland  will  be  host  to  200  manufac- 
turers, merchants  and  bankers  of 
Massachusetts  on  September  25,  when 
the  state  caravan  arrives  in  the  San 
Francisco  Bay  district  to  investigate 
opportunities  for  establishing  indus- 
tries and  for  investments  on   the  west 


Declaring  that  the  Taft-Greenfleld 
Highway,  now  under  construction,  is 
not  up  to  standard,  Ralph  C.  Meyers, 
secretary  of  the  Kern  County  Chapter, 
American  Association  of  Engineers,  has 
addressed  a  letter  to  the  Kern  County 
Board  of  Supervisors,  at  the  direction 
of  the  association,  urging  the  county 
governing  body  to  verify  the  state- 
ments. It  is  alleged  in  the  communi- 
cation that  numerous  rock  pockets  are 
in  evidence;  that  the  road  has  not  been 
properly  rolled,  thus  making  it  thinner 
in  some  portions  than  in  others,  and 
that  edge  of  the  highway  can  be 
crumpled  by  a  man's  weight.  The  su- 
pervisors deferred  action  on  the 
charges  until  July  28th. 


Preliminary  permits  for  a  hydro- 
electric power  project  on  the  Klamath 
River,  in  Humboldt  and  .Siskiyou  Coun- 
ties, have  been  granted  by  the  Federal 
Power  Commission  to  the  associated  in- 
terests of  A.  P.  Seybold  and  the  Elec- 
tro-Metals Company  of  San  Francisco. 
The  permits  cover  three  power  dams 
and  construction  involving  an  expendi- 
ture of  $15,000,000.  It  is  proposed  to 
develop  125,000  horsepower  for  use  in 
the  manufacture  of  niter  and  produces 
ot  the   electrical  and  metal  industries. 


Pacific  Gasoline  Company  is  con- 
structing a  $150,000  plant  on  the  Taft- 
Bakersfleld  highway,  about  5  miles 
north  of  Taft,  to  consist  of  a  gas  com- 
pressing   unit    and    absorption    plant. 

Chemical  Construction  Co.,  Charlotte, 
N.  C,  has  contract  to  erect  $400,000 
sulphuric  and  phosphate  plant  in 
Honolulu  for  the  Pacific  Coast  Chemi- 
cal  Company. 


H.  D.  Chapman,  for  the  past  thirteen 
years  city  engineer  of  Richmond,  Calif., 
has  been  appointed  city  engineer  ot 
Venice,  Calif.,  effective  August  1.  Mr. 
Chapman  was  city  engineer  of  Ocean 
Park,  now  known  as  Venice, ,  in  1908 
and  1907  and  in  1905  was  engineer  In 
charge  of  construction  for  the  Abbott- 
Kinney  Company,  which  laid  out  and 
built  Venice,  which  was  then  a  part  of 
Ocean  Park. 


East  Bay  Water  Company  authorized 
by  State  Railroad  Commission  to  pro- 
ceed with  installation  of  additional 
water  mains  in  the  East  Bay  district  to 
provide  adequate  fire  protection.  The 
mains  will  be  installed  at  a  cost  of  ap- 
proximately $1,707,000,  and  will  range 
in  size  of  from  6-inch  to  20-inch  in 
diameter. 


Albert  Glvan,  city  engineer  of  Sac- 
ramento and  general  manager  ot  the 
Sacramento  Uublic  Utility  District,  has 
submitted  estimates  to  the  city  com- 
mission covering  the  construction  of 
the  proposed  Silver  Creek  power  pro- 
ject. The  initial  cost  of  the  project  is, 
placed  at  $4,000,000  which  sum  does| 
not  include  the  proposed  purchase  of 
tho  local  distributing  systems. 


Allen  Wagner,  maintenance  engineer 
tor  the  California  State  Highway  Com- 
mission and  Paul  Bailey,  assistant 
chief  engineer  ot  the  State  Department 
of  Engineering,  are  among  those  slated] 
ti>  be  appointed  city  engineer  ot  Sac- 
ramento, filling  the  vacancy  causec 
through  the  appointment  ot  City  En- 
gineer Albert  Givan  as  manager  toi 
the  Sacramento  Public  Utility  Distn.-i. 

The  city  of  Berkeley  is  in  the  r- 
for  an  engineeering  draftsman 
perience  in  general  drafting,  plniunt 
field  notes  and  office  computations  ar( 
essential.  Knowledge  of  pavement  am 
sewer  design  desirable.  Minimum  sal 
ary  to  start  is  $150  a  month.  AppI; 
John  N.  Eddy,  City  Manager,  Berkeley 

Bakersfield  Municipal  Water.  Distric 
has  set  Sept.  4  as  the  date  to  vot 
bonds  of  $1,500,000  to  finance  purchas 
of  two  privately  owned  water  system 
and  improve  same.  Approximate!: 
$600,000,  of  the  sum  voted,  will  financ 
extensions. 

Downer  &  Mero,  road  building  con 
tractors  of  Richmond,  Calif.,  have  bee 
awarded  a  contract  by  the  U.  S.  Burea 
of  Public  Roads  to  grade  and  surfac 
the  Flagstaff-Angel  Forest  highway  i 
Arizona.     The  bids  was  $143,836. 


Twenty-flve  portable  structures  at 
$1600  are  being  constructed  for  the 
Oakland    Board    of    Education.  The 

structures  will  be  assembled  to  meet 
the  increase  in  school  population  dur- 
ing the  coming  term. 

The  L/OS  Angeles  city  building  in- 
spector reports  permits  issued  during 
the  first  half  of  the  year  covering 
housing  accommodations  for  17,431 
families. 


Authorization  by  the  Oakland  cit 
council  to  obtain  expert  engineers  t 
aid  federal  representatives  in  a  coir 
plete  investigation  and  survey  of  th 
city's  harbor  development  has  bee 
postponed   until   Aug.    7. 

Capt.  Henry  George.  U.  S.  N..  forme 
commandant  of  the  Mare  Island  ^av 
Yard  and  a  member  of  the  Olymp 
and  Bohemian  Clubs  of  San  Francisc 
died  suddenly  of  heart  disease  at  tt 
Naval  Hospital,  Brooklyn,  July  21. 

Thomas  J.  McClure.  assistant  cil 
engineer  of  Tulare,  Calif.,  has  been  r' 
lieved  of  his  position  ny  City  Managi 
W  J.  Andrews.  The  action  was  tak< 
due   to  a  deficit  in  city  funds. 


Giant  Powder  Company  will  expend 
several  hundred  thousand  dollars  in  the 
erection  of  a  black  powder  plant  .at 
Giant,  Contra  Costa  County.  The 
plant  will  be  erected  on  a  200-acre 
site. 


The    appointment    of    W.    F.    Whitse 
as    commissioner    to    fill    the    place 
J    A    Burton  on  the  public  service  cor 
mission   of  Los  Angeles   has   been   CO 
firmed  by  the  council. 
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ORGANIZATION  NEWS 

OrKanluitlons    havInK    "    direct    connection   with   the  coniitnictlon   Indnatry  are   Invited   to   rabmlt   BCTra   for   pakUe 

tion  In  thU  department. 


HIC'IIMO.NU  Bl  II.IIKKS  .VI'l'OlNT 

COMMITTKKS 


Builders'  Exchange  of  Contra  Costa 
County,  with  headquarters  at  Rich- 
mond, has  appointed  the  following  com- 
mittees to  serve  for  the  ensuing  year: 

Finance  committee — J.  L.  Eakle,  W. 
Snelgrove.    A.    P.    Hill. 

Executive  and  arbitration  committee 
— Entire  board  of  directors:  P.  M.  San- 
ford,  E.  H.  Higgins,  A.  P.  Hill,  E.  A. 
Marshall,  James  Walker,  J.  L.  Eakle, 
W.   Snelgrove. 

Membership  committee — H.  J.  Caplon, 
L.  V.  Perry,  H.  E.  Bettinger. 

Constitution  and  by-laws  committee 
— J.  R.  Cravalh,  F.  A.  Mero.  R.  H. 
Splersch. 

House  committee — R.  }V.  Timmons,  B. 
J.   Ballantyne,   R.  G.  Armstead. 

Building  committee — A.  L.  Rector,  J. 
L.  Collins,  G.   P.  Ingram. 

Street  committee — Herbert  D.  Baker, 
Frank  Ausez,   S.   B.   Roberson. 

Exhibit  committee — A.  H.  Winchcole, 
F.  M.  Irving,  L.  DeGregorio. 

Insurance  and  bond  committee — W.  J. 
Richards,  Jr.,  M.  A.  Hayes,  E.  B.  Bull, 
E.  J.  Burg. 


AL.\MED-\     COl'NTV     Pl-l  MBERS     TO 
ERECT    KEW    HOME 


Tentative  plans  for  the  erection  of 
an  association  home  are  announced  by 
otHcers  of  the  Master  Plumbers'  Asso- 
ciation of  Alameda  County.  Member- 
ship of  the  association  has  been  ma- 
terially augmented  during  the  last 
year,  according  to  President  L.  J. 
Kruse,  and  it  is  proposed  to  erect  a 
home  that  will  comprise  an  assembly 
hall,  committee  rooms,  lecture  room 
and  library.  Provision  also  is  to  be 
made  for  the  holding  of  night  classes 
tor  those  who  care  to  avail  themsel- 
ves of  the  opportunity. 

At  a  recent  meeting  of  the  associa- 
tion Kruse  was  elected  president;  W. 
H.  Picard,  vice-president:  J.  B.  Morse, 
secretary:  A.  H.  MclCnown,  treasurer 
and  P.  H.  Blake,  sergeant-at-  arms. 


Refusal  of  Seattle.,  Wash.,  building 
contractors  to  grant  an  increase  of  $1 
a  day  to  sheet  metal  workers  may  re- 
sult in  a  strike,  according  to  word 
from  that  city.  The  scale  has  been 
J8.50  a  day  and  the  men  ask  $9.50.  Con- 
tractors assert  they  do  not  think  con- 
ditions warrant  an  increase.  Many 
large  building  projects  will  be  affected 
by  the  strike,  if  called,  but  contrac- 
tors expect  to  be  able  to  continue  op- 
erations without  serious  delay. 


National  Electric  Light  Association 
with  headquarters  in  New  York  City 
has  been  invited  by  the  San  Francisco 
Chamber  of  Commerce  to  hold  its  1925 
convention  in  San  Francisco.  In  a 
letter  received  by  Robt.  Newton  Lynch, 
vice-president  of  the  chamber,  Frank 
T.  Clifford,  president  of  the  association, 
declared  the  organization  will  meet  in 
either  Portland,  Ore.,  or  San  Francisco. 
An  announcement  will  be  made  shortly 
as  to  which  city  receives  the  honor. 


In  accordance  with  its  policy  of  fur- 
nishing a  guarantee  to  the  public  that 
the  work  of  its  members  will  be  prop- 
erly performed  the  Master  Plumbers' 
Association  of  Alameda  county  is  ar- 
ranging to  bond  each  of  its  members. 
This  bond  will  cover  the  various  con- 
tracts undertaken,  and  can  be  levied 
upon  in  the  event  the  plumber  is 
found  to  be  at  fault  in  his  work. 


American   Plan   Progress   is 

Reported    by   Industrial    Ass'n. 

BY    KRA>t  I.S   J.    BAKKK,   I'RFiSIDENT.    IXDI  STRIAL    ASSOCIATION    OF   SAN 
FI«.\NCISCO 

so  that  American  Plan  foundries  are 
rapidly  becoming  superior  to  any 
others  on  the  Pacific  Coast,  and  up  to 
standard  of  best  foundries  in  the  United 
States,  and  are  thereby  securing  work 
heretofore  done  elsewhere  on  the 
Pacific  Coast  and  in  the  East. 

Settled  numerous  incipient  contro- 
versies which  might  otherwise  have  led 
to  serious  industrial  strife. 

Protected  the  workers'  interests,  and 
co-operated  with  workers  by  adjusting 
their  grievances,  by  preventing  any 
discrimination  between  union  and  non- 
union men;  and  by  absolutely  enforcing 
the  eight  hour  day,  good  wages  and 
decent    working   conditions. 

Protected  the  public  interest  so 
thoroughly  that  while  building  permits 
have  steadily  increased  and  the  entire 
community  has  prospered  greatly  and 
progressed  rapidly,  strikes  have  been 
almost  wholly  eliminated.  Indeed,  San 
Francisco  went  through  the  year  1923 
without  a  single  job  or  jurisdictional 
strike  in  the  entire  building  industry; 
and  is  the  only  large  known  city  in  the 
4.nglo-Saxon  world  where  union  and 
non-union  building  trades  workers,  In 
the  same  craft,  work  side  by  side  on 
the  same  job. 

This,  in  brief,  is  the  record  of  con- 
structive accomplishment  which  the  In- 
dustrial Association  can  point  to  as  It 
concludes  the  third  year  of  its  com- 
munity endeavor.  That  it  has  rendered 
an  invaluable  service  both  to  San 
Francisco  and  the  whole  country  is  at- 
tested by  the  fact  that  its  membership 
is  constantly  increasing  and  that  it  is 
being  called  on  more  and  more  for 
counsel  and  guidance  by  industrial 
leaders  of  other  large  communities. 
For  instance:  within  the  past  year  it 
has  been  asked  by  representatives  of 
three  foreign  governments  to  furnish 
details  of  its  method  of  organization 
and  operation;  and  its  trainin»-  school 
program  has  been  adopted  by  at  least 
a  dozen  large  cities  throughout  the 
country. 


Rounding  out  the  third  year  of  its 
existance,  the  Industrial  Association  of 
San  Francisco  presents  the  following 
record  of  constructive  achievement: 

Settled  city-wide  building  trades 
strike  of  1921  by  establishing  American 
Plan  in  building  industry;  thereby 
abolishing  all  artificial  and  autocratic 
union  rules  and  regulations  curtailing 
efliciency  and  limiting  output;  includ- 
ing rules  and  regulations  rigidly  re- 
stricting admission  of  apprentices  to 
the  several   building  trades. 

Provided  impartial  machinery  for 
establishing  wages  in  building  trades, 
and  enforcement  of  wages  thus  estab- 
lished. 

Maintained  free  trade  schools  for 
plasterers,  plumbers,  painters,  paper- 
hangers,  bricklayers,  tailors,  molders, 
tilesetters  and  housesmiths;  from 
which  liave  been  graduated  some  1,000 
apprentices  and  in  which  approximate- 
ly VOO  are  still  taking  training. 

Effectuated  American  Plan  in  whole 
or  in  part  in  the  following  (in  addition 
to  the  building  industry)  industries: 
Lithographic,  cigar,  shoe,  garment,  taxi- 
cab,  metal,  warehouse,  glass,  lumber, 
hotel   and   restaurant,   and   candy. 

Effected  a  plan  of  employment  in- 
surance, by  means  of  which  it  has  been 
possible  for  the  first  time  to  offer  to 
building  trades  workers  group  insur- 
ance at  rates  of  60  to  80%  less  than 
ordinary  insurance  could  be  purchased, 
and  under  which  thousands  of  building 
trades  workers  have  secured  policies 
covering  death   and   total   disability. 

Established  a  safety  service  to  sup- 
plement safety  inspection  by  the  state 
and  municipality;  to  the  end  that  the 
hazards  of  industry  may  be  reduced  to 
the   smallest   possible  minimum. 

Maintained  a  free  employment  bureau 
which  has  placed  more  than  20,000  men 
and  furnished  help  in  all  lines  with  no 
expense  either  to  employers  or  em- 
ployes. 

Effected  a  comprehensive  improve- 
ment   program    for   foundry   operations. 


^VHO    O-tVNS    THE  WATER? 


PACIFIC    N.   W.   LtlSIBBR   TRADE 


One  of  the  most  expensive  and  bit- 
terly contested  series  of  water  law- 
suits in  Utah  finally  grew  out  of  a 
case  involving  a  stream  of  water  that 
failed;  even  distant  hydroelectric 
companies,  the  Salt  Lake  City  corpora- 
tion, the  State  of  Utah,  and  the  United 
States  Government  taking  a  so-called 
friendly  hand  because  of  the  dangerous 
precedent  that  might  be  established  in 
a  decision.  The  controversy,  not  yet 
settled,  revolves  to  a  large  extent 
around  precipitation  records  of  the 
Weather  Bureau  of  the  United  States 
Department  of  Agriculture.  A  mining 
company  developed  a  goodly  stream  ot 
water  in  its  underground  workings,  and 
simultaneously  a  mountain  stream  near 
by,  used  for  irrigation,  failed  ap- 
preciably. The  miners  sought  to  re- 
tain ownership  to  the  water  and  to 
establish  the  fact  that  dry  weather  had 
caused  the  Irrigation  stream  to 
dwindle.  Was  the  tunnel  flow  de- 
veloped at  the  expense  of  the  natural 
stream  discharge  or  are  these  phenom- 
ena masked  by  a  fluctuating  precipita- 
tion? 


Lumber  production  in  Western 
Washington  and  Oregon  for  the  first 
six  months  of  this  year  was  3.06  per 
cent  less  than  for  the  same  period  in 
1923,  according  to  reports  issued  by  the 
West  Coast  Lumbermen's  Association, 
which  said  that  sales  have  been  9.97 
per  cent  less  than  in  1923,  and  ship- 
ments f.l6  per  cent  lower  than  the 
same   period   last   year. 

One  hundred  and  fifty-six  lumber 
mills  in  Washington  reported  an  in- 
creased lumber  cut  of  more  than  14% 
per  cent  in  1923  over  the  preceding 
year,  according  to  figures  compiled  by 
the  Census  Bureau,  in  collaboration 
with  the  Forest  Service,  received  by  the 
Seattle  Chamber  of  Commerce. 

The  average  national  increase  in 
lumber  cut  in  1923  was  nearly  14  per 
cent  greater  than  1922,  said  reports 
from  733   mil-Is. 

Forty-five  mills  in  Califoraia  re- 
ported an  increase  of  nearly  22  per 
cent;  ten  in  Idaho,  a  gain  of  33%  per 
cent;  seventy-six  in  Oregon,  29 Vi  per 
cent,  and  Louisiana  and  Missouri  the 
only  States  to  report  a  decrease. 
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PUBLICATIONS 


"Estimating  BuUamg  (,'o.st.s  and  Ap- 
praising Buildings,"  by  Frank  E. 
Barnes,  was  written  to  aid  the  con- 
tractor or  the  estimator  in  determining 
the  amount  of  labor  required  for  the 
various  building  operations,  to  furnish 
him  with  prices  of  labor  and  materials 
that  will  enable  him  to  check  his  esti- 
mates, and  to  equip  him  with  full  data 
on  present  day  costs  of  replacing  var- 
ious types  of  existing  buildings  built 
between  1890  and  1923  that  will  serve 
both  as  the  basis  of  appraisals  and  ^s 
checks  and  guides  in  estimating  simi- 
lar buildings.  The  book  is  published 
by  the  McGraw-Hill  Book  Company, 
Inc.,   370  Seventh  Ave.,  New  York  City. 


Columbia  Metal  Box  Company,  226 
E.  144th  street,  New  York  City,  has 
published  a  new  and  attractive  20- 
page  catalog  on  Columbia  Steel  Medi- 
cine Cabinets.  The  catalog  illustrates 
and  describes  the  Columbia  cabinets 
and  includes  instruction  on  their  in- 
stallation. 

The  text  book  for  bricklayer  appren- 
tices, prepared  by  the  Common  Brick 
Manufacturers  Association,  is  now  in 
the  hands  of  the  printer.  The  book  is 
being  published  by  McGraw  Hill  Co.  of 
New  York  and  will  be  ready  for  dis- 
tribution  in  about   two  months. 


KXTRA     GA.S     TAX     FOR     HIGHWAYS 
IS     CO;VTEMPl,ATED 


Practically  unanimous  sentiment  In 
favor  of  jumping  the  California  state 
gasoline  tax  to  3  cents  a  gallon  to 
finance  future  road  work  has  been 
found  by  Governor  Richardson's  special 
committee  investigating  the  state  high- 
way system. 

In  every  county  visited,  the  com- 
mittee found  opposition  to  additional 
bond  issues  for  road  purposes.  The 
committee  will  recommend  against  the 
bond  issue  system  of  financing  high- 
way work,  Geo.  Radcliff,  a  member  of 
the  committee  declares. 

The  plan  under  consideration  con- 
templates that  the  entire  proceeds  of 
the  additional  cent  gasoline  tax  shall 
go  to  the  state  for  new  construction 
purposes,  the  other  two  cents  being 
split  between  the  state  and  counties  at 
at   present   for   maintenance   purposes. 

The  additional  cent  and  possibly 
doubling  of  the  flat  $3  license  fee  is  ex- 
pected to  raise  $10,000,000  annually  for 
construction    purposes. 


Engineers  who  have  been  experi- 
menting with  various  materials  for 
use  in  making  pipe  joints  in  concrete 
and  terra  cotta  sewer  pipes  have  found 
that  asphalt  makes  an  ideal  pipe  joint 
where  dry,  shifting  ground,  wet  trench 
conditions,  unstable  or  quicksand  con- 
ditions exist. 

At  one  time  Portland  cement  'was 
used  almost  exclusively  for  making 
joints  in  sewer  pipes.  Recent  investi- 
gations have  shown  that  while  this  ma- 
terial makes  a  watertight  joint  under 
normal  conditions,  the  concrete  cracks 
causing  openings  at  the  joints  when 
the  sewer  pipes  are  subjected  to  the 
least  settlement. 

On  the  other  hand,  an  asphalt  pipe 
joint  is  flexible  and  will  remain  tight 
in  spite  of  a  several  inch  settlement  in 
sewer  pipes  with  the  result  that  in- 
filtration of  ground  water  into  sewers 
during  wet  seasons  is  prevented. 
Watertight  joints  also  prevent  fine 
roots  of  trees  from  penetrating  and 
forcing   their   way   into   sewer   pipes. 


Winter   Month   Building   is 

Urged   By   Secretary   of   Commerce 


Lengthening  the  building  season  in 
the  United  States  to  include  the  winter 
months,  is  advocated  by  Secretary  of 
Commerce  Herbert  Hoover,  as  a  means 
of  mitigating  seasonal  ups  and  downs 
in  the  construction  industry,  of  stabi- 
lizing employment  in  the  building 
trades  and  lowering  costs  of  production 
and  building. 

.Secretary  Hoover's  statement  based 
on,  and  supplemental  to,  the  report  and 
recommendations  of  'the  Committee  on 
Seasonal  Operation  in  the  Construction 
Industries,  appointed  by  him  as  an 
outgrowth  of  the  President's  Confer- 
ence on  Unemployment,  called  in  1921, 
urges  elimination  of  wastes  caused  by 
seasonal  idleness  through  development 
of  information  as  to  probable  future 
demands  for  labor  and  materials  and 
the  development  of  the  habit  of  schedu- 
ling construction  and  repair  work  with 
reference  to  the  demand.  He  reiterates 
the  Committee's  fljiding  that  custom 
rather  than  bad  weather  is  responsible 
for  building  trades  workers  in  most 
American  cities  working  less  than 
three-quarters  of  the  year. 

Calling  construction  the  balance 
wheel  of  American  industry,  and  plac- 
ing the  value  of  yearly  construction  in 
the  United  States  at  more  than  five 
billion  dollars  and  the  number  of 
workers  engaged  in  construction  and 
manufacturing  industries  allied  to 
building  as  mounting  into  the  millions. 
Secretary  Hoover  declares  activity  in 
construction  bears  a  close  relation  to 
general  industrial  conditions  and  that 
irregularity  in  the  ebb  and  flow  in  de- 
mand for  construction  seasonally  to  a 
large  degree  affects  economic  stability. 
In  his  foreword  to  the  report,  Sec- 
retary Hoover  said;: 

"The  need  to  eliminate  the  wastes  of 
seasonal  idleness  has  been  brought 
forcibly  to  the  attention  of  the  con- 
struction industry  and  the  public  by 
reason  of  high  labor  costs  and  the  fail- 
ure of  the  building  trades  to  attract 
young  men  to  their  ranks."  Prescrib- 
ing a  remedy  he  declares:  "Lengthen- 
ing the  building  season  will  mean 
greater  production  from  the  men  now 
engaged  in  the  building  trades  and 
will  also  go  far  to  attract  capable 
apprentices." 

Secretary  Hoover  outlined  the  danger 
of  seasonal  instability  in  building, 
stating  that  :  "It  building  falls  off, 
there  is  bound  to  be  a  slackening  in 
many  other  lines  of  industry,  resulting 
in  unemployment,  decreased  purchasing 
power  of  employees,  and  further  de- 
pression." 

He  cited  the  need  of  organized  com- 
munity effort  by  representatives  of 
the  construction  industries,  the  profes- 
sions concerned  and  the  public  to  find 
the  facts  as  to  local  handicaps,  peaks 
and  depressions  of  employment  and 
kinds  of  construction  needed  for  elimi- 
nation of  wasteful  customs.  He  urged 
public  works  as  especially  well  adapted 
for  scheduling  with  reference  to  sea- 
sonal as  well  as  cyclical  conditions, 
contending  that  efforts  to  encourage 
long-range  planning  of  public  works 
deserve  support  of  the  public,  legisla- 
tors and  public  officials. 

Explaining  that  remedy  does  not  lie 
in  any  form  of  government  regulation, 
the  functions  of  the  Committee  are  de- 
fined as  having  been  to  determine  facts 
and  "to  point  a  remedy  that  is  con- 
sonant with  our  national  conception  of 
individual  and  community  initiative." 
"The    service    rendered    to    our    whole 


economic  life  by  the  elimination  of 
these  gigantic  wastes  and  the  conscious 
planning  to  overcome  these  irregu- 
larities, the  improved  conditions  of 
labor,  which  is  possible  not  only  in 
actual  construction  but  in  the  material 
manufacturing  Industries,  the  lowered 
costs  of  production  and  of  building 
which  could  result  therefrom,  are 
great  warranty  for  such  co-operation," 
Secretary  Hoover  concluded. 

The  report  sets  forth  that  many  sea- 
sonal ups  and  downs  are  preventable, 
that  the  past  winter  showed  greater 
activity  than  ever  before  in  what  had 
been  normally  a  dull  season  and  this 
winter  activity  exerted  a  stimulating 
effect  on  building-material  producer- 
and  transportation  comjianies  and  theii 
employees.  The  report  related  that  con- 
struction coinpanies  are  awake  to  pos- 
sibilities of  winter  activity  and  deserv. 
the  support  and  co-operation  of  th. 
building  public.  It  is  explained  thf 
ups  and  downs  place  the  heaviest  bui - 
den  on  the  employees  and  the  pul>lic. 

Bad  weather  effects  on  building  hav. 
been  greatly  reduced,  according  to  lh( 
report,  which  further  holds  that  "with 
due  precautions  and  proper  equipment 
nearly  all  construction  work  can  b. 
carried  on  in  winter  and  at  no  gre:i 
difference    in    cost." 

"As  the  methods  of  handlnig  winter 
wi>rk  develop,  and  as  manufacturers, 
supply  dealers  and  labor  take  more  in- 
terest in  encouraging  winter  work. 
I  be  cost  can  be  appreciably  reduced." 
the   Committee  found. 

The  report  explains  that  bankers  may 
aid  in  cutting  down  the  waste  in  con- 
struction costs  by  applying  a  wider 
knowledge,  now  available,  of  data  re- 
garding characteristic  trends  in  the 
cim.struction   industries. 

"Forethought  in  planning  ahead  and 
use  of  information  as  to  the  sea.sonal 
trends  will  reduce  interest  on  invest- 
inents  and  will  release  investment 
funds  for  other  productive  uses,"  it  is 
explained  in  this  relation.  "Trustees 
and  others  charged  with  large  financial 
responsibilities  have  an  opportunity 
and  a  responsibility  for  cutting  down 
the  present  wastes." 

Regarding   public    utilities,    it   is   ad-   . 
vised    that    the    single   leasing   date    be 
attacked  as  a  demoralizing  influence  on 
seasonal  currents  of  construction. 

"Evidence  is  lacking,"  according  to 
the  report  that  "public  utilities  in  gen- 
eral authorize  the  erection  of  buildings 
at  other  times  than  the  usual  building 
season,"  and  "they  might  well  set  up 
'expansion  reserves'  as  a  practical  and 
profitable  means  for  constructing  ad- 
ditions during  low  seasonal  and  cyclical 
periods." 

The  Committee  in  its  report  states 
that  out  of  200  engineers  in  all  parts 
of  the  country  who  replied  to  the  Com- 
mittee's questions  "Are  public  improve- 
ments rushed  right  along  in  the  peaks 
of  the  annual  building  season?"  one 
hundred  ninety-two  answered  in  the 
aflirmative  and  the  comment  was 
frankly  added  that  public  works  are 
undertaken  without  regard  to  private 
needs. 

^The  committee  is  of  the  opinion  that 
the  need  for  public  works  is  easily 
foreseen  and  that  public  officials  re- 
sponsible be  given  every  aid  so  that 
they  can  let  public  works  contracts 
when  the  work  can  be  performed 
economically  and  with  least  interfer- 
ence  with   private   construction. 


THE    TRUTH    HURTS 


Mr.  Smith  was  a  hard-hearted 
Contractor.  One  day  one  of  his  asso 
elates  started  twitting  him  about  : 
de-al    that   he   had   been   concerned    in. 

"They're      telling     all   kinds      of   lie; 


Id 


about  you.  Smith,"  said  the  informant. 
"What  are  you  going  to  do  about  it'.'" 
"Do?"  he  replied  coolly,  "I'm  going 
to  do  nothing.  I  don't  care  how  many 
lies  they  tell  about  me;  it's  the  truth 
I'm  frightened  of." — Pittsburgh  Chron- 
icle-Telegraph. 


SaiiiKlav.    Julv    26.    19l.'l 
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TRADE  NOTES 


l.lstiiii;  his  liiihililifs  al  $47L'.ri47.84. 
With  assets  of  $127,225,  Alfred  T.  Burch, 
head  of  the  Union  Metal  Products  Com- 
pany and  a  heavy  stockholder  in  the 
Westgate  Metal  Products  Company, 
both  of  Oakland,  has  petitioned  the 
United  States  District  Court  to  be  ad- 
Judged  a  voluntary  bankrupt.  Of  the 
assets,  Burch  lists  $93,000  in  promis- 
sory notes  and  securities;  J13,200  due 
on  open  accounts  and  $21,000  of  prop- 
erty in  revision  and  trust.  Among  the 
principal  irtiiilurs  luinied  in  the  peti- 
tion are:  Dr.  Raymond  St.  Clair,  Medi- 
cal Bldg.,  Oakland,  $46,500;  P.  W. 
Ehlen,  Orange,  Cal.,  $93,000;  Kofan, 
Inc.,  San  Francisco,  $50,000;  Antone 
Webber,  Oakland,  $25,000;  Robert 
Hayes  Smith,  First  National  Bank  Bldg. 
San  Francisco,  $20,0U0,  and  the  West- 
gate  Metal  Products  Company,  an  en- 
dorsee   on    promissory    notes,    $S0,00O. 


The  Douglas  Fir  Exploitation  and 
Export  Company  has  been  exonerated 
by  the  Federal  Trade  Commission  at 
Washington  of  charges  of  attempting 
to  monopolize  the  lumber  export  busi- 
ness of  the  Pacific  Coast.  The  com- 
mission, in  announcing  its  decision,  ac- 
cording to  Associated  Press  dispatches, 
dismissed  the  case  without  prejudice 
because  the  ciiarges  filed  against  the 
company  could  not  be  substantiated. 
The  Douglas  Fir  Exploitation  and  Ex- 
port Company  represents  100  sawmills 
In  Oregon  and  Washington,  handling 
their  products  for  export  trade  ex- 
clusively. The  company  does  business 
under  the  Webb-Palmer  law  and  none 
of  its  products  enter  the  domestic 
trade. 


Demand   For  U.  S.  Electrical  Equipment 


Exportation  of  $70,000,000  worth  of 
electrical  machinery  and  apparatus  in 
the  fiscal  year  1924  against  $25,000,000 
in  1914  and  $10,000,000  in  1904  lllus- 
tralos  the  rapid  increase  in  world  use 
of  our  electrical  apparatus  of  every 
day  requirements  of  man  the  world 
over.  American  electric  fans  are  buz- 
zing in  the  tropics  the  world  around; 
American  cooking  and  heating  devices 
are  minimizing  the  duties  of  the  home 
from  the  equator  to  the  artics;  Ameri- 
can lamps  are  lighting  the  cities  and 
villages  and  homes  in  the  most  dis- 
tant countries  and  colonies  of  the 
world,  and  our  motor  driven  house- 
hold devices  are  lightening  the  cares  of 
the  housewife  from  the  Occident  to  the 
orient  and  from  the  far  north  to  the 
most  distant  south. 

Just  a  few  illustrations,  says  the 
Trade  Record  of  The  National  City 
Rank  of  New  York,  will  show  the  ex- 
tent to  which  the  world  is  giving 
recognition  to  the  ingenuity  of  the 
American  inventor  and  the  integrity  of 
the  American  manufacturer  whose  ma- 
chinery is  accepted  on  the  opposite  side 
of  the  globe  with  a  full  confidence  of 
its  qualities.  Take  the  electric  fan 
for  example,  which  has  just  made  its 
"highest  record"  in  cooling  the  fevered 
brows  of  the  assembled  politicians  of 
the  United  States;  we  sold  nearly  a 
million  dollars  worth  of  them  to  other 
lands  for  like  purposes  in  the  fiscal 
year  just  ended,  sending  them  not  only 
to  every  corner  of  the  tropics  but  to 
all  sections  of  the  inhabited  world,  in- 
cluding Finland  and  Yukon  at  the 
north  and  the  southern  tip  of  Africa 
at  the  south.  The  housewives  of  all 
parts  of  the  globe  are  demanding 
American    motor-driven    household    de- 


vices to  the  tune  of  nearly  a  million 
dollars  a  year,  and  they  went  in  the 
latest  year  for  which  details  are 
available  to  practically  all  the  coun- 
tries of  the  world,  to  our  next  door 
neighbor  at  the  north,  Canada,  to 
practically  all  our  Latin  American 
neighbors  at  the  south,  and  to  India, 
Ceylon,  China,  Japan,  Hongkong, 
Kwangtung,  Australia,  New  Zeland. 
Egp.vt  and  South  Africa.  Electrical 
cooking  and  heating  apparatus  are 
also  in  demand  in  the  households  the 
world  over,  and  the  latest  record  in- 
dicates that  a  million  dollars  worth 
were  exported  in  the  year  just  ended, 
going  to  70  different  countries  extend- 
ing the  world  over.  The  5V4  million  elec- 
tric lamps  exported  light  cities  and 
villages  and  homes  in  not  only  all  the 
grand  divisions  but  in  the  smallest  and 
most  distant  islands  of  the  Pacific 
and  Indian  Oceans. 

Of  course  the  demand  for  radio  and 
wireless  apparatus  comes  in  increasing 
intensity  and  from  every  country  of  the 
globe,  and  the  $4,000,000  worth  sent 
out  of  the  country  in  the  fiscal  year 
1924  went  to  60  countries  including  the 
Azores,  Iceland,  Honduras,  Java,  India, 
Straits  Settlements,  China,  Hongkonk, 
the  Philippine  Islands  and  Siam.  The 
doctors  of  the  world  around  are  showing 
their  appreciation  of  American  thera- 
peutic apparatus  and  x-ray  machines 
and  took  a  million  dollars  worth  in  the 
year  just   ended. 

The  number  of  countries,  colonies, 
protectorates  and  mandated  territories 
to  whicli  our  electrical  devices  were 
sent  in  1922,  the  latest  year  for  which 
oflicial  details  are  available,  was  109, 
distributed  over  the  entire  inhabitated 
world. 


The  Enwood  Sand  and  Rock  Com- 
pany, formerly  the  Enwood  Sand  Com- 
pany of  Roseville,  is  rushing  work  on 
a  modern  plant  equipped  with  the 
latest  type  of  machinery  to  turn  out 
crushed  rock  and  gravel  in  all  grades. 
The  plant  is  located  on  the  outskirts 
of  Eastern  Roseville  near  Dry  Creek. 
At  present  fifty  men  are  employed  on 
construction  under  the  supervision  of 
Harry  W.  Flint,  who  will  be  superin- 
tendent of  the  plant  when  it  is  com- 
pleted. It  will  have  an  initial  ca- 
pacity of  about  600   tons  a  day. 


South  San  Francisco  plant  of  Ameri- 
can   Marble    &   Mosaic      Company      has 
started    preparing    sixteen    black    and 
;      gold  marble  columns  for  the  new  State 
Capital    Extension    buildings    at    Sacra- 
mento.    Other   contracts   on   which   the 
'     company    is    working    includes:      Bank 
I     of  Italy,    Oakland;   Central   Commercial 
I     &     Savings     Bank,     Vallejo;     Bank     of 
Sausalito;   First   National   Bank,    Ever- 
j      ett,Wash.;    U.    S.    National    Bank,    Port- 
1     land.   Ore.,   and   Pacific   Southwest   Sav- 
j     Ings  Bank,   Pasadena. 

'         Suit  to  recover  $25,000  from  the  Paci- 
'     fie  Tank  &  Pipe  Company,  of  San  Fran- 
cisco,  has   been   filed   in   Superior   Court 
',     by  Emil  Blossfleld,  an  inventor.     Bloss- 
fleld  alleges   that  the  concern   on  June 
I    22,     1922,     entered     into    an     agreement 
)    with    him    by    which    it    was    to    pay    a 
j    royally    on    a    plaster    wall    board    pro- 
(     duced  by  a  patent  process  which  he  had 
I     invented    and    that    no    royalties    have 
I    been  paid  although  he  claims  thousands 
j    of  the  boards  have  been  manufactured 
and  sold. 


California    Wire    Co.,    .1:3. 000,000    cor- 

I  poration,   operating  a   plant    at   Orang.r, 

j  Calif.,    contemplates    the    erection    of    a 

I  $1,000,000    plant   in  Northern   California 

'  for  the  manufacture  of  insulated  elec- 

:  trie  wire  and  cable.     Sites  in  I'ittsburg, 

I,  Contra    Costa    County,    are    being    con- 

I  sidered. 


Average    Wage    in    Steel    Industry 

The   Wall   Street   Journal    recently  published    the    following   figures    show- 
ing  the   average   wages   of  the  U.   S.    Steel   Corporation    employees   during   the 
past  13  years; 
Year                                                 No.  of  employees  Payroll              Average  wages 

1923     260,786  $469,502,634  $1800 

1922     214,931  322,678,130  1500 

1921     191,700  332,887,505  ■      1739 

1920     267,345  581,556,925  2173 

1919     252,306  479,548,040  1905 

1918    268,710  452,663,524  1685 

1917     26!:, 058  347,370,400  1280 

1916 252,663  263,385,502  1042 

1915     191,126  176,800,864  925 

1914     179,353  162,379,907  905 

1913     228, 90f  207,206,176  905 

1912     221,025  189,351,602  857 

1911     196,888  161,419,031  820 


SACRAMENTO     C;iTY     PLANNING 
BOARD    RESIGNS 

Five  members  of  the  Sacramento 
City  Planning  Commission  have  ten- 
deied  their  resignations  to  the  city 
council  asking  that  they  be  made  ef- 
fective immediately.  The  commission- 
ers declared  their  labors  were  in  vain, 
in  as  much,  as  the  city  council  reject- 
ed eighteen  of  twenty-four  recommen- 
dations submitted  during  the  five 
months  of  its  career. 

The  city  council,  according  to  re- 
ports, instead  of  accepting  the  resigna- 
tions, will,  at  its  next  meeting,  author- 
ize the  preparation  of  an  ordinance  re- 
pealing the  present  ordinance  which 
creates  the  planning  commission.  The 
ordinance  will  be  recommended,  it  is 
said,  by  C.  H.  S.  Bidwell,  councilman, 
who  asserts  that  "a  planning  commis- 
sion  is   useless." 


QUESTIONNAIRE  RETURN   DEMAND- 
ED  BY   HIGHWAY   DEPARTMENT 


Reserve  the  date,  Thursday,  July  31, 
Hospital  Inspection  Trip  and  Barbecue, 
Uvennore. 


Efforts  of  the  highway  division  of 
the  Rocky  Monntain  branch  of  the  As- 
sociated General  Contractors  recently 
resulted  in  having  a  questionnaire 
adopted  by  the  highway  department  of 
Colorado  as  part  of  proposals  for  work. 
This  questionnaire  requires  the  con- 
tractor to  state  his  financial  condition, 
experience  and  equipment  available 
for  the  job.  When  this  questionnaire 
was  first  inaugurated  some  of  the  con- 
tractors could  not  see  the  feasibility  of 
filling  it  out  as  requested  by  the  high- 
way department.  One  contractor  re- 
fused to  fill  out  the  questionnaire  as 
requested,  but  used  sarcastic  answers 
to  the  questions  asked,  and  for  so  doing 
the  highway  department  disqualified 
him  and  awarded  the  contract  to  the 
next  lowest  bidder.  On  another  oc- 
casion a  contractor  put  in  his  bid 
without  making  any  reference  to  the 
questionnaire  and  this  bid  was  thrown 
out. 
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Building  News  Section 


APARTMENTS 


Contract   Awarded.  $S4,652 

§I^-I.?SS^5la™edaCo.,C?ri2!uand 

■2-room  apartments. 

Cont'=r^a^c?i?-^pf '^W-i^itK'.d^-sFT   12th 

St.,  Oakland. 

Contracts  Awarded.  ^    ,_ 

tl^^/RT/cTIcO,  N  BroadwayS21^l  B 
Ln^r-"Nlnet^e"en^'sLV'B^-«V.  -Ban 

Arch^'tecTi^Quandt    &    Bos,     Humboldt, 
Bldsr.,    San    Francisco^    Tucker    1370 

S.er^/^r^«^V.ftrfeM^PuleCo 

Rlalto  Bldg.,  S.  F.,  at  ?6031. 
Plans  Being  Figured.  ^^^^ 

^ISl.5§S^llamedaCo.,C^u'i2Uand 

2-room   apartments. 
rc".t[;^t"-"-M^s,^S\ua   Morgan    Mer- 

Bi^^s^afe  ?^^g  "ti'ke^n'^or  I   general 

contract.  

Contract  Awarded.  .„.  qqq 

tAXi??iiSlcO,  B  l.eav?n°^^irfh°'?00 
Thre^'e-^o^rand  basement  frame  (12) 
OwnTl^Dr.^.    W.    Robertson,    1133 

Cont^rdoT-i^.':   Bef/aV-oJ    Co.,    ISO 
Jessie  St.,  San  Francisco. 

HUNTIN-GTON  PARK,  L-  A.  C^TcaT 
mensions    48x140    tt.,Dm, 

•,',;"f  *.'S'  S"&  ■*"«"■  i'TA"' 

hogany  trim;  $50^000. 

.oi°ir?lf T^^ew^GaTTfi'^^Bl^dJ,  ^w^is 

|bs^Prard-e\\^  g?.  I^^^e^  -Iwa^e-y. 
4^1  Hibernian  Bldg.,  architect. 

SAN      FRANCISCO— See      -Miscellan- 
eous  Buildings,"  this  issue. 


nance    ?=f°°'.  oeo   p   McDonell,  Harry 
L^^ur-'^hrandrt.'^iicGregor. 


<?ACRAMBNTO,    Cal.  —  Election   will 

TeT!:  ?en!ttet  "^k'Jfen^  W.  tmith  and 

W.'  C.  Kesner. 

HAKTTORD  Kings  Co.,  Cal.— Election 
will  be^^^e^f'Aug.^  in  Hanford  Gram- 
mar school  District  W  .y.'jt^u,'^  "/feho<a 
?n'  '^lT.ler   tire""  Bond"erect^on^held 

trustees   of   district. 

CACRAMENTO,  Cal.— Until  Aug.  4, 
bids  will  be  rec>^  by  county  supervisors 
fAr  nnrchase   of  $550,000  bond  issue   of 

architect. 

niK-TTRSFlELD.      Kern    Co.,      '"al. 

ot  $Tl?000  to  finance  school  improve- 
ments Trustees  of  dist.  are.  1-.  i. 
Allen  and  Everet  Kimble. 

REDWOOD  CITY,  San  Mate"  Co..  Cal^ 
Cnuntv  supervisors  sell  $20,000  Dona 
iTs'u""  of'  Hillsborough  «^-ai"?l=^I,f  ^^°d^ 
District  for  premium  of  f"^'  P^'^ents 
of  sale  to  finance  school  improiemenis. 
Lewis  P.  Hobart   is  the  architect. 

c;irP\MENTO.  Cal.— County  super- 
visors sell  $"15,000  Pacific. School  Dis- 
trict bond  issue  for  premium  of  $3d1, 
proceeds   of  sale   to  finance  school  im- 

provements.  j,„      nr\        Cal 

HAYWARD,      Alameda      Co  .    ^ai. 
TPioVTtinTi   held  to  vote  bonds  of   iinn.viiv 
E3Tt?;f   Pre^imSn^rrprfT^rr 

&mX'ldt    i-.ank   Bldg.,   San   Franc 


CHURCHES 


LOS  ANGELES.  Cal.  —  Archt.  H.  G. 
Corwin,  129  W  Washington  St.,  has 
prepared  plans  for  a  frame  and  plaa- 
te?  church  to  be  built  at  nw^""" 
.Tlst  St.  and  McKinley  Ave.  for  South 
Park  Baptist  church,  John  C.  SchrecK. 
chairman  bldg.  committee.  482  k.  <"n 
St.  whoNvill  take  bids  for  the  bldg. 
Dimensions  120x126  ft..  Shingle  and 
comp.  rf.,  art.  glass  windows^  gas  ra- 
diators aut.  water  heater,  O.  P.  Hs.. 
med  toiltts  and  finknietal  toilet  par- 
titions,  hose   racks.   Bs.   cost   $40,000. 

GLENDALE,  L.  A.  Co  Cal.— Milwau- 
kee BWg.  Co.,  Wright-Callender  Bldg., 
his  completed  preliminary  plans  for 
a  church  to  be  erected  on  Orange  SL 
?;ea?  Burchett  Ave..  Glendale.  for  the 
First  Church  of  Christ.  Scientist  It 
will  have  a  seating  capacity  with  audi- 
tor um  and  balcony  ot  1200  People.  I 
Sunday  school  rooms  and  assembly 
hall  in  basement.  Masonry  const,  slate 
rfg,  hardw.  and  cement  f l^-.,  gas  htg. 
sys.,  pine  and  hardw.  trim;  $175,000. 

SEATTLE.  Wash.— Scherer  and  Carl- 
son 111  Pine  St.,  low  bidders  at  approx 
|?25,000  to  erect  brick  and  stone,  95 
Ty  175  ft.  edifice  for  Church  of  the 
Blessed  Sacrament  at  E-52nd  St.  ana 
?th  Ave.  Northeast  Beezer  Bros.,  archi- 
tects, Seaboard  Bldg.,  Seattle. 

T  n^;  ANGELES.  Cal.  —  P.  W^.  Mack, 
4n  Ro,feo  Rd  ,  Beverly  Hills,  has  Pre- 
pared plans  for  a  new  church  to  be 
orof-tfrt  at  n.w.  cor.  of  39th  St.  ana 
Grand  Ave  for  Reorganized  Church  o 
Suer  Day  Saints  One-story  and  par 
2-story  84x110  ft.,  frame  and  plas.  con 
st?uctfon:  comp.  rfg.,  pine  trim,  ga£ 
htg.,  $40,000. 


Material  of  Merit 


DOORS 


Flredoors,  IT  r  eight  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-up-Dors,  'l1-co-dors,  Cobald- 
dors,  Wal-el-dors.— St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front.— '.Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T   J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    fireproof,    ventilated    non- 
slipping  flooring.  —  Irving  Iron 
Works  Co. 
LIGNI  SALVOR 
Best  Wood  Presener. 
Douglas    "Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


FACTORIES  AND 
WAREHOUSES 


SlDGS     ""cos?   a)  $25,000;   (2)  $32,66: 

IeRKELEY,  3rd  and  Camelia  Sts 

a)    cooper  shop.    (2)   carton   warehous 

(2    stories    high,    of    concrete   flat 

slab  construction), 
owner— California    Ink    Co..     3rd    an 

Camelia    Sts.,    Berkeley.    „     .      _» 
ArchUe^t-V.    H.    Poss,    381    Bush    St 

San   Francisco. 
Contractor — K.    E,.    ir-arKci,    ^j--'   ^ 
nia    St      San   Francisco.  . 

Sub   figures   will   be   taken   in   aboi 

ten  days. 

Grading    Contract    Awarded— Sub    Fii 

ures  Being  Taken.  , 

PRINTING   PLANT  Cost,    $&u,ui. 

L\N    FRANCISCO   S    Harrisoon    200 

One-™ry  and  basement  brick  and  coi 

Crete  printing  plant. 
Owner— Union  Lithograph  Co.  733  Ha 

rison    St.,   San   Francisco. 
Designer— L.  S.  Rosener.  Insurance  B 

Cont^rL^cfor.??Bar^re?f l7H°ilp,  918  Har: 

0,J.»4'w^%:'t?Sn^a.adl^^ 
180   Jessie  St..   San   j<rancisi,o. 

Sub   Figures  Being  Taken. 

Tlirpe-st'ory  brick  warehouse. 
lSfc?iMe7«^-.-iolil\ot"7'?2^M^; 
Lamber  to  McCallum  Lumber  Co.,  : 
P,„^b7n"«"'to^Jas.-  linkerton,  927  Ho 
.le/t^e^4o.rt"o!i^T^t?ie.85Colu 
tola,    San   Francisco. 


turduy,    July    26,    1924 
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ans  lU'ing:  Prepared. 

UILDIXO  Cost,  $40,000 

VN   KHAXCISCO,    N   Mission    bet.    12th 

and  13th  Sts.  through   to  Otis  St. 
wo-siory    class       B      rcinf      concrete 

whuli'salc     bulltline    (or     plumbing: 

8Uppll<-S. 

wner— Dalzic-l-Moller  Co.,   666  Mission 

St.,  .San  Francisco, 
rchltect — Willis   C   Lowe,   Monadnock 

Bldg.,   San   Francisco. 


JDtractor  To  Tako  Sub-Figures 

Shortly. 
LANT  Cost,    $400,000 

\N  F'HANCISCO.  N  Lombard  between 

Montgomery  and  Wlnthrop. 
•ven-story     reinforced     concrete     Ice 

mftt.  and  cold  storage  plant  (1,000,- 

000  cu.  ft.) 
wncr — Merchants  lee   &   Cold   Storage 

Co..  Battery  and  Lombard  Sts.,  San 

Francisco, 
nginecr — A.    Torlggino,     Mills     Bldg., 

San   Francisco, 
jntractor — Harold  Larsen,  747  Monad- 
nock  Bldg.,  San   Francisco. 
Construction  will  be  started  in  about 
»  days. 


Lructural  Steel  Bids  Being  Taken  — ■ 
Bids   Open   July   29,    1924,   10   A.   M. 

LTEItATIONS  Approx.  $1,250,000 

ROCKETT.   Contra   Costa  Co.,  Cal. 

rect  1 -story  reinforced  concrete  and 
stfil  building  250x460  ft.  to  be 
known  as  sections  2  and  3  of  ware- 
house No.  1. 

wner — California  &  Hawaiian  Sugar 
&  Refining  Co 

on.  Eng. — A.  A.  Brown,  215  Market  St. 
San  Francisco. 


ontraot  .^.warded  for  Foundations, 
Excavations,   Wall   &   Spur  Tracks. 

UILDINGS  Cost,  $500,000 

MERYVII^LE,    Alameda    Co.,    Cal. 

ix  1-story  reinforced  concrete  bldgs. 
storage  yards,  "warehouse,  machine 
and  electrical  shops,  foundry,  lab- 
oratory buildings,  metal  sliop  and 
.«pur   tracks. 

wner — Pacific  Gas  &  Elec.  Co.,  445 
Kutter  St.,  San  Francisco. 

rchitect — Eng.    Dept.   of   Owner. 
C.   H.   &   A.   W.   Gorriil,   Bacon   Bldg.. 

akiand,  have  been  awarded  at  approx. 

75,000  for  construction  of  foundations, 

xcavations,     walls     and     spur     tracks. 

ther  bids  will  be  taken  later. 


lans  to  be  Prepared. 

AKING   PLANT  Cost,   $750,000 

AN  FliANCISCO.     South  of  Market  St. 

arge  fireproof  baking  plant. 

wner — California  Baking  Co.,  R.  J. 
Workman,  Gen.  Mgr.  and  Pres., 
Fillmore  and  Eddy  Sts.,  S.  F. 

rchitect — Not  decided. 


LO.S  .\NGELES,  Cal. — Architects  Mor- 
an.  Walls  &  Clements,  1124  Van  Nuys 
Idg.,  have  completed  plans  and  are 
iking  bids  for  erecting  the  second 
nit  111"  the  newspaper  publLsliing  build- 
ig  on  Georgia  St.  near  Pico  St.  for  the 

vening  Herald  Co.  Four-story  and 
art  basement,  200x141  ft..  Class  A,  re- 
;iforced  concrete  construction,  plate 
lass,  composition  roofing,  steel  sash, 
levators. 


SALINA.S,  Monterey  Co.,  Cal.  — 
lackie  and  Co.,  Front  and  El  Sausal 
ts.,  plans  early  construction  of  a  3- 
tory  60x200  ft.  grain  and  produce 
warehouse  on  the  site  of  the  present 
ilant.  The  present  plant  will  be  re- 
modeled for  a  lettuce  packing  depart- 
lent. 


Fire  Prelection  Products  Go 

FIRE  DOOR  EXPERTS 

Kalameln,     Copper     and     Bronze 

Doora   and   Trim 

Ornamental   Kntrnncea 

Sheet  Metal  "Work  of  Every 

I>e«eriptlon 

CHAS.  SCHULTHEIS.  Mgr. 

&117-3119  TWENTIKTH   STREET 

near    Harrison    St. 

SAN    FRANCISCO,    OALIS*. 


1,0.^  .XNGIOLKS.  Cal. — Architecis  Mor- 
gan, Walls  &  Clements,  1124  Van  .Nuys 
Uldg.,  arc  preparing  plans  for  a  two- 
story  Class  C  shop  building  to  be 
erected  at  the  northeast  corner  of  l^im 
Koblcs  and  Colorado  St..  Pasadena,  for 
F.  L.  Dickinson.  Dimensions.  10(1x175 
ft.,  brick  walls,  stucco  and  cast  stone 
exterior,  plale  glass,  marble,  copper 
sash,  composition  roofing,  metal  sky- 
lights,  cement    and   wood   floors. 


HONOLULU,  T.  H.— Chemical  Con- 
struction Co.  of  Charlotte,  N.  C.,  award- 
id  contract  by  I'acific  Coast  Chemical 
Co.,  at  approx.  $40,000  to  erect  sulphuric 
and  pliosphate  plunt  in  Honolulu. 


LOe  ANGELES,  Cal.— Luther  T.  Mayo 
531  Black  Bldg..  has  the  contract  to 
erect  a  shop,  office  and  loft  bldg.,  at 
FIgueroa.  21st  and  22nd  Sts..  for  Mont- 
gomery and  Richardson,  Inc.;  it  will 
have  30  stores  on  first  floor  and  of- 
fices and  lofts  on  second.  Reinf.  cone, 
constr,  2-story  220x150  ft.,  press,  brick 
facing,  comp.  rfg.,  art  stone  entrance 
and  trim,  ceni.  fls.,  plate  glass,  tile 
toilets  and  rest  rooms,  copper  store 
fronts,  pine  trim,  gas  rads..  water  htr.; 
$200,000.  Plans  are  being  prepared  by 
Archts.  Russell  &  Alpaugh,  1106  Story 
Building. 


GIANT,  Contra  Costa  Co.,  Cal.  — 
Giant  Powder  Co.,  First  National  Bank 
Bldg.,  San  Francisco,  has  started  con- 
struction of  a  new  black  powder  plant 
comprising  structures  covering  approx 
200  acres.  Construction  is  under  the 
supervision  of  H.  M.  Tonkin,  company 
engineer  of  Wilmington,  Delaware. 
Several  hundred  thousand  dollars  will 
be   e.xpended  in   the   work. 


TAFT,  Kern  Co.,  Cal. — Pacific  Gaso- 
line Co..  located  on  the  Bakersfield- 
Taft  highway  about  5-mi.  north  of  Taft 
has  started  construction  of  a  $150,000 
gas   compressing  and  absorption  plant. 

VIS.'VLI.'V,  Tulare  Co.,  Cal.— Califor- 
nia Co-Operative  Canneries  has  started 
excavation  for  a  warehouse  addition, 
80x130  ft.,  adjoining  the  main  plant 
building  at  the  foot  of  Bridge  St.  on 
East  Tulare  Ave.  Will  be  reinforced 
concrete  construction;  est.  cost,  $12,000. 


PITTSBURG,  Contra  Costa  Co.,  Cal. — 
Officials  of  the  California  Wire  Co.,  a 
$3,000,000  corporation,  operating  a 
plant  at  204  North  Cypress  Avenue. 
Orange,  Cal.,  contemplates  the  erection 
of  a  $1,000,000  plant  in  Northern  Cali- 
fornia for  the  manufacture  of  insulated 
electric  wire  and  cable.  Sites  in  Pitts- 
burg, Contra  Costa  County,  are  now 
being  inspected  by  Louis  Koth,  presi- 
dent of  the  concern;  Fred  A.  Grote, 
secretary-treasurer  and  Fred  H.  Alden, 
sales   manager. 


FLATS 


Cost,   $17,650 
Filbert    176    B 


Contract  Awarded. 

BUILDING 

SAN    FRANCISCO, 
Polk. 

Two-story   and   basement   frame  build- 
ing (flats). 

Owner — Elsie  M.  O'Donnell. 

Architect   —   J.    C.    Hladik,   Monadnock 
Bldg.,   San   Francisco. 

Contractor — E.  J.  Wade,   2448-B  Fulton 
St.,    San   Francisco. 


Contract  Awarded. 

FLATS  Cost,  $14,000 

SAN  FRANCISCO,   15th  Ave.   &  Fulton. 
Two-story     and    basement    frame    and 

stucco  (2)  flats,  5-rooms  each  witli 

basement  garages. 
Owner — Capt.  Chas.  Borg.,  225  Lake  St., 

San  Francisco. 
Architect — Walter  Falch,  Hearst  Bldg., 

San  Francisco. 
Contractor — G.  M.   Hantzsche,   455   32nd 

Ave.,    San    Francisco. 

To  Be  Done  By  Day's  Work. 

FLAT   BLDGS.  Cost,    $28,000 

SAN  FR.\NCISCO,  S  Filbert  161  186  211 

236  W  Van  Ness  Ave. 
Four  2-story  and  basement  frame  flat 

bldgs.   (4  flats  in  each  bldg.) 
Owner—Ben    Llebman,    407    11th    Ave., 

San   Francisco. 
Architect— R.  R.  Irvine,  736  Call  Bldg., 

San  Francisco. 


Contract  Awarded. 

FLAT   BLDG.  Cost,   $10,000 

S.\.\  FRANCISCO  E  Bartlett  130  N  26th 
Two-story    and     basement    frame    flat 

building   (2  flats). 
Owner^Otto   &   Johanna  Martens,   3225 

22nd  St..  San  Francisco. 
Contractor — H.  S.  Meinberger,   653   15th 

Ave.,  San  Francisco. 


Contract  Awarded. 

FLATS 

SAN    FRANCISCO, 

Clayton. 
Two-story    and    basement      frame      (2) 

flats. 
Owner — G.    Boschetto. 
Arcliitect — None. 
Contractor— J.  H.  Stephenson,  2626  26th 

.\ve.,  San  Francisco. 


GARAGES 


Contract  Awarded. 

GARAGE  Cost,    $14,000 

OAKL.^ND,  NE  Cor.  19th  and  Grove  sts. 

One-story  brick  garage. 

Owner — ^S.  M.  Chalmers,  101  Hamilton 
Place,  Oakland. 

Contractor — Bates  &  Borland,  528  Oak- 
land Bank   Bldg     Oakland. 


Plans  Complete. 

GARAGE  &  STABLE  Cost,  $25,000 

OAKLAND,  E  Clay  St.  bet.  4th  and  5th 

Streets. 
One-story    2-roora    brick    garage       and 

stable. 
Owner — Santa    Fe   Express   &   Drayage 

Co.,  672  9th  St.,  Oakland. 


Contract   Awarded. 

GARAGE  Cost,  $40,000 

SAN  FRANCISCO,  N  Lombard  between 
Montgomery     and     Winthrop. 

Two-story  brick  private  garage. 

Owner — Merchants  Ice  &  Cold  Storage 
Co.,  Battery  and  Lombard  Sts., 
San  Francisco. 

Engineer — A.  Toriggino,  Mills  Bldg., 
San  Francisco. 

Contractor — Harold  Larsen  747  Monad- 
nock Bldg.,  San  Francisco. 
Sub   contracts   will   be   awarded   In   a 

few  days. 


SANTA  CLARA,  Santa  Clara  Co.,  Cal. 
— See  "Stores  and  Offices,"  this  Issue. 
Garage  and   (2)  stores. 


LOS  ANGELES,  Cal. — ^Archt.  Noeren- 
berg  &  Jornson,  401  L.  A.  Ry  Bldg.,  are 
completing  plans  for  a  class'  A  garage 
to  be  erected  on  Hope  St.,  bet.  7th  and 
8th  Sts..  for  Pacific  Motor  Service,  Inc., 
of  which  Roy  R.  Meads,  head  of  the 
Pacific  Rubber  Corp.,  is  president.  The 
bldg.  will  have  accommodations  for  600 
cars;  dimensions  172x80  ft.,  8-story 
and  basement,  reinf.  cone,  construction, 
terra  cotta  and  cast  stone  exter.,  steel 
sash,   plate  glass,  ramps;  $400,000. 


GOVERNMENT  WORK 
AND  SUPPLIES 


SAN  FRANCISCO— Until  July  30,  11 
a.  m.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  85  2nd  St.,  under  Order 
No.  5443-603  to  fur.  8  pes.  improved 
plow  steel  wire  rope,  each  %-in.  dia. 
by  1000  ft.  in  length  for  swinging  wires- 
on   suction  dredge. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Builders'   Exchange) 
1053   MARKnT  ST. 

Phone  Market  891     Sian  FranoUco 


iO 

SAN  FRANCISCO— Until  July  29,  11 
a  m„  bids  will  be  rec.  by  U.  &.  Engin- 
eer Office,  85  2nd  St.,  under  Order  No. 
15441-603  to  fur.  and  del.  Rio  Vista,  So- 
lano  county;  „„i,i„~ 

100  lbs.  high  pressure  sheet  pacKing, 

1  box    hydraulic     packing     9'/16-iin. 

^"^r   coil    hydraulic    packing    1%-in.    sq. 

10  lbs.  hydraulic  packing  %-in.  sq. 
16   medium  rubber  pump  valves,  com 

water.  3y2-in.  by   Vz-in.  by  Vz-m. 

2  sets  metallic  piston  rod  packing, 
dia.  rod  115/16-in.;  dia.  of  box  3%-in; 
depth  of  box  3  in.;  similar  m  design 
to  Garlock  No.   870  special. 

50   ft.   air  hose  6   ply,    V4-in.  no   coup- 

'"6^  hose    couplings,    '/^-in.;    similar    in 
design  to  "Bowes". 

WASHINGTON,  D.  C.— The  lollowing 
bids  were  received  on  July  21st  by  the 
Supervising  Architects  Office  for 
changes  at  the  side  entrance  of  the 
Post  Office  building  m  Oakland,  Cal. 
Bids  taken  under  advisement. 
Barrett    &    Hilp,    91S    Harrison    St 

San    Francisco     .  ...  . .  •  •  -  • ^iitn 

Schuler  &  McDonald,  Oakland ^7&« 

Garber    &    Cissel 3000 

F.  W.  Maurice,  Oakland   gj"" 

Alfred  H.  Vogt,  S.  F.    .  ■ 3873 

SAN  FRANCISCO— Until  July  30,  11 
A.  M.  bids  will  be  rec.  by  U.S  Engi- 
neer Office,  85  2nd  St.,  under  Order  No. 
5444-603  to  fur.  and  del.  Rip  \  ista,  ho- 
lano  County;  6  pes.  round  oak,  each 
ly^-in.  dia.  by  18-ft.;  32  pes.  2%-in.  by 
4%-in  by  7  ft.,  finished  sizes,  No.  2 
cllar  or  better  O.  P.,  with  1/6-in.  caulk- 
ing seam  each  edge;  20  pes.  2%-in.x4%. 
in  bv  36  ft.  finished  sizes.  No.  2  clear 
or  better  O  P.,  with  %-m.  caulking 
seam  each  edge;  30  pes.  2%-in-  by  4%- 
in  by  24  it.  finished  sizes.  No.  2  clear 
or  better  O.  P.,  with  %-in.  caulking 
aeam   each   edge. 

SAN  FRANCISCO— Until  July  29,  11 
A.  M.,  bids  will  be  rec.  by  U.  S.  Engi- 
neer Office,  !5  2nd  St.,  under  Order  No. 
5433.  for  hire  of  teams,  scrapers,  etc., 
with  drivers  to  be  used  in  building 
earth  levees  and  miscellaneous  %/ork 
near  Tolands  Landing,  Calif.  Further 
information  obtainable  from  above  ot- 
fice. 

WASHINGTON,  D.  C— The  following 
-is  a  list  of  the  three  lowest  bids  re- 
ceived  in  Washington  on  July   23rd,  at 

11  A.  M.  for  the  excavating  and  con- 
struction of  a  three-story  class  A 
steel  frame  and  reinforced  concrete 
storehouse  for  the  Marine  Corps.  It  is 
to  be  erected  in  San  Francisco  on 
Spear    and    Harrison    streets. 

Excavating 
Farrar   and   CaMin,    185    Steven- 

son    St.,    S.    F HlAl 

Granfield   Co 38,740 

R,    Rosenberg    vis.iiu 

General  C»nstTOctiou    .  . 
Barrett   and    Hilp,    918    Harrison 

St     S    F  $joi,4(y 

Clinton  Const.'  Co.',  S.  F ioHnn 

K.  E.  Parker  Co.,  S.  F.. 398,900 

WASHINGTON,  D.  C— Bids  are  beins 
received  by  Bureau  of  Supplies  &  Ac- 
counts, Navy  Department,  to  fur.  and 
del.  materials  to  Navy  Yards  and  Sta- 
tions, as  follows  (Date  for  opening 
bids    as    noted   at   close    of   each    para- 

^""Iched.  2423,  various  yards,  calipers, 
chisels,  chucks,  dividers,  ship  scrap- 
ers, lathe  tools,  etc.,  July  29. 

Sched.  2427,  for  Puget  Sound,  13,920 
lbs.  steel  angles,  galvanized,  July  29. 

Sched.  2429,  San  Diego  and  Mare  Is- 
land,  ?4500    sq.   ft.   floor   tiling,   Aug.   5. 

Sched.  2430,  Puget  Sound  South 
Brooklyn  or  Hampton  Roads,  5000  lbs. 
rust  preventive   compound,  Aug.   5. 

Sched.  2431,  Mare  Island,  South 
Brooklyn  or  Hampton  Roads,  5000  sq. 
ft.    compressed    insulating    sheet    cork, 

''^Sched.  2432,  Mare  Island  and  Hamp- 
ton Roads,    10.000  ft.  iron  bark,  Aug.   5. 

Sched  2436,  various  yards,  leather, 
rubber  and   asbestos   gloves,   Aug     5. 

Sched.  243S,  Mare  Island,  16  hydraulic 
turbine  cleaners,  July  29.  ,mo„ 

Sched.  2444,  Puget  Sound,  panel  relay 
transfer,  August  5. 

WHIPPLE  BARRACKS,  Ariz.  —  See 
"Streets  and  Sewers,"  this  issue.  Bids 
wanted   for   grading,    resurfacing,   etc. 
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TIBURON,  Marin  Co.,  Cal.— Bids  are 
being-  rec.  by  Bureau  of  Yards  and 
Docks  Navy  Department,  Washington, 
D  C,  (date  not  set),  under  Specifica- 
tion No.  5002,  to  renew  fender  system 
at  Tiburon,  Cal.  Project  includes  re- 
moval of  present  fender  system,  in- 
cluding fenders(  fender  piles,  wales, 
and  dolphins,  and  installation  of  a  new 
fender  system  at  the  naval  coal  depot. 

Bids  also  being  received  by  Bureau 
(date  not  set),  to  const,  steel  coal 
trestle  at  Tiburon  under  Spec.  No.  49i!(, 
work  consisting  of  removing  existing 
wood  bents  and  stringers  and  erection 
of  new  steel  bents  and  stringers,  new 
wood  decking,  and  minor  accessories 
at  the  naval  coal  depot.  Drawings  may 
be  obtained  on  application  to  the  bu- 
reau or  to  the  commandant,  navy  yard. 
Mare  Island,  Calif.  Deposit  of  a  check 
or  postal  money  order  for  $10,  payable 
to  the  chief  of  the  bureau  of  yards  and 
docks,  is  required  as  security  for  the 
safe  return  of  the  drawings  and  speci- 
fications. 


HALLS  AND   SOCIETY 


Plans   Being  Figured — Bids  Close  Aug. 

18,    1924,    11  A.   M. 
BUILDING  Cost    $55  000 

RICHMOND,  Contra  Costa  Co.,  Cal.  12th 
St.,   bet.   Macdonald  Ave.   &  Bissell 
Street. 
Two-story  and  basement  brick  memor- 
ial  building.  ^     ^      ._ 
Own*!- — iAmerican     Legion     0*     Contra 

Costa  County. 
Architect— Jas.  T.  Narbett,  910  Mac- 
donald Ave.,  Richmond. 
Bids  are  being  taken  for  a  general 
contract  and  heating.  Plans  may  be  ob- 
tained from  the  clerk  and  architect's 
office. 

Working  Drawings  Being  Prepared. 
LODGE,  ETC.  Cost,   $750,000 

SACRAMENTO,      Sacramento   Co.,      Cal. 

11th  and  J  Sts. 
Ten-story   Class     A  Lodge     and     store 

building. 
Owner — Elks  Club. 
Architect — Hemming  &  Starks,  Ochsner 

Bldg.,   Sacramento. 


Saturday,   July   26,   1924 


Plans   Ready   For   Figures  August   1st. 

STORE,  ETC.  Cost,  $90,000 

SAN   RAFAEL. 

Two-story  steel  and  brick  store  and 
office  and  lodge  building  (22  of- 
fices, 5  stores,  lodge  rooms  &  pub- 
lic auditorium. 

Owner — San  Rafael  Masonic  Hall  Asso- 
ciation. 

Architects — S.  Heiman,  57  Post  St.,  San 
Francisco. 

Completing  Plans. 

LODGE  &  OFFICE  Cost,   $1,000,000 

OAKLAND,  SB  20th  St.  and  Broadway. 

Eight  and  14-story  class  A  lodge  and 
office  building. 

Owner — Elks  Hall  Assn. 

Archt.  &  Mgr.  of  Const. — Wm.  KnowUs 
Central   Bank   Bldg.,   Oakland,  and 
Hearst    Bldg.,    San   Francisco. 
Construction    will    start    In   about  90 

-lays.  J« 

LODI,  San  Joaquin  Co.,  Cal. — Ma- 
sonic Temple  Ass'n.,  has  purchased  twc 
lots  in  West  Pine  St.,  and  plans  earlj 
construction  of  new  Masonic  temple 
Site  has  100  ft.  frontage 

WALNUT  CREEK,  Contra  Costa  Co. 
Cal. — Bids  were  received  as  follows  oi 
July  21st,  by  J.  H.  Wells,  clerk  of  Con- 
tra Costa  County,  for  the  constructlor 
of  a  one-story  frame  and  brick  venee: 
American  Legion  memorial  building  t< 
be  erected  In  Walnut  Creek.  Plan; 
were  prepared  by  Architect  James  T 
Narbett,  910  MacDonald  Avenue,  Rich 
mond  The  contract  was  awarded  ti 
P  M.  Santord.  Richmond  Builders  El 
change,  Richmond,  on  Propositions  "C 
deduct  $2000,  'E"  deduct  $100,  and  "G 
deduct  $1200,  making  contract  prlC' 
$16-620.  .  .,.  „„ 

P.   M.    Sanford,   Richmond *1?'2: 

F.  W.  Maurice,  Oakland   19,87 

(with  deductions,  $16,626) 

Dinnie  Constr.   Co 20,98 

Murch   &  Williams  Construe- 

tion  Co.,   Oakland 22,16 

Hansen.    Robertson    &    Zumwalt 

Oakland     . . 24,00 

Schuler  &  McDonald,  Oakland. ..    24,44 
(49553)       1st    report    Feb.    2;    3rd    Jun 

26.   1924. 


EVERETT,  Wash. — Everett  Building 
Co  Everett,  Wash.,  at  $85,967  submits 
lov^  bid  to  Elks  Lodge  No.  479  to  erect 
three-story,  60  by  100  ft.,  reinforced 
concrete  lodge  and  club  building.  Ban- 
croft &  Miller,  Everett,(  $91,800,  next 
low  bidders.  Taken  under  advisement. 
Stephen,  Stephen  &  Brust,  architects, 
Seattle. 
Steel   Contract  Award — iSub-bids  Being 

Taken.  „     ^    , 

CLUB  AND  STORE  Cost,  $— 

OAKLAND,   Alameda  Co.,  Cal.  Clay  St. 

bet.  12th  and  13th  Sts. 
Six    or    eight-story    class    A    club    and 

store  building'. 
Owner— Athens    Athletic    Club. 
Architect — Wm.    Knowles    .Central   Bk. 
Bldg.,   Oakland.  ,,„.,,.        ,,„ 

Contractor  —  MacDonald  &  Kahn,  130 
Montgomery    St.,    San    Francisco.    & 
1916   Broadway,   Oakland. 
Steel   awarded   to   Judson  Mfg.   Co.,   619 
Folsom   St.,   San  Francisco.      _ 
As    reported    before,    the    grading    is 
now  being  done  by  Arris-Knapp  Co. 


Mr.  Architect  or  Builder 


If  Tou  want  yonr  Typewriter 
■Work  on  Specifications  to  be 
clean  cut  rent  "'.''"f.  » 
Woodntock,  the  machine  that 
cnta  tJie  be«t  Bteiicll 


DANVILLE,  Contra  Costa  Co.,  Cal.- 
Bids  were  opened  on  July  21st  by  J.  i 
Wells,  clerk  of  Contra  Costa  Count] 
for  the  construction  of  a  one-stor 
frame  and  stucco  American  Legion  Me 
morial  building  from  plans  precared  b 
Architect  James  T.  Norbett,  910  Mac 
donald,  Richmond.  All  bids  were  r« 
jected  on  account  of  being  approx; 
matelv  $1000  over  the  amount  avAl. 
able.   Complete  list  of  bids  i°^^°f.%-.. 

L.  V.  Perry    *io  ct 

Bergsen  and  Swenson is.o^ 

F.   W.   Maurice,   Oakland ^«.»; 

H.    S.   Mendenhall    •  •  •  •    21,*< 

Murch    &    Williams   Constr.   Co., 

Oakland      ,r-y    ?lft 

Schuler   &   McDonald,   Oakland..   26,01 

LOS  ANGELES,  Cal.— Lange  &  Ben 
Strom.  801  Washington  Bldg.  have  bet 
awarded  the  contract  for  all  work  con 
plete  for  erecting  the  new  JonathE 
Club  bldg.  to  be  built  at  n.w.  cor  - 
6th  and  Figueroa  Sts.  Schultze  &  ^e. 
ver  Pac.  Mutual  Bldg.,  archts.  Tl 
main  club  bldg.  will  be  12-sto.  ai 
basement,  104x176  ft.,  steel  frame  co. 
struction,  brick  filler  walls,  terra  co 
ta  and  press,  brick  facing,  plate  glas 
marble  &  tile  work,  5^  elevators  stea 
htg.  There  will  be  a  5-story  and  bas 
ment  garage  bldg.  at  the  rear  of  t 
club  bldg.  on  the.6th  St  side;  rel 
concrete  construction,  bbxl/b  ii.,  "  i 
a  wing  58x84  It^  The  total  cost  wU, 
aproximately    $2.200,000. 

FRESNO,  Fresno  Co.,  Cal.  — ;  Frts 
Aerie  Fraternal  Order  of  Eagles,  ^^ 
shortiv  commission  an  architect  to  pi 
pare  plans  for  the  proposed  lod  , 
building  to  be  erected  at  Fresno  and 
streets.^Site  is  150  by  120  ft.  Carl  Yu 
is  secretary  of  the  lodge. 

BALLARD,  Wasl-..— Arch.  F.  J.  Pete: 
Seaboard  Bldg.,  Seattle,  is  taking  bi 
to  erect  three-story  and  basement  r 
inforced  concrete  and  terra  cotta  loOi 
theatre  and  store  building  to  be  erect 
in  Ballard  for  Ballard  Aerie  Fraterr 
Order  of  Eagles,  No.  172.  Will  be  .. 
by  100  ft.,  est.  cost,  $400,000.  Bids  -n 
be  opened  about  Aug.  15. 


Safur<la>-,   July   26,   1924 
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LOS  ANGELES,  Cal.— Archt.  H.  Q. 
Corwln,  129  W  Washlneton  St.,  has 
prepared  plans  and  Is  taking  sub-bids 
for  a  2-story  brick  Masonic  Temple 
bldR.  to  be  built  at  n.e.  cor.  41st  PI. 
!  KiKueroa  St.  tor  Palestine  Lodge, 
\    A.    M.,    No.    351.    There   will    be    6 

•  rooms  on  first  floor  and  lodge 
s    above.    Dimensions      62x127      ft. 

•  stry    brick    and    art    stone    front. 

11.  rfg.,  cement  and  hardw.  fls.,  gas 
I  tors,  copper  and  plate  glass  store 
IS,    tile    work,    steel    beams,    water 

■  <r.  Est.  cost,  $60,000. 


ItBANK,    Los    Angeles    Co.,    Cal. — 

Tieinaiii.    Ant4ilus    Hotel,    prcsi- 

of    the    Sunset      Canyon      Country 

slates    that    Herbert    C.    Howard, 

iiiect    and    E.    E.    Barton,    engineer, 

.\ngelus    Hotel,    will    prepare    jilans 

the  complelion  of   the   Sunset   Can- 

<  ountry  Club,  at  the  head  of  Olive 

.     Burbank.         The    building      will 

I   ibly     be    of    concrete,     frame    and 

>    construction,     tile   roofing.       Dl- 

-ions  about  140x150  ft.     There  will 

large  ballroom,  two  dining  rooms, 

living     room,       showers.       locker 

MS,   bowTinK   alleys,   living   iiuarlers 

I  he  staff,   etc.      Cost,   $200,000. 


HOSPITALS 


■  -Figures  Being  Taken. 

Sl'ITAL  Cost,  $350,000 

AMEDA,      Alameda     Co.,    Cal.        SW 
Clinton  Ave.  and  Willow  St. 
i-story    reinforced    concrete    hospi- 
tal. 

I'-r  —  Alameda  Sanitarium  (Miss 
Kate  Creeden,  Dr.  W.  B.  Stephens, 
A.   W,    Hall). 

hitect — Edw.  T.  Foulkes.  Crocker 
Hldg.,  San  Francisco,  and  Central 
Uank   Sldg.,   Oakland. 

ilractor— Alfred  H.  Vogt,  185  Stev- 
enson  St.,   San  Francisco. 


i:lVERSIDE,  Riverside  Co.,  Cal.— 
Intil  10  A.  M.,  Aug.  4,  bids  will  be  re- 
.  .  ivcd  by  Board  of  Supervisors  of 
l\i\'erside  county  for  erecting  a  deten- 
iKin  building  complete  on  county  hos- 
piial  site  at  Arlington.  Flans  and 
KiH-oifications  on  file  with  clerk  of 
1     nrd.     Cert,  check.  57o.     D.  G.  Clayton, 


HOTELS 


rmit    Applied    For — Segregated    Con- 
tracts to   be  Aw-arded  Next  AVeek. 
JTEL  Cost,    $500,000 

VKLAND,    Alameda   Co.,    Cal.      Corner 

Fifteenth  and  Harrison  Sts. 
^-story  steel  and  brick  Class  A  hotel 

and       store    building,      approx.    200 

rooms, 
vner — Coit  Hotel  Co..  Inc.   (Roger  and 

Chas,    B.   Coit   et   al). 
chitect — Leonard    H.    Ford.    306    14th 

St.,   Oakland. 


MONROVIA,    Los   Angeles    Co.,    Cal.— 
Community    Hotel,    Robt.    T.    Radford, 
■  director,    206    American    National    Bank 
I  Bldg.,    will    receive    bids    until    July    28 
I  for   a    two-story    hollow    tile    store    and 
1  hotel  building  to  be  built  at  the  north- 
west   corner    of    Magnolia    and    White 
I  Oak    streets.      In    addition    to    36    hotel 
I  rooms    there   will   be   8    apartments   and 
several  store  rooms.      Dimensions,   157x 
192.     Plaster   exterior.      Plans   by   R.   B. 
}  Stacy-Judd,   6253  Banner  Ave.,  Los  An- 
geles. 


Res    Phone   Piedmont  482 

M.  J.  MacDonald 

STUMPS  PULLED 
LAND    CLEARED 

TREE  SURGERY 
EXPERT  POWDER  WORK 

Trees  Trimmed  or  Removed 

Equipped    with    Stump    Pullers 

and  Power  Saws 
8212  Baker  St^  Berkeley,  CaUf. 


.SIOATTLE.  Wash.— M.  1'.  /,ind<.rf, 
l.'ilT  17th  Avenue,  northeast,  lias  had 
plans  prepared  for  a  flve-slory  masonry 
100  by  60  ft.,  hotel  to  be  erected  at  No. 
'.114  I'lke  street:  est.  cost,  $85,000.  Con- 
tract   will    be    let    shortly. 


LOS  ANGELES.  Cal.— P.  Sward,  3869 
W  6th  St.,  has  prepared  plans  for  a 
class  C  store  and  hotel  bldg.  to  be 
erected  at  1019-23  W  Sth  St.  for  Morris 
Kosenblum.  1465  N  Spring  St.  Dimen- 
sions, 155x52  ft.,  stores  in  the  first 
story.  120  rooms  above,  brick  walls, 
structural  steel,  press,  brick  facing, 
plate  glass,  marble  and  tile  work,  comp 
rfg..  elevator,  sieam  htg.,  tiled  baths; 
$150,000. 


LONG  BEACH,  Los  .•\ngelcs  Co.,  Cal. 
— L.  L.  an<I  Dr.  I.  <.).  Baker,  owners  of 
the  Commander  Apartments.  Long 
Beach,  in  association  with  Chas.  L. 
Hoffman,  have  announced  their  inten- 
tion to  erect  a  $3,000,000,  ■12-story 
tourist  and  commercial  hotel  building 
on  W.  Seaside  Blvd.  at  Neptune  Place, 
Long  Beach.  The  hotel  will  be  named 
the  Casa  del  Castillian  and  will  con- 
tain 400  sleeping  rooms,  25  special 
-suites,  40  apartments,  8400  sq.  ft.  ball- 
room, gymnasium,  salt  water  plunge, 
chapel. 


LOS  ANGELES,  Cal.— Archt.  Harry 
Ryan,  619  Grant  Bldg.,  has  completed 
sketches  for  a  14-story  class  A  hotel 
bldg.  to  be  erected  at  n.w.  cor.  Holly- 
wood Blvd.  and  Vine  St.  for  Merrick  & 
Ruddick,  Inc.;  it  will  contain  596  rms., 
100  per  cent  baths,  lobby,  10  stores, 
mezzanine  fl.,  lounges,  restrms.,  etc. 
Reinf.  cone,  constr.,  about  160x200  ft., 
press,  brick  facing,  comp.  rfg.,  steam 
htg,  sys.,  basement,  plate  glass,  4  elec. 
elevators;   $1,000,000. 


EVERETT,  Wash.  ■ —  Alexander  and 
McNeil.  Mt.  Vernon.  Wash.,  at  approx. 
$325,000  awarded  contract  by  Monte 
Cristo  Hotel  Co.,  to  erect  five-story 
and  basement  100  by  120  ft.  fireproof 
hotel  and  store  building.  Henry  Bitt- 
man,  architect  and  engineer,  Securities 
Bldg.,  Seattle. 


POWER  PLANTS 


SANTA  ANA,  Cal. — Local  realtors 
discussing  $75,000  bond  issue  to  const, 
electrical  power  plant  for  city  street 
lighting  purposes.  The  plan  involves 
installation  of  equipment  at  city 
water  works  plant.  John  Sturgess, 
electrical  engineer  of  Los  Angeles,  ad- 
dressed a  recent  meeting  of  the  board 
and  stated  that  the  city  could  produce 
its  own  electricity  cheaper  than  it 
could  purchase  it  from  the  Edison  Co. 

MODESTO,  Stanislaus  Co.,  Cal. — Elec- 
tion will  be  held  Aug.  12  in  Jennings. 
School  District  to  vote  direct  tax  of 
$1300  to  finance  extension  of  electic 
lines  to  school  tor  light,  heat  and 
power  purposes.  Trustees  of  dist.  art-: 
F.  Louis  Wenks,  T.  L.  Olson  and  John 
I.   Silveira. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLA'WSON'S    PATENT    CHIMNEY 

Is  the  Most   Complete  on  the 

Market 


CLA  WSON'S    FURNACE     GRATE 
for  Gas,   Coal  or  Wood 


OLAWSON'S 

HOODS  and  DAMPERS  for 

Open    Fireplaces 


Experts    in    Curing    Smoky   Klues 
and   in   Ventilating: 


Terra  Cotta   and  Galvanized  Iron 

Chinmey  Tops   Erected 

Chimney  Sweepingr 


SACRAMENTO,  Cal.— Albert  Givan, 
city  ingineer  and  manager  of  the  Sac- 
ramento Utility  District,  has  submitted 
estimates  of  cost  to  city  commissioners 
for  construction  of  proposed  Silver 
Creek  Power  Project.  The  Initial  cost 
of  the  project  will  be  $4,000,000  which 
sum  does  not  include  proposed  pur- 
chase of  local  distributing  systems.  For 
tlie  period  commencing  July  1,  1924  and 
ending  July  1,  1925,  Mr.  Givan  requests 
a  budget  of  $64,550  to  carry  on  survey 
work. 


LOS  ANGELES,  Cal.— General  Elec- 
tric Co.  awarded  cont.  by  public  service 
comm.  at  $2780  for  varnished  cloth  in- 
sulated   cable    under   spec,    r-332. 

CALIFORNIA — ^Preliminary  permits 
for  a  hydro-electric  power  project  on 
the  Klamath  river  in  Humboldt  and 
Siskiyou  counties  have  been  granted 
by  the  Federal  Power  Commission  to 
the  associated  interests  of  A.  P.  Sey- 
bold  and  the  Electro-Metals  Co.,  Ho- 
bart  Bldg.,  San  Francisco.  The  permits 
cover  three  power  dams  and  construc- 
tion involving  $15,000,000  expenditure. 
It  is  planned  to  develop  125,000  horse- 
power for  transmission  to  Eureka  and 
Trinidad  for  use  in  the  manufacture  of 
niter  and  products  of  the  electrical  and 
metal  industries. 


MODESTO,  Stanislaus  Co.,  Cal. — Elec- 
tion will  be  held  Aug.  9  in  Laird  School 
District  to  vote  direct  tax  of  $1400  to 
finance  extension  of  power  line  and 
equip  for  heat,  light  and  power  for 
school  building.  Mary  E.  Roberts, 
Ethel  L.  Brush  and  P.  E.  Granger  are 
trustees   of   district. 


SANTA  BARBARA,  Cal.  —  Election 
will  be  held  shortly  to  vote  on  $75,000 
bond  issue  to  const,  hydro-electric 
plant  for  city  power  and  municipal 
lighting. 


PUBLIC  BUILDINGS 


Contract   Awarded. 

FIREHOUSB  ETC.  Cost,   $27,826 

LEMOORE,  Kings  Co.,  Cal. 

Two-story    brick    firehouse      and      city 

hall  50  by  65. 
Owner — City   of  Lemoore. 
Architect — Swartz   and  Ryland,   Rowell 

Bldg.,   Fresno. 
Contractor — A.  C.  Neal,  Lemoore,  Cal. 

Complete  list  of  bids  follow:  D.  F. 
Cahill,  Lemoore,  $28,700;  Brindle  and 
Bebeau.  Fresno.  $28,772;  Graham  and 
Son,  Dinuba,  $28,653;  E.  H.  Mellencamp, 
Fresno,  $28,790:  McGinty  Construction 
Company,  Fresno,  $29,114;  W.  J.  Ochs, 
Fresno,  $29,203;  J.  F.  Brown,  Hanford, 
$30,086;  Carl  Nelson,  Hanford,  $29,802; 
Jolly  and  Jolly,  Fresno,  $30,778;  Kerr 
and   Williams,   Fresno,    $30,378. 


Plans  Ordered  Prepared. 
BATHHOUSE  ETC.  Cost,  $85,000 

RICHMOND,   Contra     Costa     Co.,      Cal., 

Point   Richmond. 
Semi    fireproof    bathhouse    and    swim- 
ming   pool    (type    of      construction 
not  decided). 
Owner — City  of  Richmond. 
Architect  —  Jas.   T.   Narbett,   910  Mao- 
donald  Ave.,  Richmond. 
The   heating   system   plans     will      be 
prepared  by   the  City  Engineer.  Struc- 
ture  without   heating  system   will  cost 
approximately  $55,000. 

Bids   To   Be  Called  For  Immediately. 
AUDITORIUM  Cost,    $125,000 

HANFORD,  Kings  Co.,   Cal. 
Steel  brick   and  concrete  auditorium. 
Owner — City  of  Hanford. 
Architect  —  Coates   &   Traver,   Rowell 
Bldg.,   Fresno. 


Mailing  Lists 
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Preliminary    Plans   Prepared         .,.„.„ 

CITY    HALL  Cost,    $40,000 

DUNSMUIR,  Siskiyou  Co.,  Cal. 

City  Hall  Building.  Reinforced  con- 
crete construction  with  cement  ex- 
terior, tile  and  composition  root, 
cement  and  wood  floors. 

Owner— City  of  Dunsmuir. 

Architect    —    WooUett    &    Lamb,    Mull 

Bldg.,    Sacramento.  

Erection    of    structure    depends    upon 

carrying    of    $40,000    bond    issue.      The 

fire    department    will    be    housed    in    the 

structure. 

Bids  Opened.  tinnno 

ALTERATIONS  Cost    $10,000 

PIEDMONT,    Alameda    Co.,    Cal.      Mat. 

nolia  and  Highland  Avenues. 
Alter   frame    club    house    into    commun- 
ity house. 
Owner— City  of  Piedmont.  „,„t„^». 

Architect— Meyer  &  Johnson,  Bankers 
Investment  BWg.,  S.  F. 
Fred  Westlund  and  Murch  &  Wil- 
liams of  Oakland  submitted  the  only 
bids  and  they  were  for  the  same 
amount,  $16,900.  Bids  were  taken  undei 
advisement  as  they  are  $4000  above  the 
amount  available. 

BERKELEY,  Alameda  Co.,  Cal.— City 
council  authorizes  City  Manager  John 
N  Eddy  to  have  plans  prepared  tor 
two  1-story  frame  and  stucco  f>re- 
hou.'ses  to  cost  $8000  each,  one  to  be 
erected  in  Arch  St.  near  Spruce  and  an- 
other on  the  site  of  the  Hillside  school. 
The  structure  on  Arch  &  Spruce  will 
be  designed  by  Architect  Jas.  W  Pla- 
chek,  2014  Shattuck  Ave.,  Berkeley, 
and  Architect  W.  H.  Ratcliff  Jr  Mer- 
cantile Bank  Bldg.,  Berkeley,  will  pre- 
pare plans  for  the  other. 

SALINAS,  Monterey  Co.,  Cal.— Until 
Aug  8,  2  p.  m.,  bids  will  be  rec.  by  1. 
P  Joy,  county  clerk,  to  fur.  and  install 
burglar  alarm  system  to  protect  Die- 
bold  fireproof  safe,  inside  dimensions 
46-in.  wide,  66-in.  high  and  approx.  3i- 
in  deep,  housing  manganese  steel  com 
safe,  located  in  the  office  of  the  coun- 
ty treasurer.  Plans  on  file  in  office 
of  clerk.  Cert,  check  10%  payable  to 
county   required. 

SALINAS,  Monterey  Co.,  Cal.— Until 
Aug  8,  2  p.  m.,  bids  will  be  rec.  by  1. 
P  Joy,  county  clerk,  to  install  heating 
system  in  county  courthouse.  Cert.  chk. 
10%  payable  to  county  req.  Plans  ob- 
tainable  from   clerk. 

BEVERLY  HILLS,  L.  A.  Co.,  Cal.— 
Fred  R  Johnson,  1712  Micheltorena  St. 
Los  Angeles,  was  low  bidder  and  was 
awarded  the  contract  at  $31,147  for  the 
general  contract  for  erecting  the  new 
Beverly  Hills  city  hall.  Other  low  bids 
and  contract  awards  were:  Scott  Heat- 
ing &  Ventilating  Co.,  heating,  $800; 
M  C.  Madison,  wiring,  $661;  Harry 
Wasserman,  painting,  $1710.  All  plumb- 
ing bids  were  rejected,  new  bids  are 
being  received.  W.  Asa  Hudson  ,room 
9  Woods-Beckman  Bldg.,  Beverly  Hills 
archt.  Two-storv  and  basement,  brick 
eonstr.,  found.  40x140  ft.,  reinforced 
concrete  1st  floor,  face  brick  exter., 
vault,  fire  engine  quarters,  council 
chamber,  jail,  city  engr's  and  building 
depts.,  city  clerk's  office,  steam  heat- 
ing. • 

EUREKA,  Humboldt  Co..  Calif.  ^ 
County  supervisors  plan  to  install  bur- 
glar alarm  system  in  county  court- 
house. Fred  M.  Kay  is  county  clerk. 


SALINAS,  Monterey  Co.,  Cal. — Until 
Aug.  8,  2  p.  m.,  bids  will  be  rec.  by  T. 
P.  Joy,  county  clerk,  for  alterations  in 
county  courthouse.  Cert,  check  10% 
payable  to  county  req.  Plans  on  file 
in    office    of   clerk. 


Member  S.  F.  Builders'  Exchange 
Phone    Sutter    6700 

ALBERT  DEAN 

Random  Variegated  Colors  Slate 

Koofing 

and 

Random  Variegated  Colors  Tile 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

180  Jessie   St.,  Saa  Francisco 

Res.    4201    Mission    St. 

Phone    Randolph    5982 


RESIDENCES 


Plans  Being  Figured. 

RESIDENCE  Cost,    $10,000 

BERKELEY,  Alameda  Co.,  Cal.  Thous- 
and Oaks. 

Two-story   7-room   frame   residence. 

Owner — W.    E.    Mansfield. 

Architect  — •  Edward- Glass,  Underwood 
Bldg.,   San   Francisco. 


Completing   Plans. 

RESIDENCE  Cost,   $14,000 

BERKELEY,  Alameda  Co.,  Cal.,  Tunnel 
Road.  , 

Two-story   and   basement     frame      ana 
stucco  residence. 

Owner — Dr.    Hubert    Heitman,    52    Up- 
lands,  Berkeley. 

Architect — W.  H.  Ratcliff,  Jr.,  Mercan- 
tile Trust  Bldg.,  Berkeley. 
Plans    will    be    ready    for    figures    In 

about  a  week. 

Plans    Being    Figured.  ^ 

KE.SIDENCE  Cost,  $9000 

SAN  FRANCISCO,   Buena  Vista  Ave. 
Two-story   and    basement     frame     and 
stucco  residence   (6   rooms  and  ga- 
rage). 
Owner — Edward   Glennon. 
Architect— Walter   Falch,   Hearst  Bldg, 
San    Francisco. 


Plans  Being  Prepared.  ,„„„„ 

RESIDENCE  Cost,  $8000 

OAKLAND,   Lakcshore   Highlands. 
Two-.story    and   basement     frame     and 
stucco  residence  6  rooms  &  garage 
Owner — Howard   Varderaan. 
Architect — Willis   C.   Lowe,   Monadnock 
Bldg.,    San    Francisco. 
Plans    will    be    ready    for    figures    in 
about  two   weeks. 

Contract  Awarded.  ^  ,„,  ,„„ 

RESIDENCE  Cost,    $21,400 

MORAGA,  Contra  Costa  Co.,  Cal. 
One-story   frame    and    stucco   residence. 
Owner— Miss    Alberta    H.    Higgins    and 

Miss  Gertrude  E.  Mallette. 
Architect — Jorgensen  &   Weihe,   S.  F. 
Contractor— F.    E.    Allen,    2718    Regent 

St., Berkeley. 

Contract  Awarded.  ,i,rnn 

RESIDENCE  Cost,    $12,500 

SACRAMENTO,    1061    45th    St. 
Two-story    8-room    residence    and    ga- 

Owner — Geo.    W.    Barnes,    2601    K    St., 

Contractor— R.  '  P.     Opdyke,     1009     7th, 
Sacramento. 


Disraeli  said:  "Confidence  Is  a 
plant  of  slow  growth."  Tlie  con- 
fldence  which  architects,  con- 
tractors, and  owners  everywhere 
have  in  (iuandl-quality  painting 
and  decorating  .service  has  been 
established  through  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  past  40  years. 
Whether  the  Job  he  large  or 
small,  our  paramount  Interest  is 
to  achieve  the  best  result  and 
give  full  value  for  every  dollar 
exiiended.  Quandt-quality  serv- 
ice   is    a    dependable    service    and 

ill  fulfill  all  your  requirements. 


A.  Quandt  &  Sons 

Painters  •  l^ecorators 

Since  1885 
374  GUERRERO  STREET  ■  MARKET  17C9 

SAN  FRANCISCO 

Los  ANGELES 


To  be  Done  by  Day's  Work. 
DWELLINGS  Cost,     $15,000 

BERKELEY,    Alameda    Co.,    Cal.       No. 

1623-27-31-35-39    Tenth    St. 
Five    dwelling's. 
Owner — Alameda     Investment     Co.,  703 

Syndicate  Bldg.,.  Oakland. 
Architect — Owner. 


Contract   Awarded. 

RESIDENCES  Cost.  $16,000 

SAN    FRANCISCO.      N   Lombard  St.    165 

W  Taylor  St. 
Two    one-story   and      basement      frame 

residences. 
Owner — A.  Guostavino  and  B.  Bella,  8f4 

Lombard  St.,  San  Francisco. 
Architect — None. 
Contractor — J.    Del    Favero    &    Co.,    180 

Jessie  St.,  San  Francisco. 


Segregated  Figures  Being  Taken. 
RBPIDENCE  Cost,    $18,000 

PIEDMONT,   Lincoln   Ave. 
Two-story   frame   and   stucco   residence 

with  tile  roof  and  basement  garage 

(9  rooms). 
Owner — J.   W.  Mathews. 
Architect — Sidney  B.  &  Noble  Newaom, 

Nevada  Bank  Bldg.,  S.  F. 


Contract   Awarded. 

RESIDENCE  Cost,    $24,000 

SAX  FRANCISCO,  N  Sea  Cliff  Ave.  SW 

of  Lot   76  Map  Sub   1,   Sea  Cliff. 
F'rame  residence. 
Owner — Pacific    Motor    Supply    Co.     (A. 

Freed)    1440  Market  St.,  S.  F. 
Architect— Earle    B.    Bertz,    168    Sutter 

St.,   San    Francisco. 
Contractor — Schultz    Construction    Co.. 

46   Kearny   St.,  San  Francisco. 


Plans  Being  Figured— Bids  Close  Aug. 

RESIDENCE  ^    Cost    $14,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.,  Nagle 

Terrace. 
Two-storv   and   basement      frame     ana 

stucco    residence    and    garage     (8- 

room,  shingle   roof). 
Owner — W.  H.  Sontheimer. 
Architect— Chas.   S.   McKenzie,  Bank   of 

San  Jose  Bldg.,  San  Jose. 
Bids   are    being   taken   for   a   general 
contract. 


Contract  Awarded. 

RESIDENCES  Cost,    $75,000 

.NORTH  BERKELEY,  Alameda  Co.,  Cal. 

Two  two-story  10-room  frame  and  plas- 
ter residences  of  English  architec- 
ture. 

Owner — J.  C.  Sperry,  24  25  Hearst  Ave.. 
Berkeley. 

Architect  —  Henry  H.  Gutterson.  526 
Powell  St.,  San  Francisco. 

Contractor — A.  Cederborg,  1445  Excel- 
sior Blvd.,  Oakland 


c'l.ntract  Awarded. 

RKSIDEINCE  Cost,     $30,000 

CARMEL,   Monterey  Co.,   Cal. 

Two-story  10-room  concrete  block  resi- 
dence. 

Owner — Paul  Flanders. 

Architect  —  Henry  H.  Gutterson,  526 
Powell   St.,   San   Francisco. 

Contractor  —  Thermo-tile  Constr.  Co., 
390    Stockton   Ave.,    San   Jose. 


Contract    Awarded. 

RESIDENCE.  Approx.    $25,000 

PALO  ALTO.  Santa  Clara  Co.,  Cal.  Uni- 
versity Ave.  and  Marlowe  St. 

Two-story  frame  and  plaster  residence. 

Owner — M.  A.  Buchan,  257  Bryon  Ave., 
Palo   Alto. 

Architect  —  Henry  H.  Gutterson,  526 
Powell  St.,   San  Francisco. 

Contractor — Frank  Fox,  1101  Waverly 
St.,   Palo   Alto. 


A.   E.   Leitch 


J.   G.  Leitch 


LEITCH 
ROOFING  CO. 

Successors  to  Clark  &  Leitch 

OfBce   and    Warehouse: 

1110  sr.coivn  st„  sacramento 

PhiUf.-.    Main    720 — G223 
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Contract  Awarded.  ,..„.„ 

RES111ENCK  *  "St.   Jlo.OOO 

BEKKEI-EY,     Alameda    Co.,     Cal.       No. 

2141   VlrKliila  St. 
Two-siury    frunii'    resldejice. 
Own.r  and  D.slKnur—F.  L.  Lewis,  5931 

Telegraph  Ave.,  Oakland. 
r.,iitra<;tr)r   —    K.    W.    Tha.Mcr,      86      El 

(.'amino   Heal.  Berkeley. 


I'lans   Heing    Prepared. 

KEsmK.NCE  <"ost.   $15,000 

HILI.SBOKOl'<iH.    Sun    Mateu    Co.,    Cal. 

HillsborouBh  Heights. 
Tw(>-9tory  frame  and  stucco  residence. 
Owner — Dr.   Allen    benner,   San   Mateo. 
Architect — H.  H.  C.utterson,  .i26  I'owell 

.St.,  San   Franei.sio. 
I'lans    will    be    ready    for    figures    in 
!«(•   weeks. 


I'lans   Being:  Figured. 

KBSIDENCE  Cost,   $14,000 

BEKKELEY,   Alameda  Co.,  Cal.,   Euclid 

Ave.  near  Buena  Vista  Ave. 
Two-stcry   frame  and  stucco   residence 

and  tile  roof. 
Owner — Mrs.   Rebecca  Lockwood. 
Architect— W.   H.   Ratcliff  Jr.,   Mercan- 
tile Trust   Bids..   Berkeley. 
;;ids   are   being    taken    for   a   general 
Miract. 


rians  Being  Prepared. 

RESIDENCE  Cost,    $25,000 

PIEDMONT.   Alameda  Co.,   Cal. 

Two-story  and  basement  frame  resi- 
denlce,  gaarage,  fountains,  land- 
scaping etc. 

Owner — A.   P.  Parker. 

Architect — W.  H.  Ratcliff  Jr.,  Mercan- 
tile Trust   Bldg.,   Berkeley. 


Plans  Being  Figured. 

RESIDENCE  Cost,    i — 

SAN  FRANCISCO.  Baker  St.,  bet.  Lom- 
bard and  Chestnut. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Withheld. 

Architect  —  Dodge  A.  Riedy,  Pacific 
Bldg..  San  Francisco. 


Contract  Awarded. 

DWELLING 

OAKLAND.  S  Eucalyptus  Rd.   E  Clare- 

mont  Ave. 
Two-story  9-room  tile  dwelling. 
Owner — Mrs.    W.    A.      Beasley,      Utopia 

Apts..    Berkeley. 
Architect   &   Contractor — Williams   and 

Wastell.  601  American  Bank  Bldg., 

Oakland. 


MONTECITO.  Los  Angeles  Co.,  Cal. — 
Snook  &  Kenyin.  Eothin  Bldg..  Santa 
Barbara,  has  the  contract  to  erect  a 
13-room  residence  near  the  Coast  high- 
way. Montecito,  for  Mrs.  Agnes  P. 
Wilder.  Carleton  M.  Winslow.  921  Van 
Nuys  Bldg..  is  the  architect.  Frame  and 
plaster  construction.  2-story  and  base- 
ment, tile  roofing,  hardwood  floors,  5 
tiled  baths,  gas  unit  heating  system, 
automatic  water  heater,  pine  and  hard- 
wood trim,  art  stone  mantel,  3-car  ga- 
rage.    Cost,  $45,000. 


HAWTHORNE.  Los  Angeles  Co.,  Cal. 
— E.  Thoralson,  3112  Ballona  Ave.,  and 
John  L.  Hurst  of  Los  Angeles,  an- 
nounce that  financial  arrangements 
have  been  completed  for  the  building 
Of  374  five  and  six-room  dwellings  on 
the  80-acre  tract  at  the  northeast  cor- 
ner of  Ballona  and  Prairie  Aves.  They 
also  announce  a  two-story  brick  store 
and  ofllce  building  for  the  Ballona- 
Hawthorne  corner. 


KING  S 
ORIENTAL 
STUCCO 

Uniform   Color  and   Textnre 
Waterproof,   Durable 

Manufactured   by 
J.  B.  LOJVG  &  CO. 

NEW   YORK 

Send   for  Color   Card 

A.  li.  GRBKIVB 

Pacific   Coast   Sales   Agent 

490   Burnaide   St.,   Portland 

1161-62  Mission  St,  San  Francisco 


Pasadena,  L.  A.  Co.,  Cal. — Peter  Hall. 
930  S  Raymond  Ave.,  Pasadena,  has  the 
contract  to  erect  a  $36,000  2-story 
12-rooni  frame  dwelling  at  1621  Lom- 
liardy  ltd..  Pasadena,  for  Mrs.  Arthur 
Kelsey.  Johnson.  Kaufman  &Coate, 
I'nlon  Bank  Hidg..  L.  A.,  archts.  Found. 
62x96  ft.,  shakes  rf.,  hardwd.  fls..  tile 
baths  and  drainbd.,  unit  htg. 


LOS  ANGELES,  Cal. — Archt.  Arthur 
R.  Hntchason.  924  Van  Nuys  Bldg.,  Is 
preparing  plans  for  a  11-rm.  residence 
to  be  erected  on  Bonvue  Ave.,  Los  Fcliz 
Hts.,  for  a  local  client.  Hollow  tile 
walls,  2-story  and  basement,  plaster 
exter.,  tile  rfg.,  hardwd.  fls.,  4  tiled 
balhs,  gas  unit  htg.  sys.,  water  htr., 
hardwd.  trim,  cast  stone  mantel,  incin- 
erator, water  softener,  elec.  refrigerat- 
ing sys.;   $30,000. 


SCHOOLS 


Plans  Being  Figured — Bids  Close  Aug. 
9,   1924,   2  p.  m. 

SCHOOL  Cost,  $— 

WOODLAND.   Yolo   Co.,   Cal. 

Rebuilding  of  brick  and  concrete  gram- 
mar school. 

Owner  —  Woodland  Grammar  School 
District.  Mrs.  Katherine  Fait,  clerk 

Architect — W.   H.   Weeks,   369   Pine   St., 

Cert,  check  5%  payable  to  President 
of  Bd.  of  Trustees  of  Dist.  req.  Plans 
obtainable  from  architect.  See  call  for 
bids  under  official  proposal  section  in 
thiii  issue. 


Contract  Awarded. 

SCHOOL  Cost,   $21,134 

GUERNEVILLE.  Cal. 

One-story   frame   school   building. 

Owner — Guerneville     Grammar     School 

District. 
Architect — Miller  and  Warnecke.  Perry 

Bldg.,    Oakland. 
Contractor — Whitter    &    Heitz,    Healds- 

burg. 


Contract  Awarded. 

SCHOOL  Cost,    $15,950 

UKIAH.   Mendocino    Co.,   Cal. 
One-storv     reinforced     concrete     school 

building,    stucco      exterior,      maple 

floors. 
Owner — Ukiah  High  School  District. 
Architect  —   Tuttle   &    Tuttle,    357    12th 

St.,   Oakland. 
Contractors — Allen   &   Conrad,    357    12th 

St.,   Oakland. 
This    was    the    only    bid    received    on 
July   11th. 

Plans   Ready   For   Figures. 

ADDITION  Cost,  $ — 

MARYSVILLE.  Tuba  Co..  Cal. 

Two-story    and    basement    brick    wing 
addition  to  school. 

Owner   —   Marysville    Grammar    School 
District. 

Architect   —   Miss   Julia   Morgan.   Mer- 
chants Ex.  Bldg..  San  Francisco. 
Bids   will   be   advertised   for  immedi- 
ately by  the  Board. 

ALAMEDA.  Alan.eda  Co..  Cal. — Until 
Aug.  5.  10  A.  M..  bids  will  be  rec.  by  C. 
J.  DuFour.  Secfy.,  Board  of  Educa- 
tion. Oak  and  Santa  Clara  Ave.,  to  fur. 
lumber,  delivered  f.  o.  b.  various 
schools,  for  manual  training  depart- 
ments. Cert,  check  10%  req.  with  bid. 
bid.  Lists  of  materials  desired  ob- 
tainable from  secretary  on  request. 


CARUTHERS,  Fresno  Co.,  Cal. — Un- 
til Aug.  5.  7:30  p.  m..  bids  will  be  rec. 
by  H.  C.  Kofold.  elk,  Caruthers  Gram- 
mar School  District,  for  (1)  carpentry, 
(2)  plastering.  (3)  heating  for  audi- 
torium building.  E.  W.  Peterson,  archi- 
tect, First  National  Bank  Bldg.,  Fres- 
no. Cert,  check  10%  payable  to  clerk 
req.  with  bid.  Plans  obtainable  from 
office  of  architect.  See  oali  for  bids 
under  official  proposal  section)  in  this 
is.»*ue. 


LOS  ANGELES,  Cal.— Archts.  Hud- 
son &  Munsel.  Douglas  Bldg..  have 
completed  plans  for  a  new  school  bldg. 
to  be  erected  on  McKinley  Ave.  betw. 
78th  and  79th  Sts.  for  the  board  of  edu- 
cation. It  will  contain  20  rooms;  3-sto. 
147x64  ft.,  brick  and  concrete  construc- 
tion, comp.  rfg.,  pine  trim,  maple  firs. 
$110,000.  The  board  will  advertise  tor 
bids  shortly. 


POMONA,  L.  A.  Co.,  Cal.— William  H. 
Weeks,  San  Francisco,  and  Robert  H. 
Orr,  1305  Corporation  Bldg.,  L.  A.,  have 
completed  plans  for  a  junior  high 
school  bldg.  to  be  erected  at  Pomona 
for  the  Pomona  Board  of  Education. 
IJrick  wall.s,  2-story,  45x90  ft,,  tile  rfg., 
press,  brick  facing,  cement  and  hardw. 
fls;  there  will  be  an  auditorium  on  first 
floor  and  kindergarten  and  locker  rms. 
on  second.  Bids  rec.  were  rejected  as 
too  high;  new  bids  will  not  be  adver- 
tised for  at  present. 


GRASS  VALLEY'.  Nevada  Co.,  Cal.— 
Rids  will  be  rec.  until  July  31,  1924.  8 
P.  M..  by  O.  H.  Fuller.  Clerk  of  the 
Grass  Valley  School  District,  for  paint- 
ing Columbia  School  building  and 
manual  training  shop  and  the  Bell  Hill 
.School    building. 


LOS  ANGEl-ES.  Cal.— The  architec- 
tural department  of  the  board  of  ed- 
ucation has  completed  plans  for  a  12- 
room  school  building  to  be  erected  on 
Towne  Ave.,  between  8th  and  9th  Sts. 
Two-story.  86x155  ft.,  brick  walls, 
romiiosition  and  tile  roofing,  pine  trim. 
Cost,  $84.non.  The  Board  of  Education 
will  advertise  for  bids  shortly. 


PORTLAND.  Ore. — Until  Aug.  6.  5  P. 
M..  bids  will  be  rec.  by  Directors  of 
Fernwood  School  District  to  erect  3rd 
and  4th  units  of  school  building;  3rd 
unit  will  be  3fxl20  ft.,  two-story  and 
basement  with  6  classrooms  and  home 
economics  laboratory;  4th  unit,  one- 
story.  56x70  ft.,  with  auditorium  seat- 
ing 509.  Construction  will  be  of  re- 
inforced concrete;  est.  cost.  $100,000. 
Plans  obtainable  from  Ellis  F,  Law- 
rence, architect.  1015  Chamber  of  Com- 
merce  Bldg..   Portland. 


WHITTIER.  Los  Angeles  Co.,  Cal.— 
B.  M.  Wheatland.  116  W.  Philadelphia 
St.,  was  low  bidder  and  has  been 
awarded  contract  at  $39,465,  all  work 
combined,  for  reconstructing  science 
hall  and  administration  building  for 
Whittier  Union   High   School. 


COLUSA,  Colusa  Co.,  Cal. — Until  Aug. 
1,  1  P.  M..  bids  will  be  rec.  by  Colusa 
School  District  to  erect  one-story 
frame  and  stucco  school.  Cert,  check 
10%  req.  with  bid.  Plans  obtainable 
from  F.  E.  Buftum,  clerk  of  district,  446 
Market  St.,  Colusa. 


SAN  FRANCISCO  —  Severin  Electric 
Co..  S28  Mission  St.  at  $13,300  awarded 
contract  by  Board  of  Public  Works  to 
furnish  and  Install  electric  fixtures  in 
High  .School  of  Commerce  Annex  to  be 
erected  in  Fell  St.,  bet.  Van  Ness  Ave. 
and  Franklin  St. 


S.\NTA  MONICA.  L,  A.  Co.,  Cal.  — 
Until  8  p.  m..  Aug.  11.  bids  will  be  rec. 
by  Board  of  Ed.  of  Santa  Monica  City 
.School  Dist.  at  office  of  Board.  1333  6th 
.St..  for  building  proposed  new  Frank- 
lin school  on  Montana  Ave.,  between 
23rd  and  25th  Sts.  Cash  or  cert,  check 
or  bidder's  bond  for  5%.  Deposit  of  $25 
for  plans,  to  be  refunded.  Separate  bids 
will  he  taken  on  the  following:  1.  Gen- 
eral: 2.  heating  and  plumbing;  3.  plas- 
tering; 4,  electrical  work.  T.  H.  Schoen- 
wetter.  secy.  Francis  D.  Rutherford, 
archt..  Mills-Fraser  Bldg..  Santa  Mon- 
ica. Bldg.  will  be  2-story  and  base- 
ment, brick  const,  and  will  contain  8 
classrooms.  Pressed  brick  exter..  tile 
rf.,  steam  heating. 
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BELL,  Los  Angeles  Co.,  Cal.— -Archi- 
tects Witmer  &  Watson,  419  Bank  of 
Italy  Bldg.,  are  completing  plans  lor 
an  8-room  side  addition  and  the  re- 
modeling of  a  grammar  school  building 
at  grammar  school  No.  1,  Bell,  lor  the 
Bell  Grammar  School  District.  BricK 
walls,  2-story,  tile  roofing,  plaster  ex- 
terior, maple  floors,  slate  blackboards, 
gas  furnace  heating  system,  ventilat- 
ing system. 

SACKAMEXTO,  Cal.— Until  Aug.  5,  5 
p.  m.,  bids  will  be  rec.  by  Chas.  E 
Hughes,  secy.  Board  of  Education,  to 
fur.  and  del.  f.  o.  b.  cafeteria  dining 
and  kitchen  equipment  for  schools 
Cert,  check  10%  payable  to  Board  of 
Educ.  req.  Further  information  ob- 
tainable from  secy. 

MANTECA,  San  Joaquin  Co.,  Cal. — 
Until  Aug.  2,  bids  will  be  '''^--J^y  Trus- 
tees of  Manteca  Grammar  School  Uis- 
trict  to  erect  one-s.ory  tile  or  brick 
school,  28  by  30  ft.  Plans  obtainable 
from  E.  E.  Douglass,  Clerk,  Masonic 
Bldg.,  Manteca. 
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SACRAMENTO,  Cal.— Until  Aug.  5,  5 
P.  M.  bids  will  be  rec.  by  Chas.  E. 
Hughes,  secy.  Board  of  Educ,  to  fur. 
and  install  electrical  fixtures  in  corri- 
dors, classrooms  and  library  additions 
to  the  new  high  school  at  34th  and  J 
sts.  Cert,  check  10%  payable  to  Bd. 
of  Educ.  req.  F'urther  information  ob- 
tainable  from    ^' 't'v. 


SAN  MATEO,  San  Mateo  Co.,  Cal.— 
Until  Aug.  4,  2:30  P.  M.,  bids  w'll  be 
rec.  by  J.  J.  Casey,  Clerk,  San  Mateo 
School  District,  to  erect  two-room 
frame  school  in  Date  Ave.,  Beresford. 
Cert,  check  10%  payable  to  dist.  req. 
Plans  obtainable  from  \Vm.  F.  Turnhull, 
%  Peninsula  Water  Co.,  Third  Ave.,  San 
Mateo.  Plans  were  prepared  by  Ar- 
chitect Sylvain  Schnaittacher,  233  Post 
St.,  San  Francisco. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
—Until  8  P.  M.,  Aug.  11,  bids  will  be 
received  by  A.  C.  Price,  Secretary  Board 
of  Education,  room  436  Markwell  Bldg., 
Long  Beach,  for  erecting  the  new  ?30,- 
000  additional  unit  at  the  Seaside 
school  site.  Long  Beach.  Burkett  & 
Farrell,  310  Commercial  Bldg.,  546  Pine 
Ave.,  Long  Beach,  associate  architects. 
Four  classrooms  , brick  walls,  stucco 
exterior,  composition  roof,  hardwood 
classroom  floors,  concrete  understruc- 
ture  and  corridor  floors. 


LODI,  San  Joaquin  Co.,  Cal.— Bids 
will  be  received  until  July  29,  1924,  8 
P  M.,  by  J.  M.  Gardner,  Clerk  of  Lodi 
Elementary  School  District,  for  the 
painting  of  the  Emerson  School  with 
two  coats  outside  and  two  coats  of 
cal-mine  on  ceilings  of  classrooms, 
one  coat  on  walls  and  one  coat  on  ceil- 
ing of  hall. 


Saturday,   July   26,   1924 


PAN  FRANCISCO- Until  Aug.  13,  3  p. 
m.  bids  will  be  rec.  by  Board  of  Public 
Works  to  furnish  and  install  elevatoi 
system  in  additions  to  High  School  of 
Commerce  in  Fell  St.  between  Van  Neas 
and  Franklin  St.;  esti  cost  S4000.  Bond 
of  $1000  will  be  required  of  successful 
bidder.  Plans  obtainable  from  Bureau 
of  Architecture,   2nd  floor,  City  Hall. 
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SACRAMENTO,  Cal.— Until  August 
5.  5  P.  M.  bids  will  be  rec.  by  Chas.  E. 
Hughes,  sect'v..  Board  of  Education  to 
fur.  1,050  cu.  yds.  more  or  less,  cu.  yds. 
decomposed  granite  in  carload  lots;  alt. 
bids  desired  to  spread  and  roll  on 
school  yard  areas  as  desired  by  Bd.  of 
Educ.  Cert,  check  10%  payable  to  Bd. 
of  Educ.  req.  Further  information  ob- 
tainable  from   sect'y. 

HANFORD,  Kings  Co..  Cal.  —  Until 
Aug.  11,  8  p  .m.,  bids  will  be  rec.  by 
Geo  H.  Rogers,  acting  clerk,  Hanford 
Joint  Union  High  School  District  to 
(1)  furnish  tools  and  machinery  for 
shop  building;  (2)  fur.  25  mechanical 
tables.  30  classroom  desks  and  five 
teachers'  desks  and  chairs,  more  or 
less  .  See  call  for  bids  under  oMicuil 
proposal  section  in  tliis  issue. 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Until  8  P.  M.,  Aug.  11,  bids  will  be 
received  by  A.  C.  Price,  secretary 
board  of  education,  room  436,  Mark- 
well  Bldg.,  Long  Beach,  for  erecting 
the  new  $90,000  additional  unit  at  the 
Lincoln  school  site.  Long  Beach. 
Joseph  H.  Roberts  and  Wellington 
Smith,  312  Marine  Bank  Bldg.,  engi- 
neer and  architect  assoc.  Eight 
classrooms,  principal's  room,  teachers' 
room,  kindergarten  rooms,  nurses' 
rooms,  300-seat  auditorium.  Concrete 
foundation,  corridor  floors  and  stairs, 
face  brick  exterior,  brick  walls,  art 
stone  trim,  tile  and  composition  roof- 
ing, steam  heat,  beech  or  begac  class- 
room floors. 

VENTURA,  Ventura  Co.,  Cal. — Archt. 
Mott  M.  Marston,  507  Douglas  Bldg., 
has  been  commissioned  to  prepare 
p'lans  for  a  new  school  bldg.  to  be 
erected  at  Ventura  for  the  San  Buna- 
ventura  school  district;  ?60,000  bond 
issue  voted. 


CONCPPTE     ft_ 


The  sub-contractors   and   material    n- n    on    the   U.    S     ^  '  t> ';'"''/,  ,","V,'ii'ji_f' 

^^irc^r:^W";i:^^i  j^T^a^r^ut^^^t.;  ^^^X^^^^^ji 
^'s]f^ni=^t?r^^/;!^ecrt\!y\j;iid^'^^%%^nuii'.'?.^;:.t^{:iv^ 

""""joe  Odgers,  advertising  manager  of  the  Daily  Pacific  Builder,  and  Clarence 
F  Pratt  nfesident  of  the  Pratt  Building  Material  Company  are  a  committee 
on  Arrangements  and  have  decided  that  each  one  is  to  take  ^.s  «wn  car  fill  it 
with    friJnds     and    spend    the     forenoon     (two    hours    from     San    Francisco    or 

°"'^'cTa'rln'^cV'bttIlr"kn"wn''a?'sandy,  Pratt  will  be  toastmaster  and  speeches 
will  be  made  bv  several  men,  prominent  in  the  building  world. 

Among  those  who  have  agreed  to  go  on  the  July  31st  are:  ,       .    „,    „.    „ 

Howard  S.  Williams,  General  Contractor;  Wm.  B.  Gray,  Standard  P  aster 
Co-  Steve  Guerin  J  S.  Ouerin  &  Co.,  cement  and  sand  dealers;  Mr.  Weten- 
haii  of  Wetenha  1  reinforcing  steel;  Mr.  Mitchell,  Henry  Cowell  Lime  & 
Cement  Co  ;  Clarence  F.  Pratt,  Pratt  Kock  &  Gravel  Co.;  Joe  Odgers,  Ad- 
vlrtfs"ng  Manager,  Daily  Pacific  Builder;  Joe  Greenback,  Contracting  Pas- 
tlrer-  C^as  Munson,  Lathing  Contractor;  Chas.  Cadman,  Atlas  Mortar  Co  N. 
A  Dickey  President  Dickey  Master  Tile;  W.  S.  Rue.  California  Brick  Co.;  Emil 
Hogberl  Brick  Contractor;  Mr.  Cashman,  Fiberstone  Roofing  Co.;  Chas.  Mc- 
■TavMsh  IJistrict  Salesmanager.  Pratt  Building  Material  Co.:  Mr.  Joseph  Pacific 
Roll  MetaCcTvre  Bros.  Glkss  Manufacturers;  Chas.  Holliway.  Mgr.  Truscon 
Steel  Co  Mr  Hill  and  Mr.  Hubbell,  Hill,  Hubbell  Co.,  paints;  Patrick  Meherin, 
M^r  Mark  M.  Meherin  &  Son,  Insurance  Brokers;  Mr  Bonier  District  Sales 
Manager,  Chas.  Nelson  &  Sons,  lumbermen:  Mr  Cerey,  Redwood  Mfg.  ^o.,  niill 
w.H-k-Wm  1  Fearv  Western  Lime  &  c.-ment  Co.;  Mr.  fechrader.  Schrader 
Iron  Works-  Chas.  "Hillard.  HiUard  Iron  Works:  Mr.  Strable  of  fotrahle  Hard- 
wn,^d  Co  of  Oakland-  Edward  R.  Bacon,  Edward  R.  Bacon  Co.:  A.  .Smith  Mack 
Truck  Co  •  Mr  Mangrum  Mangrum  &  Otter,  dampers,  etc.;  Harron  Rickard  & 
McCone     c'o^rete    michinery;    "oid    Mission    Cement     Co.;   Martin   Co.;      Mission 

^'"Trom°thfi^te?est''b'eUtr shown  it  looks  like  the  Builders'  Exchanges  of 
San  Francisco,  Oakland  and  Northern  California  will  close  on  the  day  of  the 
oSting  As  this  is  one  of  the  largest  jobs  of  this  kind  now  going  on  in  Cali- 
forn^f  much  comment  has  been  made.  The  daily  press,  incuding  the  Daily 
Pacific  Builder,  predict  a  large  crowd  will  attend.— Daily  Pacific  Builder,  June 
25,   1924. 


ON  JULY   31st,   1924. 

WB  EAT   with  N.   A.   Dickey. 

OF  THE  California  Brick  Co. 

AT  HIS  Livermorc  plant. 

AFTER  ALL  the  above  fellows. 

SHOW   EVERYBODY   the    22   buildings. 

AT  THE  U.  S.  Veterans'  Hospital. 

NEAR  LIVERMORE. 

ALL  THE  above  "Subs." 

INCLUDING    SANDY    Pratt,    President. 

OF  THE  Pratt  Building  Material  Co. 


PRODUCERS  OF  crushed  rock. 

AND  WASHED  gravel  and  sand. 

ARE  A  committee  of  one. 

TO  INVITE  the  architects. 

BOYS  OF  S.  F.  Architectural  Club. 

AND  THEIR  competitors. 

TO  THE   Williams-Dickey  party. 

ON  THURSDAY,  July  31st. 

THESE  SAME  "subs." 

•  •      • 

WILL  A''T   as  waiters  also. 

•  •     * 

•■I  THANK  you." 


Photo  of  N.  A.  Dickey  of  California  Brick  Co  gathering  all  the  live  stc.k 
in  Alameda  County  for  the  mammoth  barbecue  at  Livermore  on  -1"'^  "  San  b 
Pr^t  President  of  the  Pratt  Building.  Material  Co.,  producer  of  crushed  ro.k 
washed  gravel  clean  sharp  sand  and  rock  screenings,  will  be  toastmaster  aii.l 
head  waiter.     Dickey  is  chief  cook  and  bottle  washer. 


uirday.    July   26,    1924 
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lOMO.NA,   Los  Anseles  Co..  Cal. — 01- 
■ 'ter  &   Krrr.   1637   N.   Hl»chland  Ave.. 
I.i'.s  .VnKcles,  were  low  bidders  on  gen- 
eral contract  at  |3S,660  to  erect  a  Jun- 
ior lilgli   school   bldg.   at   the   Kaufman 
iuiiior    hiKh    school    site.      romoiia,    for 
.     I'oinotiii    Hoard    of    Education;    Ihi- 
•t    floor    will    have   an   uuilltorlum   to 
.u  60U  people  and  there  will  be  lock- 
.1    and    kiiiilcrsrarten    rooms   on   second 
floor.     William  H.  Weeks.  369  Pine  St.. 
Sair  Francisco,  and  Koberi  H.  Orr,  1305 
Corporation   HIdK.,   L/Os   Angeles,   assoc. 
-rhts.      Brick    walls,    2-Btory,    45    X    90 
till-    rtg.,    press    brick    facing:,   cem- 
!    and    maple    floors,    there    will    also 
Ji  new  gas  furnace  htg.  sys.  tor  en- 
ure   group    of    bldgs.      The    bids    were: 
General     Contract — Olcester     &     Kerr, 
J38.960;    J.    F.    Kobler,     $39,993;    Grant 
McCain.  J41,r,02;  C.  J.  .Smith,  541,843;  R. 
.Millan.  *43.0S8;   Hodge  &  McMackln. 
331;  robliy  &  Owsley,   $44,550;  Mel- 
:  ■.  McKnight  &  Stiffel,  ?49,876.  Heat- 
and    Ventilating — Industrial    Engr. 
I    Equip.    Co.,    American    Bk.    Bldg., 
-    Angeles.    $10,468;    Tiltz    Htg.    and 
_'    Co.,   113,069;  Thomas   Haverty  Co.. 
:  269. 

'Icester  &  Kerr.     1637     N     Highland 

•  .   L..   A.,   were   also   low   bidders  on 

licral   contract   at   $22,700   to   erect   a 

'  hanical   arts   bldg.   Brick   and   cone. 

1  .-.tr.,   1-story,   cement   and  hardwood 

•rs,    metal    skylights,    gas   htg.    sys., 

iiip.  rfg.,  wood  roof  trusses.  The  bids 

rti-re:    General    contract — Olcester    and 

Kerr,  122.700;  Hodge  &  McMackin,  $23,- 

736;    K.    C.    McMillan,    $25,498;    Wilton 

rros.,  $25,750;  Cobby  &  Owsley,  $25,950; 

■'    W.   Schlueter.    $25,839;   C.    J.    Smith, 

-':  IS3;  D.  J.  Lyman,  $26,997;  Campbell 

i.str.  Co.,  $27,S80;  Melville,  McKnight 

.    .-stiffen,  $29,203;  Harvey  M.  Hanawalt 

$30,794.    Bids   taken    under  advisement. 


SACRAMENTO,  Cal. — Until  Aug.  2,  1 
p.  m..  bids  will  be  rec.  by  E.  E.  McCon- 
nell,  clerk  Sierra  School  District,  to 
erect  additions  to  present  structure. 
WoUett  and  Lamb,  architects.  Mull 
Bldg.,  Sacramento.  Cert,  check  10% 
payable  to  clerk  req.  Plans  obtainable 
from  architects  on  deposit  of  $15,  re- 
turnable. 


MONROVIA,    L.    A.    Co.,    Cal.— Until    S 
.    p.  m..  Aug.  5,  bids  will  be  rec.  bv  Board 
I    of    School    Trustees    of    Monrovia    City 
I    School  Dist.  at  the  office  of  the  board, 
I    Ivy    and     Palm    Aves.,     Monrovia,     for 
[    building  the   proposed   new   elementary 
I    school    bldg.     on     N    MayfIowei»   Ave., 
Monrovia,  in  accordance  with  plans  and 
spec,  by  Archts.  Allison  &  Allison,  1405 
Hibernian    Bldg.    Bids    will    be    rec.    for 
different  parts  of  the  work  as  follows: 
General  contract,  sheet  metal,  composi- 
tion   roofing,    tile    roofing,    plastering, 
blackboards,         painting,         hardware, 
plumbing,    gas    fitting    and    sewering, 
electric  and   telephone  work  and  heat- 
ing and   ventialting.    Cert,   or   cashier's 
check   or  bidder's  bond  for  5%  Deposit 
of  $15,  to   be  refunded.     Mrs.     Geo.     O. 
Monroe,   Secy. 


SUTTER  CREEK,  Amador  Co.,  Cal. — 
The  Campbell  Construction  Co..  Nico- 
laus  Bldg..  Sacramento,  were  awarded 
contract  by  Board  of  Trustees  of  the 
Sutter  Creek  Union  High  School  Dis- 
trict on  July  18th.  for  the  construction 
of  a  one-story  concrete  auditorium  and 
manual  arts  building.  Contract  price 
$15,351.  W.  H.  Weeks,  369  Pine  St.,  San 
Francisco,  Is  the  architect.  Following 
is  a   complete  list  of  the   bids: 

Campbell   Constr.   Co.,   Sacto $15,351 

Herndon   &.  Finnlgan,   Sacto 15,668 

H.  A.   Handren,  Sacramento 15,979 

Davison  &  Nicolson,  Sacramento  19,840 


LOS  ANGELES,  Cal.— Archts.  Hudson 
&  Munsell,  Douglas  Bldg.,  have  been 
commissioned  to  prepare  plans  for  a 
new  12-unit  bldg.  to  be  erected  at  the 
95th  St.  school  site;  $84,000.  The  appro- 
priation for  the  senior  high  school  bldg 
to  be  erected  at  Belvedere  Gardens  has 
been  increased  from  $400,000  to  $600.- 
000;  Geo.  M.  Lindsey.  archt.  Archt.  John 
J.  Frauenfelder,  1116  Story  Bldg.,  has 
been  commissioned  to  prepare  plans 
for  a  12-unit  bldg.  to  be  erected  at  the 
Graham   school   site;   $84,000. 


MERCED,  Merced  Co.,  Cal.  —  Until 
July  30,  S  p.  m.,  bids  will  be  rec.  by  H. 
K.  Landram,  clerk.  Merced  Union  High 
School  District,  to  furnish  and  install 
window  shades  and  special  equipment 
in  Livingston  Branch  High  School.  W. 
H.  Weeks,  369  Pine  St.,  San  Francisco. 
Specifications  obtainable  from  archi- 
tect or  at  office  of  clerk. 


FILLMORE,  Ventura  Co.,  Cal. — Un- 
til 1  p.  m.,  Aug.  2nd,  bids  will  be  re- 
ceived by  Board  of  Trustees  of  Fill- 
more Union -High  School  for  furnishing 
a  piano  and  stage  curtains  and  scenery, 
and  erecting  reinf.  concr.  stairways  or 
repairing  stairways  in  old  bldg.  In- 
structions for  bidding  may  be  secured 
from  the  principal  at  his  office.  Cert, 
check,  5%.  P.  L.  Fairbanks,  pres. ;  D. 
Felsenthal,  elk. 
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SAN  FRANCISCO  —  The  Regents  of 
the  I'nlveralty  of  California  has  pur- 
chased property  on  Jones,  Francisco 
and  Columbus  avenue,  and  plan  the 
erection  of  a  modern  art  school  build- 
ing. 

WOODLAND,  Yolo  Co.,  Cal. — Follow- 
ing is  complete  list  of  bids  received  for 
work    at    Woodland    High    School,    low 
l>iddcrs  prc-i..o«lv   rvii..rti-d : 
Bant-In  Flztnrea 
Brass   &    Kum.,    i  ;i  i  7    iJr.vanl      Ht. 

San    Francisco $12,593 

Fink   &   Schindler.   S.   K 17,700 

Cobby  &  Owsley,  S.    F 12,7!i.'i 

P.  F.  Bender,  Sacramento 13,500 

Mullen  Mfg.  Co.,  S.  F 13,i:70 

\\  Ml.    Uateman,   S.   F 15,670 

Home  Mfg.  Co.,  S.  F 16,000 

C.   F.    Weber  Co 17,739 

Laboratory  Equipment 
Fink    &    Schindler.    226    13th    St., 

San    Francisco .$   5,669 

Brass  &  Kuhn    8,457 

Mullen  Mfg.   Co 9.850 

Wm.  Bateman   9,857 

C.   F.  Weber  Co 11,506 

•  'ohby  &   Owslev 11.971 

Home  Mfg.  Co 12,159 

Metal  Lackers 
C,    F.    Weber    (  o.,    UOl    Mission    St. 

San  Prancsico $240 

Fink    &    Schindler 455 

Home  Manufacturing  Co 960 

Gas   KaiiffPN 
C.    F.    Weber   Co.,    601   Mission   St., 

San   Francisco $509 

Home  Manufacturing  Co 510 

Brass    &    Kuhn 585 

Mullen  Alfg.   Co 645 

Progrram    Clocks 
Standard  Elec.  Time  Co..  461  Mar- 
ket St.,  San  Francisco $1,185 

Pacific  Electric  Time  Co 1,194 

All  bids  taken  under  advisement.  W. 
H.  ^Veeks,  architect,  369  Pine  St.,  San 
Francisco. 


SANTA  MONICA,  L.  A.  Co.,  Cal.— Un- 
til 8  p.  m.,  Aug.  4,  bids  will  be  rec.  by 
Board  of  Ed.  of  Santa  Monica  High 
School  Dist.,  at  1333  6th  St.,  Santa 
Monica,  for  furnishing  and  installing 
program  clocks  and  inter-communicat- 
ing telephones  in  Santa  Monica  High 
School  bldgs.  Cert,  or  cashier's  check 
or  bidder's  bond  for  5%.  Plans  on  file 
with  Archts.  Allison  &  Allison,  1405 
Hibernian  Bldg.  Deposit  of  $10,  to  be 
refunded.   Theo.  H.   Schoenwetter,  secy. 


BELL,  L.  A.  Co.,  Cal. — Until  7  p.  m.. 
Aug.  11  bids  will  be  rec.  by  Board  of 
Trustees  of  Bell  School  Dist.  at  Bell 
School  No.  1,  Bell,  Cal.,  for  building 
proposed  new  addition  and  alterations 
to  Bell  School  No.  1  in  accordance  with 
plans  and  spec,  by  Archts.  Witmer  and 
W'atson,  415  Bank  of  Italy  Bldg.  Cert, 
or  cashier's  check  or  bidder's  bond  for 
5%.  Deposit  of  $10  required  to  be  re- 
funded. W.  L.  Kyle,  clerk.  Brick  walls, 
tile  rf.,  plas.  exter.,  maple  fls.,  black- 
boards, gas  furnace,  ventilating  system 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical   Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
The  Last  Word  in  Wall  Board. 


CAXIFOKMA  CEDAE  PRODUCTS  COMPJlNT 

STOCKTON,    CAI.IFORNIA 


BANKS,  STORES  &  OFFICES 


Contractor  Taking  Sub  Figures. 
OFFICE   BLDG.  Appros.    $20,000 

ALAMEDA,  Alameda  Co.,  CaJ. 
Frame   and   stucco   office   building. 
Owner — Associated  Oil  Co. 
Contractor — Alfred   H.   Vogt,   185   Stev- 
enson St.,  San  Francisco. 


Segregated    Figures   to    be   Taken    Next 
Week. 

STORE,  ETC.  Cost,  $150,000 

SAN  FRANCISCO.     S  Market  E  7th  St. 

Six-story  and  basement  steel  frame  and 
brick    store    and    office    building. 

Owner — Marian    Realty    Co.,    1171    Mar- 
ket St.,  San  Francisco. 

Architect — Rousseau    &    Rousseau,    1171 
Market  St.,  San  Francisco. 
The  building  on  the  site  and  formerly 

occupied   by   the    Imperial   Cafe    is    now 

being  torn  down. 


Plans  Being  Figured. 

STORE   BLDG.  Cost,   $— 

OAKLAND,  Alameda  Co.,  Cal.,  Broad- 
way  and   Hobart  Sts. 

Complete  partly  completed  1-story  re- 
inforced  concrete  store  building. 

Owner  —  E.  W.  White  of  The  White 
Lunch. 

Architect — A.  H.  Knoll,  Hearst  Bids'., 
San  Francisco. 


Plans   To   Be   Prepared. 

STORE  BLDG.  Cost,  $100,000 

SACRAMENTO,  71S  720  K  St. 

Four    or    5-story    steel      and      concrete 

store  bldg.  40x160. 
Owner — P.  W.  Woolworth  Co.  of  N.  T  , 

Rialto  Bldg.,  San  Francisco. 
Architect  —  Architectural  Department 

of  owner. 

Contract  Awarded. 

STORE  BLDGS.  Cost,  $13,000  each 

SAX  FRANCISCO,  N  Geary  50  &  100  W 
20th  Ave. 

Two  1-story  concrete  store  buildings. 

Owner — Alfred  R.  Pritschi,  Mills  Bldg., 
San  Francisco. 

Contractor — Louis  Johnson,  729  Occi- 
dental  Ave.,    San   Mateo. 


SANTA  CLARA,  Santa  Clara  Co.,  Cal. 
— Barnett  and  Phelphs,  7  N  1st  St.,  San 
Jose,  real  estate  operators,  request 
city  trustees  for  permit  to  erect  ga- 
rage and  (2)  stores  adjoining  plant  of 
Pacific  Manufacturing  Company.  Will 
be  concrete  tile  construction,  with 
frontage  of  76-ft.  in  Alameda  St.  and 
100  ft.  deep. 


Figures  to  be  Taken  Shortly. 

8fe'k%^e^§?cinoCo.,Ca:.^°4o^l| 

°"-b^^^  offlci?l5"f?.    fr^t^^t^^es^t-r^ 

O^^r"-  ^ltli°n\ine  Insurance  Co.. 

ArcWt'Vc't-Tuttle  &  Tuttle,  357  12th  St.. 
Oakland.  

Sketches  Being  Prepared.  ^^^^    ^_ 

IeDWOOT)  city.  San  Mateo  Co.'Cal. 
fronting   on   Main,   Heller  and  Ma- 

One-^s't'ory'Tlreproof     or     frame     auto 

°  siS  machine  shop,  stores,  and 
offices    (site    110x26x36). 

Owner— Dessin  Bros.,  Mam  and  Don- 
nelly Sts.,  Burlingame,  Cal. 

Architect— Not  selected. 
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Contract  Awarded.  ,„„ 

STORE     BLDG.  /'°^  ',-„      J-T 

BUKl^INGAME,      San    Mateo      Co.,    Cal. 

Broadway  and  Paloma  Sts. 
One-story      reinforced      concrete      store 

owner-John  Tunnicliffle,   1521  Cypress 

Arch^tYct-Chas.^rstrothoff,  2274  15th 

Cont^'actl'^r"-?f^"H.'^Bessett     Bldg.     Co., 
Kelly    St.,    Burlingame. 

REDDING,  Shasta  Co.,  Cal. — J.  P. 
Brennan,  Redding,  at  $19,690.68  award- 
ed coniract  by  State  Highway  Comrais- 
slon  to  »rect  office  buildmg  for  Head- 
quarters Division  U  Shasta  county. 
Architect's    estimate   ?24,b»<. 

FRESNO,  Fresno  Co.,  Cal.— The  fol- 
lowing sut  contracts  have  been  award- 
ed by  Arcxitect  and  Manager  of  Con- 
struction R  L.  Felchlin,  Patterson  Bldg 
Fresno  in  connection  with  construc- 
fiono°' a  15-story  class  A  office  build- 
ing for  the  Pacific  Southwest  Trust 
and  savings  Bank.  It  is  being  erected 
on  the  corner  of  Mariposa  and  J  bts., 
in   Fresno,  at  a  cost  of  approximately 

l\;?ol°eZ- awarded  to  Bonded  Floors  Co 

370    2nd   St.,   S.  F.  for  $2147. 
Marble    work    Awarded    to    Jos     Musto 

Sons-Keenan    Co.,    535    North    Point 

San  Francisco  at  $18,000. 
Ornamental  iron  work  awarded  to  Cal. 

Artistic  Metal   &  Wire  Co     349   7th 

St.,  San  F'rancisco  at  $Z2,S3^. 
Tile  wirh:  awarded  to  Fresno  Marble  & 

Tile  Co.,  1357  J  St.,  Fresno,  at  $1232 
Plasteriii   Awarded   to   Fred   Willis   at 

$43,285.  

STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Negotiations  are  under  way  to  finance 
construction  of  a  twelve  or  iitleen 
story  fireproof  structure  m  the  vicin- 
ity of  Weber  avenue  and  Sutter  sts., 
to  be  occupied  exclusively  by  the  den- 
tal and  medical  professions  and  will 
probably  be  known  as  the  Medico 
Dental  Building^  Dr.  Howard  H  Bur- 
gess, dentist,  Yosemite  Bldg.,  StocK 
ton,  admits  that  such  a  plan  is  under- 
wav  Mayo,  Cowell  and  Bissell,  archi- 
tects 21  S  San  Joaquin  iSt.,  Stockton, 
who  are  Reported  to  discuss  the  pro- 
posal but  admitted  the  negotiations  are 
in  progress.        

LOS  ANGELES,  Cal.— Archt.  T.  Bev- 
erly Keim,  7  09  Haas  Bldg.,  is  complet- 
ing plans  for  a  class  C  store  and  office 
b"dg  to  be  erected  on  W  7th  St.  near 
Parkview  for  Theodore  Kosloff;  it  will 
have  2  stores  on  first  fl  with  office 
suites  above.  Brick  walls,  4-sto.  50x115 
ft.,  comp.  rfg.,  plate  glass,  art  stone 
and  plaster  facing,  cement  and  hardw. 
fls.,  metal  skylights,  gas  rads.,  elec. 
elevators,    toilets. 

SAN  FRANCISCO— Forderer  Cornice 
Works,  269  Potrero  Ave.,  hav^e  been 
awarded  the  contract  by  Architect  Geo. 
W  Kellam  and  Wm.  G.  Merchant, 
Sharon  Bldg.,  to  install  Campbell  met- 
al window  frames  and  sash,  hollow 
metll  doors  and  trim  sheet  metal  and 
?J>ofing  in  connection  with  the  con- 
struction of  the  15-story  class  A  office 
building  on  the  northeast  corner  of 
Post  and  Mason  Sts..  contract  price 
$19,604  The  Medico  Dental  Building 
Corp.  is  the  owner. 


Sub  Contracts  Awarded.  ^rnnnnn 

POSTOFFICE  BLDG.      Approx.  $500^000 
SAX  FRANCISCO,  NE  Gore  Corner  Em- 
bareadero,     Washington    and    Mer- 
chant  Streets. 
Postoffice  building. 
Owner— Jacob  Kulp,  Chicago,  111. 
Architect— A,  Alschuler.   130  Montgom- 
ery St.,  San  Francisco. 
Contractor — MacDonald   and   Kahn,    13U 

Montgomery  St.,  S.  F. 
Metal    sash    awarded    to    Truscon    bteel 

Co.,  709  Mission  St.,  S.  F. 
Lumber   to    San   Francisco   Lumber  Co., 

foot  of  Mason  St.,  San  Francisco. 
Glass  &  glawng  to  W.  P.  Fuller  &  Co., 

Beale  and  Mission  Sts.,  S.  F. 
Electric  wiring  to  Edw.  J.  Lynch  Elec- 
tric Co.,   1725   Sterner  St,   S.  F. 
Heating    to    Scott    Co.,    243    Minna    St., 

San  Francisco. 
Elevators    (2  freight   nnd  1  passenger > 

to  Spencer  Elevator  Co. 
Mechanical     chutes     and     conveport  to 
Dow   Co.,   Louisville,  Ky. 
Other     contracts     will     be     awarded 
shortly. 


THEATRES 


plans  To  Be  Prepared. 

ALTERATIONS  Cost,    $— 

STOCKTON',   San  Joaquin  Co.,  Cal. 

Alterations    for  theatre. 

Owner  —  West  Coast  Theatres,  Inc. 
(State  Theatre;  Knickerbocker 
Bldg.,  Los  Angeles  and  134  Leaven- 
worth.  St.,    San  Francisco. 

Architect  not  given. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
-Architect  W.  Horace  Austin  o21 
Pacific  S.  W.  Bldg.,  Long  Beach  h.is 
prepared  plans  for  a  three-story  brick 
store  and  office  building  to  be  erected 
at  the  north  alley  corner  on  east  side 
of  Pine  Ave.,  between  First  St.  and 
Broadway,  Long  Beach,  by  Contractor 
W  E  Babb,  room  2,  Drake  Bldg,,  Long 
Beach,  for  himself.  Wrecking  has 
started. 


Contractors, 

Builders, 

Engineers, 

You  Can  Now 

Protect    Your 

Checks 

right  on  the  job 

if  you  have  a 

"Security 

CHECK 

PROTECTOR 

FOUNTAIN 

PEN" 

The  Steel  Cutting 
Wheel  on  the  end 
perforates  and  forces 
a  red  acid  proof  ink 
into  the  fibre  of  the 
paper,  protecting  the 
amount,  payee's  name 
date,  number  of 
check,  and  all  kinds 
of  negotiable   papers. 

NEW  FROM 
END  TO  END 

Most    perfect    writing  I  u| 

instrument    made.  F'% 

PRICES  \  i  f 

$3.50    to    $7.00        , 

COUNTY  and  GENERAL,  AGENTS 
W.\NTED 

SECURITY  SALES  CO. 

253    MONTGOMERY    STREET 
San  Francisco.   Calif. 


Plans  To  Be  Prepared.  .,„„„„. 

ALTERATIONS  Cost,   $100,000 

STOCKTON,   San  Joaquin  Co.,  Cal. 
Install  heating  and  ventilating  system 

and    remodel   interior. 
Owner    —    West    Coast    Theatres,    Inc. 
(California  Theatre)   Knickerbock- 
er   Bldg.,    Los     Angeles     and     134 
Leavenworth   St.,   San   Francisco. 
Architect   not   given. 

Only  the  heating  and  ventilating 
work  will  be  undertaken  at  this  time. 
The  work  will  cost  $25,000.  N.  O.  Tur- 
ner is  manager  of  the  California  Thea- 
tre  at   Stockton. 


Plans    Being   Prepared.  „     .    . 

ItEMODEL  ^         S?^\?T 

BERKELEY,  Alameda  Co.,  Cal.,  Uni- 
versity and  Shattuck  Aves. 

Remodel  ventilating  etc.   in  theatre. 

Owner— West  Coast  Theatres  Inc.  or 
No.  Cal.,  134  Leavenworth  St,  San 
Francisco. 

Architect — Owners.  ^,„,„^a 

Further  information  may  be  obtalnea 

from  Mr.  Hanks  at  134  Leavenworth 
St.,  San  Francisco. 

LOS  ANGELES,  Cal.— Lange  &  Berg- 
strom,  801  Washington  Bldg.,  have 
been  awarded  the  general  contract  for 
erecting  a  theater,  store  and  office 
bldg  at  n.e.  cor.  of  Washington  St.  and 
Vermont  Ave.  for  West  Coast  Theaters 
Inc  Other  contracts  were  awarded  as 
follows:  Sprinkling  system  to  Thos. 
Haverty  Co.,  plumbing  to  J.  Hokom  Co. 
and  heating  to  H.  S.  McClelland  Total 
cost,  $452,000.  Albert  C.  Martin,  228 
Higgins  Bldg.,  archt.  The  bldg.  will  be 
250x190  ft.;  the  front  portion  will  be 
2-story  class  C  construction,  and  will 
contain  stores  and  offices;  the  theater 
auditorium  will  be  class  A  relnf  con- 
crete construction  and  will  seat  20011 
people. 

BALLARD,  wasn.— See  "Halls  and 
Society  Buildings,"  this  issue.  Bids 
wanted. 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
—Alfred  Butterfield,  1034  Temple  Ave., 
Long  Beach,  has  the  contract  to  erect 
the  $30,000,  two-story,  brick  store, 
theatre  and  office  building  at  6?l-b8i 
Redondo  Blvd.,  Long  Beach,  for  A.  l- 
Shaw.  Siebert,  Hcdden  &  Wynkoop. 
architects  and  engineers.  Brock  Bldg., 
and  Kress  Bldg.,  Long  Beach.  Composi- 
tion roof,  cement  floor,  face  brick  ex- 
terior. 


WHARVES  &  DOCKS 


Plans  Complete.  .cAnnnr 

PIER  Cost  $500,00C 

SAN  FRANCISCO,  Waterfront  Pier  No 

50. 
Concrete  and  timber  pier. 
Owner— State     Board  Harbor  Commis- 
sioners. T>i>io 
Engineer— Frank  G.  White,  Ferry  Bids 
San  Francisco.              ,   ,      .,         „„ 
Plans   have   been   complete   for  soni' 
time    When   bids   will  be   called  is   un 
determined  as  the  money  is  not  avail 
able  at  present. 

LOS  ANGELES,  Cal.— Until  2:30  p.  m 
Aug.  1,  bids  will  be  rec.  by  harbo 
comm.,  312  Byrne  Bldg  to  const,  whar 
extension  westerly  side  of  M.  P.  Nc 
1,  under  spec.  637,  which  may  be  oD 
tained  from  the  harbor  engr  berth  9 
San  Pedro.  This  wharf  will  be  2400  £1 
long,  22  ft.  wide,  and  will  involve  re 
moving  certain  piling  and  revlacim 
constructing  new  piling  for  extensioi 
with  concrete  decking.  Est.  cost,  ?19». 


Saturday,   July   26,    1924 
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ihLn&iy 


just  press  the 
BUTTON 

in  the  knob 
to  Loch. 

just  turn  the 
'  KNOB 

to  Unlock, 


equipped  with 
StHLA^  BUTTON  LOCKS 


ScHiAGE  huKon  Locks  are  finding  widespread  favor 
among  apartment  house  builders  and  architects.  And  it 
is  easy  to  see  why.  The  shrewd  apartment  house  owner 
knows  he  can  make  a  big  impression  on  his  tenants  witli 
these  remarkable  locks — their  quick,  snappy  action,  their 
srniple  dignity,  their  wonderful  convenience.  They  are 
a  show  feature,  a  talking  point.  They  are  one  of  those 
convmcing  improvements  that  make  a  tenant  feel  he  is 
lucky  to  get  such  an  apartment.  Thus  they  make  it  easier 
to  rent  at  a  profitable  figure  and  to  a  preferred  class  of 
tenants,  adding  value  to  the  building,  profit  to  the  owner, 
and  satisfaction  to  the  tenant. 

A  compression-spring  unit-rype  lock  instilled  in  lo  minutes.  No  ad' 
justments  necessary.  No  screws  in  spindle  or  escutcheons.  Types  for 
all  doors.  Glass  knobs  or  metal  knobs  in  all  U.  S.  standard  finishes. 


Sold  by  leading  hardware  dealers. 
Catalog  on  request. 


THE  SCHLAGE  COMPANY,  MFRS. 
AMERICAN  BANK  BLDG.,SAN  FRANCISCO 


IL  BUTTON-LOCK 
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PITTSBURG,  Contra  Costa  Co.,  Cal. — 
Bids  were  to  have  been  opened  on 
July  22,  1924  8  p.  m.  by  Jas.  Fitzgerald, 
clerk  of  the  city  of  Pittsburg,  for  the 
construction  of  a  wharf.  It  was  decided 
to  return  the  bids  unopened  and  set  a 
new  date  for  opening  later^  The  work 
to  be  done  is  as  follows:  Const,  bulk- 
head consisting  of  2  rows  of  piles,  S-It. 
apart,  10-ft.  centers  including  sheet 
piling  and  inside  bracing,  platform  J 
by  12  planking,  supported  by  said  piles 
bulkhead  approx.  6S0  lin.  ft.  long.  Also 
const,  wharf  consisting  of  3  rows  of 
piles  10-ft.  apart,  10  ft.  center,  covered 
by  2x12  decking  on  3x12  joists, 
wharf  approx.  120  ft.  in  length.  Cert 
check  10%  req.  with  each  bid.  Plans 
on  file  in  office  of  clerk. 

SAN  DIEGO,  Cal.  —  The  proposed 
$250,000  bond  issue  to  be  voted  on  next 
month  will  provide  for  an  apron  wharf 
extending  from  the  foot  of  Seventh  St. 
to  the  foot  of  Arctic  St.  The  work  will 
Include  a  cone,  bulkhead  and  dirt  fill.  A 
channel.  300  ft.  wide  and  22  ft.  deep, 
will  provide  access  to  the  wharf.  Jos- 
eph  Brennan,  harbor  master. 
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MISCELLAXEOVS    BlILDIXG 
COXSTRICTWX 


BURBAXK,  L.  A.  Co.,  Cal.— -R.  H. 
■\Vhinery,  512  Grosse  Bldg.,  has  the 
general  contract  including  all  work  at 
about  $142,000  for  a  cemetery  gateway. 
to  be  erected  on  San  Fernando  Road, 
about  2  miles  w.  of  Burbank,  for  Os- 
born  Fitzpatrick  Finance  Corp.,  own- 
ers agent;  it  will  have  4  rooms  in- 
cluding office,  work  shop  and  toilets 
and  rest  room.  Reinf.  cone,  constr..  oO 
by  50  ft.,  72  ft.  high,  steel  frame  outer 
dome,  metal  lath  and  plaster  'nner 
dome,  terrazzo  fls..  septic  tank,  tile  rig 
Colorada  yule  marble  exter.,  art.  stone 
trim,  bronze  doors  and  bronze  window 
grilles,  caen  stone  inter,  in  rooms,  art 
stone  and  tile  pools,  cone,  and  art 
stone  balustrades.  Kenneth  McDonald, 
1305  Brack-Shops  Bldg.,  L.  A.,  archt. 

HOLLYWOOD,  L.  A.  Co.,  Cal.— Archt. 
John  M.  Cooper,  321  Marsh-Strong  Bldg 
has  completed  sketches  for  an  ici 
skating  arena,  to  be  erected  in  Holly- 
wood, for  the  Los  Angeles  Ice  Skating 
Assn.,  C.  S.  Hopkins,  mgr.  The  bldg. 
will  probably  be  of  brick  constr.,  and 
the  first  floor  will  have  an  area  80xl8o 
ft  with  locker  rooms,  dressing  rooms 
aiid  there  will  be  a  balcony  which  will 
seat  Including  first  fl.  space  3500  peo- 
ple. Several  locations  are  under  consid- 
eration. 


Saturday,  July  26,  1921 


ecute  business  matters,  and  represent 
San  Francisco  manufacturers  or  busl^ 
ness    houses    there.  ,.         .        ^ 

^441 — Burlingame,  Cal.  Man,  travA 
ing  to  Orient,  open  to  represent  looB 
manufacturers  on  commission  ba8i& 
\rtieles  suitable  tor  sale  in  China  and 
Philippine  Islands  particularly  desired. 
Four  years'  previous  experience  in  the 
Orient  and  large  personal  acquaintance 
in  ihina  and  Philippines.  ,    ^.    „      . 

D-1323 — Cushman,  Ore.  Individual 
desires  lo  communicate  with  firm  hand- 
ling green   alder   lumber. 


I 


Bids   Taken   Under    Advisement. 

UNDERTAKING  PARLORS.  Cost    J- 

SAN  FRANCISCO.     Market  and  Duboce 

Two-story  frame  and  stucco  undertak- 
ing parlors  and  apartments. 
Owner — Gantner    &    Maison.     iVi     ^  al- 

encia   St.,   San   Francsico. 
Architect— Walter  Falch,  Hearst  Bldg., 
San  Francisco. 

A.    D.     Collman,     Larkspur *^^'X-- 

Finn   Anderson,    S.    F ,o  i  io 

Maver   Bros..   S.   F 39,129 

H.    Papenhaisen     S.    F 4., (SO 

W.    S.   Zupas,   S.   F 47,000 


Planned.  /.,     »     . 

HOME  Cost,    i — 

OAKLAND,  Harrison  Blvd,  bet.  Grand 
Ave.  and  24th  St. 

Boarding   home    for   girls. 

O-wner — Young  Womens  Christian  As- 
sociation. 

Architect  not  selected. 

YOSEMITE  NAT'L.  PARK,  Cal.— 
Laura  Spellman  Rockefeller  Memorial 
Foundation  of  New  York  has  gifted 
$75  000  to  the  Yosemite  National  Park 
to  finance  erection,  equipment  and 
maintenance  of  a  museum  in  the  valley. 
In  addition  to  the  museum  the  struc- 
ture will  contain  large  assembly  hall. 

iSAN  FRANCISCO  —  Architect  E.  E. 
Young,  2002  California  St..  will  shortly 
take  figures  for  hardwood  flooring 
and  electrical  fixtures  for  the  three- 
storv  class  A  dance  hall  and  store 
building  now  under  construction  on  the 
southwest  corner  of  Market  and  Ninth 
streets,  Trowbridge  and  Perkins  are 
the   owners. 


BUSIXESS  OPrORTUXITIES 


DIXON.  Solano  Co.,  Cal. — Election 
will  be  called  shortly  to  vote  bonds  to 
finance  construction  of  municipal  swim- 
ming pool. 


S\N  FRANCISCO— Further  intorma- 
tion  regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco  either 
by  phone,  letter,  or  personal  call.  Re- 
Questes  for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity. 

8423 — Shanghai,  China.  Firm  desires 
to  buy  SANDAL  WOOD  and  requests 
quotations   at  once.  .      .       .,, 

8425— Japan.  Large  firm  is  in  the 
market  for  2,000  feet  a  month  of  TWO- 
INCH  ENAMELED  PIPE,  to  be  used  in 
manufacturing    soy.  „   ,      -,        , 

8436 — San  Francisco,  Cal. — Manufac- 
turers of  OXY-ACETYLENE  EQUIP- 
MENT desires  to  extend  their  market 
in  Europe  and  will  consider  giving 
their  agency  to  a  local  exporter  now 
established    in    that  market. 

8437  —  Hayward,  Cal.  Gentleman, 
speaking  Portuguese,  leaving  for  Brazil 
on  July  28,  will  accept  a  representation 
tor  a  San  Francisco  house  on  a  com- 
mission basis,  which  may  desire  to  ex- 
tend its  markets  in  Brazil,  or  may  de- 
sire first-hand  information  on  market 
conditions.     Interview  desired. 

£438 — San  Francisco,  Cal. — American, 
experienced  in  Far  East,  returning  to 
China  in  the  near  future,  desires  man- 
ufacturers agencies  or  representations. 
\ny  reasonable  proposition  considered. 
8439 — San  Francisco,  Cal. — Gentleman 
with  many  years  experience  in  Mexico, 
representing  American  firms,  desires 
an  opening  in  San  Francisco.  Best 
references.  . 

8440 — San  Francisco,  Cal.  Business 
man,  leaving  shortly  for  the  Orient 
where   he   is   well  acquainted,   will   ex- 


LEADS   FOR   BUSINESS 

July  24,  1924 
AUCTIONEERS— L.  W.   Cohn,   108  Pine. 
DENTISTS  —  Dr.    J.  J.  McCarthy,   o907 

DRAYAGE — Flyer  Transfer  &  Storage 
Co.,    753    Leavenworth. 

ENGINEERS— Rust  Engineering  Co. 
(Pittsburgh,  Pa,),  (Foundations), 
Spreckels    Bldg.  „     „     „      ^ 

HOSPITAL  FURNITURE — F.  E.  Good- 
ban.   41    Walter   to   20  Cordova. 

JEWELERS — D.  Landow,  54£   Geary  to 

HNOTYpiN(3 — W.    M.    Hinton,     95    9th 

to   122   9th.  „     ,, 

LUNCHEON   &   CONFECTIONERY— Mr. 

Jack  Louis,  OFarrell  near  Powell  In 

about  10  days.  . 

MFRS.   AGENTS — J.      H.     Mulrem,     681 

Market  to  1345  Howard. 
NOVELTIES   —   Frederick-Weingarten 

Co.,   156  Bush  to  71  1st. 
PLUMBING    SUPPLIES — John    Douglas 

Co.     (Cincinnati,    Ohio),    456    Ellis    t. 

1345   Howard. 
PRINTING — McNeil  Bros.,  928  FiUmo: 

to  591  Mission.  ^  ,    ^ 

R  A.DIO^Independent  Wireless  Tel.  Co. 

and   Cutting     &    Washington     Radio 

Corp      (N.    Y.),      167    Steuart      to    110 

Market.  ,     ,.„  ... 

RESTAURANTS — Daves  Lunch,  162  oth 
STUDIO — Miss  Dorothy  Coulter  (dance) 

435  Powell.  .  ^^   ,, 

WALL      PAPER — Golden       City      ^V  all 

Paper    &    Paint    Co.,    2468    San    Bruno 

STAtIoNERS— -Miss  Fagen.  1920  Hayes. 

STOVES  AND  RANGES — James  Gra- 
ham &  Co.,  521  Mission  to  5th  and 
Brvant  about  Sept.   1st. 

ATTORNEYS — Morris  S.  Silver,  Balfour 
Bldg.  „       , 

AUTOMOTIVE — Ninth  St.  Auto  Service 
Shop,  385  9th. 

CIGARS — A.  Palmesane,  3397  Mission. 

DRUGS — Phoenix  Drug  Co.,  301  3rd. 

Engineers  —  Schultz-Morris  Electric 
Engineering   Co.,    310    4th. 

JEWELERS  —  I.  Steinberg  (Walffa 
Sales  Co.),  Kamm  Bldg. 

LADIES'  APPAREL  —  Mr.  Cohan,  IJO 
Kearny  to  154  Sutter. 

PLUMBING — C.  F.  Watson,  1909  to  1854 
Divisadero.  

RADIO — Mission  Radio  Co.,  3347  Mis- 
Peerless  Radio  Co,  branch  712  Market 

REI3TAUR.A.NTS — Peoples  Restaurant, 
2198  Folsom.  „„_  „.. 

White  House  Lunch  Room,  297  9tn. 

SIGNS — K.  Riley,  1910  Mission. 

TYPEWRITERS  —  Typewriter  Ex- 
change, 453  Montgomery. 


IVf  ILL  WORK 

A  service  of  real 
Talue  is  offered  by 

National  Mill  &  Lumber  Co. 

We  are  glad  to  place  at  your  disposal,  without  obligation, 
the  services  of  a  corps  of  skilled  estimators,  with  wide  ex- 
perience in  figuring  general  millwork,  cabinet  work  and 
detail  work  of  all  kinds.  Behind  them  is  an  organization 
offering  virtually  unlimited  selection  of  materials.  T\  e  be- 
lieve  their   assistance   will   be   genuinely   helpful   to  you. 


312  Market  Street 
San  Francisco 


Higli  St.  &  Tidewater  Are. 
Oakland 


SBturdny.   July   26,    1924 
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Official    Proposals 


.\OTUK    TO    «  0>'IH.V< 'I'OHS 


■  r  ^<l■b<M>l  Uistrlct) 


(Woodland  Gi 

Notice  Is  hereby  given  that  sealed 
bids  will  he  received  and  opened  by 
the  Hoard  of  Trustees  of  the  Woodland 
Orammar  School  District,  Woodland. 
Yolo  Co.,  .State  of  California,  in  the 
Board  of  Trade  llooms  at  the  Yolo 
County  Court  House,  at  2  P.  M.  on  the 
Mh  dor  of  .\uguHt,  I0:M,  for  the  re- 
buildine  of  the  Grammar  School 
BulldlnB  In  the  City  of  Woodland,  ac- 
cording to  plans  and  siieeiflcations 
prepared  for  the  same  by  W.  H. 
weeks,  architect. 

Plans  and  specifications  may  be 
Been  at  the  office  of  Architect  W.  H. 
Weeks.  369  Pine  St..  San  Francisco. 
California,  or  at  the  otnce  of  Wraith  & 
Parish.    Woodland. 

All  bids  should  be  presented  on  bid 
form  furnished  by  the  architect.  Each 
bid  must  be  accompanied  by  a  certified 
check  on  some  responsible  California 
Bank  in  a  sum  not  less  than  five  per 
cent  (5%)  of  the  amount  of  bid  made 
payable  to  President  of  Board  of  Trus- 
tees of  the  Woodland  Grainmar  School 
District,  for  the  purpose  stated  in 
specifications. 

Each  bid  must  be  delivered  in  sealed 
envelope,  and  addressed  to  Mrs.  Kath- 
erlne  E.  Fait.  Clerk  of  the  Grammar 
School  Board  of  Trustees,  and  en- 
dorsed: 

"Proposal  for  work  of  Rebuilding 
Grammar  School  Building." 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

(Signed)  J.  L.  HARLAN, 

President  of  the  Board  of  Trustees  of 
the  Woodland  Grammar  School 
District,    Woodland,    California. 


STATE  OF  CALIFORIVIA 


CALIFORNIA    HIGHrWAY  COMSIISSION 
NOTICE   TO    CONTRACTORS 


NOTICE   TO   BIDDERS 


A  call  for  bids  published  in 
this  section  indicates  that  bids 
are  desired  from  other  than  loca' 
bidders  Maximum  competition 
is  desired,  and  this  is  assured 
tbroiiph  BLlII.rilNG  AND  ENGI- 
XEEIUNG  .NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section. 


made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  interest  of  the  State. 

HARVEY   M.   TOY. 

LOUIS  EVERDING, 

N.  T.  EDWARDS, 
California   Highway   Commission. 

R.   M.  MORTON, 

State   Highway   Engineer. 

W.  F.  MIXON,  Secretary. 
Dated  July   21,    1924. 


NOTICE   TO    CONTR-iCTORS 


(Caruthers    Graminar    School    District) 


SEALED    PROPOSALS     will     be    re- 
ceived  at   the   office   of  The   California 
Highway       Commission,       515       Forum 
building,    Sacramento,     Cal.,     UntU     a 
o'clock  P.  M.,  on  .\UB.  18.  19:54.  at  which 
time   they   will   be   publicly  opened   and 
I     read,    for      construction,    in    accordance 
I     with    the    specifications      therefor,      to 
I     which      special    reference    is    made,      of 
portions  of  State  Highway,  as  follows: 
!         Lassen    County,      a    35-toot      concrete 
bridge  across  Robbers  Creek,   a  90-foot 
I     combination   wood   and  concrete   trestle 
I     across   Baxter     Creelc    and   a      150-foot 
combination  wood  and  concrete  trestle 
across    Long    Valley    Creek    (II-Las-29- 
I     A,   C   &   E). 
;  Orange   County,   between   Corona   Del 

•  Mar  and  Laguna  Beach  (VII-Ora-60-B). 
about  five  and  two-tenths  (5.2)  miles  in 

•  length,  to  be  graded. 

I         Plans  may  be  seen  and  forms  of  pro- 
■     posal,   bonds,   contract     and     speclfica- 
i     tions  may  be   obtained   at  the   said   of- 
I     flee   and   they  may  be   seen   at  the   of- 
fices of  the  Division    Engineers   at  Los 
Angeles  and  San  Francisco,  and  at  the 
'  j      office   of   the   Division   Engineer  of   the 
!     division   in  which  the  work  Is  situated. 
t\     The  Division  Engineer's  offices  are  lo- 
cated  at  Willits.   Dunsmuir.   Sacramen- 
1     to,    San    Francisco,    San    Luis    Obispo, 
)     Fresno.  Los  Angeles,     San     Bernardino 
and  Bishop. 

A    representative    from    the    Division 
office   will   be   available   to   accompany 
prospective    bidders    for    an    inspection 
of   the   work   herein   contemplated,   and 
Contractors    are    urged    to    investigate 
the  location,  character  and  quantity  of 
I      work    to    be    done,    with    a    representa- 
tive of  the  Commission.  It  is   requested 
I      that    arrangements    for    joint    field    in- 
I      spection  be  made  as  far  in  advance  as 
possible.  Detailed  information  concern- 
r  [  J  lug  the  proposed  work  may  be  obtained 
>  I      from  the  Division  office. 
'  No  bid  will  be  received  unless  It  la 


Pursuant  to  an  order  of  the  Board 
of  Trustees  of  the  Caruthers  Grammar 
School  District,  notice  is  hereby  given 
that  said  Board  will  receive  sealed 
proposals  for  the  following  segregated 
branches  of  work  required  for  the 
completion  of  the  Auditorium  of  the 
Grammar  School  Building  in  accord- 
ance with  the  plans  and  specifications 
prepared  by  E.  W.  Peterson,  architect. 
First  National  Bank  Building,  Fresno, 
California. 

Bidders  may  bid  on  any  one  segre- 
gation or  a  general  bid  including  all 
of  the  work. 

1.  Carpentry. 

2.  Plastering. 

3.  Heating. 

All  bids  must  be  accompanied  by  a 
certified  check  in  the  amount  of  ten 
per  cent  of  the  amount  of  the  bid  made 
payable  to  H.  C.  Kofoid,  Clerk  of  the 
Board. 

Bids  to  be  delivered  to  H.  C.  Kofoid, 
Clerk  of  the  Board,  up  to  and  not  later 
than  7:30  P.  M.  on  Tuesday,  August  5, 
1924.  at  which  time  bids  will  be  opened 
at  the  Grammar  School  Building,  at 
Caruthers,    California. 

Plans  and  Specifications  may  be  ob- 
tained at  the  office  of  the  Architect. 

The  Trustees  reserve  the  right  to 
reject  any  and  all  bids. 


OU.\NTITY  SURVEYOR 

Valuation    Engrlneer 
ARTHUR    F'RIDDLE 

603    Mission    Street,    at    Third    St. 
San    Francisco,    Calif. 

Telephone    Douglas   8-4-9-3 
General  Listing  Bureau. 

Architect's  Preliminary  Estimates 


(Ilanford  Joint   Union  HIsh   School 
District) 

At  a  regular  meeting  of  the  Board 
of  Trustees  of  the  Hanford  Joint  Union 
High  School  District,  held  Monday  eve- 
ning. July  ii.  1924,  at  its  regular  place 
of  meeting,  a  motion  was  made  and 
carried  that  the  Board  purchase  for  the 
said  High  School  District  the  follow- 
ing: 

1.  Tools  and  machinery  for  the  new 
shop  as  per  specifications  on  file  with 
the  Clerk  of  said  Board, 

2.  Twenty-five  mechanical  drawing 
tables,  thirty  class-room  desks  and  five 
teacher's  desks  and  chairs,  more  or 
less,  as  per  specifications  on  file  with 
the  Clerk  of  said  Board. 

Notice  is  hereby  given  that  the 
Trustees  of  said  High  School  District 
■will  receive  sealed  bids  to  furnish 
items  (1)  and  (2)  as  above,  on  or  be- 
fore Monday  eTenlng,  Angmst  11,  1934. 
the  same  to  be  mailed  to  the  Clerk  of 
the  Board  of  Trustees,  in  care  of  J.  L. 
Neighbor,  or  delivered  in  person  at  the 
meeting  of  the  Trustees  August  11, 
1924.    not   later  than   8   o'clock   p.   m. 

All  bids  must  be  accompanied  by  a 
certified  check  or  bidder's  bond  for 
ten  per  cent  of  the  amount  of  the  bid. 
W^here  particular  brands  or  makes  of 
materials  or  articles  are  specified  they 
are  mentioned  as  standards,  and  the 
bidder  has  the  option  of  bidding  on  any 
other  brand  or  make  of  the  same  kind 
of  materials  or  articles. 

The  Trustees  reserve  the  right  to  re- 
ject any  or  all  bids. 

GEORGE  H.  ROGERS, 
Acting    Clerk    of    the    Board    of 
Trustees,   Hanford   Joint  Union 
High  School  District. 


BIDS      ■WANTED    FOR    STEEL      TANK 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS,  indorse^!. 
"Proposals  for  steel  tank.  Pearl  Harbor, 
Hawaii.  Specification  No.  4.992,"  will  be 
received  at  the  Bureau  of  Yards  and 
Docks.  Navy  Department,  Washington. 
D.  C.  until  11  o'clock  A.  M.,  An^st 
13,  1924,  and  then  and  there  publicly 
opened  for  750,000-gallon  elevated  steel 
water  tank  on  steel  tower  at  the  Naval 
Operating  Base,  Pearl  Harbor.  T.  H., 
Specification  No.  4,992  may  be  obtained 
on  application  to  the  Bureau,  to  the 
Commandant,  Naval  Operating  Base^ 
Pearl  Harbor,  T.  H..  or  to  the  command- 
ant. Navy  Yard.  Mare  Island.  Califor- 
nia. Deposit  of  a  check  or  postal 
money  order  for  $5.  payable  to  the 
-  Chief  of  the  Bureau  of  Yards  and 
Docks,  is  required  as  security  for  the 
safe  return  of  the  specifications. 

L.    E.    GREGORY. 

Chief  of  Bureau. 
May   21.    1924. 


NOTICE    TO    BIDDERS 


(Mail    Chute — Honolnin,   T.   H.) 


TREASURY  DEPARTMENT,  Office  of 
the  Supervising  Architect,  Washington, 
D.   C,  June  27.   1924. — 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Custodian 
of  Post  Office,  Honolulu,  Hawaii,  until 
9  A.  M.,  and  at  the  office  of  the  Super- 
intendent of  Construction,  Room  403 
Post  Office,  San  Francisco,  Calif.,  until 
12  M..  and  at  this  office  until  3  P.  M.. 
Sept.  2.  1924,  and  then  opened,  for  mail 
chute  in  the  United  States  Post  Office, 
Custom  House  and  Court  House,  at 
Honolulu.  T.  H.  Drawings  and  specifi- 
cations may  be  obtained  from  the 
Custodian  of  Post  Office.  Honolulu. 
Hawaii,  or  from  the  Superintendent  of 
Construction,  Room  403  Post  Office 
Building,  San  Francsico,  Calif.,  or  from 
this  office  in  the  discretion  of  the  Su- 
pervising Architect,  Jas.  A.  W^etmore, 
Acting  Supervising  Architect. 
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BRIDGES 


NEVADA  COUNTY,  Cal.-rl'ro.tor  & 
Cleghorn,  Rosenberg  Bldg.,  Santa  Rosa, 
at  $50,425  awarded  cont.  by  State  High- 
way Commisiiion  to  const,  bridge  over 
Truckee  river  and  S.  P.  K.  R.  tracks 
about  1  mile  nortli  of  Polaris,  398  ft. 
long,  21  ft.  wide,  consisting  of  160  tt. 
rein.  cone,  arch  span,  four  30  ft.,  and 
38  ft  and  one  5a  ft.  rein.  cone,  girder 
spans;  involving  1150  cu.  yds.  class  A; 
290  cu.  yds.  class  B  and  40  cu.  yds.  class 
B  Port.  cem.  cone,  in  bridge;  1800  hun- 
dredweight rein,  steel  in  bridge;  450 
cu.  yds.  excavation  for  bridge  struc- 
ture and  2500  cu.  yds.  roadway  em- 
bankment. Engineer's  estimate,  ?bl,- 
315. 

BAKERSFIELD,  Kern  Co.,  Cal.--W. 
W.  Kelly  of  the  Engineering  Dept.  of 
the  Santa  Fe  Railroad  announces  plans 
for  the  proposed  subway  under  the 
tracks  of  the  Santa  Fe  r.r.  at  Union 
have  been  forwarded  to  W.  D.  Clarke, 
city  eng.,  of  Bakersfield,  who  will  sub- 
mit same  to  the  city  council  for  ap- 
proval. The  plans  are  yet  to  be  ap- 
proved by  the  State  Railroad  Commis- 
sion. 


AUBURN,  Placer  Co.,  Cal... — Until 
Aug.  5,  11  A.  M.,  bids  will  be  rec.  by 
Arthur  S.  Fleming,  county  clerk,  to 
const,  rein.  cone,  arch  bridge  over  Bear 
River  on  Grass  Valley-Colfax  road, 
construction  to  be  financed  by  Nevada 
and  Placer  Counties.  Will  be  lOo  ft. 
in  length.  .Jerome  A.  Baricau.  Carnegie 
Library   Bldg.,   Auburn,  engineer. 

ABERDEEN,  Wash. — Until  July  30, 
5  p.  m.,  bids  will  be  rec.  by  Nellie 
Thrift,  city  clerk,  to  const,  highway 
bridge  over  Wishkah  river  on  Wish- 
kah  St.;  est.  cost  $200,000.  Will  be 
Strauss  single-leaf,  heel  trunnion  with 
span  145  ft.  long,  featuring  27-ft.  road- 
way on  either  side.  Involves  331  tons 
steel;  35  tons  machinery;  923  cu.  yds. 
cone,  in  bridge.  Lift  span  will  be  op- 
erated by  two  35-h.p.  motors  with  40- 
h.p.  gas  engine  to  be  used  as  auxiliary. 
Plans  obtainable  from  City  Eng.  E.  G. 
Hunt,  at  Aberdeen  or  from  M.  M.  Cald- 
well, consulting  engineer.  Central  Bldg 
Seattle. 

EUREKA,  Humboldt  Co.,  Cal. — Bids 
will  be  asked  at  once  by  E.  M.  Kay, 
County  Clerk,  to  re-erect  Miranda 
bridge.     A.  J.  Logan,  county  surveyor. 


OREGON — Until  July  29,  2  p.  m.,  bids 
■will  be  rec.  by  State  Highway  Commis- 
sion, meeting  in  Multnomah  County 
Courthouse,  Portland,  to  const: 

Deschutes  county,  bridge  over  Des- 
chutes rives  at  Lower  Bridge  involv.  90 
cu.  yds.  excavation;  55  cu.  yds.  cone; 
4000  lbs.  metal  reinforcement;  69,000 
lbs.  structural  steel;   28  MFBM  lumber. 

Josephine  county,  bridge  over  Illi- 
nois River  near  Kerby  on  Redwood 
Highway  involv.  135  cu.  yds.  excava- 
tion; 155  cu.  yds.  cone;  18,000  lbs.  metal 
reinforcement;  190,000  lbs.  structural 
steel;    230    lin.    ft.    timber  trestle. 

Spec,  obtainable  from  Roy  A.  Klein, 
state  highway  engineer  at  Salem,  on 
deposit  of  $5  for  each  set, 

SANTA  ROSA,  Sonoma  Co.,  Cal.  —  D. 
E.  Albers,  473  Ellis  St.,  Santa  Rosa,  at 
$1625  awarded  cont.  by  supervisors  to 
const,  rein.  Cone,  bridge  over  Rock- 
ford  creek  Other  bids  were;  Gates  and 
Howe,  $1645;  J.  Cogo,  $1722;  R.  P. 
Smith,    $1745;   M.   G.   Hansen,   $2385. 

REDDING,  Shasta  Co.,  Cal.  —  Until 
Aug.  6,  2  p.  m.,  bids  will  be  rec.  by 
Errol  A.  Yank,  county  clerk,  to  const. 
3  rein,  girder  bridges,  (1)  over  Churn 
creek  on  Anderson-Churn  bottom  road; 
(2)  over  Eagle  Creek  at  Ono;  (3)  over. 
Pryor  creek  on  Redding-Harrison 
Gulch  road.  Cert,  check  10%  payable 
to  county  req.  Plans  on  file  in  office 
of   county  clerk. 

PAN  RAFAEL,  Marin  Co.,  Cal. — 
County  Surveyor  J.  C.  Oglisby  pre- 
paring spec,  for  bridges  across  Nicasio 
and  Stemple  creeks,  the  first  near  the 
iunction  of  Lucas  Valley  and  the  Ni- 
casio road  and  the  latter  at  Ainbro- 
sini's  ranch. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
State  Highway  Commission  is  prepar- 
ing plans  for  $200,000  lift  bridge  at 
Mossdale  in  San  Joaquin  county.  Con- 
struction  will  be  undertaken  in  1925. 


RIVERSIDE,  Cal. — Until  11  A.  M., 
Aug.  11,  bids  will  be  rec.  by  supervisors 
to  const,  reinf.  concr.  arch  bridge  across 
San  Jacinto  river,  known  as  San  Ja- 
cinto bridge.  Plans  on  file  at  office  of 
county  surveyor,  A.  C.  Fulmor.  Cert, 
check   5%.      D.   G.   Clayton,   clerk. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
County  Surveyor  Robt.  Chandler  in- 
structed to  prepare  spec,  for  bridge 
on  Trimble  road  over  Coyote  Creek, 
Sup  Dist.  No.  3  and  another  over  San 
Tomas  Creek  in  Supervisor  District 
No.   5. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


ASTORIA.  Ore. — Bids  will  be  asked 
shortly  by  city  council  for  street  im- 
provement and  reclamation  project  In- 
cluding imp.  of  Taylor  Ave.  and  West 
Bond  St.,  from  ft.  of  Uniontown  hill  to 
connection  with  present  end  of  Taylor 
Ave.  Will  involv.  const,  of  bulkhead, 
4000  ft.  long  requiring  removal  of 
950.000  cu.  yds.  of  material.  The  work 
will  be  undertaken  in  three  contracts, 
bulkhead  &  rip-rap,  est.  cost  $115,000; 
making  fill,  $124,000.  Total  $239,000.  It 
i.s  expected  will  be  opened  about  Aug- 
ust 4. 


SAN  DIEGO,  Cal. — Bids  to  construct 
bridge  across  San  Diego  river  at  Old 
Town  will  be  advertised  in  about  two 
weeks,  according  to  City  Mgr.  F.  H. 
Rhodes.  Est.  cost,  $70,000. 


LASSEN  COUNTY,  Calif. — Until  Aug. 
18,  2  p.  m..  bids  will  be  rec.  by  State 
Highway  Commission.  Forum  Bldg., 
Sacramento,  to  const.  35-ft.  cone  bridge 
across  Robbers  Creek,  a  90-ft.  comb, 
wood  and  cone,  trestle  Baxter  Creek 
and  a  150-ft.  comb,  wood  &  cone,  tres- 
tle across  Long  Valley  Creek  in  Lassen 
county,  n.  M.  Morton,  state  hi.ehway 
eng.  Sec  call  lor  bids  nniler  official 
lirono.s:il  Kcctioii  in  thii»  issue. 


LOS  ANGELES,  Cal. — Until  10  a.  m.. 
July  28,  new  bids  will  be  rec.  by  Bd. 
Pub  Wks.  to  const,  bridge  across  Santa 
Ynez  Creek  on  Malibu  Rd.,  near  Mar- 
quez  Ave.  This  will  be  a  one-span  cone, 
girder  bridge,  30  ft.  long,  with  a  30-ft. 
roadway  (cone,  slab)  and  3-ft.  walks 
on  each  side;  est.  cost,  $15,000.  Previ- 
ous bids  were  rejected. 


SACRAMENTO,  Cal.— County  Engin- 
eer Chas.  W.  Deterding,  Jr.,  instructed 
to  prepare  spec,  for  cone,  bridge  over 
Arcade  creek,  near  Diggs  ranch. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
County  supervisors  rescind  contract 
awarded  to  DeCola  and  Weldon  to  con- 
struct rein.  cone,  bridge  on  Brokaw 
road  over  Guadalupe  creek  and  award 
contract  to  Rocca  and  Caletti,  San  Ra- 
fael, on  a  bid  of  $13,435.  DeCola  and 
Weldon   claimed  error  in  bid. 
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S.\NTA  BARBARA,  Cal. — Plans  for 
$775,000  harbor  improvement  project 
have  been  approved  by  the  city  council 
and  an  election  date  will  be  set  within 
the  next  few  days.  The  plans  were  pre- 
pared by  City  Mgr.  Hunn  and  City  Enfr. 
George  D.  Morrison.  Leeds  &  Barnard. 
Los   Angeles,   consulting   engineers. 


MIAMI,  Ariz.  —  Inspiration  Consoli- 
dated Copper  Co.,  Thos.  H.  O'Brien,  gen 
int;r..  Inspiration,  taking  bids  tor  exca- 
vating 120.000  cu.  yds.  of  material, 
mostly  rock,  for  new  leaching  plant. 


IRRIGATION  PROJECTS 


MHSA.  Ariz. — Auxiliary  Eastern  Irri- 
gation Dist.  has  ratified  sale  of  $2,000- 
000  bond  issue  to  Jasper-Stacy  Co.,  of 
San  Francisco.  The  bond  issue  will  con- 
struct works  necessary  for  putting  the 
lands  of  dist.  under  cultivation. 


TURLOCK,  Stanislaus  Co.,  Cal.  — 
Delegates  of  ranchers  fronting  land 
on  Lateral  5%  petition  directors  of 
Turlock  Irrigation  District  to  cement 
line  that  lateral.  Taken  under  advise- 
ment. 


PHOENIX,  Ariz. — An  irrigation  dist., 
comprising  14,000  acres  of  land  direct- 
Iv  west  of  the  Agua  Fria  river  is  be- 
ing formed  under  direction  of  T.  M. 
Burroughs,  31  N  First  Ave.,  Phoenix. 
The  property  proposed  for  cultivation 
runs  north  to  join  the  Marinette  dist. 
on  the  west.  Wells  are  to  be  installed 
in  various  locations  throughout  the 
district. 


CALIFORNIA — F'ollowing  is  a  par- 
tial list  of  applications  for  permits  to 
appropriate  water,  filed  with  the  State 
Department  of  Public  Works,  Division 
of  Water  Rights,  during  the  month  of 
June:  (Edw.  Hyatt,  Jr.,  Acting  Chief 
of  Division   of  Water  Rights): 

Application  No.  4010  (Placer  and  Ne- 
vada Counties)  Bear  River  Water  an.l 
Power  Company,  Auburn,  Calif.,  for 
250  cu.  ft.  per  sec.  and  100,000  ac.  ft. 
per  annum  from  Bear  River  for  gener- 
ation of  electricity,  42,994  theoretical 
horsepov^^er   to    lie   developed. 

App.  No.  4011  (Placer  and  Nevada 
Counties)  Bear  River  Water  and  Powt 
Co.,  Auburn,  Cal.,  for  250  cu.  ft.  per  sec. 
and  100,000  as.  ft.  per  annum  from  Bear 
River  for  irrigation  of  200,000  acres  of 
Placer  Irrigation  District. 

App  4012  (Mendocino  Co)  Joseph  W. 
Gross.  Sacramento,  Cal.,  for  62.5  cu.  ft. 
per  sec.  from  East  Fork  Russian  River 
for  irrigation  of  5000  acres. 

App.  4014  (Los  Angeles  Co)  Rubio 
Canon  Land  and  Water  Association  and 
Las  Flores  Water  Company,  Altadena, 
Calif.,  for  30  cu.  ft.  per  sec.  and  10,000 
ac.  ft.  per  annum  from  San  Gabriel 
River  for  domestic  use  on  3200  acres 
comprising  unincorporated  territory 
called  Altadena.  Water  to  be  impound- 
ed in  Los  Angeles  Flood  Control  Dis- 
trict  San    Gabriel   Reservoir. 

App.  4015  (Siskiyou  County)  Roxbury 
Gold  Mines,  Inc.,  Scott  Bar,  Cal..  for  12o 


S»tur<luy,   July   26,    1924 


BUILDING     AND     ENGINEERING     NEWS 


21 


en.  ft.  per  «ec.  from  Canyon  Creek  and 
Kelsey  Creek  for  hydraulic  mining. 
E»t.  cost  t70,000. 

Ai>p.  4016  (Inyo  Co)  Frank  H.  Lonp, 
Pag;id'-nu.  Calif.,  for  .05  cu.  ft.  per  sec. 
from  I'oiilt.r  Sprlni?  for  mlnlnjf  and 
doni.-.Mtlc   purposes.   Kst.  cost   JIOUO. 

App.  4018  (Eldorado  Co)  F.  liurton 
Jonc.i.  Vallejo,  Cal.,  for  1.73  cu.  ft.  per 
«ec.  from  Little  Iowa  Creek  for  domes- 
tic purposes  and  IrrlKallon  oC  139  aces. 
App.  41119  (Alpine  County)  Rich- 
ard Helmsoth  et  al.  Woodfords.  Cal., 
for  2:!0ii  ac.  ft.  per  annum  fiom  Forest- 
dale  Creek.  Upper  Faith  Creek  and  two 
unnamed  quiches,  for  Irrigation  of 
929.6  acres. 

App.  4034  (Santa  Barbara  Co)  A. 
Lehman,  San  Francisco,  Cal.,  for  %  cu. 
ft  per  see.  from  Santa  Ynez  River  for 
IrriBation  of  50  acres.  Est.  cost  JIOOO. 
.\pp.  4035  (Ventura  Co)  Servates  C. 
Hill.  Oornian,  Cal.,  for  2.5  M.I.  from 
unnamed  spring-  tor  domestic  purposes 
and  IrrlKallon  of  2  acres.  Est  cost  UOOO 
App  4037  (Los  Angeles  Co)  C.  F. 
Cock  and  F.  E.  Woodley,  Los  Angeles, 
Cal.,  for  6000  ac.  ft.  per  annum  from 
San  Gabriel  River,  for  agricultural  and 
domestic  purposes  In  San  Gabriel  Basin 
Est.   cost    $25,000,000. 

App.  4038  (Los  Angeles  Co)  Wm.  L. 
Hagenbuugh,  Valyermo,  Cal.,  for  50 
M  I.  from  Boulder  Creek  for  irrigation 
of  400  acres.   Est.  cost  $8000. 

.\pp.  4039  (Los  Angeles  Co)  City  of 
Arcadia,  .\rcadia,  Cal.,  for  S  cu.  ft. 
per  sec.  and  8000  ac.  ft.  per  annum 
from  Big  Santa  Anita  Creek  for  muni- 
cipal purposes  for  Arcadia.  Est.  cost, 
$800,000.  „ 

App.  4040  (Los  Angeles  Co.)  "W.  F. 
Sandercock  and  W.  C.  Wickenden,  Col- 
ton,  Cal.,  for  .045  cu.  ft.  per  sec.  from 
Triunfo  Creek,  for  domestic  use.  Est. 
cost   $5000. 

App.  4042  (Los  Angeles  Co)  Joseph 
Gross,  Saugus,  Cal.,  for  1  cu.  ft.  per  sec. 
from  underground  source  for  domestic 
purposes  and  irrigation  of  40  acres. 
Est.  cost  $1000. 

App.  4043  (Sonoma  Co)  Cellie  Jones. 
Santa  Rosa,  Cal.,  for  1  cu.  ft.  per  sec. 
from  Santa  Rosa  Creek,  for  irrigation 
of  65  acres.  Est.  cost,   $1200. 

App.  4033  (.=5inta  Barbara  Co)  Orttira 
Mutual  Water  Company,  Santa  Barbara 
Cal.,  for  3  cu.  ft.  per  sec.  and  200  ac. 
ft.  per  annum  from  Oil  Canyon  surface 
and  subsurface  for  domestic  purposes 
and  irrigation  of  240  acres  of  Pueblo 
Lands,    Serena,   Cal. 

App.  4048  (Los  Angeles  Co)  City  of 
Monrovia,  Monrovia,  Cal.,  for  1000  ac. 
ft.  per  annum  from  Sawpit  or  Mon- 
rovia Canvon  for  municipal  purposes 
for  city  of  Monrovia.  Est.  cost  $225,000. 
App.  4049  (Los  Angeles  Co)  City  of 
Monrovia,  Monrovia,  Cal.,  for  6000  ac. 
ft.  per  annum  from  San  Gabriel  River 
for  municipal  purposes  in  City  of  Mon- 
rovia.   Est.    cost    $25,000,000. 

App.  4055  (San  Bernardino  Co)  Chas. 
L.  Wright,  Los  Angeles,  Cal.,  for  4  cu. 
ft.  per  sec.  from  Mojave  River  for  irri- 
gation   of    320    acres.    Est.    cost    $6000. 

App.  4056  (Riverside  Co)  City  of  Los 
Angeles  Board  of  Public  Service  Com- 
missioners, for  1500  cu.  ft.  per  sec. 
from  Colorado  River  for  municipal 
purposes. 

App.  4057  (Eldorado  Co)  Eldorado 
Power  Co.,  San  Francisco,  Cal.,  for  250 
cu.  ft.  per  sec.  and  T.'^OO  ac.  ft.  per  an- 
num from  Silver  Fork,  for  generation 
of  electricity.  24,100  theoretical  h.p.  to 
be  developed.  Est  .cost  $3,659,000. 

App.  4058  (Los  Angeles  Co)  City  of 
Sierra  Madre,  Sierra  Madre,  Cal.,  for  i 
cu.  ft.  per  sec.  and  2000  ac.  ft.  per 
annum  from  Big  Santa  Anita  Creek  for 
municipal  purposes.  Est.  cost  $586,000 
App.  4059  (Los  Angeles  Co)  City  of 
Sierra  Madre,  Sierra  Madre,  Cal.,  for  4 
:cu.  ft.  per  sec.  and  2000  ac.  ft.  per  an- 
num from  San  Gabriel  River,  for  muni- 
cipal   purposes.    Est.    cost    $25,000,000. 

App.  4060  (Los  Angeles  Co.)  H.  Sand- 
berg,  Sandberg,  Cal.,  for  .075  cu.  ft. 
per  sec.  from  3  springs  for  domestic 
purposes  at  hotel  and  garage  in  said 
section.  Est.  cost  $3000. 
PERMITS 
Following  is  a  partial  list  of  permits 
granted  by  the  Division  of  Water 
Rights  during  the  month  of  June: 

Permit  No.  1747  (Lake  Co)  Issued  to 
■W.  F.  Detert,  San  Francisco,  6.25  cu.  ft. 
per  sec.  and  1100  ac.  ft.  per  annum 
from  Eucksnort  Creek  for  irrigation  of 
500   acres   in  Guenoc  Rancho.   Est.   cost 

noo,ooo. 

Permit  1748   (Imperial  Co)   L.   Garlock, 
San   Diego,    Cal.,    0.002    cu.    ft.   per   sec. 


from   Boulder  Spring   for  domestic  and 
Irrigation   of  1   acre.   Est.   cost  $2000. 

Permit  1749  (Stanislaus  Co)  Oakdalo 
Irrigation  District,  Oakdale,  Cal.,  20 
cu.  ft.  per  sec.  from  Stanislaus  River 
for  Irrigation  of  2700  aces  In  Oakdale 
Irrigation  District.  Est.  cost  $6u00. 

Permit  1751  (San  Diego  Co)  Harry 
Wm.  Maddu.x,  Escondldo,  Cal.,  200  ac.  ft 
per  annum  from  Jane  Canyon  for  do- 
mestic use  and  irrigation  of  63,22  acres 
Est.  co.st  $2000. 

I'ermit  1752  (San  Joaquin  Co)  Banta 
Carbone  Irrigation  District,  Tracy,  Cal. 
179.69  cu.  ft.  per  sec.  from  San  Joa- 
quin River  tor  irrigation  of  14,375  acres 
Est.   cost,   $705,000. 

Permit  1753  (San  Joaquin  Co)  Her- 
man F.  Slrecker,  Stockton,  Cal.  for  7.48 
cu.  ft.  per  sec.  from  San  Joaquin  River 
for  irrigation  of  598.62  acres.  Est.  cost 
$5000. 

Permit  1754  (San  Bernardino  Co) 
C.  G.  Holmes,  Pine  Knot,  Cal.,  for  0.05 
cu.  ft.  per  sec.  from  Boulder  Creek  and 
Cienega  for  domestic  use.  Est.  cost, 
$3500. 

Permit  1755  (San  Joaquin  Co)  Fred 
Witt,  Stockton,  1  cu.  ft.  per  sec.  from 
San  Joaquin  River  for  irrigation  of  100 
acres.  Est.  cost  $1500. 

Permit  1756  (San  Bernardino  Co) 
Oliver  Cutts,  San  Diego,  0.25  cu.  ft.  per 
sec.  from  spring  for  mining  purposes. 
Est.   cost   $1000. 

Permit  1757  (San  Mateo  Co)  Penin- 
sula Farms  Company,  I'escadero,  Cal. 
lor  1000  ac.  ft.  per  annum  from  Little 
Butano  Creek  for  irrigation  of  2400 
acres  in  Rancho  Butano,  Rancho  Punta 
Del  Ano  Nuevo  and  the  Mesa  Tract. 
Est.  cost  $60,000. 

Permit  175S  (San  Mateo  Co)  Penin- 
sula Farms  Co,  Pescadero  2000  ac.  ft. 
per  annum  from  Gazos  Creek  for  iriga- 
tion  of  2400  acres  specified  under  per- 
mit 1757.  Est.  cost  $15,000  for  diver- 
sions. 

Permit  1759  (San  Mateo  Co)  Penin- 
sula Farms  Co.,  for  1000  ac.  ft.  per 
annum  from  Little  Gazos  Creek  for  ir- 
rigation of  2400  acres  specified  under 
permit   1757.  Est.  cost  $1000. 

Permit  1760  (Mono  Co)  Elsie  Magmer 
Mines  Co.,  Reno,  Nevada,  .05  cu.  ft.  per 
sec.  from  Sally  Degnan  Creek  for  min- 
ing and  domestic  purposes.  Est.  cost 
$5000. 


HANFORD,  Kings  Co.,  Cal. — Grour  --f 
property  owners  in  Kings  county  pe- 
tition the  county  supervisors  for  or- 
ganization of  irrigation  dist.  to  be 
known  as  Lucerne  Irrigation  Dist.  The 
proposed  dist.  would  const,  a  system  of 
irrigation  works  on  the  Kings  river, 
including  reservoirs,  pumping  plants, 
canals,  etc. 


FRESNO,  Fresno  Co.,  Cal. — Pine  Flat 
Water  Storage  and  Power  Project  has 
been  approved  by  State  Bngr.  W.  P. 
McClure  and  state  irrigation  board. 
There  were  no  objections  to  proposed 
plan  and  pre.I.  survey  ordered.  The 
engineering  work  is  to  be  handled  by  a 
board  of  engrs.,  with  George  L.  Swend- 
sen  as  chairman.  Swendsen  states  that 
project  comprises  12  irrigation  districts 
in  Tulare,  Fresno  and  Kings  counties, 
and  involves  the  construction  of  a 
storage  reservoir  at  Pine  Flat,  near 
Piedra.  The  objects  are  to  stabilize 
the  flow  of  the  King's  river,  to  make  it 
serve  more  efBciently,  and  to  hold  over 
flood  waters  which  are  not  now  ap- 
propriated on  Kings  river.  The  reser- 
voir site  has  been  surveyed  and  it  has 
been  officially  determined  that  a  dam 
320  ft.  high,  capable  of  storing  600,000 
acre  feet  is  necessary.  Districts  al- 
ready linked  with  the  project  total 
850,000  acres  with  150,000  acres  not  yet 
organized.  Sessions  were  adjourned 
until  Oct.  15,  when  further  details  will 
be  given  consideration.  W.  P.  Boone, 
the  other  member  of  the.  irrigation 
board,  is  chairman  of  the  e.xecutive 
committee   of  the   Pine   Flat  project. 


LIGHTING  SYSTEMS 


LOS  ANGELES,  Ca!.— City  council  or- 
ders   const,    of    lighting   systems    in: 

Alvarado  St.,  bet.  6th  and  Hoover 
Sts.,  102  pressed  steel  posts,  etc. 

First  St.,  bet.  Soto  St.  and  Boyle  Ave., 
65  pressed  steel  posts. 

Cahuenga  Ave.,  bet.  Highland  Ave. 
and  Hollywood  Blvd.,  84  pressed  steel 
posts. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Aug.  4,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  to  const,  ornam.  lishtlng  system 
complete  in  the  following  streets: 

First  St,  bet.  Soto  St.  and  Boyle  Ave., 
65   pressed   steel  posts. 

Cahuenga  Ave.,  bet.  Highland  Ave. 
and  Hollywood  Blvd.,  84  pressed  steel 
posts. 

.\twater  Ave.,  bet.  Sliver  Lake  Blvd. 
and  Glendale  Blvd.,   61  cone,  posts. 

Vermont  Ave.,  bet.  Hollywood  Blvd. 
and  Middlebury  St.,  136  pressed  steel 
posts. 

OAKLAND,  Cal. — City  council,  E.  K. 
Sturgis,  clerk,  will  provide  $22,500  In 
budget  to  finance  installation  of  un- 
derground conduit  and  connections  be- 
tween poles  for  Lake  Merritt  lighting 
svstem.  Standards  are  estimated  to  cost 
bet.  $85  and  $100  each;  will  be  37%  ft. 
high  with  single  "bowl  like"  globe. 
About  206  standards  will  be  installed. 


NAPA,  Napa  Co.,  Cal. — City  Council, 
H.  H.  Thompson,  clerk,  declare  inten. 
to  install  153  Arcadian  c.  i.  street  light- 
ing standards  with  globes,  wiring,  etc., 
in  portions  of  Brown,  Main,  Soscol,  3rd, 
2nd,  1st,  Clay  and  Pearl  Sts.  1911  Act. 
Protests  Aug.  4,  H.  A.  Harrold,  city 
eng.      (Est.  cost,  $31,000). 


CULVER  CITY,  Cal.— Harry  H.  Cul- 
ver leads  movement  to  have  ornam. 
light  system  installed  on  Main  St.,  bet. 
Washington    Blvd.    and    the    Pac.    Eleo. 

tracks. 


LOS  ANGELES,  Cal. — Council  orders 
const,  of  ornam.  lighting  system  com- 
plete in  Broad  Ave.,  bet.  Anaheim  and 
B  sts.,  involving  59  cone,  posts;  1911 
act. 


LONG  BEACH,  Cal.  —  City  council 
plans  to  const,  ornam.  lighting  system 
on  Broadway,  bet.  Ocean  Park  and  Ala- 

mitos  Ave. 


CORONADO,  Cal.— A.  C.  Rice,  1963 
Santee  St.,  Los  Angeles,  awarded  cont. 
by  city  trustees  at  $4598  to  const,  orna- 
mental lighting  system  in  Orange  Ave. 


MACHINERY  &  EQUIPMENT 


HANFORD,  Kings  Co.,  Cal.  —  Until 
Aug.  11,  S  p.  m.,  bids  will  be  rec.  by 
Geo.  H.  Rogers,  acting  clerk,  Hanford 
Joint  Union  High  School  District,  to 
fur.  one  gasoline  motor  bus  chassis 
and  body  for  same,  or  one  gasoline 
motor  bus  complete  with  carrying  ca- 
pacity of  36  pupils.  Further  informa- 
tion obtainable  from  clerk. 


SALINAS,  Monterey  Co.,  Cal. — Until 
Aug.  14,  7:30  P.  M.,  bids  will  be  rec.  by 
Frank  S.  Clark,  Clerk,  Sali.Tas  Union 
High  School  District,  to  fur.  2  model  15, 
%-ton  White  chassis,  complete  with 
electric  lights,  starter,  etc.,  or  for  two 
other  chassis  of  equal  size  and  weight, 
price  to  be  f.  o.  b.  Salinas.  Separate 
bids,  same  date,  to  fur.  2  model  "A" 
Eagle  Safety  School  Buses,  each  with 
capacity  of  25  students  or  for  busses 
of  equal  capacity,  price  to  be  f.  o.  b. 
Salinas. 


HANFORD,  Kings  Co.,  Cal.  —  Until 
Aug.  11,  8  p.  m.,  bids  will  be  rec.  by 
Hanford  Union  High  School  District  to 
fur.  tools  and  machinery  for  shop  de- 
partments. F'ui-ther  information  ob- 
tainable from  clerk  of  dist. 


FREBPORT,  Sacramento  Co.,  Cal.  — 
Until  Aug.  6,  8  p.  m.,  bids  will  be  rec. 
by  A.  G.  Franklin,  clerk,  Freeport 
School  District  to  fur.  school  bus  with 
seating  capacity  of  20  pupils,  ranging 
from  one  ton  to  one  and  one  half  ton 
chassis.  Further  information  obtain- 
able from  clerk. 

MERCED,  Merced  Co.,  Cal.  —  Until 
July  30,  8  p.  m.,  bids  will  be  rec.  by 
H.  K.  Landram,  clerk,  Merced  Union 
High  School  District,  to  fur.  and  del. 
one  Ford  school  bus.  for  use  of  Living- 
ston branch  union  high  school.  Fur- 
ther information  obtainable  from  clerk. 


SEATTLE,  Wash. — Until  Aug.  15,  10 
a.  m.,  bids  will  be  rec.  by  secy.  Board 
of  Public  Works,  to  fur.  not  less  than 
75  and  not  more  than  125  street  railway 
cars.  Cert,  check  5%  req.  with  bid.  Spec, 
obtainable  from  C,  B.  Bagley,  secy. 


OAKLAND,  Cal.— Until  July  S-*.  "^^O 
a.  m.,  bids  will  be  rec.  by  E.  K.  Stur- 
gis  city  clerk,  to  fur.  60  h..  p.  caterpil- 
fa?' tractor.  Bind  of  ^SOO  re',  of  suc- 
ces.sful  bidder.  Blanks  for  biddings  ob- 
tainable from  city  clerk.  ^^ .  V,  ■  Har 
men,  city  engineer. 
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RAILROADS 


HAYWARD,  Alameda  Co.,/--al.— Key 
System  Transit  Co..  Oakiand,^  vill 
double  track  line  in  East  14tn  o...  oet. 
Ashland   and   Hayward   streets. 

PHOENIX,  Ariz.  —  William  Sproule, 
Bres  of  th4  So.  Pac.  Ry.,  announces 
?onst.  will  start  on  new  Phoem't  main 
line  road  as  soon  as  Interstate  Com- 
merce Commission  grants  application 
of  the  company  made  in  the  name  of 
the  Arizona  Eastern  Ry.  The  line  wiU 
be  built  from  Picacho  to  Chandler,  50 
mi.  and  from  Hassayampa  to  Dome 
115  nVi  with  a  branch  from  Gila  river 
toSTorence,  7  mi.  in  i^-^^l-J^^^'^Z 
line  will  run  along  the  San  Carlos 
Irrigation  project  serving  ^llf^^^^?^ 
GraSde  valley.  Two  years  after  the 
start  the  So  Pac.  will  possess  a  double 
utck  line  from  El  Paso  to  Yuma,  via 
Phoenix,  565  miles. 

SEATTLE  ,Wash.— Until  Aug.  15,  10 
a.  m.fbids  will  be  rec.  by  Secy.  Board 
of  Public  Works,  to  fur.  not  less  than 
75  and  not  more  than  125  street  rail- 
lay  cars,  cert  check  5%  req  wUh  bid. 
Spec,  obtainable  from  C.  a.  isagiey, 
secretary. 


chase  of  a  minimum  of  $565,000  worth 
of  power  annually  by  the  mining  com- 
pany. The  dam  will  have  a  capacity  of 
300,000  acre  ft.  and  will  develop  40,000 
h  p  The  est.  cost  of  the  Horse  Mesa 
project  is  $4,000,000.  This  project  is  lo- 
cated on  the  Salt  River  at  Horse  Mesa, 
between  the  Roosevelt  and  Mornion 
Flat  dams.  C.  C.  Cragin  is  supt.  of  the 
Water  Users'  Assn.  and  F.  A.  Keid  is 
president. 

MONTECITO,  Cal.  —  Until  10  a.  m., 
Aug  1,  bids  will  be  rec.  by  Montecito 
County  Water  District  to  excav.  ana 
const,  reinf.  cone,  reservoir  known  as 
the  Bothin  Reservoir,  involv.  the  tol- 
lowing  approx.  quantities:  1102  cu.  yas. 
rock  excav;  3305  cu.  yds.  earth  excav, 
50  tons  reinf.  steel;  4900  sq.  ft.  (one 
ton)  wire  mesh;  600  cu.  yds.  crushed 
rock;  300  bbls.  sand;  l»o0  bbls.  cement; 
210  tons  hauling;  700  cu.  yds.  of  plac- 
ing; 20,680  ft.  board  measure  form  lum- 
ber; 11,366  ft.  board  measure  roof  lum- 
ber. Also  cement,  overflow  pipe,  tile 
drain,  wire  screen,  nails,  bolts,  root- 
ing paper,  approx.  25  tons  hauling. 
Spec,  obtainable  from  office  of  the 
(list  or  office  of  Leeds  &  Barnard,  con- 
sulting engrs.,  704  central  Bldg.,  Los 
Angeles    Deposit  $5. 


FIRE  ALARM  SYSTEMS 


SALINAS.  Monterey  Co.,  Cal.  —  See 
"Public  Bui-iings"  this  issue.  Bids 
wanted   for  turglar  alarm   system. 

LOS  ANGELES,  Cal.— Bids  rec.  by 
Rd  Pub  Wks.  to  fur.  combination  file 
and  police  box  stands  were:  Commer- 
cial Iron  Wks.,  item  4,  500  base  cast- 
ings, $4537;  Keystone  I;:o"  ^'^,„f '^^'q^ 
Wks.,  Inc.,  $19.20  per  cent  for  (2)  5o0 
head  castings;  (3)  550  pieces  steel  tub- 
ing;   (4)    550   base   castings. 

EUREKA,  Humboldt  Co.,  Cal.--Coun- 
tv  supervisors  plan  to  install  burglar 
alarm  system  in  county  courthouse. 
Fred  M.  Kay  is  county  clerk. 

SAN  BERNARDINO,  Cal.— See  "Fire 
Equipment,"  this  issue.  Committee  to 
investigate  for  bond  issue. 


SAN  DIEGO.  Cal.  —  J.  W.  Williams, 
city  consulting  engr.,  prepares  esti- 
mates of  cost  for  dam  at  El  Capitan 
site,  which  he  states  is  only  suitable 
point  for  a  dam  on  San  Diego  river.  His 
proposal  is  for  a  dam  122  ft.  high  of 
solid  concrete  constant  angle  arch  type 
to  hold  10,600,000,000  gals.,  costing  $1,- 
320  000,  of  such  construction  that  it 
could  be  easily  raised  to  200  ft.  at  a 
total  cost  of  $3,990,000,  with  an  ulti- 
mate capacity  of  40  billion  gals.  A  pipe 
line  of  36-in.  steel  pipe,  costing  $1,100,- 
000  would  connect  with  the  city  dis- 
tributing  system. 


PIPE  LINES,  WELLS,  ETC. 


FIRE  EQUIPMENT 


OAKLAND.  Cal.— Until  July  31,  4  P. 
M  bids  will  be  rec.  by  Kay  B.  Nash, 
Secfy,,  Playground  Commission.  to 
fur  hose  for  Recreation  Department 
Cert,  check  10<?rreq.  with  bid.  Bond  of 
$200  req.  of  successful  bidder.  Further 
information   obtainable  from  secretary. 


MONROVIA,  Cal.— Until  Aug.  4,  bids 
•will  be  rec.  by  city  trustees  for  pur- 
chase of  fire  truck,  including  special 
equipment,  for  general  city  use.  Spec, 
on  file  at  office  of  city  clerk,  Lewis  P. 
Black. 

SAN  BERNARDINO,  Cal.— Lawrence 
T  Blatt  appointed  chairman  of  special 
Cham,  of  Com.  committee  which  will 
make  survey  of  present  fire  protection 
facilities.  It  is  proposed  to  hold  $100,- 
000  bond  election  to  provide  branch 
stations,  modern  apparatus  and  addi- 
tional alarm  boxes. 


RESERVOIRS  AND  DAMS 


MONROVIA,  Cal.— Crane  Co.,  319  E 
3rd  St.,  Los  Angeles,  awarded  cont.  by 
city  trustees  at  $57.45  per  ton  (less  2% 
disc.)  for  3500  ft.  4-in.  std  dipped  screw 
pipe.  Other  bids  were:  Pac.  Pipe  and 
Supply  Co.,  $58.90,  less  2%;  N.  O.  Nel- 
son Mfg.  Co.,  $60;  Associated  Supply  Co 
$59.65;  Haldeman,  $61.70;  Mark-Lally 
Co.,  $63.25  not  dipped,  $66.25  less  2% 
dipped;  alternates,  $54  and  $o7.  dipped 
$59.75.  H.  S.  Gierlich,  Am.  Natl.  Bank, 
Monrovia,    city    engineer. 

Lacy  Mfg.  Co.,  Washington  Bldg.,  Los 
Angeles,  awarded  cont.  at  $3380. 5o  for 
pipe  and  fittings  for  Mayflower  Ave. 
Work  involves  4000  ft.  8-in.  nv  steel 
pipe;  one  8-in.  R.  S.  90  deg.  ell;  six 
8x8  R.  S.  4x4  std.  screw  cross;  one  14x 
14x8-in.  R.  S.  tee;  one  8x8  R.  S.x6  S. 
S.  tee;  18  8x8  R  Sx4  S  S  tee;,  one  8-in. 
R  S  tee,  3  ends  flanged;  eight  8-in. 
R  S  stub  flanged  female  end;  eight 
8-in  'R  S.  stub  flanged  male  end;  one 
8-in.  R.'  S.  stub  flanged  both  ends;  de- 
livery 10  days.  Other  bids  were:  Baker 
Iron  Works,  $3762.01;  Western  PiPe  & 
Steel  Co.,  $4010.05.  H.  S.  Gierlich,  Am. 
Natl.  Bank   Bldg.,  Monrovia,   city   engr. 

LOS  ANGELES,  Cal.— Crane  Co.,  319 
E  3rd  St.,  was  awarded  cont.  by  public 
service  comm.  at  $17.05  per  C  ft.  for 
30  000  ft.  2-in.  wrought  steel  pipe  un- 
der spec.  W-267.  Bids  noted  issue  July 
11.  Low  bid  at  $11.95  for  second-hand 
pipe. 


LOS  ANGELES,  Cal.— Busch  Pipe  and 
Supply  Co.,  1005  Mateo  St.,  submitted 
low  bid  to  public  service  comm.  for 
fur  85,000  ft.  %-in.  galv.  wrought 
steel  pipe  at  $6.44  per  C  ft.,  and  1000  3- 
in  pipe  at  $41.22  per  C  ft.  Other  bids 
were:  Associated  Pipe  &  Supply  Co., 
$6.60  and  $41.76;  Grinnell  Co.,  $6.94  and 
$44.59;  Republic  Supply  Co.,  J6o0  and 
$4181;  N.  O.  Nelson  Mfg.  Co.,  $6.48  and 
$43.91;  Cal.  Hdwe.  Co.,  $6.64  and  $42.80; 
Crane  Co,  $6.61  and  $42.45;  Mark-Lally 
Co.,    $6.70   and   $42.55. 

LOS  ANGELES,  Cal. — American  Steel 
Pipe  &  Tank  Co.,  113  West  9th  St.,  sub- 
mitted low  bid  to  public  service  comm. 
at  $2185  to  fur.  under  spec.  724-C  150 
joints  No.  8  gauge  double  stove  p  pe 
well  casing  (75  inside  and  75  outside 
joints);  Union  Tank  and  Pipe  Co.  bid 
$2379. 

HAWTHORNE,  Cal.  —  Pipe  contracts 
amounting  lo  $44,915.57  for  waterworks 
system  were  awarded  by  the  city  trus- 
tees as  follows:  ,  ,„„»» 

National  Cast  Iron  Pipe  Co.— 10,300 
ft.  6-in.  pipe  at  92.23c  ft. 

Grinnel  Co. — 1350  12-in.  cast  Iron 
pipe  at  $2.88  ft.;  800  ft.  10-in.  Pipe  at 
$'17  ft.;  4700  ft.  8-in.  pipe  at  $1.43 
ft-  22  000  ft.  4-in.  pipe  at  72c  ft.;  gate 
valves,    $1028.70;    2350   ft.    6-in.    pipe   at 

Pacific  Pipe  &  Supply  Co.— 7000  ft. 
Si -in  std  screw  pipe  at  6.4oc  ft.;  3000 
2-in.  str.  screw  pipe  at  17.77c  ft.;  15,000 
ft  2-in.  std.  black  pipe  at  17.7  ic  ft; 
miscellaneous  box  covers,  $108. 

Olmsted  &  Gillelen,  1112  Hollings- 
worth  bldg.,  Los  Angeles,  consulting 
engineers. 

SAN  FRANCISCO— Until  Aug.  20,  3 
p  m.  bids  will  be  received  by  Board 
oif  Public  Works  to  construct  submar- 
ine pipe  lines  at  Dumbarton  Strait  and 
Newark  Slough  in  Bay  Crossing  Divi- 
sion of  the  Hetch  Hetchy  Aqueduct, 
under  Contract  No.  105,  bond  of  20% 
of  contract  price  to  be  required  of  the 
.successful  bidder.  The  project  will 
involve:  _  ,    .„„„„ 

7500  cu.  yds.  excavation  between 
shore  lines  in  Newark  Slough. 

65.000  cu.  yds.  excavation  between 
shore  lines  in  Dumbarton  Strait. 

100  cu.  yds.  excavation  on  land. 

3000  cu.  yds.  broken  rock  and  sand 
filling.  ,    J      ., 

3000  lin.  ft.  furnish  untreated  piles. 

200  lin.   ft.  furnish  creosoted  plies. 

Driving  50  piles  by  means  of  float- 
ing equipment. 

Driving  20  piles  where  floating 
equipmpnt  cannot  be  used. 

Cutting  off  60  piles  below  elevation 
four  feet  below  zero. 

2  M  ft.  B.M.  lumber  placed  above  41 
ft.    below    zero.  ■"  ..,_,. 

10  M  ft.  B.M.  lumber  placed  below  4- 
ft.  above  zero.  , 

1400   lbs.   bolts,   nuts,   drift  bolts  ana 

^^l!aying  408  lin.  ft.  Newark  Slough 
submarine   pipe   line.  _       ^      .        ™»„,, 

Laying-  277?  lin.  ft.  Dumbarton  Ttralt 
submarine  pipe  line. 

Make   west   end   connection   at   Dum- 

''"nst"alf ?q,000    lbs.    metal    work    fur- 

1500  sq.  ft.  coating  metal  work  fur- 
nished by  city.  . 

Plans  and  specifications  for  this 
work  are  obtainable  from  the  Bureau 
of  Engineering.  Department  of  Public 
Works,   City   Hall. 


CALIFORNIA — See  "Power  Plants", 
this  issue.  

PHOBKIX,  Ariz. — A  meeting  of  share 
holders  of  Salt  River  Valley  Water 
Users'  Assn.  will  be  held  July  29,  to 
approve  financing  of  const,  of  Horse 
Mesa  Dam.  Const,  of  this  dam  has  been 
assured  by  ratification  of  power  con- 
tract bet.  the  association  and  the  In- 
spiration Copper  Co.  and  its  subsidiary 
companies,  which  provides  for  the  pur- 
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SEATTLE,  Wash. — Board  of  Public 
Works  adupta  ordinance  auihorlzlne 
repla.-emenl  of  wooden  pipe  line  No.  2 
wllh  steul  pipe,  48-in.  in  dla..  In  28th 
Ave  bet.  liush  PI.,  and  I'rospect  St; 
e«t.  cost  J210.01IO. 


SEWAGE  DISPOSAL  PLANTS 


TUI-AKE.  Tulare  Co.,  Cal.  —  City 
votes  bunds  of  $130,000  to  finance  con- 
Biructlun   of  sewage   system. 


LOS  ANGELES,  Cal. — Contracts  for 
pumping  unlt.s  awarded  by  public  ser- 
vice  oomm.   were: 

Pacific  rump  Wks.,  two  pumps  at 
$1454    each. 

Frank  J.  Kimball  Co.,  2  pumps  at 
$2409  each. 

Byron  Jackson  Tump  Mfg.  Co.,  2 
pumps  at  $1690  each. 

The  above  contracts  gave  the  com- 
mls.slon  an  option  for  4  months  to  pur- 
chase 2  additional  pumps  at  the  above 
prices. 


I'OUTEUVlLLb;.     Tul;iri-     Co..     Cal.— 

irry      Knginee  erint;      Co..      Alhambra, 

mmissioned    by    city    council    to    pre- 

le    spec,    for   sewi-r    improvements   as 

I .  >omniended  by  State  board  of  Health, 

including  const,  of  circular  tanks,  sand 

drednes     and     other     sewage     handling 

.   luipraent. 

I'ASADEN'A,  Cal.— City  of  Pasadena 
urd  of  directors  apply  to  state  board 
1  health  to  increase  capacity  of  trl- 
ly  sewase  disposal  works,  which  now 
r'ves  Pasadena,  Alhambra  and  South 
•  isadena.  A  5u%  capacity  increase  Is 
ked. 


WJIITTIER,  Cal. — Until  7:30  p.  m.. 
jf,'.  4,  bids  will  be  rec.  by  city  trus- 
i.,s  to  complete  sewage  disposal 
u  irks.  Spec,  obtainable  from  Black  & 
\  eatch,  consulting  engrs.,  200  Fay  Bldg 
on  deposit  of  $26.  Cert,  check  $5000. 


MISCELLANEOUS 
CONSTRUCTION 


SAX  FERNANDO,  Cal.— Clarke  Rock 
&  Gravel  Co.,  3326  San  Fernando  Rd., 
has  permit  to  build  gravel  storage 
plant  on  McBroora  Ave.,  near  Wheat- 
land. Mutter  Bros.,  616  Melville  St., 
San  Gabriel,  are  the  builders. 

SAN  MATEO,  San  Mateo  Co.,  Cal. — 
The  San  Mateo-Burlingame  Exchange 
Club  has  had  report  prepared  covering 
the  proposed  construction  of  a  con- 
crete lined  tunnel,  4000  ft.  in  length, 
tor  automobile  and  railroad  traffic, 
through  San  Morena  Mountain  to  pro- 
vide accommodations  to  develop  the 
coastside  of  San  Mateo  county.  The 
project  is  estimated  to  cost  $1,051,200. 
The  report  was  prepared  by  John  L. 
Debenedetti,  Gilbert  D.  Ferrell,  A.  L. 
Offield,  and  Edwin  Warner,  engineer.  A 
copy  of  the  report  has  been  forwarded 
to  the  San  Mateo  county  supervisors 
and  various  civic  organizations.  It  is 
proposed  to  float  a  county  bond  issue 
to    finance    construction. 


WATER  WORKS 


BAKERSFIELD,  Kern  Co.,  Cal.— Sept 
4  Is  date  set  in  Bakersfield  Water  Dis- 
trict to  vote  bonds  of  $1,500,000  to  pur- 
chase plants  ot  East  Bakersfield  Water 
Co.,  and  Electric  Water  Co.,  leaving  ap- 
pro.ximately  $600,000  for  improvements 
on  both  systems.  O.  A.  Stone,  engineer, 
compiled  data  necessary  to  extend  sys- 
tems. 


COVINA,  Cal. — Bids  rejected  by  city 
trustees  for  one  multi-stage  deep  well 
turbine  centrifugal  pump,  440-volt  mo- 
tor, etc.,  for  use  at  the  city  park,  bids 
opened   July    1. 


COVINA,  Cal— Until  8  p.  m.,  Aug.  4, 
bids  will  be  rec.  by  city  trustees  for 
fur.  centrifugal  booster  pump  of  suffi- 
cient capacity  to  lift  540  gal.  ot  water 
per  mln.  when  pumping  through  about 
8000  ft.  of  pipe-line,  and  havinng  a  lift 
of  about  115  ft.;  also  one  centrifugal 
booster  pump  ot  sufficient  capacity  to 
pump  600  gals  of  water  per  minute  at 
60  lb.  pressure  through  sprinkler  sys- 
tem; also  a  motor  fitted  to  take  the 
energy  from  the  So,  Cal.  Edison  Co.'s 
system,  of  sufficient  capacity  to  oper- 
ate both  ot  above  pumps.  Spec,  to  be 
furnished  with  bids.  Cert,  theck  10%. 
John  C.  Hutchinson,  city  clerk. 

HOME  GARDENS,  Cal.  —  Property 
owners  of  Southgate.  Tweedy  Park, 
Wawona  Park,  Magnolia  Park,  com- 
prising about  40,000  acres,  co-operating 
to  establish  water  dist.  and  const,  wa- 
terworks system.  It  is  probable  that  a 
bond    election    will    be    called. 

ALHAMBRA,  Cal. — Fairbanks-Morse 
&  Co.,  Los  Angeles,  awarded  contr.  by 
city  comm.  at  $4805  for  three  new 
booster  pumps  at  the  Garfield  and  Ma- 
rengo reservoirs. 

YUMA.  Ariz. — Until  2  p.  m.,  Aug.  4 
bids  will  be  rec.  by  supervisors  for 
removal  and  reconst.  Ft.  Tuma  pump- 
ing plant  and  the  Ft.  Yuma  garage. 
Spec,  on  file  at  office  ot  C.  G.  Mous- 
seau,   clerk. 


YUBA  CITY,  Sutter  Co.,  Cal.— Until 
Aug.  2,  10  a.  ni.,  bids  will  be  rec.  by 
Sutter  Union  High  School  District  to 
fur.  and  install  complete  pumping 
plant  at  school  grounds.  Spec,  obtain- 
able from  Principal  at  school.  A.  W. 
Graves,    chairman    of   School   Board. 

SANTA  MONICA,  Cal. — Elrod  Engin- 
eering Co.,  Mills-Fraser  Bldg.,  Santa 
Monica,  completing  plans  for  pump 
house,  sump,  and  pumping  machinery 
for  Sawtelle  Blvd.  and  Charnock  Rd 
Pumping  Plant,  Santa  Monica;  pump 
house  will  probably  be  brick  const.  The 
sump  will  be  reinforced  concrete  and 
machinery  will  Include  deep  well  and 
booster  pumps,  all  electrically  oper- 
ated. 


BOLINAS,  Marin  Co.,  Cal. — Citizens 
of  Bolinas  contemplate  C-nstruction  of 
water  svstem,  taking  waters  from  Rio 
Honda  Creek  north  of  Bolinas.  Est.  cost 
$30,000. 


(FULLERTON,  Orange  Co.,  Cal.— Archt 
Carleton  M.  Winslow,  921  Van  Nuys 
Bldg.,  Is  preparing  plans  for  a  swim- 
ming tank,  to  be  erected  at  the  F'ul- 
lurton  high  school  site,  for  the  Fuller 
ton  Union  High  School  District.  The 
tank  will  be  100x40  ft.  and  will  be 
from  9'A  ft.  to  3^  ft.  deep;  reinf.  cone 
constr.,  white  Portland  cement  finish, 
filtration  sys.,  water  htr.,  pumping 
plant,  etc. 

BERKELEY,  Alameda  Co.,  Cal. — City 
council  plans  purchase  of  198  fire  hy- 
drants.     E.    M.    Hann,    city   clerk. 


PLAYGROUNDS  AND   PARKS 


MADERA,  Madera  Co.,  Cal.  —  Until 
Aug.  1,  2:30  p.  m.,  bids  will  be  rec.  by 
H.  C.  Austin,  clerk  Madera  School  Dis- 
trict, to  fur.  3  sets  stationary  circular 
travel  rings.  No.  A-301,  comiJlete  with 
4-in.  by  16-ft.  galv.  pipe,  Patterson 
Williams  goods,  for  installation  in 
playgrounds  at  school.  Further  infor- 
mation  obtainable   from   clerk. 


SEWERS  &  STREET  WORK 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
City  council,  J.  J.  Lynch,  clerk,  declares 
inten.  to  imp.  Edwards  Ave.,  bet.  1st 
and  Orchard  sts.,  involv.  grade  and 
pave  with  1%-in.  Warrenite-Bit.  sur- 
face on  3-in.  bituminous  cone,  base; 
hyd.  cem.  cone,  curb,  gutter,  walks, 
storm  water  inlets;  8-in.  vit.  pipe, 
drains.  1911  Act  &  Bond  Act  1915.  Pro- 
tests  Aug.   4.    Wm.    Popp,   city   eng. 


VALLEJO,  Solano  Co.,  Cal — A.  Kemp- 
ke,  consulting  engineer,  Hobart  Bldg., 
San  Francisco  has  been  appointed  chief 
engineer  on  the  Gordon  Valley  water 
project  for  the  city  of  Vallejo,  suc- 
ceeding C.    E.   Grunsky,   resigned. 

SANTA  ANA,   Cal.   —   Until    11   a.   m.. 

Aug  5  bids  will  be  rec.  by  Orange 
County  Waterworks  Dist.  No.  2  for  one 
1000-bbl.  iron  storage  tank,  erected 
and  properly  covered,  ready  to  connect, 
at  the  wells  of  the  Orange  County  Wa- 
terworks Dist.  No.  2  at  Buena  Park, 
Orange  county.  L.  Wayne  McCoUum, 
Wickersham  Bldg.,  FuUerton,  engr. 
Cert,  check  or  bond  5%.  J.  M.  Backs, 
clerk. 

OAKLAND,  Cal. — East  Bay  Water  Co 
512  16th  St.,  Oakland,  will  expend  $1,- 
707,000  in  installation  of  water  mains 
ranging  from  6-in.  to  20-in.  dia.  in  the 
East  Bay  Districi.  to  provide  adequate 
tire  protection.  Permission  to  proceed 
with  the  work  has  been  granted  by  the 
State  Railroad  Commission.  Mains  are 
to  be  laid  as  follows:  O^ikland,  190.785 
ft.  at  a  cost  of  $690,000;  Alameda,  33,- 
S70  ft.  $149,000;  Richmond,  84,350  ft. 
$303,000;  Emeryville,  4620  ft.  $13,000; 
Piedmont,  15,165  ft.  $39,000;  San  Lean- 
dro,  19.340  $52,000;  Berkeley,  148,835  ft. 
$471,000. 

MARYSVILLE,  Yuba  Co.,  Cal — Byron 
Jackson  Co.,  at  $1400  submits  low  bid 
to  council  to  fur.  and  install  pump  at 
Ellis  Lake.  Other  bids,  taken  under  ad- 
visement, were:  R.  D.  Pelton  Sons  Co., 
$1486;   Geo.   Roberts   Co.,   $1920. 

TAFT,  Kern  Co.,  Cal. — Until  7:30  p. 
m.  Aug.  5  bids  will  be  rec.  by  Conley 
School  Dist.  to  fur.  and  install  2070  lin. 
ft.  of  fire  main  and  fire  hydrants.  Cert, 
or  cash,  check  or  bidder's  bond  for  10%. 
J.  C.  Ramsey,  clerk. 

LOS  ANGELES,  Cal. — ^Thomas  Haver- 
ty  Co..  Sth  and  Maple  Sts.,  submitted 
low  bid  to  supervisors  to  const,  piping 
etc.,  and  hydrants  for  additional  fire 
protection  at  County  Farm,  at  the  fol- 
lowing prices:  A,  $12,875;  B,  $13,290, 
using  oast  iron  fire  hydrants. 


POMONA,  Cal.— Until  12  m.,  Aug.  5, 
bids  will  be  rec.  by  city  council  for 
sewer  pipe  to  conform  with  the  re- 
quirements of  the  city  of  Los  Angeles 
Spec.  123,  as  follows:  2674  ft.  20-in., 
3800  ft.  21-in.,  4126  ft.  22-ln.,  15,548  ft. 
21-in.  vit.  or  cem.  cone.  pipe-.  Cert.  chk. 
or  bond  10%.  T.  R.  Trotter,  city  clerk. 
F.   C.   Froehde,   city   engr. 


HAWTHORNE,  Cal.— Until  8  p.  m., 
Aug.  11,  bids  will  be  rec.  by  city  trus- 
tees to  imp.  Delaware  Ave.,  involving 
grading  complete  (aprox.  2555  lin.  ft.); 
3352  lin.  ft.  curb;  16.887  sq.  ft.  4-in. 
walk;  9094  sq.  ft.  6-in.  gutter;  94,139 
sq.  ft.  1%-in.  Willite  surface  on  2^4- 
in.  asph.  cone,  base;  lighting  system 
complete     (27    single    light    standards). 


BURBANK,  Cal. — City  trustees  adopt 
resolution  to  pave  Burbank's  section  of 
Victory  highway,  about  IVi-mi.,  with 
6-in.  concrete  pavement,  24  ft.  wide,  in- 
cluding laying  of  water  mains.  Res. 
also  adopted  to  imp.  portions  of  Ala- 
meda Ave.,  Reese  PI..  Sparks  St,  Beach- 
wood  Dr.,  Griffith  Park  PI.,  Mariposa 
St.  and  Parkside  Ave. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
Until  Aug.  4,  10  A.  M.,  bids  will  be  rec. 
by  Eliz.  M.  Kneese,  county  clerk,  to 
imp.  San  Bruno  Rd.,  bet.  Mission  Rd.  in 
Daly  City  and  Market  St.  in  Colma,  in- 
volv. 154,500  sq.  ft.  water-bound  ma- 
cadam pavement;  5800  lin.  ft.  r.  w.  curb; 
23,250  sq.  ft.  rock  gutters;  2  catch- 
basins;  32  lin.  ft.  12-in.  and  50  lin.  ft. 
18-in.  vit.  pipe;  1  culvert  inlet;  30  lin. 
ft.  12-in.  cone,  pipe  culvert.  Plans  ob- 
tainable from  Geo.  Kneese,  county  sur- 
veyor. 


OAKLAND,  Cal. — Until  July  31,  11  A. 
M.,  bids  will  be  rec.  by  Eugene  K.  Stur- 
gis,  city  clerk,  to  imp.  2nd  St.,  bet. 
Alice  and  Oak  Sts.,  involv.  40,050  sq.  ft. 
grading;  1720  lin.  ft.  cone,  curb;  1800 
sq.  ft.  cone,  gutter;  38.250  sq.  ft.  6-in. 
Port.  cem.  cone,  base  with  2-in.  War- 
renite-bit.  wearing  surface.  1911  Act. 
Cert,  check  10%  payable  to  city  req. 
W.  W.  Harmon,   city  engineer. 


MONTEREY.  Monterey  Co.,  Cal. — 
City  Council,  A.  J.  Mason,  City  Clerk, 
declares  inten.  (No.  1927)  to  imp.  De- 
catur St.,  bet.  Alvarado  and  Pacific  St., 
involv.  grading;  pave  with  3y2-in.  asph. 
cone,  base  and  lV2-in.  asph.  cone,  sur- 
face; cone,  curbs,  gutters  and  walks:  6- 
in  vit.  pipe  sewer  with  22  wye  branches; 
inspection  hole;  underground  coduit 
system  li/4-in.  dia.  1911  Act  and  Bond 
Act  1915.  Protests  Aug.  5.  H.  D. 
Severance,  city  engineer. 
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OAKLAND,  Cal.— Until  July  31,  11:30 
A  M  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  Clerk,  to  const,  sewer, 
manholes  and  lamphole  and  wye 
branches  in  portion  of  Orchard  St.  1911 
Act.  Cert,  check  10%  payable  to  city 
req.     W.  W.   Harmon,  city  engineer. 

FORT  BRAGG,  Mendocino  Co.,  Cal. — 
Until  July  31.  8  P.  M.,  bids  will  be  rcc. 
by  E.  J.  Q-Conner,  City  Clerk,  to  iinp. 
various  streets,  involv.  188,204  sii.  It. 
surface  grading;  195,356  sq.  ft.  3  -a -in. 
and  23,000  sq.  ft.  2-in.  asph.  o.onc.  pave- 
ment; 150  tons  asph.  cone,  for  leveling 
base  under  2-in.  pavement;  no4  "i-  i'- 
cone,  curb;  428  lin.  ft.  10-in.  and  102 
lin  ft  12-in.  segmental  culvert;  144  lin. 
ft  "corru.  iron  culvert;  240  cu.  ft.  cone, 
in  headwalls  and  aprons;  2  culvert 
manholes.  1911  Act.  and  Bond  Act  191i. 
C.  C.  Kennedy,  consulting  eng.,  can 
Bldg.,  San  Francisco. 

OAKLAND,  Cal.— Until  July  31,  11:;3_0 
A  M.,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  imp.  portions  of 
Keyes  Ave.,  bet.  55th  and  Birdsall 
Aves.  and  portion  of  55th  Ave.  adjacent 
to  Keyes  Ave.,  involv.  grade;  pave.; 
const,  curbs,  gutters  and  walks,  cul- 
verts; storm  water  drains.  1911  Act. 
Cert,  check  10%  payable  to  city  req. 
W.  W.  Harmon,  city  engineer. 


ALAMEDA,  Alameda  Co..  Cal.  — 
Hutchinson  Co.,  Hutchinson  Bldg., 
Oakland,  awarded  cont.  by  council  to 
imp.  Bav  Island  Ave.,  bet.  Park  St.  and 
Park  Ave.,  involv.  grading;  const, 
curbs,  gutters  and  gutter  bridges: 
sidewalks  and  corru.  iron  culverts  and 
pave  with  6-in.  oiled  macadam. 


INGLEWOOD,  Cal. — Until  8  p.  m., 
July  28,  bids  will  be  reo.  by  city  trus- 
tees to  imp.  Hawthorne  St.,  Edgewood 
St.,  Warren  Lane  and  Ivy  Ave.,  involv. 
240,739  sq.  ft.  grading  (13,594  cu.  yds.); 
1729  ft.  curb;  4218  sq.  ft.  walk;  cul- 
verts; 99,550  sq.  ft.  6-in.  cone;  12,870 
sq.  ft.  5-in.  macad;  18,810  sq.  ft.  class 
A  oiling;  70  water  services;  1911  act 
and  1915  bond  act.  A.  W.  Cory,  city  eng. 

HERMOSA,  Cal.— Until  7:30  P.  M., 
July  29,  bids  will  be  rec.  by  city  trus- 
tees to  imp.  Prospect  Ave.  bet.  Pier 
Ave.  and  city  limits  of  Redondo,  involc. 
30,000  sq.  yds.  6-in.  concrete  pavement; 
6890  lin.  ft.  class  "A"'  concr.  curb;  10,- 
733  ft.  class  "B"  concr.  curb;  29,030  cu. 
yds.  cut.     Victor  H.  Staheli,  city  engr. 

"LOS  ANGELES,  Cal.— Until  2  P.  M., 
July  28,  bids  will  be  rec.  by  supervisors 
to  imp.  Hawthorne  Ave.,  bet.  cities  of 
Inglewood  and  Hawthorne,  1.53  mi., 
under  R.  D.  I.  No.  268,  involv.  8790  cu. 
yds.  excav.,  21,565  sq.  yds.  shaping,  21,- 
565  sq.  yds.  concr.  pavement,  7991  lin. 
ft.  shaping  shoulders.  Est.  coner.  price, 
$61,423.95.  Av.  haul,  2  mi.  from  Ingle- 
wood, A.  T.  &  S.  F.  Ry. 

REDONDO  BEACH,  Cal. — Until  8  p. 
m.,  Aug.  4,  bids  will  be  rec.  by  city 
trustees  to  imp.  Opal,  Lucia,  Irena  and 
Juanita  Sts.,  involv.  1500  lin.  ft.  grade; 
2932  lin.  ft.  curb;  15,013  sq.  ft.  4-in. 
walk;  8915  sq.  ft.  5-in.  gutter;  94,803 
sq.  ft.  lV4-in.  Willlte  pavement  on  2%- 
in.  asph.  cone,  base;  270  lin.  ft.  redwood 
headers;  storm  drain  complete;  510  ft. 
18-in.  vit.  pipe. 

COCONICO  COUNTY,  Ariz. — Downer 
&  Mero,  Richmond,  Cal.,  awarded  contr. 
by  U.  S.  bureau  of  public  roads  at  $143,- 
835  to  grade  and  surface  Flagstaff  An- 
gel forest  highway  in  Coconino  county, 
Arizona. 


SANTA  MONICA,  Cal.— City  council 
is  acquiring  title  to  property  fronting 
on  Main  St.  necessary  for  onenine  that 
thoroughfare.  Street  will  be  widened 
to  80  ft.  Local  property  owners  raised 
$128.55.';  for  purchase  of  Pac.  Elec. 
land.  30  ft.  wide,  from  Holllster  Ave.  to 
Hill  St.  and  40  ft.  wide  from  Hill  St. 
to  the  s  city  limits. 


COMPTON,  Cal. — City  council  adopts 
6rdinance  approving  a  $40,000  bond 
election  for  sludge  works  for  sewage 
treatment;  a  $70,000  issue  for  main  or 
trunk  line  sewers  connecting  later- 
als with  disposal  works. 

WHIPPLE  BARRACKS,  Ariz. — Until 
Aug.  12,  11  a.  m.,  bids  will  be  rec.  by  U. 
S.  V'eterans'  Bureau,  Arlington  Bldg., 
Washington,  D.  C,  to  grade  and  re- 
surface roads,  lay  and  reset  existing 
curbs  and  gutters  at  Hospital  No.  50, 
Whipple  Barracks,  Ariz,  plans  obtain- 
able from  Medical  Officer  in  charge  at 
Whipple  Barracks,   on  deposit  of  $10. 


ORANGE  COUNTY.  Cal.— Until  Aug. 
18.  2  p.  m..  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg.. 
Sacramento,  to  grade  5.2-mi.  in  Orange 
county  bet.  Corona  Del  Mar  and  La- 
guna  Beach.  R.  M.  Morton,  state  hlgh- 
\vay  engineer.  See  onll  f»r  bids  under 
otficinl    proposal    section    in   this    issue. 

LOS  -\NGELES.  Cal.  —  Election  will 
be  held  in  October  or  November  in 
Metropolitan  Sewage  Disposal  District 
of  Los  Angeles  county  to  vote  $12,000.- 
000  bond  issue  to  provide  ocean  outfall 
svstem  for  the  communities  represent- 
ed by  the  district,  according  to  an  an- 
nouncement bv  County  Sanitary  and 
Drainage  Engr.,  Albert  K.  Warren,  102 
Hall  of  Records.  This  district  embraces 
County  Sanitary  districts  1,  2,  3  and  5. 
and  includes  the  following  cities:  In- 
glewood, Hawthorne.  Torrance.  Hunt. 
Pk..  Southgate.  Lynwood.  Cnmpton. 
Watts,  Long  Beach.  Signal  Hill  and 
Montebello.  The  board  of  directors  of 
the  district  is  composed  of  the  Chair- 
man of  the  county  board  of  supervis- 
ors. R  P.  McClellan,  and  the  presid- 
ing officer,  or  mayor,  of  each  city 
named.  At  a  meeting  held  July  16.  the 
plans  as  formulated  by  County  Sur- 
veyor J.  E.  Rockhold.  and  County  Eng. 
Warren,  were  officially  approved  by 
the  citv  engrs.  of  each  of  the  above 
cities.  The  proposed  outfall  will  in- 
volve a  screening  plant  of  a  type  not 
vet  announced.  The  formal  report  of 
the  engineers  will  be  presented  to  the 
board  of  directors  within  a  few  weeks, 
after  which  the  date  for  the  election 
will  be  set. 

VENICE.  Cal.— Until  8  p.  m.,  July  29. 
bids  will  be  rec.  by  city  trustees  to 
imp  35th  Ave.,  35th  PI..  36th  Ave..  36th 
PI..  37th  Ave.,  etc.,  involving  grading, 
paving  and  const,  san.  sewer,  witn 
sump,  pumps  and  pump  house,  bring 
manhole  to  grade.  1915  bond  act.  T.  H. 
Hanna,  city  clerk. 


GLENDALE,  Cal.^C.  L.  Hill  320  Vine 
St.,  Glendale,  submitted  low  bid  to 
council  at  $11,629  for  imp.  Tyler  St., 
Green  St.,  Palmer  Ave.,  Park  Ave., 
Sycamore  Canyon  Rd.  and  Max  St.,  in- 
volv. 55,000  sq.  ft.  grading;  42,200  sq. 
ft.  5-ln.  oil  macad.  paving;  6300  sq.  ft. 
walk;  1915  ft.  curb;  1090  ft.  6-in.  water 
pipe;  65  ft.  4-in.  water  pipe  (laying 
only).  The  bids  were:  C.  L.  Hill,  $11,- 
629;  F.  R.  Mosher,  $12,231.50;  Cornwell 
&  Henderson,  $12,362.50;  A.  R.  McGrath 
$12,373;  Fleming  Constr.  Co.,  $12,676.50; 
G.  T.   McLain,   $12,722.93. 
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L.A^RKSPUR,  Marin  Co.,  Cal. — Until 
Aug.  6,  8  P.  M.,  bids  will  be  rec.  by  Belle 
Brown,  town  clerk,  to  imp.  portion  of 
William  Ave.  involv.  528  cu.  yds.  grad- 
ing; 19.600  sq.  ft.  asph.  macadam  sur- 
face; 1548  lin.  ft.  cone,  curb  and  gutter; 
40  lin.  ft.  12-in.  corru.  pipe  culvert. 
i;i11  .Act  and  Bond  Act  1915.  Plans  ob- 
tainable from  J.  C.  Oglesby,  engineer, 
'>  Courthouse,  San  Rafael. 


TULARE,  Tulare  Co.,  Cai. — City  vote 
bonds  of  $30,000  to  finance  construc- 
tion of  sanitary  and  storm  sewer  ex- 
tensions. 


ASTORIA,  Ore.^See  "Dredging,  Har- 
bor Works  and  Excavations,"  this  issue 


II 


L.\  HABRA,  Cal.— Until  2  p.  m.,  Aug. 
12,  bids  will  be  rec.  by  secretary  of 
La  Habra  Sanitation  Dist.  of  Orange 
county,  L.  J.  Wester,  to  const,  outfall 
sewer,  beginning  at  Ocean  and  Magno- 
lia Aves.,  La  Habra,  and  extending  to 
Commonwealth  and  Magnolia  Aves., 
Fullerton,  involv.  16,959  ft.  12-in.,  5029 
ft.  15-in.,  3010  ft.  18-in.  sewer  pipe  laid; 
36  ft.  12-in.  and  648  ft.  16-in.  class  A 
cast  iron  pipe  laid;  47  manholes;  12 
cu.  yds.  class  B  cone.  Cert.  chk.  $2500, 
payable  to  the  order  of  the  president, 
L.  Lindauer.  Plans  by  Elrod  Engineer- 
ing Co.,  consulting  engrs..  Mills  Fraser 
Bldg.,  Santa  Monica,  from  whom  plans 
and  spec,  may  be  obtained  upon  deposit 
of  $10. 


OROVILLE,  Butte  Co.,  Cal. — County 
supervisors,  C.  P.  Belding,  clerk,  will 
ask  bids  at  once  to  pave  uncompleted 
section  of  N'eal  grade;  resurface  sec- 
tion of  Paradise-Stirling  City  road  and 
imp.  main  county  road  through  Para- 
dise township.  Harry  H.  Hume,  county 
road  engineer. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
—Until  Aug.  11,  bids  will  be  rec.  by 
Eliz  Kneese,  county  clerk,  to  imp- 
Mission  rd.,  from  west  city  limits  of 
South  San  Francisco  to  junction  of 
Grand  Ave.  extension  at  San  Francisco 
city  limits.  Plans  obtainable  from  Geo. 
A.  Kneese,  county  surveyor. 

SEATTLE,  Wash.  —  Bd.  Pub.  Wks. 
preparing  spec,  to  replace  Michigan 
Ave.  trunk  sewer;  est.  cost  $3d0  000 
Project  will  involve  1200  ft.  84-m..  2500 
ft  72-in  ,  4000  ft.  54-in.  and  2000  ft. 
42'-in.  pipe  in  addition  to  three  miles 
of  laterals. 


L.\RKSPUR,  Marin  Co.,  Cal. — Until 
Aug.  6.  8  P.  M.,  bids  will  be  rec.  by 
R.  lie  Brown,  town  clerk,  to  imp.  por- 
tions of  Madrone  Ave.,  etc.,  involv.  1626 
cu.  yds.  grading;  39,457  sq.  ft.  5-in_. 
cone,  pavement;  185  lin.  ft.  8-in.,  65  - 
lin.  ft.  15-in.,  50  lin.  ft.  18-in.  corru. 
pipe  culvert;  30  lin.  ft.  18-in.  vit.  pipe 
culvert;  19  cu.  yds.  cone.  (retaining 
walls).  1911  Act  and  Bond  Act  1915. 
Spec,  obtainable  from  J.  C.  Oglesby,  en- 
gineer,   %    Courthouse,    San    Rafael. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
July  28,  bids  will  be  rec.  by  supervis- 
ors to  imp.  Hawthorne  Ave.,  bet.  cities 
nf  Inglewood  and  Hawthorne,  1.53  mi. 
under  R.  D.  I.  No.  268,  involv.  8790  cu. 
yds.  excav.,  21,565  sq.  yds.  shaping,  21,- 
565  sq.  yds.  cone,  pavement,  7991  lin. 
ft.  shaping  shoulders  Est.  contr.  price 
$61,423.95.  Av.  haul,  2  mi.  from  Ingle- 
wood, A.   T.  &  S.  F.  Ry. 


HOLLISTER,  San  Benito  Co.,  Cal. — 
Granite  Const.  Co.,  WatsonviUe,  at  $34,- 
433.60  awarded  cont.  by  supervisors 
to  clean,  grade,  rock  and  oil  county 
roads,  aprox.  7  to  8-mI.  Bids  were: 

Granite  Const.  Co.,  (1)  130,500  sq.  ft. 
6lean  roadway,  $.01  sq.  ft.;  (2)  10,800 
lin.  ft.  grading  $.18  lin.  ft;  (3)  2160  tons 
base  rock  $3.40  per  ton;  (4)  2026  tons 
crushed  rock  $4.10  ton;  (5)  1509  tons 
screenings  $6  ton;  (6)  144  tons  Asphal- 
tum  "E"  grade,  $45  ton. 

A  J  Grier,  480  Chetwood  St.,  Oak- 
land, $36,912,  (1)  $.02;  (2)  $.30;  (4)  $4; 
(4)   $4.50;    (5)   $5;   (6)   $40. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment.  ^ 
We   build  rock  bunkers,   elevators  and   conveyors,  portable   pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 

CREAR  &  BATES 

Phone  Kearny  1885 


38  Stanford 


San  Francisco 
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NEVADA  STATE  —  Simpson  Bros., 
Farmers  and  Merchants  Bank  Bids., 
Sacramento,  at  approx.  J8^,.';'Ju  submits 
low  bid  to  Stale  Highway  Commission 
to  const.  Unit  No.  1,  5.10  miles,  0.52 
miles  east  of  Nevada-California  state 
line  and  2  miles  cast  of  Virdl;  76,000 
cu.  yds.  excavation  unclassified;  264,- 
(4S  yd.  sta.  overhaul:  210  cu.  yds.  class 
A,  70  cu.  yds.  class  B  cone;  486  lln.  ft. 
16-ln.,  4S6  lln.  ft.  18-ln.,  418  lin.  ft. 
24-ln.,  136  lln.  ft.  30-in.  and  40  lln,  ft. 
S6-ln  corru.  metal  pipe;  64  lin.  ft.  24- 
ln.  corru.  metal  siphon;  76  monuments; 
IS  slK"  posts;  150  cu.  yds.  hand  placed 
fill;  1000  track  ft.  relay  Industry  tracks 

Simpson  Bros,  low  bidders  at  approx. 
$19,690  to  const.  Unit  No.  2,  0.52  miles; 
Nevada-California  state  line  and  0.52 
miles   east;    work    between   state      line 

i-.l  0.52  miles  east  (Sta.  30  plus  00)  to 
included  In  contract  if  right  of  way 

-  .-secured  prior  to  completion  of  work 
under  unit  No.  1,  Station  30  plus  00  to 
Station  I-  319  plus  61.35.  Unit  prices 
to  be  as  per  proposal  blank  Unit  No.  2; 
12,650  cu.  yds.   excavation   unclassified; 

"',  cu.  yds.  class  A  and  5  cu.  yds.  class 
lonc;  92  lin.  ft.  15-in.  and  30  lin.  ft, 

t -in.    corru.    metal    pipe;    1576    lin.    ft. 

Mnd.    wooden    guard    rail;    10    monu- 

■  nts.  Gravel  and  sand  for  concrete  in 

..i-k    piles   will   be    furnished    by    tha 

-.lie. 

I.vr.LEWOOD,  Cal. — Martin  B.  Jones 
ildwin  I'ark,  awarded  contract  by 
•V  trustees  at  ?22,425  to  imp.  Osage 
', '(•  bet.  Severance  St,  and  Arbor 
iae  St.,  involv.  173.301  sq.  ft.  grading 
■IS  cu.   yds.);  4901   ft.  curb;   24,532  sq. 

walk:   388   sq.   ft.   gutter;   95,652   sq. 

.")-in.   macad;    160  sq.  ft.  class  B  oll- 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Granite  Construction  Co.,  Watson- 
ville,  awarded  cont.  by  Board  of  Al- 
dermen to  imp.  portions  of  Walker  St., 
involv.  re-macadamizing,  3 Vic  sq.  ft.; 
asph.  pave.,  4^S.c  sq.  ft.;  crushed  rock 
$3.25  ton. 


HUMBOLDT  COUNTY,  Cal.  —  J.  F. 
■    n.ipp,    Turlock,    at    $243,463.50    award- 

1  cont.  by  State  Highway  Commission 
II  pave  with  Port.  cem.  cone.  6.5-mi. 
in  Humboldt  County,  bet.  Eureka  and 
Areata,  involv.  5600  cu.  yds.  embank- 
ment; 4200  cu.  yds.  sand  (filling  for 
subgrade):  34,080  lin.  ft.  subgrade 
(preparing  and  shaping);  15.340  cu.  yds 
class  A  Port.  cem.  cone,  (pavement); 
3329  hundredweights  bar  rein,  steel  in 
place  (pavement).  Engineer's  estimate 
?263,905. 

NEW    MEXICO — Dooley    Constr.    Co,, 

Snnla  Fe,  N.  M.,  awarded  cont.  by  U.  S. 
luireau  of  public  roads  at  $33,621  to 
.-..nst  the  Cimarron-Taos  highway  in 
ilio  Carson  national  forest,  Taos  coun- 
ly,  New  Mexico,  3.57  mi.,  12  ft.  wide  of 
i  ini-gravel    surfacing. 

SAN  JOAQUIN  COUNTY.  Cal— Valley 
I  .Tving  and  Const.  Co.,  Visalia,  at  $169,- 
fi;8.!lO  awarded  cont.  by  State  Highway 
Commission  to  pave  with  asph.  cone. 
mate  $208,097.50. 


REDWOOD  CITY,  San  Ivialoo  Co.,  Cal. 

-ITnlil  Aug.  4.  10  A.  M.,  bids  will  be 
I  i-L',   by  Eliz.    Kneese,   County  Clerk,    to 

ladeVoad  from  Black  Mountain  Water 

...,  west  to  ,.kyline  Blvd.,  involv.  24,- 
I'  "  cu.  yds.  uncLassified  excavation. 
I  lans  obtainalile   from   CIco.   A.   Kneese, 

'lunty  surveyor. 


LOS  ANGELES,  Cal.— Res.  of  Inten. 
adopted  by  supervisors  to  Imp.  under 
County  Imp.  Act: 

Beck  Ave.,  bet.  Corona  and  Otis  Aves. 
under  County  Imp.  No.  90,  .16  ml.,  In- 
volving 211  cu.  yds.  excav;  1689  ft. 
curb;  8446  sq.  ft.  walk.  Est.  contr.  price 
$3166.75. 

Otis  Ave.,  bet.  Baker  and  Florence 
Aves.,  .53  ml.,  under  County  Imp.  No. 
91,  Involv.  950  cu.  yds.  remov.  d.  g. 
base;  11.372  sq.  yds.  replacing  d.  g. 
base;  4027  cu.  yds.  excav;  2575  ft.  curb; 
11,227  sq.  ft.  gutter;  10.125  sq.  yds. 
cone,  paving.  Est.  contr.  price.  $33,- 
612.30. 

Chicago  Ave.  (north  side)  and  Leigh 
Ave.  (north  side)  from  Brannick  Ave. 
to  Mountain  \'iew  Ave.  and  portions 
of  other  streets,  involv.  1760  cu.  yds. 
excav;  7198  ft.  curb;  27,840  sq.  ft.  walk; 
15,342  sq.  ft.  gutter.  Est.  contract  price 
$16,044.   County   Imp.   No.   61. 

AI-AMEDA;,  Alameda  Co.,  Cal,  - — 
Hutchinson  Co..  Hutchinson  Bldg., 
Oakland,  awarded  cont.  by  council  to 
imp.  portions  of  Fillmore  St.,  involv. 
17,700  sq.  ft.  grading;  550  lin.  ft.  cone, 
curb;  10,225  sq.  ft.  oil  macadam  pave-, 
ment;  1175  sq.  ft.  cone,  gutter;  120  lin. 
ft.  7x24-in.  and  24  lin.  ft.  6xl8-in.  corru. 
culvert;  200  sq.  ft.  cone.  gutter 
(bridges). 

LOS  BANGS,  Merced  Co.,  Cal. — Until 
Aug.  6,  8  P.  M.,  bids  will  be  rec.  by  V. 
G.  Bryant,  City  Clerk,  to  move  approx. 
2500  yds.  earth  and  pave  700  ft.  in  H 
St.  to  connect  with  Los  Banos-Volta 
highway;  pavement  to  be  25  ft.  wide,  5 
in.  thick  with  7  in.  edges.  Cert  check 
10%  req.  with  bid.  Plans  on  file  in 
ofiice  of  clerk. 


SALINAS,  Monterey  Co.,  Cal. — Until 
Aug.  4,  2  P.  M.,  bids  will  be  rec.  by  T. 
P.  Joy,  County  Clerk,  to  imp.  portion  of 
Salinas-Watsonville  Rd.  in  Rd.  Dist. 
No.  1.  Plans  obtainable  from  County 
Surveyor    Howaid   F.    Cozzens. 


GLENDALE,  Cal.— C.  L.  Hill  320  Vine 
St.,  Glendale.  submitted  low  bid  to 
council  at  $11,629  to  imp.  Tyler  St., 
Green  St.,  Palmer  Ave,,  Park-  Ave.. 
Sycamore  Canyon  Rd.  and  Max  St.,  in- 
volving 55,000  sq.  ft.  grading;  42,200 
sq.  ft.  5-in.  oil  macad.  paving;  6300  sq. 
ft.  walk;  1915  ft.  curb;  1090  ft.  6-in.  wa- 
ter pipe;   65  ft.  4-in.  water  pipe. 

E.  L.  Fleming,  324  W  Dryden,  Glen- 
dale, low  at  $34,395  to  imp.  Sierra  Ave., 
Glenoaks  Blvd.,  Hill  Dr.,  Merrill  Ave. 
and  Sycamore  Canyon  Rd.,  involving 
237.000  sq.  ft.  grading;  132,300  sq.  ft. 
5-in.  oil  macad;  31,500  sq.  ft.  walk; 
28.360  sq.  ft.  gutter;  1710  ft.  class  A 
curb;  3745  ft.  class  B  curb;  178  ft.  6- 
in.  class  B  water  pipe. 


GLENDALE,  Cal.— W.  F.  Hanrahan, 
Call  Bldg,,  San  Francisco,  submitted 
low  bid  to  council  at  $267,732  to  imp. 
Central  Ave.,  San  Fernando  Rd..  Eula- 
lia  St.,  Laurel  St.,  Los  Feliz  Rd.,  etc., 
involv.  537,200  sq.  ft.  grading;  529.025 
sq.  ft.  3-in.  cone,  base  with  H4-in  War- 
renite-bitul  wearing  surface;  13,320  ft. 
curb;  8175  ;5q.  ft.  walk;  4  culverts 
complete;  7073  ft.  10-in.  sewer  piper 
243  hse.  connections;  16  junction  chajn- 
bers;  3  flushtanks;  elec.  work,  involv. 
2  transformers,  one  vault,  132  ornam. 
lighting  posts:  water  pipe  as  follows: 
20  ft.  2-in.,  165  ft.  4-in.,  553  ft.  65-in.. 
2587  ft.  8-in.,  3343  ft.  12-in.,  1617  ft. 
16-in. 


LOS  ANGELES,  Cal.— Approx.  quan- 
tities for  the  improvement  of  Pasadena 
Ave.,  bet.  3rd  St.,  and  Whlttler  Blvd. 
under  County  Imp.  No.  145,  5.96  mi.,  are 
7S22  cu.  yds.  excav;  220,820  sq.  ft.  walk; 
32,375  ft.  curb;  23,882  ft.  curb;  132.847 
sq.  ft.  gutter;  relnf.  cone,  culvert;  corr. 
Iron  culvert  with  catch  basin  No.  8; 
corru.  iron  culvert  with  catch  basin 
No.  9;  3673  sq.  yds.  grading  roadway 
and  surfacing  with  oil  and  screenings. 
Est.  contr.  pf-ice,  $127,280.95,  Aver- 
age haul  6  mi.  from  Bandini  Sta.  on  A. 
T.  &  S.  F.  Ry. 


Sf)UTHGATI<;,  Cal.— Hall-Johnson  Co., 
1611  E.  6th  St.,  Los  Angeles,  awarded 
contr.  by  city  trustees  at  $47,693.26  to 
pave  west  %  of  Santa  Ana  St.,  involv. 
110  ft.  curb,  65c  ft.;  10,757  sq.  ft.  5-in. 
gutter,  28c  ft.:  1695  ft.  8-inj  gutter,  40c 
1^1,:  166,965  sq.  ft.  grading,  3.8c  ft.;  166,- 
965  sq.  ft.  1^-in.  Willite-  on  3i^-in. 
base,  22.5c  ft.;  100  sq.  ft.  walk  at  20c  ft. 

Hall-Johnson  Co.,  was  awarded  at 
$46,73?  to  imp.  Santa  Ana  St.,  bet. 
Elizabeth  and  San  Gabriel  Aves.,  in- 
volv. 168,455  sq.  ft.  grading,  3.3c  ft.; 
12.591  sq.  ft.  5-in.  concr.  gutter,  28c  ft.: 
1312  sq.  ft.  8-in.  gutter,  40c  ft.;  116,615 
sq.  ft.  1%-in.  Willite  on  3%-in.  bitum. 
base,  23.25c  ft.;  51.840  sq.  ft.  IVz-in. 
Willite  on  2%-in.  base,  19,25c  ft,;  100 
sq.  ft.  walk,  20c  ft.;  25  ft.  curb,  65c  ft. 
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SAN  FRANCISCO— Board  of  Public 
Works  will  commence  preparation  of 
spec,  at  once  to  imp.  California  street, 
Kearny  to  Powell,  $24,250;  Pine  street 
from  Montgomery  to  Kearny,  $7500; 
Sixth  street  from  Brannan  to  Town- 
send,  $18,200;  Folsom  street  from  Fifth 
street  west,  $1.";,000;  Main  street  from 
Mission  to  Howard.  $12,000:  Fremont 
street,    Howard    to    Folsom,    $12,000. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Contract  awarded  by  supervisors  to  J. 
A.  Costello,  Jr..  San  Francisco  to  imp. 
portion  of  Santa  Clara  and  Los  Gatos 
road  and  Santa  Cruz  Ave.,  in  Town  of 
Los  Gatos,  Supervisor  Dist.  No.  5,  has 
been  rescinded,  the  contractors  having 
failed   to  file   satisfactory   bond. 

ISACR.A.MENTO,  Cal. — E.  T.  Hillard. 
Sacramento,  at  $9666  awarded  cont.  by 
supervisors  to  pave  Florin  road,  ap- 
prox. 5525  ft.  or  $1.75  cu.  ft. 

L.  F.  DeSaussure,  Winters,  Cal..  at 
$2310  awarded  cont.  to  gravel  Golden 
State  Cannery  rd.  C.  W.  Wood,  Manteca 
bid  $2200. 

E.  T.  Hillard  low  bidder  at  $9677 
($1.75  cu.  ft.)  to  pave  Sutter  Ave.,  bet. 
14th  Ave,  and  Fruitrldge,  Other  bids: 
Frederickson  &  Shannon,  $1.92  cu.  ft.; 
T.    M.    Burns,    $2.16    cu.   ft. 

VERNONIA,  Ore. — Until  July  28,  8:30 
p,  m„  bids  will  be  rec,  by  city  council 
to  const,  sewers  in  Dists,  1  and  2,  in- 
cluding disposal  plant  and  outfall;  est. 
cost  $70,000.  Project  involves  20  pes. 
sewer  pipe,  6  to  12-in,  dia,;  4  tons  re- 
.  inforcing  steel;  2  alternating  siphons; 
3000  ft,  drain  tile.  Bids  for  either  cone 
or  vlt,  pipe.  Cash  job.  Plans  obtainable 
from  G.  C.  Hall,  city  engr. 


SACRAMENTO,  Cal. — No  bids  rec.  by 
county  supervisors  to  grade  Grant  Line 
road  bet.  Fetters  Corners  and  Green- 
back Lane  and  for  graveling  Sherman 
Island  cross  roads.  Work  ordered  done 
by  day  labor  under  supervision  of 
County   Engineer  Chas.   W.    Deterding, 


AMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
52.5  HOWAIil)  STREET,  SAN  rR.lNriSCO 

MOTORS 

111(1   Used,   Rniifftit,   Sold,   Evrlmnijod,   Uoiitod   and   Repaired 
Iiidiisfiia!  Liglit  and   Power  Itistallation 

Tell  phone  SUTTER  3266 


SAN  FRANCISCO— Board  of  Public 
Works  preparing  spec,  for  rein.  cone. 
sewer  and  appurtenances  in  Great 
Highway  bet.  Ortega  and  Rivera  sts., 
funds  being  provided  In  Budget  Itefii 
No.   42. 


SACRAMENTO,  Cal. — County  Engin- 
eer Chas.  W.  Deterding,  Jr.,  completes 
spec,  to  gravel  power  line  road  In  Re- 
clamation District  No.  1000;  est.  cost 
$12,000. 


SAN  MARINO,  Cal.— Until  8  p.  m., 
Aug.  13,  bids  will  be  rec.  by  city  trus- 
tees to  const.  8-in.  vit.  san.  sewer  lat- 
eral with  manholes  and  Y  branches  In 
Orlando  Rd.,  bet.  main  sewer  In  Rosa- 
lind Rd.  and  n  city  limits,  and  portion 
of  Holladay  Rd.  H.  W.  Joyce,  city  clerk. 
Pasadena.  R.  F.  D.  3,  Box  117.  San 
Marino. 
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POMONA,  Cal.  —  The  »25.000  sewer 
bond  issue  has  been  sold  to  the  citi- 
zens Xational  Co.  of  Los  Angeles. 

SAX  JOSE,  Santa  Clara  Co.,  Cal. — 
rnttl  Aug.  4,' 11  a.  m..  bids  will  be  rec 
by  Henry  A.  Pfister,  <=.°u°'y5'*„^>vi^ 
imp.  Santa  Cruz  Ave.  in  towB  °VllSs 
Gatos  Supervisor  Dist.  No  S.  Flans 
obtainable  from  Robt.  Chandler,  coun- 
ty surveyor. 

NEVADA  COUNTY,  Calif.— Irey  and 
Holden,  Lodi,  at  $245,162  awarded  cont. 
erade  5.3-mi.  in  Nevada  county  bet. 
Boca  and  Floriston.  Engineer's  esti- 
mate   ?287,744. 

NEW  ME?aCO— Lee  Moor  Const.  Co., 
El' Paso,  awarded  cont.  by  L.  S.  bureau 
of  public  roads  at  $89,385  to  grade  and 
partial  surfacing  of  Fnjoles-San  Ilde- 
fonso  forest  highway  _m  Santa  Fe 
county.  New  Mexico,  4.1.  J  ml. 

SANTA  BARBAP.A,  Cal.— Bureau  of 
Public  Roads  will  have  surveys  on  San 
Marcos  Pass  Rd.  started  within  a  short 
time.  The  estimated  cost  of  this  project 
is  $150,000.  

OAKLAND,  Cal.— City  council.  E.  K. 
sturgis,  clerk,  declares  inten.  to  imp. 
portions  of  Uth  St..  bet.  Wood  and 
Peralta  Sts.,  involv.  removal  of  exist- 
ing sewers  and  constructing  new  sew- 
ers. 1911  Act.  Protests  Aug.  7.  W.  W. 
Harmon,  city  eng^ 

SAN  JOSE,  Santa  Clara  Co..  Cal.  — 
City  council,  J.  J  .Lynch,  clerk,  de- 
clares inten.  to  imp.  Keyes  St.,  bet. 
Senter  rd.  and  bridge  over  Coyote  river 
involv.  grade;  pave  with  2-in.  Warren- 
ite-Bit  surface  on  3H-in.  Bituminous 
cone  base;  hvd.  cone,  curbs  and  gut- 
ters; cem.  cone,  walks;  hyd.  cem.  cone, 
header  walls  and  storm  water  inlet 
with  17-in.  stand,  c.i.  grating  and 
frame-  8-in  c.  i.  pipe  drains.  1911  Act 
&  Bond  Act  1915.  Protests  July  28.  Wm. 
Popp,  city  engineer. 

SANTA  ROSA,  Sonoma  Co.,  Cal.— City 
council  petitioned  to  pave  nine  blocKs 
of  streets  including  portions  of  Bosley 
Ave  2nd.  7th,  King  Sts..  etc.  A  3-in. 
■Willite  a?ph.  cone,  pavement  is  con- 
templated with  a  4-in.  macadam  hase: 
cone,  curbs,  gutters  and  walks  Plans 
will  be  prepared  at  once  for  the  im- 
provements. 
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LOS  ANGELES.  Cal— J.  L.  McClain, 
3452  W  Slauson  Ave.,  Submitted  low 
bid  to  Bd.  Pub,  HVks.  at  $42,363  to  imp. 
Crenshaw  Blvd.,  bet.  "Washington  and 
Adams  Sts.,  involving  grading  at  $2.- 
322.50  Uump  sum);  160,196  sq.  ft.  6-in. 
cone,  paving  20c  ft.;  3689  sq.  ft.  remod. 
oil  surface  7c  ft.:  5745  ft.  curb  60c  ft; 
713  so.  ft.  walk  20c  ft.;  922  sq.  ft.  gut- 
ter 30c  ft;  san.  sewer  complete  fexcept 
hse.  connections)  $500  san.  sewer  cotn- 
plete  (except  hse.  connections);  22ol 
ft.  hse.   sewers   $1.50   ft. 

GLENDALE.  Cal.— City  Engr.  Ben  F. 
Dupuv  has  estimated  cost  to  imp.  San 
Fernando  Rd.  bet.  the  Los  Angeles 
and  Burbank  city  limits.  5  mi.  at  $700.- 
000.  Of  this  sum  $60,000  has  been  ap- 
propriated by  the  Los  Angeles  county 
supervisors.  Plans  call  for  a  66-ft. 
street  bet.  curbs,  with  a  10-ft.  park- 
wav  on  each  side,  and  total  width  of 
86  ft.,  except  where  the  road  adjoins 
the  S.  P.  tracks,  where  there  will  be  a 
parkway  on  but  one  side,  or  a  width 
along  this  right  of  way  of  77  ft.  Mr. 
Dupuy  estimates  the  amount  of  pav- 
ing at  1,320.000  sq.  ft.,  which  will  cost 
35c  per  sq.  ft.  including  grading,  or  a 
total  of  $462,000  for  paving  alone. 
Other  work  includes  curbs,  sewers,  wa- 
ter pipe,  and  ornam.  street  lights. 

FRESNO.  Fresno  Co.,  Cal.  —  Until 
Aug  8.  2  p.  m..  bids  will  be  rec.  by  D. 
M.  Barnwell,  county  clerk,  to  pave  Mc- 
Call  .\venue  rd.;  asph.  cone,  pavement. 
Plans  obtainable  from  Chris.  P.  Jensen, 
county  highway  engineer,  Cory  Bldg., 
Fresno. 


SONORA,  Tuolumne  Co.,  Cal. — F.  L. 
Carson  216  Pine  St.,  San  Francisco,  at 
$47  592  awarded  cont.  by  supervisors  to 
pave  with  asph.  cone,  contractor  to 
furni«h  all  equipment  and  materials. 
Bids  were  submitted  on  four  types  of 
pavement — asphaltic  concrete,  warran- 
ite  willite  and  asphalt  macadam — and 
under  two  propositions.  The  first  prop- 
osition called  for  all  materials  and 
equipment  to  be  fur.  by  contractor,  un- 
der second  proposition  the  county  was 
to  furnish  a  road  roller,  a  scarifier,  a 
grader,  and  three  trucks  with  drivers. 
Bids  were:  ,   ^-„     i       • 

Asphaltic  concrete,  proposal  No.  1 — 
F.  L.  Carson,  $47,592.84;  J.  E.  Johnson, 
$52  869.80.  Proposal  No.  2 — F.  L.  Car- 
son $45  307.22.  J.  E.  Johnson,  $47,61o; 
C.  A.  Camp,   $49,411.38.     .       „      ^        ^      , 

Warrenite,  proposal  No.  2 — Standard 
Paving    Company,    $48,985.19. 

Willite,  proposal  No.  1 — F.  L.  Car- 
son, $52,498.70.  Proposal  No.  2 — F.  L. 
Carson,   $50,265.31. 

Asphaltic  macadam,  proposal  No.  2 — 
F.  L.  Carson,  $41,437.43. 
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SAN  JOSE,  Santa  Clara  Co.,  Cai — 
City  council,  J.  J.  Lynch,  clerk,  declare* 
inten  .to  imp.  34th  St.,  bet.  San  Fer- 
nando and  Santa  Clara  Sts.,  involving 
grading  and  paving  with  IVj-in.  Durite 
asph.  cone,  surface  with  3-in.  Durite 
asph.  cone,  base;  hyd.  cem.  cone,  curbs, 
gutters  and  walks.  1911  Act  and  Bond 
Act  1915.  Protests  Aug.  11.  Wm.  Popp, 
city   engineer. 

SAN  LUIS  OBISPO,  Cal — Bids  will  be 
asked  at  once  by  county  supervisors 
to  pave  highway  from  Ontario  Springs 
to    town   of   Aliva. 


IjOS  ANGELES.  Cal.— Until  10  a.  m., 
Aug  4.  bids  will  be  rec.  by  Bd.  Pub. 
■Wks  to  const,  storm  sewer  in  Mesa 
St  bet.  O'Farrell  and  Third  Sts..  in- 
volving 2157. S8  ft.  5.5  ft.  cone,  storm 
sewer  pipe;  1324.41  ft.  5-ft.  cone,  pipe: 
64^8  4.5  ft.  cone,  pipe;  35  ft.  27-in.  rein 
cone,  pipe:  13  ft.  24-in.  reinf.  cone,  pipe: 
1477  ft  21-ln.  cement  pipe;  332  ft.  18- 
in.  cem.  pipe;  378  ft.  15-in.  cem.  pipe; 
617  ft  12-in.  cem.  pipe:  25  catch  basins; 
12  manholes;  1911  act. 

SAN  BERNARDINO.  Cal.— Until  7:30 
p  m  Aug  4,  bids  will  be  rec.  by  coun- 
cil to  const,  under  1911  act  sewers  in; 

A  St..  bet.  n  city  limits  and  Rancho 
San  Bernardino,  involv.  8-in.  vit.  pipe 
sewer    flush   tanks,   manholes,   etc. 

Reece  St.,  bet.  Mt.  Vernon  Ave.  and 
St.  Elmo  Ave.,  involv  8-in.  vit.  pipe 
sewer,  flush  tank  etc. 


SAN  BERNARDINO,  Cal.— Until  7:30 
p  m.,  Aug.  4  bids  will  be  rec.  by  coun- 
cil to  imp.  Trenton  St.,  bet.  F  and  G 
Sts,,  involv.  cem.  cone,  curbs,  side- 
walks, 4-in.  asph.  cone,  pavement.  1911 
act.  J.  H.  Osborn,  city  clerk. 

REDLANDS.  Cal. — Until  2  p.  m..  Aug 
6  bid.s  will  be  rec.  by  city  trustees  to 
imp.  Clay  St.,  bet.  Colton  Ave.  and  Lu- 
gjnia  Ave.,  involv.  4-in.  macad.  pave- 
ment with  asph.  oil  wearing  surface, 
stone  curbs,  gutters,  4-in.  vit.  sewer 
laterals;  1911  act.  C.  P.  Hook,  city  elk.   • 

STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Citv  Eng.  W.  B.  Hogan  completing  spec 
to  imp.  streets  in  Pacific  Manor;  est. 
cost    $62,000. 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
E.  Bowman.  9017  B  St.,  Elmhurst,  at 
$1925  awarded  cont.  by  city  trustees 
to  const,  (vit.)  outfall  sewer.  Other 
bids:  J.  T.  Sayles  $1984:  Martin  Murphy 
$1998;  Thos.  Geary,   $2083. 

S.\NTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  July  31,  9  a.  m.,  bids  will  be  rec. 
by  S.  A.  Evans,  city  clerk,  to  imp.  ap- 
prox  4-mi.  of  (Tliff  Drive,  involv.  317,- 
497  sq.  ft.  grading:  300  lin.  ft.  12-in. 
147  lin  ft.  18-in..  110  lin.  ft.  24-in  corni 
pipe  culvert;  9.54  yds.  cone,  in  head- 
walls;  700  lin.  ft.  guard  rail;  317,497 
sq,  ft.  o-in.  cone,  pavement  or  317,497 
sq.  ft.  3^-in.  asph.  cone,  base  with  H4- 
in.  asph.  cone,  surface  or  l?4-in.  War- 
ranite-Bit.  surface:  317,497  sq.  ft.  4-in. 
waterbound  macadam  base  with  2%- 
in.  asph.  cone,  surface.  H.  S.  Williams, 
city  eng.  Plans  on  file  in  office  of 
clerk. 


EUREKA.  Humboldt  Co.,  Cal. — W.  S. 
Selvage,  Eureka,  at  $2.7C  cu.  yd.  award- 
ed cont.  by  supervisors  to  furnish  and 
spread  1500  yds.  crushed  rock  on  Knee- 

land-Prairie   road. 


OROVILLE.  Butte  Co.,  Cal.  —  City 
trustees,  E.  J.  Mitchell,  clerk,  declare 
inten.  (No.  326)  to  imp.  portions  of 
Orange  Ave,,  Pine  and  Lincoln  Sts.,  in- 
volving grade:  pave  with  1^-in.  War- 
renite-Bit.  surface  on  2H-in.  asph.  cone 
base-  r.w.  headers;  cem.  cone,  curbs 
and  gutters;  corru.  iron  culverts.  1911 
Act  and  Bond  Act  1915.  Protests  Aug- 
ust 4.  S.  J.  Norris,  city  eng. 

LOS  ANGELES,  Cal— West  &  O'Keefe 
96  S  Euclid  Ave,,  Pasadena,  awarded 
contr.  bv  supervisors  at  $14,935  to  imp. 
Chevy  Chase  Dr..  bet.  city  limits  of 
Glendale  and  boundary  line  of  Sico- 
moro  Canyon  tract,  2571  lin.  ft  involv. 
2871  cu  yds.  excav.;  o6S3  sq.  yds.  shap- 
ing- 5663  sq.  vds.  cem.  cone,  pavement; 
18-i'n.  cem.  cone,  pipe  at  sta.  13  plus 
Ofl,  complete  with  headwalls;  2od1  lin. 
ft    shaping  shoulders. 


Barber  Greene   Model  42  Loader 

Prominent  Users  Are 

Oakland    Paving   Co. 

IMcGillivrav    Constr. 
Co. 

Joe  Dowling 

California     Highway 
Commission 

Blumenkranz  &  Ver- 
non 

Bates  &  Borland 
Basalt  Rock  Co. 

SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Distributors 

50-60  FREMONT  ST. 

Gutter  952  ^an  Francisco 
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SAN  FRANCISCO  —   Following   bids 

l)V   Hd.   rub.   Wks  City   Const.   Co.. 

,11    lildK..    low    ftl    »21, 134.74    to    widen 

;.ary  St.,  bet.  Mason     and     Van     Ness 

,  .-    Otln-r  bids  wtre:  Many.  Const.  Co. 

■    2  410;  C.  B.  Eaton.  J24.672;  J.  II.  Mc- 

roy.    J24.401;    Kalsch    Imp.    Co.,    J22.- 

.lus  M.  Smith.  715  Ocean  Ave.,  low  at 
735  to  const,  parapet  roadway  at 
itro  Heights  Park.  Other  bids:  Grant 
fKl    Hart.    $8208:    C.    B.   Cowden,    J9773; 

•  ■    L    Harnev.  $7690;  M.  J.  Treacy.  $7000 

..nd    H.    McOlll.    J7295. 

Kay    Imp.    Co.    low    at    $14,752    to   Imp. 

riloa    hot.     15th    and     17th    Ave.    Other 

lii.ls:    Muny    Const.    Co..    $15,200;    C.    B. 

Katon,    $15,307;    City    Const.    Co.,    $1B,- 

r.i3. 

Kay  Imp.  Co.  low  at  $7701  to  Imp. 
llloa  bet.  17th  and  19th  Aves.  Other 
I. ids:  Muny  Const.  Co.,  $7873;  C.  B.  Eat- 
..II,  $8063:  City  Const.  Co..  $7954. 

C.  B.  Eaton.  715  Ocean  Ave.,  at  $9.- 
167  low  to  imp.  Levant  St..  bet.  Lower 
Terrace  and  States  Sts. 

Jas.  M.  Smith  low  at  $6289  to  Improve 
Vulcan  St.  bet.  Ord  and  Levant. 

M.  J  Lynch,  Call  Bldg.,  low  at  $1411 
10  Imp.  Jolce  St..  from  California  St. 
.s(.utherly.  

M.  J.  Treacy.  Call  Bldg..  low  at  $89d 
t.i  Imp.  Folsom  St..  bet.  Crescent  and 
(igden. 

M  J.  Lynch  low  at  $1950  to  Imp. 
Mission  St.,  bet.  Russia  and  Sickles 
Avenue. 

City  Const.  Co.,  Call  Bldg.,  low  at 
$1516  to  imp.  crossing  of  Cortland  Ave. 
and  Folsom  St. 


SAN  MATEO.  San  Mateo  Co..  Cal. — G. 
Stanley  Whitehead,  San  Mateo,  at  $11.- 
:;98.10  submits  low  bid  to  city  council 
to  pave  Crystal  Springs  road  and  El 
Camino  Real.  Project  involv.  29,000  sq. 
ft.  hvd.  cem.  cone,  pavement,  7  to  9-in. 
thick;  900  cu  yds  excavation;  2000  sq. 
ft.  cone,  walks;  SOO  lin.  ft.  curb;  6 
catchbasins;  300  lin.  ft.  4-in.  sewer  lat- 
erals: SO  lin.  ft.  10-in.,  900  lin.  ft.  12-in. 
and  80  lin.  ft.  15-in.  vit.  tile  pipe  storm 
drain.  Other  bids  were:  W.  A.  Dontan- 
ville  $13,730;  W.  J.  Taylor,  $12,694;  Fay 
Improvement  Co.,  $13,478;  Eaton  and 
Smith,  $13,641;  W.  A.  Thompson,  $13,- 
297;  C  J.  Lingren,  $12,007;  G.  S.  White- 
head, $11,298;  V.  Coconi,  $12,516.  Bids 
taken  under  advisement.  C.  F.  Price, 
city  engineer. 

EUREKA,  Humboldt  Co.,  Cal. — Mer- 
cer-Fraser  Co.,  Eureka,  at  $3780 
awarded  cont.  by  supervisors  to  pave 
1500  ft.  of  Rvan  Slough  Rd.,  pavement 
to  be  18  ft.  wide,  2  in.  thick. 


SANTA  BARBARA,  Cal. — Until  5  P. 
M.,  Julv  31.  bids  will  be  rec.  by  coun- 
cil to  'change  grade  in  1st  St.,  bet. 
Chapala  St.  and  State  St.  and  const.  6- 
In.  vit.  pipe  main  san.  sewer.  1911 
act.    Geo.  D.  Morrison,  city  engineer. 
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REDONDO  BEACH,  Cal.— Until  8  p. 
m.,  Aug.  4,  bids  will  be  rec.  by  city 
trustees  to  imp.  Opal.  Lucia.  Irena  and 
Juanita  Sts..  Involv.  1500  lin.  ft.  grad- 
ing, 2932  lin.  ft.  curb,  15,013  sq.  ft.  4- 
In.  walk,  8915  sq.  ft.  5-ln.  gutter,  94,803 
sq.  ft.  IH-in.  Wllllte  pavement  on  2V4- 
In.  asph.  cone,  base,  270  lin.  ft.  red- 
wood headers,  storm  drain  complete, 
510    ft.    18-in.    vit.    pipe. 

HAWTHORNE,  Cal. — Until  8  p.  m., 
Aug.  11,  bids  will  be  rec.  by  city  trus- 
tees to  imp.  Delaware  Ave.,  Involv. 
grading  complete  (approx.  2555  lin.  ft.) 
3352  lin  ft.  curb,  16,887  sq.  ft.  4-in. 
walk,  9094  sq.  ft.  5-ln.  gutter,  94,139 
sq.  ft.  IVi-ln.  Willite  surface  on  2V2-in. 
asph.  cone,  base  lighting  system  com- 
plete   (27   single   light  standards). 

POMONA,  Cal.— The  $425,000  ($400.- 
000  street  bonds  and  $25,000  sewer 
bonds)  street  bond  issue  has  been  sold 
to  the  Citizens  National  Co.  of  Los 
Angeles,  at  par.  accrued  interest  and  a 
a   premium  of   $9335. 


LOS  ANGELES,  Cal.  —  City  council 
orders  imp.  of: 

Westmoreland  Ave.,  bet.  7th  and  9th 
Sts.,  involy.  1280  cu.  yds  cut;  1379  sq. 
ft.  asph.  paving  (5-in.  cone,  1-in.  paint 
binder  and  2-in.  asph.  surface);  10,816 
sq.  ft.  6-in.  cone,  paving;  33.083  sq.  ft. 
Warrenite  paving  (.ihi-in.  bitum  base, 
IH-in.  surface);  199  ft.  curb;  386  sq.  ft. 
walk;  1873  sq.  ft.  gutter;  storm  drain: 
60  ft.  hse.  sewers;  1520  sq.  ft.  asph. 
remodeling. 

Plummer  St.,  bet.  Saugus  Ave.  and 
640  ft.  west  of  Haskell  Ave.,  involving 
3625  cu.  yds.  cut;  64,700  sq.  ft.  asph 
cone.  (3V4-ln.  base  with  1%-ln.  Topeka 
surface). 

Glen  Airy  St.  near  Gower  St.,  involv- 
ing 244  cu.  yds.  cut;  112  cu.  yds.  fill; 
7022  sq.  ft.  6-in.  cone,  paving;  785  ft. 
curb;  800  sq.  ft.  remod.  oil  surface;  san. 
sewer. 
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GLENDALE,  Cal.— City  of  Glendale 
only  bidder  at  $6500  for  laying  3170 
ft.  12-in.  and  695  ft.  S-in.  cast  iron  wa- 
ter pipe  in  Adams  St. 

SAN  BERN.\IiI^lNO,  Cal.— The  $275.- 
000  water  bond  issue  has  been  sold  to 
the  California  Securities  Co.  at  a 
premium  of  $8637. 


GLENDALE,  Cal. — E.  L.  Fleming,  324 
W  Dryden,  Glendale,  submitted  low  bid 
to  city  council  at  $34,394  for  improving 
Sierra  Ave.,  Glenoaks  Blvd.,  Hill  Dr., 
Merrill  Ave.  and  Sycamore  Canyon  Rd., 
involv.  237,000  sq.  ft.  grading:  132,300 
sq.  ft.  5-in.  oil  macad;  31,500  sq.  ft. 
gutter:  1710  ft.  class  A  curb;  3745  ft. 
class  B  curb;  178  ft.  6-in.  class  B  water 
pipe  (laying  only).  The  bids  were:  E. 
L.  Fleming,  $34,394;  Cornwell  &  Hen- 
derson, $37,322.10;  A.  R.  McGrath,  $37,- 
888.30;  F.  R.  Mosher,  $40,128.75;  G.  T. 
McLain,  $40,418.60;  J.  E.  Haddock,  $42,- 
508.30;  Bates  &  Borland,  $46,330;  Gib- 
bons &  Reed,  $50,196.40. 

FAIRFIELD,  Solano  Co.,  Cal. — ^R.  J. 
Blanco.  Vallejo  at  $14,001.35  awarded 
cont.  by  supervisors  to  const.  1%-mi. 
of  Lone  Tree  road.  Other  bids:  A.  J. 
Grier,  $18,581;  M.  F.  Sullivan,  $14,887; 
Heafey-Moore  and  McNair,   $15,287. 
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GLENDALE,  Cal.— Until  10  a.  m., 
July  31,  bids  will  be  rec.  by  council  to 
improve: 

Grover  Ave.,  Fourth  St.  and  San 
Fernando  Rd.,  involv.  50,800  sq.  ft. 
grading;  31,250  sq.  ft.  macad.  paving; 
lU.UL'O  sq.  ft.  walk;  2049  ft.  curb;  1069 
ft.  4-ln.  cast  iron  water  pipe;  190  ft. 
headers. 

Viola  Ave.  and  Stocker  St.,  involving 
36.025  sq.  ft.  grading;  36,025  sq.  ft. 
3-in.  oil  macad.  paving;  SO  lin.  ft.  red- 
wood headers;  1043  ft.  4-in.  water  pipe; 
one  6-in.  hydrant;  3  4-in.  valves;  one 
4x4x6  tee;  one  4x4x4  tee;  3  4-in.  crosses 
2  4-in.  plugs;  2  junction  chambers;  2 
lamp  holes;  792  ft.  8-in.  vit.  sewer  pipe; 
29  6-in.  wyes  and  hse.  connections.  1915 
imp.  bond  act.  Ben  F.  Dupuy,  c'ty  engr. 
A.   J.  Van  Wie,  city  clerk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  Aug.  4,  S  p.  m.,  bids  will  be  rec. 
by  J.  J.  Lynch,  city  clerk,  to  imp.  West 
Virginia  St.,  from  First  to  Locust  St., 
involv.  grade  and  pave  with  H4-in. 
VVarrenite-Bitulithic  surface  on  3-in. 
Bituminous  cone,  base;  hyd.  cem.  cone, 
curbs,  gutters,  and  storm  water  inlets, 
vit.  pipe  drains.  1911  Act  and  Bond 
Act  1915.  Cert,  check  10%  payable  to 
city    req.    Wm.   Popp,    city    eng. 


UKIAH,  Mendocino  Co.,  Cal. — Until 
Aug.  12  ,11  a.  m.,  bids  will  be  rec.  by 
county  supervisors  to  const,  retaining 
wall  in  McClude  creek  on  Ukiah-State 
Hospital  road.  Plans  on  file  in  office 
of  clerk. 


UKIAH,  Mendocino  Co..  Cal. — Until 
Aug.  12,  11  a.  m.,  bids  will  be  rec.  by 
Cvjunty  supervisoi:s  to  const.  Sec.  3  of 
Potter  Valley  road.  Plans  on  file  in 
office  of  clerk. 


SACRAMENTO,  Cal.— Until  Aug.  11, 
10  a.  m.,  bids  will  be  rec.  by  Harry 
W.  Hall,  county  clerk,  to  imp.  Tyler 
Rd.  south  from  Tyler  Island  road,  ap- 
prox. 2-mi.  in  length.  Cert,  check  10% 
payable  to  Chairman  Bd.  of  Sups.  req. 
Plans  obtainable  from  County  Eng. 
Chas.  W.  Deterding,  Jr. 


SACRAMENTO.  Cal. — Until  Aug.  11, 
10  a.  m.,  bids  will  be  rec.  by  Harry  W. 
Hall,  county  clerk,  to  imp.  Tyler  Is- 
land rd.,  along  Mokelumne  river"  from 
pumphouse  southerly,  approx.  2-mi.  in 
length.  Cert,  check  10%  payable  to 
Chairman  of  Bd.  of  Sups.  req.  with  bid. 
Plans  obtainable  from  County  Ene. 
Chas.  Deterding,  Jr. 


SUBSCRIPTION  BLANK 


Cnt  Out  and  Mall  Todar 


192 

TO  BUILDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  San  Francisco,  Calif. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I  enclose  check  for  $5.00    (Remittance  mii»t  accompany  order) 


Name   

Street  and  No. 
City   ~. 


.State 
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Contracts  Awarded  Lkns^cceptances. Etc 


BUILDING 

CONTRACTS 

3174 
3175 

McCarthy 
Smith 

Owner 
Owner 

3176 

Rundle 

Owner 

SAN   FRANCISCO   COUNTY 

3177 

Brennan 

Owner 
Gray 

91,000  and 

Over  Reported 

3179 
2180 

Erickson 
Fisher 

Owner 
Owner 

Th, 

following 

is    an    Index    fo 

3181 

Owner 

contracts  in   this 

issue. 

31?2 

Christensen 

Rees 

3183 
3184 

No. 

Owner 

Contractor 

Amt. 

Miller 

Owner 

3124 

Hamill 

Owner 

30000 

3185 
3186 

Bana 

Saules 
Owner 

3125 

Guostavino 

Hirschles 

3126 

Kocell 

Keneally 

3188 

Bolla 

Del    Favero 

3127 

Hastings 

Papenhausen 

Del  Favero 

3128 

Buch 

Owner 

6000 

3190 

O'Donnell 

Wade 

3129 

Merriman 

Owner 

3191 

American 

3130 

Bote 

Co-Operative 

3192 

Pacific 

3131 

Bjorl<man 

Owner 

StofE 

Owner 

3132 

Gawtiiorne 

Owner 

3194 

Nordweil 

3133 

Witbeck 

Owner 

McKinley 

3134 

Ramazotti 

Owner 

3196 

3135 

Trollman 

Owner 

3197 

Hedrick 

Hedrick 

3136 

Owner 

3198 

Owner 

3137 

Artigiles 

Johnson 

3138 

Nineteen 

Tucker 

1006 

Steiger 

3139 

Jacks 

60788 

3140 

Soule 

6031 

Davis 

Meyer 

3141 

Phillips 

13609 

3202 

Tucker 

3142 

Pacific 

Crowe 

1060 

3203 

Hinkel 

3143 

Crocker 

Owner 

26800 

Chiappari 

Kronqquist 

3144 

Enright 

Nichols 

9400 

3205 

Fritschi 

3145 

20000 

Hansen 

3146 

Hantzshe 

8000 

3207 

Dahla 

Owner 

3147 

Owner 

20000 

3148 

Burns 

Owner 

4000 

3209 

Rossi 

3149 

Owner 

3000 

3150 

Dowling 

Owner 

3000 

Hansen 

Helbing 

3151 

Owner 

28000 

3162 

Owner 

4000 

Mason 

3153 

Reios 

Bruce 

1000 

3154 
3155 

Merchants 
Hopkins 

la.rsen 

Scully 

40000 
4500 

3215 
3216 

Kelly 

Mitchell 

3156 

Medico 

Forderer 

19604 

Berta 

Boitano 

3157 

Mitchell 

Low 

4588 

3218 

BoschettG 

Stephenson 

3158 

Dakin 

Cuneo 

4500 

3219 

Wagner 

Owner 

3159 

Kocell 

Keneally 

2400 

3220 

Fleischmann 

Owner 

3160 

Adler 

Owner 

36000 

3221 

Hoffman 

Owner 

3161 

Martens 

Meinberger 

9000 

3222 

Stanley 

Owner 

3162 

Shumate 

Owner 

3500 

3223 

Cronin 

Owner 

3163 

Delany 

Owner 

5000 

3224 

Nohrden 

Horstmeyer 

3164 

Wallace 

Owner 

4000 

3225 

Hunt 

Helbing 

3165 

Rebmann 

Owner 

5000 

3226 

Arnott 

Arnott 

3166 

Kronquist 

Owner 

4000 

3227 

Schulken 

Mattock 

3167 

Stewart 

Johnson 

5400 

3228 

Simon 

Sharman 

316r 

R  C  Archbishop       Murphy 

3000 

3229 

McCarthy 

Arnott 

3169 

Same 

Same 

3100 

3230 

Marian 

Owner 

3170 

Busche 

Hjul 

10000 

3231 

White 

Weeks 

3171 

Capurro 

Novello 

3750 

3232 

Perini 

Owner 

3172 

Miller 

Owner 

soon 

3233 

De  Martini 

Lindeman 

3173 

Smith 

Lindsay 

7000 

3234 

Robertson 

Del    Favero 

3000 
4000 
3300 

8000 
5000 
5000 
6000 
3500 
6000 
5000 
7000 
4000 
3000 
1000 
4400 
4400 

17650 
1524 
2550 
3000 
27C4 
4000 
2500 
3000 
5900 
6000 
4000 
6000 
6000 
3000 
5000 

26000 
6000 
3800 
8000 
4000 
3000 
6000 

15000 
8000 
1000 
3345 
6250 
7280 

looon 

50000 

12500 
1200 
3000 
1000 
1500 
1000 
6000 
5000 
4800 

12000 

150000 

1000 

3000 

9000 

30000 


3235 
3236 
3237 
3238 
3239 
3240 


Anglo 

Bell 

Bell 

Pacific 
Pacific 
Wallace 


Wagner 

10000 

Bowes 

60000 

Bowes 

19999 

Schultz 

24000 

Capitol 

1545 

Meyer 

5400 

FLATS 

(3124)  E  TWENTY-EIGHTH  AVE  120. 
145  and  170  N  Anza.  Three  two- 
story  and  basement  frame  flats  (4 
flats    in    each    building). 

Owner — Thos.  Hamill,  6140  Geary  St., 
San   Francisco. 

Architect — None.  $10,000    each 


DWELLINGS 

(3125)     N    LOMBARD    165    W    Taylor. 

Two  one-story  and  basement  frame 

dwellings. 
Owner — A.  Guostavino  and  B.  Bolla,  884 

Lombard   St.,   San   Francisco. 
Architect — None. 
Contractor — J.    Del    Favero    &    Co.,    180 

Jessie  St.,  San  Francisco.     $8000  ea 


DWELLING 

(3126)  E  TEXAS  550  N  22nd.  One- 
story  and  basement  frame  dwelling 

Owner — S.  M.  Kocell,  5f3  Texas  St., 
San   Francisco. 

Architect — O.  R.  Thayer,  110  Sutter  St., 
San  Francisco. 

Contractor — H.  J.  Keneally,  2175  Green 
St.,   San  Francisco.  $1950 


(3127)      W    SANTA  PAULA  270  N  Santa 

Alonica.      One-story    and    basement 

frame   dwelling. 
Owner — M.   and   Mrs.   W.   Hastings. 
Architect — Masten  &  Hurd,  278  Post  St., 

San   Francisco. 
Contractor— H.    Papenhausen,    532    3rd 

Ave.,  San  Francisco.  $5000 


SHOP 

(3128)   SW  ELEVENTH  AND  POLSOM 

One-story   and   mezzanine   concrete 

Class   C   welding   shop. 
Owner — H.    G.    Buch,    1503    Folsom    St., 

San  Francisco. 
Architect — W.  Gillighan. 
Contractor — Buch    Bros.,    Welding    Co., 

1503   Folsom    St.,    S.    F.  $6000 


(3129)  E  FORTY-FOURTH  AVE.  240 
S  Geary.  Remodel  for  private  ga- 
rage quarters,   concrete   work. 

Owner — F.  W.  Merriman,  447  38th  Ave. 
San   Francisco. 

.\rchitect— None.  $2000 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


FIRE 

SURETY  BONDS 
CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 


Saturday,   July  it.  1$24 
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(1130)      N    Wll.n   AVE    100   W    Rutland. 

One-story      and      basement      frame 

dwelling.  ^     „. 

Owner — Andy    Boto,    948    Rutland    St., 

San   Krani-lsco. 
Plans   by   Owner. 
Coniracior — Co-Operatlve  Builders,  17S3 

Palou  Ave.,  San  Francisco.       $3000 


DWELLINGS  ^,   ^ 

(8131)     N   BRUNSWICK  128  and   153  S 

Ouili-nberK.       Two     one-story     and 

basement    frame   dwellings. 

Owner— Victor  HJorkman,   4539   Mission 

St.,   San   Francisco. 
\.>hitect— None.  »3000  each 


WELLINOS 

!132)      W  THIRTY-EIGHTH  AVE  100. 
and    125-9    N    CabriUo.      Two    one- 
story  and   basement    frame   dwlgs. 
Owner — D.  F.  A.  Gawthorne,  5331  Geary 

St.,  San   Francisco. 
Architect— None.  MOOO 

DWELLINGS  ^    ,^„ 

(3133)  NE  FLORENTINE  134  and  159 
E  Mission.  Two  one-story  and 
basement   frame  dwellings. 

Owner— Geo.  W.  Witbeck,  3066  22nd  St., 
San   Francisco. 

Architect — None.  $3000   each 


CRADlNv. 

(3138)  N  BROADWAY  121-6  E  La- 
guna  E  69-9  x  N  137-6.  All  work 
for  gadlng  for  10-story  apt.  bldg. 

Owner — Nineteen  Sixty  Broadway,  San 
Francisco.  ,    ,  , 

Architect  —  Quandt   &   Bos,   Humboldt 

Bldg.,    S.    F. 
Contractor  —  H.    V.    Tucker    Co.,    13  lO 

California   St.,   S.   F. 
Filed  July  17,  1924.  Dated  July  14,  1924. 

On  acceptance   75% 

Usual  35  days    ■•■  .^''i 

TOTAL  COST,  J1006 
Bond,  $503.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  none. 
Limit,  15  days  after  notified.  Plans  and 
specifications   filed. 

(3139)  CONCRETE  FOUNDATION, 
concrete  work,  and  carpenter  work 
on   above. 

Contractor — Jacks  &  Irvine,   IfO  Jessie 

St.,  S.  F. 
Filed  July  17,  1924.  Dated  July  14,  1924. 

10th  of   each   month    75% 

Usual  35  days    25% 

TOTAL  COST,  $60,788 
Bond,  $30,394.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  none. 
Limit,  May  1,  1925.  Plans  and  specifi- 
cations   filed. 


DWELLING 

(3134)      N    VALLEJO    158-6    W'    Larkin. 

One-story    and      basement      frame 

dwelling. 
Owner— A.   Ramazotti,    1419   Vallejo   St., 

San  Francisco. 
Plans  by  Ow-ner.  $3800 


DWELLING 

(3135)      E    SEARS  450   S   Sickles.      One- 

storv  and   basement  frame  dwlg. 
Owner — -George  Trollmann,  16  De  Long 

St..  San   Francisco. 
.\rchitect — None.  $3400 


ALTERATIONS 

(3136)      E  FORTY-FOURTH  AVE  240  S 

Geary.     Remodel  for  pivate  garage; 

concrete  work. 
Owner — F.   W.   Meriman,   447   38th  Ave., 

San  Francisco. 
Architect — None.  $2000 


E    EIGHTH   AVE.   150   S  Lincoln   Way. 

2-story     and     basement   frame    (2) 

fiats. 
Owner — W.   Gilmore,   %   contractors. 
Designer — W.    C.    Mahoney,    892    Union 

Contractor— Maher      &      Rawls,      Mills 
Bldg.,   S.   F.  J9000 

NOTE  —  Recorded    contract    reported 
June   17,    1924,   No.    3109. 


.ALTERATIONS  ,^     .  „  , 

(3136)  1315  POTRERO  AVE.  All  work 
except  furnishing  and  setting  ma- 
chinery, brick  work  for  heat  treat- 
ing furnace  and  flue,  electric  wir- 
ing for  alterations  to  bldg. 

Owner— Jewel  Steel  &  Malleable  Co., 
1315   Potreo   Ave.,  S.  F. 

Architect — August  G.  Headman,  New 
Call    Bldg.,    S.   F. 

Contractor — Buschke    &    Brown,    Atlas 

Filed  July  17,  1924.  Dated  July  17,  1924. 
Concrete    forms      and    steel    in 

place,   ready   for    pouring *,?Z_ 

Concrete    poured   and    roof    on..    1075 

Completed    and    accepted    1075 

Usual  35  days  ■-^-^- ^ostV  illll 
Bond,  sureties,  none.  Forfeit,  $10.00. 
Limit,  35  days.  Plans  and  specifica- 
tions   filed. 

(3137)  SE  CHURCH  AND  CLIPPER. 
All  work  except  finish  hardware, 
window  shades,  wall  paper  and 
electric  fixtures  for  3-story  frame 
flat  building. 
Owner — Fank  Artigilas,  115  Clipper  St., 

San   Francisco. 
Architect — None. 
Contractor — Joel    Johnson    &    Son,    1614 

Church   St.,    S.   F. 
Filed  Julv  17,  1924.  Dated  July  15,  1924. 

Roof  on    $3936 

Interior  walls  brown  coated  and 

exterior    walls    scratch    coated   3936 

Completed    and   accepted    3936 

Usual    35    days    3936 

TOTAL  COST,  $15,744 
Bond,  $8000.  Sureties,  Elmer  Carlson 
and  Guy  May.  Forfeit,  $1.00.  Limit, 
90  days.     Plans  and  specifications  filed. 


FLATS 

(3146)  B  FIFTEENTH  AVE.  125  N 
Fulton.  2-story  &  basement  frame 
(2)  flats. 

Owner — Capt.  Chas.  Borg,  225  Lake  St., 

San  Francisco. 
Architect   —   Walter   C.    Falch,   Hearst 

Bldg.,   San   Francisco. 
Contractor — G.  M.   Hantzsche,   455  32nd 

Ave.,    S.    F.  $8000 

APARTMENTS 

(3147)  SE  BUCHANAN  &  CHESTNUT 
Streets.  3-story  &  basement  frame 
(12)    apartments. 

Owner — Manguson  and  Peterson,  175 
Vasquez  Ave..  San  Francisco. 

Architect — John  J.  Foley,  770  5th  Ave., 
San   Francisco.  $20,000 


(3140)  STEEL  REINFORCEMENT  ON 
above. 

Contractor — Edw.   L.    Soule   Co.,    Rlalto 

Bldg.,   S.   F. 
Filed  July  17,  1924.  Dated  July  14,  1924. 
Payments    same    as    above. 

TOTAL  COST,  $6031 
Bond,  $3016.  Sureties,  American  In- 
demnitv  Co.  Forfeit,  none.  Limit,  as 
required.     Plans  and  specifications  filed 

RESIDENCE  ^^ 

(3141)  LOT  C,  MAP  S.  A.  BORN  BLDG. 
Co  ,  Resub.  Lots  4  to  19,  sub.  1,  Sea 
Cliff.  All  work  for  2-story  and 
basement   frame  residence. 

Owner — Kate  A.  MacLeod,   2744   Steiner 

St.,    S.    F.  ^      , 

Architect — Harris    Allen,    Central   Bank 

Bldg.,    Oakland. 

Contractor  —  Frank     M.     Phillips,     718 

Bryant    St.,    S.    F.  ^„„, 

Filed  July  17,  1924.  Dated  July  15,  1924. 

All   hollow    tile    walls   erected.  . $2550 

Frame  completed    2550 

1st  coat  plaster  on    2550 

Completed    and    accepted    2oo0 

Usual    35    days    3409 

TOTAL  COST,  $13,609 
Bond,  $6805.  Sureties,  Fidelity  &  Cas- 
ualty Co.  Forfeit,  none.  Limit,  90 
days.     Plans  and  specifications  filed. 


fs^taT^'BLK.  BOUNDED  BY  HUM- 
boldt,  Michigan.  Louisiana  and  23rd 
All  work  for  glazing  of  steel  sash 
and  skvlights  for  compressor  bldg. 

Owner — Pacific  Gas  &  Electric  Co.,  445 
Sutter  St.,  S.  F. 

Architect — None. 

Contractor — Crowe  Glass  Co.,  574  Eddy 

Filed  July  17,  1924.  Dated  July  9,  1924. 

On  completion    2o /o 

usual  35  days   ■  ■^■^^■^^- i,-^^^'- f.'Jl 

Bond,   $530.     Sureties,  Globe  Indemnity 

Co.       Forfeit,     none.       Limit,    10    days. 

Plans    and    specifications    filed. 


DWELLING 

(3148)      B  FORTY-SECOND  AVE.  100  N 

CabriUo.      1-story      and      basement 

frame   dwelling. 
Owner — Burns    Construction    Co.,    2614 

McAllister  St.,   S.  F. 
Architect — None,  $4000 


DW^ELLING 

(3149)      NW    ELEVENTH     AVE.      AND 

Moraga.  1-story  &  basement  frame 

dwelling. 
Owner — Beverly  T  Hughes  1468  Halght 

St.,    San   Francisco. 
Architect — None.  $3000 


DWELLINGS  ^„  .  ^     .  vtt^ 

(3143)  (1)  SE  CHICAGO  WAY  AND 
South  Hill  Blvd;  (2)  S  Chicago 
Way  202  235  268  E  Cordova;  (3) 
W  Naylor  66  &  100  S  Chicago  Way; 
(4)  W  South  Hill  Blvd  50  N  Balti- 
more. Seven  1-story  and  basement 
frame   dwellings. 

Owner— Crocker  Estate  Co.  525  Crocker 
Bldg.,   San  Francisco. 

Architect — None.  .oonn 

(1)  $4300;  (2)  $3800  each;  (3)  $3800 
each;   (4)   $3500. 

TiHZ  ^l?.^3^  BEALB    STREET.    K.- 
Own^e^rlii.'^l.'E"?f.^hlM?rLfire^rtV°"l 

Santa  Clara,  Cal. 
Architect — None.       ,,.,.,       ,,„,    at<>-^ 
Contractor— H.    D     Nichols,    1381    Stev- 
enson  St.,   S.   F. 


$9400 


DWELLING 

(3150)  SW  CABRILLO  ANTD  THIRTY- 
third  Ave.  1-story  and  basement 
frame   dwelling. 

Owner — J.  F.  Dowling,  271   RusS  Bldg., 

San  Francisco. 
Architect— Chas.  F.  Strothoff,  2274  15th 

St.,   San  Francisco.  $3000 

(3151)  S  FILBERT  161  186  211  236  W 
Van  Ness  Ave.  Four  2-story  and 
basement  frame  flats  (4  flats  in 
each  building). 

Owner — Ben    Liebman,    407    11th    Ave., 

San   Francisco. 
Architect — R.  R.  Irvine,  736  Call  Bldg., 

San   Francisco.  $7000   each 


UmV  W^  pTeRCE  55  S  Union.  3-story 

and  basement  frame  apartments. 
Owner— Emll    Nelson,    care    architects 
Architect    —    Baumann    aiid    Jose,    261 
Kearny  St.,  San  Francisco.     $20,000 


DWELLINGS 

(3152)  K  JUDSON  175  200  W  Edna.  2 
1-story  and  basement  frame  dwell- 
ings- ™i 

Owner — K.    Anderson,    133    Bertita    St., 

San  Francisco. 
Architect — None.  $2000   each 

REP.^IRS  „„„ 

(3153)  NO.    121    BUENA    VISTA    TER- 
race.    General    repairs    and    altera- 
tions for  residence. 

Owner — Anita    Reios,    121    Euena   Vista 

Terrace,   San  Francisco. 
Architect — None.  „,,.„,., 

Contractor — Bruce  and  Ash,  1944  Web- 
ster St.,   S.   F.  ?1000 

GARAGE 

(3154)  N  LOMBARD  bet.  Montgomery 
and  W^inthrop.  2-story  brick  pri- 
vate garage.  „  ,^   „» 

Owner — Merchants  Ice  and  Cold  Stor- 
age Co.,  Lombard  and  Battery  St., 
San   Francisco. 

Engineer — A.  Toriggino,  576  Mills  Bldg 
San   Francisco. 

Contractor — Harold  Larsen,  747  Monad- 
nock   Bldg.,   S.   F.  $40,000 


REPAIRS 

(3155)       119,    121    BE.-ALE    ST.       Repair 

fire  damage  to  store  and  lofts. 
Owner — J.  E.  Hopkins,  111  Montgomery 

St.,  S.  F. 
.Architect — None. 
Contractor — J.  E.   Scully.  Phelan   Bldg^ 

San    Francisco.  $4500 


MET.\L  W^ORK 

(3156)  NE  POST  AND  MASON.  All 
work  for  Campbell  metal  window- 
frames  and  sash,  hollow  metal 
doors  and  trim  sheet  metal  and 
roofing  for  Medico  Dental  Bldg. 
Owner— Medico  Dental  Bldg.  Corp.,   301 

First  National   Bank    Bldg.,   S.   F. 
Architect — Geo.    W.    Kelham    and    Wm. 

G.  Merchant,    Sharon   Bldg.,   S.   F. 
Contractor  —  Forderer  Cornice  Works, 
269   Potrero.   S.   P.  _    ,„„, 

Filed  July  18,  1924.  Dated  May  24,  1924. 

Monthly    ^5% 

Usual  35  days    -  ■  ■  ■  •  ■ -25% 

TOTAL  COST,  $19,604 
Bond,  $19,604.  Sureties,  Globe  Indem- 
nity Co.  Forfeit,  limit,  none.  Plans 
and   specifications  not  filed. 
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COTTAGE 

(3157)      W  UTAH  248  S  17TH.  All  work 

for   1-story   and   basement   cottage. 

Owner — Wm.   H.   and  Eft'le   A.   Mitchell, 

466  Utah  St.,  S.  F. 
Architect — None. 
Contractor — .James    Low,    76    Coleridge 

St.,  S.  F. 
Filed  July  18,  1924.  Dated  July  3,  1924. 

Ready  for  roof    *1147 

Brown    coated    11'17 

Completed  and  accepted   1147 

Usual    35    days    1147 

TOTAL  COST,  ?45S8 
Bond,  sureties,  forfeit,  none.  Limit, 
Oct.  1,  1924.  Plans  and  specifications 
filed. 


BUILDING 

(3158)  E  ELLINGTON  80  N  Naglee  40 
by  130.  All  work  except  concrete 
foundations,  painting,  lighting  fix- 
tures and  window  shades  for  1- 
story  and  basement  frame  building. 

Owner — Krnest     V.    &    Albinu    J.    JJalim, 

5540    Mission    St.,    San   Francisco. 
Architect — None. 

Contractor — John  P.  Cuneo,  101  Ama- 
zon Ave.,   San   Francisco. 

Rough    frame    up    *-'^oc 

Brown   coated    1125 

Completed    and    accepted     1125 

Usual    35    days    1125 

TOTAL  COST,  $4500 
Bond,  $2250;  Sureties,  Louis  Bacigalupi 
Forfeit,  none;  Limit,  75  days;  Plans 
and   specifications   filed. 

COLLEGE 

(3159)  E  TEXAS  550  N  22nd  571 
Texas  St.  All  work  for  1-sto  frame 
college. 

Owner — S.  M.  Kocee,  583  Texas  St.,  San 

Francisco. 
Architect — None. 
Contractor — H.  J.   Keneally,  2175  Green 

St.,  San  Francisco. 
Filed  July  IS,  1924.  Dated  July  17,  1924 

Frame  up    $600 

Brown    coated     600 

Completed  and  accepted   600 

Usual    35    days    .„600 

TOTAL  COST,  $2400 
Bond,  Forfeit,  none;  Limit,  Sept.  15, 
1924;   Plans  and  specifications,   none. 

APARTMENTS 

(3160)  N  TWENTY-SECOND  AVE  125 
and  162-6  S  Geary.  Two  two-story 
and  basement  frame  apartments  (8 
apts.   in    each   building.) 

Owner — Klaus    Adler,    2210    Balboa    St., 

San  Francisco. 
Plans  by   Owner.  $18,000    each 

(3161)  E  BARTLETT  130  N  26th. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Otto  and  Johanna  Martens, 
3225  22nd  St.j,  San  Francisco. 

Architect — None. 

Contractor — H.  S.  Meinberger,  653  15th 
Ave.,    San    Francisco.  $9000 

ALTERATIONS 

(3162)  NE  POST  AND  KEARNY.  Erect 
marquise  and  remodel  show  win- 
dows. 

Owner — Mrs.    Freda    O.    Shumate,    1901 

Scott   St.,   San   Francisco. 
Architect  —  C.    E.    Gottschalk,    Phelan 

Bldg.,  San  Francsico.  $3500 

DWELLING 

(3163)  S  ULLOA  123.848  W  Kensing- 
ton. One-story  and  basement 
frame   dwelling. 

Owner — E.    P.    Delany,    345    Mills    Bldg., 

San  Francisco. 
Architect — None.  $5000 

DWELLING 

(3164)  E  TWENTIETH  AVE  200  S 
Taraval.  One-story  and  basement 
frame  dwelling. 

Owner — E.  Wallace,   603  First  National 

Bank  Bldg.,  San  Francisco. 
Architect — None.  $4000 

ADDITIONS 

(3165)  NW  FELL  AND  MASONIC  AV. 
No.  1700  Fell.  Bedroom  additions 
and  remodel  for  private  garage  in 
residence. 

Owner — Chas.  W.  Rebmann. 
Architect — E.    A.    Neumarkel,    544    Mar- 
ket St.,  San  Francisco.  $5000 

DWELLING 

(3166)  W  HEAD  353.84  S  Ashton.  One 
story  and  basement  frame  dwelling 

Owner — Kronquist  &  Jacobson,  725 
Elizabeth  St.,   San  Francisco. 

Architect — A.  J.  Kronquist,  725  Eliza- 
beth St.,  San  Francisco.  $4000 


FLATS 

K    VBltMONT    100    S    18th.      Two-Story 

and    basement    frame    (2)    flats. 
Owner — M.  B.  Reveyron,  612  Kansas  St  , 

San   Francisco. 
Architect — T.     A.     Sourich,     1733     Palou 

Ave.,  San  Francisco. 
Contractor — Co-Operative     Bldrs.,     1733 

Palou  Ave.,  San  Francisco.         $6000 
NOTE; — Recorded    contract    reported 
July   16,   1924,  No.   3068. 


RESIDENCE 

(3167)  W  FORTY-THIRD  ^.VE  270  N 
Balboa.  Grading,  concrete  work, 
carpenter  work  and  hardwood 
floors  for  one-story  and  basement 
residence. 
Owner — W.    D.    Stewart,    218    Clara    St., 

San   Francisco. 
Architect — Dodge  A.   Riedy,    850   Pacific 

Bldg.,    San    Francisco. 
Ccmlractor — Otto    Johnson. 
Filed   July    19,    '24.      Dated   July    16,   '24. 
NOTE — Permit  reported  July  14,  1924 
No.   3041. 

1st  floor  Joists  set $13»0 

Frame   up    1350 

Completed    and    accepted 1350 

Usual  35  days 1350 

TOTAL  COST,  $5400 
Bond,  none.  IJmit,  70  days.  Forfeit, 
none.     Plan.s  and  specifications  filed. 


CHURCH 

(3168)  NE  NINETEENTH  AND  CON- 
necticut.  Lathing  and  plastering 
for  interior  of  frame  ch«rch  bldg. 

Owner — The  Roman  Catholic  Arch- 
bishop of  S.  P.,  1100  Franklin  St., 
San  Francisco. 

Architect — John  J.  Foley,  770  5th  Ave., 
San   Francisco. 

Contractor — M.  M.  Murphy,  440  lllh 
Ave.,  San  Francisco. 

Filed  July  19,  '24.  Dated  July  19,  '24. 
On  1st  and  15th  of  each  month     75% 

Usual  35  days 25% 

TOTAL  COST,   $3000 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications  filed. 

((3169)      LATHING  AND  PLASTERING 

for  exterior  on  above. 
Contractor — M.      M.   Murphy,      440      llth 

Ave.,  San  Francisco. 
Filed  July   19,   '24.      Dated   July   19,   '24. 

Payments    same    as    above 

TOTAL  COST,  $3100 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 

FACTORY 

(3170)      W   DORE   109   N  Bryant. 

story  concrete  factory. 
Owner — F.  C.  Busche. 
Engineer — J.  H.  Hjul,  128  Russ  St.,  San 

Francisco. 
Contractor — J.    H.    Hjul,    128    Russ    St., 

San    Francisco.  $10,000 


One- 


DWELLING 

(3171)      E    NEPTUNE    42    S    Thornton. 

One-story      and     basement      frame 

dwelling. 
Owner — Joseph  Capurro,  —  Neptune  St., 

San  Francisco. 
Architect — None. 
Contractor — Joseph  Novello,  172  Bertita 

St.,   San  Francisco.  $3750 


FRAME  FLATS 

(3172)  E  SANCHEZ  235  S  Duboce  Ave. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Mrs.   O.  Miller,   45   Sanchez   St., 

San   Francisco. 
Architect — None.  $8000 

DWELLING 

(3173)  E  ALVISO  300  N  HoUoway.  One 
story  and  basement  frame  dwelling 

Owner — M.   Smith. 
Architect — None. 

Contractor — John  R.  Lindsay,  55  Alviso 
St.,  San  Francsico.  $7000 


DWELLING 

(3174)    W  NINTH  AVE  107.34  S  Moraga. 

One-story      and      basement      frame 

dwelling. 
Owner — John    E.    McCarthy,    1479    12th 

Ave.,  San  Francisco. 
Architect — None.  $3000 


DWELLING 

(3175)      S     RIVERA 

One-story      and 

dwelling. 
Owner — B.    O.    Smith,    247    Montgomery 

St.,  San  Francisco. 
Architect — None.  $4000 


DWELLING 

(3176)  W  THIRTY-FOURTH  AVE  125 
S  Lincoln  Way.  One-story  and 
basement   frame   dwelling. 

Owner— Geo.  F.  Rundle,  1250  36th  Ave., 
San   Francisco. 

Plans   by  Owner.  $3300 


FRAME    FLATS 

(3177)      E  CENTRAL  AVE  125  N  Hayes 

Two-story  and  basement  frame  (4) 

flats. 
Owner — Martin  Brennan,  863  40th  Ave., 

San  Francisco. 
Architect — Chas.  P.  Strothoff,  2274  15th 

.'■Jt.,  San  Francisco.  $8000 


DWELLING 

(3178)  E  AVILA  232-6  S  Capra.  One- 
story  and   basement  frame  dwlg. 

Owner — T.  Kitlerman,  1415  Hyde  St., 
San  Francsico. 

Architect — Lang  Realty  Co.,  Steiner  & 
Chestnut  Sts.,  San  Francisco. 

Contractor — H.  E.  Gray,  Steiner  and 
Chastnut   Sts.,   S.   F.  $5000 


DWELLING 

(S179)  W  TWENTY-EIGHTH  AVE  275 
S  Taraval.  One-story  and  base- 
ment  frame   dwelling. 

Owner — A.  Erickson,  256  Church  St., 
San  Francisco. 

.\rchitect^None.  $5000 

DWELLINGS 

(3180)  W  TWENTY-NINTH  AVE  225 
and  250  S  Balboa.  Two  one-story 
and  basement  frame  dwellings. 

Owner — W.  J.  Fisher,  532  22nd  Ave., 
San  Francisco. 

Architect. — None.  $3000    each 


MARQUISE 

(3181)      NE       POST       AND       KEARNY. 

Erect   marquise. 
Owner — Mrs.    Freda    O.    Shumate,    1901 

Scott  St.,  San  Francisco. 
Architect — C.      E.    Gottschalk,      Phelan 

Bldg.,  San  Francisco.  $3500 


INCINERATOR 

(3U-2)  S  HOOPER  300  E  Sixth.  Erect 
incinerator,  steel  and  brick  con- 
struction. 

Owner  —  The  Christensen  Lumber  Co., 
Premises. 

Architect — Reese  Blow  Pipe  Mfg.  Co., 
340   7th  St.,  San  Francisco. 

Contractor — Rees  Blow  Pipe  Mfg.  Co., 
340  7th  St.,  S.  F.  $6000 


DWELLING 

(3183)      E  TWENTY'-SECOND  AVE  33-4 

S  Taraval.   One-story  and  basement 

frame  dwelling. 
Owner— A.     Bernhardt,     4440     20th     St., 

San  Francsico. 
Architect — None. 


(5000 


DWELLINGS 

(3184)   N  VIENNA  50  and  75  W  France. 

Two  one-story  and  basement  frame 

dwellings. 
Owner — J.    Miller,    82   Rotteck   St.,    San 

Francisco. 
Architect — None.  $3500    each 


DWELLING 

(3185)      E      JULES    1 

One-story      and 

dwelling. 
Owner — Charles  and  Mary  Bana. 
Architect — None. 
Contractor — C.   E.   Saules,    159  Brighton 

Ave.,   San  Francisco. 


$4000 


DWELLING 

(3186)      W  THIRTY-FIFTH  AVE  100  N 

Irving.       One-story    and    basement 

frame  dwelling. 
Owner — Meadoworoft    &    McCrea,     1239 

llth  Ave.,  San  Francisco. 
Architect — None.      -  $3000 


REPAIRS 

(3187)  NO.  34  MARKET.  Repairs  for 
windows;  ratproof  basement  (stores 

and   offices). 
Owner — E.    Hirschles,    Richelieu    Hotel, 

San  Francisco. 
Architect — None. 
Contractor — Pearson    &.    Johnson,    2031 

Bryant  St.,  San  Francisco.         $1000 

BUILDING  „, 

(3188)  N  LOMBARD  165  W  Taylor  W 
30xN  137-6.  All  work  for  one- 
story    and    basement   frame    bldg. 

■  Owner — B.  Bolla,   884  Lombard  St.,  San 

Francisco. 
Plans  by  Contractor. 
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18 


i;iclor — J.    Del    Kavero    & 

.sslf   St.,   San    Krancisco. 
1   July   21.   •2'».     Dated   July   21,   '24. 

.,„B   joi»is   un »1100 

is-h   plaster  cunipletca 1100 

1   work  completed 1100 

Kil   3i  .lays 1100 

TOTAL,  COST,   $4400 
I     none.      Limit,    'JO   days,      l-'orfeit, 
and  speLillcalloiis.   iiuiie. 

■  DINU 

■  J      N  LOMBAHD  ia5  W  Taylor  W 
■  xN   Ui-i..     All  work  for  ono-story 

md   ba.suineiit  frame   buildine. 

.  r- — AiiUreii    UUiisuiviiio,    SS4    L.om- 

■ard  St..  San  Francisco. 

Ijv  I  Diiirac.ur. 
:  actor — J.    Del    Favero    &    Co.,    180 
.ssie   St.,   San    Francisco, 
t    July    21,    '24.      Dated   July    21,   "24. 

llMB    joists    on JllOO 

uKli   iilaster  completed 1100 

MipUted   1100 

-..al   :i5  days 1100 

TOTAL  COST,  $4400 
;•:.  limit,  forfeit,  plans  and  specilica- 
!>,   none. 


Ts  FILBERT  175  E  Polk  40x137-6 
.Ml    work    tor    iwu-slory    and    basc- 
:aent   frame   flats. 
r — Elsie   M.   O'Donnell. 
Htct  —  J.    C.    Hladik,    Monadnock 
i;ldB.,  San  Francisco. 

.ictor — E.   J.   Wade,   244S-L>  Fulton 
.--t.,  San  Francisco. 
1  July  21.  '24.     Dated  July  ID,  '24. 

Mf   on    $4412.50 

1   iwn    coated    4412.50 

iiiplclcd    and    accepted 4412.50 

ual    35  days 4412.50 

TOTAL  COST,   $17,650.00 

I,    $8825.      Sureties,    P.   Midbust   and 

t      Storheim.     Limit,   00  days.     For- 

uone.       I'lans      and      specifications 


LDISC, 

]]      .\E    SIXTH   AND    STEVENSON. 

-Marble   work  for  building. 

.  r — Western    States    Life    Ins.    Co., 

I  'remises. 

litect^Heid  Bros.,   550  Montgomery 

.<!.,  San  Francisco. 

lacior — American  Marble  &  Mosaic 
i  o..  25  Columbia  Square,  S.  F. 
■I  July   21.  '24.     Dated  July  7.   '24. 
■  .re  front  work  completed,  757,, 

value   of   work  done 

iiipleted   and   accepted,    75%    of 

iitract   less   1st   payment 

•iual    35    days 25% 

TOTAL  COST,  $1524 
.1.  $762.  Surety,  American  Marble  & 
:,ic  Co.      Limit,  July   31,   li<2-l.      For- 

none.  Plans  and  specifications  filed 


L')      WOOD     WORK     FOR     STORE 
fronts  on  above. 
,  iiactor — Pacific  Mfg.   Co.,    177    Stev- 
■■nsou  St..  Sail  Francisco. 
•  1  July   21.   '24.     Dated  July  7.  '24. 
\  ork    delivered   at   building   ready 

r    erection,    75%    of   value    done 
.11  work  completed,  75%  of  addi- 

M.nal    

sual  35  days 25% 

TOTAL  COST,  $2550 
id,  $1275.  Surety,  American  In- 
inity  Co.  Limit.  forfe.t,  none. 
i.s     and     specifications     filed. 


TKRATIONS 

:i:i)      NO.    830-840    McALLISTER    ST. 

Alter  stores  and  dwelling, 
.tier — A.    Stoff.    Ill    Montgomery    St., 
San  Francicso. 

hilect — M.  G.  Bugbee,  619  Washing- 
ion   g'l.,    San   Francisco.  $3000 


I 'AIRS 

14)  NO.  617  DATTERV.  Repairs  to 
flooring  in  warehouse;  whitewash- 
ing, glazing  and  painting. 

iif  r — .\.  N.irdwell,  ISO  Jessie  St.,  San 
Francisco. 

liitect — None, 
iiiracloi- — (  ha.'s.     Coburn.     180     Jessie 
St.,  San  Francisco.  $2784 


DWELLINi; 

131HU)  S  TWKNTV-SECOND  00  iC 
Vicksburtj.  One-story  and  base- 
ment frame  dwelling. 

Owner— Lillian  Goltzene,  3  Vicksburg 
St.,   San   Francisco. 

Architect — None. 

Contractor— C.  Goltzene,  3  Vicksburg 
St.,   San   Francisco.  $2500 


ALTERATIONS 

(3197)      NO.    351       TWENTY-SEVENTH 

Ave.      Remodel      and      construct    6- 

room      and    basement      addition    to 

dwelling. 
Owner— ilrs.  J.  Hedrick,   351   27th  Ave., 

San   Francisco. 
Architect — D.    E.   Hedrick. 
Contractor — D.     E.     Hedrick,     351     27th 

Ave.,  San  Francisco.  $3000 


\' TOLLING 

r.".-))  NE  QUESADA  200  E  Lane.  One 
story  .md   basement  fr'ame   dwlg. 

V,  iier — Mr.  and  Mrs.  Chas.  Warner,  341 
26lh  St..  San  Francisco. 

i\  hilect — None. 

..ntraclor — A.  J.  McKinley,  258  Carl 
St.  and  Frank  J.  Prosek,  245-A 
Carl   St.,   San  Francisco.  $4000 


DWELLING 

(3198)  N  JUDAH  95  E  15th  Ave.  One- 
story  and  basement  frame  dwelling 

Owner — T.  Lazzarcschi,  2200  Larkin  St. 
San  Francisco. 

Architect— None.  Cost.   $5900 

DWELLINGS 

13199)  W  NINTH  AVE  25  and  50  N 
Parheco.  Two  one-story  and  base- 
ment   frame   dwellings. 

Owner — Geo.   J.    Steiger,    %  Contractor. 

Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery  St.,    San   Francisco.        $3000   ea 


DWELLING 

(3200)  NW  PACHECO  &  NINTH  AVE. 
One-story  and  basement  frame 
dwelling. 

Owner — J.  B.  Nichols,   %  Contractor. 

Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery  St.,    San   Francisco.  $4000 


DWELLINGS 

(3201)  N  PACHECO  107-6  and  132-6  W 
Ninth  Ave.  Two  one-story  and 
basement   frame   dwellings. 

Owner — A.  C.  Davis,  %  Contractor. 

Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery  St.,   San   Francisco.        $3000   ea 


DWELLINGS 

(3202)  W  NINTH  AVE  75  N  Pacheco; 
N  Pacheco  182-6  W  Ninth  Ave.  Two 
one-story  and  basement  frame 
dn  ellings. 

Owner — E.   R.    Tucker,   %   Contractor. 

Architect — None. 

Contractor — Meyer  Bros..  1  Montgom- 
ery  St.,   San   Francisco.        $3000   ea 


DWELLING 

(3203)      E   JULES  125   S  Holloway.  One 

story  and  basement  frame  dwelling 
Owner — Hinkel    Bros..    1204    Castro    St., 

San  Francisco. 
Architect— None.  $3000 


DWELLING 

(3204)  N  MISSION  55  E  Foote.  Two- 
story  frame  store  and  dwelling. 

Owner — L.  J.  Chiappari,  Foot  Ave.  near 
Mission  St.,  San  Francsico. 

Architect — W.  J.  Kronquist,  725  Eliza- 
beth  St.,  San  Francisco. 

Contractor — Kronquist  &  Jacobson,  725 
Elizabeth    St.,    S.    F.  $5000 


STORES 

(3205)      N   GEARY    50    and    100   W    20th 
Ave.   Two  one-story  concrete  stores 

Ow-ner — Alfred  R.  Fritschi,  Mills  Bldg., 
San  Francisco. 

Architect — None. 

Contractor — Louis    Johnson,    729    Occi- 
dental Ave.,   San  Mateo. 

$13,00<r  each 


RIOSIDENCE 

(3209)  E  BAKER  87-6  N  Geary.  2- 
story  and  basement  frame  resi- 
dence. 

Owner — J.   Rossi,   2558   Sutter  St.,  S.  F. 

Architect — None. 

Contractor  —  Devencenzi  Bros.,  1082 
Union   St.,   S.   F.  $4000 


DWELLINGS 

(3206)      W   DELANO   25   AND   50  N   San 

Juan.      Two    1-story   and   basement 

frame  dwellings. 
Ow-ner — Walter   E.   Hansen,    485   Capls- 

trano    Ave.,    S.    F. 
Architect — None.  $3000  each 


DWELLING 

(3207)       S    GENEVA    105    E    Athens.    1- 

storv   and   basement   frame   dw'lg. 
Owner — John  Dahla.   430  Crescent  Ave., 

San   Francisco. 
Architect — None.  $3800 


(3210)  E  BRUSSELS  50  S  Felton.  1- 
story  and  basement  frame  dwlg. 

Owner  —  Joe  Blum,  212  SilUman  St,. 
San   Francisco. 

Architect — None.  $3000 


ADDITION 

(3208)       3233    SCOTT    ST.         Additional 

story   for  apartments. 
Owner — H.    P.    Coussette.    premises. 
/Architect  —  Fabre    &    Hildebrand.    110 

Sutter    St.,    S.    F.  $8000 


DWELLINGS 

(3211)  E  CAPISTRANO  203  AND  228 
N  Santa  Rosa.  Two  1-story  and 
basement  frame   dwellings. 

Owner — Walter  E.  Hansen,  485  Capis- 
trano  Ave.,  S.  F. 

Architect — None.  $3000 


CONCRETE  BLDG. 

(3212)      NW    FOLSOM    175    NE    NINTH. 

1-story      concrete      manufacturing 

plant. 
Owner — Jennie  Perry,  1332  Lombard  St. 

San  Francisco. 
Architect  and  contractor — The  HelbinB 

Co.,   1332  Lombard  St.,  S.  F.   $15,000 


(3213)  N  GREEN  67-7  1/5  E  Franklin. 
2-story  and  basement  frame  (2) 
flats. 

Owner — Mason  &  Pierce.  1611  Vallejo 
St.,   S.  F. 

Architect — Ed.  Mussen  Sharpe,  60  San- 
some  St.,  S.  F.  $8000 


FOUNDATIONS.  ETC. 

(3214)  E  COLERIDGE  50  N  Court- 
land.  Concrete  foundation;  under- 
pinning;  cement  flooring  for  dwlg. 

Owner — J.  Cronin,  208  Coleridge  St., 
San  Francisco. 

Architect — None.  $1000 


SHEET   METAL,    ETC. 

(3215)  A.  P.  A.  BLDG.  ADJ.  101  Cali- 
fornia St.  and  111  California  St. 
All  work  tor  sheet  metal  work  and 
register  faces  for  ventilating  sys- 
tem for  1st,  2nd  and  3rd  floors  of 
office  bldg.  California  Packing 
Corp. 

Ow'ner — California    Packing    Corp.,    101 

California  St.,   S.   F. 
Engineer — P.  L.  Bush,  101  California  St 

San    Francisco. 
Contractor  —  Ace   Sheet  Metal   Works, 

1500  Guerrero,   S.  F. 
Filed  July  22,  1924.  Dated  July  18,  1924. 

H    work    in    place    $800 

Additional   '/s   work  in  place    ....    800 

Completed   and  accepted    905 

3G   days   after    f  35 

TOTAL  COST,  $3340 
Bond.  3340.  Sureties,  Fidelity  &  Deposit 
Co.  of  Maryland.  Forfeit,  none.  Limit, 
50  days.     Plans  and  specifications  filed. 

RESIDENCE 

(3216)  COM.  AT  POINT  DISTANT  NW 
100  from  NW  Tiffany  Ave.  and  432 
from  N  29th.  NE  25  NW  105-57  to 
SE  San  Jose  Ave.  SW  25-5%  m 'or  1 
SE  100-66,  portion  Tiffany  &  Dean 
Tract.  All  work  for  2-story  and 
basement   frame    residence. 

Owner — Catherine    Kelly,    208    Winfield 

Ave.,  S.  F. 
Architect — None. 
Contractor — Thos.    F.    Mitchell    &    Son, 

1370  Utah  St..   S.   F. 
Filed  Julv  22.  1924.  Dated  July  19,  1924. 

Frame  up   $1562.50 

Brown  coated    1562.50 

Completed    1562.50 

Usual    35   days    1562.50 

TOTAL  COST,  $6250 
Bond,  sureties,  forfeit,  none.  Limit, 
120  days.     Plans  and  specifications  filed. 


COTTAGES 

(3217)  E  THERESA  143-52  S  San  Jose 
Ave.,  S  50  X  E  100,  Lots  33  and  34, 
Demartini  Tract.  All  work  for  two 
1-story    and    basement    cottages. 

Owner — Peter  Berta,  321  Eureka  St., 
San   Francisco. 

Architect — Geo.  H.  Wiemeyer,  57  Post 
St.,    S.    F. 

Contractor — J.   C.  Boitano,   212  Theresa 

Filed  July  22,  1924.  Dated  July  21,  1924. 

Rough    frames    up     $1820 

Brown   coated    1820 

Completed    and    accepted    1820 

Usual    35    days    1820 

TOTAL  COST.  $7280 
Bond,  $3640.  Sureties,  Antonio  and  John 
Devincenzi.  Forfeit,  none.  Limit,  90 
days.      Plans   and  specifications  filed. 
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fsztJ)^  S  FULTON  156-3  W  Clayton 
Two-story  and  basement  frame  (i) 
flats. 

Owner — G.    Boschetto. 

Architect — None. 

Contractor— J.  H.  Stephenson.  2626  26th 
Ave.,    San    Francisco. 
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$10,000 


WAREHOUSE 

(3219)      E  HARRISON  10 
story  brick  warehouse. 

Owner — George      Wagner, 
Park,  San   Francisco. 

Architect— Meyer  &  Johnson,  742  Mar- 
ket St.,   San  Francisco.  ?5«,UUU 

f3'lfJrr'=WASHINGTON  123-9  W 
Cherry.  Two-story  and  basement 
frame  residence. 

Owner— E.  C.  Fleischmann,  941  Mission 
St.,   San   Francisco. 

Architect — None. 


S  19th.  Three 
181      South 


?12,500 


PLASTERING  ETC.  „    „,      » 

<3231)      2676  CALIFORNIA  ST.  Plaster- 

tering,    bath    room   partitions,    etc., 

for  residence. 
Owner — Mrs.   M.   B.   White,   premises. 

Architect — None.  

Contractor- C.  T.  Weeks,  2805  16th  SU 

San    Francisco.  »100« 

DWELLING  „,    ^    TTT      1    „,i 

(3232)  W  BRUSSELS  125  S  Wayland. 
1-story  and   basement  frame  dwlg. 

Owner— Mario  A.  Perini,  S79  Green- 
wich St..  San  Francisco. 

Architect— None.  ?3UUU 

t3^t3^^'w^TWENTY-FlFTH  AVE.    300 

X  California.  2-story  and  basement 

frame   (4)  apartments. 
Owner— Cesare    and    Frank    DeMartini, 

619   27th  Ave.,  San  Francisco. 
Architect— None. 
Contractor— H.    O.    Lindeman,    619,27th 

Ave.,    San   Francisco.  J9UUU 


mflt^W  CHURCH  65  S  Twenty- 
fourth.  One-story  frame  private 
(3)   garagges. 

Owner — F.  Hoffman. 

Architect — None. 


81200 


DWELLING  „„    X,    „ 

(3222)  W   HALE    100    E    Mer 
story  and  basement  frame  dwelling 

Owner— John   Stanley,   153  Brussels   St., 

San  Francisco. 
Plans  by  Ovvnei\ »3000 

UNDERPINNING,  ETC. 

(3223)  E  COLERIDGE  50  N  Courtla.nd. 
Concrete  foundations;  underpinning 
for  dwelling. 

Owner— J.     Cronin,     208     folendge     St., 

San  Francisco. 
Architect — None. 


One- 


11000 


thlWTr'iyi^TY-TUinU  50  E  Bart- 
lett  Remodel  rear  of  structure  for 
(3)  stores;  new  fronts;  ratproof 
flooring,  etc.  ^,   ^    ,  ,0    ivth 

Owner— Henry  Tom  Nohrden,  462  Kth 
Ave,.   San   Francisco. 

Architect — None. 

Contractor— Wra.  Horstmeyer  Co ,  31 
Ord  St.,  San  Francisco.  51&UO 

AT  'TTTT?  \ TIONS 

(3225)    'e  OCTAVIA  137-6  S  California. 

Remodel   for   private   garage. 
Owner — M.   A.   Hunt,   1332   Lombard  St., 

San  Francisco. 
Architect— The   Helbing  Co. 
Contractor— The      Helbing      Co.,       1332 

Lombard  St.,  S.  F.  *1000 

?3T2?^"N'tlAPLES  175  and  200  W  De- 

troit.     Two  one-story  and  basement 

Frame   dwellings. 
Owner— James  A.  Arnott,  235  Granville 

Way,    San   Francisco. 

Architect — None.  

(Contractor — James    Arnott    &    Son.    235 

(Granville  Way,  S.  F.  $3000  each 

fj2°?)^''E  "morris  AVE  120  S  Harri- 
son.    One-story  frame  storehouse 

Owner— Schulken  Bros.,  210  Clara  St., 
San  Francsico. 

Architect — None.  „       -^  01  n 

Contractor— Mattock  &  .  Feasey,  210 
Clara   St.,   San   Francisco.  $5000 


MARKET 

(3228)      W  THIRD  79  S  Oakdale.     One- 
story  brick  grocery  and  meat  mar- 

Owner-^L.   Simmen  and  J.   Boasso,   4426 

3rd  St.,   San  Francisco. 
Architect — None. 

Contractor- T.  L.  Sharman    (day  work) 
$  4  8  0  0 


DWELLINGS  ^^        ,..       „ 

(3229)  N  BRUCE  425  E  Harold;  E 
Faxon  Ave  200  and  225  N  Lakeview 
N  Staples  225  W  Detroit.  Four  one 
story  and  basement  frame  dwlgs. 

Owner— The  McCarthy  Co.,  316  Bush  St., 
San  Francisco. 

Architect — None. 

Contractor — James  Arnott  &  Son,  ^ia 
Granville   Way,  S.  F.  $3000   each 


OFFICES   &    STORES         ^   „,^     ^     . 

(3230)  S  MARKET  225  E  7th.  6-story 
and  basement  steel  frame  offices 
and  stores. 

Owner — Marian  Realty  Co.,  1171  Mar- 
ket St.,  San  Francisco. 

Architect — Rousseau  &  Rousseau,  Inc. 
1171  Market  St.,  S.  F.  $150,000 


mw"^  E^LEAVENWORTH  100  N  Fil- 
bert. 3-story  and  basement  frame 
(12)   apartments. 

Owner  —  Dr.  J.  W.  Robertson,  1133 
Greenwich   Terrace,   San   Francisco 

Architect — None.  „     /^        ion 

Contractor— J.  Del  Favero  &  Co.,  180 
Jessie  St.,  San  Francisco.        $30,000 


(7235)  ^GORE  CORNER  ELLIS  AND 
Market  Sts.  Install  bank  fixtures 
and  stairway.         ,        ,      ^       .    ,-,„ 

Owner  —  Anglo-California  Trust  Co., 
Market  and  Sansome  Sts.,  S.  H. 

Architect— Meyer  &  Johnson,  742  Mar- 
ket  St.,    San   Francisco. 

Contractor— Geo.  Wagner  &  Co--  J" 
South  Park.  $10,000 


mlV)^!  EDDY  137-6  W  Hyde  W  G8-9 

X  S  137-6.  All  work  for  2-story  and 

basement  garage  bldg.  r^^„^^ 

Owner- Margaret  Bell  and  E.  H.  Denke 

1317  Hyde  St.,  San  Francisco. 
Architect— E.  H.  Denke,   1317  Hyde  St., 

San  Francisco. 
Contractor— E.  W.  N.  Bowes  &  J.  Bell, 

1317   Hyde  St.,   San  Francisco. 
Filed  July  23,  1924.  Dated  July  22    1924 
Main  floor  joists  PO^^ed.  .....$15,000 

Reinforced  concrete  completed  15.000 

Bldg.    completed    "■""" 

usual  35  days  ■.j;o;,-^i^- c6^tV$60;SSo 
Bond,  Forfeit,-  none;  Limit,  70  days; 
Plans   and   specifications   filed- 

^?M?rSKZ°r^^l-S  W  Hyde  68-9  by 
137-6.  Concrete  and  cement  work 
and  trenches  for  footings  of  walls 
and  piers  for  2-story  and  basement 
garage  building. 
Owner— Margaret    Bell    by    Bowes    and 

Bell     2507    Pine  St.,    S.  F. 
Architect— E.   H.   Denke,   1317  Hyde   St. 

San  Francisco.       .         ^  i      r'„ 

Sub-Contractor— Mission    Concrete    Co., 

180  Jessie  St.,  San  Francisco 
Filed  July  23,  1924.  Dated  July  22,  1924 

Main    floor    poured    •■■•••■ *"^° 

Rein.   cone,   work  completed 5000 

Completed  and  accepted   5000 

usual  35  days  •,^otJ,lcoST:  Vl9'?99 
Bond,  Forfeit,  Limit,  none;  Plans  and 
specifications  filed. 

milf  ^r^SBA  CLIFF  AVE  PRO- 
duced  W  distant  S  83  deg  32  min. 
W  339.099  from  SW  Cor  Lot  76  map 
sub  1  Sea  Cliff  N  3  deg  23  min  W 
148  455  S  88  deg  W  40.011  S3  deg 
23  min  E  151.575  N  83  deg  32  min 
E  40.058.  All  work  for  frame  resl- 

Ownt?— Pacific  Motor   Supply  Co.  Inc.. 

1440  Market  St.,   San  Francisco. 
Archltect-Earle    B.    Hertz,    168    Sutter 

St.,    San    Francisco. 
Contractor— Schultz   Construction   SCo., 

46  Kearny   St.,  San  Francisco 
Filed  July  23,  1924.  Dated  July  22    1924 

Roof  rafters  m  place    »600U 

Brown     coated     ■  ■  ■ jOO" 

Completed    and   accepted    6000 

usual  35  days  -  ^TAL  cbsf  V24'',oS3 
Bond,  $24,000;  Sureties,  Hertford  Acci- 
dent and  Indemnity  Co.,  Forfeit, 
none;  Limit,  120  days;  Plans  and  speci- 
fications filed. 


SHEET   METAL  WORK  

(3239)      LOTS    6.    7    &    17    BLK.    BDED. 
hy    Leidesdorff,    Commercial,    San- 
some and  Sacramento.  Sheet  metal 
work  for  substation  J. 
Owner — Pacific  Gas  &  Electric  Co.,  445 

Sutter  St.,  San  Francisco. 
Architect — None. 
Contractor — Capitol  Art  Metal  Co.,  Inc.. 

1133   Howard   St.,   San   Francisco. 
Filed  July  23,  1924.  Dated  July  12,  1924 

Completed   and   accepted    75% 

Usual    35    days    25% 

TOTAL  COST,  $1o4d 
Bond.  $775;  Sureties,  New  Amsterdam 
Casualty  Co.;  Forfeit,  none;  Limit,  July 
26,   1924;  Plans  and  specifications  filed. 

BUNGALOW  ^^     „^„     ^. 

(3240)      E     TWENTIETH     AVE     200     S 
Taraval    S   33-4    x   E    120.   All   work 
for    1-story    and    basement    bunga- 
low. 
Owner— Emma    C.    Wallace,    603    First 

National  Bank  Bldg.,  IS.  F. 
Architect — Albert  J.  Fabre  &  Ernest  H. 

Hildebrand,   110  Sutter  St.,  S.  F. 
Contractor — Meyer    Bros.,    1    Montgom- 
ery St.,  San  Francisco. 
Filed  July  23,  1924.  Dated  July  11,  1924 

Frame   up  &   roof  sheathed $1350 

Brown     coated     1350 

Completed    and    accepted    1350 

Usual  35  days    .i?5x 

TOTAL  COST,  $5400 
Bond.  $2700;  Sureties,  Anna  Meyer; 
Theodore  G.  Meyer;  Forfeit,  none;  Lim- 
it 95  days;  Plans  and  specifications 
filed. 


COMPLETION  NOTICES 

SAN      FKANCISCO      COUNTY 


Recorded  Accepted 

Julv  14  1924  —  N  TWENTY-NINTH 
203  W  Church  W  25-5  x  N  114. 
G    &   A.  Fazzio  to   Geo.   W.   Merritt 

Bldg    Co     July    11    1924 

July  l'7,  1924— E  15TH  AVE.  216  S 
Anza  S  48  X  E  127-6.     Emma  West 

Sivers    to    H.    S.    Meinberger 

July    17,    1924 

Juiv  iV,  1924  —  SW  NORTH  POINT 
and  Laguna  S  250  x  W  250.  Pa- 
ciflc  Gas  &  Electric  Co.  to  J.  E. 
Johnson    as    J.    E.    Johnson    Co..... 

July    11,    1924 

July  17,  1924— SE  STEVENSO^I  275 
NW  6th  and  extending  NE  along 
SE  Stevenson  137-5  x  SE  70.  Pa- 
cific Gas  &  Electric  Co.  to  Albert 
J  and  Frederick  Wilson  as  Will- 
iam   P.    Wilson    Co July    10.    1924 

July  17,  1924— W  28TH  AVE.  300  N 
Clement  N  25  x  120,  347  and  349 
28th   Ave.      Henry   L.    and   Blanche 

Porter    to    Edw.    E.    Manseau 

July    16,    1924- 

July'  17,  1924  —  SE  PAGE  jVND  OC- 
tavia  B  27-6  x  S  60.  Clara  A.  and 
H.  A.  Berch  to  McCauley  &  Weber 

July    16,    1924 

July'  17,  1924- S  ARMY  186-8  E  Noe 
E  26-8  X  S  114  S  Army  160  E  Noe 
E    26-8    X    S    114.      Margaret    Grant 

to  A.  A.  Merrifleld July  17,   1924 

July  17,  1924- W  GRANVILLE  WAY 
196  N  Ulloa  N  30  X  W  100.  Earl 
H.  Binder  to  J.  H.  Mogh.  .July  17,  24 
Julv  17  1924— W  THIRTY-FOURTH 
A"ve  250  S  Lincoln  Way  S  225x120. 
A  C  Johnson  to  whom  it  may  con- 
cern   July  17.   1924 

July  17,  1924— COM.  ON  JACKSON  60 
E  Arguello  Blvd  E  47-6  N  64-81^ 
SW  to  pt  47-6  from  E  line  lot 
measured  on  line  perpendicular  to 
latter,  S  to  beg.  Phil  K  and  Grace 
P  Bekeart  to  Wm  F  Wilson  Plumb- 
ing Co July,"',  ^^^* 

Julv  17,  1924— LOT  23  BLK  lo.  Lake- 
view  Meyer  Bos  to  whom  it  may 
concern July    16'    1924 

July  17,  1924— SW  BEACH  &  GRANT 
Ave  W  275xS  137-6.  Otis  Elevator 
Co  to  California  Artistic  Metal  & 
■^Vire  Co      July  14,  1924 

July  17,  1924— W  EIGHTH  AVE  125  S 
Lincoln  Way.  John  Stein  to  whom 
it  may  concern Jul/  1 '•- 1^'^* 

July    17,    1924— SE      TARAVAL     AND 
22nd    Ave    S    33-4xE      120.        Zorka 
Stich  to  Halsen  &  Sioblom    ......  .. 

July   15,    1924 

Ju'ly"l'7','i924— E  FORTY-SIXTH  AV 
''50  N  Fulton  25x120.  Oliver  S  and 
Grace  Almlie  to  whom  it  may  con- 
cern   July  !'•  1924 

Julv  17,  i924— N  GREEN  76  E  Frank- 
lin 25x87-1.  George  Mason  and 
Thurston  Pierce  to  whom  it  may 
concern July    17,    1924 


Saturday,  July  26,  1924 
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July     16      1!I2I  — R     WHEEUEH     AVE 

166-8   and   200   S   Bay   Shore   Ave   S 

-4xE  luO  I'm  Blk  19,  Crocker  Bay 

u.re  Tract  Sub  1.     Croik«r  Kstaie 

u.  whon.lt  n.aycono.n...^....^-^ 

Juiv' lii]  ili-M— S  TWENTIKTII  122-6 
K  Mission  E  25  S  6.',  E  :2-G  S  lu  VV 
47-6  N  7B.  C'alhcrino  SetlmiHiui  lo 
Thorlnsim  &  Sloncaon  Uros.  ■••••••„, 

July   10,   1924 

July'  16,  ■1924— NO.  224  FOLSOM  ST. 
Southurn    Pacific      Co      to      Walter 

Jaml.son luly    8.    1924 

July  16.  19924— NE  SAN  BHUNO  AV 
100  NW  Wayland  N\V  25.sNK  100 
Lot  5  Hlk  -U'  Haley  I'urchase. 
Samuel  Sarrl  to  whom  It  may  con- 
cern   J"ly    14,    1924 

July  16.  1924— N  HEARST  AVE  125 
;nid  100  E  ticnessti-.  K  J  Margrave 
..  whom  It  may  concern.. July  15,  '24 

16     i;i24_SE   THIRD   AVE    AND 
\tiza.     L   M   Caruslo    to    whom    It 

.IV   concern luly    1.'..    1924 

16.  1924 — SW  WASHl.NtiTO.N  & 
(iilKomery  Nos.  657-B.'i9  Mont- 
.M.TV  and  6or,  Washington  &l. 
,|)i)etllni    Pcrasso   Co   to    whom    it 

ay  concern >uly  15,  ia24 

,',6     1..I24— LOT      39    BLK      6418, 
r.,eker    Amazon    Tract    Sub    No.    2 
.>nd    rtn    Lot    40    said    block.      John 
Samuelson  to  C  LindberB.  July  14,    24 
'    tf Correction    in   location) 
JulTlT,    1924-N    HAVELOCK    125    E 
I'liiia    E   2.'>    X   .V    112-6.    Lot    13.  Blk. 
-■     Sunnyside.        Robert      Neil      to 
honi   it   may   concern .  .July   It,    19^1 
.  (  cirrecflon  lit  location)  .     „  , 

IV  17,  1924— E  6TH  AVE.  200  S  Irv- 
i,-   S   2a    X    E    120.      Edwin    H.    and 

wel   L.   Strei   to   W.   E.   Grant 

.    . Juy     16,     1924 

K  orrerliiHi   in   owner's   nainr). 
I    July   17     i:'l— "^iO  .\i;WCOJIB  100  SE 
!        Mciidill    SI-;    2:.xSW    100.      Emma   E 
iv.ntvl    1..    .M.-KeUar   ii   Sons.  ...... 

Juiy    14.    1924 

,     18.    1924— S   CLEMENT    17.1-3    E 

ih    Ave    E    33-4xS    110.      Thomas 

ilamlll  to  whom  it  may  concern... 

luly   lb,    1924 

luiv'if."lV24— SE  HANOVER  100  NE 
l.'..\vell  78x106-6.  Ernest  Swanson 
to  whom  it  may  concern .  .July  17,  24 
;  July  18.  1924— S  ARMY  275  W  Guer- 
rero W  25xS  114.  Henry  F  Kraus- 
hopl  to  whom  it  may  concern..... 

July   17.    1924 

1   Juiy'is,  "l924— NE  FIFTEENTH  AND 

I        Hampshire    N    58xE    99.      Giuseppe 

Uebolini   to    Stone   &   Gernetti.  . . . . 

July   10,   1924 

,;■ 'l"8"i924— S  BUSH  W  of  Mason 
\...   815   Bush.     Carrie   Rae   to   Geo 

I    Merritt July   9.    1924 

,,18  1924— E  TWENTY-NINTH 
we  200  and  175  S  Irving,  2»xl20. 
lax  Beder  to  Bernhardt  Bldg  Co.. 

Julv    18,   1924 

■-^  Vs'  'lH24— N  TWENTY-FOURTH 
76-8'  W  Douglas  W  103-4x100. 
\rthur  Williams  to  John  Bjorkman 

July   16,   1924 

.    Juiy'i8,"l'9'24— E  FORTY-FIRST  AVE 

;        250  N   Anza   25x120.      A   Schnepp    to 

f        Whom  it  may  concern  ..  .J  uly  18.  1924 

I    July      19,      1924— W    SEVENTEENTH 

Ave  25  N  Judah  N  85xW  82-fi.     Wm 

I        F  Altvatcr  to  Meyer  Bros.  July  18,    24 

!    July  19,  1924— N     EDDY  90-6     E  La- 

guna      E    22xN    to       Willow      Ave. 

Michael  L  O'Malley  to  whom  it  may 

concern July    1'.    l'*24 

'  .!l,!vl!t  1924— LOT  1  BLK  24.  St. 
Irancis  Wood  Extn  No.  2.  Gaiden 
>„mesCo   to   Mangels  Bros.  ^.. .  ^.^^ 

ly  19,'  Y924—S. TWENTY-SIXTH  35 
,        W  Bartlett.     J  M  Lyons  to  whom  it 

,         mav    concern Tuly    18,    1924 

I  .Tulv  "  19,  1924— E  TWENTY-THIRD 
Ave  150  N  Kirkham  25x120.  Louis 
loMstein  to  whom  it  may  concern. 

Julv    17.    1924 

ilv  io,  1H24— W  COLLEGE  AVE  225 
I  .tE  St.  Mary's  Ave.  Annie  O'Grady 
*        to  whom  it  may  c 


.Julv 


l!i24 


July    21,    1924— N    FILBERT    137 

Powell  E  137-6xN  160.  The  Roman 
'■atholic  Archbishop  of  S.  F.  to 
Raymond  Granite  Co... July  16.  1924 
"Iv  21,  1924— W  ELEVENTH  AVE 
1"0  and  125  S  Lalhan.  Fred  War- 
den to  whom  it  may  concern 

July   21,    1924 

July  21.  1924 — N  BR.A.ZIL  25  B  Madrid 
F.  25x100.     (}  Barbarotto  to  whom  it 

may    concern July    21.     1924 

Illy  21.  1924 — NE  43RD  AVE.  AND 
I'.alboa  24  x  75.  Jerome  J.  Rich- 
ard to  whom  it  mav  concern.... 
July    21,    1924 


July  21,  1924— S  RANDALL  148  E 
Chenery  E  25  x  126.  Mrs.  Jose- 
phine   Dawson    to   Henry   Erickson. 

July   14.   1924 

July  19,  1924— S  MONTEREY  BLVD 
bolne  Lot  16  and  Ptn  Lots  17.  18 
and  19  lilk  3106,  Westwood  I'ark. 
Hans  and  Esther  E  Nelson  to  whom 

it   mav  concern July    17,    1924 

July  19,"  1924 — W  FILLMORE  120  N 
Halght  N  31-3xW  137-6.  O  E  Scliu- 
bert  and  W  S  King  to  W  S  King.. 

July    19,    1924 

July  19.  1924— NE  REVERE  AVE  300 
NW  Lane  NW  25x100.  Anthony  P 
liuffa   to    whom   it   may   concern... 

July   19,    1924 

Juiy"l9,  1924— NE  EDINBURG  AND 
Avalon.      K    T    Howe    to    whom    it 

may  concern July  19,  1924 

July  19,  1924 — NW  TWENTIETH  & 
Potrero  Ave  W  lOOxN  79.  San 
Francisco  Home  Bldg.  Co  to  Meyer 

Bros  July  18,  1924 

July  IS.  1924— W  TWENTY-FOURTH 
Ave  150  b  Cabrillo  S  25xW  120.  Wm 
Fauser  to  John  V  Stiefel.  .July  16.  '24 
July  21.  1924— W  THIRTY-EIGHTH 
Ave  280-3  and  254-6  N  Cabrillo  N 
25-9xW  120  each.  F  Arthur  Gaw- 
thorne  to  whom  it  may  concern... 

July    15,   1924 

July  21,  1924— S  ANZA  120  E  28th 
Ave  E  30xS  125.  J  Evelyn  Gaw- 
thornc  to  whom  it  may  concern... 

July    15.     1924 

Julv  21,  1924 — W  LISBON  100  S  Italy 

A"ve   S   25x100.     Ernest  J   Smith   to 

whom   it   may  concern.  .July   17,   1924 

July  21,  1924— E  NINETEENTH  AVE 

200   S  Balboa.     S  Young  to  Wm   G 

Zupar June   28,    1924 

Julv  21,  1924— COMG.  66-6  S  Bay  and 
179  W  Larkin  S  71xW  96.  Samuel 
A  and  Vera  S  ijoldman  to  whom  it 

may   concern July   H.   1924 

Julv    21,    1924- SW    QUESADA    AVE 

275  NW  Lane.     Serafino  Ferrera  to 

whom  it  mav  concern. ..  .July  1,  1924 

Julv  22.  1924- SW-  TWENTV-SECOXD 

and  Fair  Oaks,  31x60.     Minnie  Dane 

to   R   O  Beach July   22,    1924 

Julv  22,  1924— SE  BRUNSWICK  28  E 
O'liver  50x106-6.  John  Dahla  to 
whom  it  may  concern.  .  .July  22,  1924 
July  22,  192^- B  TWENTY-SEVENTH 
Ave  70  N  Balboa  N  25x60.  Fred- 
erick   J    Bowlen    to    whom    it    may 

concern July  21,  1924 

July  21,  1924 — NW  HYDE  AND  FIL- 
bert  N  137-6xW  137-6.  Capo  di 
Monte  to  whom  it  may  concern . . . 

Jan.   1.  1924 

July  21,  1924— LOT  35  BLK.  3094,  S 
Joost  Ave.,  150  E  Genesee.  Belle 
Davis    to   whom    it   may    concern.. 

July    21,    1924 

July  22,  1924— SW  CORDOVA  25  SE 
Winding  Wav  SE  25  x  SW  100  ptn. 
Lots  6  and  7,  Blk.  6451,  Crocker 
Amazon  Tract.  Sub.  No.  2.  Crocker 
Estate  Co.  to  whom  it  may  concern 

, July    15,    1924. 

Julv  22,  1924— SE  FRANCISCO  AND 
Octavia  E  100  x  S  26  E  Octavia  26 
S  Francisco  S  24  x  E  100.  Sbarboro 
Detjen   &   Noonan    to   whom   it  may 

concern    July   21.   1924. 

Julv  22.  1924— LOT  33.  BLK.  C.  Slis- 
sion  Terrace.  Walter  E.  Hansen  to 
whom  it  may  concern.  .July  18,  1924. 
Julv  22,  1924— NW  GUERRERO  AND 
lath  N  30  W  70.  John  Gumbinger 
to  Brockage  &  Foley.  .  .  .July  22.  1924 
July  22,  1924— E  STOCKTON  59-0 H  S 
Pacific  S  53-5%  E  100  a  25  E  37-6 
N  137-6  W  47-6  S  59-0'^  W  90.  G. 
B.  Antonini,  M.  J.  Capelli,  L.  Ratio 
and    T.    Morlini    to    John    Spargo .  . 

July    18,    1924 

Julv  22,  1924— DOT  11,  BLK.  6453; 
Lot  4,  Blk.  6452:  Lot  3,  Blk.  6416: 
Lot  3,  6452;  and  Lot  10.  Blk.  6453 
rrocker  Amazon  Tract  Sub.  No.  2. 
Crocker  Estate  Co.  to  whom  it  may 

concern    July   15,    1924. 

Julv  22,  1924— LOT  11  BLK  2888-A 
Laguna  Honda  Park.  Hawkins 
Imp  Co  to  whom  it  may  concern.. 
. July  21,   1924 


July  22,  1924— LOT  10  BLK  2?88-A 
Laguna  Honda  Park.  Hawkins 
Improvement  Co  to  whom  it  may 
concern July    21,    1924 

July  23.  1924 — COM.  64  S  and  56  E  of 

5  Jefferson  and  E  Mason  E  150x 
S  50,  Pacific  Gas  &  Electric  Co  to 
(Juorge  Windeler  Co July   17,    1924 

July  23,  1924— W  TWENTY-THIRD 
Ave  375  N  Clement  25x120  No.  235 
and    237    23rd    Ave.      Eugenie    Fro- 

ment  to  John  Little  &  Son 

July  15,   1924 

Julv  23,  1924— W  FORTY-SEVENTH 
Ave  240  N  Cabrillo  N  30xW  120. 
Frederick  Huelter  to  Meyer  Bros.. 

July  20,    1924 

Julv  23,  1924— NW  TWENTY-SEC- 
ond  and  Valencia  N  50xW  82-6. 
The  Hibernla  Savings  &  Loan  So- 
cietv  to  Monson  Bros... July  19,  1924 

July  2"3,  1924— NE  POWELL  &  POST 
N  137-6xE  162-9.  Wm  M  and  Mary 
E  Fitzhugh  to  Ames  Harris  Neville 
Co.  July  16;  The  Turner  Co,  July 
15;  Scott  Co,  July  6;  Pacific  Mfg  Co, 
July  15;  Sibley  Grading  &  Teaming 
Co        June    14,    1924 

July  23,  1924— NE  MAIN  137-6  SE 
Howard  SE  45-lOxNE  137-6.  Payne's 
Bolt  Works  to  A  F  Mattock  and 
A  H  Feasey July   21,   1924 

Julv  23.  1924— E  FORTY-FOURTH 
Ave  175  S  Geary  S  25xE  120.     Chas 

M  Hawthorne  to  Meyer  Bros 

Julv   17,   1924 

Juiiy'23.  1924— COM.  230  N  85'  40'  E 
137  N  4°  20'  W  from  int  S  Hum- 
boldt and  E  Georgia  N  4°  20'  W  25 
N  85°  40'  E  25  S  40°  20'  E  25  S  85° 
40'  W  25  m  or  1  to  beg.     Pacific  Gas 

6  Electric  Co  to  W  Heidt  Cornice 
Works July  19,  1924 


LIENS  FILED 


SAN   FRANCISCO   COUNTT 

July  17,  1924— E  30TH  AVE.  125  S 
Taraval  N  25  x  E  120.  Reinhart 
Lumber  &  Planing  Mill  Co.,  McCau- 
ley  &  IVeber,  vs.  Alfred  E,  and 
Theresia  Naumann   Not  given 

Julv  IS,  1924— N  CHESTNUT  211.39  W 
Baker  W  30xN  100  No.  2652  Chest- 
nut. Portman's  Planing  Mills. 
$684.32:  Toomey  Co,  $470  vs  Clifton 

Julv  19,  "  i9'24— isiE  'eLLIS  AND 
Stockton  N  162-6  E  75  N  30  E  12-6  S 
4-8%  E  29.2  S  117-91,4  to  NE  Mar- 
ket SW  120-978  to  pt  Ellis  18-7y2  E 
from  pt.  intersection  N  Ellis  and  B 
Stockton  Wxl87y2.  Richard  Lynch 
vs  Martin  Lyden,  Mary  L  Phelan 
and  Alice  Phelan   Sullivan $413 

July  19.  1924— SE  PAGE  AND  OC- 
tavia  E  27-6xS  60.  Park  Sheet 
Metal  Works  vs  H  A  and  Clara  A 
Berch    and   McCauley    &    Weber.. $240 


EELEASE  OF  LIEN3 


SAK     FRANCISCO      COUNTY 

July  17,  1924— LOT  23,  BLK.  2975 
Claremount  Court.  Jas.  E.  Lennon 
Lime  and  Cement  Co.  vs.  Robert  D. 
and  Rita  L.  Tobin,  McCauley  & 
Weber ?295 

July  21,  1924— LOT  23  BLK  2975, 
C'aremont  Court.  Reinhart  Lumber 
&  Planing  Mill  Co  and  W  H 
Zillmer     to     Robt     D     and     Rita     L 


Tobin 


Notice  of  Non-Responsibility 

S.A-N  FRANCISCO   COrNTT 


July  22  1924 — S  ELLIS  AND  NW 
Market.  Westbank  Co  as  to  im- 
provements on  property 

July  23,  1924— W  MISSION  112-6  N 
Twenty-second.  O'Brien  Kiernan 
Invst  Co  et  al  as  to  improvements 
on   property    


NOW  REABY  FOR    DELIVERY — 

PRIDDLE'S    TABLES,    called    "S 
fions,"   for  Quantity    Surveyors 

Loo=se    L-aves    in    Fabrikoid    Covers    $3.50    Net,    Postpaid. 
Genuine  Leather  Covers   $5.50  Net,   Postpaid. 

Mail   Personal    Check   to  ARTHUR  PRIDDLE,   Publisher,   693   Mission 
St.,  San  Francisco,  Calif.,  U.  S.  A. 


700   Splay  Bases   and   Otli«T   Oalcnla- 
and    Contractors. 

Same    In 
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BUILDING  CONTRACTS 

AI/AMEPA  COUNTT 

«1,000  and  Over  Reported 

The    following    is  an    index    for    th» 
contracts  in   this  issue. 

No.       Owner  Contractor     Amt. 

3710  Alameda  Owner     15000 

3711  Mawer  ^  N'bel  4500 
1719  Peso  Barham  buuu 
III  Etwis  walker  10000 
o7ii      Canta   Fe  Owner     2500U 

f716      B?anks  Kopf       3700 

3717  Henwelcke  Owner       5000 

3718  Valleroy  t,  ^"^  ,n        2000 

3719  Freeman  Brennan        2000 

3720  Sherako  Owner        3800 

3721  Deering  ^^°}ll       pitn 

3722  Boitano  ?,Z^ll       49^0 

3723  Marshall  Owner       4950 

3724  Anderson  Owner       6000 

3725  Moore  0^"?5       !?no 

3726  Gowanlock  .^?"'"S'"        t^30 

3727  City    Piedmont      Edwards       li3U 

3728  Zeite  Owner  5000 
•!79Q  Mills  Long  Z5UU 
3?30     Lewis  Thaxter     15000 

3731  Clark  Owner       4000 

3732  Muller  Owner       3800 

3733  Frazier  ?^""       lion 

3734  Serba  S'^^^'Z       ?nSo 

3735  Parsons  ,^    Owner       1000 

3736  Rouke  McCarthy        8000 

3737  Smith  „  Owner       4000 

3738  Peterson  ^''^-^^Vl       9noo 

3739  Cronin  ^°"®       Imn 

3740  Knolty  ^^   Owner       4000 

3741  Timmins  Thompson     16000 

3742  Timmins  Thompson        6000 

3743  Easton  Kulchar  1000 
■t'jii  T-Tiint  Owner  1000 
r745      Fischer  Richards        3300 

3746  Noble  Owner        3006 

3747  Davis  ^    ^^^    Barr        iijo 

3748  Hass  Cuthbertson        6500 

3749  Pall  H?""?:^        linn 

3750  Arnhart  Houck        4000 

3751  Prest  Owner        6000 

3752  Meagher  7«"l'='^     ^''■*'*"' 

3753  Auchinleck  Lundberg        ... 

3754  Cort  ^Cort  500000 

3755  Richardson  Smith        1000 

3756  MacFarlane  Mclntier     14000 

3757  MacGregor  Owner       2850 

3758  MacGregor  Owner       2700 

3759  Helrank  Hansen     45000 

3760  Berkeley  Catton       9888 

3761  Graham  Carpenter       3500 

3762  Ervaldius  Owner       3000 

3763  Costa  Owner       2000 

3764  Wright  °^S!I       ?41? 

3765  Ricker  Rose        "13 

3766  Tomlinson  Baird       980U 

3767  Parsons  Owner     10000 

3768  Neary  Peters  3250 
i7fiQ      Davis  Calif.        4000 

3771  Baker  ,9^"®"       !2Sn 

3772  Fonjes  ^''^Zl       tnnn 

3773  Whalen  Owner        5000 

3774  Francsconi  Owner        35U0 

3775  Garfield  Owner        1200 

3776  Cunningham  Pedersen       2600 

3777  Worden  O^S*^     J22? 

3778  California  ^     Parker     57663 

3779  Parkinson  Parkinson       2900 

3780  Pavert  Owner     11860 

3781  Pavert  Owner     ^iOTUU 

3782  Williams  0^?"!       KnnS 

3783  Pollard  ^^^^'^^        9000 

3784  Pollard  Owner       2000 

3785  Kuzniorski  Jaronskl        3500 

3786  Williams  Brown     14000 

3787  Chalmers  ^    Bates     14000 

3788  Johnson  Johnson  9000 
37S9  Page  Owner  6000 
3790  Houck  °w?f^  Qnoo 
nnqi  F.dear  Wren  30UU 
i?92     Wimams  Brown       1000 

3793  Lister  ^?K^^^^^       ??nft 

3794  Mutchmor  Matteson        3500 

3795  spencer  ^f®!       lino 

3796  Crescent  ^^°^       fS2n 

3797  England  ^'^H       ^gnn 

3798  Cruess  Estes        5900 

3799  Berkeley  Owner        3000 

3800  Blasingame  Owner        3000 

3801  Waye  Owner  4250 
qon9  Hovey  Stone  booo 
3803  Fish  Owner  4500 
^^^4  S'Connell  Owner  2650 
3805      Andrews  Owner        diio 

nil     ?ombs  Taylor       2250 

3809  Ness  ^     Owner        2000 

3810  Murlin  P^^^"^„'^2        ^^nn 

3811  Sherman  Arnold  2000 
5sT9  Vmine  Owner  3500 
itii  Senc  Owner  2000 
38i4     cfty  Faulkes        3000 


3815 
3816 
3817 
3?18 
3819 
3820 


Athens 

City 

City 

Central 

Beasley 

Sixth 


MacDonaldlOOOOOO 


Faulk< 

Faulkes 

Leiter 

Williams 

Maurice 


1500 
13500 
20000 
12000 

3350 


Correction  in  owner's  address). 

ALT.   &  ADDITION      ^^     ^    ,  ,        ,       ..^ 
(3670)      4362    EVERETT,    Oakland.    Alt. 

and    addition.  .    „   ,, 

Owner— Mrs.   M.  A.  Percy,  461  Bellevue 

Ave.,  Oakland. 
Architect — None.  . 

Contractor— Dildine  &  Knight,  378  63rd 

St.,   Oakland.  »i>oou 

(r<»rrection    in   ow'uer's   address). 

U671)  '3007  FIFTY-EIGHTH  -  AVE., 
Oakland.    1-story    S-roo"?,  „«'^^:^"'"^- 

Owner— C.  L.  Benjegerdes,  2129  E  24th 
St.,   Oakland. 

Architect — None.  *jouu 


(Correction  in  owner's  name). 

DWELLING  „   „  r,      .ui, 

(3677)      W  RITCHIE  ST.  140  S  Foothill 

Blvd.,  Oakland.   1-story   5-rm   dwlg. 
Owner — Randall   &   Stutterd. 
Architect — None, 
Contractor— J.    A.    Henas.    6922    Arthur 

St.,   Oakland.  ?3000 

(Correction    in   contractor's   address). 

?3^678)^^^SE  COR.  SEVENTY-EIGHTH 
Ave.  and  Beck  St.,  Oakland.  1-story 
4-room   dwelling. 

Owner — John  Johnson,  75th  Ave.,  Oak- 
land. 

Architect — None. 

Contractor — Chris.  Johnson,  3059  Cur- 
ran   Ave.,   Oakland.  ?J000 


DWELLINGS  „„ 

(3710)      1623-27-31-35-39      TENTH     ST., 

Berkeley.  5  dwellings. 
Owner — Alameda    Investment    Co.,    703 

Syndicate   Bldg.,    Oakland. 
Architect— None.  $3000   each 


DWELLING  „     ,    , 

(3711)  2235  STUART  ST.,  Berkeley. 
Dwelling.  _     .    ^^  ■„ 

Owner— Mrs.  Mawer,  2330  Dwight  Way. 

Berkeley. 
Architect — None.  ^     ,„,o 

Contractor  —   Nibel   &   Manaugh,    1912 

Grove   St.,   Berkeley.  ?4500 

(3712)  2210  SAN  PABLO  AVE.,  Berke- 
ley.  Garage. 

Owner — Mr.    Peso,    Berkeley. 

Architect — F.    W.    Smith,   American   Bk. 

Bldg.,  Oakland. 
Contractor — J.    L.    Barham,    Apgar    St., 

Oakland.  ♦»000 

APARTMENTS  ^^       --      i;. 

(3713)  N  FIFTT-FIFTH  ST.  65  E 
SOiattuck  Ave.,  Oakland.  2-story 
frame  13-room   (4)  apts.  .  „  ^   „^ 

Owner— Lewis  &  Mitchell,  412  15th  St., 

Oakland. 

Architect — None.  ^    „     ^ 

Contractor— S.   C.   Walker,  3231  Boston 

Ave.,  Oakland.  $10,000 

GARAGE   &  STABLE  „  ^     ^_  .... 

(3714)  E  CLAY  ST.  Bet.  4th  and  6th 
St.,  Oakland.  1-story  2-room  brick 
garage   and   stable. 

Owner— Santa   Fe    Express    &   Drayage 

Co.,    672    9th    St.,    Oakland.     ,„^  „„„ 

Architect— None^ $25,000 

ALTERATIONS  .  ,^     ^   ,  ,      .,     ., 

(3715)  5349  MILES  AVE.,  Oakland.  Al- 
terations. 

Owner — John    Pescio,    5349    Miles   Ave., 

Oakland. 
Architect — None. 
Contractor— Dan  Keogh  6627  Miles  Ave 

Oakland.       ♦lOOO 

DWELLING  ,  „„     „   ,  ,       . 

(3716)  824  EVERETT  AVE.,  Oakland. 
1-story  4-room  dwelling. 

Owner — Blanks    Everett,    16th    &    Jef- 
ferson. Oakland. 
Architect — None.  „,-    „     k. 

Contractor— Ben  F.  Kopf,  845  Pacific 
Ave.,  Alameda.  $3700 

DWELLING  „„   ,„„    „ 

(3717)  B  GROSVENOR  PLACE  130  S 
Sunnyhill  Rd.,  Oakland.  2-story  5- 
room  dwelling.  .„„„.,     .. 

Owner— N.   N.  Hewelcke,  1708  Chestnut 

St.,  Oakland.  .,.»„ 

Architect— Nne.  J8000 


DWELLING  „„,.,,,., 

(3718)      3624     MAPLE    AVE.,    Oakland. 

l-stry  5-room  dwelling. 
Owner — H.  L.  Valleroy,  3636  Maple  Ave 

Oakland 
Architect— None.  »Z8BQ 

fmf)  2518  TELEGRAPH  AVE..  Oak- 
land. 1-story  tile^hop. 

Ow-ner — P.  J.  Freeman,  Grove  St.,  Oak- 
land. 

Architect — None. 

Contractor— J.  P.  Brennan,  2110  Shat- 
tuck  Ave.,  Berkeley.  $2000 

?372^"4«  SEVENTY-EIGHTH  AVE, 
Oakland.    1-story   5-room   dwelling. 
Owner— C.   S.   Sherako,    2nd   Ave.,  Oak- 
Architect — None.  $3800 

ALTERATIONS  ETC.  ^   ,  ,      j 

(3721)     2103    NINTH     AVE.,      Oakland. 

Alterations  and  additions. 
Owner— Mrs.    Frank    Deerlng,    210J   9th 

Ave.,  Oakland. 
Architect — None. 
Con?ractor-F.    C.    Stolte,    3455   Lagjina 

Ave.,   Oakland.  $2650 

?3^^2?)^^E^EIGHTY-SECOND  AVE.  125 
A  St ,  Oakland.  1-story  4-rm  dwlg. 

Owner— John  Boitano,  1724  82nd  Ave., 
Oakland.  .90^^ 

Architect — None.  imv 

fsT^f  )^^W  PRESSLEY  WAY  275  S  Cha- 
bot  Rd.,  Oakland.  2-story  6-room 
dwelling.  ,       .,,         t,      1. 

Owner— J.  A.  Marshall  Jr.,  New  Bank 
of   Italy   Bldg.,   Oakland. 

Architect— None^ »*9='" 

?3Y2f™  MILLS  ST.  120  &  150  B  of 
62nd  Ave..  Oakland.  2  1-story  5- 
room    dwellings.  

Owner— A.  T.  Anderson,  2248  62nd  Ave. 

ArchU%"t-None^ J3000  each 

W2f}^"N'1f  TWENTY-FIRST  ST  115 
and  147  E  Mitchell  St.,  Oakland.  1- 
story  5-room, dwelling  and  1-story 
6-room  dwelling.  _       ^   , 

Owner— E.  H.  Moore,  319  21st  St.,  Oak- 

Archft°cl-None^ $3500  &  $4500 

!l^#^C™S?E^R  TWELFTH  &.  CASTRO 
Sts.,   Oakland.   1-story   brick   ware- 

Owne?— Bowman    Drug    Co.,    13th    and 

Broadway,  Oakland. 
Architect— Leonard     H.     Thomas,     1973 

90th  Ave.,  Oakland. 
Contractor— Geo.  A.  Scott,  685  23rd  St, 

Oakland  $Z6,uuu 

XOTE Recorded    contract      reported 

July  11,  1924  No.  3602. 

f3^'^6*)^^56T  LINCOLN  AVE.,  Alameda. 
All  work  for  Two  3-room  bunga- 
lows and  double  garage. 

Owner— Florence  L.  Gowanlock,  1560 
Lincoln  Ave.,  Alameda. 

Architect — None.  ,      t_    «.  w    -nr 

Contractor — F.  W.  Durgin  Jr.  &  "•^^■ 
Durgin,   2174  University  Ave..  Ber- 

Filed^JuIy  17,  1924.  Dated  July  17,.  1924 
Total  cost  plus  10%  commission  guar- 
anteed   limit    of    cost   of    construc- 
tion   not   to    exceed    ?4^00^  ^^^^^   ^_ 

Bond  $— ;  Sureties.  Fidelity  and  De- 
pos"it  Co.  of  Maryland;  Forfeit,  none: 
Limit,  90  days  after  J"ly  1^-  "^4, 
Plans   and   specifications   filed. 

?3?2^7')'%r''£o^2    &    3    BLK    3    Re- 

^  V  sed  map  of  Piedmont  Park,  Pied- 
mont. Heating  and  oil  burning  sys- 
tem etc.  for  1-story  and.basement 
structure  (city  hall  and  fire  house) 

Owmer City  of  Piedmont. 

Architect  —  Frederick  H.  Meyer  and 
Albin  R.  Johnson,  Bankers  Invest- 
ment Bldg.,  San  Francisco. 

ContTa?tor  —  Frank  J.  Edwards,  742 
Market  St.,   San   Francisco. 

FileKy  16,  i924    Dated  June  20,  1924 

1st  of  each  month    ^^^ 

Usual    35   days    •  •,^oTXDcbsT;  $1330 

Tj«T,ri    TTorfeit    none;   Limit,   100  work- 

fngda^s"  Plans  and  'specifications  filed 


Saturday,  July  26,   1924 

(S728)  1977  ELDORARO  AVE.,  Berke- 
ley. Dwelling'. 

Own.T— Carl  U.  Zelle,  2544  Milvla  St., 
Beikeley.  .     „^ 

DeslBiier— Carl  U.  Zelle,  2544  MUvla  St. 
Berkeley.  ,,.    , 

Contractor— Carl  U.  Zelle,  2544  Milvla 
St.,   Gerkeley.  15000 

DWELLING 

(3729)  1544  LINCOLN  AVE.,  Berkeley. 
Dwelling. 

Owner— Alma  Mills,  1628  California  St. 

Berkeley. 
Architect— Roy  Long-  &  Co.,  2114  Shat- 

tuck  Ave.,   Berkeley.  $2600 

RESIDENCE 

(3730)  2141  VIRGINIA  ST.,  Berkeley. 
Residence. 

Owner  —  F.  W.  Lewis,  5931  Telegrraph 

Ave.,   Oakland. 
Architect — None.  _ 

Contractor— F.    W.   Thaxter,    86   El   Ca- 

mino   Real,   Berkeley.  »15,000 


BUILDING     AND     ENGINEERING     NEWS 


Owner — Frank   TIminlns.    16th   and   San 

Pablo   Ave.,   Oakland. 
Architect — None. 

Contractor — E.    L.   Thompson.    545    17th 
St..  Oakland.  J4000  each 


DWELLING 

(3731)      1705      TENTH     ST.,     Berkeley. 

Dwelling. 
Owner  —   James    Clark,    1707    10th   St., 

Berkeley.  .,»»„ 

Architect — None.  $4000 


6T0RE 

(8732)  E  PIEDMONT  100  N  Montell 
Ave.,  Oakland.  1-story  1-rm  frame 
store.  .     ^ 

Owner  —  F.  A.  Muller,  805  Syndicate 
Bldg-.,  Oakland.  ..„„„ 

Architect — None.  $3800 

DWELLING 

(373:!)  S  BRANN  200  W  Havenscourt 
Blvd.,  Oakland.  1-story  5-room 
dwelling.  _ 

Owner — Jos.  V.  Frazier,  2324  Peralta 
Ave.,   Oakland. 

Architect — None.  $3200 

DWELLING  ^ 

(3734)  N  FORTY-SECOND  ST.  90  W 
Market  St.,  Oakland.  1-story  4- 
room  dwelling. 

Owner— C.  Sorba,  4723  West  St.,  Oak- 
land. 

Architect — None. 

Contractor  —  J.  Cisero,  698  43rd  St., 
Oakland.  $3000 


(3735)     3634    MAGEB    AVE.,    Oakland. 

1-story   2-room  dwelling. 
Owner — M.  L.  Parsons,  3634  Magee  Ave 

Oakland.  -.,,,„ 

Architect— None.  $1000 


DWELLING  .„„  „. 

(3736)  S  TRESTLE  GLEN  RD.  100  W 
Brookwood,  Oakland.  2-story  7-rm. 
dwelling. 

Owner — J.  G.  Rouke. 

.Architect — Albert     Farr,    2083    Oakland 

Ave.,   Piedmont.  

Contractor — John   McCarthey,  6116   San 

Pablo   Ave.,    Oakland.  $8000 

DWELL/NG  '„     ,,„ 

(3737)  E  SIXTT-SEVENTH  AVE.  440 
N  Avenal  Ave.,  Oakland.  1-story 
6-room  dwelling. 

Owner— G.    P.    Smith,    6682    E-14th    St., 

Oakland.  .,„„„ 

Architect — None.  $4000 

DWELLING  „     „,^^ 

(3738)  S  RUDSDALE  ST.  135  E  75th 
Ave.,  "Oakland.  1-story  4-room 
dwelling. 

Owner — Mr^.  A.  M.  Peterson  7519  Ruds- 

dale,   Oakland. 
Architect — None. 
Contractor — L.  W.  Peterson,  7519  Ruds- 

dale,  Oakland.  $2260 


DWELLING 

(3739)     2044  DAMUTH  ST.,  Oakland.  1- 

story   4-room  dwelling. 
Owner — Edward    F.     Cronin,     2044    Da- 

muth  St.,   Oakland. 

Architect — None.  

Contractor — B.  F.  Wolfe,  FYesno.  $2000 


DWELLING 

(3742)  S  MORAGA  AVE.  402  &  442  E 
Pleasant  Valley  Ave.,  Oakland.  Two 
1-story  5-room  dwellings. 

Owner — Frank   Tlmmlns,   16th   and   San 

Pablo   Ave..    Oakland. 
Architect — None. 
Contractor — E.    L.    Thompson,    545    17th 

St.,   Oakland.  $3000   each 

ALTERATIONS 

(3743)  NE  COR.  THIRTEENTH  AND 
Broadway,    Oakland.    Alterations. 

Owner — Easton  Bldg.,  13th  &  Broad- 
way,  Oakland. 

Architect — None. 

Contractor — S.  Kulchar  Co.,  10th  and 
Park   Way,   Oakland.  $1000 


DWELLING 

(3744)  NO.  836  CKNTR.A.L  AVE.,  Ala- 
meda.     One-story    3-room   dwlg. 

Owner — G.  C.  Hunt,  834  Central  Ave., 
Alameda. 

Architect — None. 

Contractor — G.  C.  Hunt.  834  Central 
Ave.,    Alameda.  $1000 


DWELLING  „ 

(3740)      N     BROOKDALE    AVE     180    E 

Monticello    Ave.,    Oakland.    1-story 

5-room    dwelling. 
Owner — C.  D.  Knolty,  4626  Walnut  Ave 

Oakland. 
Architect — None.  $4000 


DWELLINGS 

(3741)  S  MORAGA  AVE.  242  282  322  & 
362  E  Pleasant  Valley  Ave.,  Oak- 
land.   Four   1-story    6-room    dwlgrs. 


DWELLING 

(3745)      NO.    1630      BAY    ST.,      .\lameda. 

One-story    5-room    dwelling. 
Owner — O.    Fischer,    1533    Lincoln    Ave., 

Alameda. 
Architect — None. 
Contractor — L.    D.    Richards,    1614    Bay 

St.,  Alameda.  $3300 


DWELLING 

(3746)      NO.    1029    VERSAILLES    AVE., 

Alameda.      One-story    5-room    dwlg. 
Owner — G.      H.    Noble,      1336    Park      St., 

Alameda. 
Architect— None.  $3000 


ADDITION 

(3747)      NO.   901   PARU     ST.,      Alameda. 

Addition. 
Owner — M.   Davis,  Premises. 
Architect — None. 
Contractor — Barr   &    Son,    306    26th    St., 

Oakland.  $3125 


DWELLING 

(3748)      PALMERA     COURT,      Alameda 

Two-story    7-room    dwelling. 
Owner — A.    T.    Hass,    2124    Eagle    Ave., 

.llameda. 
Architect — None. 
Contractor  —  Thos.    Cuthbertson,    1716 

12th  Ave.,  San  Frrncisco.  $6500 


35 


HOTEL 

(3754)      SW   COR.      FIFTEENTH      AND 

Harrison    St.,    Oakland.    6-sto    brick 

and  steel  frame  hotel. 
Owner— Cort    Hotel    Co.,    306    14th    St., 

Oakland. 
Architect   —   L.    H.    Ford,    306    14th    St., 

Oakland. 
Contractor — Coit    Investment    Co.,     306 

14th  St.,  Oakland.  $500,000 


ADDITION 

(3755)  1112  FIRST  AVE,  Oakland.  Ad- 
dition. 

Owner — V.  V.  Richardson,  1112  1st  Ave 
Oakland. 

Architect — None. 

Contractor — R.  A.  Smith,  1757  82nd  Ave 
Oakland.  $1000 


DWELLING 

(3756)  S  HAWTHORNE  150  &  190  W 
Webster  St.,  Oakland.  2  1-story  8- 
room  duplex  dwellings. 

Owner — R.  H.  MacFarlane,  1528  Frank- 
lin  St.,   Oakland. 

Architect^Ralph    Z.    McCoy. 

Contractor — H.  W.  Mclntier  Co.,  1628 
Franklin   St.,   Oakland.      $7000  each 


DWELLING 

(3749)  NO.  1343  KAINS  AVE.,  Ber- 
keley.    Dwelling. 

Owner — Mrs.  W.  Pall,  Los  Angeles. 
Architect — None. 

Contractor— J.  T.  Harvey,  2916  Tele- 
graph Ave.,  Berkeley.  $2200 

DWELLING 

(3750)  NO  1328  TALBOT  AVE.,  Ber- 
keley.    Dwelling. 

O^sv-ner — B.  J.  Arnhart,  3161  Y  St.,  Sac- 
ramento. „ 

Designer  —  H.  A.  Houck,  2611  McGee 
Ave.,    Berkeley. 

Contractor— H.  A.  Houck,  2611  McGee 
Ave,  Berekeley.  $4000 

DWELLING 

(3751)  NO  1612  EUCLID  AVE.,  Ber- 
keley.     Dwelling.  _ 

Owner— A.  L.  Prest,  2046  Vine  St.,  Ber- 

Designer-^A.  L.  Prest,  2046  Vine  St., 
Berkeley.  ?6000 

DWELLING  ,  .       ^ 

(3752)  920  WAWONA  AVE.,  Oakland. 
2-story   7-room   dwelling. 

Owner— Dr.    F.    L.    Meagher,    934    Wa- 

wona  Ave.,  Oakland. 
Architect — None.  _  „ 

Contractor— A.  J.  Terrick,  5255  College 

Ave.,   Oakland.  $10,000 

DWELLING  „    „ 

(3753)  E  HILLSCROFT  350  S  Sunny- 
hill  Rd.,  Oakland,  li^-story  6-room 
dwelling.  _   „,    „ 

Owner — Hugh  Auchinlock  ,5324  Bryant 

Ave.,  Oakland. 
Architect — None.  „„„„    ,,,. 

Contractor— S.    I.    Lundberg,    2022    11th 

Ave.,  Oakland.  -_' 


DWELLING 

(3757)      N   FOREST    DRIVE   100    N   IN- 

dian    Rd.,   Oakland.   1-story   4-room 

dwelling. 
0^\'lier — C.  M.   MacGregor,   470   13th  St., 

Oakland. 
Architect— None.  $2850 


DWELLING 

(3758)  W  FOREST  DRIVE  215  N  In- 
dian Rd.,  Oakland.  1-story  4-room 
dwelling. 

Owner — C.  M.  MacGregor,  470  13th  St., 
Oakland. 

Architect — None.  $2700 


AUTO  BLDG. 

(3759)      W    SIDE    OF   BROADWAY    128 

S   of  Mosswood  Park,  Oakland.   All 

work    for   steel   and   concrete    auto 

sales  and  service   building. 

Owner — Hebrank,   Hunter  and  Peacock 

Co.,    3020    Broadway,    Oakland. 
Architect — Wythe,  Blaine  &  Olson,  1800 

Telegraph  Ave.,  Oakland  . 
Contractor   —   Hansen,    Robertson    and 
Zumwalt,   4145  Broadway,  Oakland. 
Filed  July  19  ,1924.  Dated  July  16,  1924. 

3rd  &  18th  each  month   75% 

Usual   35   days    25% 

TOTAL  COST,  $45,000 
Bond.  $ — ;  Sureties,  Globe  Indemnity 
Co.;  Forfeit,  $20  day;  Bonus,  $20  day; 
Limit,  70  days  from  completion  of  ex- 
cavation; Plans  and  specifications  filed 


ALTERATIONS 

(3760)      ALLSTON  WAY  &  GROVE  ST., 

Berkeley.  Alterations  to   school. 
Owner — City  of  Berkeley. 
Architect — None. 
Contractor — T.   R.  Catton,  Telegraph  & 

Prince  St.,  Berkeley.  $9888 


DWELLING 

(3761)      509    SANTA    CLARA   AVENUE, 

Berkeley.   Dwelling. 
Owner — Harry     Graham,     966     44th    St., 

Oakland. 
Architect — D.  M.  Crooks,  1761  Franklin 

St.,   Oakland. 

St.,  Oakland. 
Contractor  — ■  Bernard  Carpenter,   2547 

Piedmont  Avenue.  $3500 


DWELLING 

(3762)      1318  ORDWAY  AVE.,  Berkeley. 

Dwelling. 
Owner — Erick    Ewaldius,    1318    Ordway 

Ave.,  Berkeley. 
Architect— None.  $3000 


DWELLING 

(3763)     IS  WISCONSIN     150     E     Magee 

Ave.,     Oakland.        1-story       4-roora 

dwelling. 
Owner — Manuel  Costa,  Moraga,  Calif. 
Architect — None.  $2000 


DWELLING 

(3764)  E  CHAMPION  ST.  160  S  Pleas- 
ant St.,  Oakland.  1-story  4-room 
dwelling. 

Owner— Delia  M.  Wright,  1424  44th  Aye 
Oakland. 

Architect — None.  $2200 


FIRE  REPAIRS 

(3765)  3S03  RANDOLPH  AVE.,  Oak- 
land.  Fire   Repairs. 

Owner — Louise  Ricker. 

Architect — None.  _, 

Contractor — A.  H.  Rose,  525  17th  St., 
Oakland.  »1413 


H 


BUILDING     AND     ENGINEERING     NEWS 


APARTMENTS  „,    ^ 

(3766)      N  BEAUMONT  10  E  Park  Blvd 

Oakland.    2-story    frame    i)-room    2 

apartments. 
Owner — Percy    Tomlinson 

Architect — None.  ,    „ 

Contractor — Leroy   M.   Balrd,    1031   Bay 

View  Ave.,  Oakland.  $9800 


FLATS  &  STORES  ,    ,,,^ 

(3767)      S    HOPKINS  ST.     193    W    14th 

Ave.,  Oakland.  2-story  8-room  flats 

and  2  stores. 

Owner — H.   Parsons,  1422     14th     Ave., 

Oakland. 

Architect— None.  $10,000' 


DWELLING 

(3779)  273S  FULTON  ST.,  Berkeley. 
Dwelling. 

Owner— R.  H.  Parkinson,  2344  Derby 
St.,  Berkeley. 

Designer — G.  W.  Parkinson,  2444  Mar- 
tinez  Ave.,    Berkeley.  $2900 

DWELLINGS 

(3780)  1511-15-19  DELAWARE  ST., 
Berkeley.  2  dwellings. 

Owner — R,   J.   Pavert,  Mercantile  Trust 

Bldg-.,    Berkeley. 
Architect— None.  $3950    each 


DWELLING  „     ^   , 

(3768)  4633  BROOKDALE  A\  E.,  Oak- 
land. 1-story  5-room  dwelling. 

Owner  —  Wm.  F.  Neary,  536  17th  St., 
Oakland. 

Architect — None. 

Contractor— L.  A.  Peters,  5313  Manila 
Ave.,  Oakland.  $3250 


DWELLING  ,,„ 

(3769)      W    SIDE    SIXTY-SIXTH    AVE. 

60  S  Flora,  Oakland.  1-story  4-room 

dwelling.  ,  ,. 

Owner   —   J.   A.   Davis,    1636   Franklin, 

Oakland. 
Architect — None.  ^         ,... 

Contractor    —    Calif.    Bldrs.     Co.,     1636 

Franklin  St.,  Oakland.  $4000 


FLATS 

(3770)  S  FRISBIE  85  B  Falrmount 
Ave.,  Oakland.  2-story  8-room  (2) 
flats.  ^  , 

Owner— J.  G.  Silva,  1629  5th  Ave.,  Oak- 
land. 

Architect— L.  F.  Hyde  372  Hanover  Ave 
Oakland.  _        ,^     „,.,    „.., 

Contractor— A.  A.  McDonald,  611  28th 
St.,  Oakland.  $6000 


(3771)  S  E  COR.  BROOKDALE  AND 
Courtland  Ave.,  Oakland.  1-story 
4-room  dwelling. 

Owner— I.  F.  Baker,  2650  38th  Ave., 
Oakland.  .,nnn 

Architect — None.  $300U 

■P3772)  N  VIRGINIA  AVE.  300  E  High 
St.,   Oakland.   1-story   5-room  dwlg. 

Owner— R.  Fonjes,  4406  Virginia  Ave., 
Oakland. 

Architect — None.  -u-i™!,  c* 

Contractor— W.  J.  Meyers,  3214  High  St 
Oakland.       ?*500 

DWELLING  „     ,  . 

(3773)  E  VERNON  ST.  500  S  Perkins, 
Oakland.    1-story    5-room    dwelling. 

Owner — J.  F.  Whalen,  407  Federal  Bldg 
Oakland.  .. 

Architect— None^ ^oOO" 

fsTz^eVo^  FORTY-FIFTH  ST.,  Oak- 
land.  1-story   5-room  dwelling. 

Owner  — ■  P.  Francsconi,  610  45th  bt., 
Oakland.  socnn 

Architect— None.    $3!)0U 

fs^)^"^  ALLENDALE    AVE.    400    W 
High   St.,    Oakland.     1-story     4-room 

Owne^-^a'ar^tield   Nine,    1917    40th   Ave., 

Oakland. 
Architect— None^ ♦I'^oo 

tz7?6)^^^fs  FIFTY-THIRD  ST.,  Oak- 
land.  Alt.  and   additions. 

Owner — A.  B.  Cunningham,  997  53rd  St. 
Oakland. 

Architect — None. 

Contractor— E.  Pedersen,  lOO  25th  ^St.^ 
Oakland. 


$2600 


DWELLINGS 

(3781)  1508      1512    1516    1532    1536    1540 
Francisco,  Berkeley.   6  dwellings. 

Owner — R.   J.   Pavert,  Mercantile  Trust 

Bldg.,   Berkeley. 
Architect — None.  $3450    each 

DWELLING 

(3782)  766  VINCENTE  AVE.,  Berkeley 
Dwelling. 

Owner — G.    Williams,    806    Jackson    St., 

Albany. 
Architect — None.  $4000 


Saturday,   July   26,   1924 


Owner — Edw.   Johnson,    223    Greenbank 

Ave.,  Piedmont. 
Architect — None. 
Contractor   —   L.    Johnson    &    Son,    223 

Greenbank  Ave.  Piedmont.  $4500  ea 

DWELLINGS 

((3789)  S  MILLS  ST.  141  180  E  Semin- 
ary Ave.,  Oakland.  2  1-story  5-rm. 
dwellings. 

Owner  —  Mark  Page,  2060  E6th  Ave., 
Oakland. 

Architect — None.  $3000    each 


DWELLINGS 

(3790)      1266  HOLMAN  ROAD,  Oakland. 

2-slory  6-room  dwellings. 
uwner — H.    C.    Houck,    934    Alma   Ave., 

Oakland. 
Architect— None. 


lAVELLING 

(3783)  727  CRAGMONT  AVE  Berkeley 
Dwelling. 

Owner— Mrs.  Hattie  Pollard,  1864  Rose 
St.,   Berkeley. 

Designer — H.  J.  Hawkins,  2025  Emer- 
son  St.,   Berkeley.  $5000 


?m7?^S  TIDEW^ATER  430  E  High  St. 

.  .        Oakland.    1-story    office   bldg. 

Owner- H.   E.  Worden,  2026  E-21st  St., 

Oakland.  tjnnn 

Architect— None^ HOOO 

COOPER  SHOP  ETC       „  qTRFFT 

(3778)      THIRD    &  CAMELIA   STREE.1, 
^Berkeley.    (D      cooper      shop,      (2) 

Carton  warehouse. 
Owner-California    Ink     Co.,     3rd    and 

Arch^Ue"c?^V'^.ro^sf3lrBush  St..  San 
Cont^rS?o^K.    E     Parker.    519     Cali- 
fornia St..  b.^t.   ^25^000.   (2)    $32,663 


DWELLING 

;3784)  1210  PERALTA  AVE.,  Berke- 
ley.   Dwelling. 

Owner — A.  J.  Pollard,  77  Plaza  Drive, 
Berkeley. 

Architect— None.  $2000 


DWELLING 

(3785)      1621  FRANCISCO  ST.,  Berkeley 

Dwelling. 
Owner — Marion     Kuzniorski,     1909     9th 

St.,  Berkeley. 
Architect — W.  C.  Appluhite  1017  Linden 

Ave.,   Oakland. 
Contractor — A.    Jaronski,     1017    Linden 

St..  Oakland.  $3500 


APARTMENTS 

(3786)  E  SEMINARY  AVE.  240  N 
Scenic  Way,  Oakland.  2-story  16- 
ruom  apartments. 

Owner — Mrs.  M.  M.  Williams,  2842  Sem- 
inary Ave.,  Oakland. 

Architect — None. 

Contractor — W.  C.  Brown,  1624  64th 
Ave.,  Oakland.  $14,000 

GARAGE 

(3787)  NE  COR.  NINETEENTH  AND 
Grove  Sts.,  Oakland.  1-story  brick 
garage. 

Owner — S.  M.  Chalmers,  101  Hamilton 
Place,  Oakland. 

Contractor — Bates  &  Borland,  528  Oak- 
land Bank  Bldg.,   Oakland.     $14,000 

DWELLINGS 

(3788)  N  MOSS  AVE.  374  &  409  E 
Oakland  Ave.,  Oakland.  1-story  6- 
room  dwelling  and  1-story  5-room 
dwelling  and   garage. 


$6000 


DWELLING 

(3791)     E   SUNSET  AVE.   205   N  Lynde 

St.,   Oakland.   1-story   5-room   dwlg. 
Owner — .M.    C.    Edgar,    4422    Grove    St., 

Oakland. 
Architect — None. 
Contractor — J.  B.  Wren,  2546  34th  Ave,, 

Oakland.  $3000 


ALTERATIONS 

(3792)  2842  SEMINARY  AVE.,  Oak- 
land.   Alterations. 

Owner  —  Mrs.  M.  M.  William.s,  2842 
Seminary  Ave.,   Oakland. 

A  rchitect — None. 

Contractor  —  W.  C.  Brown,  1624  64th 
Ave.,    Oakland.  $1000 


IJWELDINO 

(3793)  GORE,  THIRTY-EIGHTH  AND 
Apgar  Streets.  Oakland.  1-story  4- 
room  dwelling. 

Owner — Chas.    G.    Lister,    1365    Hearst 

Ave.,  Berkeley. 
Architect — None. 
Contractor — G.  M.  Graeber,  2322  McGee 

Avenue,   Berkeley.  $3000 

DWELLING 

(3794)  N  MOUNTAIN  BLVD  W  Sylho- 
wood  Rd.,  Oakland.  1-story  7-room 
dwelling. 

Owner — Dr.    A.     A.    Mutchmor,     Dalzlel 

Bldg.,  Oakland. 
Architect — None. 
Contractor   —  J.   V.   Matteson,   Joaquin 

Miller    Acres,    Oakland.  $3500 


ALTER  &  ADDITIONS 

(3795)  4012  BROWN  AVENUE,  Oak- 
land.  Alter  and  addition. 

Owner — Roy  Spencer,  1364  14th  St., 
Oakland. 

Architect — None.  $1200 


DWELLING 

(3796)      N  OUTLOOK  AVE.   100  W  65th 

Ave,  Oakland.  1-story  5-room  dwlg 
Owner — Crescent    Investment    Co.,    3125 

64th   Ave.    Place.    Oakland. 
Architect — None. 
Contractor — Chas.    D.    Lyon.    3425    66th 

Ave.,  Oakland.  $4600 


The  San  Francisco  Savings  and  Loan  Society 

I'THE  S.\N  FRANCISCO  BANK) 

SAVINGS  COMMERCIAL 

INCORPORATED  FEBRUARY  10th,  1858. 

One  of  the  Oldest  Banks  in  California, 

the  Assets  of  which  have  never  been  Increased 

by  mergers  or  consolidations  with  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal, 
JUNE  30th,  1924 

Assets  $93,198,226.96 

Capital,  Reserve  and  Contingent  Funds 3,900,000.00 

Employees'  Pension  Fund 446,024.41 

MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  DISTRICT  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haight  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  bt. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (4M)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


Saturday,  July  28,   1924 
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fjS97*')'^^lS)T  7  BLK  E  MAP  OF  THE 
Santa  Fo  Tract  No.  2.  Oakland.  All 
work    for     1-Btory    bungalow    and 

Own^r"^—*  Henry    England,    County    of 

Alameda.  .  .      „    ,,,. 

Architect McRllcb  e    Smitb. 

CoStrac^or-K.  Wiand  and  N.  P.  Miller 

(Wland   &   Miller).   County   of  Ala- 

Plled"jufy  24,  1924.  Dated  July  21,  1924. 
Foundation    completed      and      aai 

material  on  ground ZB% 

Roof    on    "^ 

Completed   and   accepted    25% 

usual  35  days  ,,o^Xl- 6osf  i  Vm^° 
Hond  yes;  Sureties,  J.  J.  Peters  and  M. 
A  Knpozo;  Forfeit,  none;  Limit,  on  or 
before  Sept.  15.  1924;  Plans  and  speci- 
fications  filed.   

{J798)'^NO.'    14  34    SCENIC    AVE.,    Ber- 
keley.    Dwelling. 
Owner — N.    V.   Cruess.   Premises. 
•Arcbltecl— J.    H.    Bernard,    Hotel    Ber- 
keley.   Berkeley. 
Contractor— E.   B.   Estes,  Builders    Ex- 
I  change,  Oakland.  $5900 

DWELLING                                           „  „ 
I    (8799)     NO.   405   BOYNTON   AVE..   Ber- 
1            keley.     Dwelling. 

Owner — Berkeley    BIdg.  Co.,   2029  Shat- 

tuck  Ave.,  Berkeley. 

Designer— Berkeley      Bldg       Co.,  2029 

Shattuck    Ave.,    Berkeley.  $3000 


Owner — W.  A.  Combs,  Oakland. 
Architect — None. 
Contractor — F.  S.  Taylor.  Box  9i 
vale. 


DWELLING 

(3800)      NO.     1712     EOLA 

keley.     Dwelling. 
Owner — G.    R.    Blaslngame. 

Cisco  St.,  Berkeley. 
Designer — G.       R.       Blasingame 

Francisco  St.,  Berkeley. 


AVE.,     Ber- 
1529   Fran- 


DWELLING 

(3801)      NO.     805    COLUSA 
keley.     Dwelling, 

Owner — F.   L.   Waye, 
Ave.,  Berkeley. 

Designer — F.      L.      Waye, 
Costa  Ave.,  Berkeley. 


AVE.,    Ber- 
916   Contra   Costa 


1605     ARCH,       Berkeley. 


DWELLING 
(3802)      NO. 

Dwelling.  ,        „^     .„ 

Owner— N.  Hovey,  2011  Cedar  St.,  Ber- 

Architect— N.    Hovey.    2011    Cedar    St.. 

Cont?acto\— E.   P.   Stone.   1212   Carrison 
St.,   Berkeley. 


$6000 


DWELLING  „^     ,,   .    rr    „ 

(3806)  S  STONEWALL  RD.,  bet.  Tan- 
glewood  and  Claremont  Aves.,  Oak- 
land      2-story    8-room   dwelling. 

Owner— A.  A.  Brown,  2731  Forest  Ave., 
Berkeley. 

Architect — None. 

Contractor — Henry  J.  Wagner  Co 
Clinton    Ave.,    Alameda. 


Fruit- 
$2250 


ALTERATIONS  ,  ,       ^ 

(3809)      2748    ORANGE    AVE.,    Oakland. 

Alterations    and    addition. 
Owner — Paul  L.  Ness.  Rlpon,  Calif. 
Architect — None.  $2000 


Completed    837.50 

Usual  35  days   837.50 

TOTAL  COST,  $3350 
Bond,  yes.  Sureties,  Globe  Indemnity 
Co.  Forfeit,  none.  Limit.  75  days  from 
date.     Plans  and  specilications   Hied. 


DWELLING  „„      „   , 

(3803)  1404    EXCELSIOR   AVE.,    Oak- 
land.     1-story    5-room    dwlg. 

Owner— L.    C.    Fish,    3453    Park    Blvd., 

Oakland.  i.cnn 

Architect— None^ $4500 

DWELLING  „         ,  , 

(3804)  588    FORTIETH    ST.,       (rear). 
Oakland.      2-story  , 5-room    dwlg. 

Owner— J.    J.    OConnell,    705    31st    St., 

•     Oakland.  tociin 

Architect— None.  $''''&" 

S^''^™'?    SIXTT-FIFTH    ST..  Oak- 
land.     1-story    5-room    dwelling    & 
garage. 
■  Owner — F.  A 
Oakland. 

Architect — None. 

Contractor — Andrews    &    Santana, 
Broadway,    Oakland. 


DWELLING 
(3t"10)       2624 

Oakland.      1 -story   5-rooi 
Owner — W.    F.   Murlln. 
Architect — None. 
Contractor — J.    F.    Patterson 

Ave.,   Oakland. 


HAVENSCOURT    BLVD., 
m   dwlg. 


2001    68th 
$5000 


Andrews,  4111  Broadway, 


4111 
$3175 


ALTERATIONS 

(3811)  285  JAYNE  AVE.,  Oakland, 
terations    and    addition. 

Owner — G.  R.  Sherman,  285  Jayne  A 

Oakland. 
Architect — None. 
Contractor — Arnold    &    Mabey,    230 

St.,    San    Francisco.  $: 

DWELLING 

(3812)  N  SIXTY-FIRST  ST.,  48 
Canning  St.,  Oakland.  l-storj 
room  dwelling. 

Owner — W.  S.  Young,  533  63rd  St.,  C 

land. 
Architect — None.  $ 


2200 
$6500 


DWELLING 

(3813)      S    HOLLYWOOD    BLVD.,    45    W 

108th     Ave.,     Oakland.       1-story     4- 

room   dwelling. 
Owner— A.    J.     Seng,     2283     107th    Ave., 

Oakland. 
Architect — None.  $2000 


SCHOOLS 

(3814)      FLEMING   AVE. 

cello    St.,    Oakland. 

schools. 
Owner — City  of  Oakland 
Architect — None 
Contractor — J.  I 

St.,  Oakland 


Faulkes,   9828  E-14th 
$1500   each 


CON.,   STEEL  BLDG.  .,  ,,,u 

(3815)  W  CLAY  ST.,  bet.  12th  and  13th 
Sts.,  Oakland.  12-story  concrete  & 
steel  club  and  store  bldg. 

Owner— Athens  Athletic  Club,  Oakland 
Bank   Bldg.,    Oakland. 

Architect — Wm.  Knowles,  1214  Web- 
ster   St.,    Oakland. 

Contractor— MacDonald  &  Kahn,  Tap- 
scott  Bldg.,  Oakland.  $1,000,000 


(3816)  BOSTON  AVE.  AND  SCHOOL 
St.,   Oakland.      1-story   school. 

Owner — City    of   Oakland. 

Architect — None.  

Contractor— J.  R..  Faulkes,  9f28  E-14th 
St.,  Oakland.  $1500 


SCHOOLS 

(3817)  THIRTY-FIFTH 

Galindo  St.,  Oakland. 

schools. 
Owner — City    of   Oakland. 
Architect — None. 
Contractor — J.   R.  Faulkes, 

St.,   Oakland. 


AVE.     AND 
Nine  1-story 


9828   E-14th 
$1500   each 


ALTERATIONS  „     „    ,  ,       ., 

(3818)      1414   FRANKLIN  ST.,   Oakland. 

Alterations.  ,,^1,1. 

Owner — Central    Savings  Bank,    14th    & 

Broadway,  Oakland. 
Architect — None. 
Contractor— B.    T.    Leiter    &    Son      3601 

West   St.,    Oakland.  $20,000 


DWELLING 

(3819)      S  EUCALYPTUS  RD 

mont    Ave. 

dwelling. 
Owner  —  Mrs.    W. 

Apts.,    Berkeley. 


E  Clare- 
Oakland.      2-story    tile 

A.    Beasley,-  Utopia 


ALTERATIONS  ,     ^   , 

(3807)       451    MOSS    AVE.,    (rear),    Oak- 
land.     Alterations    and    additions. 
Owner — Geo.  Fenn,  451  Moss  Ave..  Oak- 
land. 
Architect — None.  ,„,„    „        ,» 

Contractor— H.    G.    Parks,    104  6    PeraUa 
Ave.,   Berkeley.  $1500 


DWELLING  „  ^  , 

(3808)     S  FLORIDA  ST.,  165  W  Laurel 

Ave.,      Oakland.        1-story 

dwelling. 


-room 


Architect  &  Contractor  —  Williams  & 
Wastell,  601  American  Bank  Bldg., 
Oakland.       $12,000 

T3^fo'f''NW°8oR.  FORTY-FIRST  AND 
Gilbert  Sts.,  Oakland.  General  con- 
struction,   1-story  frame  bldg. 

Owner— Sixth  Church  of  Christ  Scien- 
tist, Oakland.  _     .„ 

Architect— William   E.   Milwain,   Pacitic 

Cont|a|or^^F' 'w.^Maurlce,  1362  E-25th 

Filed  July"22,  1924.  Dated  July  21;  "24- 

Rough   framed    'SqtSq 

1st   coat   of   plaster    83  (.au 


COMPLETION  NOTICES 


ALAMEDA   COUNTY 

Recorded  Accepted 

July  17,  1924— LOT  4  BLK  3  MAP 
of  Key  Route  Terrace  No.  2  Oak- 
land Twp.  Dorothy  S.  Lenfestey  to 

W.  H.  Plcard July  15,  1924 

July  17,  1924— NW  CORNER  E- 
27th  St.  and  Fruitvale  Ave.,  Oak- 
land   F  .J.  Schultz  to  A.  Frederick 

Anderson   July  16,  1924 

July  17.  1924 — POR  LOT  NO.  5  MAP 
Key    Route    Acres,    Oakland.    Gust 

L.  Wickstedt  to  L.  Zwaal   

July    15,    1924 

July  17,  1924— SW  COR.  FOURTH  & 
Clay  Sts.,  Oakland.  John  Hansen  to 

W.  Spivock    July  17,  1924 

July  17,  1924—1506  EUCLID  AVE., 
Berkeley.  H.  W.  Finch  to  W.  Liv- 
ingston &  Son July  15,  1924 

July  17,  1924—630  SAN  MIGUEL  AVE 
Berkeley.  Harold  de  Normandle  to 
whom  it  may  concern.  .  .July  16,  1924 
July  17,  1924—25  FT  OP  LOT  30  & 
16  ft  of  Lot  31  Blk  12  Map  of  So- 
lano Avenue  Terrace,  Berkeley. 
Designers  and  Builders  Corpora- 
tion  to  Designers  and  Builders  Inc 

July   10,   1924 

July  17.  1924 — 9  FT  OF  LOT  31  25  FT 
of  Lot  32  and  7  ft  of  Lot  33  Blk  12 
Map  of  Solano  Ave  Terrace  Ber- 
keley. Designers  and  Builders  Cor- 
poration to  Designers  and  Build- 
ers  Inc July   10,    1924 

July  17.  1924— LOT  22  BLK  2  MAP 
Dwight  Way  Terrace,  Berkeley. 
Designers  &  Builders  Corporation 
to    Designers    and    Builders    Inc... 

July  10,   1924 

July' 17,  1924— LOT  23  BLK  2  MAP  OF 
Dwight  Way  Terrace,  Berkeley. 
Designers  &  Builders  Corporation 
to   Designers   and   Builders   Inc.... 

July   10,   1924 

Juiy'lV,' 1924-18  FT  OP  LOT  33  & 
25  ft  Lot  34  Blk  12  Map  of  Solano 
Avenue  Terrace,  Berkeley.  Design- 
ers &  Builders  Corporation  to  De- 
signers and  Builders  Inc.  .July  10,  24 
July  16,  1924— LOT  7  W  20  LOT  6 
and  E  5  Lot  8  Map  Terminal  Tract. 
Richard    Perrott    to    who    mit    may 

concern    July    15,    1924 

July  IS,  1924— POR  LOT  8  BLK  7 
Map  of  the  "Property  of  the  Col- 
lege Homestead  Assn"  Oakland. 
Rose   B.   Buben   to   Maaon-McDuffie 

Qo  July    8,    1924 

July'l8,"l'924— S  SIDE  OF  E  TWEN- 
ty-ninth  St.  170  ft  from  19th  Ave., 
Oakland.  D.  Berger  to  David  Ber- 
ber   July    17,    1924 

July  18",'l924— LOTS  31  &  32  ROSEN- 
thal  Tct,  Oakland.   Joseph  R.  ,I^ae- 

lin  to  William  Wolfe July  IS,  1924 

July  18,  1924— NO.  51  CRAIG  AVE., 
Piedmont.    May    L.    Sellander. . . . . . 

July  17,   1924 

July'i8,"l'9'24— NO  1825  ELM  STREET 

Alameda.     Geo.     H.     Mosebach     to 

whom  it  may  concern.  .  .July  1;,  19^4 

July    18,   '24—1627   THIRTY-FOURTH 

Ave.,    Oakland.     Hannah    McMuUen 

to  P.  J.  Bold   July  17.   1924 

July  17,  1924— BEG.  AT  A  POINT  ON 
So  line  of  21st  St  dis  thereon  130  E 
from  E  line  of  Brush  St  thence  S 
100  E  20  to  the  line  of  land  formerly 
belonging  to  McLane  thence  NB 
75  97  to  W  line  of  certain  parcel 
of  land  conveyed  to  Wm.  Cllft  by 
deed  dated  May  6,  1897  and  re- 
corded In  liber  602  of  Deeds  page 
469  thence  N  50.77  to  So  line  of 
21st  St.  thence  W  11.33  thence  W 
34-9  to  pt  of  beginning,  being  por  ot 
the  Smith  Tract  map  of  the  Smith 
Tract  etc.  J.  B.  and  J.  P.  A  Green- 
wood to  G.   A.   Scott July  10,   1924 

July  18,  1924— LOT  6  BLK  1  Fourth 
Avenue  Terrace,  Oakland.  W.  W. 
Landgube  to  whom  it  may  concern 

July   15,   1924 

Juiy'lV, "  1924— NW  40  FT  OF  LOTS 
2  and  3  Blk  1  map  of  Fruitvale  Or- 
chard Terrace,  Brook  Twp.  All  G. 
Smith  to  B.  M.  Paul...July  17,  1924 
July  18,  1924— NE  S  FT  OF  LOT  28  & 
■SW  40  ft  of  Lot  29  Blk  7  Map  of 
Boulevard  Park.  A.  D.  Gordon  to 
whom  it  may  concern.  .July  18,   1924 


u 
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July  IS,  1924— LOTS  125  &  126  BLK 
84  Havenscouf-t  Tract,  OakJan<|. 
Margaret  Sullivan  and  E.  Robinson 
to    John    England July    17,    1924 

July  19,  1924—2850-54-56  HOPKIXS 
St.,  Oakland.  Roy  Conner  to  whom 
it  may  concern   July  18,  1924 

July  19,  1924 — FOR  LOTS  11  &  12 
Blk  P  Map  Grand  Avenue  Heights 
Oakland.  W.  J.  Schulze  to  whom  it 
may  concern    July   19,  1924 

July  19,  1924 — LOT  16  BLK  5  Clare- 
mont  Tract,  Berkeley.  \V.  H.  Kelly 
by  J.  Harry  Smith  agent.  July   12,  '24 

July  18.  1924— E  16  2/3  FT  OF  LOT 
19  and  W  16  2/3  ft  of  Lot  18  Blk  A 
Quigley  Tract,  Oakland.  S.  C.  Reid 
to   C.    A.    Shipman July    16,    1924 

July  18,  1924— W  33%  FT  OF  LOT  19 
Blk  A  Quigley  Tract,  Oakland.  S. 
C.   Reid  to  C.  A.  Shipman. July  16,  '24 

July  18,  1924— XW  MAPLE  AVE  (as 
now  exists)  dis  thereon  NE  70  from 
most  S  cor  of  17.46  acre  tract  de- 
scribed in  decree  of  dist  est.  of 
Thos.  C.  Morgan  to  Carrie  M.  Mor- 
gan Mar.  8,  1915  in  2337  Deeds  page 
73  NE  35  NW  125.03  ft.  (125.37  ft) 
SW  35  SE  125.37  being  portion  of 
the  17.46  acre  tract  before  de- 
scribed. Benena  Preston  to  O.  W. 
Preston     July    13,    1924 

July  21,  1924— LOT  10,  THE  VIEW 
Tract,  Oakland.  S.  Victor  Davi- 
dow    to    whom    it    may    concern.... 

July    21,    1924 

July  21,  1924— LOT  332  AND  SW  12 M: 
ft.  of  Lot  331,  Map  Stone  Oi  chard, 
Stonehurst,  Brooklyn  Township. 
William  James  Thorne  to  N. 
Thome July  21,  1924 

July  21,  1924 — SE  COR.  16TH  AND 
Filbert  Sts.,  1534  and  1536  Filbert 
St.,  Oakland.  Mrs.  Anna  M.  Osborn 
to  Jensen  &  Pedersen    ..July  19,  1924 

July  21,  1924— E  60  FT.  OF  LOT  1, 
Blk.  6,  Map  Daley's  Scenic  Park, 
Berkeley.  Asa  G.  Kazebeer  to  Dav- 
ison &  Nicolsen July  12,  1924 

July  21,  1924 — 2674  PARKER  AVE., 
Oakland.  Mrs.  C.  Sisbeth  Hoover 
to  whom  it  may  concern.  .July  18,  '24 

July  21,  1924  —  LOT  43,  MAP  OF 
Spring  Court,  Berkeley.  Thomas 
G.  Jacques  to  Thomas  G.  Jacques 
July   21,    1924 

July  21,  1924 — 1429  SCENIC  AVE., 
Berkeley.   Louis   B.    and   Miriam   F. 

Sammis    to    Emil    Peterson 

July     8,     1924 

July  22,  '24 — 3015  FRUITVALB  AVE 
Oakland.  J.  Drost  to  whom  it  may 
concern    July  15,  1924 

July  22,  1924 — POR  LOTS  8  &  9  BLK 
B  Map  "Redivision  of  Por  Brum- 
agin  Tract  etc."  Oakland  Twp. 
Annie  R.  Miller  to  Herbert  James 
Hawkins    July   22,    1924 

July  22,  1924— SW  COR.  ELEVENTH 
Ave.  and  E-22nd  St.,  Oakland. 
Leslie  Price  to  whom  it  may  con- 
cern     July  22,   1924 

July  22,  1924-836  ALICE  AVE.,  San 
Leandro,  Alameda  Co.  Richard  Hill 
to  whom  it  may  concern. July  22,  '24 

July  iSi  1924 — ^2512  WILBUR  ST., 
Oakland.  East  Bay  Builders  Inc. 
to  M.   E.  Hopper   &  Sons.  July  21,  '24 

July  23,  1924 — LOT  11  &  POR  LOT  12 
Map  of  Havenscourt,  Oakland.  A. 
R.  Lapham  by  P^.  E.  Lapham  agent 
to   whom  it  may  concern. July  23,  '24 

July  23,  1924— LOT  11  BLK  11  MAP 
Fourth   Ave.    Heights.    Oakland.    S. 

H.  Goldstein  to  John  Lehman 

July    22,    1924 


LIENS  FILED 


ALAMEDA  COUNTY 


Recorded  Amount 

July  17,  1924— LOTS  11  &  12  BLK  20 
Map  No.  6  of  Regents  Park.  Albany 
Alameda  County.  Americo  Cabral 
vs  Thousand  Oaks  Realty  Co,  Clara 
Silva      $2000 

Julv  17,  1924— LOT  8  MAP  OF  THE 
Creek  Tract  of  the  Meek  Estate, 
Eden  Twp.,  Alameda  County.  R.  R. 
Graham  and  G.  C.  Van  Dyke  vs 
C.  G.  Sutton,  G.  F.  Sutton,  F.  W. 
Borden     $250 

July  15,  1924— PTN  LOTS  2  AND  4 
Blk  "F"  Amended  Map  of  Salenger 
Tract  Plot  55  on  the  Ranches  of  Z 
&  D  Peralta,  Oakland  Tp.  H  R 
Anderson  and  A  M  Rich  vs  Albert  J 
and  Mary  E  Grubbs  (his  wife)  and 
T  J  McCord $80 

July  15,  1924— PTN  LOTS  16  AND  17 
Blk  25,  Map  Warner  Tract,  Brook- 
lyn Tp.  Fred  L.  Hewitt  vs.  A.  J. 
Michaelson  and  C.  L.  Hewitt. .  .$75.00 


Julv  18,  1924 — W  55  FT.  OF  LOTS 
14  and  15,  Blk.  344,  Templeton 
Tract.  Oakland.  Geo.  M.  Merritt 
Building  Co.  vs.  Herachio  R.  Ana- 
nos    and    Margarite    Ananos .  .$8325.00 

July  18,  1924— LOT  106  AND  POR. 
Lot  105,  Blk.  20,  Map  of  Havens- 
court,  Oakland.  Maxwell  Hardware 
Co.  vs,  R.  V.  Madsen,  J.  C.  James 
and   J.    Tell    $30.50 

Julv  n.  1924 — LOT  330  AND  NE  121/3 
ft.  of  Lot  331.  Map  of  Stone  Or- 
chard, Stonehurst.  P.  E.  O'Hair  & 
Co.,  (Oakland  Plumbing  Co.)  vs. 
W.  Cluston  and  P.  L.   Barbin  .  .$110.16 

July  18,  1924— LOT  57,  BLK.  21.  MAP 
Havenscourt,  Oakland.  P.  E.  O'Hair 
&  Co.,  (Oakland  Plumbing  Supply 
Co.)  vs.  Marv  C.  Murchison  and  P. 
L.  Harbin    $91.47 

July  19,  1924— LOT  24  MAP  MAPLE 
Crest,  Oakland.  W.  A.  Netherby  vs 
Mrs.  Amye  Buck,  A.  H.  Monez  and 
Minnie    E.    Monez    $60 

July  19,  1924— LOT  35  &  POR  LOT 
36  map  of  Wildwood  Gardens  No.  2 
Piedmont.  Rhodes-Jamieson  &  Co. 
vs  G.   Walter  Druke    $979.95 

July  21,  1924 — LOT  106  AND  POR. 
Lot  105,  Map  of  Havenscourt,  Oak- 
land. Superior  Tile  &  Products  Co. 
vs.  R.  V.  Madsen,  J.  C.  James  and 
John    Tell    $52.00 

July  21,  1924— LOT  12,  BLK.  6,  MAP 
of  Lakemont,  Oakland.  Charles  F. 
Osgood  vs.  G.  C.  Estes    $45.00 

Julv  21,  1924 — W  LINE  OF  5TH  AVE. 
75  N  of  E-15th  St.,  Oakland.  Cali- 
fornia Door  Co.  vs.  Martin  Man- 
galin    $764.20 

July  21,  1924— LOT  204  BLK.  2003, 
Map  of  Fremont  Tract,  Oakland. 
C.  H.  Boucher  vs.  J.  Camerson,  B. 
L.  Camerson  and  D.  E.  Hart .  .$127.75 

July  21,  1924 — LOT  16,  BLK.  562, 
Fourth  Ave.  Court,  Oakland.  Sun- 
set Lumber  Co.  vs.  Helen  S.  Artie- 
da,  owner,  and  Teoman  &  Beverly, 
contractors    $258.09 

July  22,  1924 — E  SIDE  OF  THIRD 
Ave.  about  120  N  of  E-14th  St.. 
Oakland.  Henry  Cowell  Lime  and 
Cement  Co.  vs  J,  J.  Donnolly,  Ber- 
tha JI.  Donnolly,  A.  F.   Page .  .$606.85 

July  22,  1924— DOT  7  BLK  B  MEL- 
rose  Acres,  Oakland.  Zenith  Mill  & 
Lumber  Co.  by  E.  A.  Dickey  agent 
vs  L.  H.  Catron,  Lawrence  Block 
$46.35 


RELEASE  OF  LIENS 


Ai..ime:da  county 


Recorded  Amount 

July  18.  1924— NE  COR.  PARK  BLVD. 
and   E-18th  St.     S.  J.  M.  Coates   to 

D.  P.    Kalitsas    $56.00 

July  18,   1924— POR.  LOTS  16  AND  17 

Blk.  25,  Map  of  AVarner  Tract,  Oak- 
land. Fred  L.  Hewitt  to  A.  J. 
Michaelson    and   C.    L.    Hewitt ..  $75.00 

Julv  18.  1924 — ALL  LOT  19  &  POR. 
Lot  18,  Blk.  10,  Map  of  Havens- 
court, Oakland.  W.  F.  Garrett, 
(Garrett  Lumber  Co.)  to  Frank 
Hammel    $529.10 

July  IS,  1924— POR  LOTS  2  &  4  BLK 
F  Map  Salinger  Tract,  Berkeley. 
Melrose  Lumber  &  Supply  Com- 
pany,   $754.91;    A.   Tildsley,    $345,   to 

E.  J    McCord,    J.    A.    Grubb 

Julv   18,    1924^SW   COR.   OF    RUSSELL 

and  Sacramento  Sts.,  Berkeley.  M. 
Pontyner  to  Albert,  J  Grubbs,  Mary 
E.    Grubbs.    E.    J.    McCord $45 

July  18,  1924—1446  RUSSELL  ST., 
Berkeley.  D.  Del  Vigna  to  A.  J. 
Grubb,    E.    J.    McCord    $92 

Julv  18,  1924 — POR  LOTS  2  &  4  BLK 
f"  Amended  Map  of  Salinger  Tract 
Oakland  Twp.  H.  R.  Anderson,  A. 
M.  Rich  to  Roberg  J.  Grubbs,  Mary 
E.    Grubbs.    E.    J.    McCord $80 

July  21,  1924— LOT  17,  BLK.  0,  MAP 
Lakemont,  Oakland.  I.  M.  Toal- 
son  (Alameda  Hardwood  Floor  Co.) 
to   A.   Guazzo   and  M.   L.   Zappettini 

$687.00 

July  19,  1924— LOT  9  MAP  RESUB. 
Ptn  Highland  Court,  Piedmont. 
Joseph  Boeddeker  to  Frank  J. 
Glunk  and  Josephine  Glunk  ..  $2917.80 

July  19,  1924— LOT  33  &  NE  10  FT 
of  34  Blk  Q  Map  of  Laurell  Park, 
Oakland.  Sunset  Lumber  Co  to  Ara- 
belle   Siemsen,  A.   Visser $404.81 

July  18,  1924— POR  LOTS  2  &  4  BLK      ■ 
F    Map    Salinger    Tract,    Berkeley. 
J.  C.  Owens  to  A.  J.  Grubbs,  E.  J. 
McCord     ..$47.25 


July  22,  1924— POR  LOTS  107  &  108 
Map  Fruitvale  Addition  Tract, 
Oakland.  H.  J.  Knuppe,  J.  R.  Pierce 
and  Ben  Gay  lord  (Reliable  Plumb- 
ing  Co.)    to   G.    Opitz    $>0 


BUILDING  CONTRACTS 


S.INTA    CLAH.V    COINTV 


RECORDED 

DWELLING 

LOT    6    BLK    7,    Goodyear    Tract,    San 
Jose.     .\11  work  for  one-story  store 
and  dwelling  combined. 
Owner — Pietro  Dl  Maria,  SE  Cor.  Palm 

and  Willow  Sts.,  San  Jose. 
Architect — None. 
Contractor  —  C.    I.    Carlson,    4   Menker 

Ave.,    San   Jose. 
Filed  July  19,  '24.     Dated  July  16,  '24 

Frame  work  completed $li  , 

1st  coal  plaster  on 12.;;ii 

Building    completed    125" 

.  Usual   35  days 125(J 

TOTAL  COST,  $5uU.U 
Bond,  none.  Limit,  90  days  after  July 
21,  1024.  Forfeit,  none.  Plans  and 
specifications  filed. 

MIDDLEFIELD  ROAD,  WEBSTER  ST., 
Lincoln    and    Addison    Ave.,    Being 
Block  81,   Palo  Alto.     All  work  for 
plastering       two-story       reinforced 
concrete    elementary    school    build- 
ing. 
Owner — The    Board    of   Education   Palo 
Alto  City  School  District,  Palo  Alto. 
Architect — Allison  &  Allison  and  Birg. 
M  Clark,   600     Embarcadero     Ro:.  . 
Palo  Alto. 
Contractor — M.  W.  Overhulse,  246  Vii 

St.,  San  Jose. 
Filed  July  21,. '24.     Dated  July  12,  '24. 

As  work  progresses 75  ; 

Usual  35  days 25% 

TOTAL  COST,  $8495 
Bonds,  (2)  $4247  each.  Surety,  Ameri- 
can Surety  Co.  of  New  York.  Limit, 
forfeit,   none.      Specifications   only  flic' 

SHEET  METAL  WORK  ON  ABOVE. 
Contractor — Palo      Alto      Sheet      Meta 
Works,  521  Raniona  St.,  Palo  Alto. 
Filed   July   21,   '24.      Dated  July   12,    '24. 

Payments   same    as   above 

TOTAL  COST,  $585 
Bonds  (2)  $585  each.  Surety,  National 
Surety  Co.  Limit,  forfeit,  none.  Spee: 
fications   only   filed. 

COMPOSITION    ROOFING    WORK    ON 

above. 
Contractor— W.  J.   Porter,  1229  Stevens 

Creek,  San  Jose. 
Filed   July   21,    '24.     Dated   June   18,  '24. 

Payments   same   as   above 

TOTAL  COST,  $268 
Bonds  (2)  $134  each.  Surety,  National 
Surety  Co.  of  New  York.  Limit,  forfeit, 
none.      Specifications   only   filed. 

ADDITIION 

LOTS  36  AND  37  BLK  5,  Palo  Alto.     All 

work    for   two-story    and    basement 

reinforced  concrete  addition   to   the 

present   store  building. 

Owner — James     Frazer,  SE     University 

Ave.    and   Emerson    St.,    Palo   Alto. 
Architect — Birge  M.  Clark,   600   Embar- 
cadero Road,  Palo  Alto. 
Contractor — Wells    P.    Goodenough,    310 

University  Ave.,  Palo  Alto. 
Filed   July   22,   '24.      Dated  July   12,   '24. 

As  work  progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $58,493 
Bond,  $30,000.  Sureties,  Jno.  Duffleld 
and  W.  P.  Gray.  Limit,  135  days  from 
July  16,  1924.  Forfeit,  none.  Plans  and 
specifications    filed. 

RESIDENCE 

LOT  27  SAN  JUAN  SUBD.  NO  2,  Lelan 
Stanford    Junior   University   Laml.T 
Palo  Alto.     All  work  for  two-story 
frame   lesidence  and   garage. 

Owner — Mr.  and  Mrs.  H.  C.  Moreno,  Jli- 
randa  St.,  Campus  of  Stanford  Uni- 
versitv,    Palo   Alto. 

Architect — Birge  M.  Clark,  600  Embar- 
cadero Road,  Palo  Alto. 

Contractor — Wells  P.  Goodenough,  310 
University   Ave,.    Palo   Alto. 

Filed  July  22,  '24.     Dated  July  18,  '24. 
To  be  deposited  in  a  special  bank 
by  owner  and  paid  10th  of  each 

month   

TOTAL  CAST,    $16,323 

Bond,    $8200.      Sureties,    W.    M.    Stalker 

and  Paul  N.  P.  Merner.    Limit.  110  days 

from    July      11,    1924.      Forfefit,      none. 

Plans  and  specifications  filed. 


iJay.   July   26,   1921 


BUILDING     AND     ENGINEERING 


ItESIPEMK 

riLL.A    VISTA    KOAD    near    lOvoi  Krct-n. 
,       All   work   fur  one-atory   frnnie   ics- 
I       Idence  iind  saragv. 
Iin-ner — (J.   Mancuso,   lOvergreen,   Cal. 
-,...|.,.oi_Wolfc  &  Higglns.  93-1)6  Au- 
!al»   BldK.,   San   Jose. 
,,tor — Df  Cola  &  Woldon. 

;   July   18.   '24.     Dated  . 

i...uKh    floor    In $2212.50 

Frame  up 2212.50 

Brown  coat  plaster  on 2212.50 

Building  completed    2212.50 

'  Usual    3.'>    days 29,-iQ.OO 

TOTAL  COST,  $11,800.60 
<ond,  $11,800.  Sureties,  V.  De  Cola  and 
Vm.  F.  Serpa.  Limit,  90  days  from 
uly  18,  1924.  Forfeit,  none.  I'lans  and 
Specifications  filed. 


iESiniCNCK 

.  CLINTONIA  AVE.,  bet.  Palm  Haven 
Ave  and  Itlverside  Drive,  Palm 
ll:iv<n  Subdivision,  San  Jose.  All 
Ilk  for  live-room  stucco  residence 
(1  garage. 
'  -li.  ijcliulz,  San  Jose. 
.  c't — None. 

i.tor — K.   L.   Wolfe,   911    Clinlonia 
•  ■.,   San    Jose, 
.luly  16,  '24.     Dated  July  16,  '24. 

■  lie  up    $950 

oat  plaster  on 950 

II  completed 950 

1 1   35  days 950 

TOT.\L  CO.ST,  $3800 
$1900.  Sureties,  F.  D.  Wolfe  and 
Liiupo.  Limit,  90  days  from  July 
'l:4.  Forfeit,  none.  Tlans  and 
rations   filed. 


[.r,lN(5 
:l  A.VCHETT    PARK,    San    Jose.      All 
Hiirk    for    one-story    5-room    dwlg. 
wncr — 1.    B.    Knickerbocker,    33    Nort- 

rldge  St.,  San  Jose, 
rchltect — None, 
.ntractor — William  H.O'Ncil,  50  Sierra 

Ave..  San  Jose. 
led  July   16,   '24.     Dated  July   15,   '24. 

Roof  on   $975 

I  Brown  coat   plaster  on 975 

I  When  completed 975 

Usual  35  days 975 

TOTAL,  COST,  $3900 
>nd,  limit,  forfeit,  none.  Plans  and 
peclflcations  filed. 


COMPLETION  NOTICES 


S.\-\TV    t'L.VR.V     COIATY 


ecorded  Accepted 

luly  16,  1924— W  TENTH  ST.  147.75 
[S  San  Salvador  S  47.25x137.50  Ptn 
I  Lot  4  Blk  4  Range  10  South  San 
;  Jose.  Mabel  Wells  Parker  Dorsey 
.  1  to  whom  it  may  concern.  July  16,  1924 
Kily  16,  1924 — LOT  16  BLK  9  Seale 
I  Addn  No.  2,  Palo  Alto.  Geo  W 
I  Conklin    to    whom    it    mav    concern 

July    15,    1924 

uly    16.    1924— COR.       FIRST       AND 

Fountain  Sts.   rng  S  on  First   53   ft. 

I  &  E  on  Fountain  from  First  St.  165 

.'  ft.,    San    Jose.      Ma.K    Blum    to    H    A 

i  Bridges Tuly    3,    1924 

lUly  16,  1924 — LOT  19  BLK  3,  Ever- 
t  green  Park,  San  Jose.  D  C  Lawson 
I  lo  whom  it  mav  concern.  .Julv  16,  '24 
luly  17,  1924— NO.  596  LOCUST  ST. 
I  Subdivision  of  Lot  4  Blk  46  Uni- 
versity Grounds,  San  Jose.  J.  Fred- 
(  erick    Fetterman    to    whom    it    may 

;  concern    .July    17,    1924 

uly  17,  1924— BEING  SE  20  FT  OF 
27  and  NW  17.70  ft.  of  26  Blk  19 
i  Parkers  Addition  to  E  San  Jose. 
!  R.  E.  Ford  to  whom  it  may  con- 
cern     Julv    16,    1924 

Jly  17.  1924  —  BEING  A  PORTION 
of  Elk  No.  36  and  located  at  528 
I  Everett  Ave,  Palo  Alto.  C.  M.  Stiles 

I  to  R.  J.  Squires    July  11,   1924 

ily-  17,  1924  —  LOT  9  BLOCK  C 
(  Southgate.  Gordon  Armstrong  and 
[James  H.   Walker  to  whom  it  may 

concern     

lilv  18.  1924— LOTS  1  TO  5  inclusive 
and  NE  %  Lot  11  Blk  11,  Palo 
'\jto.  Frederick  A  and  Caroline  S 
I  Wickett  to  whom  it  may  concern.  . 

t  1 July   7,   1924 

Illy  IS.  1924 — SE  FOURTEENTH  & 
.William  Sts.,  lieing  Lot  6,  McCoy 
Add  1 1  inn.  San  Jose.  Maty  K  Acker 
to  whom  it  mav  cnncern.Julv  16.  1924 
iliy  18.  1924— LOT  70  Schiele  Subd 
K?.°.-„^'  ^  '^'^Ps  8  and  9,  San  Jose. 
;v  illiam  P  and  Lena  M  Rogue  to 
"horn  it  may  concern .  .July  17,  1924 
''      19,     1924- LOT    34    Chace     Park 


.\venue  Lots  ( .M  of  Maps  81).  .San 
Jose.  Anna  Aldersun  to  whom  it 
may   concern July   14,    1924 

July  19.  1924 — LOT  7  McCoy  Addi- 
tion, San  Jose.  Bert  K  Kerr  to 
whom   it   may  concern.  .July   K',   1924 

Julv  1!),  1924— S  THIRD  ST.  near 
Santa  Clara  St.  adjoining  I.  O.  O.  F. 
Bldg.,  San  Jose.  Tony  Costa  to 
Me.gna  &  Newell July  ).6,  1924 

July  21,  1924— ON  LOS  GATOS  AND 
Saratoga  Koad,  Santa  Clara  County. 
Mrs.  Alice  K  Howland  to  William 
Meyer July  15,   1924 

July  21,  1924— LOT  2  BLK  23.  Scale 
Add'n  No.  2,  Palo  Alto.  Alva  C 
Dunniway  to  whom  It  may  concern 
July   19,    1924 

July  21,  1924— LOT  13  BLK  45,  Palo 
Alto.  M  C  Ingraham  to  whom  it 
may  concern July  10,  1924 

July  21,  1924— PTN  LOT  4  BLK  6 
University  Grounds,  San  Jose.  Ray 
C  Washburn  to  whom  it  may  con- 
cern  July    21,    1924 

July  21,  1924— LOT  57  Adams  & 
Keller  Sdhvn.  San  Jose.  L  C  Rossi 
to  whom  it  may  concern. July  21.  1924 

July  22,  1924 — LOT  4  BLK  "M"  South- 
gate,  Palo  Alto,  .'\rthur  Drolet  to 
whom  it  may  concern  ..  .Julv  22,  1924 

July  22,  1924— N  '/z  LOT  26  BLK  16, 
Lendrum  Tract,  San  Jose.  Viola  D 
Brown  to  whom  it  may  concern .... 
luly   22,    1924 

July  22,  1924 — LOT  23  BLK  6,  Seale 
Addition  No.  2,  San  Jose.  .John  N 
Wilbur  to  whom  tt  may  concern.  . . 
July    21,     1924 

July  22,  1924— PTN  LOT  6  BLK  23, 
Chapman  &  Davis  Tct  (A-1?),  San 
Jose.  Hazel  M  Lynds  to  whom  it 
may    concern July    22,    1924 

LIENS  FILED 

SAi^TA   CLAHA   COUN'rY 

Recorded  Amount 

July  17,  1924 — LOT  8  DRISCOLL 
Sub  3  B  Maps  71.  Sunset  Lumber  Co 
vs.    Nunzia    Ciraulo     $633.95 

July  17,  '24 — LOT  23  MYRTLE  PARK 
Port  Maps  55,  56.  Sunset  Lumber 
Co.  vs  Bert  Gamble   $120.25 

July  21,  1924 — LOT  24,  Myrtle  Park, 
San  Jose.  Borchers  Bros  vs  Bert 
Gamble  and  M  J  Haas $14.13 

RELEASE  OF  LIENS 


NEWS  39 

Roof   sheeted    2718.75 

Completed   and   accepted 2718.75 

Usual   35   days    3625.00 

TOTAL  COST,    $14,500 
Bond,    $7250;    Sureties,    Standard    Acci- 
dent  Ins.   Co.;   Forfeit,   none;   Limit,   90 
working  days;  Plans  and  specifica- 
tions filed. 

RESIDENCE 

DINGEE   PARK,   REDWOOD  CITY.  All 

work  for  6-room  frame  residence. 
Owner — M.  J.  &  Abbie  M.  McBrearty. 
Architect — None. 
Contractor    —    Harry    W.    Arnold,    137 

Stratford  St.,  Redwood  City. 
Filed  July  15,   1924.  Dated  July  14,  1924 

Frame    up     $1350 

Plastered     1350 

Completed     and    accepted 1360 

Usual  35  days   1350 

TOTAL  COST,  $5400 
Bond,  Forfeit,  none;  Limit,  60  working 
days;  Plans  and  specifications,  none. 
« — 

COMPLETION  NOTICES 


S.^NTA        CLARA       COUNTY 


Recorded  Amount 

July  21.  1924— LOT  22,  Myrtle  Park, 
San  Jose.  Sunset  Lumber  Co  to 
Bert     Gamble $.  .760.50 


BUILDING    CONTRACTS 


CONTRA  COSTA  COUNTS 


DWELLING.  1-story  frame.  $3400:  E 
16th  bet.  Macdonald  &  Bissell, 
Richmond;  owner,  P.  Fassenero, 
1600  Macdonald.  Richmond;  con- 
tractor, M.  Perino,  217  Fairmont, 
EI   Cerrito. 

RAISE  1-story  frame  for  plat,  $2000;  N 
Clinton  bet.  23rd  and  25th,  Rich- 
mond; owner,  Geo.  Dabqvich,  1829 
39th,  Richmond. 

DWELLING,  ont-story  frame.  S2000; 
W  30th  St..  bet.  Clinton  and  Garvin 
Sts..  Richmonrl:  owner.  Sn^'Wrton  .fe 
Billington.  2569  98th  Ave.,  Oakland. 

DWELLING,  one-story  frame,  $3350;  E 
17th  St..  bet.  Barrett  and  Roosevelt 
Sts..  Richmond;  owner,  P.  T.  Storey 
556  17th  St.,  Richmond;  owner.  D. 
A.  Dodge,  Cor.  37th  and  Esmond 
Sts,,    Richmnnrt 


BUILDING    CONl'RACTS 


SAN   MATEO    COUNTY 


RECORDED 

STORE 

BROADWAY  AND  PALOMA  Being  Lot 

1.  32  &  33  Blk  16  Burlingame  Grove 

All    work    for    reinforced    concrete 

store    building. 
Owner — John  Tunnicliffe,  1521  Cypress, 

Burlingame. 
Architect— Chas  F.  Strothoff,   2274  15th 

St..  San  Francisco. 
Contractor — C.     H.     Bessett    Bldg.     Co., 

Kellv.    Burlingame. 
Filed  July  16,  1924.  Dated  July  15.  1924, 
Steel   installed    $2718.75 


SAN   MATEO    COUNTY 

Recorded  Accepted 

July  18,  1924 — NB  90  LOT  1  BLK  H 
Wooster  Whitter  and  Montgomery 
Sub  Redwood  City.  Wm.  P.  and 
Mary  L.  Hogan  to  whom  it  may 
concern   July  5,  1924 

July  17,  1924— PORT  LOT  227  SAN 
Mateo  Park.  Charle  Hammer  and 
Hugo  Hultberg  to  whom  it  may 
Concern    July   15,    1924 

July  17,  1924 — PORT  LOT  258  &  269 
San  Mateo  Park  No.  3.  Sterling  In- 
vestment Co.  to  whom  it  may  con- 
cern     July   12,    1924 

July  17.  1924— LOT  16  BLK  37  EAS- 
ton  No.  2  Burlingame.  John  P. 
Daley  to  whom  it  may  concern.... 
July    17,    1924 

July  17,  1924— LOT  8  BLK  6  HIGH 
School  Park  So.  San  Francisco. 
John  O.  and  Nellie  Steele  to  whom 

it  may  concern July  17,   1924 

« 

LIENS  FILED 


SAN    MATEO    COUNTY 


Recorded                                               Amount 
July    20,    1924— LOT   7    ELK    8  BLOS- 
som  Heath  Manor.  W.  S.  Nelson  vs 
E.  H.  &  Helen  Amos   $50.97 


RELEASE  OF  LIENS 


SAN   MATEO    COUNTY 


Recorded  Amount 

July  16.  1924— NO  LOCATION  GIVEN 
Ingvard    Sorensen    to    C.    L.    Eck- 

hart     $710 

July  S,  1924— LOT  9  BLK  61  EAIS- 
ton  Add.  No.  7  Burlingame.  D.  C. 
Palomountain  to  Walter  E.  Schutz 
$400.58 


BUILDING  CONTRACTS 


SAN  JOAQUIN  COUNTY 


DWELLING  and  garage,  $3500;  1140 
West  Rose,  Stockton;  owner,  J. 
Eric  Johnson. 

SPIOWER  ROOM  and  remodel  Stockton 
high  school.  $7500;  E  Vine,  Stock- 
ton; owner,  Stockton  School  Dist., 
Stockton;  contractor,  H.  E.  Vickroy 
1122  N  Commerce.  Stockton. 

REMODEL  Stockton  High  School,  $10,- 
000;  E  Vine,  Stockton;  owner, 
Stockton  School  District,  Stockton; 
contractor,  H.  E.  Vickroy,  1122  N 
Commerce,  Stockton. 

DWELLING.  $5000;  No.  211  E-Willow 
St.,  Stockton;  owner,  F.  W.  Dietrich 
529  E-Fremont  St.,  Stockton;  archi- 
tect, none:  contractor,  J.  T.  Lewis 
&    Son,    245    S   American    St.,    Stktn. 

DWELLING  and  garage,  $5000;  No. 
1235  W-Acacia  St.,  Stockton;  own- 
er, D.  Vaio,  224  S-Sutter  St.,  Stock- 
ton. 

DWELLING.  $2800;  No.  8  W-Poplar  St., 
Stockton;  owner,  M.  K.  Kelly,  1746 
W-Acacia  Ave..    Stockton. 


Hospital  Inspection  Trip  and  Barbe- 
cue at  Liverinore,  July  31.  Reserve  the 
date. 
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COMPLETION  NOTICES 

SAN  JOAftUIN  COUNTTi 

Rpcorded  Accepted 

?uly  17.  1924-LOTS  37  AND  39  BLK 

4,    Map      of    ,      Stockton.      A    V 

Faight  to  A  V  Faight.  •■  J"}7  !*•  l^^l 
July  19,  1924— LOT  32  PLAT  OF  THE 
McKinley  Tract,  being  the  sub- 
division of  lot  C  of  county  survey 
No.  3404  in  section  10  of  Rancho 
Del  Campo  de  los  Franceses.  Jose 
A.    Herrera    to    William    Ecker. ... 

July    17,    1924 


DWELLING,     2-story    8- 
rage,     $12,500;     No. 
Sacramento;    owner, 
2601  K  St.,  Sacramei 
P.    R.   Opdyke,    1009 

DWELLING,  i-story  4- 
rage,  $3500;  No.  210 
ramento;  owner,  To 
U  St.,  Sacramento; 
M.  Corey,  1423  O  St., 


room  and  ga- 
1061  45th  St., 
G.  W.  Barnes, 
ito;  contractor, 
7th  St.,  Sacto. 
room  and  ga- 
5  15th  St.,  Sac- 
ny  Bablch,  806 
contractor,  F. 
Sacramento. 


LIENS  FILED 

SAN   JOAftUIN   COUNTY 

Recorded                                               Amount 
July    17     1924— NW    'i    OF   NE    Vi    of 
Sec  11.  T  2  S,  R  7  E.  Stockton.  John 
A  Boberg  vs  J  S   Garcia ^979.08 

BUILDING  CONTRACTS 

SACRAMENTO  COUNTY 

DWELLING,  1-story  5-room  and  ga- 
rage, $3450;  1808  W,  Sacramento; 
owner,  Geo.  R.  Gomez,  2420  18th, 
Sacramento;  contractor,  F.  E.  Ter- 
ra   1712    W,   Sacramento. 

DWELLING.  1-story  6-room  and  ga- 
rage, $4000;  owner,  W.  P.  Cippa, 
2560    27th,   Sacramento. 

DWELLING,  1-story  5-room  and  ga- 
rage, $4000;  1709  D,  Sacramento; 
owner  K.  Capura,  1801  D,  Sacra- 
mento; contractor,  D.  Tatti,  2118  O 

FRAME  ^BlSg.;  $3000;  5217  V,  Sacra- 
mento; owner.  W.  A.  Hall,  4327  T, 
Sacramento.  »c.inn 

DWELLING  1-story  and  garage  $5400, 
1211  38th,  Sacramento;  owner,  J. 
Richards,  1330  J,  Sacramento;  con- 
tractor,    W.     R.     Saunders,     2614     I, 

GENERAL  REPAIRS,  $7270;  1025  8th, 
Sacramento;  owner,  Clunie  Estate, 
contractor,  Geo.  D.  Hudnutt,  Calif. 
Fruit   Bldg.,   Sacramento. 

DWELLING,  2-story  and  garage  $25^ 
000;  owner.  Royal  Miller,  1615  M, 
Sacramento;  contractor,  Geo.  W. 
Hudnutt.  ,^rnn- 

DWELLING,  1-story  frame,  $2500, 
owner.   B.   Bozaich,    1420    P,   Sacra- 

DWELLING,  1-story  frame,  $3000;  1514 
31st    Sacramento:   owner,   M.  isilva, 
1725    29th,   Sacramento;   contractor, 
M    F    Terra,    2315    9th,   Sacramento. 
GENERAL  REPAIRS,     ?2300;     1424     R, 
Sacramento;    owner,    A.    Sims,    1800 
15th    Sacramento;  contractor,  O.  ±i. 
Newman,  1012  24th,  Sacramento. 
DWELLING,  1-story  frame,  and  garage 
$6000;  1374  44th,  Sacramento;  own- 
er   J     E     Keegan,    2231    K,    Sacra- 
mento;   contractor,    H.   W.    Robert- 
son. 2633  5th  Ave.,  Sacramento. 
DWELLING,   1-story  and  garage,  »4200 
517  38th,  Sacramento;  owner,  R.  A. 
Gunther,    51st   and   H,    Sacramento; 
contractor,   Thos.   B.   Hunt,   2926   S, 
Sacramento.  ^ncnn- 
DWELLING,     1-story     5-room,        $2600, 
5''32    T,    Sacramento;    owner,   i±.   L. 
Porter,   5232   T,  Sacramento. 
DWELLING,  one-story  4-room  and  ga- 
rage,  $3600;  ;   owner.   Flora   H. 

Moeller,  3310  M  St.,  Sacramento; 
contractor,  M.  Furtado,  2423  18th 
St.,  Sacramento. 
DWELLING  1-story  5-room  and  ga- 
rage, $4000;  No.  1416  35th  St.,  Sac- 
ramento; owner,  V.  L.  Kerndell, 
2701  Donner  Way,  Sacramento; 
contractor,  V.  D.  Crane,  No.  Sacto. 
DWELLING.  1-story  5-room  and  ga- 
rage, $3300;  No.  3316  I  St.,  Sacra- 
mento; owner,  Clifford  Friburg; 
contractor,  Martin  &  Sons,  1417 
19th  St.,  Sacramento. 
DWELLING,  1-story  6-room  and  ga- 
rage, $6500;  No.  2939  29th  St.,  Sac- 
ramento; owner,  B.  Wilson,  1015  V2 
16th  St.,  Sacramento;  contractor,  G. 
L  Eckman,  1625  18th  St.,  Sacto. 
DWELLING.  2-story  6-room  and  ga- 
rage,  $6500;  No.  3053  25th  St.,  Sac- 
ramento; owner,  Frisaa  V.  Hard,  S. 
F  Blvd.,  Sacramento;  contractor. 
e'  D  Brier,  2809  S  St.,  Sacto. 
APARTMENTS  (4)  2-story  3-room  each 
$5000;  No.  1416  6th  St..  Sacramento; 
owner,  John  Vanlna,  1721  I  St., 
Sacramento. 


COMPLETION  NOTICES 

SACRAMENTO    COUNTY 

Recorded  Accepted 

July  15  1924— NO.  1540  THIRTY- 
seventh  St.,  Sacramento.  Albert  F 
Zangerle    to    whom    it   may   concern 

July   a.    1924 

July  i'i,  1924— LOT  84  EAST  SACRA- 
mento  N.  J.  Baldocchi  and  Joseph 
Antlnozzi  to  whom  it  may  concern 

July  15   ,1924 

July  i'e',  ■l924— LOT  1449  W  &  K  TCT 
30.  J.  J.  Mase  to  whom  It  may  con- 
cern        J"iy  ^^1-  ^^^* 

July  17,  1924— LOT  3  and  W  10  ft. 
Lot  4  O  P,  4th  and  5th  Sts.,  Sacra- 
mento. Buddhist  Church  of  Sac- 
ramento to  whom  it  may  conce-rn.  . 

July'  '21', '  i924— lot'  Vs'  EAST  TERK. 
A.  S.  Hackett  to  whom  It  may  con- 
cern     July    1.    1924 

« 

LIENS  FILED 


SACHAMBNTO   COUNTY 

Recorded  ,    „.^   Amount 

Julv  17,  1924— LOT  44,  Oak  Ridge  Ac, 
Sacramento.  Sacramento  Plumbing 
Supply   Co   vs      Harvey  and      Ida   M 

Lg  Y I  g  $ .-)  4 . 4  U 

July  18,  1924— LOT  10  BLK  4  WOOD- 
lake.  Sunset  Lumber  Co.  ys  George 
E    Moore  and  Edna  Mae   (ux).$141.95 

-♦ 

BUn^DING    CONTRACTS 

FRESNO   COUNTY 

RECORDED 

BANK   BLDG.  ^,       .^ 

LOTS      26    TO      32    BLK      83,      Fresno. 

Plumbing      on      15-story      Class      A 

bank  and   office  building. 
Owner — Pacific  Southwest   Realty  Co. 
Architect  —  R.    L.    Felchlin,    Patterson 

Bldg  ,   Fresno. 
Contractor  —  Barrett-Hicks      Co.,    1031 

Broadway,  Fresno. 
Filed  July  19,  '24.     Dat,e^^Apr.^lS,  ^24.^^ 

Bond,    $ .      Limit.    90   days.      Forfeit, 

plans  and  specifications,  none. 

LINOLEUM  ON  ABOVE. 

Contractor — Bonded  Floors  Co.,  370  2nd 

St.,  San  Francisco. 
Filed  July  19,  '24.     Dated  Apr.|0,   ^2^4.^^ 

Bond,   $ .     Limit,   120  days.     Forfeit, 

plans    and    specifications,    none. 

PAINTING  ON  ABOVE. 

Contractor— D.     Zelinsky     &     Sons,     165 

Grove    St.,    San   Francisco. 
Filed  July   19,   '24.      Dated  June  17,     24. 
icuea  Juiy  TOTAL    COST,    $4063 

Bond.  $ .     Limit,   120   days.     Forfeit, 

plans  and  specifications,  none. 


MARBLE  WORK  ON  ABOVE. 
Contractor  —  Jos.   Muslo   Sons-Keenan 

Co.,  535  North  Point  St..  S.  F. 
Filed  July  19,  '24.     Dated  Apr.  30,  '24. 

TOTAL  COST,    $18,000 

Bond,  $ .     Limit,  120  days.     Forfeit, 

plans   and   specifications,   none. 

ORNAMENTAL       IRON       WORK       ON 
above.  .     ,,  .   ,  . 

Contractor — California  Artistic  Metal  ft 
Wire  Co.,  349  7th  St..  San  Francisco 

Filed  July  19,  '24.     Dated  Apr.  30,  '24. 

TOTAL  COST,  22,85* 

Bond,   $ .     Limit,   120  days.     Forfeit, 

plans  and  specifications,  none. 

MILL   WORK   ON   ABOVE. 

Contractor — Fresno  Planing  Mill,  H  and 

Monterey    Sts.,   Fresno. 
Filed  July  19,  '24.     Dated  Apr.  30.    24 

TOTAL   COST,    $7076 

Bond,  $ .     Limit.  120  days.     Forfeit, 

plans  and  specifications,  none. 

TILE  WORK  ON  ABOVE. 

Contractor — Fresno   Marble   &   Tile  Co., 

1357  J  St.,  Fresno. 
Filed  July  19,  '24.     Dated  Apr.  30,    24. 

TOTAL   COST,    $1232 

Bond,  $ .     Limit,  120  days.     Forfeit, 

plans  and  specifications,  none. 

PLASTERING  ON  ABOVE. 

Contractor — Fred  Willis. 

Filed  July  19,  '24.     Dated  May  6,    24. 

TOTAL   COST,    $43,285 

Bond,   $ .     Limit.   120  days.     Forfeit, 

plans  and  specifications,  none. 

ADDITION  ^  ,,, 

LOCATION   NOT    GIVEN.,    Fresno.      AH 

work  for  addition  to  school  bldg. 

Owner — Caruthers    Union    High    School 

District.  „  „ 

Architect — E.  J.  Kump,   544  College  St., 

Fresno. 
Contractor — W.    T.    Harris. 

Filed,   .      Dated,   . 

As    work    progresses 75% 

Usual    35    days -.Jalance 

TOTAL  COST,  $5449 
Bond,  $4096.  Surety,  Fidelity  Deposit 
Co.  of  Marvland.  Limit,  Sept.  5,  1924. 
Forfeit,   plans   and   specifications,   none. 

STORE  BUILDING,  $2200;  1738  Hazel- 
wood,  Fresno;  owner,  John  Pfeli. 
2339  S  Cherry,  Fresno;  contractor, 
Chris  Sommers,  Jr.,  2375  Roee, 
Fresno.  „      „ 

DWELLING.  $2150;  2268  Lilly  St..  Fres- 
no; owner.  Henry  Groth;  contrac- 
tor,  Chris  Sommers  Jr..   2375  Rose, 

ALTERATIONS  to  oil  station.  $3000; 
Parrellel  &  Hamilton  Aves.,  Fres- 
no; owner.  Shell  Co.,  of  Cal.,  Brinx 
Bldg.,   Fresno. 


I 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  SIXTH  Street 


COMPLETION  NOTICES 

FRESNO   COUNTY 

Recorded  Accepted 

July  15,  1924— LOTS  48,  49  AND  50. 
Speedway  Tract,  Fresno.  Marie  F 
Meyer  to  whom   it   may  concern... 

Julv   10.   1924 

Juiv'is,  i'9'2'4— LOTS  13  AND  14,  High 
Addition  Annex  No.  5,  Fresno. 
Geo  E  May  to  whom  it  may  concern 

Julv   14,    1924 

July' i5,"l '924— LOTS  11  AND  12.  High 
Add  Annex  No.  5.  Fresno.  Geo  E 
May  to  whom  it  may  concern...... 

July  14.   1924 

July' i5,"l924— LOTS  12  AND  13  BLK 
17,  North  Park  Extension,  Fresno. 
Carsten  Sonniksen  to  whom  it  may 

concern  July    10,    19i4 

July  16,  1924— LOTS  3  AND  4  BLK  9. 

College  Park,  Fresno.     A  R  Eklund 

to  whom  it  may  concern  .July  1^  1924 

Julv    17,    1924— LOTS   1    TO   4   BLK   2, 

Oakwood.  Antoine  Franke  to  whom 

it  may  concern ^uly   14    19^4 

July  17,  1924— E  %  OF  W  %  LOT  9, 
Blossom  Park,  Fresnto.  Robt  J 
Hastings  to  whom  it  may  concern. 

July  15,  1924 

Ju'ly'i7."l924— LOTS  10  AND  11  BLK 
1,  Claremont  Park,  Fresno.  J  B 
Saylor  to  whom  it  may  concern... 

Juiy  15,   19^4 

Ju'lv' i7,"l'9'24— W    %    LOT   16  BLK   17 
Blackstone  Villa,   Fresno.     Everett 
S  Minard  to  whom   it  may   concern 
July   15,   19.i4 


Saturday,   July  28,   1924 
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July  17.  1924— LOTS  1  AND  2  BT.K  r,8. 
K  H  His,  Fri-siio.  N  and  I,:i\vra  La 
Notla   t..  W   A   liiTaii lulv    IS.   1924 

July  IS,  1924—4001  WASHINGTON 
Ave,  Fresno.  A.  C.  Younfr  to  G.  P. 

Nixon    July    17,    1924 

ilv  IS,  1924 — LOT  15  BLK  10  Lisen- 
liy  Tract.  G.  J.  Klrgeorge  to  whom 
it   may  concern July    18,    1924 


LEBNS  FILED 


FRESNO   COINTK 


Recorded  Amount 

July  15,  1924— NK  50  FT.  OF  S\V  110 
ft.  c.f  Villa  Lot  1.  Frcy's  Ad<lition, 
Stlnia.  Citizens  Lumber  Co  vs  Kobt 
Kngllsh    $223 

.Icilv  16,  1924— LOTS  1  AND  2  BLK 
58,  K.  1!.  Hts.,  Fr«snr>.  W  A  Beran 
vs  Lawra  and  Nii..la  La  .Vott.i  .  .  $1670 

I  lily  18.  "24- LOTS  4,  5  BLK  1  PALM 
Hts.  J.  K.  Wright  vs  W.  Bandy  and 

Valley   Bldg.  &   Inv.   Co $85 

ily  19,  1924— LOTS  21  AaND  22  BLK 
:i.  Normal  Vista,  Fresno.  J  D  Hal- 
steud  Lumber  Co   vs  C  has  L  Fetter 

.t  ux   ?532 

ity  21,  1924— LOTS  41  AND  42  BLK 
nil,  College  ParU,  Fresno.  Routt 
Lumber  <"o  vs  M  V  Doss ?909 


«;iu':at  stiff — in  t — 

From  Italy  comes  the  promise  of 
liquid  light  through  radium.  A  half- 
pint  bottle  will  last  seven  years  and 
give,  off  a  light  rivalling  the  brilliancy 
of  the  sun.  But  the  radium  necessary 
t-i  malie  the  liquid  would 'cost  half  a 
liillion   dollars. 


III(;HU'AY    K.NUOItSUU 


The    Kern   count.v   board    of  supervis- 
s  has  endorsed  the  Matilija  Highway 
I'lject  and  has  passed  resolution  call- 
lu;   upon    the    State    Highway   Oommis- 
111    to   favor   the   early   completion   of 
li.s  route  to  the  coast. 
It  is  slated  the  route  viill  be  50  miles 
iTi  Tcjon  canyon  to  Fillmore.     A  road 
'•rn    Taft    ,and    Maricopa    through    the 
-  in    l^medio    canyon    will    intersect    the 
Highway,    thereby  affording  one   of   the 
most    scenic    and    easiest    routes    from 
the   San   Joaquin   Valley   to    the   south- 
ern beaches. 

A  million  dollars  of  U.  S.  Forestry 
funds  may  be  available  fur  building  the 
road,    according    to    reports. 


IIV 


The  exchange  value  of  the  American 
dollar  in  "closed  shop"  building  con- 
struction is  reported  to  be  52  cents, 
whereas  in  buying  an  automobile  and 
u  cessories,  the  consumer  receives 
I'out  Jl.ln  in  value  for  each  dollar, 
impared  to  prewar  prices,  on  account 
of   the   "open   shop"    metal   trades. 


Plant  of  Chipman  Chemical  Com- 
pany, 3  miles  east  of  Martinez,  recent- 
ly destroved  bv  fire.  Loss  is  estimated 
at  $200,000.        , 


MIMMIM         ,«irKriFir.VTIONS         Fon 

iii(;iiw.\Y   F.NciiM':eRi\G   ro.si- 

TIONS 


The  National  Hcsearch  Council, 
through  Us  Advisory  Board  on  High- 
way Research,  has  recently  Issued  as 
Bulletin  45,  a  unique  report  on  "Mini- 
mum Specifications  for  Highway  Engi- 
neering Positions."  The  report  was 
lirepared  by  a  special  committee  ap- 
pointed by  the  American  Association  of 
Engineers.  This  committee,  with  Mr. 
A.  B.'.Mcnanlel  as  Chairman,  has  had 
the  oflicial  co-operation  of  the  United 
States  Bureau  of  Public  Roads  and  of 
several  State  Highway  Commissions 
and   Municipal   Bureaus. 

The  report  lists  the  essential  quali- 
fications for  the  filling  of  17  typical 
highway  engineering  positions.  It  also 
presents  a  series  of  117  actual  prob- 
lems which  have  arisen  in  the  every- 
day work  involved  in  carrying  out  the 
duties  of  the  various  positions.  The 
solutions  used  are  given  in  some  in- 
stances and  are  available  for  all  the 
problems. 

This  report  will  be  of  particular 
value  to  those  who  teach  young  engi- 
neers, who  employ  the  services  of  high- 
way engineers  or  who  are  in  any  way 
charged  with  the  administration  of 
highway  engineering  organizations.  It 
is  intended  to  be  of  practical  service 
to  those  concerned  with  the  proper 
selection,  assignment,  promotion,  trans- 
fer or  training  of  highway  engineers. 

This  book  of  105  pages  with  32  line- 
cuts  and  numerous  tables  may  be  ob- 
tained from  the  Washington  Oflice  of 
the  National  Research  Council  for  $1.00. 


H.  C.  Duell,.  construction  engineer,  is 
to  be  employed  by  the  Oakland  Board  of 
Education  to  aid  in  settling  the 
squabble  over  alleged  faults  in  the 
construction  of  the  Roosevelt  and  Mc- 
Clymonds  school  buildings.  This  wf-s 
decided  at  a  recent  board  meeting  with 
Fred  Campbell  and  Georgia  Ormsby. 
directors,  casting  dissenting  votes.  In 
opposing  the  action,  Campbell  and  Mrs. 
Ormsby  asserted  that  the  board  has 
its  own  engineer  for  such  work  and  if 
outside  consulative  advice  is  considered 
necessary,  Wilfred  N.  Ball,  ex-superin- 
tendent of  construction,  should  be  ap- 
pointed. 

The  appointment  of  DucU  is  the  re- 
sult of  the  grand  jury  investigation. 
President  Hatch  stating  that  the  co- 
operation of  the  board  was  asked. 
Campbell  complained  that  a  direct  re- 
quest had  not  been  received  from  the 
grand  jury  in  the  form  of  an  offiL-i.Tl 
communication. 


Follow  the  orowd.  U.  S.  Veterans' 
HoKpital  In.speotion  Trip  w-ith  Barbe- 
ene.      Liverniore.     Thursday,  July  31. 


HarBpn  (EnuHtr«rttou  l^portH 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
SJ8    MIS.XIOJV    STREET  SAN     FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Compeny 

GK.NKUAI,    UMBER   YARD 

Pry  Kiln  Capacity,   10  Million  Feet  per  Annum 

ni-iirr:il     Mill     niid     Cahhiel     ^•ork.     Stock     Doom.    Sash 

l--ri.io«-«    ni.o     Moi.Idinar« 

JERROLD   AVE.  &   VARNBVELD  AVE. 

Mission  901-902-903-904                                       San  Francisco 

J.         WALKER.         CONTR.VtTTOR, 
NA.MED     AITO.MOBILE     ASS'N. 
DIRECTOR 


W.  T.  Sesnon  of  San  Francisco,  presi- 
dent of  the  California  State  Automobile 
.\ssoclatlon  and  P.  J.  Walker  of  Oak- 
land, director  and  former  president  of 
the  Association  were  elected  directors 
of  the  American  Automobile  Associa- 
tion at  its  annual  convention  in  De- 
troit last  week,  according  to  an  an- 
nouncement made  in  San  Franicsoo. 
Walker  was  also  named  a  vice-presi- 
dent of  the  A.  A.  A.,  a  position  he  has 
held   for  many   years. 

Sesnon  is  president  of  the  Federal 
Reserve  Bank  and  a  prominent  San 
Francisco  capitalist.  Walker  is  a 
prominent  building  contractor  of  San 
Francisco.  Both  men  have  been  active 
for  many  years  in  directing  the  ac- 
tivities of  the  California  State  Automo- 
bile Association  which  is  now  the 
largest  of  almost  1,000  automobile  clubs 
affiliated  with  the  American  Automo- 
bile Association. 


GERMANS       USE    SLAG      FROTH      TO 
MAKE    BRICK 


German  industrialists  have  succeeded 
in  making  a  good  quality  of  brick  from 
slag  froth,  which  until  lately  was  con- 
sidered absolute  waste.  The  develop- 
ment especially  of  heat  insulating 
brick  from  this  material  is  considered 
somewhat  of  a  triumph  in  German  en- 
gineering circles. 

The  froth  from  the  slag,  after  it  has 
been  blown,  first  is  passed  between 
water-cooled  rollers,  and  then  is 
molded  to  the  desired  shape.  The  pro- 
duct that  results  is  in  high  degree  heat 
insulating,  and  also  is  impermeable.  It 
is  expected  that  large  scale  production 
will  be  established  as  soon  as  the  man- 
ufacturing process  has  been  stand- 
ardized. 


SOME  ORDERS 


Trade  was  bad  with  the  lumber  mer- 
chant and  so,  as  he  sat  brooding  in 
his  office  one  morning,  wondering  how 
he  was  going  to  pay  the  rent,  he  was 
delighted  to  welcome  a  quiet  looking 
young  man  who  entered  and  inquired: 

"Do   you   sell    beech    wood?" 

"Yes,  sir,"  replied  the  merchant,  with 
alacrity.  "We  can  supply  it  in  any 
quantity.     In   logs  or  otherwise." 

"Oh,  I  don't  want  so  much  as  that," 
replied  the  young  man.  "I  just  want  a 
bit  for  a  violin  bridge." — Everybody's. 


COSTLY   REPAIRS 


"This  fellow  Skinem  tried  to  tell  me 
that  he  has  lived  in  one  house  for 
twelve  years  and  has  never  paid  a  cent 
for  repairs,"  said  Emith.  "Do  you  be- 
lieve that?" 

"Indeed  I  do,"  replied  Jones,  sadly, 
"I'm  the  man  who  did  his  repair  work." 


Phone  Franklin    3400 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 
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A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  and  Inside  House  Paints 

Rubber  Cement  Floor  Paint 

Concreta 

Washable  Wall  Finish 

Pioneer  Shingle  Stains 

Porch  and  Step  Paint 

Decoret  (Varnish  Stain) 

Silkenwhite  Enamel 

Fuller  Oil  Stains 

Factory  White  Enamd 

Fullerwear  Spar  Varnish    (for 

inside  and  outside) 
15  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror  Paint   and   Varnish 

,  Remover 
Pioneer  White  Lead 


GLASS 


Plate  Glass 

Window  Glass 

Ornamental  Glass 

Mirrors 

Beveling 

Polishing 

Silvering 


Estimates     furnished     on     request 

W.  p.  FULLER  &  CO. 


301  Mission  Street 


San  Francisco 


Phone  SUTTER  4400 


Fuller  Branches 


OAKLAND 
SACRAMENTO 
STOCKTON 
FRESNO 


LOS  ANGELES 
HOLLYWOOD 
PASADENA 
LONG    BEACH 


SAN    DIEGO  PORTLAND 

SANTA  MONICA  BOISE 

SAN  BERNARDINO  WALLA   WALL.A 

SANTA   ANA  SALT  LAKE  CITY 


SEATTLE 
TACOMA 
SPOKANE 
YAKIMA 
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Heavy  Dut^l 


Remixes  Concrete 

When  materials  have  passed  through  mixing  process 
once,  and  come  to  discharging  side  of  the  dnim, 
the  reversed  discharge  chute  sprays  them  back  to 
the  charging  side  for  repeated  trips  through  the  5- 
action,  remixing  process.  This  spraying-showering 
action,  at  the  same  time  prevents  separation  of  aggre- 
gate according  to  size.  To  the  last  shovelful  of  every 
batch,  Koehring-mixed  concrete  is  uniform,  re-mixed 
concrete — dominant  strength  concrete — and  to  every 
last  casting  and  bearing,  the  Koehring  is  the  heavy 
duty  mixer  of  trouble-proof,  long  service  life. 

Capacities 

Construction  Mixers:    10,  14,  21,  28  cu.  ft.  mixed  concrete. 

Write  for  Catalog  C  000. 
Pavers:    7,  10,  14,  21,  32  cu.  ft.  mixed  concrete.    Write  for 

Catalog  P  000. 
Dandie:    Light  mixer,  4  and  7  cu.  ft.  mixed  concrete;  power 

charging  skip,  or  low  charging  platform.     Light  duty 

hoist.    Write  for  Catalog  D  000. 


KOEHRING 

MILWAUKEE 


COMPANY 

WISCONSIN 


(l)  Blade  cuts  through  materials  with 
churning  action.  (2)  Blade  carries  ma- 
terials up,  spilling  down  again  against 
motion  of  drum.  (3)  Materials  hurled 
across  diameter  of  drum.  (4)  Materials 
elevated  to  drum  top  and  cascaded  down 
to  reversed  discharge  chute  which  (5), 
with  scattering,  spraying  action,  show- 
ers materials  back  to  charging  side  for 
repeated  trips  through  mixing  process. 


♦•SOMETHING    NEW" — Dandie  Mixers  In  Stock  With  Rubber  Tired  Wheels. 

HARRON,   RICKARD  (b  McCONE   CO. 
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KLAMATH     DAM     CONSTRUCTION     IS 
!  HELD  LEGAL 


I  "The  Electro-Metals  Company  of  San 
I  Francisco  has  the  legal  right  to  pro- 
j  ceed  with  the  construction  of  dams  on 
;  the  Klamath  river  so  far  as  I  know," 
'  says  Edwin  Hyatt,  Jr.,  acting  chief  of 
I  the  state  division  of  water  rights. 

Hyatt  gave  his  opinion  when  shown 
statements  made  by  Frank  M.  Newbert 
and  R.  B.  Duke,  president  and  attorney, 
'  respectively,  of  the  state  fish  and 
I  game  commission,  that  the  preliminary 
I  permit  recently  granted  to  the  San 
j  Francisco  company  by  the  federal 
power  commission  would  not  alter  the 
status  of  the  Klamath  river  contro- 
i  versy  because  the  company  did  not 
!have  any  water  rights  on  the  river. 
I  "The  State  Division  of  Water  Rights 
I  has  issued  permits  to  the  Eleotro- 
iMetals  Company  to  divert  water  from 
jthe  Klamath  and  build  dams  on  the 
]  river,"  Hyatt  said,  "and  I  don't  see,  nor 
I  does  the  attorney  for  the  division,  that 
ithe  suits  brought  by  the  game  com- 
Imission  to  invalidate  the  permits  have 
•  yet  taken  the  company's  rights  away 
,lfrom   them. 

'  "The  permit  of  the  federal  power 
fCommission  is  not  a  permit  to  divert 
Iwater  or  build  dams,  but  a  permit  to 
'use  the  United  States  lands  through 
jwhich  the  river  flows.  It  was  neces- 
'sary  for  the  company  to  obtain  this 
Ipermit,  but  it  already  had  its  water 
rights  so  far  as  the  division  of  water 
■rights  is  concerned.  It  is  up  to  the 
I  Electro-Metals  Company  to  decide 
(Whether  it  will  go  ahead  with  con- 
Istruction  work  before  the  people  of  the 
(state  vote  next  November  on  the  initia- 
tive measure  to  prohibit  the  building 
of  dams  on  the  Klamath." 


.V.MERICA.V   IXSTITITE  TO  FE.\Tl!RE 
EXPO.SITIOX   OF  INVENTIONS 


Handlers  of  building  materials,  con- 
struction engineers  and  others  in  the 
building  world  whose  activities  touch 
in  any  way  on  the  fertile  field  of  inven- 
tions will  be  interested  in  learning  of 
the  Expositio;i  of  Inventions  to  be 
held.  December  8lh  to  13th  inclusive, 
in  the  famous  Engineering  Societies 
Building,  New  York  City.  The  Ameri- 
can Institute  of  the  City  of  New  York 
is  handling  this  display  through  its 
Inventor's  Section,  with  behind  it  an 
experience  of  ninety-six  years  in 
fostering  and  portraying  American  in- 
dustrial life. 

A  feature  of  the  Exposition  will  be 
exhibits  from  the  leading  American  in- 
dustries showing  developments  of 
various  machines,  utilities  and  process- 
ing methods.  In  all  field  the  ingenu- 
ity of  the  inventor  and  the  part  he  has 
played  in  the  progress  of  America  will 
be  emphasized. 

In  this  display  of  American  inven- 
tions the  American  Institute  will  be 
continuing  with  a  new  emphasis  al- 
most a  century's  encouragement  of  in- 
ventors and  introduction  of  their 
works  to  the  public.  Among  inven- 
tions now  used  throughout  the  world 
that  were  first  displayed  to  the  pub- 
lic at  earlier  AU-American  fairs  of  the 
Institute  are  the  Morse  telepragh,  the 
Hot  lightening  printing  press,  the  Mc- 
Cormick  reaper,  the  Howe  sewing  ma- 
chine, the  Bell  telephone,  the  Colt  re- 
volver, the  Francis  metallic  life  boat, 
and  many  others. 

The  American  Institute  also  estab- 
lished the  first  permanent  exhibit — an 
idea  later  adopted  in  various  indus- 
tries— where  "machines,  models,  speci- 
mens and  drawings"  ^vere  displayed 
to  the  public.  Great  annual  fairs  of  the 
Institute,  begun  in  1828  and  held  at 
such  widely  known  places  in  their 
times  as  Niblo's  Garden,  Castle  Garden, 
Crystal  Palace,  Palace  Garden,  the 
Academy  of  Music  and  Madison  Square 
Garden,  in  New  York  City,  portrayed 
year  after  year  the  advancements  in 
agriculture,  commerce,  manufacturers, 
science  and  the  arts  until,  with  the 
expansion  of  the  country's  business  in 
the  last  quarter  century,  the  idea  de- 
veloped into  the  more  famous  world 
fairs  and  national  and  international 
industrial  expositions  under  various 
auspices   and   managements. 

Arangements  for  the  display  of  work- 
ing models  or  actual  devices  at  the  Ex- 
position of  Inventions  can  be  arranged 
through  a  Committee  of  the  American 
Institute  at  47  West  34  Street,  New 
York  City.  All  proposed  displays  are 
subject  to  approval  by  the  Institute,  it 
being  the  desire  to  show  only  those 
things  of  sound  worth. 


F.  Rolandi  on  a  bid  of  $1,447,681  has 
been  awarded  a  contract  by  the  Merced 
Irrigation  District  to  relocate  approxi- 
mately seventeen  miles  of  the  Yosemite 
Valley  Railroad  at  the  site  of  the  pro- 
posed Exchequer  Dam.  The  railroad 
contract  involves  approximately  925,000 
cubic  yards  of  excavation,  mostly  in 
rock. 

Bent  Brothers  of  Los  Angeles,  bid- 
ding $2,452,079,  the  district  to  furnish 
the  necessary  cement,  were  awarded 
the  contract  to  construct  the  Exche- 
quer Dam   and  power  house. 


TESTS  SHOW  WHY  ENAMELED  IRON 
WARE     WARPS 


The  Bureau  of  Standards  find  that 
enameled  iron  ware  is  much  more 
likely  to  warp  if  the  iron  and  enamel 
have  different  rates  of  thermal  ex- 
pansion than  if  they  expand  and  con- 
tract at  the  same  rate.  Tests  made  at 
the  bureau  have  also  shown  that  warp- 
ing is  less  likely  to  occur  if  the  grease 
is  burned  off  than  if  it  is  taken  off 
with  chemicals,  and  that  warping  is 
apt  to  result  from  sudden,  irregular 
cooling  or  from  failure  to  support  the 
ware  properly  in  firing.  Thin  metal  is 
found  to  warp  more  easily  than  thick, 
but  is  more  easily  straightened. 

The  enamel  used  on  such  ware  has 
for  its  chief  ingredient  a  form  of  glass 
that  is  finely  ground  and  mixed  with 
other  materials  to  form  a  paste  which 
is  applied  to  the  surface  of  the  metal, 
dried  and  fired.  The  firing  causes  the 
glass  to  melt  and  adhere  to  the  metal, 
while  the  other  ingredients  are  dis- 
solved in  it.  Warping  sometimes  oc- 
curs when  fhe  ware  is  cooled  to  room 
temperature  after  firing. 


POWER       IN    BASINS    OF      NEHAI.E1H 
AND  WILSON  RIVERS,  OREGON 

An  investigation  has  recently  been 
made  by  the  U.  S.  Geological  Survey  to 
determine  the  possibility  of  develop- 
ing power  in  the  basins  of  Nehalem 
and  Wilson  rivers,  which  are  within 
easy  transmission  distance  of  Astoria 
and  Portland.  The  area  drained  by  the 
headwaters  of  Wilson  river  receives  a 
mean  annual  precipitation  of  over  130 
in.,  one  of  the  heaviest  in  the  United 
States.  Nehalem  river  basin,  not  far 
north  of  Wilson  river,  receives  a  some- 
what lower  rainfall.  No  good  reser- 
voir sites  were  found,  but  the  heavy 
precipation  sustains  well  the  low-water 
flow.  A  manuscript  copy  of  a  report  by 
Benjamin  E.  Jones  and  Warren  Oakey, 
hydraulic  engineers.  Department  of  the 
Interior,  Geological  Survey,  may  be 
consulted  at  the  office  of  the  Geolo- 
gical Survey  in  the  Interior  Depart- 
ment Building  at  Washington,  D.  C, 
or  at  the  district  office  of  the  Survey 
at  Portland,   606  Post  Office  Building. 


THE      SAFETY     OF     CONCRETE 


An  exceptional  degree  of  security 
from  destruction  of  buildings  and  loss 
of  life  from  tornado,  earthquake  and 
explosions  is  provided  by  the  rigidity 
of  concrete.  The  San  Francisco  earth- 
quake and  fire,  the  Baltimore  fire,  the 
munition  shop  explosion  in  Haliffax 
Harbor,  the  Fergus  Falls.  Minn.,  tor- 
nado, earthquakes  in  San  Domingo. 
Guatemala  and  Japan,  and  numerous 
other  examples  testify  to  the  great  re- 
sistance of  concrete  buildings  against 
destruction  or  serious  damage.  Life 
and  property  are  truly  conserved  by 
such  structures  and  their  occupants 
have  the  assurance  at  all  times  that 
they  enjoy  the  highest  measure  of  pro- 
tection against  the  destructive  forces 
of  nature. — H.  Colin  Campbell  writing 
in  Industry  Illustrated. 


PLANNING  COMMISSION  NAMED 

San  Leandro,  Calif.,  has  appointed 
the  following  to  serve  as  a  City 
Planning  Commission:  A.  B.  Pocock, 
president  of  the  Civic  Center;  Henry 
Hale,  director  of  the  Char..uer  of  Com- 
merce; C.  A.  Cushman,  business  man; 
L.  B.  Stagner,  bank  teller  and  Howard 
Bronstein,  city  trustee. 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


under   way. 

the 

'"'"'It°has"b"e°n"said    that   California   is   destined   to   become    a   thriving  centeT 

rnY;irormod'l7n^c!vilfzation,''povver  and  transportation    and  .^ 

in  turn  is  dependent  upon  the  vision  of  offlc.als  of  P"bl>c  "t  1    f  o-^B^"'^^'^"!^^- 

"When    money   is   spent   in    furthering   the   service    of   a   P"''";    "."";2     t,,„,Z 
communit?!^  it  is  done  because  of  the  belief  of  executive  offlc.als  in   the  future 

°'  '  •.puSHc"uUmy°rompanies  of  California,  after  an  analysis  of  past  and 
present  condUions  and  of  California's  potential  wealth  and  Potential  growth^ 
show  their  faith  in  California's  future  greatness  by  Pl'*<:'"^,^^""te/s  „/a^Great- 
of  dollars  in  such  channels  of  expansion  as  will  meet  with  the  needs  of  a  Great 

"  ''•^FoUowtng  is  a  vision  of  these  companies  depicted  in  ll["l^'>JJ<'l[%'^^^^,l 
cents  now  being  expended  in  construction  costs  on  development  programs 
during  1924:  ,   30  592  469  42 

Pacific  Gas  and  Electric  Company *     <>\^^,'l3^'(;^ 

Great  Western   Power  Company 2s'288'oOO  00 

Southern    California    Edison    Company jn'ooo'ooo'oo 

Pacific   Telephone   and   Telegraph   Company A";«'^''"    iQfi^nnonooO 

southern  Pacific  Co.,  Santa  Fe  Railroad  Co.,  Western  Pacific  Co...    13«.  =  »0'»0»-«;5 

San  Diego  Gas  and  Electric  Company. fi'oOo'nOOOn 

San  Joaquin   Light   and  Power  Corporation - ^oo'ooo'oo 

Midland  Counties  Public  Service  Corporation ^oo'ooo'oo 

Fresno   City   Water   Corporation ^  000000  00 

Yuba   River   Power   Company is'isg'lio  00 

Los  Angeles  Gas  and  Electric   Company l'317'272  00 

Western  States  Gas  and  Electric  Company ]'.'.'..'.'.'.'.    lOO^OOoioOoioo 

Thrgr^nd   total' tor   the  above   i^  $362, 6_53,J)86.09.^^^^    expenditures    on    new 
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ALONG  THE  LINE 


be  en 

An  increase  of  $21,000,000  in  the  assets  of  130  of  the  145  building  and 
loan  associations  in  California  during  the  fiscal  ^ear  ""^'"^^ J^f^'^'^^^'l^i^^^ 
announced  by  Deputy  Commissioner  Moses  Stern  of  the  Buuaing  ana  i^Jdn 
Commrssion  '^Whe'i.  the  reports  of  the  remaining  fifteen  associations  are  com 
niled  the  deputv  commissioner  declared  that  undoubtedly  another  $2,000  000 
would  be  added  to  the  assets.  Twenty  associations  that  are  registered  as  doing 
business  in  San  Francisco  show  total  assets  amoun  ing  to  $1  000,0^(^  The  ,  e 
port  shows  there  has  not  been  a  failure  in  this  state  '"  ''^^  1%^'  '^^'"'^  ^''^ 
Total  assets  of  all  the  organizations  will  approximate  $106,000,000. 

The  annual  report  of  the  Los  Angeles  city  building  departmeiit  for  the 
fiscal  ye^r  ended  june  30,  1924  submitted  to  the  board  of  public  works  by  Chief 
T  2fi/t?,t  T  T  Raokus  shows  60,618  permits  with  an  estimated  valuation  of 
n8ro'72!734  w'ere''.tssTd,  a  g'fn'of   10.6^,er  cent  in   the  number  of  permits  and 

fiscal  year.     Fees  collected  during  the  fiscal  year  amounted   to   ?   55,066    an    - 
crease  of  ?o4,725.10  over  the  previous  fiscal  year.      EM^enses   for  the   fiscal   year 
were  $361,240.43,  making  net   receipts  of    the   department   $93,82d.,i7. 

In  a  rerent  discussion  of  forest  fire  damage  and  prevention,  ?.  U.  /•]""■'■ 
s.lviculuri'sr  wUh''fh:  united    States    Forest    Service    in    Ca^lifornia,    stated      hat 

^r,^d -k- s^^tini^-^  "^?"^515£tH  :;ir  "- 
-\.i^  :^^^^:%^^^^^^  ^---Hi/^SSt^^^r 

due  course  of  time  and  carry  a  second  growth  of  pine  in   all  respeeLs  ch 
?he  virgin  yield    if  not  actually  greater  in  volume   of  timber  produced. 

"Whether  the   slash   and   debris   left   after   logging   '"  ,?^«^te.  n    yellow    pine 

""•Tn^urCaMornia  pine  region  fires  in  slash  are  more  difficult  to  'control    hut 
not'greatly  more  destructive  to  the  young  growth  th.vn  fires  on^  -- 

where  slash  has  been  piled  and  burned       Inburned  slasn,    innee    , 
a  serious  hazard  in  10  years  at  the  most. 


Albert  O'Brien,  a  member  of  the  ar- 
chitectural firm  of  O'Brien  Bros.,  Inc., 
of  San  Francisco,  died  in  St.  Francis 
Hospital,  San  Francisco,  July  21,  fol- 
lowing a  lengthy  illness.  Born  in 
."•an  Francisco,  47  years  ago,  Mr. 
O'Brien  studied  in  Paris  and  later 
practiced  his  profession  in  Cape  Town, 
South  Africa,  with  a  brother.  Return- 
ing to  San  Francisco  he  entered  busi- 
ness with  two  other  brothers,  Walter 
J.  and  Charles  F.  O'Brien.  Besides  his 
brothers,  he  leaves  a  widow  and  a 
sister,  Mrs.  Louis  Jacobs  of  San  Fran- 
cisco. 


The  ■•Economic  l?se  of  Riveted  Steel 
Pipe"  was  the  subject  of  a  paper  read 
bv  J.  W.  Hall,  manager  of  the  Fresno 
liranch  of  the  Western  Pipe  &  Ste<  I 
I'ompany,  at  the  last  meeting  of  th. 
Fresno  Chapter,  American  Associatioi 
.,f  Engineers.  Hall  related  in  detai: 
the  use  of  the  pipe,  from  the  early 
clays  of  California  when  it  was  used  fm 
hydraulic  mining  down  to  present 
modern  applications.  Technical  meth- 
ods of  preserving  steel  pipe,  when  laid 
underground,    were    explained. 


Frederick  S.  Harrison,  Sacramento 
architect,  has  been  given  judgment 
against  the  Herald  School  District  of 
Sacramento  county,  tor  $319.40  and 
cosls.  Architect  Harrison  was  retained 
by  the  Alabama  School  District,  before 
it  was  changed  to  the  Herald  School 
District,  to  plan  and  supervise  con- 
struction of  a  school  building.  He  was 
not  fullv  paid  for  his  services  and  filed 
suit  to  recover  $340.08,  the  amount  he 
alleges  was  due. 


A.  Kempkey,  San  Francisco  consult- 
ing engineer,  has  been  appointed  chiet 
engineer  on  the  Gordon  Valley  water 
pri^ject  for  the  city  of  Vallejo,  succeed- 
ing ('.  E.  Grunsky  of  San  Francisc  ■. 
who  resigned.  Mr.  Kempkey  will  1- 
paid  $9,000  for  his  services,  $2,000  . 
once,  $1,000  on  completion  of  specific. i 
tions  and  $.'iOO  a  month  until  the  r,  - 
mainder  is  paid. 

George  W.  Borden,  Nevada  State 
Highway  Engineer,  was  elected  presi- 
dent of  the  Western  Association  "t 
H:i,hwav  Officials  at  the  organizii- 
tion"s  third  annual  convention  at 
Yellr.wstone  Park.  The  association 
diaws  its  membership  from  eleven  of 
the   «'estern  states. 


the 


John    T.    Francis,    for    the    past    two 

ears    with    the    Street    Department    of 

y   of   Oakland,    holding  the   tem- 

"appointment   of   assistant    chief 

ijaving   inspector   since   July   1,   has   re- 

•■enerl.       The     resignation     is     effective 

August    1. 

■  alifornir.  State  Highway  Commis- 
sion announces  the  completion  of  speci- 
fications for  fifty-five  new  highway 
bridges  to  be  constructed  at  a  cost  ex- 
ceeding  $2,000,000 


C  W.  Koiner,  city  manager  of  Pa? 
d»nt  is  in  Northern  California,  visit i 
citv  managers  to  d'scuss  and  romi^n 
items  confronting  them  in  their  o*^ 
duties. 


■^i 
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ORGANIZATION  NEWS 


Orcanlaatlnna    bavlnc    n    ilirr^-t    com 


tnirtlon   Indnartr^  are   Invited    to   rabnatt 
department. 


nevra   for   pnbllea- 


•X\MI.\ATIO.\      FOU      IHUKf'lOU     OF 
HOi:SI\fi   A>M)l  >»FI> 


The  rallfornlii  Civil  Service  Com- 
ilBBlon,  Korum  Uldg..  .Sacramtiilo,  an- 
i.un<-es  an  examination  will  lie.  held 
horlly  in  San  Kranci.sco  and  bos  An- 
cles for  the  position  of  Director  of 
lousInK,  oporating  under  the  Commls- 
lon  of  Immigration  and  Housing.  The 
osltion  pays  a  salary  of  $2.50  a  month 
•ith  a  po.fsihle  maximum  of  $350. 

The  duties  of  the  position  are,  under 
dminlstrative  direction  of  the  Com- 
lisslon  of  Immigration  and  Housing. 
I  direct  the  work  of  housing  inspec- 
on;  to  be  responsible  for  the  enforce- 
lent  of  the  state  housing  laws;  to  out- 
ne  and  direct  publicity  campaigns  for 
iiie  improvement  of  housing  conditions; 
,  assist  in  the  promotion  of  the  wel- 
ire  of  inhabitants  of  incorporated 
pwns  by  bringing  about  co-operation 
etween  stale  and  municipal  authori- 
es  on  housing  affairs;  to  speak  in 
ubllc  and  to  write  for  publication  on 
latters  relating  to  housing;  and  to 
erform  related  work  as  required. 

Receipt  of  applications  to  take  the 
Ixamination  closes  August  9.  Com- 
'lete  particulars  will  be  furnished  by 
'!.■  commission  on   reciuest. 


BlILDliKS    OKGANIZK 


.Starting  with  a  membership  of 
w-enty-five,  the  Los  viatos  Builders' 
xchange  was  organized  in  that  city, 
uly  26.  G.  A.  Millar,  general  contrac- 
or  was  elected  president  of  the  ex- 
lange;  Roy  Davenport,  secretary  and 
ouis  H.  Lawson.  plumbing  contrac- 
)r,  treasurer.  John  A.  Sullivan,  paint- 
:ig  contractor,  was  one  of  the  principal 
organizers  of  the  exchange  which  will 
.aintain  offices  in  the  Foothill  Bldg., 
OS  Gatos.  The  organization  will  per- 
irm  all  the  functions  of  like  associa- 
ons  in  the  larger  cities  and  will  bring 
[bout  closer  co-operation  among  the 
arious  crafts  of  the  industry  in  that 
iction. 


ENGINEERS  ELECT  OFFICERS 

IZalorus  Rungee  was  elected  presi- 
i?nt  of  San  Diego  Chapter.  American 
Issociation  of  Engineers,  at  its  July 
•eeting.  succeeding  A.  C.  Black.  Other 
fleers  elected  were:  John  F.  Covert, 
(ce  president;  B.  F.  Randel.  secretary; 
I.  H.  Bennett,  treasurer;  B.  H.  Culver. 
>legate  to  the  district  convention;  Al- 
|ed  C.  Black  and  F.  S.  Callender.  mem- 
lirs  of  the  board  of  directors. 


f  WANTED — BAMBOO   ERECTORS 


lAn  American  builder  visited  an  in- 
[rior  Chiense  city  and  struck  up  an 
;:qualntance  with  a  native  in  the  same 
;ie.  The  Chinese  builder  thought  the 
iwn  ought  to  put  up  some  skyscrapers, 

which   the   tourist  assented. 

'Could    we    get    some    experts    from 
I'ur  country?"   was  the  next  inquiry. 
["Sure." 

ij"And  how  should  we  advertise?" 
•  "Well,"    replied    the    American,    "if    I 
are   you    I'd    advertise    for    structural 
Isel  workers  who  understand  bamboo." 
tSt.  Paul   Dispatch. 

I  « 

:Pollowing  similar  action  by  the 
iget  Sound  Shingle  Association.  Salt 
ike  City  lumbermen  have  adopted  a 
[solution  accepting  the  standard  "5 
I  2"  shingle  recommended  by  Secre- 
jry  of  Commerce  Hoover.  The  new 
'.e    shingle,    it    is    said,    will    mean    a 

.  jnger  period  of  use.  Where  the  old 
»■«.  shingle  would  ordinarily  last  20 
*l    ^     the  new  one  will  now  last  some 

II  inger,  shingle  men  say. 


iMonte    Rio    is   Selected    as   Site 

For    Annual    Builders'    Day    Outing 


The  annual  "IJuiklers"  Day"  outing 
of  the  San  Francisco  Builders'  Ex- 
change will  be  held  at  Monte  Rio, 
Sonoma  County,  on  August  30,  31  and 
September  1. 

The  1924  outing  has  received  the  -of- 
ficial sanction  of  the  exchange  direc- 
tors who  have  authorized  the  expendi- 
ture of  a  handsome  appropriation  to 
assist  the  committee  in  meeting  all 
preliminary  expenses  in  connection 
with   the  affair. 

Monte  Rio  is  located  on  the  Russian 
river  about  eighty  miles  from  San 
Francisco.  It  is  proltably  the  biggest 
Summer  resort  town  on  the  river  hav- 
ing several  modern  hotels,  a  number 
of  tent  camps  and  several  cottage 
grounds. 

Efforts  will  be  made  by  the  com- 
mittee on  arrangements  to  secure 
every  possible  accommodation  to  as- 
sure the  builders  and  their  friends  ade- 
iiuate  sleeping  quarters. 

Monte  Rio,  as  a  location  for  "Build- 


ers' Day"  festivities  is  ideal,  in-as- 
much  as  swimming,  boating,  play- 
grounds and  craw  fishing  may  be  en- 
joyed. Sandy  beaches  are  in  abundance. 
Wm.  J.  Feary  of  the  Western  Lime 
&  Cement  Company,  immediately  fol- 
lowing the  selection  of  Monte  Rio  as 
the  location  for  the  outing,  was  unani- 
mously selected  chairman  of  the  Com- 
mittee on  Arrangements.  Mr.  Peary 
acted  in  the  same  capacity  during  the 
1923  outing.  Other  members  who  will 
serve  on  the  committee  include:  Steve 
I.  Guerin  of  the  J.  S.  Guerin  Company: 
Clarence  F.  Pratt  of  the  Pratt  Build- 
ing Material  Company;  Emile  Hogberg. 
brick  contractor;  Chas.  O.  Monson, 
lathing  contractor;  Art  B.  Smith  with 
Harold  Johnson,  general  contractor; 
William  Bateman,  millman;  Chris.  J. 
Hillard  of  the  C.  J.  Hillard  Company; 
John  W.  Bender  of  the  Bender  Roofing 
Company;  R.  B.  Cleghorn  of  Proctor 
&  Cleghorn,  general  contractors. 
Joseph  B.  Crowe  of  the  Crowe  Glass 
Company  will  be  secretary  of  the  com- 
mittee. 


BAY      SHORE     HIGHAVAY     ATTRACTS 
M.\NY    BIDDERS 


Sixteen  bidders  competed  when  bids 
were  opened  by  the  California  High- 
way Commission  for  the  grading  of  6.2 
miles  of  the  Bay  Shore  Highway  from 
South  San  Francisco  to  Broadway  Sta- 
tion. Contractors  were  permitted  to 
bid    on    several    alternative    methods. 

For  the  construction  of  a  grade  100 
feet  wide  by  the  suction  dredge  method, 
one  bid  was  received,  that  of  the 
George  Pollock  Company  of  Sacra- 
mento. The  Pollock  bid  was  $526,090 
against  an  engineer's  estimate  of 
$209,808. 

Four  offers  were  received  for  the 
construction  of  a  100  foot  grade  by  the 
borrow  pit  method.  The  low  bidder 
under  this  plan  was  Haas  &  Doughty 
of  San  Francisco  whose  offer  was  $202,- 
161  against  an  engineer's  estimate  of 
$119,108. 

Still  another  alternative  was  ofiered; 
that  of  making  the  fill  by  hauling  ma- 
terial from  Belle  Air  Island.  D.  A. 
Foley  &  Company  of  Los  Angeles  of- 
fered to  construct  a  100  foot  grade  by 
this  method  for  $492,960.  The  engineer's 
estimate  was  $605,908.  Seven  bids  were 
received    in    all    under    this    plan. 

The  same  firm  was  low  bidder  for  the 
construction  of  a  60  foot  grade  by  the 
same  plan.  The  bid  was  $298,610. 
against  an  engineer's  estimate  of 
$398,908.  Eight  bids  were  received  for 
the  60  foot  grade. 

For  the  construction  of  necessary 
culverts  and  other  similar  structures  of 
concrete,  the  West  Coast  Construction 
Company,  the  low  bidder,  offered  to  do 
the  work  for  $54, f  92.34.  The  engineer's 
estimate  was   $50,525. 

To  build  the  same  structures  using 
wood  instead  of  concrete.  Kaiser  Pav- 
ing Co.  of  Oakland  was  the  low  bidder 
with  an  offer  of  $39,452,  against  an 
engineer's  estimate   of  $38,173. 

The  bids  will  be  given  careful  study 
by  the  engineers  of  the  commission  be- 
fore recommendations  are  made  to  a 
meeting  of  the  highway  commission 
which  will  be  held  in  San  Francisco 
August  4th. 

In  accordance  with  an  act  of  the  1923 


legislature,  funds  for  the  construction 
of  the  unit  of  the  Bay  Shore  highway 
on  which  the  bids  were  received  are  to 
be  furnished  the  highway  commission 
by  the  City  and  County  of  San  Fran- 
cisco. 


PLUMBING  CONTRACT  ON  STOCKTON 
CITY     HALL    TIED    UP 


Stating  that  the  plumbing  contract 
for  the  new  Stockton  Memorial  Audi- 
torium was  illegally  awarded  to  the 
Stockton  Plumbing  Supply  Company, 
Mayor  Raymond  J.  Wheeler  refuses  to 
sign  the  contract,  upon  the  advice  of 
City  Attorney  J.   Leroy  Johnson. 

Johnson  alleges  that  the  contract 
which  was  awarded  to  the  Stockton 
Plumbing  Supply  Company,  when  John 
Charlesworth,  an  employe  of  the  com- 
pany, was  a  member  of  the  city  council, 
was  done  so  in  violation  of  the  city 
charter. 

Although  Charlesworth  was  absent 
from  the  meetings  at  which  the  city 
council  accepted  the  bids  of  his  firms, 
his  presence  on  the  council  was  suf- 
ficient to  make  the  awarding  of  the 
contract  to  his  firm  invalid.  Johnson 
states.  ii     • 

The  law  firm  of  Nutter.  Hancock  & 
Rutherford  announced  that  a  petition 
for  a  writ  of  mandamus  ordering  Mayor 
Wheeler  to  sign  the  contract  will  be 
filed  in  San  Francisco.  Should  the 
court  decide  that  the  contract  was 
illegally  awarded,  no  further  bid  can 
be  made  by  the  company,  it  was 
stated. 

No  delay  in  the  construction  of  the 
auditorium  is  anticipated  by  these  liti- 
gations,  the  mayor  said. 


Southern  California  Chapter.  Asso- 
ciated General  Contractors  of  America, 
is  on  record  as  opposed  to  the  practice, 
which  is  not  uncommon,  of  asking  con- 
tractors to  submit  an  excessive  number 
of  alternate  bids.  The  association 
declares  that  many  of  the  alternates 
frequently  asked  for  entail  unnecessary 
work  on  all  bidders  in  preparing  their 
estimates  and  should  be  properly  left 
to  negotiation  with  the  successful  bid- 
der. 
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TRADE  NOTES 


H.  H.  Hoxie  has  sold  to  Thos.  W. 
Meech  his  half  interest  in  the  business 
known  as  Hoxie  &  Meech  with  head- 
quarters at  4036  E-Fourteenth  street, 
Oakland.  Mr.  Meech  will  continue  to 
operate  the  business,  operating  under 
the  name  of  "Thos.  Meech  Electric"  and 
assumes  all  liabilities  of  the  firm  of 
Hoxie  &  Meech.  The  firm  will  continue 
in  the  design  and  manufacture  of  light- 
ing fixtures  and  motor,  generator  and 
industrial   installations. 


The  Weyerhauser  Timber  Company 
has  purchased  2692  acres  of  timber 
land  near  Kelso,  Wash.,  records  filed 
with  the  county  auditor  in  that  city 
show.  There  are  240,000,000  feet  of 
timber  involved  in  the  deal,  the  sale 
price  amounting  to  $100,000.  The  same 
company  recently  purchased  3960  acres 
of  timl>er  land  on  the  Toutle  river,  with 
300,000,000  feet  of  timber  standing,  in- 
volving a  consideration  of  close  to 
$1,000,000. 

San  Francisco  offices  of  the  U.  S. 
Steel  Products  Company  deny  the  re- 
port that  the  Pacific  Coast  Steel  Com- 
pany, a  subsidiary  company,  has  signed 
%  long  term  lease  on  a  700-acre  tract 
Df  iron  ore  deposits  in  the  Irish  Hills, 
near  San  Luis  Obispo.  Reports  are 
current  in  the  latter  city  that  the 
Pacific  Coast  Steel  Company  will  have 
construction  forces  on  the  isite  in  the 
immediate   future. 


California  Wire  Company  of  Orange, 
Calif.,  a  three  million  dollar  corpora- 
tion, has  purchased  a  five-acre  site  on 
on  the  Santa  Fe  Railroad  in  Pittsburg, 
Contra  Costa  County,  and  plans  early 
construction  of  a  $1,000,000  plant  for 
the  manufacture  of  insulated  wire  and 
cable. 


Shelton  Adjustable  Double  Deck  Car 
Company  has  opened  sales  and  dis- 
tributing offices  1019  Monadnock  Bldg., 
San  Francisco.  The  concern  manufac- 
turers an  adjustable  deck  for  freight 
cars  by  means  of  which  the  carrying 
capacity  of  cars  will  be  greatly  in- 
creased. 


M.  J.  Moore,  formerly  of  Newark,  X. 
J.,  has  opened  a  sheet  metal  shop  at 
2733  Geary  street,  San  Francisco.  He 
will  specialize  in  heating  and  ventilat- 
ing, blow  pipes,  smolie  stacks  and 
bretchings. 


Oriole  Lodge  mill  of  the  Pratt  and 
Warner  Lumber  Company  with  head- 
quarters in  Los  Angeles  has  been 
destroyed  by  fire.  The  loss  is  estimated 
at  $100,000.  The  mill  was  located  five 
miles  above  Oakgrove,  Tulare  County. 


Record    Concrete    Paving 

Program    in    Last    Six    Months 


BY     J.    C.    BOYLE 


The  expanding  use  of  the  automobile 
and  its  attendant  traffic  congestion  has 
resulted  in  establishing  a  record  for 
concrete  street  and  highway  produc- 
tion in  the  last  six  months.  Over  48,- 
000,000  square  yards  of  concrete  pave- 
ment was  placed  under  contract  be- 
tween January  1  and  July  1,  accord- 
ing to  the  Portland  Cement  Association. 
That  is  equivalent  to  4800  miles  of  18- 
foot  pavement.  The  largest  previous 
amount  contracted  for  in  a  similar 
period  was  in  1922,  when  54,000,000 
square  j'ards  were  awarded. 

The  most  notable  gains  were  as- 
counted  for  by  city  streets,  as  is 
natural,  since  it  is  in  the  cities  that 
traffic  congestion  is  greatest.  Four- 
teen million  square  yards,  equivalent  to 
800  miles  of  thirty-foot  wide  pave- 
ments, were  contracted  for  up  to  July 
1.  This  is  more  than  was  placed  in 
any  entire  year  up  to  1922,  and  two 
million  square  yards  more  than  was 
awarded  in  the  first  half  of  1923,  the 
best  previous  year. 

About  one-fourth  of  the  concrete 
street  pavement  arranged  for  this  year 
is  in  68  cities  of  100,000  population  or 
over.  New  York,  Chicago,  Baltimore. 
Milwaukee,  Detroit,  Los  Angeles,  Seat- 
tle, Atlanta,  Indianapolis,  Cincinnati, 
Kansas  City  and  other  large  centers 
now  are  engaged  on  pretentious  paving 
programs. 

On  January  1,  this  year,  about  5800 
miles  of  concrete  street  averaging  30 
feet  in  width  were  under  traffic  and 
contractors  carried  over  from  1923,  400 
miles  which  had  been  contracted  for 
but  not  laid.  When  all  the  contracts 
now  signed  have  been  completed  there 
will  be  about  7000  miles  of  concrete 
citv   streets   in    this   country. 

There  were  25.627  miles  of  concrete 
highways  averaging  18  feet  wide  in  use 
at  the  beginning  of  the  year,  and  2500 
miles      which  ,    when      completed,    will 


Dalziel-Moller  Company,  wholesale 
plumbing  supply  dealers,  is  having 
plans  prepared  for  a  two-story  rein- 
forced concrete  plant  to  be  erected  in 
the  vicinity  of  Twelfth  and  Mission 
Sts.,  San  Francisco. 


Frank  E.  Phillips  and  G.  Harrington 
Kleindinst  have  formed  a  co-partner- 
ship and  will  operate  under  the  firm 
name  of  Structural  Engineering  Com- 
pany w-ith  offices  in  the  Pacific  Bldg., 
San   Francisco. 


make  the  grand  total  of  concrete  high- 
ways well  above  30.000  miles. 

The  activity  which  will  prevail  in 
road  construction  during  the  remalndei 
of  the  year  can  only  be-  estimated,  but 
there  has  been  some  falling  oft  Ir 
building  construction  and  this,  with  th< 
release  of  labor  from  some  other  in- 
dustries and  its  absorption  by  highwaj 
construction  is  having  a  tendency  to 
ward  lower  costs.  Public  improvemi  ■ 
bonds  now  are  bringing  better  retur 
and  being  more  readily  absorbed  by  ii 
vestors,  and  altogether  the  prospect  i 
bright  for  continued  activity  in  roai 
work. 

Cement  prices  have  been  faily  stabh 
and  there  is  evidence  of  a  tendency  f 
remain  so.  Since  all  Portland  Cemen 
Is  made  under  a  standard  governmen 
specification,  competition  and  demaiw 
and  supply  are  the  prime  factors  in  fix 
ing  prices  in  any  individual  locality 
Cement  mills  must  dispose  of  thci 
output  steadily  in  order  to  operate  sue 
cessfully. 

A  slackening  of  demand  in  any  sec 
tion  has  a  tendency  to  bring  a  cut  i; 
quotations  by  those  concerns  best  abl 
or  most  an.sious  to  supply  that  territor> 
Their  competitors  then  must  meet  sucl 
a  cut  or  abandon  that  territory,  sine 
price  on  a  standard-made  product  i 
the  controlling  influence  with  th 
buyer.  A  continuing  demand  for  roa^ 
worli  would  therefore  have  a  tendenc: 
toward  keeping  prices  fairly  level  ii 
most  localities,  since  the  drop  in  build 
ing  construction   has  not  been   acute. 

August  usually  marks  the  high  marl 
of  production  in  the  cement  industr 
and  it  is  probable  that  over  14,500.00 
barrels  will  be  produced  next  montl 
with  the  annual  outturn  for  the  yea 
closely  approaching,  if  not  exceeding 
the  137,377,000  barrels  made  in  192: 
which    was   valued   at   $207,000,000. 


Guilfoy  Cornice  Works,  formerly  lo- 
cated at"  209  Eighth  St.,  have  moved  to 
its  new  quarters  at  1234  Howard  St., 
San  Francisco.  The  company  special- 
izes in  the  manufacture  of  sheet  metal 
cornices,  ventilated  skylights  and  en- 
trance marquise  and  are  the  sales 
manufacturers  of  the  Pacific  Syphon 
Ventilators  and  Pacific  Puttyless  Sky- 
lights. 


DAT.%.    0>     STRrCTVR.*.I>    M.\TERIA       I 


Siandard  Lumber  Company  plans  to 
establish  a  townsite  in  Siskiyou 
countv,  about  sixteen  miles  southwest 
of  DoVris.  The  place  will  probably  be 
known  as  Siandard  City  and  will  p  o- 
vide  accommodations  for  about  2i)00 
people. 

With  orders  for  granite  totaling  ap- 
proximately $2,000,000,  the  Raymond 
Granite  Company,  operating  at  Know- 
les,  Madera  county,  plans  to  double  its 
working  forces  and  install  additional 
equipment,  according  to  Plant  Superin- 
tendent J.  P.   Graham. 


The  Redwood  City  Chamber  of  Com- 
merce is  making  plans  to  celebrate  the 
opening  of  the  Pacific  Portland  Cement 
company's  plant,  now  nearing  com- 
pletion in  that  city.  It  is  expected  the 
plant  will  be  in  operation  in  August. 

Owens  Brick  Company  has  started 
construction  of  a  new  plant  at  Calvert 
and  Kester  streets.  Van  Nuys,  Calif. 
The  cost  of  the  plant  including  equip- 
ment  will   be   about   $65,000. 


M.  C.  R.  Nelson,  for  the  past  four- 
en  years  operating  in  Fresno  as  a 
eneral  contractor,  has  taken  up  his 
esidence  at  Petaluma  and  will  engage 
1   ihe   home   building  business. 


The  Steam  &  Plumbing  Service  Cor- 
poration, capi  alized  at  $20,000,  has 
been  incorp  irated  in  San  Francisco, 
The  directors  are:  A.  G.  Zeitschel,  A. 
Trotter  and   W.   Sea. 

Plant  and  buildings  of  the  Swift- 
Murphy  Lumber  Company  in  Portland 
were  destroyed   by  fire  July   23. 


Values  of  the  strength  of  pure  metal 
and     their    alloys,     and    of    wood    ar 
given     in     the     revised     edition     of    th 
Bureau    of    Standards    circular    on    th 
physical    properties   of   materials.      Th, 
data    includes    the    strength    in    lensici 
compression,      and  in  shear,      the   renh. 
tance  to  fatigue,  and  many  other  pro| 
erties  which  an  engineer  rrist  know  i 
order    to    design    a    structure    that    wi 
safely    carry    iis    intended    load.       Th 
effect     of     high     temperatures     on     ll 
strengths  of   different   metals   is   show 
b.v   tables  and  by  graphs,   and   the   i 
sical  pr   perties  such  as  specific  gr;. 
melting    point,    and    coefficient    of 
pansion    are    given.        These   data      ai 
given   in  Circulaf  101   of  the  Bureau  > 
Standards.     Department    of    Commerc 
entitkd     "Physical    Properties    of    rv' 
terials."     Copies  may  be  obtained  t 
the  Superintendent  of  Documents, 
ernment    Printing    Office,     Washing 
D.  C.     The  price  is  40  cents. 

♦ 

STEEL     BARREL     OtTI'lT 

The    Commerce    Department    ha.s    :i' 
nounced   that,   according  to   reports   t 
the  biennial  census  of  manufactures 
1923,  the  establishments  engaged  pri- 
arily    in    the    manufacture    of    portal 
steel  barrels,   drums  and   tanks   in   tl'i 
year   reported   such   products  valued 
$22,714,824.  together  with  other  class 
of  products  valued  at  $528,515,  makir 
a   total   of  $23,243,339.      The   rate   of  i 
crease  in  the  total  value  of  produ^  >- 
compared  with    1921.  the  lis     [!.•■ 
census  year,   was  60  per  cent. 


iturdav,    Aiiciist    !.    1S2< 


Rnr.Dixn   and  fatjineerino   news 


PUBLICATIONS 


The       National       Hesiarrh       Council, 

iruugh   Its   Advisory    Hoard    on    HlRh- 

■ay  Kescarch,   recently   Issued   as  Bul- 

'tln   -to  a   unl<iuc   report   on   "Minitnum 

|)cclflcatlnns  for  Highway  Kngineering 

osltiun."     The  report  was  prepared  by 

special    committee    appointed    liy    the 

imerican      Association      of    Engineers. 

his    committee,    with    A.    B.    McDaniel 

.«   chairman,    has    had    the    official    co- 

j)eratlon   of  the   United   States   Bureau 

r    Public    Boads    and    of    several    state 

jiBhway     commissions     and     municipal 

'oreaus.     The  report  lists  the  essential 

Jiallflcatlons   for   the   filling   of   seven- 

kn  typical  highway  engineering  posi- 

iis.      It  also   presents  a  series  of   117 

.1     problems    that    have    arisen    in 

.  ry  (lay  work  involved  in  carry- 

iii       the    duties      of    the      various 

lis.     The  solutions  used  are  given 

II-  instances  and  are  available  for 

i  .     problems.      This    report    is    in- 

...d    to    be    of    practical    service    to 

iiose  concerned  with   the   proper  selec- 

on,    assignment,    promotion,    transfer, 

■-  training  of  highway  engineers.  This 

[)ok  of  105  pages  with  32  line  cuts  and 

lumerous  tables  may  be  obtained  from 

Washington    office   of   the    National 

r-search    Council,    at    B    and    Twenty- 

rst  streets,   for  one   dollar. 


The  Roman  Paint  Co.,  Inc.,  of  San 
rancisco  and  Oakland  has  issued  a 
tovel  4-page  book  folder  entitled 
Loss  Problems  Solved."  The 
Mder  points  out  the  value  of  "Pro- 
l-xit'"  fire  resisting  paints,  which  the 
|)lder  points  out,  contain  special  pig- 
.ents  that  do  not  support  combustion 
!nd  effectively  resists  sparks,  etc., 
{iminating  the  danger  of  fire  loss.  As 
demonstration  the  Roman  Company 
II  forward  on  request  a  wooden 
addle  which  has  been  painted  with 
i-Tote.vit"  roof  paint  and  subjected  to 
le  flames  of  6300°  heat  from  an  acety- 
ne  torch. 


I  The  C.  F.  Pease  Company,  889  N. 
!ranklin  street,  Chicago,  is  distribut- 
ig  Catalog  F  24  on  furniture  for  the 
'rafting  room.  The  catalog  fully 
ilustrates  and  describes  a  complete 
,ne  of  the  most  approved  styles  of 
rawing  boards,  filing  cabinets,  draw- 
«g  tables,  and  draftsman's  stools.  The 
[rm  also  publishes  Catalog  G,  a  book 
rf  some  300  pages  on  items  required  in 
irveying  and  engineering  work  as 
ell  as  blue  printing  machines  and 
rafting  room  supplies. 


Marquette  Cement  Manufacturing 
impany,  Marquette  Bldg.,  Chicago,  has 
ublished  an  attractive  brochure  com- 
emorating  the  centennial  of  portland 
:ment  and  the  twenty-fifth  year  of 
arquette.  The  publication  contains 
)me  very  fine  illustrations. 


1923  WALL,   PAPER  PRODUCTION 


The  Department  of  Commerce  an- 
lunces  that,  according  to  data  collect- 
1  at  the  biennial  census  of  manufac- 
ires,  1923,  the  establishments  engaged 
cimarily  in  the  manufacture  of  wall 
aper  reported  products  valued  at  $34,- 
S5,700,  of  which  amount  $34,189,089 
as  contributed  by  wall  paper  and 
J66,611  by  other  products.  The  rate  of 
icrease  in  the  total  value  of  products 
5  compared  with  1921,  the  last  pre- 
^ding  census  year,  was  19.2  per  cent, 
t  the  51  establishments  reporting  for 
123,  14  were  located  in  Pennsylvania, 
J  in  New  York,  12  in  Illinois,  and  the 
imaining  12  in  New  Jersey,  Massa- 
msetts,  Ohio,  Delaware,  and  Indiana. 


THE  OBSERVER 


(Continued    from    Page    4) 


The  Introduction  of  modern  machinery  and  newer  methods  in  building 
construction  has  made  building  possible  with  very  little  regard  to  wea.ther 
conditions,  according  to  the  report  of  a  nation  wide  survey  conducted  by  the 
Department  of  Commerce  under  Secretary  Hoover  to  determine  why  building 
could  not  be  carried  on  the  year  round. 

The  survey  by  the  Committee  on  Seasonal  Operation  in  the  Construction 
Industries  was  an  outgrowth  of  the  President's  Conference  on  Unemployment, 
whose  purpose  is  to  stimulate  employment,  to  eliminate  waste  and  to  reduce 
costs.  "Construction  with  steel  has  gained  an  independence  of  the  weather 
because  of  the  hoisting  engine  and  air-driven  tools,"  the  report  says. 

"The  hoisting  engine  was  adapted  for  building  purposes  about  1895.  It  not 
only  lifts  heavy  parts  to  place  without  the  risk  attendant  upon  raising  by 
hand,  particularly  in  cold  and  wet  weather,  but  also  makes  it  possible  to  raise 
heavier  pieces  than  could  be  raised  by  hand.  It  eliminates  much  of  the  labor 
and  most  of  the  accidents  which  occurred  when  laborers  crawled  up  uncertain 
ladders  with  loaded  hods,  or  up  slippery  planks  with  heavy  wheelbarrows  in 
inclement  weather. 

"The  application  of  compressed  air  also  has  increased  the  possibilities  of  all 
year  round  building.  Compressed  air  in  building  was  first  utilized  about  1900 
to  meet  the  demand  for  more  economical  riveting  of  the  joints  in  steel 
structures.  The  pneumatic  hammer  greatly  decreased  the  labor  and  time 
needed  for  riveting — no  small  matter  when  the  steel  worker's  complete  ex- 
liosure   to   the   elements   is   considered. 

"Rivets  formerly  were  heated  in  coal  burning  forges  and  were  thrown 
and  caught  by  the  riveting  crews.  Many  were  the  fires  and  accident-  due  to 
sparks  overturned  forges  and  misdirected  rivets.  The  latest  equ:7-.rtent  heats 
rivets  by  gas  or  oil  flames  or  by  electric  currents  passed  through  them.  Rivets 
are    heated    nearer    the    place    where    used    and    most    of    the    former    dangers 

Individuals  concerned  with  building  are  urged  to  do  their  share  in  con- 
tributing to  all  year  round  building  operations  by  scheduling  new  work  and 
repair  work  at  a  time  when  the  pressure  of  general  building  is  not  at  its 
height. 


Thirty-five  million  dollars  have  been 
expended  by  the  State  and  Federal 
Governments  and  landowners  on  the 
flood  control  project  of  the  Sacramento 
river  since  1909,  according  to  a  report 
made  public  by  A.  M.  Barton,  chief  en- 
gineer of  the  State  Reclamation  Board. 
He  estimates  $15,000,000  more  will  be 
needed  to  complete  the  project  as 
planned.  The  burden  of  the  costs  has 
been  borne  by  the  landowners  of  the 
Sacramento  valley.  Barton's  report 
shows,  although  the  original  agree- 
ment was  that  the  costs  would  be 
equally  divided  between  the  State, 
Federal  government  and  landowners. 
Since  1909  the  expenses  of  the  project 
that  have  been  met  by  the  landowners 
totaled   $28,430,000. 

Further  recognition  of  the  impor- 
tant place  the  Pacific  Coast  has  won 
in  the  world  of  organized  motordom 
come  with  the  announcement  that  the 
American  Autobomile  Association,  the 
nation-wide  representative  of  the  or- 
ganized motorists  of  America,  will 
shortly  establish  a  western  headquar- 
ters in  San  Francisco.  This  new 
western  headquarters  of  the  A.  A.  A. 
will  be  located  at  the  general  offices  of 
the  California  State  Automobile  Asso- 
ciation on  Van  Ness  avenue  in  San 
Francisco.  It  will  provide  the  national 
body  with  a  more  direct  contact  with 
its  various  affiliated  automobile  clubs 
in  the  West. 


E.  Sampson  of  the  U.  S.  Geological 
Survey  is  making  a  geological  plat  of 
the  San  Carlos  asbestos  district  in  Gila 
and  Navajo  counties,  Arizona.  Samp- 
son has  been  over  the  ground  before 
and  is  said  to  have  made  a  report  that 
the  mines  of  the  locality  contain  the 
largest  highgrade  deposit  of  asbestos 
so  far  discovered   in   the  United  States. 


L,os  Angeles'  building  total  for  July 
will  be  in  excess  of  ten  million  dollars 
if  the  ratio  for  the  first  22  days  of  the 
month  is  maintained  throughout.  Up 
to  and  including  the  22nd  the  number 
of  permits  issued  was  2487;  and  the 
estimated  valuation  was  $7,945,078. 
For  the  corresponding  period  in  June, 
preceding,  the  number  of  permits  was 
2560  and  the  estimated  valuation  was 
$7,165,214.  For  22  days  of  July,  1923, 
the  number  of  permits  was  2438  and 
the  estimated  valuation  $11,352,731. 
For  the  current  year,  up  to  and  in- 
cluding July  22,  Los  Angeles  building 
total  was  $86,773,816,  as  compared  with 
$105,241,916  for  the  corresponding 
period  last  year. 

Establishing  what  is  believed  to  be  a 
Pacific  Coast  record,  workmen  of  the 
Algoma  Lumber  Company  at  Klamath 
Falls,  in  one  afternoon  loaded  40  cars 
of  logs,  scaling  429,600  feet,  in  seven 
hours  and  35  minutes,  using  a  Mc- 
Giffert  loader.  All  cars  were  accepted 
by  the  Southern  Pacific  inspector  with 
the  exception  of  one  which  was  fast- 
ened with  a  defective  chain.  Nine  men 
were  in  the  crew.  Word  having  gone 
forth  than  an  attempt  would  be  made 
to  establish  a  record,  loggers  and 
loaders  from  other  camps  were  present 
during   the   entire  day. 

John  Perrin,  chairman  of  the  Federal 
Reserve  Board,  reporting  conditions  in 
the  Twelfth  Federal  Reserve  District 
in  his  June  summary  of  business  condi- 
tions reports  June  lumber  production 
in  the  district  was  smaller  than  in  the 
preceding  month  for  the  first  time  since 
January,  1924,  and  the  value  of  build- 
ing permits  was  28.5  per  cent  and  8.9 
per  cent  below  the  figures  reported  for 
a  year  ago  and  a  month  ago,  respec- 
tively, continuing  the  downward  ten- 
dency  for   the   past  three   months. 


Petitions  are  being  circulated  in 
Marin  county  seeking  to  have  the 
county  supervisors  continue  the  fifty 
cent  tax  for  permanent  road  work  and 
the  apportionment  of  the  tax  divided 
equally  among  the  five  road  districts. 


Three  locomotives  and  a  round- 
house, the  property  of  the  Verdi  Lum- 
ber Company  at  Verdi,  Nevada,  were 
destroyed  by  fire  on  July  24.  The  origin 
of  the  blaze  has  not  been  determined. 


Six  platinum  crucibles,  valued  at 
more  than  $1000,  were  stolen  from  the 
plant  laboratory  of  the  Monolith  Port- 
land Cement  Company  at  Monolith, 
Kern   County,   July  24. 

Vitrified  Products  Corporation  is 
making  extensive  additions  tc  tls  plant 
in  Jefferson  street,  San  Diego.  Ap- 
proximately $100,000  will  be  expended 
to  double  the  capacity  of  the  plant. 
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APARTMENTS 


Contract  Awarded. 

APARTMENTS  Cost,    $28.S60 

SAN  FRANCISCO,  N  14th  50  W  Belcher 
Two-story    and    basement    frame     (l^J 

apartments.  .      . 

Owner— Jean  Escloses,  5498  Mission  St. 

San    Francisco. 
Architect — P.   Righetti,   12     Geary     St., 

San    Francisco. 
Contractor — G.    Lindberg,    1    Naylor   St. 

San   Francisco. 


Sub    Contract   Awarded. 

APARTMENTS  Cost,  $143,9,4 

SAN  FRANCISCO,  No.  2006  Washington 
Street. 

Ten-story  reinforced  concrete  apart- 
ment house. 

Owner — Two  Thousand  Six  Washington 
Street,  Inc. 

Architect— C.  A.  Meussdorffer,  Hum- 
boldt   Banli    Bldg.,    S.    F. 

Contractor— Robt.  Trost,  26th  and 
Howard   Sts.,   San  Francisco 

Painting  to  Neal  Co.  at  $4290. 


Plans   Being  Prepared. 
APT    HOUSE  Cost,   $30,000 

OAKLAND,    Alameda   Co.,    Cal. 
Two-story    frame    apartment    house    (b 

4-rni   apts.,    bricli   veneer   exterior) 
Owner — Withheld.  .    , 

Architect    —    W.    E.    Huson,    Chronicle 

Bldg.,   San  Francisco. 

Construction    Under   Way.  -^n  nnn 

APARTMENTS  Cost,  $50,000 

BERKELEY,    Alanieda    Co.,    Cal.,    Uni- 
versity   Ave.,    bet.    Shattuck    Ave. 
and  Grove  St. 
Two-story  frame  and  stucco  apartment 

house.  .„,,, 

Owner  &  Contractor — Leslie  R.  Wilson, 

2216   Blalie   St.,   Berlceley. 
Architect  —  Hutchison   and  Mills,   1214 
Webster  St.,  Oakland. 


Contract  Awarded. 

APT    BLDG.  Cost,    $84,018 

OAKLAND,  NW  Cor.  Brush  &  12th  Sts. 
Three-story  brick  apartment  building. 
Owner — Hart  H.  North  and  E.  M.  North 

2414    Prospect   St.,   Berkeley. 
Architect  —   Julia   Morgan,   Merchants 

Exchange    Bldg.,    San    Francisco. 
Contractor — Roscoe    W.    Littlefield,    357 

12th    St.,    Oakland. 


Cost,  $30,000 


Plans   Being  Figured. 

APT.  HOUSE 

SAUSALITO. 

Two-story  and  basement  frame  apart- 
ment   house    (4    apartments). 

Owner — Mrs.  J.   F.  Binnie. 

Architect — Vernon  Houghton,  275  Post 
ISt.,  San  Francisco. 


Segregated  Figures  Being  Taken. 

APARTMENTS  Cost,    $60,000 

SAN  FRANCISCO,  SW  Cor.  Gough  and 
Chestnut   Streets. 

Three-story  and  basement  frame  and 
brick  veneer  and  stucco  apartment 
building. 

Owner — Stock  &  Jose. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St..   San  Francisco. 

Plans  Being  Prepared. 

APARTMENTS  Cost,    $17,000 

SAN  FRANCISCO.     Fourteenth  St.  near 

Dolores. 
Two-story    and      basement      frame    and 

stucco   apartments. 
Owner — Withheld. 
Architect — A.    J.    Horstman,    110    Sutter 

St.,   San  Francisco. 
Plans  will  be  ready  for  figures  in  two 
weeks. 


Sub-Figures  Being  Taken. 
APARTMENTS  Cost,   $5."i.7 

SAN    FRANCISCO.      W    Juian    Ave,    2 

N  Sixteenth  Street. 
Three-story    and    basement    frame    (2 

apartments. 
Owner — F.  P.  Schuster,  %  Architect. 
Architect— F.    S.    Holland,    1629    Folsr 

St.,  San  Francisco. 
Contractor — O.    C.    Holt,    180    Jessie    ! 

San  Francisco. 


SAN  FRANCISCO — The  Neal  Co.,  447 
Ivy  Ave.,  Submitted  the  lowest  bid  to 
Architect  C.  A.  Meussdorffer,  Humboldt 
Hank  Bldg.,  at  approx.  $4200  for  paint- 
ing of  the  ten-story  reinforced  cob- 
iretc  apartment  building  at  No.  2006 
Washington  St.  As  reported  before, 
bids  are  being  taken  for  marble  work 
and  hardwood  flooring. 


Plans   Complete.  ^   „  „„„ 

APT.    BLDG.  Cost,   $12,000 

SAN  FRANCISCO,  NW  14th  &  Noe  Sts. 
Two-story  and  basement  frame  apart- 
ment building.  (4  apts.) 
Owner — G.  Molakidis,  care  architects. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 
San    Francisco. 


Contract   Awarded.  ...„„„ 

APT.   BLDG.  Cost,   $17,000 

OAKLAND,  SE  38th  St.  120  E  Bruce  St. 
Two-story    16-room      frame     apartment 

building  and  garage. 
Owner — B.  G.   McDonough,    1426   Frank- 
lin  St.,   Oakland. 
Contractor    —    Harry    C.    Knight,    1426 
Franklin  St.,  Oakland. 


Plnns  To  Be  Prepared. 

APT    BLDG.  Cost,   $50,000 

SAN  FRANCISCO,  NW  Octavia  and 
Chestnut. 

Three-story  and  basement  frame  and 
stucco    apartments. 

Owner — Stock  and  Jose. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 


LOS  ANGELES,  Cal. — Architect  S. 
Charles  Lee,  329  Douglas  Bldg.,  has 
completed  revised  plans  for  a  two- 
story  60-room  apartment  to  be  erected 
at  532  S.  Hobart  Blvd.,  for  I.  W.  Fisk. 
Bids  are  now  being  taken  by  architect 
for  plumbing,  heating,  sheet  metal  and 
electric  wiring.  Dimensions.  60x140  ft., 
brick  walls,  composition  roofing,  gas 
steam  heating  system,  forced  ventila- 
tion, tile  baths  and  drainboards.  hard- 
wood floors,  hardwood  trim,  wall  beds, 
refrigerators,  elevators,  incinerator. 
Cost,  $75,000. 


Material  of  Merit 

DOORS 

Flredoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-up-Dors,  'il-co-dors,  Cobald- 
dors,  Wal-el-dors.— St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front.— Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The   fireproof,    ventilated    non- 
slipping   flooring.  —  Irving   Iron 
Works  Co. 
LIGNT  SALTOR 
Best  Wood  Presener. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


LOS  ANGELES,  Cal. — Lee  Callahan  & 
Sons,  518  Carondelet  St.,  have  prepared 
plans  for  a  Class  C  apartment  house  to 
be  erected  on  Rampart  Blvd.,  between 
3rd  and  6th  Sts.,  for  L.  A.  Rose.  1274 
S.  Western  Ave.  Four-story,  60x109  ft., 
48  apts.,  109  rooms,  lirick  walls,  pressed 
brick  facing,  marble  and  tile  work, 
pine  trim,  tiled  baths,  wall  beds,  steam 
heating,    elevator.      Cost,    $90,000. 


LOS  ANGELES,  Cal. — Architect  S. 
Charles  Lee,  329  Douglas  Bldg.,  is  re- 
vising plans  for  a  two-story,  60-rooin 
apartment  building  to  be  erected  at  332 
S.  Hobart  Blvd.,  for  I.  W.  Fisk.  New 
liids  will  be  taken  on  plumbing,  heat- 
ing, sheet  metal  and  electric  wiring. 
Dimensions,  60x140  ft.,  brick  walls, 
composition  roofing,  gas  steam  heating 
system,  forced  ventilation,  tile  baths 
and  drainboards,  hardwood  floors, 
hardwood  trim,  wall  beds,  refrigerators, 
elevator  and  incinerator.     Cost,   $75,000. 


LOS  ANGELES,  Cal. — Archt.  Saul  H. 
Brown,  528  Union  League  Bldg.,  has 
completed  revised  plans  for  a  4-story 
class  C  apt.  bldg.  to  be  erected  at  12th 
St.  and  Grandview  Ave.,  for  Louis 
Felix.  There  will  be  85  single  apts.  and 
large  lobby.  Four  stories,  brick  walls, 
tera  cotta  trim,  struc.  steel,  comp.  rfg., 
gas  rads.,  aut.  water  htrs.,  tile  baths 
and  drainbds.,  hardw.  fls.,  pine  trim 
wallbeds,  refrigerators,  elevators,  fire 
escapes;   $150,000. 


BONDS 


CARMICHAEL,  Sacramento  Co.,  Cal 
— Election  will  be  held  Aug.  12  in  Car- 
michael  School  District  to  vote  direct 
tax  of  $2000  to  finance  additions  anc 
purchase  of  furniture  for  present 
school.  J.  F.  Barrett  and  R.  L.  Gibbons 
are  trustees  of  district. 


MERCED,  Merced  Co.,  Cal.  —  Unti 
Aug.  4,  bids  will  be  rec.  by  county  su 
pervisors  for  purchase  of  $2000  bone 
issue  of  Winton  School  District;  pro- 
ceeds of  sale  to  finance  school  im- 
provements. 

ROSEVILLE,  Placer  Co.,  Cal.— Elec 
tion  will  be  held  Aug.  14  in  RosevUh 
Grammar  School  District  to  vote  bond; 
of  $40,000  to  finance  erection  of  nev, 
school  in  Vernon  street. 

MODESTO,  Stanislaus  Co.,  Cal. — Unti 
Aug.  12.  bids  will  be  rec.  by  county  su 
pervisors  for  purchase  of  $5,000  bone 
issue  of  Roberts  Ferry  Union  Schoo 
District;  proceeds  of  sale  to  financi 
school  improvements. 


PLACERVILLE,  El  Dorado  Co.,  Cal.- 
Eleotion  will  be  held  Aug.  16  in  Dia 
mond  Springs  School  District  to  vot. 
bonds  of  $9500  to  finance  school  Iro 
provements.  Trustees  of  district  are 
C.  A.  Meyer,  J.  W.  Landis  and  Emm: 
Stanley. 

EL  CERRITO,  Contra  Costa  Co.,  Cal 
— Election  will  be  called  shortly  ti 
vote  bonds  to  finance  construction  o 
new  town  hall.  The  estimated  cost  o 
the  structure  has  not  yet  been  deter 
mined. 


GRIDLEY,  Butte  Co.,  Cal.— Electio 
will  be  held  Aug.  11  in  East  Gridle 
School  District  to  vote  direct  tax  lo 
$1260  to  finance  plumbing  installation 
painting  and  alterations  to  school,  vt 
E     Hunzeker,   clerk   of  district. 
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I  BAKERSKIELD,  Kern  Co..  Cal.  — 
I  Blertlon  will  be  held  Aug.  11  In  Jolian- 
.  nesburK  School  District  to  vote  bonds 
I  of  $30un  to  finance  school  Improve- 
iii.nts  Trustees  of  district  are:  Glenn 
;c  i.s.'Y.   Mrs.    H.   J.   Jackson   and   H.   G. 


HAKEHSFIEL.D.  Kern  Co..  Cal.  — 
Election  will  be  held  Aug-.  15,  In  Bak- 
•rsfleld  School  District  to  vote  direct 
tax  of  $'J3,0(iu  for  school  improvements. 
Trustei-s  of  di.strlct  are:  Elizabeth 
Hare,  Mrs.  ,1.  W.  Voorhles,  .1.  L.  Frost 
»nd  M.  r.  Flick inger. 


y  \XTA  MONICA,  Cal. — City  council 
Santa  Monica  is  considering  a  bond 
i:>.-iue  for  erecting  a  new  city  hall. 
Sketches  have  been  submitted  by  Ar- 
chitects Itussell  &  Alpaugh,  Story  Bldg., 
Los  Angelfs,  which  provides  lor  a  4- 
story  reinforced  concrete  building  with 
6  stores  on  ground  lloor  and  city  offices 
above,    which   will   cost   about    $600,000. 

SANTA    ROSA,    Sonoma    Co.,    Cal.    — 

Election   will   be   held   Aug.   IS   in  Vine 

mil    School    District    to    vote    bonds   of 

- 1  I  000    to    finance      school      improve- 

iits.    Trustees   of   District    are:   Fred 

Ward.  .Mbert  Beckman  and  B.  Kob- 


CHURCHES 


Sub-Figures  Being  Taken. 
CHLTRCH  Cost,    {75,000 

BURLINC.AME,  San  Mateo  Co.,  Cal. 
TWD-slury    and    basement      frame      and 

stucco  church. 
Owner — Fii-st  M.  E.  Church. 
\,,.l,iteet— Paul  V.  Tuttle.   357   12th  St., 

Oakland. 
i.Mtraetor — Leadley    &    Wiseman,    207 

2nd  St.,  San  Mateo. 


Planned. 

CHURCH  Cost.    $30,000 

BURLINGAME,      San      Mateo    Co.,    Cal. 

Middlefleld  Road  &  Bayswater  Ave. 
Church    (1st    unit,    auditorium    to    cost 

$15,000). 
Owner — Baptist  Church  of  Burlingame. 
Architect — Not   Given. 


TAFT,  Kern  Co..  Cal. — Architect  Robt. 
H.  Orr.  Corporative  Bldg..  Los  Angeles, 
commissioned  by  Baptist  Church  of 
Tafl  to  prepare  plans  for  edlllce  to  be 
erected  at  Thiid  and  Kern  streets. 
Sunday  school  iiiiarters  will  provide  ac- 
commodations for  40U  pupils.  !•■.  W. 
Crawford,    pastor. 


FACTORIES  AND 
WAREHOUSES 


Contract    Awarded. 

WAREHOUSE   ETC.  Cost,   $100,000 

SEATTLE,  Wash.,  Terry  Ave.,  bet.  Re- 
publican  and   Marin   Sts. 

Three-story  and  basement  reinf.  cone, 
warehouse    and   loft   bldg. 

Owner^Vance  Lumber  Co. 

Architect — V.  \\  .  Voorhees,  Eitel  Bldg., 

Seattle. 

Contractor  —  Strandberg  &  Robinson, 
Arcade   Bldg.,   Seattle. 


Plans  To  Be  Figured  Next  Week. 
CHURCH  Cost.    $35,000 

SOUTH    SAX    FRANCISCO,    San    Mateo 

County. 
One-story  frame  and  stucco   church. 
Owner — Methodist  Church  of  South  San 

Francisco. 
Architect — Wythe,  Blaine  &  Olson,  1800 

Telegraph    Ave.,    Oakland. 

NEAR  CULVER  CITY,  Los  Angeles, 
Co  ,  Cal. — Architects  S.  Tilden  Norton 
and  Frederick  H.  Wallis,  716  S.  Spring 
St.,  are  preparing  plans  for  a  syna- 
gogue and  hospital  to  be  erected  at 
Vista  Del  Mar,  near  Culver  City,  for 
the  Jewish  Orphanage  Home  of  South- 
ern California.  The  synagogue  will 
have  a  seating  capacity  of  about  250 
people,  and  will  be  one-story,  40x60  ft., 
and  the  hospital  w^ill  contain  6  beds 
and  will  be  30x70  ft.,  1-story.  Brick 
walls,  tile  and  composition  roofing, 
cement  and  hardwood  floors,  gas  heat- 
ing, pine  trim.  There  will  also  be  a 
■  one-story  garage,  20x40  ft.,  frame  and 
plaster  construction,  and  a  two-story 
building  will  be  altered  into  a  laundry 
building. 


Fire  Protection  PfodyctsCfl 

FIRE  DOOR  EXPERTS 

Knlameln,     Copper     and     Bronze 

Dnora    nnd    Trim 

Ornamental    Entrance* 

Sheet  Metal  Work  ot  Every 

Description 

CHAS.   SCHULTHEIS,  Mgr. 

ailT-SllO  TWENTIKTH   STREET 

near    Harrlaon    St. 

SAN    FRAPfCISOO,    OALIF. 


Site   Purchased — Plans  To  Be  Made. 

PLANT  Cost,   $1,000,000 

(Ultimate  expenditure  Including 
equipment) 

PITTSBURG,  Contra  Costa  Co.,  Cal., 
5-acre   site    on   Santa   Fe   Railroad. 

Industrial  plant  for  manufacture  ot  in- 
sulated electric  wire  and  cable. 

owner  —  California  Wire  Co.,  204  N 
Cypress  Ave.,  Orange,  Cal. 

Architect— Engineering  Department  of 
owners. 


Bids   Rejected. 

FACTORY  Cost,  $100,000 

MODESTO,  Stanislaus  Co.,   Cal. 
One-story    reinforced    concrete    &    briclv 

tin  can  factory  50x180  ft. 
Owner — Borden    Condensed    Milk    Co. 
Architect    —    Davis-Heller-Pearce    Co., 
Delta  Bldg.,   Stockton. 

Bids  will  be  taken  for  a  general  con- 
tract. 

All  bids  were  rejected  on  account  of 
being  too  high. 

Plans  To  Be  Prepared. 

DEPOT  Cost,  $75,000 

FRESNO,    Fresno    Co.,    Cal.,    Van    Ness 

and  California  Aves. 
Building   material  sales  depot. 
Owner — Maisler  Brothers. 
Architect — Withheld. 

Only  preliminary  drawings  have 
been  prepared.  F-urther  mention  will 
be  made  of  this  work  when  plans  are 
further   advanced. 


Plans  Being  Figured — Bids  Close  July 
29,   1924. 

BUILDINGS  Cost,    $100,000 

GIANT,  Contra  Costa  Co.,  Cal.,  200 
acre  tract. 

Construction  of  a  group  of  about  20 
frame  and  corrugated  iron  build- 
ings with  concrete  foundations. 
(Owner    furnishes    materials). 

Owner — Giant  Powder  Co.,  First  Natl. 
Bank  Bldg.,  S.  F.  and  Giant  Cal. 
Mr.   Stratton  in  charge  at  plant. 

Architect — Eng.  Dept.  of  owner. 


Contract  Awarded. 

LAUNDRY  Cost,   $12,000 

SAN  FRANCISCO,  Bay  View  &  New- 
hall  ISts. 

One-story  concrete  laundry. 

Owner — Roman  Catholic  Archbishop  of 
S.  F.,   1100  Franklin  St.,   S.  F. 

Contractor — John  J.  Leonard,  ISO  Jes- 
sie St.,  San  Francisco. 


Cost,  $35,000 


Plans  Being  Prepared. 
STORE  &  LOFT 
SAN  FRANCISCO. 
Two-story  class  C  store  and  loft  bldg. 
Owner — Withheld. 

Architect — Mark  T.  Jorgensen,  110  Sut- 
ter  St.,   San  Francisco. 
Plans    will    be    ready    for    figures    in 
about  three  weeks. 


S.\N  BERNARDINO,  San  Bernardino 
Co.,  Cal. — E.  Q.  Sullivan,  engr.,  Sth  Dlv. 
Slate  Highway  Comm.,  announces 
jjlans  have  been  completed  and  bids 
will  be  called  for  soon  for  building 
first  unit  of  the  commission's  division- 
al shops  on  3-acre  site  at  3rd  and  Ar- 
rowhead. Building  will  be  sawtooth 
roof  type,  60x120  ft.,  and  of  fireproof 
construction. 


SAN  DIEGO,  Cal. — Vitrified  Products 
Corp.,  is  making  additions  to  its  clay 
plant  on  Jefferson  St.,  N.  San  Diego, 
that  will  double  output.     Reported  cost, 

$100,000. 


SAN  FRANCISCO,  Cal. — The  Moore 
Dry  Dock  Co.,  Adeline  Street,  Oakland, 
have  the  contract  at  approximately 
$175,000  for  fabrication  and  delivery  at 
Bartle,  Shasta  County,  of  steel  pen- 
stock for  Pit  River  No.  3  power  house. 

L.\  VERNE,  L.  A.  Co.,  Cal. — La  Verne 
Co-operative  Citrus  Assn.,  T.  J.  Steves, 
pres.,  has  $50,000  available  for  a  new 
packing  house.  Work  will  be  started  as 
soon  as  a  site  is  selected.  Brick  or  tile 
construction. 


Bids  To  Be  Taken  Shortly  For  General 

Contract. 
BUILDINGS  Cost,  $500,000 

EMERYVILLE,  Alameda  Co.,  Cal. 
Six  1-story  reinforced  concrete  bldgs. 
storage  yards,  warehouse,  machine 
and  electrical  shops,  foundry,  lab- 
oratory buildings,  metal  shop  and 
spur  tracks. 
Owner — Pacific    Gas    &    Elec.    Co.,    445 

Sutter    St.,    San    Francisco. 
Architect — Eng.  Dept.  of  Owner. 

As  previously  reported.  C.  H.  and 
A.  W.  Gorrill,  Bacon  Bldg.,  Oakland, 
have  been  awarded  at  approx.  $75,000 
for  construction  of  foundations,  exca- 
vations, walls  and  spur  tracks.  Other 
bids  will  be  taken  later. 

Contract  Awarded.  ^  „„„ 

WAREHOUSE  Cost,  $10,000 

SAN  FRANCISCO,  SW  Filbert  and  San- 
some  Sts.,  San  Francisco. 
One-story    brick    warehouse  building. 
Owner — Warehouse   Investment  Co.,   60 

California  St..   San   Francisco. 
Contractor — George   Wagner,    Inc.,    181 
South  Park,  San  Francisco. 


LOS  ANGELES,  Cal. — Bastos,  Moore 
&  Carter,  architects,  Cleveland,  Ohio, 
local  address,  1516  Sunset  Blvd.,  have 
prepared  preliminary  plans  for  a  class 
A  warehouse  and  administration  bldg.. 
to  be  erected  on  Alameda  St.  near  N 
Main  St.  for  Southwestern  Warehouse 
Co.  There  will  be  a  warehouse  bldg., 
6-story  and  basement.  350x1250  ft.,  and 
an  administration,  office  and  loft  bldg. 
14-story  and  basement.  100x120  ft., 
reinf.  concrete  construction,  steel  sash, 
steel  rolling  doors,  power  plant,  cold 
storage  plant,  24  elevators,  etc. 

LOS  ANGELES,  Cal.— Scofield  En- 
gineering-Construction Co.,  Pacific  Fi- 
nance Bldg..  has  been  awarded  the 
contract  to  erect  a  6-story  and  base- 
ment class  A  warehouse  at  Industrial 
and  Mateo  Sts.  for  the  Western  Im- 
provement Co.  Dimensions  140x259  ft., 
reinf.  concrete  construction,  steel  sash, 
elevators,  steel  rolling  doors,  loading 
platform  with  steel  trusses  and  corru- 
gated iron  siding.  Plans  by  Santa  Fe 
Ry.   engineering  department. 

SAN  PEDRO.  Los  Angeles  Co.,  Cal. — 
Anton  Johnson  Co.,  1007  S.  Grand  Ave., 
has  the  contract  to  erect  two  factory 
buildings  east  of  Pacific  Ave.  near  28th 
St.,  San  Pedro,  for  the  California 
Thorn  Cordage  Co.  Dimensions,  90x161 
ft.,  and  50x100  ft.  Brick  walls,  steel 
roof  trusses,  cement  floors.  Cost,  $65,- 
000. 


SOUTH  SAN  FRANCISCO— San  Mateo 
Co.,  Cal. — New  San  Francisco  Laundry 
Co.,  2544  Greenwich  street.  San  Fran- 
cisco, P.  Santucci,  manager,  has  estab- 
lished a  branch  office  in  South  S.  F.  and 
plans  erection  of  laundry  plant  in  iin- 
mediate  future. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Exchange) 
1053   M.*RKET  ST. 

Phone  Market  891     San  Franclaeo 
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LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— The  Pacific  Steel  Mfg.  Co.,  which 
contemplates  the  erection  o£  a  steel 
producing  plant  in  Long  Beach  harbor, 
has  announced  that  construction  of  the 
mills  and  buildings  will  be  by  the  com- 
pany's structural  department  under 
force  account.  The  Merritt,  Scott  & 
Chapman  Salvaging  &  Wrecking  Co. 
will  do  the  dredging.  J.  C.  Schmdler  is 
chief   engineer  for   the   steel   company. 

LOS  ANGELES,  Cal.— Stanton,  Reed 
&  Hibbard,  620  Metropolitan  Bldg.,  are 
preparing  plans  for  a  Class  A  ware- 
house, to  be  erected  at  9th  St.,  Soto  St. 
and  Boyle  Ave.,  for  the  Assoc,  Fac- 
tories, Inc.  R.  O.  Whyman,  Mgr.,  Rm. 
402,  714  S.  Hill  St.  Reinforced  con- 
crete construction.  The  main  build- 
ing will  be  5-story,  216x330  ft.,  and 
there  will  be  2  wings,  2-story,  1000x138 
ft  each,  cement  floors,  composition 
roofing,  steel  sash,  wire  glass,  26  elec. 
freight  elevators,  sprinkler  systems, 
loading  platforms,  etc.  John  B.  Con- 
zleman,  citizens  Nat.  Bank  Bldg.,  is  the 
industrial  engineer. 


FLATS 


Plans   Being  Prepared. 
ALTERATIONS  Cost,  $6000 

SAN  FRANCISCO.       Gough     Street  near 

Green.  . ,  .    . 

Alter    two-story    frame    residence    into 

(2)    flats. 
Owner — Withheld.  ^     ,,„ 

Architect   —   Fabre    &    Hildebrand,    110 

Sutter   St.,    San   Francisco. 

Plans  Complete. 

FLAT  BLDGS.  Cost,  $28,000 

SAN    FRANCISCO,    B   Scott   100-2    125-2 

160-2    175-2   N   Chestnut  St. 
Four   2-story   and  basement  frame   flat 

buildings   (2  flats  in  each  bldg.) 
Owner — Meyer     Bros.,     1     Mqntgomiery 

St.,    San    Francisco. 


Contract  Awarded.  „annn 

FLATS  Cost,    $19,000 

SAN  FRANCISCO,  Washington  St.,  bet. 

Franklin  and  Gough  Sts. 
Two-story     and     basement    frame     and 

stucco  (2)  flats. 
Owner — Ralph    Brown. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 

San   Francisco. 
Contractor    —    Larsen    &    Siegrist    Co., 

Claus  Spreckels  Bldg.,  S.  F. 

Plans  Complete.  ..„„„„ 

FLAT  BLDG.  Cost,  $10,000 

SAN  FRANCISCO,  E  Funston  Ave.,  12o 

S  Judah. 
Two-story     and     basement     frame    tlat 

building   (3   flats). 
Owner    —    Dahlberg    &    Petersen,    1560 

Potrero    Ave.,    San    Francisco. 


To  Be  Done  By  Day's  Work. 
FLATS  Cost,  $15,000 

SAN  FRANCISCO,  S  Hayes  nr.  Steiner. 
Two-story    and    basement      frame      and 

plaster  residential  flats. 
Owner — Withheld.  ,„    „      ^ 

Architect — Wm.    F.    Gunnison,    57    Post 

St.,   San   Francisco. 

Plans   Being   Prepared. 

FLAT  BLDGS.  Cost,  $25,000 

SAN  FRANCISCO,  8th  Ave.  150  S  Lin- 
coln  Way. 

Two  2-story  frame  flat  bldgs.   (6  rms.) 

Owner — Wm.   Gillmore. 

Architect — W.  C.  Mahoney,  892  Union 
St.,    San    Francisco. 


Contract  Awarded. 

FLATS  Cost,    $14,271 

SAN    FRANCISCO,    B    Bartlett      130      N 

26th 
Two-story  frame  flat  building  and  ga- 

Owner — Otto  &  Johanna  Martens,   3225 

22nd   St.,   San   Francisco. 
Contractor — H.   S.  Meinberger,   653   15th 

Ave.,    San    Francisco| 


OARAGES 


Plans    Being    Prepared.  ,,„nAA 

APT.-FLATS  Cost,  $10,000 

OAKLAND,    Alameda    Co.,    Cal. 
Two-story   frame    apt-flats    (4    4-room) 

brick   veneer   exterior. 
Owner — Withheld.  .   , 

Architect    —    AV.    E.    Huson,    Chronicle 

Bldg.,    San   Francisco. 

LOS  ANGELES,  Cal.— Stradley  and 
Newton,  Detwiler  Bldg.,  have  the  con- 
tract to  erect  a  1-sto.  &  part  2-sto  class 
A  garage  bldg.  on  Maple  St.,  bet.  6th  & 
7th  Sts.  for  Gus  Krakauer  and  to  be 
occupied  by  the  ISonoma  Service  Ga- 
rage L.  A.  Parker,  Kerckhoff  Bldg., 
archt.  Reinf.  cone,  constr.,  100x50x214 
ft.,  cement  and  pine  fls.,  steel  sash, 
pTate   glass,  skylights,   etc.;  $40,000. 

Rei^nforcing  Steel  Contract  Awarded  — 

Sub  Figures  Being  Taken. 
GARAGE  Cost,  aprox.  $65,000 

SAN  FRANCISCO,  S  Eddy  St.,   between 

Leavenworth  and  Hyde  Sts. 
Two-story   reinforced  concrete   garage. 
Owner — E.  H.  Denke,  E.  Bowers,  J.  Bell 
Architect — E.  H.   Denke,   1317  Hyde  St., 

San   Francisco. 
Reftiforeed    steel    awarded      to      Gunn- 

Carle  Co.,   444  Market  St. 
As      reported      before,      the      concrete 
work  was  awarded  to  the  Mission  Con- 
crete  Co.,   180   Jessie   St. 


GOVERNMENT  WORK 
AND  SUPPLIES 


General  Contract  Awarded. 
WAREHOUSE  Cost,    $255,268 

SAN   FRANCISCO,  Spear  and  Harrison. 
Three-story  reinforced  concrete  supply 

warehouse. 
Owner — U.  S.  Government. 
Architect — Bureau  of  Yards  and  Docks 

Navy  Dept.,  Washington,  D.  C. 
General  contract  awarded  to  K.  E.  Par- 
ker Co.,  Clunie  Bldg.,  S.  F.  on  Prop. 
No.   2    at   $255,268;   all   work   except 
excavating,   elevator  and  sprinkler 
system. 
Excavating    bids    still   under   advise- 
ment. 


Plans  Completed. 

FLAT  BLDGS.  Cost,    $21,000 

SAN    FRANCISCO.      S    Hayes    131,    156, 

and   181    W   Cole   St. 
Three    two-story    and    basement    frame 

flat  buildings  (2  flats  in  each  bldg.) 
Owner — E.    A.    Janssen,    Hearst    Bldg., 

San  Francisco. 
Architect — None. 
Plans    Completed. 

FLAT    BLDGS.  Cost,    $14,000 

SAN  FRANCISCO.   E  Twenty-third  Ave. 

225  and  250  N  Geary  St. 
Two     two-story    and     basement    frame 
flat  buildings  (2  flats  in  each  bldg.) 
Owner — B.    A.    Janssen,    Hearst    Bids., 

San   Francisco. 
Architect — None. 


PHOENIX,  Ariz. — Until  Aug.  9,  bids 
will  be  rec.  by  Superintendent,  U.  S. 
Indian  School,  Phoenix,  to  fur.  one 
black  steel  hot  water  storage  tank,  one 
galvanized  heavy  hot  water  storage 
tand  and  one  Ideal  hot  water  supply 
boiler. 


Plans  Completed.  ..innnn 

PL^TS  Cost,    Sio.unu 

SAN  FRANCISCO.     E  Funston  Ave  100 

S  Judah  St.  „  ^    . 

Two-story    and      basement    frame      flat 

building  (2  flats). 
Owner — Dahlberg       &     Peterson,       1560 

10  th  Ave.,  San  Francisco. 
Architect — None. 


Mr.  Architect  or  Builder 

If  yon  want  your  Typewriter 
Work  on  SpecifIcatlon»  to  be 
clean  cut  rent  or  bny  a 
Woodstock,  tlie  macblne  that 
cnt>  the  beat  stencil 


SAN  FRANCISCO— Following  is  com- 
plete list  of  bids  received  by  Bureau 
iif  Yards  and  Docks,  Navy  Depart- 
ment, July  23  under  Specification  BOOO 
to  erect  a  3-story  reinforced  concrete 
supply  warehouse  for  Marine  Corps  at 
Spear  and  Harrison  streets,  San  Fran- 
cisco, the  contract  for  general  con- 
struction being  awarded  to  K.  E. 
Parker  Co.,  Clunie  Bldg.,  San  Francisco, 
at  $255,268,  which  includes  all  work 
except  excavation,  elevators  and 
sprinkler   system: 

General    Construction 
Item  1.     Entire  work. 
Item    la.         Entire    work,      shortened 
building,    alternate   a. 

Item  2.  Entire  work,  reinforced  con- 
crete  frame,   alternate  bid  b. 

Item  2a.  Entire  work,  reinforced 
concrete  frame,  alternate  b,  and  short- 
ened building,  alternate  a. 

Item   3.     Add  or  deduct   from   items   1 
and   2   for  reinforced  concrete   footings. 
Item  3a.     Do,  to  be  added  or  deducted 
from  items  la  and  2a. 

Item  4.  Add  or  deduct  from  items  1 
and    2,   reduced   window  areas. 

Item  4a.  Add  or  deduct  from  items 
la  and  2a  for  reduced  window  areas. 

Item  5.  Deduct  from  items  1  and  2 
for  omission  of  the  sprinkler  system, 
tanks  and  tank  supports. 

Item  5a.  Deduct  from  items  la  and 
2a  for  do. 

Item  6.  Deduct  from  items  1,  la,  2 
and  2a  for  omission  of  the  two  freight 
elevators. 

Item  7.  Sprinkler  system,  tanks  and 
tank  supports. 

Item  Ta.  Do,  in  shortenel  building. 
Item  8.  2  elevators. 
Clinton  Construction  Co.,  923  Folsom 
St.,  San  Francisco,  item  1,  $393,380;  la, 
$370,126;  2,  $291,509;  2a,  $279,475;  3,  add 
$2  034,  deduct  $4,769;  3a,  add  $2,251,  de- 
duct, $5,294;  4,  deduct  $1,070;  4a,  deduct 
.?876;   5,   $13,762;   5a,   $13,162;   C,   $8,495. 

Reilly  &  Nemetz,  513  Call  Building, 
San  Francisco,  item  1,  $438,020;  la,  $416,- 
424  260  days;  2,  $328,066;  2a.  $305,956, 
160  davs,  3,  add  $1,187,  deduct  $5,813; 
Sa.  deduct  $1,230,  deduct  $230;  4,  deduct 
$871;  4a,  deduct  $715;  5,  deduct  $14,- 
426;  5a,  deduct  $13,861;  6,  $7,942;  7, 
$15,860;  7a,  $15,241;  f,  $8,736. 

K  E.  Parker  Co.,  519  California  St., 
San  Francisco,  item  1,  $398,900,  add  60 
days;  la,  $381,000,  add  45  days;  2,  $285,- 
110(1-  2a,  $272,000;  3,  deduct  $1,850,  de- 
duct $4.35;  3a,  deduct  $2,700,  deduct 
$2  500;  4,  deduct  $2,500;  4a,  deduct  $2,000 
5  deduct  $13,882;  5a,  deduct  $13,282;  6, 
deduct    $9,000. 

Robert  Trost,  26th  and  Howard  Sts., 
San  Francisco,  item  1,  $419,197;  la,  $399,- 
102-  2,  $313,465;  2a,  $303,800;  3,  deduct 
$7  01)0  deduct  $1,400;  3a,  deduct  $2,000; 
4  deduct  $3,976;  4a,  deduct  $4,100;  5, 
deduct  $15,098;  5a,  deduct  $14,414;  6,  de- 
duct   $8,495.  ^   ,.^ 

R  E.  Campbell,  Long  Beach,  Calif., 
item  1,  $431,500;  la,  $410,000;  2,  $348,250 
2a,  $333,250;  3.  deduct  $7,500;  3a,  deduct 
$6  200;  4.  deduct  $1,500;  4a,  deduct  $1,- 
400-  5,  deduct  $10,500;  5a,  deduct  $10,300; 
6,  deduct  $11,000. 

Alfred  H.  Vogt,  185  Stevenson  St.,  San 
Francisco,  item  1,  $439,280;  la,  $415,500; 
2,  $339,197;  2a,  $322,000;  3,  add  $1,000, 
deduct,  $7,000;  3a,  add  $920,  deduct  $6,- 
400;  4,  add  $1,200;  4a,  add  $1,650;  5,  de- 
duct $13,000,  deduct  $14,000;  5a,  deduct 
$12  400,  deduct  $13,400;  6,  deduct  $8,000. 
Dinwiddle  Constr.  Co.,  1101  Crocker 
Bldg.,  San  Francisco,  item  1,  $459,000, 
240  days;  la,  $432,767;  2,  $319,857,  200 
days;  2a,  $305,931;  3,  add  $2,600,  deduct 
$4  000;  3a,  add  $2,400.  deduct  $3,700;  4, 
deduct  $2,000;  4a,  deduct  $1,600;  5,  de- 
duct $14,000;  5a,  deduct  $13,400;  6,  de- 
duct $9,490. 

Mahony  Bros.,  Flood  Bldg.,  San 
Francisco  item  2,  $297,000,  220  days;  2a, 
deduct  $10,000;  3,  deduct  $3,556;  3a,  de- 
duct, $2,596;  4,  deduct,  $2,000;  4a,  de- 
duct $2,136;  5,  deduct  $15,764;  5a,  deduct 
$15,044;    6,  deduct    $9,490. 

Vukicevich  &  Bagge,  180  Jessie  St., 
San  Francisco,  item  1,  $450,000,  320  days 
la,  $427,600;  2,  $338,300,  320  days;  2a, 
$318,100;  3,  add  $2,945;  3a,  deduct  $4,- 
150-  4,  deduct  $2,630;  4a,  deduct  $2,630; 
5,  deduct  $15,039;  5a,  deduct  $14,478;  6, 
$9,344;  7,  $15,039;  7a,  $14,478;  8,  $9,344. 

^llen  Pope,  Washington,  item  1,  $472,- 
OnO;  la,  $445,000;  2.  $390,000;  2a.  $370,- 
000;  3,  deduct  $1,500,  deduct  $19,000;  3a, 
deduct,  $1,400,  deduct  $17,500;  5,  $8,000; 
5a,  $7,800;  6,  $10,000. 

Barrett  &  Hilp,  918  Harrison  St.,  San 
Francisco,  Item  1,  $381,479,  275  days; 
la,  $362,712;  2,  $286,845,  200  days,  alter- 
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nate  $26f,659,  200  days;  2a,  »271,769,  al- 
ternate I256.500;  3.  add  $2.27."..  deduct 
tS.OOO:  3a,  add  $2,0(IO,  deduct  $4,500;  4. 
deduct  $2,500;  4a,  deduct  $2,5iiO;  5,  de- 
duct $13,400;  5a.  $12,500;  6.  $8,500;  7, 
$13,400;  7a,  $12,500;  8,  $8,500. 

Wnlson  Elevator  Co.,  407  \V.  36th  St., 
.New   York  City,  Item  8,  $1,028. 

HouKhtoii  Klevator  &  Machine  Co., 
Washington.  It.m  8,   $1,150. 

Otis  Klevator  t"ck,  Washington,  Item 
8.   $9,490. 

The  Grinnell  Co.,  601  Brannan  St., 
San  Kranclsco,  Item  7,  $12,177;  8,  $11,- 
r.i3. 

(■  L.  Wold  &  Co.,  185  Stevenson  St., 
.<;an  P'ranci.sco,  Item  1,  $408,000,  310 
.lays;  la.  $:t86,000:  2,  $314,000;  2a,  $297,- 
3O0;  3,  deduct  $1,628  and  $3,492;  3a,  de- 
duct $1,423  and  $3,537;  4,  $1,447  and 
$1,447;  4a,  $1,259  and  $1,259;  5,  $12,500 
and  $12,500;  5a.  $12,000  and  $12,000;  6, 
$9,000. 

(iradInK  BidM 

Following  bids  taken  under  advise- 
imnt  for  grading  work  in  connection 
with  the  project: 

Farrar  &  Carlin,  185  Stevenson  St., 
San   Francisco,   item   1,   $33,940,   45  days. 

C.  J.  Lindgren,  item  1,  $53,750. 

Granlield  Co..  112  Landers  St.,  San 
Francisco,    item    1,    $38,740. 

W  H  Hauser,  351  12th  St.,  Oakland, 
Calif.,  item.  1,  $60,750;  alt.,  deduct  $15.- 
000  if  material  can  be  dumped  into  bay. 

A.  J.  &  J.  L.  Fairbanks,  Inc.,  625 
.Market  St.,  San  Francisco,  item  1,  $65,- 
360. 

B.  Rosenberg,      5?    Merlin      St.. 
Francisco,   item   1,   $38,270,   45  days 


San 


SAN  DIEGO,  Cal. — Following  bids 
rec.  by  Bureau  of  Yards  and  Docks, 
Navy  "Department.  Washington,  D.  C, 
for  painting  6  buildings  at  Naval  Op- 
erating  Base,   San  Diego:: 

Seol    &    Chapman,    San    Diego,    Calif., 

'lieinsbergen  Decorating  Co.,  915 
Vantages  St.,   Los  Angeles,   Calif.,   $14,- 

ii  V.  Lee  Co..  1041  Columbia  St.,  San 
Diego,   Calif.,   $18,296. 

H.  A.  McCullough.  2877  Webster 
Ave..  San   Diego.  Calif.,   $24,637. 

Winbick  Decorating  Co..  2028  W. 
Washington  St.,  Los  Angeles,  Calif., 
$18.L50. 

J.  P.  Sullivan,  4515  Indiana  Ave., 
Chicago,    $10,245. 

Chas.  H.  Williams,  2714  Wyoming 
St.,   El  Paso,   Tex.,   $19,485. 

Gelfan  Bros.,  2741  Cincinnati  St.,  Los 
Angeles,   Calif.,    $11,950. 

Alhambra  Wall  Paper  &  Paint  Co., 
41  E.  Main  St.,  Alhambra,  Calif.,  $14,- 
950. 

Arenz-Warren  Co.,  2121  W.  Pico  St., 
Los  Angeles.  Calif..  $17,702. 

R.  Zelinsky.  693  Mission  St.,  San 
Francisco,  $16,520. 

McKinlev  Bros..  1175  N.  Westmorland 
Ave.,  Los  Angeles,  Calif..   $17,859. 

Chas.  W.  Forrest.  3918  4th  St.,  San 
Diego,  Calif..  $24,380. 


HONOLULU,  T.  H.— Until  Sept.  2,  3 
p.  m.,  bids  will  be  rec.  by  Superinten- 
dent of  Construction,  U.  B.  Public 
Buildings,  402  Main  Postofflce  Build- 
ing, San  Francisco,  to  furnish  and  in- 
stall mail  chute  in  postoffice,  custom- 
house and  courthouse  at  Honoluluu. 
Sec-  rail  for  bIdM  under  offlc^liil  pru- 
piiNal   ptectlim   In   thiN  iMvue. 


TIBURON,  Marine  Co.,  Cal. — As  pre- 
viously reported,  bids  are  being  rec.  by 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment, Washington,  D.  C,  to  renew 
fender  system  at  navy  coal  depot,  Tib- 
uron,  including  piling,  dolphins,  fender 
walls,  etc.,  under  Specifications  No. 
5002.  Aug.  20  is  the  date  set  to  open 
bid. 

Separate  bids,  same  date,  to  erect 
steel  coal  trestle  at  naval  depot.  Tib- 
uron,  under  Specification  No.  4989. 


Res    Phone  Piedmont  482 

M.  J.  MacDonald 

STUMPS  PULLED 
LAND    CLEARED 

TREE  SFRGERT 
EXPERT  POWDER  WORK 
Trees  Trimmed  or  Remoyed 

E'quipped    with    Stump    Pullers 

and  Power  Saws 
8212  Baker  St,  Berkeley,  CaUf. 


WASHINGTON,  D.  C. — Bids  are  be- 
ing received  by  Bureau  of  Supplies  & 
Accounts,  Navy  Dijiartment,  Washing- 
ton D.  C,  to  furnish  and  deliver  ma- 
terials to  Navy  Yards  and  stations; 
date  ta  open  bids  as  noted  at  close  of 
each  iiaragraph: 

Sched.  2452,  eastern  and  western 
yards,  dies,  stocks,  taps  and  wrenches, 
Aug.  5. 

Sched.  2453,  eastern  and  western 
yards,  glass  cutters,  steel  figures  and 
letters,  handles,  hose,  etc.,  Aug.  5. 

Sched.  2457,  eastern  and  western 
yards,    gauge    glasses,   Aug.    12. 

Sched.  2459,  eastern  and  western 
yards,  leather,  Aug.  12. 

Sched.  2460,  Mare  Island,  hoists  and 
spare   parts,   Aug.   12. 

Sche<l.  2461,  Mare  Island,  4000  paint 
brushes,  Aug  12. 

Sched.  2468.  eastern  and  western 
yards,  glass,  plate,  window  and  non- 
scatterahle,   Aug.    12. 

2473.  Mare  Island,  560  bronze  hinges, 
Aug.   12. 

Sched,  2474.  eastern  and  western 
yards,  6  test  panels,  Aug.  12. 

Sched  2475,  Mare  Island  and  Puget 
Sound,   2000   padlocks,  Aug.   12. 

Sched.  2482.  eastern  and  western 
yards,    153    ship   refrigerators,    Aug.    12. 

Sched.  2484,  eastern  and  western 
yards,  pliers  and  nippers,  Aug.  12. 

Sched.  2486,  eastern  and  western 
yards,   miscellaneous   brass   and  copper 


Av 


12. 


Sched.  2487,  Mare  Island,  carbon  steel 
twist   drills,   Aug.    19. 


SAN  FRANCISCO— Until  Aug.  20,  11 
a.  m.,  bids  will  be  rec.  by  U.  S.  Engin- 
eer Office.  85  2nd  ISt.,  under  Order  No. 
5459  for  purchase  of  certain  condemned 
Govt,  property  at  U.  S.  Engineer  Sta- 
tion, Rio  Vista,  Solano  county.  Equip- 
ment includes  various  tools,  padlocks, 
shovels,  scrapers,  etc.  Further  infor- 
mation obtainable  from  above  office. 


BAKERSFIELD,  Kern  Co..  Cal. — 
Stiles  Construction  Co.,  Oaklahoma 
City.  Oaklahoma.  which  has  general 
contract  to  erect  U.  S.  Post  Office  at 
Bakersfield  on  a  bid  of  $109,789  has 
sub-let  the  following  contracts  in  con- 
nection with  the  structure: 
Lumber — Bakersfield     Sandstone     Brick 

Co.,    Bakersfield,    approx.    $5,000. 
Plninbine — Bakersfield      Plumbing    Co., 

Bakersfield,  approx.  $12,000. 
Heating      Equipment— ^W.      M.      Fisher, 

Bakersfield.   approx.   $7,000. 
Electric  'Work-Sam  Fingerhut,  Bakers- 
field,  approx.   $2,000. 
Reinforcing    .Steel — Truscon    Steel    Co., 

Los  Angeles,   approx.   $5,000. 
Millivorlv — Fresno       Planing     Mill     Co., 

Fresno,   approx.    $6,000. 
Rooting — Fresno    Roonng    &    Paint    Co., 

Fresno,  approx.   $2,000. 
Roof    AVaterprooflng  —  Frank       Smith, 
approx.   $5,000, 


HALLS   AND   SOVIET}: 


tJeneral    Contract    Awarded — Bids    Be- 
ing  Taken   For  Plumbing,  Heating 
and    Electrical    Work — Bids    Close 
July   29,    1924. 
SOCIETY    BLDG.  Approx.    $99,500 

SAN  .lOSE,  Fifth  and  San  Fernando  Sts, 
Four-story   and      basement      reinforced 

concrete  society  bldg. 
Owner — Catholic    Womens    Community 
Center   (Mrs.  Ella  G  .Graham,  sec- 
retary). 
Architect — Binder    &    Curtis,    255>^    1st 

St..  San  Jose. 
General  Contractor  —  Morrison  Bros., 
1310  Liberty  St.,  San  Jose. 
First  floor  will  contain  cafeteria, 
gymnasium,  swimming  tank,  locker 
and  laundry  rooms.  Second  floor  will 
contain  secretary's  office,  living  room, 
auditorium  and  lodge  rooms.  Third 
floor  and  fourth  floor  will  be  given 
over  to  dormitories,  single  and  double 
rooms    for   about   75    persons. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAWSOIVS    PATENT   CHIMNEY 

fs   the   Most   Complete  on   the 

Market 


CLAWSON'S 

HOODS  and  DAMPERS   for 

Open    Fireplaces 


Terra  Cotta  and  Galvanized  Iron 

Chimney  Tops   Erected 

Chimney  Sweeping 


Figures  to  be  Taken  in  a  Week. 

CLUB  Cost,   $30,000 

BERKELEY,  Alameda  Co.,  Cal.     Euclid 

Ave.  near  Le  Conte. 
Three-story  frame  and  stucco  students' 

club. 
Owner — Japanese  Club, 
Architect — Masten  &  Hurd,  278  Post  St., 

San  Francisco, 


Bids  Rejected — New  Plans  Being'  Pre- 
pared. 

ALTERATIONS  Cost,   $10,000 

PIEDMONT,  Alameda  Co,,  Cal.,  Mag- 
nolia and  Highland  Avenues. 

Alter  frame  club  house  into  community 
house. 

Owner — City  of  Piedmont. 

Architect — Meyer  &  Johnson,  Bankers' 
Investment  Bldg.,  S.  F. 


Cost,  $200,000 


Plans    Being   Prepared. 

CLUB  BLDG. 

TACOMA,   Wash. 

Three-story  frame  and  brick  club  bldg. 

Owner  —  Tacoma       Young       Women's 

Christian    Association. 
Architect — Sutton,   Whitney  &   Dougan, 

Rust    Bldg.,    Tacoma. 

SEATTLE.  Wash. — Sound  Construc- 
tion and  Engineering  Co.,  Lowman 
Bldg..  Seattle,  at  $868,000  awarded  con- 
tract bv  Fraternal  Order  of  Eagles, 
Seattle  Aerie  No.  1,  to  erect  six-story 
and  basement,  175  by  120  ft,  lodge 
building  at  northeast  corner  of  7th 
Ave.  and  Union  St.  Henry  Bittman, 
architect  and  engineer.  Securities  Bldg. 
Seattle. 


LYNWWOD,  Los  Angeles  Co.,  Cal. — 
H.  B.  Eachus,  388  Newport  St..  Long 
Beach,  has  been  awarded  the  contract 
to  erect  a  theatre,  store  and  lodge 
building  at  the  corner  of  Long  Beach 
Ave.  and  Elizabeth  St.,  Lynwood,  for 
B.  R.  Fillet.  The  theatre  will  seat 
about  1000  people  and  there  will  also 
be  4  stores,  lodge  rooms,  kitchen,  rest- 
rooms,  etc.  Brick  walls,  2  story  and 
basement,  tile  and  composition  roofing, 
100x115  ft.,  terra  cotta  trim,  structural 
steel,  steel  sash,  steel  roof  trusses,  tile 
maple  and  concrete  floors,  sprinkler 
system  on  stage,  ornamental  iron  work, 
organ  grille,  plate  glass,  fan  ventilat- 
ing system,  pine  trim,  W.  E.  Nofike 
is  the  architect. 


ESCONDIDO.  San  Diego  Co.,  Cal. — 
Escondido  Country  Club  will  start 
work  soon  on  erection  of  new  club- 
house at  n.  w.   cor.  of  its  property. 


SAN  BERNARDINO,  Cal. — Santa  Fe 
employes  has  petitioned  W.  B.  Storey, 
president  of  the  Santa  Fe  to  approve 
erection  of  a  new  club  building  here. 


Mailing  Lists 

ffou  increase  sales 
S  catalog,  fflvins  couota 
thoQsands  of  classified 

i    Business  Coocema. 

"'"='*  "^S^  each 
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is9'i9i7        Taken       under      aavisemeuL. 

le  6  story  and  basement,  fireproof,  17o 

by  120  ft.  

BURBANK,  Los  Angeles  Co.  Cal.— 
Architect  O.  L.  Clark,  521  Chapman 
?^^efches^?^r    ^n"1.^hTetic*^cfuh  Sfn. 

V  Un^ivel-Ift/ A^^!  BuTbank  t'o'^  t^h'e 
^u^rbLT  Aflll^tit  Club.  A  Prelimmary 
organization  has  been  .fo^^f* .  J^"^" 
Lawrence  Woods  as  fh^ '""tfarted  at 
drive  for  members  will  be  startea  at 
once.  The  building,  as  planned,  w  } 
be  2-story  and  part  3-story  and  w  1 
include  all  that  goes  to  make  a  modem 
athletic    club   building. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday.  August  2,  1924 


HOSPITALS 


^°n^^\'rxl  ^''"'''  Cost,  $60,000 

g'flTANCISCO,   N   Sacramento   East 

One-^to"r'?'^;rick   and    terra  cotta  emer- 
gency  Hospital.  ,  „    ,? 

Owner— City  &  County  of  «■  F. 

Architect— Meyer   &   Johnson,   742   Mar 
ket  St.,   San   Fran<:isco. 
It    is    planned    to    have    plans    ready 

for   figures   next  month. 


CULVER  CITY,  Los  Angeles  Co.,  Cal. 
See    "Churches,"    this   issue. 

BAKERSFIELD,  Kern  Co  Cal —Un- 
til Aug.  18,  10  a.  m.,  bids  will  be  rec. 
1,V  F  B.  Smith,  county  clerk,  to  tur. 
and  install  in  Kern  County  General 
Hospital:  (1)  kitchen  e^u'P™^^"^* '  ^I'l 
100  bedside  cabinets;  (3)  100  hospital 
chairs  Bids  to  be  made  out  on  forms 
furAlshed  by  Chas  H.  B.ggar  archi- 
tect 405  Bank  of  Italy  Bldg..  l'?-'5f'^. 
ffeld.  cert,  check  10%  °r  b'dders  bond 
req.  Checks  payable  to  Clerk  of  Bd^oi 
Eups.  see  call  for  bid«  under  offc.al 
proiLsal    section   in   thl»i'  L-iSiie. 

a  A -J  nTPOO  Cal — W.  E  .Kier  Const. 
Co^^h^as°iigS?d  coiuraci  for  building  a 
V-story  class  A  addition  to  Mercj  Hos 
pital. 

DES  MOINES.  Wash.-Archt.  Gove, 
of  the  architectural  firm  of  .  Heatn, 
Gove  and  Bell,  Tacoma,  commissioned 
bv*  Masonic  Grand  Lodge  of  the  State 
of  Washington  to  prepare  plans  toi 
state  Masonic  home  .buildings  to  be 
erected  on  80-acre  site  just  south  ot 
Des  Moines.  Will  be  fireproof  construc- 
Son.  Administration  bldg  and  heatmg 
will  be  first  unit  t^ndertaken  Dormi 
tories  will  be  second  unit  of  construe 
tion. 

.  POMONA,  L.  A.  Co.,  Cal.  —  County 
Health  Officer  J.  L.  Pomeroy  announc- 
f<i  annronriation  of  $50,000  for  erecting 
??et  county  dispensary  at  5th  and  Main 
Its    win  bo  asked  of  L.  A.  Bd.  of  Supr. 


Cost,   $60,000 


Member  S.  F.  Builders'  Exchange 
Phone    Sutter    6700 

ALBERT  DEAN 

Random  Variegated  Colors  Slate 

Roofing 

and 

Random  Tariegated  Colors  Tile 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples   Submitted 

180  Jessie   St.,  San  Francisco 

Res     4201    Mission    St. 

Phone    Randolph    5982 


Plans    Being    Prepared. 
HOSPITAL 

?^t"stoT/'fra^me  ^a^nd    stucco    hospital 
Own^eV-^-^R^is'^l'^trirlospital  Cptn 
Architect— S.   Heiman,   57   Post  St.,   ban 
Planrwfri°'be    ready    for    figures    in 
three  weeks. 

Bonds  Being  Sold— Bias  To  Be  Called 
For   Shortly.  „     *     ti  nrn  nnn 

TintJiaTTAT.  Cost,     $1,750,000 

SAN  FRANCISCO,  Laguna-Honda  Blvd 
on  Relief  Home  Tract.  ,  ,  ,„„ 

rrouD  of  six  2,  3  and  4-story  bldgs. 
(Ward  building,  administration 
bldg.,  etc.)  ♦      „f  o    -p 

Owner — City   and   County   of  b.   *  • . 

27ew[ect-.lohn  Reid  Jr.,  1st  National 
Bank  Bldg..  San  Francisco. 

BAKERSFIELD,    Kern    Co ,    Cal.    — 
County    Supervisors    contemplate    erec 
ti°  n   of  fireproof  building  to  house  pu- 
venile  delinquents.  A  structure  costing 
$65,000    is    proposed. 

EUREKA,  Humboldt  Co..  Cal.--Coun- 
tv  sunervisors  authorize  preparation  ot 
Dlans  for  isolation  ward  at  county  hos- 
pi?rr  grounds;  est.  cost  $35,000  includ- 
fng  equipment.  Will  be  wo  stories  in 
iiefght  with  eight  wards  in  lower  floor. 
Fred  M.  Kay  is  county  clerk. 

LONGVIEW:  .Wash.— Arch.  .  George 
MoPherson,  Longview,  commissioned  to 
prepare  plans  for  proposed  Longview 
j/emortal  Hospital;  will  be  three-story 
and  basement,  fireproof  construction, 
est.  cost,  $140,000.  Plans  will  be  so  de- 
signed as  to  permit  "wing  additions  at 
a  later  date. 


HOTELS 


Cost,  $25,000 


Contract  Awarded. 

HOTEL 

MT.    TAMALPAIS.     ^   ,   ^    ....    „ 

One-story   frame  hotel  building. 

Owner  —  Mount     Tamalpais     &      Muir 

Woods  Railroad  Co. 
Architect    —    Bliss    &    Faville,    Balboa 

Bldg.,   San   Francisco. 
Contractor— Frank    Howard   Allen,    San 

Anselrao. 

Steel  Bids  To  Be  Taken  Shortly 
TTOTF.T,  Cost,    $1,500,000 

SAN    FRANCISCO,    SE   Geary   &   Taylor 

Streets    (adjoining).  .    ,,   t„i 

15-storv    and    basement    class    A    hotel 

annex    to    Clift    Hotel,    200    rooms. 

100%  baths. 
0-J,1^^c?um&  "weaver  17  E  49th 

Contl-a'ct'S?— p"^"!.  Walker  Co..  Monad- 
nock  Bldg.,   San   Francisco 

Engineer— H.  J.  Brunnier,  Sharon  Bldg. 
San  Francisco. 

ESCALON,  San  Joaquin  Co.,  Cal. 
J  \  Coley.  616  W  Park  St  Stockton, 
will  start  construction  shortly  o"  a-  3" 
.story  brick  and  concrete  store  and  ho- 
tel building  at  Main  and  .2nd  bts.  Est. 
cost   $15,000. 


Di.sraeli  said:  "Confldence  is  a 
plant  of  slow  gro«tl.."  The  con- 
fidence «hich  architects,  con- 
tractors, and  owners  everywhere 
have  in  auandt-nuaUty  paintms 
and  decornting  service  has  been 
established  through  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  past  40  j  c.irs. 
Whether  the  job  be  large  or 
nail,  our  paramount  Interest  is 
.  achieve  the  best  result  and 
-ive  full  value  for  every  dollar 
expended.  Qnandt-qnality  serv- 
ice is  a  dependable  service  and 
will  fulfill  all  your  requirements. 


A.  Quandt  &  Sens 

Painters  •  De«erator$ 

Since  18S5 

374  GUERRERO  STREET  •  MARi.ET  1TC9 

sax  FBAHCISCa 

Los  ANGELES 


LOS  ANGELES,  Cal.— Wilson  Bros 
935  S  Mariposa  Ave.,  have  the  contract 
t  oerect  a  62-room  h..tel  on  Trenton 
St  bet.  nth  and  12th  Sts.  for  Wni. 
Rohe  1547  W  30th  St.  Three-story  42x 
145  ft.  frame  and  plas.  construction, 
comp  rfg..  pine  trim,  tiled  baths,  gas  } 
rads,  water  htrs,  $40,000. 

I 

LOS  ANGELES.  Cal.— Architect  Wm. 
Bruce,  430  Chapman  BUlg.,  has  com- 
pleted plans  for  a  hotel  building  to  be 
erected  at  the  southwest  corner  of  57th 
and  South  Park  Ave.  for  Joseph  Crosby. 
it  will  contain  3  stores  and  lobby  on 
first  lloor  with  50  hotel  rooms  in  upper 
Hours  Frame    construction.      3-story 

and  part  basement,  136x43  fi.,  cement 
plaster  exterior,  metal  lath,  tile  baths, 
plate  glass,  steam  heating  system, 
copper  store  fronts,  pine  trim,  cement 
and  terrazzo  fioors,  pine  trim,  storage 
waici   heater.     Lost,  *45,000. 

LOS  ANGELES,  Cal.— Roy  L.  Jones, 
311  S  Western  Ave.,  is  completing  Plans 
for  a  2-story  brick  store  and  hotel 
bidg.  to  be  erected  by  day  work  on 
Melrose  Ave  for  John  Roubian.  Found. 
94x08  ft.,  face  brick,  terra  cotta  and 
plate  glass  exter.,  comp.  rf.,  8  stores 
■'0  hotel  rms.  with  50%  baths,  cement 
store  fls.,  hardwd.  hotel  floors,  gas 
rads. 


LOS  Ais'GELLS,  Cal.— Arcnt.  Julius 
W  Krause.  3035  Royal  St.,  is  preparing 
working  drawings  for  a  6-story  and 
basement  (_lass  A  workingmun  s  hoi.>l 
to  be  erected  at  the  northwest  corner 
,,(  Washington  St.  and  Central  Ave.  for 
Henry  G.  Voeckell,  1801  S.  t  eutral 
Ave.  Jas.  A.  Watt,  Builders  l.x- 
change,  has  the  contract  and  i"  ill  s.aii 
work  about  Nov.  1st.  There  will  be  ten 
.store  rooms,  banking  quarters  ay.o 
lobby  on  the  first  floor  and  -,a  hott 
rooms  and  offices  on  the  upper  flooii 
with  50%  baths.  Dimensions,  l„0x]4. 
ft.,  reinforced  concrete  or  ^t*^^' ,'-?" 
struction,  terra  cotta  and  ruffled  ■>.'ici 
facing,  gravel  roof,  fire  escapes,  <-'-'hen 
floois',  metal,  plaie  glass  and  r.iai  hi 
store  fronts.  terrazzo  lobby  ilooi 
steam  healing,  vacuum  cleaning,  show 
ers,  two  electric  elevators.     Cost,  Itti^, 

ooo'. 


r\LEXICO.  Mexico — Architects  Rus- 
sell &  Alpaugh,  1106  Stcry  Bldg.,  hav. 
been  commissioned  to  prepare  plans 
and  specifications  for  a  •  lass  A  hoie 
and  store  building  to  be  erected  ai 
(  alexico  for  Samuel  Silverberg.  Di- 
mensions. 100x132  ft.,  stores  and  lobb> 
in  the  first  story,  100  rooms  and  6; 
baths  in  the  upper  stories;  leinforcec 
concrete  construction,  stucco  ey'orioi 
plate  glass  windows,  marble  and  tin 
woik  steam  heating,  ventilating  anf 
cooling  svstems,  elevator.  showe 
baths,    lavatories.      Cost,    $265,000. 

BAKERSFIELD.  Kern  Co..  Cal.- 
ITntil  10  A.  M.,  Aug.  IS.  I'lds  will  be  re- 
ceived by  Cleik  of  Bd.  of  Supervisors 
Kevn  (ounty.  tor  furnishing  kitchei 
eiuipment  cabinets  and  hospit.tl  chair 
for  Kern  Gene-al  Hospital  gnup  in  ac 
c  irO    nre  wi'h  speci(ic:;i  ion:,  on  file  witi 

T.  V  --  riipp-ir.  archit- ct,  405  Bank  o 
Italy  Bldg.     Cert,  or  cash,  check  or  hi. 

ji.d   lu.    lOV'c      F.   l^.   Smith,   Clerk. 


.A.    K.    Leiich  J.   G.  Leitca 

L  E I T  C  H 
ROOFING  CO. 

Successors  to   Clark  *  Leitch 

Office   and    Warehouse: 

IIUl   Si'.COM)   ST..  SACRAMENTO 

Ph.  .1^-    M:.ii>    72«; — liSKl 


Siilunla)',   AUKU 


lU'ILDlNCi     AM)     HXCUXEHRIXei     XKWS 
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ICE  AND  COLD  STORAGE 
PLANTS 


l'(>UTl^AM>.  Ore. — fntll  Auk.  12,  2 
r.  M.,  bids  will  be  rec.  by  James  H. 
I'lilhcnius.  Keii.  iiiBr.,  anil  iliitt  engi- 
nrer,  Port  of  I'ortland  romniisslon  lu 
fur.  one  refrigrerallnB  and  ice  making 
plant  with  water  cooler  and  circulat- 
InB  Mystem.  Further  information  ob- 
tainal>le  from  almve. 


POWER  PLANTS 


SAN  KlJAXl'I.SfO — Standard  L'nder- 
Kround  Cable  Co.,  First  Natl.  Bank 
Bldg.,  awarded  font,  by  supervisors  to 
fur.  underground  cable  as  required  by 
the  Department  of  Klectricity:  bid  fol- 
lows: 3000  ft.  7-conductor  No.  14  B.  & 
S.  G.  U.  C.  Lead  Sheath  I'lulerground 
Cable,  per  ft.,  »0.H8;  .iiiOO  ft.  5-conduc- 
tor  No.  14  B.  &  S.  G.  U.  C.  Lead  Sheath 
Underground  Cable,   per   ft.,   $0,129. 


MERCKD,  Merced  Co.,  Cal.-Bent  Bros. 
418  South  Pecan  St.,  Los  Angeles,  at 
J2. 452, 079  awarded  contract  by  Merced 
Irrigation  District  to  const.  Exchequer 
Dam  and  Power  House.  Above  bid  does 
not  include  cement  which  will  probably 
be   furnished   by   district. 


PALO  ALTO.  Santa.  Clara  Co.,  Cal. — 
City  council  contemplates  bond  elec- 
tion for  $60,000  to  finance  enlarge- 
ments to  municipal  power  plant.  Will 
include  line  construction.  J16,500; 
switchboard  additions,  $3600;  removal 
of  poles  and  wires  from  business  dis- 
trict, $11,250;  installation  ot  300  new 
services,  $6000;  additions  to  system 
$8650.  J.  F.  Byxbee,  Jr.,  city  eng.  Frank 
Kasson,  city  clerk. 

LOS  ANGELES,  Cal.— Until  3  p.  m., 
Aug.  12,  bids  will  be  rec.  by  public 
service  comm.,  207  S  Broadway,  for 
Insulated  wire  and  cable  und^r  spec 
P-331.  Jas.   P.  Vroman,   secretary.: 


SAN  FRANCISCO— Pacific  Tel.  &  Tel. 
Co.,  333  Grant  Ave.,  will  expend  aprox 
$60,000  to  install  underground  conduit 
and  cable  in  Ocean  avenue.  T.  F.  De- 
lury,  gen.  mgr.  of  company. 

OLYMPIA,  Wash.  —  See  "Irrigation 
Projects,"  this  issue.  Applications  filed 
for  water  permits. 


ANAHEIM,  Cal. — Council  >ippqints 
committees  to  investigate  possibilities 
of  having  a  joint  power  plant  for  this 
city  and  Fulterton.  A  joint  organiza- 
tion, of  -which  Mayor  E.  H.  Metcalf  of 
Anaheim  is  chairman  and  Mayor  H.  H. 
Crooke  of  FuUerton  is  secretary,  has 
been  formed  to  secure,  it  possible,  leg- 
islation at  the  next  session  of  State 
Legislature  permitting  the  combining 
of  these  plants. 

OAKLAND,  Cal.— Pacific  Tel.  &  Tel. 
Co.  has  appropriated  $150,000  to  fi- 
nance laying  approx.  3000  ft.  under- 
ground conduit  in  35th  Ave.  and  Foot- 
hill Blvd..  together  with  approx.  19,000 
ft.  of  1200  pair  underground  cable,  also 
approx.  92,000  ft.  Aerial  cables. 


KING  S 
ORIENTAL 
STUCCO 

TTnlform   Color  and   Textnr* 
Waterproo*,   Durable 

Manufactured  by 
J.  B.  LJDVG  &  CO. 

NEW   YORK 

Send   for  Color  Card 

A.  1..  GRBENi: 

Pacific   Coast   Sales   Agent 

490   Burnslde   St.,   Portland 

1151-53  Mission  St,  San  Franclaeo 


ANAHEIM,  Cal.— Officials  of  the  cit- 
ies of  Anaheim  and  Fullerton  are  hold- 
ing a  series  ot  conferences  regarding 
the  establishment  of  a  Joint  municipal 
liuwer  plant. 


PUBLIC  BUILDINGS 


Contracts  Signed — Plumbing  Contract 
Under  Advisement. 

AUDITORIUM  Cost,    $600,000 

STOCKTON.  San   Joaquin  Co.,  Cal. 

Class  A  reinforced  concrete  Memorial 
Civic  Auditorium. 

Owner — City  of  Stockton  (A.  L.  Banks, 
city  clerk). 

Architect  —  Glenn  Allen,  41  S  Sutler 
(St..  Stockton,  and  Wright  &  Sat- 
terlee.  Bank  of  Italy  Bldg.,  Stock- 
ton (comprising  City  Architectural 
Commission). 

(1)  For  all  the  structural  steel 
erected  in  the  building.  Seller  Iron 
Works,  945  S  Pilgrim  St.,  Stockton,  at 
$51,690. 

(2)  General  contract  for  all  of  work 
except  the  structural  steel,  plumbing, 
heating'  and  ventilation,  and  the  elec- 
trical work.  Frank  Tucker,  321  N 
Sierra  Nevada  St.,  Stockton,  at  $366,179 

(4)  Electrical  work.  Hild  Electric 
Mfg.  Co.,  517  E  Market  St.,  Stockton, 
$18,862. 

The  heating,  plumbing  and  ventilat- 
ing is  still  under  advisement.  The 
lowest  bid  was  submitted  by  the  Stock- 
ton Plumbing  &  Supply  Co.,  327  Miner 
Ave.,  Stockton,   at  $43,342. 


Plans   Being  Figured — Bids   Close   Aug. 

IS,  11  A.  M. 
BUILDING  Cost,  $ — 

RICHMOND,   Contra  Costa  Co.,   Cal. 
Two-story    and    basement    hoUow^    tile 
and   brick   Memorial   bldg.    (Ameri- 
can Legion). 
Owner — County  of  Contra  Costa. 
Architect — Jas.    T.    Narbett,    906    Mac- 
donald    Ave.,    Richmond. 
Separate    bids    are   wanted   for   heat- 
ing   installation.    Cert,    check    10%   pay- 
able to  Board  of  Supervisors  req.  with 
hid.  Plans  obtainable  from  architect  on 
deposit   of   $20.    returnable,    and   on   file 
in    office    of    Leland    and    Haley,    con- 
sulting   engineers.    58    Sutter    St.,    iSan 
Francisco.  See  call  for  bids  under  offi- 
cial proposal  secti€>n  in  this  issue. 


Plans   Being  Figured — Bids   Close  Aug. 

27,  2  p.   m. 
AUDITORIUM  Cost,    $125,000 

HANFORD,  Kings  Co.,  Cal. 
Steel  brick   and  concrete  auditorium. 
Owner— <;ity    of    Hanford. 
Architect  —   Coates   &   Traver,    Rowell 

Bldg.,   Fresno. 


LOS  ANGELES,  Cal. — Until  2  p.  m., 
Aug.  18,  bids  will  be  rec.  by  county 
supervisors  for  all  general  excavation 
work  tor  the  bids',  known  as  Patriotic 
Hall,  to  be  erected  on  the  east  side  of 
Figueroa  St.,  at  18th  St.  The  proposed 
bldg.  will  be  5-story  and  basement,  of 
class  A  constr;  steel  frame;  brick 
walls;  reinf.  cone,  fls.;  press,  brick  and 
terra  cotta  facing;  elevators;  steam 
htg.,  etc.;  the  auditorium  will  seat 
1200.  The  Allied  Architects  Assn..  1136 
Citz.  Xatl.  Bank  Bldg.,  prepared  the 
plans.  Copies  may  be  obtained  from  the 
office  of  the  association  upon  deposit 
ot  $5.  Cert,  check  or  bond  10%. 


LOS  ANGELES,  Cal. — Until  2  p.  m., 
Aug.  18,  bids  will  be  rec.  by  county 
supervisors  for  all  labor  and  materials 
for  the  plain  and  ornam.  plaster  and 
metal  lath  for  the  new  Hall  of  Justice 
on  Temple  St.,  bet.  N  Broadway  and 
Buena  Vista  St.  Plans  and  spec,  are  on 
file  at  the  office  of  the  board  and  at 
the  office  ot  the  mechanical  engr.,  10th 
floor.  Hall  of  Records. 

OAKLAND,  Cal. — Supervisors,  Geo.  E. 
Gross,  county  clerk,  plan  early  con- 
struction of  vault  in  County  Treas- 
urer's ofUce. 

RED  BLUFF,  Tehama  Co.,  Cal, — ^Un- 
til Aug.  12,  10  a.  m.,  bids  will  be  rec. 
by  H  G.  Kuhn,  county  clerk,  to  furnish 
and  install  furniture  in  county  court- 
house. Cert,  check  10%  payable  to 
Chairman  of  Board  of  Sups.  req.  with 
bid  Lists  of  materials  required  will  be 
furnished  by  clerk  on  request. 


MONROVIA,  Los  Angeles  Co.,  Cal.— 
Until  Aug.  nth,  bids  will  be  received 
liy  the  city  council  of  City  of  Monrovia 
for  a  civic  center,  to  be  erected  on  Ivy 
St.,  Monrovia.  There  will  be  a  fire 
station  and  garage.  Reinforced  con- 
crete construction,  one-story  and  2- 
story,  plaster  exterior,  tile  roofing,  gas 
heating  system,  plate  glass,  skylights, 
etc.  Cost,  $45,000.  Plans  by  Architect 
Paul  R.  Williams  and  Milton  W.  Nigg, 
engineer,  140O  Stock  Exchange  Bldg., 
L.  A.  Plans  and  specifications  will  be 
On  file  at  office  of  city  manager  on 
July  28th. 


PITTSBURG,  Contra  Costa  Co.,  Cal. 
— I'ily  council  contemplates  bond  elec- 
tion for  $12,500  to  finance  erection  of 
municipal  library,  this  sum  to  be  add- 
ed to  $7500  already  available  for  such 
structure. 


SAN  FRANCISCO — Bids  were  opened 
on  July  24th  by  B.  P.  Lamb,  secretary 
of  the  Board  of  Park  Commissioners  ot 
San  Francisco  for  the  installation  of 
heating  equipment  at  the  M.  H.  de 
Young  Memorial  Museum.  Golden  Gate 
Park.  Plans  and  specifications  on  file 
in  the  office  of  Leland  &  Haley,  5S 
Sutter  St.  It  was  recommended  to 
award  the  contract  to  P.  J.  Enright, 
2720  McAllister  Street,  the  lowest  bid- 
der. Following  is  a  complete  list  of  the 
bids: 

P.    J.    Enright,    S.    F $25,975 

W.   D.  Stewart    26,846 

Turner  Co.,  S.  F 27,140 

Knittle-Cashel  Co.,   S.   F 27,215 

C.   Petersen   Co.,   S.   F 27,978 

Fred'k  W^  Snook.  S.  F 28,188 

Scott   Co.,   S.    F 28,525 

W.   H.   Picard,   Oakland    28,945 

Lawson  &  Drucker,  S.  F 31,260 

Jas.  H.  Pinkerton,  S.  F.   31,680 


SAN  FRANCISCO  —  The  following 
bids  were  received  on  JuIt  24th,  by  B. 
P.  Lamb,  Secretary  of  the  Board  of 
Park  Commissioners  of  °'..t  Francisco, 
for  the  general  construction  of  the 
new  Beach  Chalet  to  be  erected  on  the 
west  border  of  Golden  Gate  Highway 
southeast  of  present  Chalet.  Plans 
were  prepared  by  Architect  Willis  Polk 
&  Co.,  Hobart  Bldg.  It  was  recommend- 
ed to  award  the  contract  to  the  lowest 
bidder.  Barrett  and  Hilp,  918  Harrison 
Street. 

Barrett    and    Hilp    $43,450 

W.    D.   Henderson    48,756 

Chas.  Stockholm  and  Son 49,727 

Jas.   L.   McLaughlin    52,208 

C.    H.    Bessett    52,750 
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574  Eddy  St. 
Phone  Prospect  613 

Equipped  To  Handle 
Any   Size   Job. 

DIRECT  FACTORY   BUTERS 
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Contract  Awarded.  .,, 

RESIDENCE  on      kl 

ANTIOCH,    Contra   Costa  C°..   t,al. 
Two-story   brick  and  concrete  10-room 
parochial    residence    with    tile    root 
Owner— The   Dominican  Fathers,   Anti- 

Architect-Beezer  Bros.,     1915      Steiner 
St.,    San    B^rancisco  To<==;iP 

Contractor— B.    A.    Trobock,    ISO    Jessie 
St      San    Francisco. 
Bids" win  be  called  for  in  a  few  days 

for   wirTng,   heating   and    plumbing   not 

included   in  general  contract. 
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Saturday,  August  2,  1924 


Contract   Awarded.  ^ 

RESIDENCE  ^   ^      ^        C-Obt,   51-,UUU 

BERKELEY,   2845  Garber  St. 
Two-story  frame  residence.  barber 

Owner— Mrs.   L.   M.   Lloyd,   2844  ttaroer 

Desilne?*"--   WUliams    &    Wastell,    601 
°'''lmerican   Bank   Bldg.,  Oakland. 
Contractor— Williams     &     Wastell,     601 
American  Bank  Bldg.,  Oakland. 

Contract   Awarded. 

TfFqmENCE  Cost,    $^Z,3UU 

FRESNO",  Fresno  Co.,  Van  Ness  Ave. 
Two-story   frame   and   stucco   residence 

of    Spanish    architecture    with    tile 

roof,    16   rooms  and  4   baths. 
Owner— Mrs.   A.    B.   Clark. 
Architect-Schwartz  &   Ryland,  Rowell 

Bldg.,    Fresno.  -^.i    n« 

Contractor— Shorb    and   Neads,    o64    Mc- 

Kinley    Ave.,    Fresno. 

Contract  Awarded. 

RESIDENCE  C^st-   m.i»> 

BERKELEY,  2323  Hearst  Ave. 
Tn^Ti-c-i-nrv    frame   residence. 
Swner-H.  R.  Wetmore,  20  Hillcrest  Rd 

Arch!tJ^t— Walter  T.  Stellberg,  No.  1 
Orchard  Lane,  Berkeley.  .    . 

Contraotor-H.  K.  Schulz,  2100  Virgm.a 
St.,  Berkeley. 


R°E"4mENrE^'''"'-  cost,    »1  2,000 

SACRAMENTO,    Cal.      No.    1370    40th    St. 
Two-story   residence  and   garage 
Owner— W.  S.  Hart,  Harfs  Lunch,   2199 

3rd  Ave.,  Sacramento. 
Architect — None. 
Contractor— W.  D.  Chatterton,  1032  43rd 

St.,  Sacramento. 

Contract  Awarded.  .,.-„„ 

RESIDENCE  *l°/';c!i  •=, 

SACRAMENTO.  Cal.     No.  1100  45th  St. 
Owner— John  Claus  Jr.,  2311  O  St.,  Sac- 
ramento. 
Architect — None. 

Contractor — J.   A.    Saunders,    2810    I   St., 
Sacramento. 


Plans  Being  Figured. 

RESIDENCE  Cost,  $9000 

BERKELEY,  Alameda  Co.,  Cal.,  Haw- 
thorne Terace. 

Two-story  frame  and  stucco  residence. 

Owner — W.   D.  Clark. 

Architect — John  Hudson  Thomas,  Mer- 
cantile  Trust   Bldg.,    Berkeley. 


Figures  To  Be  Taken  Next  Week. 
RESIDENCE  Cost,   $12,000 

SA.V   FRANCISCO,   Vallejo    near   Baker 

Street. 
Two-Story  frame  and  stucco  residence. 
Owner— H.  Thompson. 
Architect — Henry    C.    Smith.    Humboldt 

Bank  Bldg..  San  Francisco. 


Working  Drawings  Being  Prepared. 
RESIDENCE  .S°rS^'    *20,000 

SAN  FRANCISCO,  Ingleside  Terrace. 
Two-story   frame  and  stucco   residence 

and  garage. 
Owner — A     Crocker.  _,     , 

Architect— Chas.  B.  Gottschalk,  Phelan 

Bldg.,  San  Francisco. 

Plans   Being   Figured.  ti-fnOO 

RFSTDBNC  Cost,  ;fii,uuu 

SAN  FRANCISCO.     St.  Francis  Wood. 
Two-story  frame  and  plaster  residence 
Owner — G.    Williams. 

Architect— Hasten  &  Hurd,  278  Post  St., 
San    Francisco. 

Plans    Being    Figured.  nonnn 

RESIDENCE  Cost,    $12,000 

SAN  FRANCISCO.     St.  Francis  Wood. 
Two-story   frame   and   stucco   residence 

and  separate  garage. 
Owner— John  Cummings. 
Architect — Masten  &  Hurd.  278  Post  St., 

San  Francisco. 

Plans    Being    Figured.  <tinnnn 

RESIDENCE  Cost,    $10,000 

SAN  FRANCISCO.     Forest  Hill. 
Two-story    frame   and   stucco    residence 

and    garage. 
Owner — Mrs.  Hope  Davenport. 
Architect — Masten-  &   Hurd,    526    Powell 

St.,    San   Francisco. 


Completing  Plans — Ready  for  Figures 
In  Two  Weeks. 

RESIDENCE  Cost,  $35,000 

SAN  FRANCISCO,  St.  Francis  Wood, 
Buena,  Ventura  and  St.  Francis 
Blvd. 

Two-story  and  basement  frame,  plas- 
ter and  brick  Spanish  residence 
with  tile  roof   (9   rooms). 

Owner — J.    P.    Livingston. 

Architect  —  Joseph  L.  Stewart,  Claus 
Sprrckels   Bldg.,    San    Francisco. 

Plans    Being    Prepared. 

RESIDENCE  Cost,  $12,000 

SAX    FRANCISCO,    30th    Ave    &   Irving. 

Two-storv  frame  and  stucco  residence 
(7    rooms   and   2    bath    rooms). 

Owner— H.    H.    Eggers. 

Architect — Powers  &  Ahnden  460  Mont- 
gomery, San  Francisco. 

Plans  Completed. 

RESIDENCE  Cost,     $13,000 

SAN  FRANCISCO.      St.  Francis  Wood. 
Two-story  frame  and  plaster  residence. 
Owner — G.  Williams. 

Architect — Masten  &  Hurd,  278  Post  St., 
San  Francisco. 


Cost,    $6000 


Plans    Being    Prepared. 
RESIDENCE 

LARKSPUR.   Marin    Co.,   Cal. 
One-story    6-room    frame   residence. 
Owner — R.  J.  Wilson. 

Architect    —    W.    B.    Huson,    Chronicle 
Bldg.,   San   Francisco. 


COLUSA,  Colusa  Co.,  Cal.— M.  P. 
Montgomery,  %  Colusa  Bakery,  has 
been  granted  building  permit  by  city 
trustees  to  erect  $10,000  residence  at 
Eleventh  and  Jay  streets.  Will  be 
frame    and    stucco    construction. 


l^iRATTr^ 


CONCPPTE     (^1 


Carl    Sword,    Manager, 
Hotel  Senator, 
.Sacramento, 
Dear  Carl: 

WHEN    YOll   open    Hotel    Senator. 

COSTING  $2,000,000.00. 

AND  MADE  of  sand. 

FROM   SANDY    Pratt's   pit. 

ON   THE   American   River. 

AT    SACRAMENTO. 

YOUR   FRIEND,   Charley  Upton. 

OF  THE  San  Francisco  Examiner. 

SUGGESTS  YOU   servo  Sand   dabs. 

BECAUSE    YOU    used   Pratt's   sand. 

FOR  CONCRETE  and   plastering. 

BUT  BILL  Jordan,  political  writer. 

ON    MR.    Hearst's    paper. 

SAYS   SERVE   Rock  cod. 

BECAUSE    SANDY  Pratt,   President. 

OF  THE  Pratt  Building  Material  Co. 

HAS  A   $250,000  plant. 

TO  CRUSH  rock    (and  gravel). 

AT   PRATTROCK  near  Folsom. 

BILL  IS  very  happy. 

BECAUSE  YOU  open  the  hotel. 

0.\'  SATUI;DAY,  August  23rd. 

ON    HIS    wedding    anniversary. 

CARL,   CAN   the  guests. 

SIT  IN  Hock  ing  chairs. 

HAVE   YOUR   napkins. 

MADE   OF  sand   paper. 

TABLES  OF  sandal  wood. 

REQUEST  GUESTS.      ' 

TO  AVE.'^R  sandals    (no   shoes). 

WILL   YOU  have   nana    wirhes. 

FOR   MID.MGIIT   lunch. 

FOR  YOUR  mu.sic. 


USE  SAND  pipers. 

FROM  PRATTCO  (Monterey  Bay). 

TWO  MILES  from  Del    Monte. 

HOME  OF  Sandy's  pit. 

OF  "PRATTCO  Amber"  sand. 

AT   MIDNIGHT. 

AS  THE   "sand   man"  appears. 

II.WE  THE  orchestra  play. 

•HOCK  MB  to  Sleep. 

WITH  .SANDY'S  Crushed  Rock." 

THEN   ROBERT  H.   Wilson. 

EXAMINER  SPECIAL  writer. 

WILL  FIRE  a  "sky  rocket." 

•■I   THANK   you." 


This  photo  taken  near  Marysville, 
heme  of  Sandy  Pratt's  Marysville 
sand  pit  on  the  Yuba  River,  shows  Carl 
Sword,  Manager  of  the  new  $2,000,000 
Hotel  Senator  at  Sacramento,  built  by 
Cahill  Bros.  (E.  A.  Larkin,  superinten- 
dent), general  contractors.  Carl  is 
gathering  food  for  the  grand  opcnin  ; 
on  Saturday,  August  23rd.  Sand  ■ 
Pratt,  President  of  the  Pratt  Buildinjr 
Material  Co.,  and  producer  of  crushed 
rock,    clean    sand,    washed    gravel    and 

rock  screenings,  will  cai  some  of 
Carl's  Marysville  turkey. 


Saturdiiy,  August  2,   1924 


I'liiitinct   Awarded. 

ItBSIUlCNCE  Cost,  $10,000 

SAN  MATKO,  Lot  28  Hurlingham,  S.  M. 

Park, 
oni'-stuiy    frame   and   stucco   residence, 
ownor— To\vnl»y    Ball,   Oldflcld. 
.\rihltcrl  —  Ed.    Shorpc,    60    Sansomo. 
I'ciiilractor   —   Arthur   Dusenberry,    448 

Hurlingham,   San   Mateo. 

rians    Cdmiiletcd.  ^   ,  _„. 

liWEhl.l.MiS  Cost,    $15,200 

SAN   FKANCISC'O.     E  Thirtieth  Ave  40 

S  Irving  and  K  Forest  39?,  431  and 

464   .\   lllua  St. 
Four   oni-siory   and      basement     frame 

dwellings. 
Owner — Fernando   Nelson   &    Sons,   Inc., 

2   West    I'ortal  Park,  S.   F. 
Architect — None. 
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Owner  Taking  Sub  Figures.  „„  „.„ 
UESIDENCE  Cost,   $20,000 

SAN   FHANCISCO,     W     Octavla     92      S 

Jackson.  ,  , 

Two-story    and    basement    frame    resl- 

(j^vner — F.  U.  Orannls,  2450  Steiner  St., 
San   Francisco.  „  „   ,, 

Architect— Edward  E.  Young  2002  Cali- 
fornia St.,  San  Francisco. 

(52269)     1st  report  April  2,   1924.         14 

Contract  Awarded.  ,    ,,,  rnn 

UESIDENCE  Cost,   $11,500 

SVCHAMIONTO.  Cal.  No.  1114  :i4rd  St. 
Two-storv  frame  residence  and  garage 
owner — lacolj     Cruhler,     lOlO'/i     I     St., 

Sacramento. 
Architect — None. 
Contractor— Herndon  &  Finnegan,  1814 

17th  St.,  Sacramento. 


Contract  Awarded. 

UESIDENCE  Cost,  $13,053 

ItEHKELEY,  El  Camino  Real,  Clare- 
mont. 

Two-storv  frame  residence  and  garage. 

Owner— .Mrs.  H.  E.  Peunell,  2729  Re- 
gent St.,  Berkeley. 

Ar(«hitect — Henry  H.  Gutterson,  526 
Powell  St.,  San  Francisco. 

Contractor— Tranmal  &  Bradhoff.  483 
Crescent,  Oakland. 


Contract  Awarded. 

RESIDENCE  Cost,    $11,000 

KTOCKTO.V.  San  Joaquin   Co.,  Cal.     No. 

155   W-Pine  St. 
Two-storv  residence  and   garage. 
Owner — C.  W.  Foster,  306  E-Tuxedo  St., 

Stockton. 
Architect — ^None. 
Contractoi— W.  J.  Scott,  36  N-Sutter  St., 

Stockton. 


Contract  Awarded. 

UESIDENCE  Cost,  $10,000 

OAKLA.ND,    6126    Ocean     View      Driven 
Two-story  9-room  frame  residence. 
Owner— W.    H.    Plcard,    477    Hardy    St., 

Oakland.  ,,    , 

Contractor    —    E.    T.    Henderson,    5i44 

Keith   Ave.,   Oakland. 


'Contract  .\ warded. 

RESIDENCE  Cost,    $15,000 

BERKELEY,  Alameda  Co.,  Avalon  Ave. 
Two-story    frame    and    stucco    10-room 

residence    of    Spanish    architecture 

(tile  roof). 
Owner — S.   il.   Mark. 
Architect — Warren   G.   Perry,   260  Calif. 

St.,  San  Francisco. 
Contractor — Wm.    Kat,    243"    Humboldt 

Ave.,  Oakland. 

Bids    To    Be    Taken    Next    Week    From 

Napa    Contractors. 
RESIDENCE  Cost,   $10,000 

NAPA.   Napa  Co.,  Cal. 
Two-story    stucco    and    frame    9-room 

residence. 
Owner — James  G.  Noyes. 
Architect — Warren   G.   Perry,  260  Calif. 

St.,    San   F'rancisco. 

Plans    Being    Prepared. 
RESIDENCE  Cost,   $15,000 

SAN  FRANCISCO,  St.  Francis  Wood. 
IH -story    frame    and    stucco    residence 

with  tile  roof. 
Owner — Withheld. 
Architect  —  Wm.  F.  Gunnison,  57  Post 

St..  San  Francisco. 
Plans    will    be    ready    for   figures    in 
about   two   weeks. 


Plans  Being  Figured.  .icnnn 

RESIDENCE  Cost,   $15,000 

BERKELEY,   Alameda  Co.,  Cal.,  Clare- 

mont  Court. 
Two-story   &    basement   frame   colonial 

residence,    S    rooms. 
Owner- Withheld. 

Architect — John  Hudson  Thomas,  Mer- 
cantile   Trust   BIdg.,    Berkeley. 

Plans  To  Be  Figured  Next  Week. 

RESIDENCE  Cost,  $1*.000 

BERKELEY,  Alameda  Co.,  Cal.,  Tunnel 
Road.  ^  , 

Two-story  and  basement  frame  ana 
stucco   residence. 

Owner— Dr.  Hubert  Heitman.  52  Up- 
lands, Berkeley. 

Architect— W.  H.  Ratcliff,  Jr.,  Mercan- 
tile   Trust   BIdg.,    Berkeley. 


Contract  Awarded.  ,onnn 

RESIDENCE  Approx.  $8000 

SAN  FRANCISCO,  Baker  St.,  oet.  Lom- 
bard  and   Chestnut. 

Two-story  and  basement  frame  resi- 
dence. 

Owner— Withheld. 

Architect  —  Dodge  A.  Reidy,  Pacific 
BIdg.,   San   Francisco. 

Contractor — Otto  Johnson. 

F'ieures  Being  Taken.  ,-,nnnn 

RESIDENCE  Cost,   $12,000 

SAN   FRANCISCO,   Dolores   Street  near 

Sixteenth  St. 
Two-story    and    basement    frame    ana 

stucco  residence  (tile  roof,  8  rooms 

roof  garden,   etc.) 
Owner— Withheld.  „   ^  ,.^        , 

Architect — N.   W.   Mohr,   310  California. 
Plans    will    be    ready   for   figures    in 
ten   days. 

Figures   Being   Taken.  ,,onnn 

RESIDENCE  Cost,   $18,000 

PALO  ALTO.   Santa  Clara  Co.,  Cal. 
One    and    one-half    story      frame      and 

stucco  Spanish  style  residence  with 

tile   roof. 
Owner— Frank    W.    Erlin,    Call    BIdg., 

San   Francisco. 
Architect  —  W.  H.  Crim  and  Hamilton 

Murdock,  425  Kearny  St..  S.  F. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical  Key. 


Plaster 
Wall    Board 

(Patent  applied   for) 
The  Last  Word  in  Wall  Board. 


CALIFORinA  CEDAK  PRODUCTS   COMPAJST 

STOCKTON,   CALIFORNIA 


Completing   Plans.  .,„„„« 

RESIDENCE  Cost,    $12,000 

SAN  FRANCISCO,  St.  Francis  Wood. 
Two-story    frame    and    plaster    8-roora 

residence    and    garage      with      tile 

root. 
Owner — -Withheld.  ,„    „     . 

Architect — Wm.    P.    Gunnison,    57    Post 

St.,  San  Francisco. 

LOS  ANGELES,  Cal. — Archi.  Albert 
Landsburgh,  700  Hillstreet  BIdg.,  has 
completed  plans  for  a  12-room  resi- 
dence, to  be  erected  on  Arbol  Drive, 
Hollywood,  for  Mrs.  M.  Brandies. 
Frame  construction,  2-story  and  base- 
ment, tile  and  composition  roofing, 
plaster  exterior,  hardwood  floors,  gas 
unit  heating  system,  automatic  water 
heater,  tiled  baths,  plaster  mantel, 
hardwood  and  pine  trim,  enclosed  patio, 
retaining  walls,  2-car  garage,  land- 
scaping.     Cost,   $25,000. 

MONTECITO,  Los  Angeles  Co.,  Cal. — ■ 
Architect  Carleton  M.  Winslow,  921  Van 
Nuvs  BIdg.,  is  preparing  plans  for  a 
20-room  Italian  residence,  to  be  erected 
at  Montecito,  for  W.  P.  Nelson.  It  will 
be  of  masonry  construction,  2-story  and 
basement,  tile  roofing,  plaster  exterior, 
gas  heating  system,  5  tiled  baths,  hard- 
wood floors  and  trim,  stone  mantels. 

LOS  ANGELES,  Cal.— R.  E.  Shapland, 
2901  Van  Buren  PI.,  has  the  contract 
to  erect  a  25-room  residence  on  Holly- 
wood Blvd.,  near  Laurel  Canyon  Dr. 
for  C.  F.  DeWitt,  Union  Bank  BIdg. 
Two-story  and  basement,  frame  and 
plaster  construction,  cement  gun  ex- 
terior, tile  and  composition  roofing, 
hardwood  and  pine  trim,  oak  fioors, 
tiled  baths,  water  heater,  unit  gas 
heating  system,  garage.  Cost,  $50,000. 
Chas.  H.  Kyson  is  the  architect. 

LOS  ANGELES,  Cal.  —  Koerner  & 
Gage,  1201  Van  Nuys  BIdg.,  have  pre- 
pared plans  and  have  the  contract  to 
erect  a  residence  on  Rimpau  Blvd.. 
bet.  3rd  and  4th  Sts.  for  Dr.  E.  C.  Fish- 
taaugh.  It  will  contain  21  rooms,  2-sto., 
63x66  ft.,  frame  and  plas.  constr.,  slate 
rfg.,  hardwd.  and  pine  trim,  oak  fis., 
tiled  baths,  water  htr.,  unit  gas  htg. 
system;    $45,000. 

LOS  ANGELES,  Cal.— O'Neal  &  Son. 
108  N  Larchmont  Blvd..  have  the  con- 
tract to  erect  a  12-room  residence  on 
Rimpau  Blvd.,  between  4th  and  6th 
Sts.,  for  Brenton  Carr,  Herniosa  Beach. 
Two-story,  73x55  ft.,  frame  and  plas- 
ter construction,  comp.  and  tile  rfg., 
hardwood  and  pipe  trim*  oak  firs., 
tiled  baths,  unit  gas  htg.  system;  $35,- 
000.  Austin  &  Ashley,  1125  Detwiler 
BIdg.,  architects. 

LOS  ANGELES,  Cal.— O'Neal  &  Son, 
lOS  N  Larchmont  Blvd.,  have  the  con- 
tract to  erect  a  12-room  residence  on 
Muirfield  Rd.  between  4th  and  6th  Sts. 
for  Mrs.  Hugh  C.  Rice,  143  Westmore- 
land Ave.  Two  sto.,  68x52  ft.,  frame 
and  plaster  construction,  tile  and  comp 
rfg  hardwood  and  pine  trim  and  firs., 
tiled  baths,  unit  gas  htg.  system; 
$35,000.  Austin  &  Ashley,  1125  Detwiler 
BIdg.,   archts. 


WEST  HOLLYWOOD,  Los  Angeles 
Co  Cal. — Architect  Chas.  H.  Kyson, 
6034  Hollywood  Blvd..  has  completed 
plans  for  a  two-story  and  basement 
frame  and  plaster  residence  to  be 
erected  in  West  Hollywood  for  C.  F. 
DeWitt.  Work  will  be  done  by  sub- 
contract under  supervision  of  the  ar- 
chitect. It  will  contain  15  rooms  and 
6  baths.  Plaster  exterior,  tile  roof, 
hardwood  trim  and  floors,  tiled  baths, 
automatic  water  heater,  gas  furnace, 
garage.     Cost,   $60,000. 

Plans  Being  Figured. 

RESIDENCE  Cost,   $12,000 

SACRAMENTO,  Montgomery  Way. 
Two-story  frame   and  stucco   residence 

with  tile  roof. 
Owner — F.  P.  Grau. 
Architect — Dean  &   Dean,  City  Library 

Sacramento. 
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SCHOOLS 


Bids   Being  Taken. 

ADDITION  „       ^   ,    "-ost,    * 

MARYSVILLE,  Yuba  Co.,  Cal. 

Two-story    and    basement    bricK    wing 
addition    to    school. 

Owner  —   Marysville   Grammar   School 
District.  _,  ,,„„ 

Architect   —   Miss   Julia   Morgan,   Mer- 
chants  Ex.   Bldg.,   San  Francisco. 
Bids    will    be    advertised   for   immedi- 
ately  by   the   Board. 

Figures  To  Be  Taken  In  About  a  Mon"» 
SCHOOL  BDDGS.  Approx.  $700,000 

ALAMEDA,    Alameda   Co.,    Cal. 
Three    2    and    3-story    reinforced    con- 
crete brick  and  stucco  high  school 
buildings. 
Owner— City   of  Alameda. 
Architect — Carl  Werner,  Santa  Fe  Bldg 
San   Francisco. 


Contract  To  Be  Signed  In  a  Few  Days 

THEATRE  Cost,  $75,000 

SACRAMENTO,  Oak  Park. 

Brick  theatre,  4  stores  and  4  offices, 
1500  seating  capacity. 

Owner— T  &  D  Jr.  Enterprises,  SF. 

Architect — Mark  T.  Jorgensen,  110  Sut- 
ter St.,  San  Francisco. 

Low  Bidder — McGillivray  Constr.  Co., 
Folsom  Blvd.  &  65th  St.,  Sacra- 
mento. 

Plans  Being  Figured— Bids  Close  Aug. 
7,    S   P.   M.  r^      t     t 

ADDITION  Co»t.    » — 

MARYSVILLE,  Yuba  Co.  Cal.  Block 
bounded  by   6th,   7th,  G  and  F  Sts. 

Two-story  and  basement  4-classroom 
brick   addition    to   grammar   school. 

Owner  — ■  Marysville  Grammar  School 
District,  Walter  A.  Kynoch,  secy. 

Architect    —   Miss    Julia   Morgan,    Mer- 
chants   Exchange    Bldg.,    S.    F. 
Cert,     (jheck     10%    payable     to     City 

Board  of   Education   required   with   bid. 

Plans    obtainable   from    secy,    of   Board. 

See    call    for    bid.s    under    official    pro- 
posal Hectton  Ln  tbis  issue. 

SANTA  BARBARA,  Cal— C.  L.  Phelps 
president  of  State  Teachers'  College  at 
Santa  Barbara,  will  seek  $200,000  ap- 
propriation from  state  to  finance  con- 
struction of  an  administration  build- 
ing for  the  school  group.  The  money 
will  be  sought  in  the  State  budget  to 
be  made  up   next  January. 


SUNNYVALE,  Santa  Clara  Co.,  Cal. 
—J.  Kay,  Sunnyvale,  at  J2035  awarded 
contract  by  Westlake  Union  High 
School  District  to  construct  temporary 
2-elussroom  addition   to  present  school. 

ALAMEDA,  Alameda  Co.,  Cal.— Until 
Aug.  5,  5  p.  m.,  bids  will  be  rec.  by  C.  J. 
DuFour,  secy.  Board  of  Education,  Oak 
St.  and  Santa  Clara  Ave.,  to  furnish 
among  other  school  supplies,  equip- 
ment required  for  school  department. 
Cert,  check  $500  req.  with  bid.  Lists  of 
materials  desired  obtainable  from  sec- 
retary, 

WOODLAND,  Yolo  Co.,  Cal. — Fink  & 
Schindler,  226  ISth  St.,  San  Francisco, 
were  awarded  the  contract  at  $21,4o0 
for  all  work  at  the  Woodland  High 
School  with  the  exception  of  steel  lock- 
ers and  program  clocks,  all  bids  for 
steel  lofkers  being  held  under  advise- 
ment. The  Standard  Elec.  Time  Co.,  461 
Market  Street,  S.  F.,  has  the  contract 
for  program  clocks  at  $1185. 


YUCIAPA.  San  Bernardino  Co.,  Cal.- 
Until  7:30  P.  M.,  Aug.  5,  new  bids  wi 
be  received  by  the  Board  of  Education 
of  Yucaipa  Joint  Union  School  District 
for  erecting  new  grammar  school  in  ac- 
cordance with  plans  and  specifications 
by  Architect  DeWltt  Mitcham,  456  E 
St.,  San  Bernardino.  Separate  bids 
will  be  taken  on  general  contract, 
plumbing,  painting  and  electric  wiring. 
Cert,  or  cash,  check  or  bidder's  bond 
for   5%.     Calvin   Houston,   Clerk. 

LIVERMORE.  Alameda  Co..  Cal. — Neil 
Jensen  of  Livermore  has  been  awarded 
a  contract  at  $2547  by  the  Board  of 
Trustees  of  Livermore  School  District 
to  complete  two  unfinished  rooms,  etc., 
on  the  second  floor  of  the  school. 

TUCSON,  Ariz. — Architect  Henry  O. 
Jaastad,  96  N.|  Stone  Ave.,  is  complet- 
ing plans  for  a  new  high  school  build- 
ing to  be  erected  at  Superior  in  Pinal 
County.  Estimated  cost,  $75,000.  The 
building  will  contain  auditorium,  gym- 
nasium,  6   classrooms  and  showers. 


SAN  DIEGO,  Cal.  —  J.  A.  Hunt,  ■> 
has  contract  to  build  new  grammar 
school  for  the  Pomerado  School  Dist., 
will  start  work  as  soon  as  slight  tech- 
nicality with  reference  to  title  is 
straightened  out.  Cost,  $30,000.  Ray 
Alderson,  is  the  architect. 


LOS  ANGELES,  Cal. — J.  C.  Bannister 
903  N  Mariposa  Ave.,  was  low  bidder 
on  general  contract  at  $61,000  for 
erecting  new  bldg.  at  Solano  Avenue 
school  site  in  accordance  with  plans 
prepared  by  architectural  department 
of  Bd.  of  Ed.  The  bldg.  will  be  a  2- 
story  brick  structure.  Robt.  H.  Evans, 
4306  Central  Ave.  was  low  at  $2416  on 
the  elec.  wiring;  R.  Rasmussen,  357 
W    76th    St.,    low   at   $1380   on   painting; 


Contractors, 

Builders, 

Engineers, 

You   Can   Now 

Protect    Your 

Checks 

right  on  the  job 

if  you  have  a 


FRESNO,  Fresno  Co.,  Cal. — Bids  will 
be  asked  at  once  by  L.  L.  Smith,  Sect'y., 
Board  of  Education,  2525  Tuolumne  St., 
to  fur.  250,  more  or  less,  single,  pedes- 
tal, open  box  desks,  cherry  finish  with 
cast  pedestal.  Bids  on  slightly  used 
desks  if  accompanied  with  sample  and 
record  of  use,  will  be  considered  as 
alternate  bid.  Cert,  check  10%  pay- 
able to  Board  of  Education  req.  Fur- 
ther information  obtainable  from 
secretary. 


"Security  | 

CHECK 

PROTECTOR 

FOUNTAIN 

PEN" 


The  Steel  Cutting 
Wheel  on  the  end 
perforates  and  forces 
a  red  acid  proof  ink 
into  the  fibre  of  the 
paper,  protecting  the 
amount,  payee's  name 
date,  number  of 
check,  and  all  kinds 
of  negotiable  papers 

NEW  FROM 
END  TO  END 

Most    perfect    writing 
inKtmnient    nxade. 


$3.50    to    $7.00       \ 

COUNTY  and  GENERAL  AGENTS 
\V.4NTED 

SECURITY  SALES  CO 

253    MOXTGOSrERY    STREIET 
San   Francisco.   CalM. 


BAKERSFIELD,  Kern  Co.,  Cal.-- 
Until  Aug.  9,  bids  will  be  rec.  by  W  .  A. 
Smart  clerk.  Mountain  View  School 
District,  to  fur.  and  install  tour 
Smith  chemical  toilets  on  school 
grounds.  Further  information  obtain- 
able from  clerk.  Route  4,  Box  144, 
Bakersfield. 

B.VKERSFIELD,  Kern  Co.,  Cal. — 
rmil  Aug  9,  bids  will  be  rec.  by 
Mountain  View  School  District,  to  paint 
school  building;  paint  to  be  white 
lead,  zinc  and  linseed  oil.  Further  in- 
formation obtainable  from  W.  A.  Smart, 
clerk.  Route  4,  Box  144,  Bakersfield. 
(51651)      1st   report  June   20,   1924  la 

EDISON,  Kern  Co.,  Cal.— Until  Aug. 
18,  12  M.,  bids  will  be  rec.  by  Arvin 
School  District,  to  erect  one-room 
frame  school.  Glass  &  Dupes,  architects. 
New  Fish  Bldg.,  Bakersfield.  Cert, 
check  10%  req.  Plans  obtainable  from 
architects.  Bids  to  be  received  by  O. 
E.  Mitchell,  clerk.  Star  Route,  Edison, 
Lalif. 

MERCED,  Merced  Co.,  Cal.— Until 
Aug.  11,  11  A.  M.,  bids  will  be  rec.  by 
H.  M.  Stutsman,  clerk,  Winton  School 
District,  to  erect  temporary  school 
building.  W.  E.  Bedesen,  engineer, 
Shaffer  Bldg..  Merced.  Cert,  check  10% 
Ijavable  to  clerk  req.  Plans  obtainable 
irom  engineer  on  deposit  of  $o,  return- 
able. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Beswick  Constr.  Co.,  230  Newport  St., 
Long  Beach,  was  awarded  the  general 
contract  at  $31,426  for  erecting  an  ad- 
ditional unit  at  the  Temple  grammar 
school.  Long  Beach.  Other  awards 
were-  William  Bull,  plastering,  $329  i; 
.\lhambra  Wall  Paper  &  Paint  Co., 
painting,  $1695;  Sanitary  Plumbing  Co., 
plumbing,  $1780;  Jensen  Electric  Co., 
wiring  $2225;  Hickman  Bros.,  heating 
and  ventilating;  Piper,  Kahrs,  Dedrick 
&  Bobbe,  441  E.  First  St.,  Long  Beach, 
are  the  architects.  Brick  construction, 
8  classrooms,  concrete  understructure, 
corridor  floors  and  stairs,  stucco  ex- 
terior, composition  roof,  hardwood 
classroom  floors,  steam  heat,  tile  toilets 


SACRAMENTO,  Cal.— Until  Aug.  14, 
7-30  p.  m.,  bids  will  be  rec.  by  Chas. 
Hack,  clerk.  Pacific  School  District, 
Box  1315,  Route  4,  Sacramento,  to  erect 
new  school.  Eugene  J.  Seadler,  archi- 
tect, 1005  Eighth  St.,  Sacramento.  Sep- 
arate bids  are  wanted  for  (1)  general 
contract  with  alternate  propositions; 
(2)  painting;  (3)  plumbing;  (4)  heat- 
ing. Cert,  check  5%  payable  to  Board  of  - 
Trustees  of  District  req.  Plans  obtain- 
able from  architect.  See  caU  for  bids 
under  official  proposal  section  In  tnto 
issue. 

CORCORAN,  Kinga  Co,  Cal.  —  U"*" 
Aug.  12,  bids  will  be  rec.  by  C.  C.  Wil- 
son, clerk.  Corcoran  Union  High  School 
District,  to  furnish  sheet  metal  work- 
ing equipment  for  high  school. 

FRESNO,  Fresno  Co..  Cal.  —  Until 
Aug.  S,  2  p.  m.,  bids  will  be  rec.  by  Mrs. 
Blanche  Allison,  clerk  Figarden  School 
District,  819  Mattel  Bldg.,  Fresno,  for 
painting  elementary  school  building. 
Ernest  J.  Kump  Co.,  architects,  Rowell 
Bldg..  Fresno.  Cert,  check  10%  payable 
to  clerk  req.  Specifications  obtainabl» 
from  architect. 

SAN  DIEGO,  San  Diego  Co.,  Cal. — 
Until  7:30  P.  M.,  Aug.  7,  bids  will  be 
received  by  City  Board  of  Education 
for  erecting  an  auditorium  at  the  En- 
canto  Elementary  school,  according  to 
plans  and  specifications  by  Architect 
Wm  H.  Wheeler,  Spreckels  Bldg.  Cert. 
check  or  bid  bond  for  2%.  Clauda 
Woolman,   president. 

LOS  ANGELES,  Cal. — Until  9  A.  M., 
August  8,  bids  will  be  received  by  the 
Board  of  Education  for  erecting  new 
school  at  Mission  Acres  site  on  Lang- 
don  St.,  between  Orion  and  Parthenia 
Sts.,  San  Fernando  Valley,  in  accor- 
dance with  plans  and  specifications  on 
file  with  secretary,  730  Security  Bldg. 
Separate  bids  will  be  taken  on  general 
contract,  plumbing,  painting,  heating 
and  electric  wiring.  Cert,  or  cash 
check  or  bidder's  bond  for  5%.  Wm.  A. 
Sheldon,   secretary. 


Snturday.   August  2,  1924 

ALHAMimA.   L.  A.   Co.,  Cal.   —  J.   S. 
M.  tzKfT  &  Son.  1007  S  Grand  Ave.,  was 
varilnl   the   Kcneral   contract  at   ♦66,- 
7    with  addition  of  »6X0  and  »280  for 
; urnnle    proposals    (B)    and    (C).    for 
,,nni,-    i  new  Household  Arts  bldg.  at 
lhiiMl.ru   hlKh   school;    Allison   &   AUi- 
T.     Hii5    Hibernian   Bids.,   archlltects. 
ilu'nibini.'  was  awarded  to  South  Pasa- 
dena  PlumbinK  Co.   at   J6666  and   heat- 
Ine  to  Thos.  Haverty  Co.  at  $3621.  The 
LMb    will  be   2-story  and  basement,  60 
bv  116  ft-  10  classrooms  a-nd  cafeteria; 
brick    construction,    brick    and    stucco 
exter..  comp  rfg.,  pine  trim. 
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BANKS,  STORES  &  OFFICES 


C.inlrait    Award.-il. 

|)WK1.1,1.N<J  Cosl.  JIO.UUO 

HKUKKLKY.    1633-35-37  San  Pablo  Ave 

Frame    stores   and   dwelling. 

owner    —    Mr.    Guarnerl,    1620    Kalnes 

Ave.,  Berkeley. 
Designer  &   Contractor — W.   A.  Walker, 

545   17th  St.,  Oakland. 


Cal.— Un- 
bids  will  be  re 


BAKKKSKIELD,  Kern  C 
til  Aug.  5,  8  p.  m..  bids  wL. 
J  M.  Mcintosh,  clerk,  Beardsley  School 
District,  to  erect  one  classroom  frame 
school  Cert,  check  10%  payable  to  elk. 
rea.  Plans  obtainable  by  addressing 
clerk,   Koute  A,  Box  257,  Bakersfleld. 

LOS  ANGELES,  Cal.— Until  9  a.  m., 
\.ig  6,  new  bids  will  be  rec.  by  Bd.  of 
ICd.  for  erecting  science  bldg.  and  mu- 
sic hall  at  Lincoln  High  School,  N 
Bdwy  In  accordance  with  plans  and 
spec  on  file  with  secretary.  730  Secur- 
ity Bldg.  Kids  will  be  taken  separately 
on  general  contract,  plumbing,  heating, 
painting  and  electric  wiring  Cert,  or 
■ash.  check  or  bidder's  bond  for  5%. 
Wm  A  Sheldon,  secy.  Bldgs._  will  be 
btick  const,  and  cost  about  ?9o,000. 
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Plans   Being  Figured. 
OFFICE  BLDG.  Cost,  J5000 

UKIAH,  Mendocino  Co.,  Cal.  School  St. 
une-stoiy      reinforced      concrete      and 

brick   office,  20  ft.   front   (tapestry 

brick  exterior), 
owner  —  Western  Title  Insurance  Co., 

Ukiah. 
Architect — Tuttle  &  Tuttle  357  12th  6t, 

Oakland. 


Contract   Awarded. 

KIXTUKB  WORK  Cost,  $20,000 

LOS   AXGELES.    South   Broadway. 

Interior  store  fixture  work. 

Owner — Ilanan    Shoe    Store.    737    South 

Broadway.    Los   Angeles. 
Architect   —  C.    E.   Gottschalk,   Phelan 

Bldg.,   San  Francisco. 
Contractor   —   L.    &    E.    Emanuel,    2665 

Jones  St.,  San  Francisco. 

Contract  Awarded. 

AUTO  BLDG.  Cost,   $ 

FRESNO,  Fresno  Co.,  Cal.  No.  1433  Van 

Ness,   Fresno. 
One-story       brick       store       (auto       tire 

agency),    brick    exterior   finish    and 

composition  roof. 
Owner — Iverson    &    Carlton,    1209    Van 

Ness,  Fresno. 
Architect  —  Swartz  &  Ryland,   Rowell 

Bldg.,  Fresno. 
Contractor — C.    .lorgensen.    Fresno. 


MADERA.  Madera  Co.,  Cal.  —  ^"''1 
«ug  7  2:30  p.  m..  bids  will  be  rec  by 
n  C  Austin,  clerk,  Madera  School  Dis- 
trict, to  fur.  (1)  physical  education 
supplies;  (2)  lumber  for  manual  train- 
nc-  (3)  paints  for  manual  traming: 
(4)  tools  for  manual  training;  (4)  nails 
and  screws,  etc.,  for  manual  training. 
Itemized  list  of  materials  desired  ob- 
tainable from  clerk. 

FRESNO,  Fresno  Co.,  Cal.  —  Until 
Aug  5,  9:30  a.  m.,  bids  will  be  rec.  by 
John  W.  Edgemond,  secy.  Board  or 
Education,  1104  City  Hall,  to  fur.  and 
del  electrical  scrubbing  equiptnent. 
Further  information  obtainable  from 
secretary. 

BEVERLY  HILLS,  L.  A.  Co.,  Cal.  — 
Reed  Bros.  Constr.  Co.,  204  W  ilshire 
Bldg.  was  low  bidder  and  has  been 
awarded  general  contract  at  $d1,2d3  lor 
the  addition  of  eight  classrooms  and 
manual  arts  bldg.  to  the  Rextord  Dr. 
grammar  school,  Beverly  Hills,  in  ac- 
cordance with  plans  and  spec,  by  Ar- 
chitects Gable  &  W  yant,  rm  8.  634  S 
Western  Ave.  G.  C  Sutton,  341  S  West- 
ern Ave.,  was  low  bidder  at  $4814  for 
the  plumbing:  American  Elec  Constr. 
Co.,  757  E  9th  St.,  low  at  n^2o.60  for 
electrical  work,  and  Emerson  &i^^^l" 
1909  S  Vermont  Ave.,  low  at  *o38b  tor 
heating.  The  bids  were:  General— Reed 
Bros.,  $51,253;  Salih  Bros.,  $o4,d23;  Orn- 
dorff  &  Gow.  $54,800;  Hodge  &  Mc- 
Mackin,  $55,450;  Koerner  &  Gage  $56  - 
450;  Carpenter  Bros..  $62,000,  L.  A. 
Bldg.  &  Contr.  Co.,  S64  000.  Plumbing— 
G.  C.  Sutton,  $4S14;  H.  C  Tanner,  $4957: 
E.  W.  Crowell  Co.,  $5121;  Thos.  Hav- 
erty Co..  $5130.  Electrical  w^ork— Amer. 
Elec.  Construction  Co..  $182d^0;  Gra- 
ham Elec.  Co.,  $2014;  L  .H.  Rowland. 
$2300;  H.  H.  W^alker,  $23oo;  Newbery 
Elec.  Corp..  $2359;  Johnson  &  Norberg, 
$2450:  G.  W.  Soengen  Co.,  ?2o3|.  Heat- 
ing—Emerson &  Keeler  $o3S6;  T  ^: 
Hickman.  $5512;  Wm.  McArthur,  $a579 
Frank  Davidson,  $5912;  Hunger  and 
Munger,  $5992;  Thos.  Haverty  Co, 
$6640.  Hollow  tile  and  brick  walls,  pias. 
exter.,  tile  rts..  cem.  and  hardwood 
floors,  metal  lath. 


E  WHITTIER.  L.  A.  Co.,  Cal. — Until 
7:30  p.  m.,  Aug.  8th,  bids  will  be  rec. 
bv  Trustees  of  Lowell  Joint  School 
District  of  L.  A.  and  Orange  counties, 
at  Lowell  School  near  E  Whittier,  for 
2-room  brick  addition  and  completing 
inter,  of  school  bungalow  in  accord- 
ance with  plans  and  spec,  by  Archts. 
Jeffery  &  Schaefer,  1104  Kerckhoff 
Bldg.  Cert,  or  cash,  check  or  bidder  s 
bond  for  5%.  Deposit  of  $10  for  plans, 
to  be  refunded.  C.  W.  Milhous,  clerk. 
Brick  walls,  tile  rf.,  maple  fls.,  gas 
Htg,,  blackboards. 


Contract  Awarded. 

STORE  Cost,   $16,700 

BERKELEY.    1548    1550    1552    1554    1556 

1558  Hopkins  St. 
Frame  store  building. 
Owner — Clarence  E.  Condon,  112S  Shat- 

tuck  Ave.,  Berkeley. 
Designer    &    Contr. — Roy    O.    Long    Co., 

2114  Shattuck  Ave.,  Berkeley. 

•  *  n4"V 

Contract   Awarded. 

STORES  Cost,  $20,000 

OAKLAND,  SW  25th  and  Broadway. 

One-story   brick   stores. 

Owner  —  Mrs.  Geo.  Jund.  4401  Tele- 
graph Ave. I,   Oakland. 

Contractor — A.  W.  Almquist,  442-B  48th 
St.,  Oakland. 


Contract  Awarded. 

STORES  Cost,    $17,000 

PITTSBURG.    Contra    Costa    Co.,      Cal., 

Fifth  and  Black  Diamond  Sts. 
One-story  brick   (3)   stores  50x70  ft. 
Owner — S.  T.  Davi,  Pittsburg,  Cal. 
Architect — ^Douis  T.   Stone. 
Contractor — G.    E.    Seeno,    Pittsburg. 

Contract   Awarded.  

SALESROOM  Cost,   $11,. oO 

S\N   FRANCISCO.     W  Valencia  St.   100 

N   19th   St. 
One-storv  and  mezzanine  floor  concrete 

and  hollow  tile  salesroom  building. 
Owner — Lena    Lynch.    2898    Mission    St., 

San  Francisco. 
Designer  &  Contractor — Jas.  McFarland 

830   Post  St.,  San  Francisco. 


Contract  Awarded. 

STOKE  Cost,   14265 

.\Al'A,    Napa   Co.,   Cal.      Brown    Stree'. 
One-story   brick   store,    25x80    ft. 
Owner — Mrs.  Elsie  Walker,  Napa,  Cal. 
Architect — C.   L.  Hunt,   Napa,  Cal. 
Contractor — CoHield  &  Arnitz,  Napa. 

Other  bids  were:  E.  W.  Doughty, 
Napa,  $4680;  F.  A.  Younger,  Napa,  $4.- 
481.76;  Barenchi  &  Paganini,  Vallejo, 
$6500. 


Contract    Awarded.  _"  „„ 

OFFICE    BLDG.  Cost,    $15,576 

PALO  ALTO,   Santa  Clara  Co.,  Cal.  Lot 

3S   Blk   5.  ,        ^ 

Two-story   concrete     store     and     office 

building. 
Owner — Wm.    D.    W'asson.    Giunda    and 

Hamilton  Sts.,   Palo  Alto. 
Architect — None. 
Contractor — G.    G.    Bertsche    and    B.    H. 

Briggs,  444  Emerson  St.,  Palo  Alto. 


Sub   Contract  Awarded. 

BUILDING  Cost,  $148,428 

SAN  FRANCISCO,  NE  Post  and  Mason. 

furnish  structural  steel  work  for  bldg. 

Owner — Medico  Dental  Bldg.  Corp.,  301 
First  Natl  Bank  Bldg,,  S.  F. 

Architect— G.  W.  Kelham  and  W.  G. 
Merchant,  Sharon  Bldg.,  S.  F. 

Contractor — Moore  Dry  Dock  Co.,  Bal- 
boa Bldg.,  San  Francisco. 


Sub   Contract  Awarded. 

ERECT  STEEL  Cost,    $33,572 

SAN  FRANCISCO,  NE  Post  and  Mason 

Plaul  from  storage  yard  of  J.  G.  Wil- 
liams Const.  Co.  and  erect  struc- 
tural steel  in  building. 

Owner — Medico  Dental  Bldg.  Corp.,  301 
1st  Natl.  Bank  Bldg.,  S.  F. 

Architect — G.  W'.  Kelham  and  W.  G. 
Merchant.    Sharon   Bldg.,   S.   F. 

Contractor — Moore  Dry  Dock  Co.,  Bal- 
Boa  Bldg.,  San  Francisco. 


LOS  ANGELES,  Cal.  —  Pozzo  Con- 
struction Co  ,  421  Macy  St.,  has  the 
contract  to  erect  a  1-story  brick  store 
bldg.  at  n.w.  cor.  of  6th  and  Alvarado 
Sts.  for  Vail  &  Crane.  W'alker  &  Eisen, 
701  Great  Republic  Life  Bldg.,  archts. 
Brick  walls,  150x65  ft.,  stucco  and  cast 
stone  facing,  plate  glass,  steel  beams, 
comp.   and   tile   rfg.;   $40,000. 

LOS  ANGELES,  Cal. — Archt.  Richard 
D.  King,  519  Van  Nuys  Bldg.,  is  pre- 
paring plans  for  a  class  A  office  and 
garage  bldg.  to  be  erected  at  s.w.  cor. 
Hollywood  Blvd.  and  Sycamore  Ave. 
for  H.  P.  Rehbein;  the  office  bldg.  will 
have  5  stores  and  lobby  of  first  fl. 
with  office  suites  above.  Office  bldg. 
will  be  5-story  and  the  garage  section 
will  be  3-story,  reinf,  cone,  constr.,  150 
by  180  ft.,  terra  cotta  and  plaster  and 
cone,  exter.,  comp.  rfg.,  plate  glass,  3 
elec.  elevators  in  office  bldg.;  the  ga- 
rage will  have  ramps,  basement,  steam 
htg.  sys.,  steel  sash,  metal  store  fronts, 
garage  bldg.  will  have  sprinkler  sys., 
metal  skylights;   $500,000. 


SAN  FRANCISCO — Contract  has  been 
awarded  to  Radelfinger  Bros.,  142  4th 
St.,  to  do  all  electrical  work  for  6-story 
&  basement  class  A  main  office  b.uild- 
ing  of  the  Pacific  Telephone  and  Tele- 
graph Co.,  to  be  erected  on  Bush  St. 
near  Kearny.  Bliss  &  Faville  are  the 
architects.  C.  V.  Cobby  is  the  engineer. 


Plans  Being  Prepared. 

STORE    BLDG.  Cost,    $35,000 

SAX    FRANCISCO.    E    Mission    St.,    bet. 

16th  and  17th  Sts. 
Two-story    brick    furniture    store   bldg. 
Owner — Lachman    Bros. 
Architect — S.    Heiman,   57   Post  St.,   San 

Francisco. 
Plans    will    be    ready   for    figures    in 
three   weeks. 

Contract  Awarded.  «„,„„,„ 

TELEPHONE   BLDG.  Cost,    $218,840 

BERKELEY,  S  Bancroft  Way,  between 
Shattuck   Ave.   and  Fulton  St. 

Four  story  class  A  reinforced  concrete 
telephone  building  (all  work  ex- 
cept steel  frame  and  cast  iron 
bases). 

Owner — Pac.    Tel.    &   Tel.   Co. 

Architect — E.  V.  Cobby,  Shreve  Bldg., 
San  Francisco. 

Contractor — Monson  Bros.,  251  Kearny 
iSan  Ftancisco. 


LOS  ANGELES,  Cal. — Architect  T. 
Beverly  Keim  Jr.,  709  Haas  Bldg.,  has 
completed  plans  and  is  taking  bids  for 
a  Class  C  store  and  office  building  to  be 
erected  on  Seventh  St.  near  Parkview, 
for  Theodore  Koslot.  It  will  have  2 
stores  on  the  first  floor  with  office 
suites  above.  Brick  walls,  4-story,  50x 
115  ft.,  composition  roofing,  plate  glass, 
art  stone  and  plaster  exterior,  cement 
gas  radiators,  electric  elevators,  toilets, 
and    hardwood    floors,    metal    skylights, 

MODESTO,  Stanislaus  Co..  Cal. — Geo. 
J.  Ulrich,  1425  Stoddard.  Modesto,  at 
$6000  awarded  contract  to  erect  one- 
story  brick  and  reinforced  concrete 
addition,  35  by  50  ft.,  to  store  of  J.  C. 
Penny   at   925   Tenth  St. 

SEATTLQ  W'ash. — A  contract  has 
been  entered  into  by  D.  Zelinsky  and 
Sons,  Inc..  of  California,  with  the  Med- 
ical and  Dental  Building  Corporation 
of  Seattle.  Washington,  for  the  paint- 
ing and  decorating  of  their  18-stor}- 
building  for  approximately  $70,000.  J. 
A  Creutzer  and  A.  H.  Albertson,  Leary 
Bldg.,  Seattle,  are  the  archhitects. 
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LOS  ANGELES,  Cal. — Archt.  Loy  L. 
Smith,  Byrne  Bldg.,  was  commissioned 
by  the  public  service  comm.,  as  archt., 
to  prepare  plans  for  a  class  A  height- 
limit  office  bldg.,  which  the  dept.  will 
erect  on  the  Seymour  Hotel  property, 
49x119  ft.,  on  2nd  St.,  bet.  Hill  St.  and 
Broadway.  The  report  of  the  committee 
named  to  investigate  and  recommend 
ways  and  means  for  providing  addi- 
tional offices,  was  adopted  by  the 
board  and  a  committee  appointed  to 
work  out  the  details. 

VENTURA,  Ventura  Co.,  Cal.  —  A. 
Pefley,  Ventura,  has  been  awarded  the 

contract  at  about  $40,000  to  erect  a 
store  and  office  bldg.  at  Ventura,  for 
G  W.  Chrisman;  it  will  contain  10 
stores  and  shops  including  restaurant 
and  banquet  hall  on  first  floor  with 
offices  above.  Webber,  Staunton  and 
Spaulding,  1017  Hibernian  Bldg.,  L.  A., 
archts.  Brick  walls,  2-story,  plaster 
exter.,  cem.  and  pine  fls.,  tile  and  comp 
rfg.,  plate  glass,  gas  htg.,  water  htr., 
ornam.   iron   work. 
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rians   Being   Figured. 

THEARTB  Cost,     $20,000 

KING  CITY,  Monterey  Co.,  Cal. 

One-storv  reinforced  concrete  or  hol- 
low  tile  motion   picture  theatre. 

Owner — Leslie     Hables. 

Architect — Miller  &  Warnecke,  Perry 
Bldg.,   Oakland. 

LAS  VEGAS,  Nev — Archt.  Richard  D. 
King,  519  Van  Nuys  Bldg.,  L.  A.,  has 
completed  plans  for  a  theater  and  of- 
fice bldg.  to  be  erected  at  Las  Vegas, 
Nev.,  for  Craging  &  Pike,  Las  Vegas, 
Nev.;  the  theater  will  have  a  seating 
capacity  of  about  800  people  and  there 
will  be  2  stores  and  6  office  suites. 
Brick  walls,  plaster  exter.,  2-story  and 
basement,  tile  rfg..  cement  and  hardw. 
fls.,  steam  htg.  sys.,  plate  glass,  venti- 
lating system.,  pine  trim;  owner  will 
have  c"harge  of  construction. 

TAFT,  Kern  Co.,  Cal. — Wm.  B.  Finley 
has  been  awarded  contract  to  build 
theatre  and  store  building  at  the  cor- 
ner of  4th  and  North  streets  for  Valley 
Inv.  Co.     Cost,   $85,000. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
. — The  Marine  Holding  Corp.,  capital 
stock,  $1,000,000,  has  been  formed  to 
construct  an  8-story,  Class  A  bank 
building  on  a  99-year  leased  site  at  the 
northeast  corner  of  Pine  Ave.  and 
Broadway,  Long  Beach.  Offlcers  are: 
E.  J.  Wightman,  Marine  Bank,  pres. ; 
Irving  H.  Hellman,  vece-pres.;  Max  U. 
Wallace,  secy.;  Julius  Blum,  treas.;  C. 
C.  Lewis,  Chas.  Malcom,  David  M.  Smith 
and  Roland  G.  SwafHeld  are  directors. 


THEATRES 


Bids  Under  Advisement — Plans  Being 
Revised. 

THEATRE  BLDG.  Cost,  $125,000 

PALO  ALTO,  University  Ave.  and 
Ramona  Street. 

One-story  reinforced  concrete  Class  B 
theatre  building. 

Owner  —  Palo  Alto  Theatre  Company, 
Ellis   J.   Arkush,    Mgr. 

Architect  —  Weeks  and  Day,  315  Mont- 
gomery St.,   San   Francisco. 


Cost,    $40,000 
0   Co.,    Cal. 


St., 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


Completing    Plans. 

DEPOT  Cost,    $1,000,000    or    more 

SACRAMENTO,  Cal. 
Class  A  Union   Passenger  Depot. 
Owner — Southern  Pacific  Co. 
Architect — Blss  &  Faville,  Balboa  Bldg. 
San  Francisco. 
Plans    will    be    completed    in    about    a 
month. 


San 


Contract  Awarded. 

ALTERATIONS 

BURLINGAME,    San   Mate 

Theatre  alterations. 

Owner — Ellis   J.   Arkush,   25   Taylor 

San   Francisco. 
Architect  —  Mitchell-Jackson  Co., 

Mateo. 
Contractor — ^Powers  Studios  of  Los  An- 

Improveraents  will  consist  of  remod- 
el exterior  and  installation  of  new 
store  fronts;  redecorating  the  interior, 
rearranging  lobby  and  enlargement  of 
offices. 


Bids  To  Be  Called  For  In  a  Few  Days. 
R.R.  STATION  Cost,  $ — 

SAN  MATEO,  San  Mateo  Co..  Cal. 
One-story   reinforced   concrete   railroad 
station.    Mission    type    of    architec- 
ture," tile  roof,  stucco  exterior. 
Owner — Southern   Pacific  R.   R.   Co.,  65 

Market  St..  San  Francisco. 
Architect — Engineering  Department  of 
S.  P.  Co.,  65  Market  St.,  S.  F. 
Main  station  building  will  be  96x25 
ft  .Other  structures  will  be  baggage 
quarters,  etc.  An  office  and  freight 
warehouse  will  also  be  erected  in  con- 
nection with  the  project  for  the  Ameri- 
can  Railway   Express   Co. 

LA  JOLLO,  San  Diego  Co.,  Cal— Elec- 
tion will  be  held  Aug.  19th  to  vote  on 
$40,000  bond  issue  for  financing  new 
bathing  pavilion. 

SANTA  ANA,  Orange  Co.,  Cal. — The 
Vitagraph  Co.  of  America,  1708  Tal- 
madge  St.,  is  making  a  survey  of  build- 
ing sites  in  the  vicinity  of  Santa  Ana. 
Albert  E.  Smith,  president  of  the  com- 
pany, announced  that  work  would 
probably  be  started  this  fall  on  erec- 
tion of  a  large  studio  it  satisfactory 
location  is  secured. 


Saturday,  August  2,  1924 


GLENDALE,  L.  A.  Co.,  CaL — Archts. 
Walker  &  Eisen,  701  Great  Republic 
Life  Bldg.,  are  preparing  plans  for  a 
stadium  to  be  erected  at  Los  Feliz  Rd. 
and  Central  Ave.,  Glendale,  for  Benja- 
min Unger  and  associates,  Los  Angeles. 
It  will  be  operated  under  the  auspices 
of  the  American  Legion  of  Glendale. 
Dimensions,  150x250  ft.,  10  stores, 
arena  150x200  ft.,  steel  roof  trusses, 
brick  walls,  comp.  rfg.,  heating  and 
ventilating;    $100,000. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO — Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Streets.  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  Requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity. 

g443  —  Winnipeg,  Canada.  Firm  of 
wholesale  distributors  and  manufac- 
turers' agents  wish  to  represent  San 
Francisco  manufacturers  and  export- 
ers in  Winnipeg  and  western  Canada. 
References  given. 

8451  —  United  Kingdom.  A  firm  of 
British  manufacturers  is  desirous  of 
finding  a  market  in  this  district  for 
the  sale  of  red  oxide  of  iron  in  the 
crude  or  lump  form. 

S453  —  Nogales,  Arizona.  Party  de- 
sires to  quote  prices  on  charcoal  to  San 
Francisco  users. 

8454  —  Los  Angeles,  Cal.  Foreign 
trade  house  seeks  to  make  a  buying 
and  selling  arrangement  with  a  San 
Francisco    importer   and   exporter. 

8457_Gilly,  Hainaut,  Belgium.  Buyer 
of  steel  bars,  bolts,  nuts,  screws,  nails, 
etc.  desires  to  communicate  with  San 
Francisco  jobbers  of  these  articles  and 
will  quote  prices  and  give  particulars. 
8458  San  Francisco.  Gentleman  has 
proposition  to  make  first-class  manu- 
facturers and  packers  who,  not  pos- 
sessing their  own  export  department, 
wish  to  find  an  outlet  for  their  prod- 
ucts in  Mexico,  Central  and  South 
America.  Not  a  commission  house  prop- 
osition, r.       .   1. 

D-1325  —  San  Francisco.  Specialty 
salesman,  preferably  metal  trades, 
wants  either  position  or  agency. 

D-1328  —  Vancouver,  Canada.  Local 
agent    wanted    for   French      tiles      and 

^  D-1329— Pittsburgh,  Pa.  Hand  truck 
manufacturing  company  wants  local 
selling  agent.  .  t,t      *   j     .„ 

D-1332 — San  Francisco.  Wanted  to 
purchase  good  draying  outfit  in  San 
Francisco  or  some  railroad  commission 
franchise  motor  carrier  operating  in 
the  bay  regions.  Business  must  be 
sound  and  price  right;  $50,000  avail- 
able for  the  deal. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall  Today 


_192. 


TO  BUILDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  San  Francisco,  Calif. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I  enclose  check  for  $5.00    (Remittance  must  accompany  order) 


Name   

Street  and  No. 
City   -.. 


State 


Suiurday.   AURUSt  2,   1924 
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Official    Proposals 


NOIK  K    TO    fONTKACTOIlS 

OliiuoHnl   HuildlnK,   Cuiilro   foHin   Co.) 

onioe  of  the  Clerk  of  the  Board  of 
Supervisors  of  Contra  Costa  County, 
State  of  California. 

NOTICK  IS  HKUEIiY  GlVpN  that 
sealed  bids  will  be  received  by  llie 
Clerk  of  the  Board  of  Supervisors  of 
Contra  (.^osta  County  at  liis  ottice 
unlil  11  o'clock  A.  M.  on  MoiiOay,  Au- 
KUNt  18th,  ll»4,  for  the  furnishing  of 
all  labor  and  material  for  the  construc- 
tion and  completion  of  a  two-story  and 
basement  hollow  tile  and  brick 
Memorial  Building  to  be  built  in  the 
City  of  Itichmond.  County  of  Contra 
Costa,  State  of  California,  according  to 
plans  and  specillcations  prepared  by 
.lames  T.  Narbett,  Architect,  a06  Mac- 
don:ild  Ave.,  Kichmond,  t:alifnrnia,,  and 
l.eland  &  Haley,  Consulting  I'Ingineers, 
.il   Sutter  St.,   San  Francisco,  Calif. 

Bids  sliall  be  marked  "Bids  for  the 
Construction  of  Richmond  Memorial 
Building:."  ^    ^ 

Separate  bids  shall  be  presented  as 
follows:  ,  .    , 

First:  For  all  labor  and  material 
and  mechanical  workmanship  required 
excepting   heating.  ,     .    , 

Second:  For  all  labor  and  material 
required  for  complete  installation  and 
all  details  for  heating  system. 

Specifications  for  this  work  are  on 
file  in  the  office  of  the  County  Clerk 
of  Contra  Costa  County,  State  of 
CaUfornia,  at  Martinez,  California, 
and  In  the  office  of  James  T.  Narbett, 
Architect,  9U6  Macdonald  Avenue,  Kich- 
mond, California,  and  in  the  office  of 
Leland  &.  Haley,  Consulting  Engineers, 
58  Sutter  St.,  San  Francisco,  California. 
NOTICE  IS  HEREBY  FURTHER 
GIVEN  that  all  things  being  equal 
preference  will  be  given  first  to  bid- 
ders using  materials  manufactured  or 
produced  in  the  County  of  Contra 
Costa,  State  of  California,  and  second 
that  preference  will  be  given  to  local 
bidders  residing  in  the  County  of 
Contra  Costa,  where  bids  are  equal. 

All  bids  must  be  accompanied  by  a 
certified  check  on  some  solvent  bank 
or  a  cash  deposit  in  a  sum  equal  to  ten 
per  cent  of  amount  bid  on  whole  con- 
tract, conditioned  that  if  the  contract 
is  awarded  to  the  party  submitting  the 
accepted  bid  he  will  enter  into  a  con- 
tracts and  furnish  such  bonds  as  may 
be  required  by  said  Board  withm  five 
days  after  notice  of  award  or  failing 
so  to  do,  the  amount  of  such  cash  de- 
posit or  certified  check  to  be  forfeited 
as  liquidated  damages  for  such  fail- 
ure. 

All  checks  to  be  made  payable  to 
the  order  of  the  Board  of  Supervisors 
of  Contra  Costa  County,  State  of 
California.  ,        ,.,.,. 

Said  Board  reserves  the  right  to  re- 
ject any  and  all  bids  and  to  waive  any 
informality    in    any    bid    received. 

Plans  and  specifications  for  this 
work  mav  be  obtained  from  the  Archi- 
tect on  d"epositing  with  said  Architect 
the  sum  of  ?20,  to  secure  th.>  return  of 
said  plans  and  specifications.  The 
same  to  be  returned  to  said  bidder  on 
return  of  said  plans  and  specifications 
in  good  order  within  ten  days. 

By  order  of  the  Board  of  Supervisors 
of  Contra  Costa  County,   State  of  Calif. 
Dated:       Martinez,     California,     July 
aist,    1924. 

J.  H.  WELLS, 
Clerk    of    the    Board    of    Supervisors    of 
Contra      Costa      County,      State      of 
California. 


NOTICE   TO    CO»(TRACTORS 


A  call  for  bids  published  In 
this  section  indicates  that  bids 
are  desired  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  Is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Kn«ci  10  cents  per  line,  per 
insertion. 

Ail  otTicial  calls  (or  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this    section. 


situate  on  the  west  half  of  the  block 
bounded  by  Seventh  Street  on  the 
north,  F  Street  on  the  east.  Sixth 
Street  on  the  south  and  G  Street,  on  the 
west,   in   the  City   of  Marysville. 

All  of  said  work  shall  be  done  in  ac- 
cordance with  plans  and  specifications 
on  file  in  the  office  of"  the  City  Board 
of  Education,  to  which  plans  and  speci- 
fications reference  is  hereby  made  for 
further  particulars. 

All  proposals  or  bids  shall  be  ac- 
companied by  a  check  payable  to  the 
City  Board  of  Education  and  certified 
bv  a  responsible  liank  for  an  amount 
vvhich  shall  not  be  less  than  ten  per 
cent  (10%)  of  the  aggregate  of  the 
proposals. 

Said  sealed  proposals  or  bids  shall  be 
delivered  to  the  Secretary  of  the  City 
Board  of  Education  at  the  office  of 
said  board  of  grammar  school  building 
at  Marysville,  California,  before  eiKht 
o'clock  P.  M.,  on  the  7«li  day  of 
AuK'Ust,  1924.  Bids  will  be  opened  on 
said  day  and  hour.  The  successful 
bidder  will  be  required  to  give  a  bond 
in  the  sum  of  twenty-five  per  cent 
(25%)  of  the  amount  of  his  bid  for 
faithful  performance  of  his  contract 
and  an  additional  bond  for  the  protec- 
tion of  laborers  and  materialmen, 
which  bond  shall  be  as  required  by 
law.  The  City  Board  of  Education  re- 
serves the  right  to  reject  any  and  all 
bids. 

By  order  of  the  City  Board  of  Educa- 
tion of  the  City  of  Marysville. 
Dated:      July  23rd,   1924. 

WALTER    A.   KYNOCH, 
Secretary  of  the  City  Board  of  Educa- 
tion. 


Lassen  County,  seven  combination 
wood  and  concrete  trestles  over  Pit 
River  and  Pit  River  overllow  channels, 
having  a  sum  total  length  of  99U  feet, 
together  with  a  weir  or  ford  600  feet  in 
length     (lI-Las-28-A). 

I'lans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
othce  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
Tlie  Division  Engineer's  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno,  Los  Angeles,  San  Bernardino 
and   Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  it  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  forms  of  proposal  tor  full  direc- 
tions as  to  bidding,  quantities  of  work 
to    be   done,    etc. 

The  California  Highway  Commission, 
reserves  the  right  to  reject  any  or  all 
bids    or    to    accept    the    bid    deemed    for 
the    best    interest    of    the    State. 
HARVEY    M-    TOY, 
LOUIS    EVBRDING, 
N.    T.   EDWARDS, 
California     Highway     Commission. 
R.    M.    MORTON, 

State    Highway    Engineer. 
W.    F.     MIXON,     Secretary. 
Dated   July    28,    1924. 


STATE    OP    CALIFORNIA 


CALIFORNIA  HIGHWAY  COMMISSION 

NOTICE    TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  tbe  CuUfornia 
HighTCny  Commission,  515  Forum 
Buiiatng,  Sacramento,  Cal.,  "i>«>'  'f 
o'clock  P.  M.  "11  Augu.st  25,  1»24,  at 
Which  time  they  will  be  publicly  opened 
and  read,  for  construction  in  accord- 
ance with  the  specifications  therefor  to 
which  special  reference  is  made,  por- 
tions of  State  Highway  as  follows: 


(Marysville  Grammar  School  Addition) 

The  City  Board  of  Education  of  the 
City  of  Marysville,  hereby  invites 
sealed  proposals  or  bids  for  the  build- 
ing of  a  four-room  brick  addition  to 
the  present  grammar  school  building, 
which     grammar     school     building     is 


OU,\NTITY  SURVEYOR 

Valuation    Enjflneer 
ARTHUR    PRIDDLE 

093    Mission    Street,   at   Third    St. 
San    Frai>ci«co,    CalU. 

Telephone   Douglas  8-4-9-3 
General  Listtne  Bureau 

Architect's  Preliminary  Estimates 


NOTICE  TO   BIDDERS 


(City  of  Santa  Ousb — C.  I.  Pipe) 

Notice  is  hereby  given  that  the 
Council  of  the  City  of  Santa  Cruz  in- 
vites sealed  proposals  or  bids  for  fur- 
nishing the  following: 

6000  feet  4  inch  Class  B  Cast  Iron 
Pipe  Bell  &  Spigot  Joints. 

2500  feet  6  inch  Class  B  Cast  Iron 
Pipe   Bell   &   Spigot  Joints. 

2500  feet  S  inch  Class  B  Cast  Iron 
Pipe  Bell  &  Spigot  Joints. 

12  4-inch  x  4-inch  Cast  Iron  Bell 
Tees. 

6  8-inch  x  4-inch  Cast  Iron  Bell  Tees. 
3  6-inch  x  6-inch  Cast  Iron  Bell  Tees. 
3  S-inch  x  8-inch  Cast  Iron  Bell  Tees. 
3  8-inch  45  deg.  Cast  Iron  Bends. 
3  8-inch  22"^  deg.  Cast  Iron  Bends. 
Pipe  to  be  not  less  than  12  foot 
lengths. 

Pipe  and  fittings  to  be  delivered 
F.  O.  B.  Santa  Cruz.  Delivery  to  be 
made  within  90  days  after  award  of 
contract. 

Said  proposals  or  bids  will  be  re- 
ceived at  the  office  of  the  City  Clerk 
in  the  City  Hall,  Church  Street,  in  the 
City  of  Santa  Cruz,  up  to  the  hour  of 
9  o'clock  a.  m.  on  Thursday,  the  7th 
day  of  Augnist,  1924,  and  the  same  will 
be  opened  at  9:30  o'clock  a.  ra.  on  said- 
day.  All  proposals  or  bids  must  be  In 
writing,  must  give  the  total  amount 
of  bid  submitted  and  must  be  accom- 
panied by  a  certified  check  for  ten  per 
cent  of  the  amount  bid  payable  to  the 
Citv  of  Santa  Cruz. 

The   Council   of   said     City     reserves 
the  right  to  reject  any  and  all  bids. 
Dated   July   26,   1924. 

S.  A.  EVANS, 

City  Clerk, 
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Saturday,  August  2,  1924 


NOTICE    TO    CONTRACTORS 

(Kern   County   General   Hospital) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  ':■'?''{'„ ?5 
the  Board  of  Supervisors  of  the  County 
of  Kern,  State  of  California  up  to  10 
o'clock  A.  M.,  Monday,  August  18,  l»-4, 
for  furnishing-  all  labor  and  materials 
for,  and  the  erection  and  completion 
of  the  various  items  as  listed  below, 
to  be  installed  in  the  Kern  General 
Hospital  Group,  including  the  Old  i'eo- 
ple-s  Home,  being  erected  on  Flower 
Street,  East  Bakersfield,  Calitoinia,  in 
accordnace  with  plans  and  revised 
specifications  on  file  in  the  ofHce  of 
the  Clerk  of  the  Board  and  open  for 
the  inspection  of  bidders.  Copies  of 
said  plans  and  revised  specifications 
may  be  had  at  the  office  of  Charles  H. 
Biggar,  Architect,  405  Bank  of  Italy 
Building,  Bakersfield,  California,  and 
the  work  will  be  done  under  his  super- 
vision. ^        ^,_      *  1 

Bids  will  be  received  tor  the  fol- 
lowing items; 

1.  Kitchen  equipment,  complete,  as 
per  plans  and  revised  specifications. 

2.  One   hundred   bedside   cabinets. 

3.  One    hundred   hospital   chairs. 

Bids  to  be  made  out  upon  form  fur- 
nished by  the  Architect  for  that  pur- 
pose and  each  bid  must  be  accom- 
panied by  a  cashier"s  or  certified  check 
or  bidder's  bond  in  the  amount  of  at 
least  ten  per  cent  (10%)  of  the  amount 
bid,  such  check  or  bond  to  be  rnade 
payable  to  the  Clerk  of  the  Board  of 
Supervisors,  and  submitted  as  a  guar- 
antee that  the  bidder,  if  successful, 
will  enter  into  a  contract  satisfactory 
to  said  Board  of  Supervisors,  and  in 
addition  thereto  will  furnish  good  and 
sufficient  bonds   therefor. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids  not  deemed  ad- 
vantageous to  the  county  and  to  waive 
any  informality  in  any  bid  received. 

By  order  ot  the  Board  of  Supervisors 
of  the  County  ot  Kern,  State  of  Cali- 
fornia, adopted  July  14,   1924  . 

P.   E.    SMITH. 
County   Clerk   and   Ex-Offlcio   Clerk    of 
the  Board  of  Supervisors. 

By  M.  G.  DOWNEY, 

Deputy  Clerk. 


chute  in  the  United  States  Post  Office, 
Custom  House  and  Court  House,  at 
Honolulu,  T.  H.  Drawings  and  speci- 
fications may  be  obtained  from  Ihe  bu- 
perintendent  of  Construction,  Room  403 
Post  Office  Building,  San  Francisco, 
Calif.,  or  from  this  office  in  the  dis- 
cretion of  the  Supervising  Architect, 
JAS.  A.  WETMORE,  Acting  Supervis- 
ing Architect. 


NOTICE   TO    CONTRACTORS 

(Pacific  School  District)) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  and  opened  by 
the  board  of  trustees  of  the  Pacific 
School  District,  County  of  Sacramento, 
State  o£  California,  in  the  present 
school  in  Pacific  District,  on  the 
Franklin  boulevard,  at  7:30  P.  M.,  on 
the  14th  day  of  Augu-xt,  1924,  for  the 
following  work  in  connection  with  the 
new  school  building,  to  be  erected  in 
said  Pacific  School  District  County  of 
Sacramento,  State  of  California,  ac- 
cording to  plans  and  specifications 
prepared  for  the  same  by  Eugene  J. 
Seadler,  architect. 

Bids  will   be  received  as  follows: 
The   general      contract      with      Its  al- 
ternate   proposiiions. 
Painting  work. 
Plumbing  work. 
Heating  work. 

Plans  and  specifications  may  be 
seen  at  the  office  of  the  architect, 
1005  8th  street,  Sacramento,  California. 
All  bids  should  be  presented  on  bid 
forms  furnished  by  the  architect.  Each 
bid  must  be  accompanied  by  a  certified 
check  on  some  responsible  California 
bank  in  a  sum  not  less  than  five  per 
cent  (5%)  of  the  amount  of  bid,  made 
payable  to  the  Board  of  Trustees  of 
the  Pacific  School  District,  for  the 
purpose    stated    in    specifications. 

Each  bid  must  be  delivered  in  sealed 
envelope  and  addressed  to  Charles 
Hack,  Clerk  of  the  Board,  and  endorsed, 
■'Proposal    for    new    school    building." 

The   board   reserves   the   right   to   re- 
ject any  and  all  bids. 
(Signed)  CHAS.    HACK, 

Clerk  of  the  Board  of  Trustees  of  the 
Pacific  School  District,  Box  1315, 
Route  4,   Sacramento,   California. 


NOTICE    TO    CONTRACTORS 
(Water   Worlcs — City   of   KeKso,  AVa.sh.) 

Sealed  proposals  will  be  received  by 
the  City  Clerk  of  the  City  of  Kelso, 
Washington,  until  8:0O  o'clock  P.  M., 
Tuesday,  August  12,  li)34,  for  the  con- 
struction of  improvements  and  exten- 
sions to  the  water  works  in  the  City 
of  Kelso,  Washington. 

The  said  work  is  authorized  by 
Ordinance   No.   344. 

The  work  will  consist  of  furnishing 
labor  and  material  for  the  complete 
installation  of  an  intake  structure  in 
the  Cowlitz  river,  a  twin  reservoir 
with  a  combined  capacity  of  2,000,000 
gallons,  and  five  (5)  miles  of  water 
mains  and  appurtenances  ranging  in 
diameter  from  4  to  16  inches. 

Each  bid  must  be  accompanied  by  a 
certified  check  made  payable  to  the 
City  Treasurer  of  the  City  of  Kelso, 
Washington,  for  an  amount  equal  to 
five  (5)  per  cent  of  the  total  amount 
of   the  bid. 

Plans  and  specifications  may  be  ob- 
tained from  the  City  Clerk  by  deposit- 
ing $25  for  each  set  of  plans  required 
to  insure  the  return  of  them  on  or 
before  the  day  bids  are  opened. 

The  right  is  reserved  to  reject  any 
and  all  bids. 

A.  J.  BRANSCOM, 

City   Clerk. 


carried  that  the  Board  purchase  for  the 
said   High   School   District   the   follow- 

1.  Tools  and  machinery  for  the  new 
shop  as  per  specifications  on  file  with 
the  Clerk  of  said  Board. 

2.  Twenty-five  mechanical  drawing 
tables,  thirty  class-room  desks  and  five 
teacher's  desks  and  chairs,  more  or 
less,  as  per  specifications  on  file  with 
the  Clerk  of  said  Board. 

Notice  is  hereby  given  that  the 
Trustees  of  said  High  School  District 
will  receive  sealed  bids  to  furnish 
items  (1)  and  (2)  as  above,  on  or  be- 
fore Monday  evening,  August  11,  l"**. 
the  same  to  be  mailed  to  the  Clerk  of 
the  Board  of  Trustees,  in  care  ot  J.  L. 
Neighbor,  or  delivered  in  person  at  the 
meeting  of  the  Trustees  August  11, 
1924.   not  later  than   8   o'clock  p.  m. 

All  bids  must  be  accompanied  by  a 
certified  check  or  bidder's  bond  tor 
ten  per  cent  of  the  amount  ot  the  bid. 
Where  particular  brands  or  makes  ot 
materials  or  articles  are  specified  they 
are  mentioned  as  standards,  and  the 
bidder  has  the  option  of  bidding  on  any 
other  brand  or  make  of  the  same  kind 
of  materials  or  articles. 

The  Trustees  reserve  the  right  to  re- 
ject any  or  all  bids.  „„„„ 
GEORGE  H.  ROGERS, 
Acting   Clerk    ot   the   Board   ot 
Trustees.   Hantord  Joint  Union 
High  iSchool  District. 


BIDS      AVANTED    FOR    STEEL      TANK 

NOTICE   TO    CONTRACTORS 

SEALED  PROPOSALS,  indorsed, 
"Proposals  for  steel  tank.  Pearl  Harbor, 
Hawaii,  Specification  No.  4,992,"  will  be 
received  at  the  Bureau  of  Yards  and 
Docks.  Navy  Department,  Washington, 
D.  C,  until  11  o'clock  A.  M.,  August 
13,  1»34,  and  then  and  there  publicly 
opened  for  750,000-gallon  elevated  steel 
water  tank  on  steel  tower  at  the  Naval 
Operating  Base,  Pearl  Harbor,  T.  H., 
Specification  No.  4,992  may  be  obtained 
on  application  to  the  Bureau,  to  the 
Commandant,  Naval  Operating  Base, 
Pearl  Harboi-,  T.  H.,  or  to  the  command- 
ant. Navy  Y'ard,  Mare  Island,  Califor- 
nia. Deposit  of  a  check  or  postal 
money  order  for  $5,  payable  to  the 
Chief  of  the  Bureau  of  Yards  and 
Docks,  is  required  as  security  for  the 
safe  return  of  the  specifications. 

L.    E.    GREGORY, 

Chief  of  Bureau. 
May   24,    1924. 


NOTICE    TO    CONTRACTORS 
(Honolulu— ^Mail    Chute) 

TREASURY'  DEPARTMENT,  Office  of 
the  Supervising  Architect,  Washington, 
D.  C.  June   27,   1924:; 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Custodian  ot 
Post  Office,  Honolulu,  Hawaii,  until  9 
A  M  and  at  the  office  of  the  Super- 
intendent of  Construction,  Room  402 
Post  Office,  San  Francisco,  Calif.,  until 
12  M.,  and  at  this  office  until  3  P.  M., 
Sept    2    1924,  and  then  opened,  for  mail 


NOTICE  TO   BIDDERS 

(Hanford  Joint  Union  High   School 
District) 

At  a  regular  meeting  of  the  Board 
of  Trustees  of  the  Hanford  Joint  Union 
High  School  District,  held  Monday  eve- 
ning, July  14,  1924,  at  its  regular  place 
of   meeting,    a    motion    was    made    and 


POSITION  WANTED 


porarv  or  permanent  position. 
Address  C.  E.  BURNLEY,  1518 
Broadway,    Alameda. 


STATE  OF  CALIFORNIA 

CALIFORNIA    HIGHW.AY  COMMISSION 

NOTICE   TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  ot  The  California 
Highway  Commission,  515  Forum 
building,  Sacramento,  Gal.,  Until  a 
o'clock  P.  M.,on  .\uK.  IS,  1924,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  ot 
portions  of  State  Highway,  as  follows: 
Lassen  County,  a  35-toot  concrete 
bridge  across  Robbers  Creek,  a  90-foot 
combination  wood  and  concrete  trestle 
across  Baxter  Creek  and  a  150-foot 
combination  wood  and  concrete  trestle 
across  Long  Valley  Creek  (II-Las-29- 
A,    C   &   E). 

Orange  County,  between  Corona  Del 
Mar  and  Laguna  Beach  ( VII-Ora-60-B), 
about  five  and  two-tenths  (5.2)  miles  in 
length,   to  be  graded. 

Plans  may  be  seen  and  forms  ot  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  thev  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits.  Dunsmuir,  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno,  Los  Angeles,  San  Bernardino 
and  Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  Inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representa- 
tive of  the  Commission.  It  Is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  concern- 
ing the  proposed  work  may  be  obtained 
from  the  Division  office. 

No  bid  will  be  received  unless  It  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  ot 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  tor  full  direc- 
tions as  to  bidding,  quantities  ot  work 
to  be  done,  etc. 

The   California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids   or   to   accept   the   bid   deemed   for 
the  best  interest  of  the  State. 
HARVEY   M.   TOY. 
LOUIS  EVERDING, 
N.  T.  EDWARDS, 
California   Highway  Commission. 
R.   M.  MORTON, 

State   Highway  Engineer. 
W.  F.  MIXON,  Secretary. 
Dated  July  21,   1924. 


Saturday,  AuKUHt   2,   li)2i 


lU'll.DlNTi    AND    K.NTtINEERING    NEWS 


Engineering  News  Section 


BRIDGES 


.NEVADA  CITV,  Xevixda  Co.,  Cal.  — 
I'lUll  .VuK.  5,  10  a.  m.,  bids  will  be  rec. 
by  (,;.  CouKlilan,  county  clerlv.  to  const, 
siufl  brldfe'e  over  Middle  Yuba  Ulver 
at  Kootes  Crossing  (abutments  and 
piers  now  in  place).  Plans  obtainable 
from  county  clerk. 

ANTIOCH,  Contra  Costa  Co.,  Cal.  — 
J.  G.  Little,  consulting  engineer,  251 
Kearny  St.,  San  F'ranclsco,  Is  complet- 
ing working  drawings  for  steel  and 
rein,  concrete  bridgre  to  span  San  Joa- 
quin River  at  Antioch.  The  structure 
will  be  financed  by  the  American  Toll 
Uridge  Co.,  525  Market  St.,  San  Fran- 
cisco and  will  cost  approximately  $1,- 
300,000.  Bids  for  the  structural  steel, 
aprox.  2000  tons,  will  be  asked  in  about 
two  weeks.  Structure  will  be  21-ft. 
roadway  of  concrete  slab  construction. 

PORTLAND,  Ore. — Union  Bridge  Co., 
Portland,  at  $2,390,173  awarded  cont. 
by  county  commissioners  to  construct 
xiurnside   bridge. 

RIVERSIDE,  Cal. — Approx.  quanti- 
ties for  the  San  Jacinto  bridge,  for 
which  bids  are  to  be  opened  by  super- 
visors, Aug.  11  (as  previously  noted). 
are:  250  cu.  yds.  excav:  320  cu.  yds. 
cone;  10  tons  reinf.  steel;  20  M  form 
lumber.  A.  C.  Fulmer,  county  surveyor. 


LOS  ANGELES.  Cal.— City  Bridge 
Engr.  Butler  has  submitted  to  state 
railroad  commissioner  city's  plans  for 
Macy  St.  viaduct.  Est.  cost,  $507,- 
261.70.  The  proposed  bridge  will  be 
of  cone,  constr.,  215  ft.  single-arnh 
span  across  the  river.  The  structuie 
will  cross  tracks  of  Santa  Fe  and  Union 
Pacific  Railways.  Damages  to  abutting 
property  will  be  $94,680.  The  cost  of 
lowering  railway  tracks  is  placed  at 
$378,578.  The  city,  county  and  rail- 
ways named  will  each  pay  20%  of  cost 
provided  L.  A.  Ry.  joins.  Otherwise 
some  other  arrangement  will  have  to 
be  made.  The  matter  is  in  the  hands  of 
the  commission. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
State  Highway  Commission  has  com- 
pleted plans  for  concrete  girder  bridge 
over  Cottonwood  creek  on  new  state 
highway  route  up  Kern  Canyon;  est. 
cost,  $45,000. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
Aug.  12,  2  P.  M.,  bids  will  be  rec.  by 
Fred  M.  Kay,  county  clerk,  to  const. 
rein.  cone,  girder  bridge  over  Little  Elk 
river  near  Elk  River  corners.  Plans 
obtainable  from  County  Surveyor,  A.  J. 
Logan. 

NAPA,  Napa  Co..  Cal. — Until  Aug.  12, 
10  A.  M.,  bids  will  be  rec.  by  James  A. 
Daly,  county  clerk,  to  const.  6  small 
rein.  cone,  bridges,  as  follows:  2  near 
Wooden  Valley  School,  Rd.  Dist.  4;  one 
on  El  Centro  Ave.,  Rd.  Dist.  2;  one  near 
Augustine  Juarez  ranch;  one  in 
Coombsville  bet.  2nd  and  3rd  Aves. ; 
one  cone,  arch  extension  to  existing 
structure  on  Wild  Horse  Valley  Rd. 
near  Frisby  ranch,  Rd.  Dist.  No.  5;  one 
cone,  return  from  Main  Highway  at  El 
Centro  Ave.  Cert,  check  10%  payable 
to  Chairman  of  Bd.  of  Sups.  req.  Plans 
on  file  in  offlce  of  clerk. 


MARTINEZ.  Contra  Costa  Co.,  Cal. — 
Until  Aug.  18,  11  A.  M.,  bids  will  be 
rec.  by  J.  H.  Wells,  county  clerk,  to 
const.  Moor  bridge  involv.  33,000  ft.  B. 
M.  timber;  4,700  lbs.  iron;  960  lin.  ft. 
piling.  Plans  obtainable  from  R.  R. 
Arnold,  county  surveyor. 


N.\r.\,  Xapa  C.I.,  Cal. — Until  .■\ug.  12, 
10  A.  M.,  bids  will  be  rec.  by  James  A. 
Daly,  county  clerk,  to  const,  rein, 
cone,  bridge  over  Sulphur  Creek  at 
White  Siilphur  Springs  and  a  rein. 
cone,  bridge  over  Iron  Mine  Creek, 
about  1  mi.  west  from  White  Sulphur 
Springs.  Cert,  check  10%  payable  to 
Chairman  of  Bd.  of  Sups.  req.  Plans 
on   file   in   ollice   of  clerk. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  Aug.  18,  11  A.  M.,  bids  will  be 
rec.  by  J.  H.  Wells,  county  clerk,  to 
const.  Moraga  bridge,  involv.  30,598  ft. 
B.  M.  timber;  5,096  lbs.  iron;  580  lin. 
ft.  piling.  Plans  obtainable  from 
County    Surveyor,    R.    i\.    Arnold. 


M.ARTINEZ,  Contra  Costa  Co..  Cal. — 
Until  Augg.  18,  11  A.  M.,  bids  will  be 
rec.  by  J.  H.  Wells,  county  clerk,  to 
const.  Rudgur  bridge,  involv.  20,170 
ft.  B.  M.  timber;  4,800  lbs.  iron;  630 
lin.  ft.  piling.  Plans  obtainable  from 
County   Surveyor,   R.    R.   Arnold. 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  Aug.  18,  11  A.  M.,  bids  will  be 
rec.  by  J.  H.  Wells,  county  clerk,  to 
const.  Alaverra  bridge,  involv.  31,000 
ft.  B.  M.  timber;  6,550  lbs.  iron;  600  lin. 
ft.  piling.  Plans  obtainable  from 
County   Surveyor   R.   R.   Arnold. 


LASSEN  COUNTY,  Cal. — As  previous- 
ly reported,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  until  Aug.  18,  2  p.  m.,  to 
const.  35-ft.  cone,  bridge  over  Robbers 
creek,  90-ft.  comb,  wood  and  concrete 
trestle  over  Baxter  creek  and  150  ft. 
comb,  wood  and  cone,  trestle  across 
Long    Valley    creek.    Project    involves 

(I)  250  cu.  yds.  class  A  Port.  cem.  cone, 
in  the  3  bridges;  (2)  236  hundred- 
weight rein,  steel  in  three  bridges;  (3) 
435  cu.  yds.  excavation  for  3  bridge 
structures;  (4)  40,000  ft.  b  m  selected 
common  Douglas  fir  timber  in  bridges 
across  Baxter  Creek  and  Long  Valley 
Creek;  (5)  34,000  ft.  b  m  No.  1  common 
Douglas  fir  timber  in  bridges  across 
Baxter  Creek  and  Long  Valley  Creek; 
(5)  60  Douglas  fir  piles  in  bridges 
across  Baxter  Creek  and  Long  Valley 
Creek;  (7)  removing  present  wooden 
bridge  at  Robbers  Creek;  (S)  1530  cu. 
yds,  roadway  embankment  without 
classification;  (9)  11  cu.  yds.  Type  A 
wearing  surface  in  bridges  across  Bax- 
ter Creek  and  Long  Valley  Creek;  al- 
ternative items— (10)  11  cu.  yds.  Type 
B  wearing  surface  in  bridges  across 
Baxter  Creek   and   Long  Valley   Creek; 

(II)  11  cu.  yds.  Type  C  wearing  sur- 
face in  bridges  across  Baxter  Creek 
and  Long  Valley  Creek.  Note — Alterna- 
tive items  10  and  11  are  to  be  consid- 
ered as  alternatives  for  item  9  and 
either  may  be  employed  in  lieu  thereof. 


YREKA,  Siskiyou  Co.,  Cal. — County 
Surveyor  Albert  J.  Parrott  preparing 
plans  for  4  bridges  to  be  constructed 
on  Griffin  Lane. 
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EUREK.A,  Humboldt  Co.,  Cal.— Until 
.\ug.  12,  2  p.  m.  bids  will  be  rec.  by 
Fred  M.  Kay,  county  clerk,  to  const, 
cable  suspension  bridge  across  South 
Fork  of  Eel  River  near  Miranda,  Rd. 
Dist.  2.  Cert,  check  10%  req.  with  bid. 
I'lans  obtainable  from  (bounty  Surveyor 
A.   J.  Logan. 


SEATTLE,  Wash.— County  Engineer 
Thos.  R.  Beeman  preparing  plans  for 
proposed  Stuck  river  bridge  and  pav- 
ing of  1-mi.  of  Auburn  south  road  con- 
necting with  Pierce  county  line.  The 
cost  of  both  projects  including  bridge 
approaches  is  $100,000  .Bridge  will  be 
270  ft.  in  length;  steel  construction. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
Aug.  12,  2  p.  m.,  bids  will  be  rec.  by 
Fred  M.  Kay,  county  clerk,  to  const, 
rein.  cone,  birder  bridge  across  Green- 
law Slough  near  Elk  River  Corners,  Rd 
Dist.  3.  Cert,  check  10%  req.  Plans  on 
file  in  office  of  clerk.  A.  J.  Logan, 
county  surveyor. 


LOS  ANGELES,  Cal.— Murdock  and 
Condee,  1S55  W  21st  St.,  submitted  low 
bid  to  Bd.  Pub.  Wks.  at  $5517  to  const, 
timber  trestle  across  Los  Angeles  river 
at  NintTi  St. 

Robt.  Beyrle,  957  B  23rd  St.  low  bid- 
der at  $7419  to  const,  bridge  across  the 
Santa  Y'nez  Creek,  on  the  Malibu  Rd., 
near  Marquez  Ave.,  involv.  steel  rods 
in  place  at  $1000  (lump  sum);  253  cu. 
yds.  class  A  cone.  $23  yd;  1200  lin.  ft. 
piling  in  place  50c  lin.  ft.  Other  bids 
were:  Wheeler  Co.,  $1075  steel;  $26.50 
cone;  60c  piling;  Stauton  &  Hubert, 
$1200  steel;   $24.90   cone;   60c  piling. 


SAN  DIEGO,  Cal. — McKay  Engineer- 
ing Co..  405  L.  A.  Ry.  Bldg.,  Los  Ange- 
les, awarded  cont.  by  supervisors  at 
$129,471  to  const,  reinf.  cone,  arch 
bridge  over  San  Luis  Rey  river,  on  Mis- 
sion Rd.  No.  1-C,  near  Bonsall;  will  bf 
667  ft,  long,  21  ft.  wide  bet.  curbs  ,40  ft 
above  stream  bed;  5  106-ft.  open  span- 
drel arches;  2  30-tt.  girder  approaches 
each  end.  The  work  involves  1468.5  cu. 
yds.  1:2:4  class  A  reinf.  cone;  138.5  cu. 
yds  1:21,5:5  class  B  reinf.  cone;  2978.2 
cu.  yds.  1:3:6  class  C  rein,  cone;  210,910 
lbs.  reinf.  steel;  1334  lin.  ft.  hand  rail; 
9810  lin.  ft.  wood  piles  (218  45-ft.  piles) 
79S  lin.  ft.  struc.  steel  (exp.  pts).  Fred 
W.  Steffgen  bid  $135,592.  Engr's  est., 
$127,000. 


LASSEN  COUNTY,  Cal. — Until  Aug. 
25,  2  p.  m.,  bids  will  be  rec.  by  State 
Hi&bway  Comm'ssion,  to  const,  seven 
combination  wood  and  concrete  tres- 
tles over  Pit  river  and  Pit  river  over- 
flow channels,  in  Lassen  county,  hav- 
ing a  sum  total  length  of  990  ft.  to- 
gether with  weir  or  ford  690  ft.  in 
length.  R.  M.  Morton,  state  highway 
eng.  See  call  for  bids  under  official 
proposal  section  in  this  i.ssne. 

FRESNO,  Fresno  Co.,  Cal.  — ■  State 
Highway  Commission  requests  Fresno 
county  supervisors  to  provide  funds  in 
1925  tax  levy  to  finance  the  county's 
portion  of  the  cost  to  construct  new 
bridge  spanning  San  Joaquin  river.  The 
structure  will  be  about  2.5-miles  in 
length.  No  estimates  of  cost  have  been 
prepared  as  yet. 

MADERA,  Madera  Co.,  Cal — Bids  will 
be  asked  at  once  by  county  supervis- 
ors to  const,  bridge  over  Berenda 
slough,  near  Buffington  Ranch;  est. 
cost  $1000;  cone  and  timber  construc- 
tion. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Myers  and  Stoll,  Bakersfield,  at  $1386 
awarded  cont.  by  supervisors  to  const, 
cem.  cone  culverts  over  James  Canal. 
Other  bids:  Dean  &  Stroble,  $1699.51; 
Stroud  Brothers,  $1597:  J.  F.  Sheperd- 
son,  $1487;  and  C.  C.  Gildersleeve,  $1987 
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DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS      ^ 

SANTA     BARBARA      Cal.-Proposed 

DEL  MAR,  Cal.— See  "Irrigation  Pro- 
jects," this  issue^ 

LOS  AXGELES,  Cal.-Bids  are  want- 
Pfi  hv  Irvine  S.  Metzler,  i2i  S  »Pi^i"S 
It  for'eVc'fvation  and  conc^  work  for 
an  800,000-g?.l.  /eservoir  Plans  on  jue 
at  the  office  of  above.  Chas.  U  iviuiei, 
Union  League  Bldg.,  engr. 

OAKDALE,  Stanislauus  Co  CaL  — 
Until  Aug.  15,  2  p.  m.,  bids  will  be  ree. 
iiv   M     P    Kearney,   secy   .OaKdaie   -irii 

gSSr5i:fV^i^r-h^?^o^,^pe 
HiuviT.^?n--r""^fri- 

cone  pipe  and  12  cu  yds.  cone.  R.  B. 
Hartley,   ch.  eng.  for  dist. 

MARYSVILLE,  Yuba  Co  Cal.-City 
council  will  provide  1.000  J,"  J^^^l^g' 
to  finance  improvements  at  BUis  LaKe. 
Geo.  \V.  Richards,  city  clerk. 

T  OS  ANGELES,  Cal.— Until  2:30  P.  M., 
A,h?  8  bids  will  be  rec.  by  harbor 
„Hf;„  ■(iV  Bvrne  Bldg.,  to  dredge  in 
^SiV  of  irn'lfs  208^and  168,  under 
l-nec  635  Spec,  on  file  at  ottice  or 
hirbor    engr..    Berth    90,    San    Pedro. 

LOS  ANGELES,  Cal.— Until  2  P.  M., 
Aug  4  bids  will  be  rec.  by  supervisors 
^f"!ounty  flood  control  district  to  ex- 
cavate storm  drain  channel  8  ft  wiae 
and  side  slopes  of  1  to  1  and  %  to  1 
fi  om  the  S  end  of  Chapman  Ave  city 
of  Los  Angeles,  and  running  thence 
eastward  along  the  "°'-\h  /'fl  °f  '^^ 
Union  Pacific  Railway  through  tract 
No.  4205  to  Fletcher  Dr.,  and  thence 
alon-  the  north  side  of  said  ra  Iway 
about  200  ft.  in  tract  575.  Wo>-l<  '"" 
volves  the  excav.  and  disposal  of  ma- 
terial: estimated  at  about  4500   cu.  yds. 


BUILDING    AND    ENGINEERING    NEWS 


IRRIGATION  PROJECTS 


F -AIRFIELD,  Solano  Co.,  Cal.— Irri- 
gation District  No.  2,068  has  been 
formed  at  Millar  Station  o  develop 
more  than  200,000  acres  of  land  along 
the  line  of  the  San  Francisco  and 
Sacramento  R.R.  Dist.  will,  provide  ir- 
rigation for  the  first  unit .  of  13,140 
acres  of  the  tract,  comprising  the 
Heise,  Keeler,  Winshop  Crocker,  Mil- 
lar, J.  P.  Thompson,  Cutler  Page,  Bald- 
win Eames  and  Swan  ranches.  J.  W. 
Preston  of  San  Francisco  and  Felix  i. 
swan  of  Oakland  and  J-  P-  Thompson 
of   Millar    are    trustees    of    the    district. 


PHOENIX,  Ariz.— C.  C.  Cragm,  gen 
supt  and  chief  engr.  of  the  Salt  River 
Valley  Water  Users,  Assn.,  estimates 
cost  of  const.  Auxiliary  Eastern  Irri- 
gation Dist.,  embracing  41,500  acres  at 
$1  650  000  exclusive  of  discount  on  the 
bonds  and  the  contractor's  Prof.t. 
Work  will  involve  the  lining  of  8,000,- 
000  SCI.  ft.  of  main  canals,  and  the  in- 
stallation of  pumping  plants  for  se- 
curing water  from  underground  water 
sources  in  the  southern  portion  of  the 
district  It  is  planned  to  use  the  sur- 
plus water  of  Granite  Reef  dam  in  ad- 
dition to  other  sources  of  supply  men- 
tioned.   

SAN  BERNARDINO,  Cal.  —  County 
Surveyor  J.  P.  Kemmerer  preparing 
spec,  for  change  in  course  of  irriga- 
tion canal  at  Victorville,  which  now 
runs  under  the  Santa  Fe  tracks.  The 
changes  will  necessitate  a  syphon. 

MANTECA,  San  .Joaquin  Co.,  Cal.- 
Directors  of  South  San  .Toaquin  Irriga- 
tion District  take  under  advisement 
bids  received  for  lining  anprox  40 
miles  of  canals.  Bids  were  submitted 
bv  C  W.  Wood;  Carlson  Bros..  Blumen- 
kranz  &  Vernon;  Tacoma  D^-dging 
Co-  Merced  Concrete  Pipe  to.  !So 
action  is  expected  on  an  award  of  con- 
tract until  bonds  to  finance  the  worK 
Jiave  been  sold, 


MANTECA,  San  J^aQpi"  .^o-  ^al-  , 
south  San  Joaquin  Irrigation  District 
reiects  bids  received  for  lining  aPPJox. 
40  miles  of  canals  in  district,  as  be\n| 
too  high  when  compared  with  the  price 
to  be  received  by  the  d'sfict  for  the 
sale  of  the  bonds  to  finance  the  work. 

SANTA  MARIA,  Cal.— Engrs.  are 
surveying  proposed  Valley  i.rngation 
project  About  50,000  acres  will  be  in- 
cluded It  is  thought  that  about  $4,- 
0)0  0(10  will  be  necessary  in  the  bond 
?ssue  r  date  for  the  election  has  not 
been  set. 

PIXLEY,  Tulare  Co.,  Cal.  —  R-  E. 
Lyndl  has  purchased  1200-acre  tract  3 
mi  from  Pixley.  Development  work 
will  be  started  at  once.  It  is  proposed 
to  level  land,  install  P"mP'"e,  P'^"'  ' 
construct  irrigation  canals,  etc.  The 
acreage  will  be  divided  into  probably 
60  ranches.  

PHOENIX,  Ariz.  —  Preliminary  en- 
"-ineering  work  on  Paradise  \  erde  Xr- 
rigation°Dist.  project  is  being  done  by 
Theo.  Starr  and  Anderton,  Sharon  Bldg 
San  Francisco,  consulting  engrs  "Itie 
first  block  of  bonds  will  be  for  $6,000.- 
000  negSuations  for  the  sale  of  which 
are'  now  under  way.  The  entire  pro- 
gram proposed  under  the  $23,O0O,UUU 
fssue  includes;  Camp  ,^f --de  dam-Al- 
ternative No.  1.  rock  fill,  26o  ft.  hign, 
alternate  No.  2,  constant  radius,  arch 
type,  265  ft.  high;  Horseshoe  darn 
multiple  arch,  160  ft  high;  Bartlett 
diversion  dam,  28  ft.  high;  New  River 
dim  ea?th  fill,  90  £«■  high;  McDowell 
canal,  22.7  mi.  long:  Paradise  canal, 
39  4  mi.;  distributing  system  for  lu^.- 
000  acres  of  land;  50  deep-well  pumps 
to  be  installed;  power  plants  ais  fol- 
lows Horseshoe  plant,  3700  h.p.;  Camp 
Verde  plant,  24.000  h.p.;  Bartlett  plant, 
"000  h.p.;  Power  plant  No.  1  8000  h.p.. 
Power  plant  No.  2  6800  h.p.;  Power 
plant  No.  3  8700  h.p.:  Power  plant  No.  4 
4900  h.p  Final  plans  for  the  first  unit 
will  be  prepared  as  soon  as  the  bond-, 
are  sold  The  first  unit  will  comprise  1 
dam  and  power  house. 

OLYMPIA,  Wash. — Edna  L.  Griffith, 
of  Elk  Wash.,  files  application  with 
Ftate  Supervisor  of  Hydraulics  Marvm 
Chase  to  use  waters  of  Spring  Creek 
for  irrigation  purposes;  will  construct 
ditches  costing   ?250,000.  .         to,=,i. 

Sultan  Electric  Co.  Snohomish,  Wash, 
files  application  to  use  100  cu.  ft.  per 
sec  from  Lake  Isabel  and  May  Creek 
for'  power  purposes:  will  const,  dam 
and  pipe  line;  est,  cost  $500,000. 

OLYMPIA,  Wash.— A.  F.  Horton  W. 
H  Wright  and  U.  P.  Campbell  of  New- 
port, Wash.,  fi'.e  application  with  State 
Superv  sor  of  Hydraulics  for  permit 
to  appropriate  150  cu.  ft.  water  per  sec. 
from  Bead  Lake  for  irrig^ation,  do- 
mestic and  power  purposes.  A\  i U  const, 
pipe  line  and  canal;  est.  cost  $2o,000. 

DEL  MAR,  Cal.— Until  2  p.  m..  Aug. 
q  bids  will  be  rec.  by  directors  of  ban- 
ta  Fe  Irrigation  Dist.  for  (1)  Cpnstrue- 
tion  of  a  cone,  reservoir  for  the  dis- 
iiict-  (2)  trench  and  backfill  work;  (3) 
riveted  steel  p'pe  and  fittings;  (4) 
making  and  lay  concrete  P'Pe-.Pl""'^ 
on  file  at  office  of  secy,  of  the  district, 
fp  fha  Kreuzinper  Smale.  Cert,  check 
or  bond  5%  req.  in  each  case. 


Saturday,  August  2.  1924 

OROVILLE,  Butte  Co.,  Cal.— Lord  and 
Bishop  O^v  lie,  at  $8727  awarded  con- 
fract  by  Oroville-Wyandotte  Irrigation 
Dist  for  concrete  lining  approx.  4 op  ft. 
of  Tunnel  No.  1  on  South  Feather  ditch. 


LIGHTING  SYSTEMS 


-See    "Sewfers 


const. 


SANTA    MONICA,    Cal. 
and  Streets,"  this  issue. 

SAN  GABRIEL,  Cai.— Bids  to 
ornam.  lighting  systems  in  Las  Tunas 
Dr.  and  six  other  streets  and  .fehorb 
P.d.  bet.  Hermosa  Dr.  and  Jf^  Tunas  Dr 
were  above  engineer  s  estimate  ana 
werl  held  up  by  the  trustees  until  next 
meeting. 

SANTA  MONICA,  Cal.— D.  S.  McEwan 
I'V  Pier  Ave..  Ocean  Park,  submitted 
Uul'^'m  to  council  at  *"f  »»  <;ona^ 
nrnaTi  lie-hting  svRtem  in  Caliiornia 
Ave  ,  bet'  ^Ocean  Ave.  and  7th  St.  Other 
bids'  were:  Walker  &  .^'^'■'^"h  Wal' 
Graham  Electric  Co.,  $49,0,  H.  H.  wal 
ker,  $6327. 

LONG  BEACH,  C^l  — ^'''""r.'L.fn^ 
flares  inten.  to  const,  ornam.  lighting 
system  in  Ocean  Blvd.  bet.  39th  PI.  and 
Termino  Ave.,  involv.  posts,  conduits, 
bimps  etc:-  1911  act.  H.  C.  Waughop, 
city   clerk. 

LOS  ANGELES,  Cal.  —  '"ouncM  de- 
clare.s  inten.  to  const  ornani.  I'fhting 
svstem  in  portions  of  Main  ft.,  involv. 
109  pressed  steel  posts,  etc.;  1911  act. 

T  OS  ANGELES.  Cal.— Until  1"  A.  M.. 
Aug  II  bids  will  be  rec.  by  Ed.  Pub. 
Wlfs  lo  const,  lighting  systom  corn- 
plote  in  Virginia  Rr..  bet  Washington 
•Tud  23rd  Sts..  involving  58  Conor,  or- 
namental posts;  1911  act. 


Vi< 


H 


I'FDOXnO.      <"»\. — Kn_..       •■ 
Staheli.     preparing    spec,     for     lighting 
svstem  on  Catalina  Ave. 


MACHINERY  AND  EVIPMENT 

CORCORAN.    Kings    Co..    Cal.— I'nM 
\ug.   12.  bids  will  be-rec.  by  C.  C.  Wi 
^on    clerk.  Corcoran  Union  High  RrhonI 
Pis'tr  ct     to   furnish    sheet   metal   work- 
ing equipment  for  high  school. 

SAN  FRANCISCO— .tTw  de  Young  .-it 
?7t83  57  submitted  low  bid  to  ^taie 
Board  of  Harbor  .Commissioners.  Ferry 
nldg.,  to  const,  pile  driver  SCO  v^  Other 
bids-  '"mwlev  Lai  nch  and  Tug  B^at 
Co.:  $8625:  Oakland  Launch  a"d  Tu'- 
Boat  Co..  $8816.25.  Referred  to  Chief 
Kn«     Frank   G.   White   for  report. 


FRFSNO. 


sno       Co..     Cal.— Lintil 

Toh'n  W  Edgemond,  Sect"y.,  Board  of 
Education  1104  City  Hall,  to  fur.  and 
AM  tlectrical  scrubbing  equipment. 
Further  information  obtainal)le  from 
secretary. 


MADEP.\       Mad 
.Tulv    29.    f    P.    1^" 
'"arrie   .1.    Hinin 


ora  Co..  '"al. — Until 
bids  v.-i'l  be  rec.  by 
clerk.   Sbaron   School 


chassis  or  equal  and  on«  ^...-passenger 
school  bus  body.  Further  Information 
obtainable  from  clerk. 


Auto    Supplies 


-at  Cut   Rate- 

EVERYTHING    FOR    YOUR    MACH 


INEJ 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 
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REDWOOD  CITY.  San  Mateo  Co..  Ca; 
— SupervlHors  uuthorlie  P"':"'}"'*  ,  °' 
tractor  for  u«e  in  Third  Uoad  District. 
Klii.  M.  Kiieeae.  county  clerk. 

S.\.S  FU.\NCISCO— rntil  Aug  ILJ^S? 
1..  n...  DidB  will  bo  rcc.  by  Leonard  S. 
I  oHvy  city  puroliaslnB  agent,  to  lur. 
n"  i  mbulam-e  body  for  cmcrgetjcy 
hosp.lal  ».-rvice.  Further  information 
oblalnablt.  from  above  office. 

ALAMKDA,   Alamida   Co..  Cal.— Until 

Chas.  J.  Du  Four,  scey  Hoard  of  Edu- 
cation Oak  St.  and  Sanla  Clara  A\  e^ 
to  fur.  Two  hlBh  speed  "■'«'""  „*°|:^ 
trucks  with  self  starter  and  sl-»ndard 
h'or.l  still  bodv  and  cab.  Cert,  check 
J.-,00  rcq.  with  bid.  Further  information 
obtainable  from  secretary. 

\LAMEDA,  Alameda  Co  Cal.— Until 
Auir  D  5  p.  m..  bids  will  be  rtc.  by  C. 
J  DuFour.  secy.  Hoard  of  l^ducation, 
t>ak  St.  and  Santa  Cla>a  Ave.  to  lur- 
nish  amoHB  other  School  sup  lies 
iMIuipmcnt  required  for  school  ^Jepart- 
nunt.  cert,  check  ?5UU  req.  with  bid. 
Lists  of  materials  desired  obtainable 
from  secretary. 

MADERA,  Madera  Co..  I'al.  —  Until 
AUK  7.  2:30  p.  m.,  bids  will  be  rec  by 
H  C  Austin,  clerk,  Madera  School  Dis- 
trict', to  fur.  (1)  physical  education 
suDPlies:  Vi)  lumber.  (3)  paints,  (4) 
tools  (V)  nails,  screws,  etc.,  the  latter 
four  items  for  manual  tr=""'"S  .depart- 
ments. Itemized  lists  of  rnaterials  de- 
sired obtainable  from  clerk. 

BEVERLY  HILLS,  Cal.— Until  8  P. 
M  AUE  4  bids  will  be  rec.  by  city 
ilerk  for  fur.  one  l-bag  '""cr.  mixer, 
one  grrder.  one  street  sweeper,  and 
one  600-gal.  automalic  sprinkling 
wasr-.n  ;;Md  one  3  cu.  yd.  automatic 
.;-,.mp  tiU'K.  Spec,  on  file  at  the  office 
of   i:.  .1.    Firminger.   (  ity   Llerk. 

SACRAMENTO,  Cal.— Until  Aug.  6, 
8  n  m  bids  will  be  rec.  by  A.  G. 
^ranknn.  clerk.  Freeport  School  D.s- 
Irict  to  fur.  school  bus  with  capacity 
,■•  twenty  pupils  with  from  one  ton  to 
one  and  o:le-half  ton  chasss.  Further 
ii.iorination    obtainable    from   cl.irk. 


1UIM)1XG     AND    ENGINEERING    NEWS 


N'ATIO.VAL  CITY,  Cal.— Election  will 
be  held  AUK.  28  to  vote  on  $1500  bond 
issue  for  fire  equipment. 

SA.\  GABUIEL,  Cal.  —  Waterworks 
Supply  Co..  WriK'ht  &  Callender  131dg., 
Los  AnKeles.  awarded  cont.  by  city 
liustees  at  $1.30  ft.  for  2'/i-in.  bi- 
l.itcral  fire  hose,  with  a  guaranty  of 
6  years.  Other  bids  were:  Wash  Fire 
Apparatus  Co.,  80c,  $1  and  $1.10  ft.-, 
Eureka  Fire  Hose  Co.,  aOc.  $1,  $1.10, 
$1.20.  $1.35.  $1.40  ft.;  J.  B.  Wood  Tire 
Rubber  Co.,  'JOc  and  $1;  Boston  Woven 
Hose  &  Rubber  Co..  9oc.  $1.10;  Pioneer 
Rubber  Mills,  91c  and  $1. 

HUNTINGTON  PARK,  Cal.— Council 
plans  purchase  of  several  hundred  feet 
of  'iVi-in-  fire  hose  and  several  hundred 
feet  of   IMi-in.   fire  hose. 


RESERVOIRS  A^W  DAMS 


RAILROADS 
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SAN  DIEGO,  Cal. — Until  11  a.  m.. 
Aug.  4.  bids  will  be  rec.  by  supervisors 
for  the  following  pipe  and  fixtures  to 
be  delivered  to  the  county  detention 
home,  1320  ft.  cast  iron  pipe,  2-way 
fire  hydrant  and  fittings,  7  2-in.  gates, 
IjO  ft.  2-in.  galv.  iron  pipe,  3  lV4-in. 
valves.  2-in  Mueller  pressure  regulat- 
ing valve  No.  E  5010.  Cert,  check  5%. 
J.    i;.   McLees,   clerk. 

LONG  BEACH,  Cal.— City  Mgr.  C.  H. 
Windham  will  advertise  for  bids  short- 
ly lo  fur.  water  pipe  totaling  about 
$200,000.  This  will  be  used  tor  main 
extension  and  repair.  In  addition  to 
this  order  the  water  dept.  has  filed 
with  the  city  mgr.  specifications  for 
cast  iron  pipe  costing  $523,000.  Clark 
Shaw,  chief  engr.  of  the  water  dept. 


See    "Water- 


S.^NTA    AN.\.    Calif, 
works,"    this   issue. 

MERCED,  Merced  Co.,  Cal.  —  Bent 
Bros.,  418  South  Pecan  St.,  Los  Ange- 
les, at  $2,452,079  awarded  contract  by 
Merced  Irrigation  District  to  construct 
Exchequer  dam  and  power  house. 
Above  bid  does  not  include  the  furnish- 
ing of  cement  for  the  project,  which 
will  probably  be  furnishhed  by  the  dis- 
trict. 


SAN  EERXAKDINO,  Cal.— Bids  will 
be  rec.  at  once  by  DeWitt  &  Blair 
Realty  Co.,  604  Union  Bank  Bklg..  Los 
Angeles,  to  const,  concrete  core  earth- 
fill  dam,  approx.  300  ft.  long  and  40 
ft.  high  at  the  maximum  point,  to  form 
an  8-acre  lake,  to  be  located  at  an  ele- 
vation of  6S0O  ft.  in  the  San  Bernar- 
dino mountains  about  9  miles  from  Big- 
Lear  Lake,  on  the  Rim  of  the  World 
Rd.,  on  the  company's  properties  in 
Green  Vallev,  San  Bernardino  county. 
Plans  obtainable  from  John  H.  Blair, 
Union   Bank  Bldg.,  Los  Angeles. 


PIPE  LINES,  WELLS,  ETC. 


MiUJCED.  Merced  Co..  Cal.— F.  Ro- 
l-indiV-.O  Montgomery  St.,  San  Fran- 
r'^"co:  at  $l,44-/!c.fl  awarded  contract  by 
Mei-ci-d  Irrigation  District  to  relocate 
IT- n  .es  of  Vosemite  Vall»y  Railroad 
In  connection  with  Morcid  Irrigation 
Disti-ic;    p:o.ioc.,   etc. 

\*  \  T  I  li'T()  Solano  Co..  Cal.  —  San 
Fr-in.-i'ch  Napa  and  Calistoga  Electric 
R  R  Co..  Crocker  Bldg.,  San  Francisco, 
will  construct  % -mi.  of  railroad  on 
ValleJo  water  front.  Line  will  /om- 
mtnce  at  n.ivv  yard  causeway  and  end 
at  Maine  St.  dock  of  Monticello  com- 
pany. 

FIRE  ALARM  SYSTEMS 


r-TrTSP.U'-.'G,  Coniia  cosia  i:o..  Cal. 
City    council    contemplates    bond    eiec- 
hon   for  ?  1.500  to  finance  extensions  of 
polire  and   fire  alarm   systems  in   <  leeO 
residential   tract. - 

LOS   ANGELES,  Cal.— Until   10   am 
Aug.  11,  bids  will  be  rec.  by  Bd.  Pub    c 
Wks    to  fur.  alarm  boxes.  Spec    on  file 
at  office  of  city  electrician,  205  n  city 
hall  annex. 


MONROVIA.  Cai. — Bids  rec.  by  city 
trustees  for  10  000  ft.  6-in.  screw  and 
10,000  ft.  8-in.  riv.  steel  or  Matheson 
pipe   were;  „   . 

Schedule  A  (6-in.  std.  screw  6-in. 
pipe) — Samuel  Ge'son  —  Pipe.  $7550; 
tees  $4;  crosses,  $7.25.  Mark-Lally  Co. 
— Pipe.  $9250;  tees,  $2:  crosses,  $2.60. 
Crane  Co. — Pipe.  $9654:  tees,  $2.28: 
crosses.  $3.78.  Associated  Supply  Co. — 
Pire  $10,550:  tees,  $2.06  (cast  iron); 
crrsses.   $3.74. 

Schedule  A  (alternate — 6-in.  Mathe- 
!^nr\  ioint  pipe)— Kelly-Allen  Co.— Pipe, 
-^BnOO-  tees.  $7.65:  crosses,  $10.  Mark- 
Lally  Co. — Pipe.  $6550;  tees.  $12:  cross- 
es —  Grane  Co.— Pipe,  $6976;  tees. 
$5  36:    cr-sses.    $6.32. 

Schedule  B  (8-in.  Matheson  joint 
pjpp)_Crane  Co.— Pipe.  $10,725;  tees, 
SS72-  c-ossps,  $10.25.  Kelly-Allen  Co.— 
Pipe,  $10.il00:  tees  $14.20:  crosses  $18.30 
PcheduV  B  (alternate  —  8-in.  riv. 
steel  pipe)— Western  Pipe  &  Steel  Co. 
—  Pine  l?650O:  tees.  $3.40;  crosses,  $5.75. 
Associated  Supply  Co.  —  Pipe.  $7400: 
leea  $J  S7-  crosses,  $6.57.  Baker  Iron 
Wk^i — T'-pe.  $7800;  tees.  $5.20:  crosses. 
$8.35  L.  A.  Mfg.  Co.— Pipe,  $7900;  tees 
$.5.16:  crosses.  $<.25. 

Schedule  G — P.  S.  Cast  Iron  Pipe  & 
Fdv  Go.  (6-in.  Pe  Lavaud).  pipe,  $8846: 
teiss  510  5(1-  crnssps.  $13.50:  (8-in.  De 
Lavaud).  pine,  $12,639;  tees.  $15. oO: 
crosses.    $19.60. 


SEWAGE  DISPOSAL  PLANTS 


Reedley.  Fresno  Co.,  Cal.  —  City 
votes  bonds  of  $130,000  to  finance  sew- 
age disposal  plant.  John  S.  Bates,  en- 
gineer, Howell  Bldg.,  Fresno. 

WATER  WORKS 

PITTSBURG.  Contra  Costa  Co.,  Cal. 
— City  council  contemplates  election 
to  vote  bonds  of  $16,000  to  finance  wa- 
ter plant  extensions  to  Creed  Sub- 
division: $16,000  for  extensions  and 
$1000   for  meter  installations. 

SANTA  ANA,  Cal.  —  Walter  Wray, 
water  supt.,  recommends  to  council 
511.000,000  gal.  reservoir  be  const.  to 
care  for  population  of  100,000.  At  pres- 
ent time  citv  has  two  reservoirs  with 
a  total  capacity  of  8,000,000  gals.,  or 
about  10  day's  supply.  The  question 
will  be  considered  further  at  the  next 
meeting  of  the  trustees. 

BEVERLY  HILLS,  Cal. —Until  Aug. 
10  bids  will  be  rec.  by  Salisbury,  Brad- 
shaw  &  Tavlor,  consulting  engrs.,  518 
Mortgage  G"uarantee  Bldg.,  Los  Ange- 
les, to  fur.  and  lay  about  4000  ft.  4- 
in  and  2000  ft.  6-in.  water  mams  for 
the  Beverly  Corporation  Tract,  Bever- 
ly Hills.  

SAN  RAFAEL,  Marin  Co.,  Cal.— Di- 
rectors of  Marin  Municipal  Water  Dist. 
contemplate  election  to  vote  b9nds  to 
finance  construction  of  new  distribu- 
tion system.  It  is  expected  that  ap- 
proximately $1000,000  will  be  expended 
in  the  -work. 


FIRE  EQUIPMENT 


LAKEPORT.  Lake  Co.,  <"al— E^l"'''''" 
will  be  held  Aug.  2  to  vote  direct  tax 
of  $6000  to  finance  purchase  ot  tiio 
(ngine  and  addit'onal  hose. 


BERKELEY.  Alameda  Co.,  Cal.— 
Fire  Chief  G.  Sidney  Rose  recommends 
t.  citv  council  pu.<-hase  of  three  n~e 
cngi  i."s  t-wo  trucks  and  one  ch--micnl. 
I  oferrcd  to  .'ily  Mnnag.  r  John  N.  i'-ddy 
for   repoit. 


LOS  ANGELES.  Cal.— Until  10  a.  ra., 
Aug  11,  bids  will  be  rec.  by  the  public 
service  dept.,  207  S  Broadway,  for  fire 
hydrants  under  spec.  726.  Jas.  P.  Vro- 
man,  secretary. 

OCEANSIDE.  Cal.— Santa  Fe  Pipe  & 
Supply  Co.,  1376  Willow  St.,  Los  Ange- 
les has  contr.  at  approx.  $49,000  to  lay 
several  miles  of  new  -water  mains  tor 
municipal  -water  system.  The  Byron 
.Tackson  Pump  Co.  has  the  contract  at 
SIOOO  to  install  a  force  pump  to  serve 
those  sections  of  the  city  systeni  now 
being  extended  easterly  to  the  Ellery 
&   Amick  lands. 


P  \NT.V  CRUZ  .Santa  Cruz  Co..  Cal.  — 
fTntil  Au2    7,  9  a.  m.,  bids  will  be  rec. 
bv  S.   A.   Evans,  cUy  clerk,  to  fur: 
"6000  ft.   4-in.  class  B  c.i.  pipe.  Bell  & 

2500  ft.  6-in.  class  B  c.i.  pipe.  Bell  & 
Spia-ot  joints.  .       .        „  ,,    „ 

2500  ft.  R-in.  class  B  c.i.  pipe.  Bell  fi. 
Spierot   jints. 

]■'  tees  4x4-in.:  6  tees  Sx4-in.:  3  tees 
6x"-in.,  and  3  tees  8x8-in.   (all  c.i.  bell). 

S    Ki.   bends,    45   deg.   and    3   bends,    8- 

"Vipe  f-i  be'not  less  than  12-ft  lengths. 
All  to  he  delivered  f.  o.  h.  Santa  Cruz. 
Cert  chock  10%  payable  to  city  req. 
Si-e  onll  for  l>ids  under  official  proposal 
section  in  this  issue. 


LANKERSHIM,  Cal.  —  The  $780,000 
special  bond  election  for  a  water  sys- 
tem in  the  Lankershim  district  of  the 
city  will  be  held  Sept.  16. 

KELSO.  Wash.— Until  Aug.  12,  8  p. 
m.,  bids  will  be  rec.  by  A.  J.  Branscom, 
city  clerk,  to  const,  extensions  to  -wa- 
ter system  involv.  installation  of  in- 
take structure  in  Cowlitz  river,  a  twin 
veservoir  with  combined  capacity  ot 
2  000  000  gals,  and  5-mi.  of  water  mains 
and  appurtenances  ranging  frorn  4  to 
16-in.  dia.  Cert,  check  5%  payable  to 
ritv  treasurer  req.  Plans  obtainable 
from  city  clerk  on  deposit  of  $25,  re- 
turnable See  c.^U  for  bids  nnder  offi- 
cial proposal  sectllon  in  this  Issue. 

CALEXICO,  Cal. — Election  will  be 
held  in  September  to  vote  $35,000  bond 
issue  for  water  system  improvements. 
Of  tbis  sum  i5]  7.000  is  to  be  used  m  en- 
larging and  extending  the  water  mains 
pnd  $1S.OOO  for  increasing  the  capacity 
of  the  filters  at  the  water  plant. 
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VALLEJO,  Solano  Co.,  Cal.— Lester 
Canady  has  been  appointed  project 
engineer  on  the  Gordon  Valley  water 
project  for  the  city  of  Vallejo.  Consid- 
erable preliminary  work  has  already 
been  done  by  Mr.  Canady  who  has  been 
associated  with  the  project  in  the  ca- 
pacity of  assistant  engineer.  A.  Kemp- 
key,  Hobart  Bldg.,  San  Francisco,  is 
chief  engineer  on  the  project. 

VISALIA,  Tulare  Co.,  Cal.— Follow- 
ing low  bids  rec.  by  supervisors  of  Tu- 
lare and  Kings  counties  to  const,  water 
system   pipe   line   at   Springville  hospi- 

''proposition  (A)  7-in.  galvanized  std. 
pipe:  (B)  S-in.  black  dipped  standard 
pipe;  (C)  7-in.  Mathewson  joint  dipped 
or  the  same  galvanized;  (D)  7-m.  riv- 
eted stick-slip  joint  pipe  wrapped. 

Proposition  A— $21,049.20,  Earl  Bow- 
en,   Strathmore,  $20,619.    „,.„.„,_, 

Proposition  B— $19,043.04,  E.  W.  Red- 
man,  Fresno,   $18,489.38  .^    ,„    tj   ^ 

Proposition  C— $15,278.70,  E.  W.  Red- 
man Fresno,  $15,694.27  for  galvanized 
and    $13,988.57    for    dipped    pipe. 

Proposition  D— $13,861.76,  Earl  Bow- 
en,  (Strathmore,    $12,683. 

Other  bidders  were:  National  Cast 
Iron  Pipe  Co.,  San  Francisco;  Thomas 
Haverty,  Los  Angeles;  U.  S.  Cast  Iron 
Pipe  &  Foundry  Co.,  San  Francisco;  E. 
R  Gurdy.  Porterville;  Griggs  &  Joy- 
ner,  Exeter,  and  J.  F.  Shepardson,  Bak- 
ersfleld. 

CROCKETT,  Contra  Costa  Co.,  Cal.— 
Engineering  Dept.  of  Port  Costa  Water 
Go  plans  water  main  extensions  in  vi- 
cinity of  Great  Western  sub-station  at 
Crockett  in  addition  to  erecting  several 
small  or  one  large  steel  tank  for  stor- 
age  purposes. 

BEVERLY  HILLS,  Cal.— Until  Aug. 
10,  bids  will  be  rec.  by  Salisbury,  Brad- 
shaw  &  Taylor,  consulting  engrs.,  518 
Mortgage  Guarantee  Bldg.,  Los  Angge- 
les,  to  fur.  and  lay  about  4000  ft.  4-in. 
and  2000  ft.  6-in.  water  mains  for  the 
Beverly  Corporation  Tract,  Beverly 
Hills. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   August   2,   1924 


PLAYGROUNDS  AND   PARKS 


MARYSVILLE,  Yuba  Co.,  Cal. — -City 
council  approves  plans  of  McRorie- 
McLaren  Co.,  San  Francisco  landscape 
engineers,  for  beautification  of  Ellis 
Lake. 

TAFT,  Kern  Co.,  Cal. — Until  7:30  p. 
m.,  Aug.  5,  bids  will  be  rec.  by  Bd.  of 
Trustees  of  Conley  School  District  to 
const,  two  asphalt-cone,  tennis  courts, 
two  asph.  cone,  basketball  courts,  and 
approx  1580  ft.  of  Standard  Fence  Co. 
Cyclone  fence.  Cert,  check  10%.  J.  C. 
Ramsey,  clerk,  box  129,  Taft. 

MARYSVILLE,  Yuba  Co.,  Cal.— City 
council  will  provide  $5000  in  budget 
for  landscape  work  at  Ellis  Lake.  Geo. 
W.   Richards,  city  clerk. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Peti- 
tions are  being  circulated  requesting 
supervisors  to  const,  permanent  cone, 
highway  bet.  Manor  and  Pt.  Reyes  Sta- 
tion and  permanent  highway  bet.  Man- 
or and  White's  Hill.  J.  C.  Oglesby  coun- 
ty  surveyor. 

MARYSVILLE,  Yuba  Co.,  Cal.  —City 
council  will  provide  $25,000  in  budget 
to  resurface  and  widen  portions  of  5th 
St.,  pave  street  intersections  and  por- 
tions of  Maple,  Orange,  Lemon,  G,  H. 
and  I  Sts.  Geo.  W.  Richards,  city  clerk. 


FRESNO,  Fresno  Co.,  Cal. — .Thomp- 
son Bros.,  H  and  Divisadero  Sts.,  Fres- 
no, awarded  cont.  by  council  to  const. 
6-ln.  vit.  clay  pipe  lateral  sewer  from 
Block  1,  Belmont  Addition,  to  pt.  360  ft. 
north  at  $.75  ft.  complete;  one  manholfo 
$65. 

MOUNT  VERNON,  Wash.— Romano  & 
Co.,  123  23rd  St.,  south,  Seattle  at  $238,- 
880.24  submitted  low  bid  to  county 
commissioners  to  const.  7i/4-miles  of 
cone,  pavement  on  Wiekersham  road. 
Thorsvig  and  Reffness,  next  low,  at 
$243,094.87.   Taken   under  advisement. 


SANTA  ANA,  Cal. — Until  11  a.  m., 
Aug.  12,  bids  will  be  rec.  by  supervis- 
ors to  imp.  Garden  Grove  Ave.  and  por- 
tions of  other  county  highways,  in- 
volv.  grading,  graveling  and  other  in- 
cidental work.  J.  L.  McBride,  county 
road  commissioner. 


SEWERS  &  STREET  WORK 


SANTA  MONICA,  Cal— Chas.  T.  Rich- 
ardson, 525  E  Haley  St.,  Santa  Barbara, 
submitted  low  bid  to  supervisors  at 
$12,500  to  pave  Hope  Ave.,  bet.  n  end 
of  present  paving  and  Pueblo  line,  also 
portion  of  Pueblo  Ave.,  bet.  Central 
and  Hope  Aves.,  involv  grade;  pave 
and  constructing  necessary  drainage 
structures.  Other  bids  were:  A.  J.  Grier 
$13,400;  A.  L.  Pendola,  $19,360. 

BURBANK,  Cal.  —  Until  7:30  p.  m., 
Aug.  12,  bids  will  be  rec.  by  the  city 
clerk  to  imp.  following  streete: 

Cedar  Ave.,  bet.  Victory  Blvd.  and 
Main  St.,  approx.  1000  ft.,  grading, 
paving  with  oil  macad.,  cem.  curbs, 
sidewalks.  .    ,,    ■ 

Tujunga  Ave.,  bet.  Lake  and  Main 
Sts.,  approx.  1300  lin.  ft.,  involving 
cem    walks,  curbs,  oil  macad.  paving. 

Pass  Ave.,  bet.  Magnolia  Ave.  and 
Clark  Ave.,  approx.  1300  lin.  ft.,  involv. 
grading  and  paving  with  oil  macad. 

San  Jose  Ave.,  bet.  San  Fernando 
Blvd  and  4th  St.  approx.  1000  ft.,  in- 
volving grading,  paving  with  oil  ma- 
cad    curbs,  sidewalks. 

Plans  on  file  at  office  of  city  engn. 
Arthur  J.  Rose.  Cert,  check  or  bond  10% 
F    S.  Webster,,  city  clerk. 


LOS  ANGELES,  Cal.— Griffith  Co.  502 
L.  A.  Ry.  Bldg.,  submitted  only  bid  to 
Bd.  Pub.  Wks.  to  imp.  Fifth  St.,  betw. 
Grand  Ave.  and  Flower  St.,  involving 
37,700  sq.  ft.  grade  and  pave  with  7-in. 
bitum.  base  pavement  24c  sq.  ft;  100 
sq.  ft.  6-in.  cem.  cone.  26e  sq.  ft.;  1200 
sq.  ft.  bitum.  base  pavement  of  vary- 
ing thickness  20c  sq.  ft.;  1600  ft.  curb 
65e  ft,;  625  sq.  ft.  cem.  walk  22c  ft;  1600 
sq.  ft.  cone,  gutter  26c  ft.;  one  manhole 
two  catch  basins  and  40  ft.  12-in.  cem. 
pipe,  $450  complete;  104  ft.  2-in.  sherl- 
dized  conduit  at   60c  ft. 


OAKLAND,  Cal.  —  County  Surveyor 
Geo.  A.  Posey  instructed  by  supervis- 
ors to  prepare  spec,  for  new  cone,  high- 
way througii  Niles  Canyon  from  Niles 
to   Pleasanton;   est.   cost   $250,000. 


HUNTINGTON  PARK,  Cal.  —  City 
trustees  rescind  sewer  cont.  awarded 
to  Joe  Chutuk  to  const,  units  1  and  2 
of  outfall  sewer.  The  contractor  failed 
to  sign  the  contract  within  the  allot- 
ted period. 


GLENDORA,  Cal. — Martin  D.  Jones, 
Baldwin  Park,  awarded  the  cont.  by 
city  trustees  at  approx.  $16,350  to  imp. 
Glendora  Ave.,  bet.  Ada  Ave.  and  the 
s  city  limits,  involv.  grading,  4-in.  oil 
macad.,  gutters,  curbs,  cem.  walks, 
cem.  channels  for  drainage  purposes, 
cone.  Dipe  drain. 


HUNTINGTON  BEACH,  Cal.  —  City 
trustees  declare  inten.  to  imp.  Orange 
Ave.,  bet.  Lake  Ave.  and  23rd  St.,  in- 
volv. grading,  2-In.  Topeka  paving  on 
4-in.  asph.  cone,  base,  corr.  iron  cul- 
verts, cem.  cone,  headwalls,  ornam. 
lighting  system,  curbs,  "vv'alks;  1915  imp 
bond  act;  1911  street  act.  Protests 
August  4. 


CULVER  CITY,  Cal. — Until  8  p.  m., 
Aug.  4,  bids  will  be  rec.  by  the  City 
Clerk.  N.  B.  Haus,  to  const,  complete 
lateral  sewer  system  in  Imp.  Dist.  No. 
2,  connecting  with  the  Los  Angeles 
outfall.  Bonds  in  the  sum  of  $75,000 
voted  for  this  work.  Plans  and  spec, 
obtainable  upon  payment  of  $10.  Koe- 
nig  &  Koenig,  Title  Insurance  Bldg., 
Los  Angeles,  engineers. 


SAN  BERNARDINO,  Cal.— Until  11 
a.  m.,  Aug.  4,  bids  will  be  rec.  by  su- 
pervisors to  imp.  Riverside  Dr.,  bet. 
point  10,689.5  ft.  east  of  Euclid  Ave., 
involv.  grading,  6-in.  macad.,  4-ft  earth 
embankments  or  shoulders,  of  gravel 
and  oil  wearing  surface,  cone,  and  corr. 
iron  culverts,  cem.  cone.  headwalls. 
cone,  toe  walls.  County  will  pay  $10,000 
of  cost,  balance  to  be  represented  by 
bonds.  R.  D.  I  .No.  27.  James  \V.  Cole 
has  been  appointed  supt.  of  this  work. 
Harry  L.  Allison,  clerk  of  the  board. 


OAKLAND,  Cal.  —  County  supervis- 
ors, Geo.  Gross,  clerk,  authorize  Coun- 
ty Surveyor  Geo.  A.  Posey  to  prepare 
spec,  to  pave  Byron-Bethany  road; 
approx.  4  mi.  in  length  connecting  Con- 
tra Costa  county  with  state  highway 
leading  to   Stockton. 


NAPA,  Napa  Co.,  Cal. — ^Until  Aug.  12, 
10  a.  m.,  bids  will  be  rec.  by  James  A. 
Daly,  county  clerk,  to  const.  1.42-mi. 
of  Atlas  rd.  Cert,  check  10%  payable 
to  Chairman  of  Bd.  of  Sups.  req.  with 
bid.  Plans  on  file  in  office  of  clerk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
A.  J.  Raisch,  Builders'  Exchange,  San 
Jose,  (46  Kearny  St.,  San  Francisco), 
awarded  cont.  by  council  to  improve 
St.  James  St.,  bet.  11th  and  17th  Sts., 
except  intersections  of  12,  13,  14,  15, 
16th  Sts.,  Involving  grade  and  pave 
with  I'/i-In.  Durite  asph.  cone,  surface 
on  3-in.  Durite  asph.  cone,  base;  hyd. 
cem.  cone,  curb  and  gutter. 

Raisch  also  awarded  cont  .to  Imp. 
Vine  St.,  bet.  Park  Ave.  and  San  Car- 
los St.,  involv.  grade  and  pave  with 
2-in.  Durite  asph.  cone,  surface  on  3^i- 
in.  Durite  asph.  cone,  base;  hyd.  cem. 
cone,  curbs  and  gutters. 


SAN  GABRIEL,  Cal.— Until  7:30  p.  m. 
Aug.  12  new  bids  will  be  rec.  by  the 
city  trustees  to  imp.  Broadway  bet. 
Santa  Anita  St.  and  San  Gabriel  Blvd., 
approx.  4870  lin.  ft.  involving  5-ft. 
sidewalks;  class  B  curbs;  1-in.  oil  ma- 
cad. pavement.  Previous  proceedings 
were  erroneous.  Cert,  check  10%.  Ira 
H.  Stouffer,  city  clerk. 


SANTA  ANA,  Cal. — Lawrence  Massa, 
Rte.  12,  box  80-B,  Huntington  Park, 
awarded  contract  by  city  trustees  at 
$11,828  to  const,  sewer  in  McFadden 
Street. 


SAN  MATEO.  San  Mateo  Co.,  Cal. — 
City  council,  E.  W.  Foster,  city  clerk, 
declares  inten.  (No.  24-5)  to  imp.  3rd 
Ave  bet.  El  Camino  Real  and  A  St.. 
and  El  Camino  Real  and  A  St.,  involv. 
removal  of  present  and  const,  new  curb 
and  gutter;  pave  with  1%-in.  asph. 
wearing  surface  on  4i/4-in.  hyd.  cem. 
cone,  base;  4-in.  vit.  lateral  sewers; 
const  catchbasins;  extend  10-in.  pipe 
storm  drain.  1911  Act  &  Bond  Act  1915. 
Protests  Aug.  18.  C.  F.  Price,  city  eng. 


Contractors  Machine  Works 

We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We  build   rock  bunkers,  elevators  and   conveyors,  portable   pumping 

plants,  boist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


38  Stanford 


San  Fraiaclsco 


Phone  Kearny  1885 


Saturday,  August  2,  1924 


NAPA.  Napa  Co.,  Cal.— City  council. 
H.  11.  IhompBun,  clerk,  declares  Inton. 
(.No.  517)  to  Imp.  Kim  St.  bet.  Coombs 
una  Jefferson  iSts.,  Involv.  cradlng; 
roncrcle  curbs;  pavo  wltU  li-course 
asph.  macadam  SM-ft.  wide  including 
alley  terminations;  8-ln.  vlt.  sewera 
with  i:J-ln.  wye  branches;  flushing 
hole;  br.  manhole;  12  four  Inch  side 
sewer.s;  cone,  calchbasln;  4-in.  c.l.  wa- 
ter pipe.  1"JU  Act.  Protests  Aug.  11. 
II.  A.  llurrolil,   cKy  ene. 

WlllTTIKH,  Cal. — Ralph  E.  Welch, 
Anaheim,  submitted  low  bid  to  city 
trustees  to  imp  alley  bet.  Brigrht  and 
Ureenleaf  Aves.  from  liroadway  to 
Camilla  St.,  involv.  gradinK  »c  sq.  ft; 
3-in.  cunc.  pavement  22c  sq.  ft.;  cul- 
vert. $DO0;  retaining  wall,  |76  and  $37; 
hse.  sewera  70c  ft. 

Ualph  E.  Welch  low  bidder  to  imp. 
Acacia  Ave.,  bet.  TurnbuU  Dr.  and 
Broadway,  involv.  grading  3c  s<i.  ft.; 
6-ln.  cone,  pavement  23c  sq.  ft.;  curb 
51c  ft;  walk  lac  sq.  ft.;  hse.  sewers 
70c  ft.  

ANTIOCH.  Contra  Costa  Co.,  Cal.  — 
Town  trustees,  J.  C.  McElheney,  clerk, 
declare  inten.  (No.  44-A)  to  imp  10th 
St.,  bet  .G  and  Diamond  Sts..  and  H  St. 
bet.  9th  and  10th  Sts.,  involv.  grading; 
5-ln.  Port.  cem.  cone,  pavement;  cone, 
curbs;  Sx24-in.  semi-circular  corru. 
iron  culvert.  1911  Act  and  Bond  Act 
1915.  Protests  Aug.  11. 

SANTA  MONICA,  Cal.— Council  de- 
clares inten.  to  imp.  Broadway  bet. 
Ocean  Ave.  and  Ninth  St..  involv.  grade 
pave  with  I'A-in.  Warrenite-bitul.  pav- 
ing on  2M!-in.  asph.  cone,  base,  walks, 
curbs,  corru.  iron  culv.,  reinf.  cone,  in- 
takes and  outlet  boxes,  12-in.  and  24- 
in  vit.  pipe  storm  sewer,  cast  iron  cov- 
ers, culverts,  etc.,  ornam.  lighting  sys- 
tem, involv.  cem.  cone,  posts,  conduits 
and  appliances;  cast  iron  water  mains 
for  domestic  and  fire  supply,  with  2- 
in.  hse.  services;  1911  act.  Howard  B. 
Carter,  city  engr. 

VALLEJO.  Solano  Co.,  Cal.  —  City 
Eng  T.  D.  Kilkenny  preparing  spec,  to 
pave  Louisiana  St.,  bet.  Monterey  St. 
and  Southern  Pacific  right  of  way. 

SAN  FRANCISCO— Jas.  H.  Smith,  715 
Ocean  Ave.,  at  $5735  awarded  contract 
by  Board  of  Public  Works  to  construct 
concrete  parapet  roadway  at  iSutro 
Heights  Park. 

LOS  ANGELES,  Cal. — Until  2  p.  m., 
Aug  11,  bids  will  be  rec.  by  supervis- 
ors to  imp.  Garvey  Ave.,  bet.  New  Ave. 
and  the  Lexington-Gallatin  Rd.,  18,580 
ft  or  3.52  mi.,  involving  25,646  cu.  yds. 
excav;  63,327  cq.  yds.  cone,  pavement; 
45  677  sq.  yds.  d.  g.  sub-base;  two  cul- 
verts; 18,580  lin.  ft.  shaping  shoulders. 
County  furnishes  17,222  bbls.  cem.; 
7714  tons  sand;  14,233  tons  gravel;  f.  o. 
b  El  Monte.  Est.  contr.  price,  $112,- 
076.10.  Average  haul,  3  mi.  from  El 
Monte  on  the  Pac.  Elec.  Ry.  R.  D.  I. 
No.   263.  ,,     ^.^  .„    . 

Until  2  p.  m.,  Aug.  11,  bids  will  be 
rec.  to  imp.  Hardy  St.,  bet.  Hawthorne 
Ave.  and  Prairie  Ave.,  2585  ft.  or  .49  mi 
under  County  Imp.  No.  71,  involving 
42S9  cu.  yds.  excav;  11,694  sq.  ft.  gut- 
ter; 325S  ft.  curb;  13,126  sq.  ft.  walk; 
9116  sq.  yds.  National  pavement  top; 
9116  sq.  yds.  asph.  cone.  base.  Average 
haul,  10  mi.  from  Torrance.  Est.  contr. 
price,  $38,865.25.  Mame  B.  Beatty,  clerk 
of  the  board. 


BUILDING    AND    ENGINEERING    NEWS 


KAlllFIICLri.  Solano  Co.,  Cal. — Un- 
til Aug.  11.  11  a.  m.,  bids  will  be  rec. 
by  G.  a.  Halliday,  county  clerk,  to 
grade  and  pave  portion  of  county  rd. 
No.  76  from  lid.  78  in  Cordelia  east 
approx.  V4-mi.  and  portion  of  Rd.  No. 
76  from  \vcst  limits  of  Suisun  City  west 
approx  >/i-ml.  to  junction  of  county  rd. 
No.  116.  Cert,  check  10%  payable  to  D. 
M.  Fleming,  chairman  of  Board  of 
Sups.  req.  K.  A.  Steiger,  county  sur- 
veyor. 

SAN  MARINO,  Cal.— City  trustees  de- 
clare inten.  to  imp.  Santa  Anita  Rd., 
bet.  California  St.  and  n  city  boundary, 
involv.  grading,  oil  macad.  pavement, 
cone.  curb,  gutter,  reinf.  cone,  culv.; 
1911   act.   H.   W.   Joyce,   city   clerk. 

SAN  FRANCISCO  —  City  Architect 
John  Re'd,  Jr.,  recommends  to  super- 
visors $10,000  appropriation  to  finance 
const  of  walks  through  grounds  of 
Tuberculosis  Sanitarium  which  the 
city  will  build  in  the  hills  near  Red- 
wood  City,   San   Mateo   County. 

WABHINGTO.N  STATE— L.  Caluccio, 
$173,956  awarded  cont.  by  State  High- 
way Commission  to  grade,  drain  and 
cone,  pave  5.5-mi.  of  state  rd.  3,  bet. 
Buena  and   Granger,   Yakima   county. 

Morrison-Knudsen.  Boise.  Idaho, 
$224,775  awarded  cont  to  clear,  grade 
and  drain  14.2-mi.  state  rd.  1.  bet.  King 
county  line  and  Everett,  Snohomish 
county.  ,    3 

A.  L.  Clark,  Tacoma,  $27,745  awarded 
cont.  to  grade,  drain  and  cone,  pave 
.6-mi.  state  rd.  1,  La  Center  bridge  ap- 
proaches, Clarke  county. 

LOS  ANGELES,  Cal. — Until  10  a.  m., 
Aug  18.  bids  will  be  rec,  by  Bd.  Puub. 
Wks  to  imp.  Banning  Blvd.,  betw. 
Anaheim  and  B  Sts.,  and  portions  of 
other  streets,  involving  grading  (about 
SOO.OOO  cu.  yds.  fill)  and  construction 
of  cem.  pipe  san.  sewer;  1911  act.  The 
contract  for  dredging  in  the  harbor  ad- 
jacent to  this  improvement  calls  for 
2,500,000  cu.  yds.  material  to  be  re- 
moved Of  this  amount,  800,000  cu.  yds. 
will  be  used  for  fill  on  the  Banning 
Blvd.  job. 


LONG  BEACH,  Cal.  —  B.  W.  Hieks, 
2364  Atlantic  St.,  Long  Beach,  awarded 
cont.  by  council  at  $28,844  to  construct 
reinf  cone,  retaining  wall  complete  in 
Allen  St.,  bet.  39th  PI  and  Termino 
Avenue. 

SOUTH  SAN  FRANCISCO,  San  Mateo 
Co.,  Cal.— Until  Aug.  18,  7  p.  m.,  bids 
will  be  rec.  bv  Daniel  MclSweeney,  city 
clerk,  to  const,  sewer  In  Butler  Ave., 
involv.  24x36  in.  Monolithic  cone,  sewer 
with  some  vit.  pipe  sewer.  Approx.  cost 
$50,000.  Plans  on  file  in  office  of  clerk. 
Geo.  A.  Kruse,  city  engineer. 

SANTA  ANA,  Cal. — Lawrence  Massa. 
Rte.  12,  box  80-B,  Huntington  Park, 
awarded  cont.  by  city  trustees  at  $11,- 
S28  to  const,  sewer  in  McFadden  St., 
bet.  Halladay  and  McCIay  iSts.,  etc.,  in- 
volv. 2836.49  ft.  trench,  furnish  and  lay 
15-in.  main  sewer  pipe  at  $1.10  ft.; 
4876.53  lin.  ft.  12-in.  trench,  furnish 
and  lay  12-in.  main  sewer  pipe  at  85o 
ft;  2635.22  lin.  ft.  trench,  furnish  and 
lay  8-in.  main  sewer  pipe  at  65c  ft; 
excav.  and  constr.  of  30  manholes  at 
$95  each. 
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NATIONAL  CITT,  Cal.— Until  8  p.  m., 
Aug.  5,  bids  will  be  rec.  by  city  trus- 
tees to  imp.  18th  St.,  bet.  1"  and  Gran- 
ger Ave.,  etc.,  involv.  bitum.  macad. 
pavement.  O.  A.  Mullen,  city  clerk. 

SAUSALITO,  Marin  Co.,  Cal. — J.  A. 
Duwling,  Call  Bldg..  San  Francisco,  at 
$165,831  submits  low  bid  to  town  trus- 
tees to  imp.  various  sts,,  involv.  36,000 
cu.  yds.  excavation;  4200  cu.  yds.  cone, 
pavement,  5-in.  thick;  100  cu.  yds.  cone 
in  culverts,  stairways  and  headwalls; 
2500  lin.  ft.  cone,  curb  and  gutter;  80,- 
000  sq.  ft.  bituminous  macadam  pave- 
ment; 5000  lin.  ft.  grouted  rock  curb 
and  gutter;  100  cu.  yds.  grouted  rubble 
masonry  walls;  93,800  sq.  ft.  local 
macadam  avement,  4-in.  thick;  1200 
lin.  ft,  12-in.  60  lin.  ft.  36-in.  and  12  lin. 
ft.  36-in.  corru.  iron  culverts;  170  lin. 
ft.  8-in.,  350  lin.  ft.  12-in.,  SCO  lin  ft. 
36-in.  cone,  pipe;  8  catchbasins;  2  drop 
inlets.  1911  Act  &  Bond  Act  1915.  Other 
b'ds.   all  under  advisement,   were: 

Christiansen   Const.   Co $167,432 

Galliraith  &  Janes 167,517 

Blumenkranz  &  Vernon   181,796 

Downer  &   Mero    182,227 

Jasper-Stacy    Co 200,252 

Howe  and  Peters,  consulting  engi- 
neers, 24  California  St.,  San  Francisco, 
estimated   worTc    to    cost   $203,453. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 

ELECTRICAL  EN<}INEERS  AND  CONTRACTORS 

525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

New  and   Used,  Bought,  Sold,  Exchanged,  Rented  and  Repaired 
Industrial  Light  and  Power  Installation 

Telephone  SUTTER  3266 

RIVERSIDE,  Cal. — City  council  ap- 
propriates $15,000  toward  imp.  of  sts. 
in  Victoria  Ave.  section.  The  total  cost 
of  the  proposed  work  is  estimated  at 
$21,000.  5-in.  oil  macadam  pavement, 
18  ft.  wide.       z 


TORRANCE,  Cal. — City  Engr.  Jessup 
instructed  to  prepare  spec,  to  pave  all 
alleys  in  business  and  residence  sec- 
tions. Petition  filed  calls  for  pavement. 


PBT.'^LUMA,  Sonoma  Co.,  Cal.— Un- 
til Aug.  4,  8  p.  m..  bids  will  be  rec.  by 
G,  V.  Roberts,  city  clerk,  to  imp.  Edith 
St.,  het.  Madison  and  Washington  Sts., 
involv.  grading;  const,  curbs  and  gut- 
ters; oil  macadamizing.  1911  Act  and 
Bond  Act  1915.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  file  in  office 
of  clerk. 


LONG  BEACH,  Cal. — Until  9:30  a.  m., 
Aug.  5,  bids  will  be  rec.  by  council  to 
improve; 

Alley  e  of  Grand  Ave.,  extending 
north  from  Broadway,  bet.  Broadway  & 
Vista  St..   6-in.  cone,  pavement. 

Alley  e  of  Lewis  Ave.,  extending  n 
from  17th  St.,  bet.  17th  St.  and  State 
St..   6-in.   cone,   pavement. 

Virginia  Ave.,  bet.  First  St.  and 
Ocean  Blvd.,  6-in.  asph.  cone,  pave- 
ment,  class   13;   curb;   gutter;  walks. 

Alley  e  of  Locust  Ave.,  extending  n 
from  16th  St.,  bet.  16th  St.  and  first 
alley   north,   6-jn.   cone,   pavement. 

Alley  e  of  Dawson  Ave.,  extending 
n  from  Sth  St.,  bet.  Sth  and  10th  Sts,, 
6-in.  cone,  pavement.  1911  act.  R.  D. 
Van  Alstine,   city  engr. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Aug.  11,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  to  improve: 

Wilcox  Ave.,  bet.  Hollywood  and 
Sunset  Blvds.,  involV  1065  sq.  ft.  asph. 
paving;  61,332  sq.  ft.  6-in.  cone,  pav- 
ing; 1635  sq.  ft.  6-in.  bitum.  base  pav- 
ing; 2447  ft.  curb;  12.053  sq.  ft.  walk; 
110  sq.  ft.  gutter;  90  ft.  hse.  sewers; 
reinf.  cone.  culv. 

Alley  e  of  Central  Ave.,  bet.  48th 
and  60th  Sts.,  involv.  7527  sq.  ft.  5-in. 
cone,  pavement;  54  ft.  curb;  25  sq  ft. 
walk;  352  sq.  ft.  remod.  oiled  surface. 

Alley  w  of  Wall  St.,  bet.  60th  and 
61st  Sts.,  involv.  4112  sq.  ft.  5-in.  cone, 
paving;  168  sq.  ft.  remod.  oiled  sur- 
face. 

Dryden  PI.,  bet.  London  and  Temple 
Sts.,  involv.  15,372  sq.  ft.  5-in.  cone, 
paving;  29  ft.  curb. 


COLUSA,  Colusa  Co.,  Cal. — Until  Aug. 
4.  8  p.  m..  bids  will  be  rec.  by  B.  L. 
McCue.  citv  clerk,  to  const,  sidewalks 
in  w  side  9th  St.,  bet.  Market  and  J. 
and  e  side  10th  St.,  bet.  Market  and  J 
Sts.  and  curbs  and  gutters  in  w  side 
9th  St.,  bet.  Market  and  J  Sts.  Spec,  on 
file  in  office  of  clerk. 

SANTA  MONICA.  Cal. — Council  peti- 
tioned to  const,  storm  drain  in  east  sec- 
tion of  Santa  Monica.  Proposed  that 
drain  be  extended  to  26th  St.  Referred 
to  public  works  dept.  Howard  B.  Car- 
ter, city  engineer. 
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■SALINAS.  Monterey  Co.,  Cal. — City 
enltneer  Howard  Cozens  P^Par-ns 
Ipfc  for  sewer  extension  m  Acacia  St. 
The  order  for  plans  for  the  Oali  St. 
sewer  was   rescinded. 

OAKLAND,  C^aPvnUlAue.  7.  12  M, 
v,irio  will  he  rec  by  iSugene  K.  bturgis, 
city  ^erk  to  const,  sewer  with  man- 
hoi';,  lamphole  and  wye  branches  m 
portions  of  Flora  St.  1"1  ^J^'V'  w! 
checlt  10%  payable  to  city  req.  w.  w. 
Harmon,    city    engineer. 

SANTA  BARBARA,  Cal.— City  engr. 
Geo  D  Morrison  presents  to  counc  1 
§is  report  on  outfall  sewer  Project. 
F-ftimates  of  the  cost  of  various  por- 
fionfof  the  work  are;   $39,155  for  new 

opxvpr  line  from  the  plant  to  a  point 
beyond  the  kelp  beds;  $500  removing 
old  equipment;  incidentals,  about  $600U 

MERCED,  Merced  Co.,  Cal.  —  City 
trustees  W  AV.  Cornell,  clerk,  declare 
nten  (No  364)  to  imp.  portions  of  G 
and  Tsth  Sts.,  involv  const  cone,  walks 
4-in.  thick,  5-ft.  wide.  1911  Act.  Fro 
tests  Aug.   18.         

SOUTH  PASADENA,  Cal.— Until  5 
p  m  Aug.  IL  bids  will  be  rec.  by  city 
fruTtees  to  imp,  Milan  and  Lemon  Sts. 
involv  176,500  sq.  ft.  macad.,  18,600  sq. 
ncem  gutter;  1842  ft.  6-in.  cast  iron 
water  pipe;  1280  ft.  4;in.  water  pipe, 
140  ft  1-in.  water  services;  450  ft.  6-in. 
?ewer  laterals;  400  sq.  ft.  cem.  walks. 
Cert,  check  10%.   1911  Act. 

LOS  ANGELES,  Cal.— Until  1°  am., 
Aug    18,   bids   will  be   rec.   by   Bd.    Tub. 

"^rileV  w'"oF-kcKinIey  Ave  bet.  39th 
and  loth  Bts  2931  sq  ft  5-,n.  ^onc. 
paving;    14.8    ft.    curb;    29    sq.    ".walk. 

Alley  w  of  South  Park  Ave.,  bet.  48th 
and  49th  Sts.,  4762  sq.  ft.  5-m.  cone, 
paving-  14  3  ft.  curb;  392  sq  .ft.  remod. 
oiled  surface.  -y 

Alley  s  of  Vernon  Ave  ^f-J'^F^ 
mont  and  Kansas  Aves.  11,610  sq.  ft. 
6-in.  cone;  40  sq.  ft.  walk;  14.1  sq.  tt. 
remod.  oiled  surface.  -d^a^,^ 

Alley  sw  of  23rd  St.,  bet.  San  Pedro 
and  Trinity  Sts.,  9913  sq.  ft.  5-in.  cone. 
nSving     54  sq.  ft.  remod.   oiled  surface. 

A  ley'  w  of  Woodlawn  Ave.,  bet.  Miles 
and  42nd  Sts.,  12,814  sq.  ft.  5-in  cone, 
paving;    242    sq.    ft.    remod.    oiled    sur- 

^^Al'lev  n  w.  of  Main  St.,  bet.  33rd  and 
Jetters^;"  Its..  3612  sq  ft  6-in.  ^onc. 
paving;  14  ft.  curb;  15  sq.  ft.  waiK, 
5S   sq.   ft.   remod.   oiled  surface. 

LOS  ANGELETcaL-Until  10  am.. 
Aue-  18  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  to  imp.  Banning  Blvd.,  bet  Ana- 
heim and  B  Sts.,  and  Pprtions  of  other 
streets,  involving  grading  (about  800  - 
SOO  cu!  yds.  fill)  and  co"ftruct'on  of 
cem  pipe  san.  sewer;  1911  act.  The 
contract  tor  dredging  in  the  harbor  ad- 
iacent  to  this  improvement  calls  for 
9  500  000  cu.  yds.  material  to  be  re- 
moved Of  this  amount,  800,000  cu.  yds. 
will  be  used  for  fill  on  the  Banning 
Blvd.  job. 

ANAHEIM,  Cal. — Councilmen  of  Ana- 
heim Fullerton,  Santa  Ana  and  Orange, 
sitting  as  the  Joint  outfall  sewer  com- 
mittee July  25,  informally  accepted 
agreements  from  Placentia  and  Garden 
Grove  for  participation  in  the  outfall. 
Each  will  contract  for  2%  Per  cent  of 
the  sewer  capacity.  La  Habra  is  seek- 
ing 5  per  cent  and  Buena  Park  IV2  Per 
cent. 

GLENDALE,  Cal.— W.  F.  Hanrahan 
Call  Bldg.,  San  Francisco,  awarded 
contr  by  council  at  $267,732  to  imp. 
Central  Ave.,  San  Fernando  Rd.,  Bu- 
lalia  St.,  Laurel  St.,  etc  involv.  529- 
025  sq.  ft.  1%-in.  Warrenite-bitul. 
pavement  on  3-in.  asph.  concr.  base, 
and   other    incidental   items. 

C  L  Hill,  320  Vine  St.,  Glendale, 
awarded  contr.  at  $11,629  to  imp.  Tyler 
St.,  Green  St.,  Palmer  Ave.,  etc.,  involv. 
42  200  sq.  ft.  5-in.  oil  macad.   and  other 

'"'E'^r'Flem'ng,  324  Dryden  St.,  Glen- 
dale, awarded  contr.  at  $34  394  to  imp. 
Sierra  Ave.,  Glenoaks  Blvd.,  Hill  Dr., 
Merrill  Ave.  and  Sycamore  Canyon  Rd., 
involving  132,300  sq.  ft.  5-in.  oil  macad. 
pavement  and  other  incidental  items. 
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STOCKTON,  San  Joaquin  Co.,  Cal. — 
City  council,  A.  L.  Banks,  clerk,  de- 
clares inten.  (No.  741)  to  imp.  Bonnie 
Lane  and  N  Commerce  St.,  bet.  Alpine 
and  Fulton  Ave.,  and  Knoles  and  Pa- 
cific Ways  and  Euclid  Ave.,  bet.  Lower 
Sacramento  Rd.  and  east  boundary  of 
Pacific  Manor,  involv.  grading;  const, 
comb.  cone,  curbs  and  gutters;  cone, 
walks;  pave  with  4-in.  cementing  gra- 
vel base  with  2-in.  asph.  macadam  sur- 
face; also  portions  of  Lower  Sacra- 
mento rd.  involv.  grading;  const,  comb, 
cone,  curbs  and  gutters;  cone,  walks; 
pave  with  2i/i.-in.  cementing  gravel 
base,  2V^-in.  asph.  cone,  base  and  2- 
in.  asph.  cone,  wearing  surface;  por- 
tions of  Fulton  St.,  involv.  grading; 
const,  comb.  cone,  curbs  and  gutters; 
cone,  walks;  portions  of  Alpine  Ave., 
involv.  grading;  const,  comb.  cone, 
curbs  and  gutters;  cone,  walks.  1911 
Act  &  Bond  Act  1915.  Protests  Aug.  11. 
W.   B.   Hogan,   city   engineer. 

LOS  ANGELES,  Cal. — Bids  rec.  by  Bd 
Pub.  Wks.  to  imp.  Ninth  St.,  bet.  Ver- 
mont Ave.  and  Harvard  Blvd.,  involv. 
552  sq.  ft.  asph.  paving  (1-in.  surface 
on  3-in.  bit.  base);  648  sq.  ft.  5-in.  cone, 
paving;  142,768  sq.  ft.  Warrenite-bit. 
paving  (5-in.  base,  paint-binder  and 
liA-in.  surface);  828  ft.  curb;  1065  sq. 
ft.  walk;  7781  sq.  ft.  gutter;  3670  sq.  ft. 
bitum  base  paving;  storm  sewer;  8  No. 
18  catch  basins;  4  catch  basins  to  be 
remodeled;  100  ft.  12-in.  vit.  pipe;  san. 
sewer;  210  ft.  8-in.  pipe;  one  No.  2 
flush  tank;  210  ft.  hse.  sewers;  catch 
Vjasins,   were; 

L  A.  Paving  Co. — $3S00  grading 
(lump  sum);  26.5c  asph.  paving;  26. do 
cone  paving;  29c  Warrenite-bitul.  pav- 
ing- 75c  curb;  25c  walk;  34c  gutters; 
$2  hse.  sewers:  $2000  catch  basins,  etc; 
$2000  sq.  ft.  bitum.  base  paving. 

Geo.  H.  Oswald— $8100  grading;  26o 
asph.  paving;  26c  cone,  paving;  29.8c 
Warrenite  paving;  75c  curb;  22c  walk; 
27c  gutter;  $675  san.  sewer;  $2  hse. 
sewers;  $700  catch  basins;  12c  bitum. 
base  paving.  ^   „^„  ,. 

Warren  Constr.  Co.— $8250  grading; 
25c   asph.   paving;   25.5c   cone,     paving 


30c  Warrenite  paving;  75c 
walk;  30c  gutter;  $800  san.  sewer 
hse.  sewers;  $750  catch  basins 
bitum.  base  paving. 


25c 

$1.75 

10c 


RIVBRiSIDE,  Cal. — Council  declares 
inten.  to  imp.  Victoria  Ave.,  bet.  the  s 
end  of  Victoria  bridge  and  west  city 
limits  Van  Buren  St.,  bet.  Dutferin  Ave 
and    Magnolia   Ave.,    etc.,    involv.    grad- 


ing-, macad.  paving,  drainage  struc- 
tures, cone,  fords,  culverts;  1911  act. 
C.  B.   Burns,   city  clerk. 

LOS  ANGELES.  Cal.— Bids  rec.  by 
Bd.  Pub.  Wks.  to  imp.  Ave.  60  bet-w. 
Hellman  Ave.  and  Monterey  Rd.,  involv 
76.151  sq.  ft.  6-in.  cone;  17,248  sq.  ft. 
oil  and  roll;  4618  ft.  curb;  22,925  sq.  ft. 
walk;  2316  sq.  ft.  gutter;  san.  sewer; 
997  sq.  ft.  remod.  oiled  surface;  storm 
drain,  were: 

Geo.  J.  Bock— $14,600  grading  (lump 
sum);  27.6c  cone,  paving;  7c  oiling  and 
rolling;  70c  curb;  21.5c  walk;  34c  gut- 
ter; $400  storm  drain;  $7500  san.  sewer; 
12c  remod. 

C.  E.  Green — $13,509.50  grading;  23c 
cone,  paving;  15c  oiling;  60c  curb;  22c 
walk;  30c  gutter;  $364  storm  drain; 
$8510.30  san.  sewer;  15c  remod. 

Hall-Johnson  Co.— $8000  grading; 
23.5c  paving;  7c  oiling;  65c  curb;  21c 
walk;  30c  gutter;  $375  storm  drain; 
$7750  san.  sewer;  10c  remod. 

W  D.  McCray— $8300  grading;  23c 
paving;  7c  oiling;  70c  curb;  20c  walk; 
30c  gutter;  $280  storm  drain;  $6800 
san.  sewer;  10c  remod. 

John  McNamee — .fSOOO  grading;  22c 
paving;  7c  oiling;  60c  curb;  20c  walk; 
27c  gutter;  $330  storm  drain;  $7400  san. 
sewer;  7c.  remod. 

Chas.  T.  Salata — $10,000  grading;  24c 
paving;  7c  oiling;  70c  curb;  22c  walk; 
32c  gutter;  $350  storm  drain;  $8000  san. 
sewer;   10c  remod. 

E.  Schelling— $10,000  grading;  23c 
paving;  7c  oiling;  70c  curb;  21c  walk; 
32c  gutter;  $500  storm  drain;  $9000  san. 
sewer;  7c  remod. 

SANTA  ANA,  Cal. — Supervisors  de- 
clare inten.  to  imp.  W^est  17th  St.,  bet. 
Santa  Ana  and  Westminster,  about  5 
mi.  (18-ft.  roadway),  involv.  grading, 
7-in.  to  9-in.  cem.  cone,  pavement,  gra- 
vel surfacing,  corru.  iron  culverts, 
reinf.  cone,  headwalls,  vit.  sewer  pipes, 
manholes,  junction  boxes,  drainage 
sewers,  etc.;  R.  D.  I.  No.  31.  Est.  cost, 
$130,000.  J.  L.  McBride,  county  road 
commissioner  . 

ARTESIA,  Cal.  —  Property  owners 
along  main  highway  through  Artesia 
have  agreed  to  install  curbs  and  gut- 
ters bet.  Olive  St.  and  the  Pac.  Elec. 
tracks.  The  county  road  dept.  will  ma- 
cadamize the  shoulders  on  each  side, 
making  a  60-ft.  street  from  curb  to 
curb. 


PERRIS,  Cal. — City  Engr.  preparing 
plans  to  pave  main  highways  through 
Perris. 


Barber  Greene  Model  42  Loader 


'V^^Je^ 


Prominent  Users  Are 

Oakland    Pa\nng    Co. 

^fcGillivi-av    Constr. 
Co. 

Joe  Dowling 

(  ;ilifornia     Highway 
Commission 

Blumenlii-anz  &  Ver- 
non 

i  lates  &  Borlan(3 
Basalt  Rock  Co. 


SMITH-BOOTH-USHER  CO. 


Direct  Factory  Representatives  and  Distributors 

50-60  FREMONT  ST. 

Gutter  952  ^an  Francisco 
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Architects — Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Are  you  satisfied  with  the  bids  you  received  on  that 
last  job? 

Dill  you  have  competition — and  plenty  of  it? 
If  not — wliy  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  published 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 

If  yoii  want  competition — if  you  want  independent 
contractors  to  figure  your  job — ^if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 
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NEVADA  STATE  -.State  Highway 
Commission  rejects  bids  "£  |"™Pf°" 
Bros.,  Farmers  and  Mechanics  Bank 
BIdg-.,  Sacramento,  to  const.  Units  i 
and  2,  5.10  miles  and  .0.52-m.  otji^^ 
highway  system  in  vicinity  of  f^evada- 
Ca^lilornia  state  line.  f"«  °  '^e  fact 
the  bids  were  too  low,  $84,5S)U  and  ^ia. 
MO  respectively.  Other  bids  "ce.ved  on 
the  projects  have  been  taken  under  ad- 
visement.  Geo.   W.    Borden,   state   high 

way  engineer.        

UKIAH,  Mendocino  Co.,  Cal.  —  Until 
Ane-  12  10  a.  m.,  bids  will  be  rec.  oy 
county  supervisors  to  const,  portion  of 
Sec    4,  Spy   Rock  road.  Plans  on  file  m 

office  of  clerk. 

INGLBWOOD,  Gal.  — Braun,  Bryant 
&  Austin,  Box  579  Inglewood,  submit- 
ted low  bid  to  city  trustees  at  ^*^fj.^ 
to  imp.  cedar  Aye.,  l>et.  Rf  °f  °  flvd. 
and  Kelso  St.,  involv.  172,943  sq.  ii. 
Reading  1.5c  sd.  ft.;  4550  ft.  curb  65c 
ft  2r556  sq.  ft  walk  20c  ft  ;  529  sq.  ft. 
gutfer  30C  ft.;  109,172  sq  ".5-in.  Na- 
tional paving  24.9c  sq.  tt.;  six  wing 
wans  $8.25  elch;  15  water  services  $12 
each.  Other  bids  were:  Geo.  R.  Gurus 
Paving-  Co.,  $42,761.27;  Chas.  A.  Mau- 
ser, $45,587.84. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
—Property  owners  petition  c'ty,  trus- 
tees to  pave  Harrison  St.,  f-jon)  ^da^! 
St.  west,  a  distance  of  2  blocks  ne 
ferred  to  City  Eng.  C.  L.  Dimmitt. 

SAN  JOSE,  Santa  Clara  Co^  Cal.— 
Raymond  H.  Crummey,  121  Pearl  St., 
Sakl™nd,  awarded  cont.  by  council  to 
U,ip.  Jackson  St.,  bet.  First  and  11th 
Sts.,  involv.  grade  and  Pave  w'th  IVi-in 
Warrenite-Bit.  surface  on  3-in.  bitum- 
inous cone,  base;  hyd.  cem.  cone,  wa  ks 
10  storm  water  inlets,  curbs  and  gut- 
ters; S-fn.v  it.  pipe  drains,  10  br.  catch- 
basins.  

MARTINEZ,  Contra  Costa  Co.,  Cal. 
County  Surveyor  R.  R.  Arnold  prepar- 
fns  spec  for  subway  at  Santa  Fe  Rail- 
rold's  Christie  crossing  in  Franklin 
canyon;  est.  cost  $70,000.  Cost  is  to  be 
borne  equally  by  the  r.r.  and  the 
county. 

ARCADIA,  Cal.— $230,000  street  pav- 
ing bond  election  will  be  held  Sept.  1. 

LONG  BEACH,  Cal.  —  United  Cone. 
Pipe  Co.,  by  Steve  Krule,  pres.,  P.  O. 
Box  6,  Ventura,  submitted  low  bid  to 
council  at  $100,299.50  to  const,  sewer 
system  in  Dist.  No.  7,  in  Anaheim  St., 
Orange  Ave,,  Temple  Ave  and  Portions 
of  other  streets,  involv.  32,550  ft.  8-in 
cem.  pipe,  wyes  and  chimneys  84  2c 
ft;  2145  ft.  10-in.  cem.  pipe  $2-04  "■ 
662  ft.  12-in.  cem.  P'Pe  $5.i9  ft.,  5„95 
ft.  15-in.  cem.  pipe  $2.i9  ft.,  168  rt. 
18-in.  cem.  pipe  $3.87  ft;  9200  Ini.  ft. 
cone,  backfill  53c  ft;  162  ft.  hse  sew- 
ers $52.48  each  connection;  92  type  A 
manholes  $80  each;  18  type  C  manholes 
$125  each;  50  std.  lampholes  $12  each, 
180  ft  12-in.  class  A  cast  iron  pipe 
$3  75  ft.;  pumping  station  complete, 
$24  500.  Other  bids  were;  Dalmatin  & 
Guho,  $109,614.39;  Thos  Haverty  Co., 
Sl-'O  851-  William  E.  Kennedy,  $126,- 
179.40;  Hickley  &  Harmon,  $129,582.45; 
S.  M.  Kerns,  $133,175;  George  W.  Kem- 
r)pr  $133  657.70;  P.  S.  Tomich,  $133,- 
FoS.'so!  iTioyd  C.  Campbell,  $139,741; 
Leo  Miletich,  $164,038.25;  M.  Simuno- 
vich,  $181,132.62^ 

HERMOSA,  Cal.  —  H.  AVigman  1905 
Summit,  Hermosa  Beach,  awarded  con- 
tract bv  city  trustees  at  $16,650  to  im- 
prove Hermosa  Ave.,  involv.  class  A 
cone,  curbs  5Sc  ft;  4-in.  cem.  sidewalks 
21c  sq.  ft.;  5-in.  cone,  gutters  21c  sq.  tt. 

LA  HABRA,  Cal.  —  Trustees  of  La 
Habra  Sanitary  District  will  call  an- 
other bond  election  to  vote  $,5,000  to 
nrovide  additional  funds  to  complete 
Sewer  system.  A  resolution  to  3oin  the 
Anaheim  Ocean  outfall  was  adopted  by 

the   board.  

SAN  ANSELMO  CO.,  Cal.--Until  Aug. 
6  8  p.  m.,  bids  will  be  rec.  by  Sanitary 
District  No.  1,  Marin  ?o"j;ty,  ^  A. 
■Rliss  secv  to  const.  51,000  Im.  ft.  6- 
fn.  vit.  sewer;  650  wye  branches;  92 
manholes-  64  lampholes;  120  ft.  6-in. 
well  catmg;  270  cS.  ft.  cone.  1911  Act. 
JlaL'obfa^inable  from  C  C  Kennedy 
consulting  engineer.  Call  Bldg.,  ban 
Francisco. 


VENICE,  Cal.— City  trustees  declare 
inten.  to  imp.  Brooks  Ave.,  bet.  6th  and 
7th  Aves.,  etc.;  grade;  pave  with  6-in. 
cone,  paving,  cem.  cone,  walks,  curbb, 
2  cone,  catch  basins;   1911  at. 

WASHOE  COUNTY,  Nevada— Isbell 
Const.  Co.,  Box  584,  Fresno  Cal.  at 
$21,984.50  awarded  cont.  by  State  High- 
way Commission  to  grade  and  const, 
culverts  bet.  Nevada-California  State 
line  and  .52-mi.  east  of  Verdi.  Bid  of 
Simpson  Bros.,  Sacramento  .low  at  $19  - 
680,  rejected.  Wm.  Hoops  HaHecli. 
Nevada,  only  other  bidder  at  $25,31 1. 40. 

SAN  MATEO  COUNTY,  Cal.--Follo\y- 
ing  bids  rec.  July  28  by  State  Highway 
Commission  to  grade  5.2-mi.  in  San  Ma- 
teo   county,    bet.    South    San    Francisco 

^^%?''MeaTs.^F"°rC)    $773,920,    (D) 
'''■    $496?7'2'o'?'(E)    $67^710,   (f)   ?39,936 
Erickson    &    Drier,    S.    F.,    (C)    $9ol,730, 

(D)     $591,730. 
F.  GiUelen,  L.  A.,    (B)    $292  56» 
Geo.    Pollock,    Sac,     (A)    $526,990;     (B) 

$353,990,    (E)    $64,550,    (F)    $41,694. 
D    A    Filey,   L  .A.,    (C)      $452,960,      (D) 

(298,610,    (F)    $45,390. 
D     McDonald,    Sac,     (C)     $657,720,     (D) 

$514,620. 
\      J     Grier,   S.    F.,    (F)    $42,864. 
Kaiser   Paving   Co..    Oak.,    (C)    $487,014, 

(D)  $334,014,   (F)    $43,4»2. 
W.   A.  Bechtel,    S.   F.,    (C)    $669,690,    (D) 

$449  290 
r.  Miles,' Sac,  (B)  $408,066,  (E)  $582,766 
West  Coast  Construction  Co.,   (E)    $o4,- 

892,   (F)    $41,486. 
D.  Ward  &  ISon,  S.  D.,   (E)   $58,38o. 
Haas    &    Doughty,    S.    F.,    (B)    $202,161, 

(E)  $80,044,    (F)    $67,795. 
Marsh    Bros.    &    Gardenier,    S.    F.,     (C) 

$465,110,    (D)    $304,010,    (E)    $83,368, 

(F)  $47,870. 
Engineer's    estimate.    (A)    $209,808,    (B) 

$119,108,    (C)    $605,908,   (D)   $398,908, 
(E)   $50,525,  (P)  $38,173. 

FRESNO,  Fresno  Co.,  Cal. — Thomp- 
son Bros.,  H  and  Divisadero  Sts.,  Fres- 
no awarded  cont.  by  council  to  imp. 
Harrison  and  Stafford  Sts.,  bet.  Bel- 
mont and  Thomas  and  Thomas  betw. 
Harrison  and  Palm  Ave.,  involv.  112  ; 
694  sq.  ft.  grading,  $.037  sq.  ft  ;  14  76o 
sq.  ft  cone,  walks,  $.178  sq.  ft.;  3608 
lin.    ft.    cone,    curb,    $.53   lin.   ft. 
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MARTSVILLE,  Yuba  Co.,  Cal.— City 
council  petitioned  to  pave  (20-ft.  wide) 
12th  and  13th  Sts.,  bet.  H  and  1  and  1 
St.  bet.   12th  and  14th  Sts. 

LOS  ANGELES,  Cal.  —  Griffith  Co., 
-jO-'  L  \  liy.  Bldg.,  submitted  low  bid 
to  supervisors  at  $45,900  to  imp.  Haw- 
thorne Ave.  b'et.  cities  of  Inglewood  & 
Hawthorne,  8091  lin.  ft.,  under  R.  D.  1. 
.\-o  268,  .involv.  8790  cu.  yds.  excav., 
■'r56o^  sq.  yds.  shaping,  21,565  sq.  yds. 
cn'nc  pavement,  7991  lin.  ft.  shaping 
shoulders.  Other  bids  were:  J.  L.  Mc- 
clain. $47,150;  Fleming  Constr.  Co., 
$47  600;  Geo.  H.  Ostvald,  $49,000;  Joe 
Mullarkey,  $49,999;  B.  D.  Baucus,  $30,- 
449;Ed  Johnsoli  &  Sons,  $o0, 466;  Clar- 
ence P.  Day  Corp.,  $51,500;  D.  C.  Mc- 
Means  &  Co.,  $51,138;  Hall-Johnson  Co., 
$52  000;  Kuhn  Bros.,  $52,230;  Cnstich, 
Mandic  &  Cristich,  $53,200;  Geo  R.  Cur- 
tis Paving  Co.,  $53,900;  Basich  Bros., 
$54  200;  W.  D.  McCray,  $54,700;  Breed- 
love  Bros.,  $54,816.35;  HE.  Cox  $oo - 
''56-  Fry  Bros.  Contr.  Co.,  ?ob,31o.ia, 
Wm.  Liddington.  $56,577.05;  CE.  Green 
$57,454;  T.  W.  Oglesby,  $38;000;  J.  G. 
Beckjord,  $58,500;  Al  Nichols,  $58,750; 
Gibbons    &    Reed   Co.,    $61,466.71. 

CULVER  CITY,  Cal.— City  trustees 
declare  inten.  to  imp.  Hines  Ave.,  bet. 
Washington  Blvd.  and  Adams  St.,  in- 
volv 1^-in.  National  wearing  surface 
on  3V4-in.  asph.  cone,  base,  cem.  cone, 
curbs;  1915  imp.  bond  act.  Nellie  Brown 
Haus,  city  clerk. 


MARYSVILLE,  Yuba  Co.,  Cal. — City 
council  will  provide  $5100  in  budget  to 
finance  sewer  extensions.  Geo.  W. 
Richards,   city    clerk. 

MERCED,  Merced  Co.,  Cal.  —  City 
tru.stees  W  W.  Cornell,  clerk,  declare 
inten  (No.  367)  to  imp.  J  St.,  bet.  16th 
and  15th  Sts.,  and  from  15th  St.  to 
south  city  limits  involv.  grade  and 
pave  with  2% -in.  asph.  cone,  base,  Wil- 
lite  process,  with  iy2-in.  Willite  pro- 
cess asph.  cone  surface  with  seal  coat; 
comb,  cone  curbs  and  gutters;  corru. 
galv  iron  culverts  on  cone,  bases.  1911 
Act  &  Bond  Act  1915.  Protests  Aug.  IS. 

ORANGE  COUNTY,  Cal.— As  previ- 
ously reported,  bids  -will  be  rec  .by 
State  Highway  Commission.  Forum 
Bldg-.,  Sacramento,  Aug.  18,  2  p.  m..  to 
grade  5.2-mi.  in  Orange  county,  bet. 
Corona  Del  Mar  and  Laguna  Beach. 
Project  involv.  (1)  150,460  cu.  yds. 
roadway  embankment  without  classi- 
fication; (2)  114,585  sta.  yds.  overhaul 
(two  stations  or  less);  (3)  49.890  sta. 
yds  overhaul  (greater  than  two  sta.); 
(4)  1660  cu.  yds.  structure  excav.  with- 
out classification;  (5)  1734  cu.  yds  class 
A  Port.  cem.  cone,  (structures)  (6)  1054 
hundredweights  bar  rein,  steel  in  place 
(structures);  (7)  222  lin.  ft.  18-in..  (8) 
324  lin.  ft.  24-in.,  (9)  57  lin.  ft.  30-in., 
light  rein.  cone,  pipe;  (10)  207  lin.  ft. 
24-in  ,  (11)  169  lin.  ft.  30-in.,  (12)  189 
lin.  ft.  36-in.  heavy  rein.  cone,  pipe; 
(13)  84  monuments;  alternative  items 
—  (14)  214  lin.  ft',  size  2,  (15)  619  lin. 
ft.  size  3,  (16)  210  lin.  ft.  size  6,  (17) 
185  lin.  ft.  size  7  rein,  cone  culvert 
(Type  A  or  B  or  C  or  D).  Note — Alter- 
native items  14,  15,  16  and  17  are  to  be 
considered  as  alternative  for  it.,ems  7,  S, 
9,  10,  11  and  12  and  may  .be  .  employe  J 
in  lieu  thereof.  .  ^      >      * 

BURBANK,  Cal.— Until  7:30  p.  m., 
Aug.  12,  bids  will  be  rec.  by  the  city 
trustees  to  imp.  San  Jose  Ave.,  involv. 
grading;  oil  and  macad.  paving;  gut- 
ters; walks;  curb;  1911  act.  F.  S.  Web- 
ster, city  clerk,  A.  J.  Rose,  city  engr.   -. 


LOS  ANGELES,  Cal— John  Artuko- 
vich  614  N  Bunker  Hill  Ave,  submitted 
low 'bid  to  Bd.  Pub.  Wks.  at  $27  750  to 
const,  sewer  in  5Sth  PI.  bet.  SO  ft.  w 
of  Norraandie  Ave.  and  lOo  ft.  w  ot 
Denker  Ave,  involving  8-in.  vit  pipe. 
Other  bids  were:  N.  Chutuk  and  Leo 
Vukich,  $29,985;  Martin  G.  Brkich  $30^ 
000;  Tomo  L.  Gogo  and  L.  P.  Rados  &_ 
Co.,  $30,999;  Mike  Guho,.  $33  800;  Nick 
Bekek  knd  Martin  Culjal<^  *"'**"'i,,^- 
S.  Tomich,  $34,000;  W.  E.  Kennedy. 
$34,660;  M.  Simunovich  $36,368;  Thomas 
Haverty  Company,  $36,500;  M.  MiUer, 
$36  75150;  S  Zarubica  and  B.  Rarich, 
$41.'000;  Mike  Radich,  $41,865;  Leo  Mile- 
tich $42,000;  Geo.  W.  Kemper.  $42,746. 
Nick    Artukovich,    $43,900   . 

SAN  JO"SE,  Santa  Clara  Co.,  Cal.-— 
San  Jose  Paving  Co.,  San  Carlos  and 
Dupont  Sts..  San  Jose,  awarded  cont. 
bv  council  to  imp.  Spencer  St.,  bet.  San 
Fernando  and  Grant  Sts.,  involv.  grade 
and  pave  with  U^-in.  Warrenite-Bit. 
surface  on  3-in.  Bitum.  cone  base:  hyd. 
cem  cone  curbs  and  gutters,  storm 
water    inlets,   vit.   pipe   drams. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Citv  council,  J.  J.  Lynch,  declares  in- 
ten to  imp.  34th  St.,  bet..  San  Fernan- 
do and  Santa  Clara  Sts.,  mvolv.  grade, 
pave  with  lV4-in  Durite  asph  cone  sur- 
face on  3-in.  Durite  asph.  cone.  base, 
hyd  cem.  cone  curbs,  gutters  and 
walks  1911  Act  &  Bond  Act  1915.  Pro- 
tests  Aug.   11.   Wm.   Popp,   city   ens-. 

SANT  A  ANA,  Cal.— Supervisors  start 
proceedings  for  three  new  road  district 
improvements   aggregating   $1,0,000,   as 

follows:  •       „f     "    {n      tn    1- 

No.   31,  covering   5   mi.   of    i-m    to   9 
in    cone    paving,  18-ft.  wide,  on  W  17th 
St'     be?'   Santa   Ana   and   Westminster; 
$130,000.  Hearing,  Aug.  19. 

No  25,  covering  1  mi.  on  Ball  Rji-  bc 
tween  Euclid  Ave.  and  the  city  limits 
sTanton;  cost,  $20,000;  6-in.  asph.  cone, 
18-ft.  wide.  Hearing,  Sept.   2-^ 

Vn  ^9  covering  .o  mi.  paving  ui» 
Central  Ave.  west  of  La  Habra  extend- 
ing bet.  La  Mirada  and  the  Los  Ange 
lef  county  line,  near  Santa  Fe  Springs 
also  5  mi.  on  Hacienda  Dr.  near  i>a 
Habra  bet  state  highway  and  the  na- 
cilnda  country  club;  asph.  cone  pave- 
mlnt^$20  000    Plans  and  spec,  approved 

J  i  McBr'ide,  county  road  Commis- 
sioner. 

WASHOE  COUNTY,  Nevada— Isbell 
Const.  CO.,  BOX  584,  Fresno  Cal  at 
$101,437.86  awarded  cont.  by  State 
Highway  Commission  „to  grade  and 
const,  culverts  bet.  .52-mi.  east  oi 
Nevada-California  state  line  and  2-mi. 
east  of  Verdi.  Bids  of  Simpson  Bros., 
Sacra?nento  low  bidders  at  $84,590,  re- 
acted Wm.  Hoops,  Halleck  Nevada,, 
only  other  bidder  at  $103,430.06.  ,^ 
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BUILDING  CONTRACTS 


SA.N    FRANCISCO    COLiNTV 

tl.00O  and  Over  Repurted 

The    following    is    an    Index    for    th» 
contractu  In   this  Issue. 


No. 

32-11 

3242 

3243 

3244 

3243 

3246 

3247 

3248 

324» 

3250 

3251 

3252 

3253 

3254 

3255 

3256 

3257 

3258 

3259 

3260 

3261 

3282 

3263 

3264 

3265 

3266 

3267 

3268 

3269 

3270 

3271 

3272 

3273 

3274 

3275 

3276 

3277 

327? 

3279 

3280 

3281 

3282 

32^3 

3284 

3285 

3286 

3287 

3288 

3289 

3290 

3291 


Owner 

U  C   Archbl! 

Hansberg 

Holmgren 

rrowley 

Donnt-lly 

Graham 

Moll 

Cramcrding 

Harris 

Nodatter 

Lang 

Ksclose.s 

Pacific 

Gingui 

Lannes 

Lannes 

Grannis 

Lynch 

Dahlberg 

Hall 

Dahlberg 

Warehouse 

Shanghai 

Kiellger 

Klute 

Greenfield 

Carty 

Serrano 

Broadwell 

Brown 

Margetts 

Johnson 

Nelson 

Bonacchio 

Haus 

Hopkins 

Marltz 

Holland 

Podesta 

Zaminet 

Stefan 

Mullani 

Medico 

Medico 

Martens 

Donnelly 

Laib 

Martorella 

Tichenor 

Haus 

Nelson 


Contractor 

ihop     Leonard 

O'Connor 

Owner 

Kempthorne 

Reed 

Hurncr 

Owner 

Owner 

MacMillan 

WiUes 

Owner 

Lindberg 

Radelflngt 


Re 


I'es 


Owner 

McFarland 

Owner 

Hamill 

Owner 

Wagner 

Owner 

Mager 

Varney 

Federal 

Meyer 

Owner 

Coburn 

Hallgren 

Federal 

Johnson 

Owner 

Sciocchetti 

Owner 

Barrett 

Klyce 

Littlepage 

Gillogley 

Owner 

Owner 

Holt 

Moore 

Moore 

Meinberger 

Reed 

Buschke 

Cuneo 

Jones 

Owner 

Owner 


Amt. 

12000 
3000 
6000 
1760 
3800 
1000 
2000 
3700 
5000 
2000 

12000 

28860 

49950 
1240 
2000 
2115 

20000 

11750 
8000 

16000 
8000 

10000 
2000 
2300 
6600 
1000 
4000 
2000 
2000 
^800 
1500 
2500 
3000 
1500 
2600 

70000 
4000 
9000 

15000 
2950 
2000 

17000 
148428 

33572 
14271 
5735 
7000 
6500 
6000 
2000 
5000 


3292 
3293 
3294 
3295 
3296 
3297 
3298 
3299 
3300 
3301 
3302 
3303 
3304 
3305 
3306 
3307 
3308 
3309 
3310 
3311 
3312 
3313 
3314 


Same 
Same 
Gorham 
Holihe 


■er 


Me: 

Same 

Gunn 

Calcone 

Nelson 

liinner 

Gorham 

HoUnagel 

Lun'aquist 

Buckingham 

Nelson 

Leigh 

Nelson 

Janssen 

Janssen 

Mulakidis 

Eattersliy 

WhitcumI) 

Strand 


Same 

Same 

McCarthy 

Owner 

Owner 

Sa     me 

Nielsen 

O'Connor 

Owner 

Wengard 

Met  arthy 

Owner 

Merritt 

Merritt 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 


16000 

44000 

3000 

7000 

28000 

21000 

3000 

2500 

10500 

15135 

4495 

1000 

2000 

1500 

11400 

3500 

3800 

21000 

14000 

12000 

6000 

4000 

71100 


DWELLING 

(3245)      W    FORTY-SIXTH    AVE    180    S 

Balboa.      One-story    and    basement 

frame  dwelling. 
Owner — M.  L.  Donnelly,  Box  E,  Carmel, 

Calif. 
Architect — F.  Carroll  Reed,  683  7th  Ave. 

San   Francisco. 
Contractor — F.    Carroll    Reed,    683     7th 

Ave.,   San   Francisco.  ?3800 


SHED 

(3246)   E  TENNESSEE  150  S  Twentieth 

One-story    frame    wagon    and    coal 

shed. 
Owner — Graham    Fuel    &    Drayage    Co., 

22nd  and  Minnesota  Sts.,  S.  F. 
Architect — None. 
Contractor. — K.    Horner,    997    Tennessee 

St.,   San   Francisco.  $1000 


LAUNDRY 

(3241)      BAY    VIEW    AND    NEWHALL. 

One-story    concrete    laundry. 
Owner — Roman   Catholic  Archbishop  of 

San    Francisco.,    1100    Franklin    St., 

San  Francisco. 
Architect — None. 
Contractor — John  J.  Leonard.  180  Jessie 

St.,  San  Francisco.  ,*l  2,000 


DWELLING 

(3247)      S  JUDSON   150   W   Edna.     One- 
story   and    basement   frame    dwig. 
Owner — S.  Moll,  540  Laidley  St.,  S.  F. 
Architect— None.  $2000 


DWELLING 

(3248)      E  MADRID  250  N  France.     One 

story    and    basement    frame    dwlg. 
Owner — H.  G.  Cramerding,   356  Sanchez 

St.,  San  Francisco. 
Architect— None.  $3700 


DWELLING 

(3242)      N  WILDE  AVE   120   W  Ge 

One-story      and      basement      fi 

dwelling. 
Owner — Oo>-ar  Hansberg,   71   Whea 

San   Francisco. 
Designer — Edward      J.      O'Connor, 

Woolsey   St.,   San  Francisco. 
Contractor — Edward    J.     O'Connor, 

Woolsey    St.,    San    Francisco. 


t  St., 
346 


STORES 

(3249)  S  OCEAN  AVE  230.14  W  Ash- 
ton.  One-story  and  basement 
frame  stores. 

Owner — Miss  M.  Harris,  628  Lake  St., 
San  Francisco. 

Architect — None. 

Contractor — R.  S.  K.  MacMillan,  2641 
Howard  St.,  S.  F.  $5000 


FLATS 

(3243)  W  ELEVENTH  AVE  50  S  Cali- 
fornia. Two-story  and  basement 
frame    (2)    flats. 

Owner — Karl  Holmgren,  726  5th  Ave., 
San   Francisco. 

Architexit — None.  $6000 


n^ 

VELLING 

(3 

250)      E  NAPLES   350  N 

Russia. 

One- 

story    and    basement 

frame    d 

wig. 

Ot 

i-ner — John   Nodatter,    7 
San   Francisco. 

90   Naple 

s   St., 

PI 

ans  by  Contractor. 

r> 

ntractor — Geo.   Willes, 

620    Edd 

V   St., 

San  Francisco. 

$2000 

ALTERATIONS 

(3244)  N  CLEMENT  77-8  E  Twenty- 
seventh  Ave.  Raise  and  remodel 
dwelling. 

Owner — Timothy  Crowley. 

Architect — None. 

Contractor  —  A.  H.  Kempthorne,  1660 
48th    Ave.,    San    Francisco.         $1760 


DWELLINGS 

(3251)  E  LINAIRES  AVE  160  and  200 
S  Ortega.  Two  one-story  and 
basement   frame   dwellings. 

Owner — Lang  Realty  Co.,  219  First  Na- 
tional Bank  Bldg.,  S.  F. 

Architect — H.  Stoner.  219  1st  National 
Bank   Bl-dg.,   S.   F.  $6000   each 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


FIRE 

SURETY  BONDS 
CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 


30 

S  FILBERT     175   E   Polk.        Two-story 

and  basement  frame    (2)  flats 
Owner^Mrs.    J.    B.    O'Donnell.    8Z5    Mo- 

nadnock   BIdg.,   S.   F. 
Architect  —  J.    C.    Hladik,    Monadnock 

BWg.,  San  Francisco. 
Contractor— E.   J.   Wade,  —  Fulton   St 

San  Francisco.  Jiu.uuu 

NOTE- — Recorded    contract    reported 
July  22,  1924,  No.  3190. 


f3252)     N  FOURTEENTH  50  W  Belcher 
N    lOOxW    50.      All    work    for    two- 
story  frame  residence. 
Owner — Je-an  Escloses,  5498  Mission  St., 

San  Francisco.  ,      ,„     „ 

Architect— Perseo     Righetti,     12    Geary 

St.,   San   Francisco. 
Contractor — G.   Lindberg,    1    Naylor   St., 

San    Francisco.  „,    ,„, 

Filed  July  24,  '24.     Dated  July  21,    24 

2nd    floor    joists    set 'clnn 

Frame    up     i^nn 

Brown    coated    »*U" 

Completed  and  accepted 5400 

usual  35  <^-y%-^^-^^-c6sT:m'M0 
Bond,  $14,400.  Sureties,  H.  W.  Larsen 
and  Gus  Lindberg.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specincations 
filed. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  August  2,  1924 


SALESROOM  ^..      ^ 

(3258J  W  VALENCIA  100  N  Nineteenth 
One-story  and  mezzanine  flour  con- 
crete  and   hollow    tile   salesroom. 

Owner — Lena  Lynch,  2898  Mission  St., 
San    Francisco. 

Designer — James  McFarland,  830  Post 
at.,    San   Francisco.  ,    „„     „      . 

Contractor— James  McFarland,  830  Post 
St.,  San  Francisco.  $11,7d0 


OFFICE  BLDG.  .^, 

(3253)      N  BUSH  108  W  Kearny.     Elec- 
trical work  for  main  office  building 
(6  story  and  basement  building). 
Owner — The  Pacific  Tel.  &  Tel.  Co.,  333 

Grant  Ave.,  San  Francisco. 
Architect — Bliss      &      Faville,      Balboa 

Bldg.,  San  Francisco. 
Engineer— E.  V.  Cobby.  ,,„,»,, 

Contractor — Radelfinger    Bros.,    142    4th 

St.,  San  Francisco. 
Filed  July  24,  '24.     Dated  July  19,  '24. 

On  1st  of  each  month 75% 

30    days    after .  25% 

TOTAL  COST,  $49,950 
Bond,  $24,975.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  100  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


HEATING,    ETC. 

(3254)  W  FRANKLIN  125  N  Chestnut 
N  37-6  X  W  100.  All  work  for 
steam  heating  and  oil  burning 
equipment  for  building. 

Owner — Celeste    Gingni. 

Architect — Richard  R.  Irvine,  Call  Bldg 
San   Francisco. 

Contractor — Reeves  Heating  Co. 

Filed  July  24,  1924.  Dated  June  25,  1924. 
Monthly   as   work    progresses.  ...  75% 

Usual    35    days     25% 

TOTAL    COST,    $1240 

Bond,  $620.     Sureties,  M.  J.  Reeves  and 

Marie  J.  Reeves.     Forfeit,  none.  Limit, 

90  days.     Plans  and  specifications  filed. 

MOVING 

(3255)  FROM  1027-29  CLAY  TO  S  Clay 
28  W  Tay  W  28xS  71-6.  All  work 
for  moving  2-story  frame  flat  bldg. 

Owner — John  B.  and  Rose  Lannes,  1027 

Clay  St.,   S.   F. 
Architect — Charles  E.  Gottschalk,  Phe- 

lan  Bldg.,  S.  P. 
Contractor — A.    H.   Beetham,    3555   18th 

St.,  S.  F. 
Filed  July  24,  1924.  Dated  July  17,  1924. 
When    building   moved    to    new 

location    $2000 

TOTAL  COST,  $2000 
Bond,  $1057.50.  Sureties,  R.  D.  McBl- 
roy  and  G.  D.  Phillipi.  Forfeit,  none. 
Limit,  15  days  after  Aug.  1,  1924.  Plans 
and    specifications    filed. 

NOTE — Permit  reported  July  11,  1924 
No.  3015. 


(3259)  E  FUNSTON  AVE  100  S  Judah. 
Two-story  and  basement  frame  (2) 
flats.  .,.-„ 

Owner — Dahlberg  &  Peterson,  1560 
10th  Ave.,  San  Francisco. 

Architect — None.  $8000 


J326^)^^E*TWENTy-SECOND  AVE  100 
S  Lincoln  Way.  One-Story  and 
basement    frame    dwelling. 

Owner — Julia   Carty,    %    Contractor. 

Architect — None. 

Contractor — Sjeyer  Bros.,  1  Montgomery 
St.,   San   Francisco.  $4000 

DWELLING  „,.,j 

(3268)      E     BRUSSELS     200     N  Wilde. 

One-story      and      basement  frame 

dwelling. 
Owner — Manuel  Serrano,  240   VV  ilde  Av., 

San  Francisco. 

Architect — None.  $2000 


DWELLINGS  _^^     ,„„ 

(2360)  W  FORTY-THIRD  AVE  100, 
125,  150  and  175  S  Balboa.  Four 
1-story  and  basement  frame  dwlgs. 

Ow-ner — R.  S.  Hall,  6140  Geary  St.,  S.  F. 

Architect — None. 

contractor- Thos.  Hamill,  6140  Geary 
St.,  S.  F.  $4000  each 

FLATS  ,        ,     ,    1, 

(3261)     E  FUNSTON  AVE.  125  S  Judah. 

2-story    and    basement    frame    flats. 
Owner— Dahlberg  &   Petersen,  1560  Po- 

trero    Ave.,    S.    F. 
Architect — None.  $8000 


(3262)  SW  FILBERT  AND  SANSOME 
Sts.     1-story  brick  warehouse. 

Owner — Warehouse  Investment  Co.,  60 
California  St.,   S.   F. 

Architect — None. 

Contractor — George  Wagner,  Inc.,  181 
South  Park,   S.  F.  $10,000 


PENT  HOUSE 

(3263)  453  GRANT  AVE.  Construct 
pent  house;  composition  roofing; 
metal   frames  and  sash. 

Owner — New  Shanghai  Restaurant,  4o3 
Grant  Ave.,  S.  F.  ,  .   , 

Architect— Shea  &  Shea,  527  Chronicle 
Bldg.,    S.    F.  $2000 

MOVE,    ETC.  „^      ,, 

(3264)  210  COLERIDGE  ST.  Move  and 
make   alterations  to   cottage. 

Owner— F.    J.    Kiellger,    210    Coleridge 

St.,  S.  F. 
Plans   by   owner.  ,„    ,,  , 

Contractor — Mager  Bros.,  1318  Valen- 
cia St.,   S.   F.  $2300 


RESIDENCE  „„^^      , 

N     SEA    CLIFF    AVE.     opp.     29th    Ave. 

Two-story  and  basement  and  attic 

frame  residence. 
Owner — Pacific   Motor   Supply   Co.,   1440 

Market  St.,  San  Francisco. 
Architect  —  Earl    B.    Bertz,    168    Sutter 

St.,    San    Francisco. 
Contractor— Schultz      Constr.      Co.,      46 

Kearny   St.,   S.   F.  $24,00(^ 

NOTE: — Recorded    contract    reported 
July    24,    1924.    No.    323f. 

OFFICES 

N  BUSH  137-6  E  Grant  Ave.     Six-story 

steel  frame  offices. 
Owner — Pacific      Tel.      &    Tel.    Co.,      333 

Grant  Ave.,  San  Francisco. 
Architect — Bliss      &      Faville,      Balboa 

Bldg.,   San  Francisco. 
Contractor  —  Dinwiddie      Constr.      Co., 

Crocker   Bldg.,    S.   F.  $608,000 

NOTE; — Recorded    contract    reported 
July    3,    1924.    No.    2925 


(3256)  ALTERATIONS  AND  ADDI- 
tions  on  above. 

Filed  July  24,  1924.  Dated  July  17,  1924. 

Completed  and  accepted    $1585 

Usual    35    days    530 

TOTAL  COST,  $2115 
Bond,  $1000.  Sureties,  R.  D.  McElroy 
and  G.  D.  Phillips.  Forfeit,  none.  Limit, 
40  dajs  after  Aug.  1,  1924.  Plans  and 
specifications    filed. 

RESIDENCE 

(3257)  W  OCTAVTA  92  S  Jackson. 
'Two-story  and  basement  frame 
residence. 

Owner — F.  R.  Grannis,  2450  Steiner  St., 

San  Francisco. 
Architect — Edward      E.      Young,      2022 

California  St.,  S.  F.  $20,000 


FRAME    BLDG.  „     ^^     ,, 

(3265)      LOT    7,    BLK.    5802,    St.    Marys 
Park.     All  work  for  1-story  frame 
building. 
Owner  —  Carl    and    Maida    Klute,    2623 

Mission   St.,    S.    F. 
Architect- Charles    F.    Strothoff,      2274 

15th    St.,    S.    F. 
Contractor — F.  W.  Varney,  860  Bush  St. 

San   Francisco. 
Filed  July  25.  1924.  Dated  July  — ,  1924. 

All   sheathing  on    $1650 

Brown   coated    1650 

Completed    and    accepted    1650 

Usual    35    days    1650 

TOTAL  COST,  $6600 
Bond,  $3300.  Sureties,  Chas.  Monson  & 
S.  L.  Forsyth.  Forfeit,  none.  Limit, 
90  days.     Plans  and  specifications  filed. 


(3269)  NO.  1721  PACIFIC  AVE.  Re- 
pair shingle  roof;  lathing  and 
plastering;  tinting;  papering  for 
rooming  house.  _ 

Owner — W.   B.   Broadwell,  Premises. 
Architect — None.  ,„„     , 

Contractor — Chas.  Coburn,  180  Jessie 
St.,   San  Francisco.  $2000 

(3270)  W    NINTH    AVE    1»0    N 

25x100.   All  work  for  two-story  and 
basement  frame  flats. 

Owner P.   Ward   Brown,   3o82   17th   St., 

San   Francisco. 

Architect — None. 

Contractor  —  August  Hallgren,  311 
Hayes  St.,  San  Francisco. 

Filed  July  26,  '24.      Dated  July  24,    24 

Roof    boards   on *SoXn 

Brown   coated    ^2UU 

Completed  and  accepted ^200 

usual  ;i5  days...  ^.^^.^^^.^.^.;^.. ^2200 

Bond,    none.      Limit,    90    days.      Forfeit, 
plans  and  specifications,  none. 

'(3271)  NO.  989  MARKET.  Erect 
single  faced  horizontal  electric 
sign. 

Owner — "Margetts,"    Premises. 

Architect — None. 

Contractor— Federal  Elec.  Co.;  91  New 
Montgomery    St.,    S.    F.  $1500 


SIGNS 

(3266)  NO.  2550  MISSION.  Erect 
single  faced  horizontal  electric 
signs. 

Owner — Louis  B.  Greenfield,  Premises. 

Architect — None. 

Contractor — Federal  Electric  Co.,  91 
New  Montgomery  St.,  San  Fran- 
cisco. $1000 


ADDITIONS  ^      ^ 

(3272)  NO.  71  CUVIER.  Construct  ad- 
ditions to  residence. 

Owner — Lambert   E.   Johnson,   Prem. 

Architect — None. 

Contractor  —  Johnson  &  Erlendsen, 
1805  Golden  Gate  Ave.,   S.  F.     $2500 


DWELLING  ^      ^ 

(3273)  N  MAYNARD  75  E  Craut.  One- 
story  and  basement  frame  dwlg. 

Owner C.    L.    Nelson,    366    Sussex    St., 

San   Francisco. 

Architect — None.  $3000 


DWELLING  ^      „      ^ 

(3274))      N  JENNINGS   25  W  Le  Conte. 

One-story      and      basement      frame 

dwelling. 
Owner — Ottovio  Bonacchi,  176f  La  Salle 

St.,  San  Francisco. 
Architect-^None. 
Contractor  —  Guido     Sciocchetti,     3315 

Jennings  St.,  S.  F.  UoOO 

ALTERATIONS  ^    _^ 

(3275)  818  ARGUELLO  BLVD.  Re- 
model 8-room  residence  for  two  5- 
room    flats.  „    „        ,-,     , 

Owner— Sam  Haus,    1378  W  San  Carlos 

St.,   San   Jose,   Calif. 
Designer   —   Frank     M.      Mayer,      1740 

Haight    St.,    S.    F.  J2600 

ADDITION  ,  ,,. 

(3276)  421  POWELL  ST.  one  addi- 
tional story  for  club  rooms. 

Owner— E.   W.   Hopkins,    %   architects 
Architect  —  Sylvain    Schnaittacher,    233 

Post   St.,   S.   P.  „,„    ^^ 

Contractor— Barrett  &  Hilp,  918  Har- 
rison St.,  S.  F.  $70,000 


DWELLING  ^     „    .„,    ,1 

(3277)       E    DOWNEY    129-9    S    Waller. 

1-storv   and   basement   frame  dwlg. 
Owner— Mrs.  W.  F.  Naritz,  489  23rd  St., 

Oakland. 
Architect — None. 
Contractor— H.  A.  Klyce,  408  Call  Bldg. 

San    Francisco.  $4U0U 


DWELLINGS  ,„^    .„.^ 

(3278)      E    TENTH   AVE.    150,    175   AND 
200    S    Ortega.      Three    1-story    and 
basement    frame    dwellings. 
Owner— John    F.    Holland,       100    Mont- 
gomery  St.,    S.   F. 
Architect — None.  ,  , 

Contractor— J.    C.    Littlepage,    Oakwood 
Hotel,   S.   F.  $3000  each. 


I 


Siiturday,   AUBUSt  2,  1924 


BUILDING    AND    ENGINEERING    NEWS 


29  th 
(1) 


l^^'^^SIS  JOSK  AVK.  0..»  S 
2-»tory     and     Imsemcnl     frame 
ai)artim-iit8. 
(iwriii— K.    I'odi-sta.   Colma.   i  allf. 
Architi-cl— F.   F.   DeMarlliil,   '-'16   Broad- 
Co  iiUnct'o?- J.    W.    Gllloeley.    7<5    San 
Jose  Ave.,  S.  F.  JIS.OOO 


('A'88)      N  OCICAN   AVE  339  W   Mission. 

One-story      and      basement      frame 

dwelling;. 
l)wner  —  G.    Martorello,    282   Ellington 

St.,  San  Francisco. 
Aroliitoct— None. 
I  ontractor— Jolin  P.  Cuneo,  101  Anmzon 

Ave.,  San  Francisco. 


t650U 


31 


Owner — J.  F.  Calcone,  3836  Folsom  St., 

San  Francisco. 
Designer — E.  J.  O'Connor,  346  Woolsey 
St..  S.  F. 

O'Connor,   346   Wool- 
J2500 


DWRLLINC: 

(3280)      S   OAKDALE    ^•., 

I -story   and   basement 
Owiur — r.    r.    Zaminet 

121.^.    Mendeil    St., 
Arohiteot— None. 


Mendeil. 
le   dwlg. 
nd   S.   Cutajar, 
F. 

t2950 


(3281)      1224   WEllSTEK  ST.     Add  3  Ijcd 

rooms  and  kitchen  for  11"  i- 
owner— George    Stefan,     1221     W  ebstei 

ArehTtect— 'j.  C.  Hladik,  MonadnocVc 
nidg.,   S.   F. *-"<"* 

U2'^2')'^N'''KlTmTEBNTH  2n.';  W  Valen- 
cia. 2-story  and  basement  frame 
(8)   apartments. 

jnyne  — lolin    !•'■    AiuUan 
San  Francisco. 

Architect 


29lh    St., 


I  ontractor — O.    K. 
San  Francisco 


Holt,    38? 


6th    St.. 
$17,000 


All 
structural 


fran 


(3289))  "w    FIFTH    AVE    25    S    Judah. 

Two-story     and      base 

residence. 
Owner — L.    U.    Tichenor,    1249    4th 

San  Francisco. 
Architect — Henry     S.     Shermund, 

Hearst  lildg.,  San  Francisco. 
Contractor— I'aul    K.    Jones,  -180    Jessie 

St.,  San  Francisco.  $6000 


Contractor — E. 
sey  St.,  S. 


DWELLINGS 

(3300)  S  VICENTE  360,  392,  428  W 
Wawona.  Three  1-story  and  base- 
ment  frame  dwellings. 

Owner — Fernando  Nelson  &  Sons,  Inc., 
2  West  I'ortal  Park,  S.  F. 

Architect — None.  $3500  each 


1230 


ALTERATIONS  ^^^ 

(3290)      NO.      ri8      ARGUBLLO     BLVD. 

Remodel   8-room  dwelling   for   2   5- 

room  flats;  plaster  front,  etc. 
Owner— Sam   Haus,   1378   W-San   Carlos 

St.,  San  Jose. 
Designer  —  Frank      M.      Mayer,      1740 

llaight  St.,   S.  F.  $2000 


STEEL  WORK  ^  , 

V:.28ii)       NE     I'OST    AND    MAKO.V 

work      for      furnishing 

si.el    w    rk    for    bldg. 

Owner— Medico   Dental   Buildmg   Corp., 

.Ul   l-iist  National  Kank  Bldg.,  S.  b. 

Architer  — G.     W.     Kelham    and    W.    (j. 

Merchant,   Sharon  Bldg..   S    F. 
(  cntrict  )r — Moore   Dry   Dock   Co.,   Bal- 
four  Bldg.,   S.   F. 
Filed  Julv  28,  1924.  Dated  Apr.  29,  1924. 
Monthly    payments    of      90%     on    or 
about  the   10th  of  each  month. 

TOTAL  COST,  $148,428 
Bond,  $148,428.  Sureties,  Globe  In- 
demnity <  o.  Forfeit,  limit,  none.  Plans 
and    specifications    not    filed. 

(3''84)      HAUL  FROM  STORAGE  YARD 

of    J.    G.    Williams    Const.    Co.    and 

erect  structural   steel   on  above. 

Filed  Julv  28,  1924.  Dated  Apr.  29,  1924. 

On  or  about  fhe  10th  each  month.  75% 

On  completion   •  •  •  •  ■ '„  r5s 

TOTAL  COST,  $33,572 
Bond,  $33,572.  Sureties,  Globe  Indem- 
ni:y  Co.'  Forfeit,  limit,  none.  Plans 
and   specifications   not   filed. 

FLAT   BLDG.  ^,    .^,,.      „ 

(3285)  B  BARTLETT  13ii  N  2bth,  N 
32-6  X  E  117-6.  All  work  for  2- 
s  orv   and   garages  frame  fiat   bldg. 

owner  —  Otti  and  Johanna  Martens, 
:)225    22nd    St.,   S.   F. 

Architect — None. 

..  ontractor — H.   S.  Mcinberger,   6o3   15th 

Filed  jtiiv  28, '1924.  Dated  July  18,  192^4^. 

Rough   frame  up    «3"°4i'2 

Brown    coated     ,„,i? 

Completed  and  accepted   iiii'i- 

Vsual    35    days   after    .-    3567  |.3 

TOTAL   COST.    $14,271. 

Bond.    Sureties,    forfeit,       limit,       none. 

I'lans    and    specifications    filed, 

FRAME    BIDG.  ,^     ,„„    c. 

(32r6)      V,'    FORTY-SIXTH    AVE.    180    S 

Balboa.      All   work   for    1-story   and 

basement   frame  bldg. 

Own.  r— Miss    M.    L.    Donnelly,    Box    E, 

Carmel.  Calif. 
I'lans   by   contractor. 

Contractor— K.    Carroll    Reed,    683    7th 

Ave.,  S.  F.  „,     ,„„, 

Filed  July  28.  1924.  Dated  July  21.  1924 

Roof  completed    Vp 

Rough  plaster  on   ■  •  •  ■  •  JVc 

Carpenter   work   &   exterior   done.  1/5 

Completed    and    accepted     l/o 

Usual    35    days    V,-W.-}(1 

TOTAL  COST,  $5735.50 
Bond,  $2Si>7,75.  Sureties,  United  States 
Fidelilv  &  Guaranty  Co.  Forfeit,  $5.00 
per  day.  Limit,  90  days.  Plans  and 
siiecificalions   filed. 


i-'HO 


One 
nail 


shop. 


CO, 


ivner — .los.    Laib    Jr. 
Us..   San   Franci.^ 
rchitcct — None. 
>ntractor  —  Buschke 
jlii-sicn  St.,  S.  F. 


DWICLLING 

(3291))      NW  COLON  AND  MONTEREY 

Blvd.      One-story      and      basement 

frame  dwelling. 
Owner- Nelson   Bros.,      1375      Plymouth 

Ave.,   San   Francisco. 
Archiiect— Chas.  F.   Strothoff,  2274   loth 

St.,    San   Francisco.  $5000 


APARTMENTS 

(3301)       S    FOURTEENTH    100    W    Va- 
lencia,   S    130    X    W    30.      All    work 
for  3-story  frame  apartment  house. 
Owner — Theo.  Binner,  431  14th  St.,  S.  F. 
Architect — Albert  J.  Fabre  &  Ernest  H. 

Hildebrand,   110   Sutter   St.,   S.   F. 
Contractor — Carl  T.  Wengard,  1286  34th 

Ave.,  S.  F. 
Filed  July  29,  1924.  Dated  July  15,  1924. 
Frame    up   and   roof   sheathed.  ,  $3783 

Brown    coated    3783 

Completed    and    accepted    3783 

Usual    35    days    3786 

TOTAL  COST,  $15,135 
Bond,  $7568.  Sureties,  Geo.  Zaro  and 
Emil  Nelson.  Forfeit,  none.  Limit,  90 
days.     Plans  and  specifications  filed. 


DWELLINGS  „^         ,   ,„„ 

(3292))      E  VALDEZ  40,  SO.  120  and  160 

N    Monterey   Blvd.      Four   one-story 

and    basement    frame    dwellings. 
Owner— Nelson    Bros.,      1375      Plymouth 

Ave.,   San   Francisco. 
Architect— Chas,  F.  Strothoff,  2274  15th 

St.,   San   Francisco.  $4000   each  • 


DWELLINGS  „       ^  „„ 

(3293)  E  PLYMOUTH  AVE  58,  108, 
168  and  218  N  Monterey  Blvd.;  W 
Plymouth  Ave  51  N  Monterey  Blvd; 
W"  Plymouth  Ave  151  N  Monterey 
BLVD;  NE  Plymouth  Ave  and  Mon- 
terey Blvd.;  NW  Plymouth  Ave.  & 
Monterey  Blvd.;  W  Plymouth  Ave. 
101  and  201  N  Monterey  Blvd.  Ten 
one-siory  and  basement  frame 
dwellings. 

Owner — Nelson  Bros,,  1375  Plymouth 
Ave.,    San 'Francisco. 

Architect — chas.  F.  Strothoff,  2274  loth 
EH.,  S.   F.  (8)    $4000;    (2)    $6000. 


DWELLING 

(3294))      W  NINTH  AVE  250  N  Ortega, 

One-story       and     basement       frame 

dwelling.  ,,   ^      . 

Owner— George  Gorham,  721  Irving  St., 

San  Francisco. 
Architect — None, 
contractor  —  John    E.    McCarthy,    14/ 

12th  Ave.,  San  Francisc 


$3000 


(32*U.i)      W   FUNSTON  AVE    254-3   S   Ir- 

v.ng.        Two-story     and 

frame    (2)    flats. 
Owne; — G.    Holthe    and    H.    Borge, 

Folsom  St..  San  Francisco. 
.\rchiteci. — None. 


ement 
1990 


7000 


I'LATS  ,  ,.     „        inn    .1 

(3";ii;)  E  SCOTT  100-2,  12o-2.  150-2 
and  175-2  N  (  liestnut.  Four  2-story 
and  liasement  frame  flats,  2  flats  m 
each  building. 

Owner — Meyer     Bros,,       1     Montgomery 

Arch^tect-^-JoneN ?'000  each. 

f3Y9?^"  w'  THIRTY-EIGHTH      AVE 

79-3,    104-3,    129-3,    154-3,    179-3    and 

229-3  N  Balboa 

basement  trar 
Owner — Meyer  Bro 

San  Francisco, 
Architect — None. 


1  Montgomery  St., 
$3000   each. 


St., 


ct — None. 


ArchiLcv.. ^    ,^.    ,  „.. 

Cont'-act^r— F.  &   J.  Nielsen   Br 
Bryant    St. 


DWELLIN 
(;:299)       " 


FR.-\ME  BLDG. 

(3302)      W   NINTH  AVE.   250   N  Ortega, 
N    25    X    W    120.      All    work    tor    1- 
story  and  basement  frame  bldg. 
Owner — George   Gorham. 
Architect — None. 
Contractor  —  John    E.    McCarthy,    1497 

12th    Ave.,    S.    F. 
Filed  July  29,  1924.  Dated  July  29,  1924. 

On   signing  of  contract $   100.00 

Enclosed     1098.75 

Brown    coated    109r.75 

Completed   and   accepted    ....    1098.75 

Usual    35   days    1098.75 

TOTAL  COST,  $4495 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.      Plans   and    specifications   filed. 


REMODEL 

(3303  No,  1334  CASTRO  STREET.  Re- 
model residence  for  (2)  flats; 
plumbing,    electric   "work,    etc. 

Owner  —  Anna  Hollnagel,  2401  24th 
Ave.,    San    Francisco. 

Architect — None.  $1000 


ALTERATIONS 

(3304)  .No.  1411  ERVIN  STREET. 
Raise   and  add  one  story  for  store. 

Ow^ner — Mrs.  Dina  Lundquist  1411  Erv- 

ing    St..    San    Francisco. 
Designer — Fred  F.  Sprong,  2248  Fulton 

St.,    San    Francisco. 
Contractor — Geo.  M.  Merritt  3014  Geary 

St.,    San   F'rancisco.  $2000 

ALTERATIONS 

(3305)  2808  JACKISON  ST.  Excavate 
for  private  garage  quarters;  con- 
crete stairs. 

Owner  —  Mrs.  Rae  Buckingham,  280S 
Jackson  St.,  San  Francisco. 

Designer — Fred  Sprong,  2248  Fulton  St 
San   Francisco. 

Contractor — Geo.  M.  Merritt  Co.,  3014 
Geary  St.,  S.  F.  $1500 


DWELLINGS 

(3306)      E  FOREST  398  431  464  N  Ulioa. 
Three    1-story    and    basement    frame 
dwellings. 
Owner — Fernando    Nelson,    No.    2   West 

Portal  Park,  S.  F. 
Architect — None.  $3800    each 


DWELLING 

(3307)      E    FORTIETH      AVE.      100      N 

Fulton.    1-story  &  basement  frame 

dwelling. 

"      -    ■    ■      801    42nd   Ave.,    San 


Owner — D,    Leigl 

Francisco. 
Architect — None. 


ALTERATIONS  .„      ,,    •        c 

(3298)      2379-81   BRYANT  ST.      Raise   & 

Ownel-— "Tl^nnirM."  Gu'nn,'    2385    Bryant 


,,    2350 
$3000 


$3500 


DWELLING 

(3308)  E  THIRTIETH  AVE,  40  S  Irv- 
ing. 1-story  and  basement  frame 
dwelling. 

Owner — Fernando  Nelson  &  Sons,  Inc., 
2  West  Portal  Park,  IS.  F. 

Architect — None.  $3800 


FLATS 
(3309) 
Col 


n.    604 

$700(1 


Se'  FOLSOM    AND    POWHAT- 
1 -story    and    basement    frame 


H.-VYES    131,    156    and    181    W 
Three    two-story    and    base- 
frame   flats    (2   in   each  bldg.) 
Owner — E.    A.    Janssen,    Hearst    Bldg., 

San    Francisco. 
Architect— None,  $7000   each 


II 
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FLATS 

(3310)      E    TWENTY-THIRD    AVE.    225 

and    250    N    Geary.      Two    two-story 

and     basement     frame     flats     (2     in 

each    building). 
Owner — E.    A.    Janssen,    Hearst    Bldg., 

San   Francisco. 
Architect — None.  $7000   each 


APARTMENTS 

(3311)   NW  FOURTEENTH  AND  NOE. 

Two-story  and  basement  frame   (4) 

apartments. 
Owner — G.  Molakidis,  %  Architect. 
Architect — C.   O.  Clausen,   Hearst  Bldg., 

San   Francisco.  $12,000 


FLATS 

(3312)  E  CHURCH  126-6  N  Twenty- 
sixth.  Two-story  and  l^asement 
frame  (2)  flats. 

Owner — G.  M.  Battersby,  2706  Mission 
St.,   San   Francisco. 

Architect — G.   M.    Battersby. 

Contractor — G.  M.  Battersby,  2706  Mis- 
sion  St.,   San   Francisco.  $6000 


ALTERATIONS 

(3313)  NO.  4801  GEARY.  Remove  bat- 
tery service  station  to  property  ad- 
joining present  site. 

Owner — Whitcomb    &    Smith,    Premises. 

Architect— None.  $4000 


FLATS 

(3314)  W  PIERCE  85-6  N  Fell.  Two- 
story  and  basement  frame  (2)  flats. 

Owner — Tonder  B.  Strand,  509  Pierce 
St.,   San   Francisco. 

Architect — T.   B.  Strand. 

Contractor  —  T.  B.  Strand,  509  Pierce 
St.,    San    Francisco.  $7000 


COMPLETION  NOTICES 


SAIV     FRANCISCO      COUNTY 


Recorded  Accepted 

July  23,  1924— E  FORTY-FIFTH  AVE 
125  S  Cabrillo  S  25  E  98.50  N  25.76 
m  or  1  W  104.72  to  beg;  E  45th  Ave 
100  S  Cabrillo  S  25xE  120.  J  B 
Nichols  to  Meyer  Bros.... July  17,  '24 

July  23,  1924 — LINCOLN  BLDG.  No. 
f85  Market  St.  Lincoln  Realty  Co 
to  whom  it  may  concern.  .July  22,  '24 

July  23,  1924 — S  HOWARD  275  W  7th 
28x100.  J  J  Nelson  to  Barrett  & 
Hilp July    18,    1924 

July  23,  1924 — SE  THIRTY-FIFTH 
Ave  and  Cabrillo  S  30xE  90.  Jacob 
H  Thorup  to  whom  it  may  concern 
July   22,   1924 

July  23,  1924 — COM  230  N  85°  40'  E 
137  N  4°  20'  W  from  int  S  Humboldt 
and  E  Georgia  N  40°  20'  W  25  N  85° 
40'  E  25  S  4°  20'  E  25  S  85°  40'  W 
25.      Pacific    Gas    &    Electric    Co    to 

Steel  Tank  &  Pipe  Co,  of  Calif 

July   16,    1924 

July  24,  1924— COM.  f2-6  W  EIGH- 
teenth  Ave  on  N  Fulton  No.  4220- 
4222  Fulton  N  100  E  25  S  100  25x100 
H  H  Somers  to  T  Magill .  .July  22,  '24 

July  24,  1924 — W  TWENTY-EIGHTH 
Ave  dist  N  81.123  from  N  line  Lot 
15  Sub  2,  Sea  Cliff  N  40.071  S  86°  37' 
W  137.789  S  12°  55'  12"  E  39.594  N 
86°  37'  E  140.224.  Jos  A  and  Alice 
E  Burns  to  Allen  &  Co.  .July  14,  1924 

July  24  ,1924— SE  LOUISBERG  115 
NE  Mt.  Vernon  Ave  NE  25x103-6. 
Nels  Rasmussen  to  whom  it  may 
concern July  22,  1924 

July  24,  1924—50  FIRST  AVE.  Mrs. 
I.  Prager  to  Wm.  Bernstein,  July  2, 
1924;  and  to  E.  Sugarman .  July  17,  '24 

July  24,  1924— NW  19TH  AND  Mis- 
souri. The  Roman  Catholic  Arch- 
bishop of  S.  F.  to  J.  J.  Finegan 
July    — ,    1924 

July  24,  1924— SW  24TH  AVE.  AND 
Taraval  S  100  x  W  32-6.  Henry 
Von  der  Wettern  to  Roy  Galliher 
July    19,    1924 

July  24,  1924  —  W  CLAYTON  BET. 
Waller  and  Fredericks  100  S  Wal- 
ler 25  X  125,  No.  731  and  733  Clay- 
ton. Gustave  C.  and  Charlotte 
Gunther  to  Munster  and  Bornholdt 
July    19,    1924 

July  24,  1924—492  BROADWAY.  The 
Flor  D'ltalia  Corp.,  to  Thos.  A. 
Walthew     July    5,    1924 

July  24,  1924 — E  FORESTER  100  S 
Monterey  Blvd.,  25  x  100.  Alfred 
Jacobson   to  whom   it  may  concern 

July    23     19  24 

Juiv  "24,"i924— ib'TS  "3,  2.  "AND  5," 
Blk  6451,  Crocker  Amazon  Tract 
Sub.  No.  2.  Crocker  Estate  Co.  to 
Whom  it  may  concern.. July  22,   1924 


July  24,  1924  —  W  CORDOVA  75  S 
Winding  Way  S  25  x  W  100  ptn. 
Lot  8,  Blk.  6451,  Crocker  Amazon 
Tract  Sub.  No.  2.  Crocker  Estate  Co. 
to  whom  it  may  concern.  .July  22,  '24 

July  24,  1924  —  W  CORDOVA  50  S 
Winding  Way  9  25  x  W  100,  ptn. 
Lots  6,  7,  and  8,  Blk.  6451.  Crocker 
Estate  Co.  to  whom  it  may  concern 
July    22,    1924 

July  24,  1924 — NW  PENINSULA  AVE 
and  Bay  Shore  Ave.  W  100  x  N  32, 
ptn.  Blk.  12,  Crocker  Bay  Shore 
Tract.  Crocker  Estate  Co.  to  whom 
it    may    concern July    22,    1924 

July  24,  1924— W  PENINSULA  AVE. 
32  N  Bay  Shore  Ave.  N  32  W  100, 
ptn.  Blk.  12.  Crocker  Estate  Co. 
to   whom  it   mav  concern. July   22,   '24 

July  24,  1924  —  E  SANCHEZ  30  N 
16th,  E  95  X  N  29-7.  Michael  H. 
and  Mary  Hoare  to  Albert  Bern- 
hardt        July    22,    1924 

July  25,  1924— NW  BRUNSWICK  103 
SW  Guttenberg.  Victor  Bjorkman 
to  whom  it  my  concern .  .July  22,  1924 

July  25,  1924— W  LEE  AVE  100  S 
Grafton  Ave  S  25xW  112-6.  Meyer 
Bros  to  whom  it  may  concern... 
July   25,    1924 

July  25,  1924 — W  MIRAMAR  AVE  125 
S  Grafton  Ave  S  50xW  112-6. 
Meyer  Eros  to  whom  it  may  con- 
cern  July    25,    1924 

July  25,  1924— SW  BEACH  &  GRANT 
Ave  W   275xS  137-6.     Otis  Elevator 

Co  to  Frank  J   Klimm  Co 

July  18,    1924 

July  25,  1924 — B  FUNSTON  50  S 
Judah  S  25xE  95.  Richard  W 
Hawkins  to  Stempel  &  Cooley.... 
July   24.    1924 

July  25,  1924 — E  FUNSTON  AVE  75  S 
Judah  S  25xE  95.  Irwin  S  RoUey 
to  Stemple  &  Cooley July  24,   1924 

July  25,  1924— NW  SIXTEENTH  AND 
Valencia.  The  Mission  Savings  Bk 
to  Braas  &  Kuhn  Co  and  Musto 
.Sons-Keenan   Co July  21,   1924 

July  25,  1924— E  FORTY-SECOND 
Ave  75  N  Cabrillo  N  25xE  95.  David 
Leigh  to  whom  it  may  concern.... 
July   24,   1924 

July  25,  1924 — W  CORDOVA  125  S 
Winding  Way  S  25xN  100  Ptn  Lots 
9  and  10  Blk  6451,  Crocker  Amazon 
Tract  Sub  2.  Crocker  Estate  Co  to 
whom  it  may  concern ..  .July  22,  1924 

July  26,  1924 — E  FRANKLIN  82-6  S 
Bay  30x75.  Armando  Zucchi  to 
Elliot   &   Grant July    26,    1924 

July  26,  1924 — LOTS  25  AND  26  BLK 
9,  Sears  Sub  West  End  Map  No.  1. 
Charles  Gust  and  Nick  Karagiozis 
to  whom  it  may  concern. July  25,  1924 

July  26,  1924 — W  TWENTIETH  AVE 
133-4    S    Taraval    33-4x120.      Neil    T 

Duffy  to  Charles  T  Magill 

July   26,    1924 

July  26,  1924— S  HANCOCK  175  W 
Church  75x114.  Thomas  Johnsen 
to  whom  it  may  concern ..  July  25,  '24 

July    26,    1924 — N    HAVELOCK    150    E 
Edna  E   25xN    112-6   Lot   14   Blk    32, 
Sunnyside.      Robt   Neil    to    whom    it 
mav   concern July    25,    1924 

Julyq  26,  1924 — NO.  1440  FIFTH  AVE. 
W  R  McCullugh  to  whom  it  may 
concern July  21,  1924 

July  26,  1924— SW  WHITTIER  159-6 
SE  Brunswick  53x187.  Carl  Wen- 
gard  to  whom  it  may  concern — 

July  26,  1924— E  FILLMOORE  89-6 
N  O'Farrell.  K  R  Reilly  to  J  Mar- 
tinelli July    24.    1924 

July  26,  1924— N  HAVELOCK  100  E 
Edna  E  25xN  112-6  Lot  10  Blk  32, 
Sunnyside.  Robt  Neil  to  whom  it 
may  concern July  25,  1924 

July  26,  1924 — LOT  24  BLK  23  St. 
Francis  Wood  Extn  No.  2.     Garden 

Homes   Co   to   Nels   P  Johnson 

July   23,   1924 

July  15,  1924— NW  RANDALL  AND 
Church  W  25xN  125.  Albert  M 
Hansen  to  Gus  J  Heden..July  25,  '24 

July  25,  1924 — LOT  4  BLK  6451. 
Crocker  Amazon  Tract  Sub  2. 
(Crocker  Estate  Co  to  whom  it  may 
concern July    22.    1924 

July  25,  1924— N  GREEN  92-7  1/5  E 
Franklin  25x87-6.  George  Mason  & 
Thurston  Pierce  to  whom  it  may 
concern July    17,    1924 

July  25,  1924 — E  NINTH  AVE  125  S 
Lake  S  25xE  120.  Mel  I  Schwartz 
to  whom  it  may  concern.  .July  25,  '24 

July  25,  1924— N  CHESTNUT  247-6  W 
Polk  27-6x137-6.  Mary  E  Farley 
to  Christiansen  Bros.. July  25,  1924 
July  25,  1924 — N  HAIGHT  100  E  Clay- 
ton E  27-6xN  137-6.  Anna  M  Bin- 
ning and  Wilhelmina  H  Droger  to 
G  Patterson July  24,   1924 


July  28,  1924— NE  GEARY  AND 
Twenty-ninth  Ave  E  40xN  90. 
Michael  and  Lawrence  Costello  to 
whom  it  may  concern.  .July  23,  1924 
July  28,  1924— SW  SIXTH  75  NW 
Harrison  NW  120xSW  120.  Kernan 
and  McGary  Robson  to  J  9  Malloch 

July  23,   1924 

July  29,  1924— LOTS  8  AND  9  BLK  30 
Amended  Map  Ingleside  Terraces. 
Gordon  W  and  Linnie  Morris  to 
whom  it  mav  concern .  .July  24,  1924 
July  28,  1924 — W  CAPP  185  S  17th  S 
25  W  91  S  25  W  31-6  N  50  E  122-6. 
Gough     ],and     &     Livestock     Co     to 

John    Spargo July    25,    1924 

July  28,  1924 — N  HOLLISTBIR  150  W 
Ingalls.  Cora  and  Paolo  Digini  to 
G  Dal  Bon July  26,   1924 

July  28,  1924 — LOT  24  BLK  2?,  and 
Lot  10  Blk  30,  Amended  Map  Ingle- 
side Terraces.  Gordon  W  &  Linnie 
Morris  to  whom  it  may  concern... 
July   7,   1924 

July  28,  1924— E  FILLMORE  69-8  N 
O'Farrell.  Sam  Schwartz  to  J 
Martinelli July    22,    1924 

July  28,  1924 — LOTS  20,  31,  32,  BLK. 
C,  Mission  Terrace.  Walter  E.  Han- 
sen  to  whom  it   may  concern 

July   25.   1924 

July  28,  1924— E  46TH  AVE.  120  S 
Anza,  3  lots  26-8  frontage  each. 
B.  Monson  to  whom  it  may  con- 
cern        July   28,   1924 

July  28,  1924— COM.  AT  PT.  64  FT.  S 
and  56  ft.  E  of  int.  of  S  Jefferson 
and  E  Mason,  E  150  x  S  50.  Pac. 
Gas  &  Electric  Co.  to  George  Win- 
doler  Co July  23,  1924 

July  28,  1924— E  FUN9T0N  AVE  225, 
175,  150  and  200  S  Judah  S  25xE  120 
each.  Dahlberg  &  Peterson  to 
whom  it  may  concern.  .  .July  28,  1924 

July    28,    1924— E    MINNA    115   N    15th 
N  50x80.     Bernard  and  Bertha  Neyt 
to  whom  it  may  concern.  .July  25,  '24 
Mission  Terrace.     Isabel  S  Long  to 
whom  it  may  concern  ..  .July  25,  1924 

July  28,  1924— S  JOOST  AVE  226  E 
Foerster  E  75xS  100.  Moneta  Inv 
Co  to  Jas  Arnott  &  Son  .  .  .July  10,  '24 

July  29,  1924— NW  MISSION  375  NE 
Valencia.  A  Weiss  &  V  Eisner  to 
Christiansen  Bros July  22,  1924 

July  29,  1924— E  FORTY-SEVENTH 
Ave    210     S    Balboa.      Margaret    C 

Fogarty    to    F    Carroll    Reed 

July  29,    1924 

July  29,  1924 — E  THIRTIETH  AVE 
150  S  California  S  25xE  120.  Harry 
Kerner  to  Thos   Hamill.July  29.   1924 

July  29,  1924 — W  NINETEENTH  AVE 
274  N  Kirkham  N  25xW  120.  R.  N. 
Gibson  to  whom  it  may  concern.. 
July   27,    1924 

July  29,  1924 — W  FIFTH  AT  Town- 
send,  Bluxome  and  Brannan  (mov- 
ing hvdrants).  Southern  Pacific 
Co  to  Tibbitts-Pacific  Co.,  July  21,  '24 

July    29,    1924 — SW    WASHINGTON    & 
Powell  S  57-6xW   60.      Maurice  Sal- 
omon  to  "whom   it  may  concern.... 
July   28,   1924 

July  29,  1924— E  WEBSTER  28  S 
Greenwich  S  32xE  75-6.  Alfred  E 
Hind  to  whom  it  may  concern... 
July   28,   1924 

July  29,  1924 — LOT  7  BLK  32,  Amend- 
ed  Map  Ingleside   Terrace.      North- 
ern Supply  Co  to  W  D  Henderson. 
July   26,   1924 

July  29,  1924— E  ASHTON  153-9  9 
Ocean  Ave  S  25  N  25  IV  25  W  100. 
C  E  Soules  to  whom  it  may  concern 

July  29.  1924— W  TWENTY-THIRD 
Ave  35  N  Kirkham  N  25x100.  Frank 
Danielson  to  whom  it  may  concern 
July   25,    1924 

July  29,  1924— SE  GREENWICH  AND 
Webster  S  28xE  75-6.  Alfred  E 
Hind  to  whom  it  may  concern... 
July   28.   1924 


LIENS  FILED 


SAN  FRANCISCO  COrNTT 

Recorded  Amount 

Juiv  23,  1924— S  PACIFIC  AVE  165 
W  Brod?rick  W  55xS  127-8%. 
Michel  &  Pfeffer  Iron  Works  vs  A 
M  Hardy  and  S  A  and  Bella 
Schwartz    $735 

Juiv  24,  1924— S  PACIFIC  AVE.  165 
W  Broderick  W  55  x  S  127-8%. 
Richmond  Sanitary  Co.  vs.  J.  Camp 
&  Co.,  S.  A.  Schwartz  and  Bella 
Schwartz    $1392.68 

July  22,  1924— COM.  275  SW  FROM 
int.  SW  6th  and  SE  Stevenson  SE 
75  X  SW  25.  L.  Schaffer  &  Co.  vs. 
M.  E.  Green,  Isadore  and  Gertrude 
Weinstein   $95.29 


Saturday,  August  2,  1924 


July  24.  1924— S  PAril-'lC  AVK.  16a 
\V  Ilroderick  W  55  x  S  127-8'4. 
Hart-Woiid  Lumber  Co.,  $430.33; 
ShlimiHii  &  LauiT,  »845;  Spencer 
Kli-valiir  Co,,  »708.7."i;  H.  Berton, 
»5r, ;    vs.    S.    A.    mid    Bell.i    SchwarU 

iind   A.   M,   Hardy .,,,.; 

July  24,  I!i24— .S  I'ACIFIC  AVK.  IGa 
W  Bro<ierlck  W  55  x  S  127-8\i. 
Coiilral  Shcit  Metal  Work.s,  ("ar- 
licrry  &  Sianners.  $313;  liureka 
Iron  &  Wire  Works,  $175:  .Vndrew 
M.  .VUKeuwn,  $33U;  W.  *i  J.  Sloane, 
$222.75;    vs.    A.   M.    Hardy   and   S.   A, 

and   Bella  .Sell wart/. •  • 

July  24,  l'J24— S  PACIFIC  AVE.  165 
W  Broderick,  W  55  x  S  127-8%. 
.].  Camp  &  Co.,  $2195:  Sugarman 
llealinK  Co.,  $1250;  S.  GoldberK, 
$1675;    xs.    A.    M.    Hardy    and   S.    A. 

and    I'.ella    Sehwartz    

July  24,  1924— S  PACIFIC  AVE  165 
W  Broderick  W  55x.S  127-81/4.  I 
Kpn  vs  A  M  Hardy,  S  A  and  Bella 

Schwarlz    $825 

July  24.  1924— S  PACIFIC  AVE  165 
W  Broderick  W  55xS  127-8V4- 
Standard  Hardwood  Floor  Co,  $950; 
California  Door  Co,  $168.71)  vs  A  M 
Hardv,  .S  A  and  Bella  Schwartz.. 
July  24,  1924— S  PACIFIC  AVE  165 
W  Broderick  W  55  S  127-8y4.  F 
.\  John  vs  A  M  Hardy  and  S  A  and 

Bella    Schwartz    ?60 

July  24,  1924 — COMd.  165  W  from 
S"W  Cor.  Pacific  and  Broderick  W 
55xS  127-8 'A.  Marshall  &  Steams 
Co  vs  S  A  and  Bella  Schwartz  and 

A  iM  Hardy $720 

Julv  23,  1924— S  PACIFIC  AVE  165 
W  Broderick  W  55xS  127-8  Vi.. 
Jnost    Bros   Inc   vs    s   A   and   Bella 

Schwa;  tz     $849.86 

July  23,  1924 — W  ALABAMA  140  S 
fweniy-fltlh  S  25x\V  lon.  L  C 
.Nalenstedt    vs    Luigi    and    Therese 

.\rraonini    $113.30 

Julv  23,  1924— S  PACIFP-  AVE  165  W 
lirodeiick  W  55xS  127-f>4.  Art 
Tile  &  Mantel  Co  vs  A  M  Hardy  and 
S  A  and  Bella  Schwartz $472.50 

Julv  28,  1924— N  WASHINGTON  130 
10  Cough,  E  50-9   N   127-8»4   W  43-3 

N   n-gyi   w  7-6  s  139-414.     T.  L 

Butler    1.  o.      v.s.      Thos.    McDougall, 

Atlas  Concrete  Co :  .  .$f  51 

Julv  25,  1924— E  TWENTY-SIXTH 
Ave  175  N  UUoa  N  25xE  120.  Viotti 
.-:  Franzelti  vs  J  N  &  Rose  Lepetich 

and  City  Title  Ins  Co $416.65 

Julv  25.  1024— E  GUERRERO  25  S 
IC'ighieenth  S  49-6N-E  112.  Jas 
<  hristensen  (as  Metzner  &  Chris- 
ti.ii.-ien)    vs  Emil  Nelson  and  Henry 

U  and  Hattie  Tillman $75 

July  25,  1924- S  PACIFIC  AVE  165 
\V  Broderick  W  55xS  127-?y4.  E 
M  Hundley,  $71.82;  KIscle  &  Don- 
dero  Marhle  Co,  $147;  vs  A  M 
Kaidy  and  S  A  and  Bella  Schwartz 
Jul-  2  >,  1924 — E  GR.-VNVTLLE  WAY 
262  N  [lUca  N  aOxE  Km.  Jos  Lu- 
l.atti  and  P  Ghilotti  vs  R  D  Robin. 
,  A    Weber  and  A  McCauley :120 


RELEASE  OF  LIENS 

9AN    PHAXOSCO    fOI M'Y 

llv  28.  1924— COM.  27".  S\V  FROM 
int.  SW  6lh  and  SE  Stevens -n  SE 
5xSW    25.      L    Schafter    &    Co    to 
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BUILDING  CONTRACTS 

ALAMEDA    COUNTY 


M    E    Cr< 


«1,000  and  Over  Reported 

The    following    Is    an    index    for    the 
contracts  In   this  issue. 
No. 

3821 
3822 


Julv  24,  1924 — W  EDNA  25,  75,  AND 
50  X  Staiiles  Ave.  W  25  x  100.  Dowd 
Stid  Elecliic  Co.  to  J.  C.  Gibson  & 
W.  I',  Coss.   (3)   releases,  each.. $62, 50 


W^ 


3X27 
3S28 
3829 
3830 
3831 
3832 
3833 
3934 
383.1^ 
3836 
3837 
3838 
3839 
3840 
3841 
3842 
3.S4  3 
3844 
3845 
3846 


3850 
3851 
3852 
3853 
3854 
3S:55 
3856 
3S57 
3858 
3859 
3S60 
3S61 
3862 
3863 
3864 
3865 
3866 
3E67 
3SS8 
3869 
3870 
3871 
3872 
3873 
3874 
3875 
3876 
3877 
3878 
3879 
3880 
;«S1 
3882 

;sx3 


;-L'86 
3SS7 
3888 
;;8Sii 
3890 
:'.S91 
."S»2 
31^93 
3834 


3899 
3900 
3901 
3902 
3903 


Watson 

Fuhrman 

Wernecki 

Hansen 

Bramlage 

Stevens 

McHale 

F'redericksen 

Woodburn 

Nielsen 

Panella 

Favera 

England 

Firinza 

Melrose 

Deasi 

Watkins 

Karpov 

Tisch  S 

Bates 

Marcotte 

Dunn 

Juud 

Henning 

Palergat 

Elgarten 

Squires 

Peiinell 

Associated 

Gowanlock 

West 

Hally 

i-'argent 

Henry 

Carlson 

Thompson 

Goldenhar 

Myers 

Short 

MacCormick 

Meyer 

Peterson 

De   Groot 

Warren 

Sigwald 

Milwain 

Wiseman 

Oliphant 

Patzleff 

Dadone 

Damgaard 

MacGregor 

Meyer 

Pacific 

Koenig 


Contractor 

Cotfie 

Owner 

Owner 

Pfrang 

Sandow 

Owner 

Bramlage 

Owner 

Patten 

Owner 

Owner 

Nichols 

Schneck 

Schneck 

Wiand 

Ska 


Notice  of  Non-Responsibility  llli 


S.\N      FRANCISCO      '^OUKTY 


3908 
3909 
3910 
3911 


Beck 

Fricssen 

Fisher 

Nielson 

Gleason 

Osborn 

Anderson 

M>e 

.Vugusting 

CallaPTher 

Bailey 

Dunwocjdy 

Condon 

Bangle 

Becker 
Thornton 

I,leyd 

f^uariieri 

Ilnrst 

Flittner 

Thurman 

Niel.=  en 

Sellers 

Feist 

Lewis 

Erimley 

Roseberg 

Gregory 

Latora 

Evans 

Close 

Badger 


Foreman 

Owner 

Owner 

Owner 

omniarstrom 

Owner 

Thrams 

Owner 

Almquist 

Stanley 

McCrea 

Ortzow 

McBeth 

Tranmal 

Vogt 

Durgin 

Thiele 

Owner 

Blom 

Willitord 

Hendrickson 

Thompson 

Owner 

Owner 

Short 

Perry 

Lydiksen 

Owner 

Owner 

Owner 

Owner 

Owner 

Crowel 

Owner 

Kople 

Valente 

Owner 

Owner 

Pfrang 

Monson   218840 

Johanson      14000 

Schulz     11300 

Kemp 

Smith 

Owner 

Owner 

Owner 

Nylander 

Chrostensen 

Neergard 

Owner 

Hansson 

Owner 

Owner 


Amt. 

2500 
4250 
1000 
4350 
9000 
5600 
4000 
1800 
9000 
4000 
6000 
3100 
4000 
5000 
1950 
5500 
3750 
3500 
3650 
3500 
7700 
3200 
8000 
15000 
20000 
5000 
1000 
13600 
4142 
13053 
10000 
4000 
9500 
4500 
1950 
1500 
7550 
4000 
5100 
6000 
5500 
7500 
10000 
3000 
2500 
3500 
6000 
6500 
1500 
7000 
4200 
4000 
4000 
2700 


3912 
3913 

3914 

3915 

3916 

3917 

3918 

3919 

3920 

3921 

3922 

3923 

3924 

3925 

3926 

3927 

3928 

3929 

3930 

3931 

3932 

3933 

3934 

3935 

3637 

3938 

3939 

3940 

3941 

3942 

3943 

3944 

3945 

3946 

3948 

3949 

3950 

3951 

3952 

3953 

3954 

3955 

3956 

3957 

3958 

3959 

3960 

3961 

3962 

3963 

3964 

3965 

3966 

3967 


Owner 

Long 

Maurer 

Verr 

Bngler 

Williams 

Walker 

Faust 

Owner 

Owner 

Nielsen 

..    cker 

Carper 

Owntr 

Hall 

Owner 

Kopf 

Holton 

Holton 

Rogers 

Tell 


Cr 


2000 
6000 
2B00 
9000 
3000 
3500 
8000 
4150 
4150 
3000 
1900 
5000 
3500 
16700 
3000 
1000 
9000 
12000 
10000 
10300 
4300 
1000 
4500 
2000 
2400 
2500 
7100 
5000 
3700 
4500 
4500 
2700 
3650 


Jerden 

Williams 

Sixth 

East 

Betmon 

Oakland 

Beroggi 

Crystal 

Herman 

Martiuis 

I'^ierria 

Kleppinger 

Castanho 

Picard 

Campau 

Hill 

Johanson 

I'erkins 

Ungaretti 

Altman 

Yick 

Wood 

Peterson 

Fakory 

Sanelis 

Cummins 

Forster 

Baumann 

Scott 

Wickham 

Schroeder 

North 

Martin 

Wishart 

Ralston 

Woods 

Hawkinson 

Brazier 

De    Peuy 

McDonough 

Lapham 

McAnulty 

Unternohrer 

Dutro 

Davis 

Warner 

Warner 

Morgensen 

Reed 

Curad 

London 

Fiege 

Kleppinger 

Junior 


Owner 

Owner 

Maurise 

Owner 

Gaubert 

MasDonald 

Pickerell 

Crane 


Connor 

Hansen 

Cuuushman 

Henderson 

Owner 

Owner 

Owner 

Hayden 

Owner 

Altman 

Owner 

Brown 

Johnson 

Nettles 

Downie 

Owner 

Owner 

Owner 

Mogk 

Victors 

Flittner 

Littlefield 

Bixley 

Owner 

Ralston 

Woods 

Owner 

Owner 

Whalen 

Knight 

Lapham 

Owner 

Bell 

Van   Ness 

Owner 

Owner 

Owner 

Owner 

Morgensen 

Hauri 

Post 

Roth 

Hansen 

Page 


33 

3600 
3000 
3350 
7500 
5000 
1500 
3000 
7000 
3000 
3000 
2900 
10000 
4500 
10000 
5500 
2750 
6900 
1000 
3000 
2500 
11000 
8000 
11000 
2800 
3000 
3750 
1000 
2900 
6000 
2500 
3940 
84018 
8000 
3800 
3800 
4000 
5000 
.  4500 
5000 
17000 
5750 
3250 
4625 
2000 
4300 
2000 
2000 
5000 
6000 
3300 
1500 
6000 
10456 
7500 


DWELLING 

(3821)  1341  ADDISON  ST.,  Berkeley. 
Dwelling. 

Owner — P,  J.  Cramer,  1908  8th  St.,  Ber- 
keley. 

Designer— S.  R.  Coffie,  1835  Delaware 
St.,  Berkeley.  $2500 


DWELLING 

(3822)  1621  TACOMA  AVENUE,  Ber- 
keley.  Dwelling, 

Owner  —  J.  C.  Weston,  1731  Dwight 
Way  Berkeley,  ,,„-« 

Architect — None.  $4250 


DWELLING  „ 

(3823)  2012  DURANT  AVENUE,  Ber- 
keley. Dwelling. 

Owner — J.  G.  Watson,  2010  Durant  Ave. 
Berkeley.  ,,„„„ 

Architect — None.  $1000 

DW'ELLING  ,     , 

(3S24)      1650      FIFTH      ST.,  Berkeley. 

Dwelling.  ,     „ 
Owner  —  Mrs.    Fuhrman,    1646    5th    St., 

Berkeley.  ^    . 

Designer—C.  J.  Pfrang,  480  Forest  Ave 

Oakland.  $4350 


DWELLING 

(3S25)  1536  LE  ROY  AVENUE,  Berke- 
ley. Dwelling. 

Owner — Sarah  G.  Wernecki,  155  7th 
Ave.,    San    Francisco. 

Architect — D.  D.  Stone,  214  Grand  Ave., 
Oakland.  „,  , 

Contractor — Harry  L.  Sandow.  709  25th 
Ave.,  S.  F.  $9000 


DWELLING 

(3826)      1971   EDWARDS  ST.,  Berkeley. 

Dwelling.  „ 

Owner— Hans    A.    Hansen,    1749    Grove 

St.,   Berkeley. 
Architect — None.  $5600 


CESSATICT^f  OF  LABOR 


SAN     FH'V.VCISCO     COUIVTY 

Julv  30,  1924- -W  TPIIRD  AVE  110  S 
Wucro  S  25xW  120.  Marie  A.sh  with 
Oeorge  M  Merritt  Eldg  Cii,  Inc. 
Work  ceased June  2.'>,   1  924 


'""'''  'p'J^i',MH,K's\ASLl7s!'".^ll^d    "370O   Splay    Bases   and   OtI«.r   Caleula- 
ti.iii."*."   for  Qii.Tiit'ty    Sur»c.Tors   and    Contractors. 

I  00-e    Leaves    in     Fabrikn'd    Covers    $3.50    Net,    Postpaid.      Same    In 
c'enuine' Leather  Covers   $5.50   Net,    Postpaid. 

.Mail    PersonalCheck    to   ARTHUR  PRIDDLE,   Publisher.   693   Mission 
St.,   San  Francisco,  Calif.,   U.   S.  A. 


:-!4 

DWELLING  „     ,     , 

(3827)  1063    SIERRA   AVE.,    Berkeley. 
Dwelling.  „,„     . 

Owner— Mabel    M.     Bramlage,  649    Ar- 
lington Ave.,  Berkeley. 

Architect — None.  .,„     »_ 

Contractor— E.    D.    Bramlage,  649    Ar- 
lington  Ave.,   Berkeley.  ?4000 

ALTERATIONS  ,     ,  ^, 

(3828)  2426  GRANT  ST.,  Berkeley.  Al- 
terations. „        ^   „. 

Owner — E.    C.    Stevens,    2426    Grant  St., 

Berkeley. 
Architect — None.  ti»uu 
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Saturday.  August  2,  1924 


DWELLING  „     „„£«, 

(3S29)      SE    COR    HARWOOD    &    ROSS 

Sts.,  Oakland.  1-story  8-room  dwlg 

and  garage.  .„  „     ,         c.. 

Owner— P.   E.  McHale,  1810  Parker  St., 

Berkeley. 
Architect — None.  „„„^  „.,, 

Contractor— H.  J.  F.  Patten,  2925  Hillj; 

gass  St.,  Berkeley. 


$9000 


DWELLING  „      ^   ,,       , 

(3830)     4030    ELSTON    AVE.,    Oakland. 

1-story   5-room  dwelling. 
Owner — K.    S.   Fredericksen,    16   Bonita 

Ave.,    Piedmont.  .,„„„ 

Architect— None.  J4000 


^. 


DWELLING  ,^     ^   ,  ,       ., 

(3831)      1040  ARDMORE  AVE.,  Oakland 

1-story  6-room  dwelling. 
Owner — P.    E.   Woodburn,   624   Prospect 

Ave..   Oakland.  ,.„„,s 

hitect — None.  J6000 


DWELLINGS  ,,„^ 

(3S32)  GORE  OF  PARKER  &  NET 
Aves.,  Oakland.  1-story  5-rooom 
dwelling. 

Owner — J.   Nielsen. 

Architect — None.  _,„    „      . 

Contractor— H.  J.  Nichols,  7710  Foot- 
hill Blvd.,  Oakland.  J3100 


DWELLING  ^    „    , 

(3833)  649  BROOKWOOD  ROAD,  Oak- 
land. 1-story  5-room  dwelling. 

Owner— A.  Panella,  621  10th  St.,  Oak- 
land. 

Architect — None. 

Contractor — A.  W.  Schneck,  3226  Geor- 
gia St.,  Oakland.  $4000 


DWELLING  „    , 

(3S34)  779  MANDANA  BLVD..  Oak- 
land   1-story   6-room  dwelling. 

Owner  —  Fred  Favera,  2400  Ransom 
Ave.,    Oakland. 

Archi  tect — None. 

Contractor — A.  W.  Schneck,  3226  Geor- 
gia St.,  Oakland.  $5000 


D^miLLING  ^^ 

(3835)      N    FIFTY-FIRST    ST.      160      W 

Grove  St.,  Oakland.  1-story  3-room 

dwelling  and  garage. 
Owner — H.     England,     836     51st    Street, 

Oakland. 
Architect — None. 
Contractor — Wiand   &    Miller,    678    23rd 

Street,  Oakland.  $1950 


DWELLING  .  ..^ 

(3840)      NW    COR.    SANTA    RITA    AND 

Rosedale     Aves.,     Oakland.     1-story 

5-room    dwelling. 
O-vner — K.  Karpov,   2317  Rosedale  Ave. 

Oakland. 
Architect — None. 


FLATS  „ 

(3836)      690-92      FORTY-FOURTH     ST., 

Oakland.   2-story   8-room   flats. 
Owner — Miss    Louise    Firinza,    690    44th 

St.,  Oakland. 
Architect — None 
Contractor — J.  H.  Skaggs,   536   44th  St., 

Oakland.  $5500 


DWELLING 

(3837)  6409  FLORA  ST..  Oakland.  1- 
story  4-room  dwelling  and  garage. 

Owner — Melrose  Realty  Co.,  4566  East 
14th  St.,  Oakland. 

Architect — None. 

Contractor — H.  S.  Foreman,  3411  Shef- 
field Ave.,  Oakland.  $3750 


$3500 


DWELLING  „ 

(3841)      N  TRESTLE   GLEN  RD.,   300  E 

Lakeshore,     Oakland.        2-story     6- 

room  dwelling. 
O^vner  —  John    Tisch,    322    E-19th    St., 

Oakland. 
Architect — None. 
Contractor — M.  F.  Sommarstrom,  738  E- 

17th    St.,    Oakland.  $7700 


DWELLING 

(3842)  E  EIGHTY-SEVENTH  AVE.  45 
N  Plymouth  St..  Oakland.  1-story 
5-room   dwelling   and   garage. 

Owner — R.  D.  Bates,  1014  Jefferson  St., 
Oakland. 

Architect— TTone,  $3200 


FLATS 

(3843)  E  ALMA  AVE.  125  S  Excel- 
sior Ave.,  Oakland.  2-story  10-room 
flats. 

Owner — Fred  L.  Marcotte,  228  Acton 
Place,  Oakland. 

Architect — Leo    Nichols. 

Contractor — Clarence  Thrams,  28  Home 
Place  West,  Oakland.  $8000 


DWELLING 

(3838)  N  MADELINE  ST..  opposite 
Laurel  Ave.,  Oakland.  1-story  5- 
room  dwelling. 

Owner   —   C.    M.    Dean,    3571    Fruitvale 

Ave.,  Oakland.  ,,-„„ 

Architect — None.  $3500 

DWELLING  „ 

(3839)  2100  TWENTY-FOURTH  AVE. 
Oakland.  1-story  5-room  dwelling 
and  garage. 

Owner — G.  Watkins,  2151  East  24th  St., 

Oakland.  .-ccn 

Architect— None.  J3650 


DWELLING 

(3844)      W     WARFIELD     AVE.     450     S 

Boulevard    Way,    Oakland.    2-story 

16-room  apartments. 
Owner — V.    A.    Dunn,    Lurle    Building, 

Oakland. 
Architect — None.  $15,000 


STORES 

(3845)      SW    COR.    TWENTY-FIFTH    & 

Broadway,    Oakland.    1-story    brick 

stores. 
Owner — Mrs.  Geo.  Jund,  4401  Telegraph 

Ave..   Oakland. 
.\rchitect — None. 
Contractor    —    A.    W.    Almquist,    442-B 

48th  8t.,   Oakland.  $20,000 


DWELLING 

(3846)      E  CARLSTON  AVE.  75  S  Santa 

Ray  Ave.,  Oakland.   1-story  5-room 

dwelling. 
Owner   —   W.    H.    Henning,    2910    Santa 

Clara  Ave..  Alameda. 
Architect — None. 
Contractor — G.    W.    Stanley,    467    Turk 

St.,   San   Francisco.  $5000 


.ALTERATIONS 

(3847)      4351  FLEMING  AVE.,  Oakland. 

Alterations. 
Owner — P.    Palergat,    4455    Mission    St., 

San   Francisco. 
Architect — None. 
Contractor — McCrea   &    Cox,    2922    High 

St.,   Oakland.  $1000 


STORES 

(3848)   LOT  17  AND  NE  30  OF  LOT 

18    Blk    E    Map    No.    2    of   Highland 

Terrace,    Oakland.    All    work    for    4 

stores  and  garage   (brick  and  tile). 

Owner — Myer     Elgarten,     345     Hanover 

Oakland. 
Architect — A.  Ortzow,  Oakland. 
Contractor — A.    Ortzow,   3929   West  St., 

Oakland. 
Filed  July  23,  1924.  Dated  July  22,  1924 
Excavated  &  foundations  in.... $1600 

Walls   are    5   ft.   high    2000 

Brick  work  finished   3000 

Roof    is    on     2000 

Completed    and   accepted    1600 

Usual    35    days    3400 

TOTAL  COST,  $13,600 
Bond.  Forfeit,  none;  Limit,  65  working 
days;  Plans  and  specifications,  none. 


DWELLING 

(3850)  EL  CAMINO  REAL  CLARE- 
mont,  Berkeley.  All  work  for  2- 
story   frame   dwelling   and   garage. 

Owner — Mr.s.  H.  E.  Penneil  2729  Regent 

Architect   —   Henry    H.    Gutterson,    526 

Powell   St.,   S.  F. 
Contractor — Tranmal    &    Bradhoff,    483 

Crescent,  Oakland. 
Filed  July  24,  1924.  Dated  July  22,  1924 

Frame   up    $3263.25 

Brown  coated 3263.25 

Completed  and  accepted   3263.25 

Usual  35  days    3263  25 

TOTAL  COST,  $13,053 
Bond,  none;  Forfeit.  $3  day;  Limit,  110 
working  days;  Plans  and  specifications 
filed. 


COTTAGE 

(3849)      E   SIDE    OF  RHODA   ST.   200   S 
of  Madaline  St.,  Oakland.  All  work 
for   5-room  frame  and  cement  cot- 
tage. 
Owner — W.  B.   Squires,  3834  E-14th  St., 

Oakland. 
Architect — R.   H.   McBeth,   Oakland. 
Contractor — Robt.  H.  McBeth  and  J.  H. 

Mallahan. 
Filed  July  23.  1924.  Dated  April  25,  1924 

Frame  up  and  rafters  on $1000 

1st  coat   of  plaster   1000 

Completed  and  accepted   2142 

TOTAL  COST,  $4142 
Bond.  Forfeit,  none;  Limit,  90  days; 
after  April  28,  1924.  Plans  and  specifi- 
cations  filed. 


OFFICE  BLDG. 

(3851)      2329    WEBSTER    ST.,    Alameda. 

Office    building. 
Owner — Associated    Oil    Company,    2329 

Webster  St.,  Alameda. 
.Architect — None. 
Contractor— Alfred  Vogt,  185  Stevenson 

St.,  San  Francisco.  $10,000 


DWELLINGS 

(3852)  1560  LINCOLN  AVE.,  Alameda. 
Two    1-story    3-room    dwellings. 

Owner — Floria  Gowanlock,  1560  Lin- 
coln  Ave.,  Alameda. 

Architect — None. 

Contractor  —  F.  W.  Durgln,  Jr.,  2178 
University  Ave.,  Berkeley.  $2000  ea 


DWELLINGS  „ 

(3853)  LAFAYETTE  &  PACIFIC  AVE 
Alameda.  1-story  4-room  dwelling 
and  2   1-story  5-room  dwellings. 

Owner  —  West  End  Bldg.  Assn.,  Ala- 
meda. 

Architect — None. 

Contractor— A.  J.  Thiele,  3221  Thomp- 
son Ave.,  Alameda.  $2900 
Two  at  $3300  each 


DWELLING 

(3854)  ADAMS  &  MOUND  ST.,  Ala- 
meda.   1-story    5-room  dwelling. 

Owner — ^Hally  &  Co.,  2315  Santa  Clara 
Ave..   Alameda,  ,,,„„ 

Architect — None.  $4500 


ALTERATIONS 

(3855)  2116  SAN  ANTONIO,  Alameda. 
Alterations. 

Owner — Mary  Sargent,  2116  San  An- 
tnio,   Alameda. 

Arcitect — None. 

Contractor— Blom  &  Hansen,  2128  Ala- 
meda Ave.,  Alameda.  $1950 


ALTERATIONS  ,,  ^       ., 

(3856)  1227  MOUND  ST.,  Alameda.  Al- 
terations. ,  „^ 

Owner — Wm.  Henry,  1227  Mound  Street 

Alamedju 
Architect — None.  ,     ,     .„,_ 

Contractor   —   Howard   Williford,    3237 

Bayo  Vista  Ave.,  Oakland.         $1500 

DWELLING  ^„      .„.    , 

(3857)  225  WiLDWOOD  AVE.,  Pied- 
mont. 2-story  7-room  dwelling  and 
garage. 

Owner — A.  Carlson. 
Architect — None.  „.,„  t. 

Contractor— A.  Hendrickson,  64d8  Ray; 
mond.   Oakland. 


$7550 


DWELLING  ,    ^  ,     „ 

(3858)  226  WILDWOOD,  Piedmont.  2- 
story  6-room  dwelling  and  garage. 

Owner — A.  M.  Thompson. 

Architect — None.  ,,nAA 

Contractor — C.  Thompson.  $400U 

DWELLING  ,.„      .r^   .. 

(3859)  1629  GRAND  AVE.,  Piedmont. 
1-story    6-room    dwelling    ana    ga- 

Owne^— R.  H.  Goldenhar,  59  10th,  Oak- 
land. 

Architect — None. 

Contractor— R.  H.  Goldenhar,  59  10th, 
Oakland.  ♦=1""' 

DWELLING  ,„      „.    ^ 

(3860)  112  RONADA  AVE.,  Piedmont. 
1-story    6-room    dwelling    and    ga- 

Owner— R.  M.  Myers,  33  Estrella,  Pied- 
mont. 
Architect — None.  ..    ™  ^     ., 

Contractor— R.  M.  Myers,  33  Estrella 
Piedmont.  *6fl("' 


DTITILLING  ,„ .  „     .r^.    j 

(3861)  572  BOULEVARD  WAY,  Pied- 
mont. 1-story  6-room  dwelling  and 
garage. 
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Owner — U  H.  Short. 
Architect — None. 

Contractor — C.  W.  Short,  574  Rosal  Ave 
Oakland.  }5S00 


nWELLINQ 

(3862)  118  WOODLAND  WAY.  Pied- 
mont. 2-story  7-room  dwelling  and 
garage. 

Owner — Kannle  MacCormlck. 

Architect — None. 

Contractor — J.  Floyd  Perry,  4015  San 
Juan,   Oakland.  $7500 


DWELLING 

NO.  380  HAMPTON  ROAD.  Piedmont.  1- 

story  7-room  dwelling:  and  garage. 
Owner  —   H.   C.   I'oundstone,   745   Jean, 

Oakland. 
Architect — None. 
Contractor— Wm.    Kat,    2430    Humboldt 

Oakland.  $12,000 

NOTE— Recorded     contract     reported 
July    14,    1924,    No.    3658. 

FLATS,   STORES 

(3863)      SW    COR.    E-TWELFTH    ST    & 

Frultvale    Ave.,    Oakland.       2-story 

8-room   flats  and  stores. 
Owner — Jos.    Meyer,    13th    St.    and    31st 

Ave.,   Oakland. 
Architect — None. 
Contractor— G.    H.    Lydiksen,    1616    25th 

Ave.,  Oakland.  $10,000 


DWELLING 

(3f64)         NW      COR.    MC  INTIER    AND 

Durant   Ave..   Oakland.      1-story   5- 

room  dwelling. 
Owner — A.    O.    Peterson,    808    57th    St., 

Oakland. 
Architect— None.  $3000 


DWELLING 

(3865)  1221  SIXTY-FIRST  AVE.,  Oak- 
land.     1-story    5-room    dwelling. 

Owner — J.  H.  DeGroot,  1221  61st  Ave., 
Oakland. 

Architect — None.  $2500 


DWELLINGS 

(3866)       2824    SUNSET    AVE.,    Oakland. 

1-story    5-room    dwelling. 
Owner — W.   H.   Warren,   2802   Fruitvale 

Ave.,   Oakland. 
Architect— None.  $3500 


DWELLINGS 

(3867)  2050-54-58  109TH  AVE.,  Oak- 
land.    Three  1-story  3-room  dwigs. 

Owner — J.  W.  Sigwald,  2333  38th  Ave., 
Oakland. 

Architect — None.  $2000  each 


DWELLING 

(3868)      731    ALMA   AVENUE,    Oakland. 

1-story  7-room   dwelling. 
Owner — A.    M.    Milwain,     607     37th    St.. 

Oakland. 
Architect — None.  $6500 


DWELLING 

(3869)  S  CLEMENS  RD.,  530  W  Fruit- 
vale  Ave.,  Oakland.  1-story  4- 
room  dwelling. 

Owner — J.  E.  Wiseman.  2139B  Stuart 
St.,  Berkeley. 

Architect. — None. 

Contractor  —  D.  E.  Crowel.  Hayward, 
Calif.  $1500 


DWELLING 

(3870)      W    ROSS  CIRCLE,    175    E   Ross 

St.,  Oakland.     2-story  7-room  dwlg 
Owner — M.    E.    Oliphant,    Ross    Circle, 

Oakland. 
Architect— None.  $7000 


DWELLING 

^3871)  4671  BENBVIDES  AVE.,  Oak- 
land.    1-story   6-room  dwelling. 

Owner — Walter  Patzleff,  1201  Adeline 
St.,    Oakland. 

Architect — None. 

Contractor — A.  T.  Kople,  1201  Adeline 
St.,    Oakland.  $4200 


DWELLING 

(3r72)  4715  SHATTUCK  AVE.,  Oak- 
land.     1-story    5-room   dwelling. 

Owner — V.  Dadone. 

Architect — None. 

Contractor — M.  E.  Valente,  5215  Locks., 
ley   Ave.,    Oakland.  $4000 


DWELLING 

(3874)      N   FOREST  DRIVE,   bet.  Thorn 

and    Indian    Rds.,   Oakland.    1-story 

4-room   dwelling. 
Owner— C.   M.   MacOregor,    470    13th   St., 

Oakland. 
Architect — None.  $2700 


DWELLING 

(3873)      W    SIXTY-FIFTH   AVE.,    300   N 

Avenal    Ave.,    Oakland.    1-story    5- 

room    d'welling. 
Owner — S.    Damgaard,    1352    89th    Ave.. 

Oakland. 
Architect— None.  $4000 


BUNGALOW 

(3875)  LOT  1,  MAP  OF  OCEAN  VIEW 
Heights,  Oakland.  General  con- 
struction   6-room    bungalow. 

Owner — Ferd  H.  Meyer.  5323  Boyd  Ave., 

Oakland. 
Designer — Ferd    H.    Meyer,    5323    Boyd 

Ave..   Oakland. 
Contractor — H.    C.    Pfrang.    5659    Ocean 

View    Drive.    Oakland. 
Filed  July   25,   1924.  Dated  May   1.   1924. 

Frame   up    $2000 

Acceptance    1000 

Usual   35   day.i    Balance 

TOTAL  COST— Cost,  plus  10% 
Bond,  sureties,  forfeit,  none.  Limit, 
120  days  after  May  1,  1924.  Plans  and 
specifications    filed. 

CLASS  A  BLDG. 

(3876)  S  SIDE  OF  BANCROFT  WAY, 
adjoining  the  existing  Berkeley 
office,  Berkeley.  General  construc- 
tion except  structural  steel  frame 
and  cast  iron  bases,  4  stories  and 
basement  class  A  bldg. 

Owner — Pacific  Telephone  &  Telegraph 
Co.,   333  Grant  Ave.,  S.  F. 

Architect — Chief    Engineer. 

Contractor — Monson  Bros.,  251  Kearny 
St.,    S.    F. 

Filed  July  24,  1924.  Dated  July  19,  1924. 
First  of  each  month  and  at  com- 
pletion,   75%    of    cost    of    work 
performed  the  previous  month. 

.  .30  days  after  acceptance 25% 

$150.00  per   day  bonus   if   finished 
before    time    limit. 

TOTAL    COST,    $218,840 

Bond,  yes.     Sureties,  Hartford  Accident 

&    Indemnity    Co.      Forfeit,    $150.00    per 

day.      Limit,    50    days    after    structural 

steel    is    up.      Plans    and    specifications 

filed. 


APARTMENTS 

(3877)      NO.      2228    DERBY,      Berkeley. 

Apartments  and  garage. 
Owner — Max  W.  Koenig,  Bank  of  Italy 

Bldg.,   Oakland. 
Architect — None. 
Contractor — K.    A.    Johanson,    2429    13th 

Ave.,  Oakland.  $14,000 


DWELLING 

(3878)  NO.  2323  HEARST  AVE..  Ber- 
keley.    Dwelling. 

Owner — H.  R.  Wetmore.  20  Hillcrest  Rd. 
Berkeley. 

Architect — Walter  T.  Steilberg.  1  Or- 
chard  Lane   Ave.,    Berkeley. 

Contractor — H.  K.  Schulz,  2100  Virginia 
St.,    Berkeley.  $11,300 

DWELLING 

(3879)  NO.  1809  CURTIS,  Berkeley. 
Dwelling. 

Owner — H.  Kemp,  1810  Curtis  St.,  Ber- 
keley. 

Architect — J.  E.  Juster,  Berkeley. 

Contractor — J.  Kemp,  IflO  Curtis  St., 
Berkeley.  $2000 

DWELLING 

(3880)  NO.  705  CONTRA  COSTA  AVE., 
Berkeley.      Dwelling  and  garage. 

Owner — Fred  E.  Beck.  Sequoia  Apts., 
Berkeley. 

Designer — J.  Harry  Smith.  855  The  Ala- 
meda.  Berkeley. 

Contractor — J.  Harry  Smith,  855  The 
Alameda,  Berkeley.  $6000 


DWELLING 

(3881)  NO.  1225  TALBOT  AVE.,  Ber- 
keley.    Dwelling. 

Owner — C.  W.  Ericssen,  1319  Addison 
St.,  Berkeley. 

Designer — C.  W.  Ericssen,  1319  Addi- 
son St..  Berkeley.  $2500 

DWELLING 

(3882)  NO.  2527  CEDAR  ST..  Berkeley 
Dwelling. 

Owner — Mrs.    E.    B.    Fisher.    2327    Crag- 

mont  Ave..  Berkeley. 
Architect — B.  S.  Riddell.  2327  Cragmont 

Ave..    Berkeley.  $9000 


DWELLING 

(3883)  NO.  1334  ALBINA  AVE.,  Ber- 
keley.     Dwelling. 

Owner — Robert  E.  Nielson.  1201  Ban- 
croft Way.  Berkeley. 

Designer — Robert  B.  Nielson,  1201 
Bancroft  Way.  Berkeley.  $3000 


DWELLING 

(3884)  NO.  1518  EXCELSIOR  AVE.. 
Oakland.     One-story  5-room  dwlg. 

Owner — Edna  Gleason.  Ardley  St.,  Okd. 

Architect — None. 

Contractor — Nylander  Bros.,  1616  Ex- 
celsior Ave.,  Oakland.  $3000 


GARAGE 

(3885)      S      TWENTY-SIXTH       250       W 

Broadway,      Oakland.  One-story 

brick  garage. 
Owner — Mrs.     Nellie     M.     Osborn,     Key 

Route   Inn,   Oakland. 
.\rchitect — None. 
I  on  tractor — H.  J.  Christensen.  505  17th 

.St..   Oakland.  $fOOO 


DWELLING 

(3886)  S  SAN  JUAN  50  E  38th  Ave.. 
Oakland.  One-story  5-room  dwell- 
ing and  garage. 

Owner — Chas.  Anderson.  3815  San  Juan 
St.,   Oakland. 

Architect — None. 

Lontractor — M.  Neergard,  3540  Rhoda 
Ave.,    Oakland.  $4150 


DWELLING 

(3887)  NO.  1550  HAMPEL,  Oakland. 
One-story  5-room  dwelling  and  ga- 
rage. 

Owner — Samuel  Moe,  4001  Woodruff 
Ave.,   Oakland. 

Architect — None.  $4150 


DWELLING 

(3888)      NO.   3145  HIGH,   Oakland.      One 

story  5-room  dwelling. 
Owner — P.  P.  Augusting,  Premises. 
Architect — None. 
Contractor — L.  O.  Hansson,  1419  Bonita 

Ave.,   Piedmont.  $3000 


DWELLING 

(3889)      W   PBRALTA  AVE.  500  N  Car- 

mel,  Oakland.       One-story     4-room 

dwelling. 
Owner — M.    E.    Gallagher,    3987    Peralta 

Ave.,  Oakland. 
Architect — None.  $1900 


DWELLING 

(3890)  N  MONADNOCK  WAY  75  E 
Seminary  Ave.,  Oakland.  One  and 
one-half-story  7-room  dwelling. 

Owner — Frank  Bailey,  6167  Mauretania 
Ave.,  Oakland. 

Architect — None.  $5000 


DWELLING 

(3891)      NO.   606   ALMA  AVE.,   Oakland. 

One-story    6-room   dwelling. 
Owner — A.    Dunwoody,    1442    14th    Ave., 

Oakland. 
Architect — None.  $3500 


STORES 

(3892)      NO.     1548-50-52-54-56-58     HOP- 

kins   St.,   Berkeley.     Stores. 
Owner — Clarence         E.       Condon,       1128 

Shattuck    Ave.,    Berkeley. 
Designer — Roy    O.      Long    &    Co.,      2114 

Shattuck  Ave.,  Berkeley. 
Contractor — Roy    O.    Long    &    Co.,    2114 

Shattuck    Ave.,    Berkeley.        $16,700 


DWELLING 

(3893)      2318  HILGARD  AVE..  Berkeley 

Dwelling. 
Owner — Jennie    L.    Bangle.    2632    Hille- 

gass  Ave.,  Berkeley. 
Architect — J.  W.  Oliver.  Fruitvale.  Cal. 
Contractor — W.    E.   Maurer,    2632    Hille- 

gass,   Berkeley.  $3000 


ALTERATIONS 

(3S94)      1351    HOPKINS    ST.,    Berkeley. 

Alterations. 
Owner — J.  P.  Becker,  1351  Hopkins  St., 

Berkeley. 
Architect — None. 
Contractor — C.    E.    Verr.    3431    Elm    St.. 

Oakland.  $1000 


DWELLING 

(3895)  185  HILLCREST  AVENUE. 
Berkeley.  Dwelling  and  garage. 

Owner — Grace  I.  Thornton,  193  Hill- 
crest   Ave..   Berkeley. 

Designer  &  Contractor — Louis  Bngler, 
294  Forest  Ave.,  Berkeley.         $9000 


RESIDENCE 

(3896)      2845   GARBER     ST..     Berkeley. 

Residence. 
Owner — Mrs.   L.   M.   Lloyd.   2844   Garber 

ISt.,  Berkeley. 
Archt.  &  Contractor — Williams  &  Was- 

tell.    601    American      Bank      Bldg., 

Oakland.  $12,000 
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STORES  &   DWELLING 

(3897)      1633-35-37    SAN    PABLO    AVE., 

Berkeley.   Stores  and   dwelling. 
Owner— Mr.  Guarneri,  1620  Kaines  Ave. 

Berkeley.  „,   „ 

Archt.   &   Contractor  —  W.  A.  Walker 

545    17th   St.,   Oakland.  $10,000 


DWELLING  .       ^ 

(3910)  S  MEADOW  ST.  90  Harrington 
Ave.,  Oakland.  1-story  4-room  dwlg 

Owner — I.  B.  Close,  1636  SOth  Ave,  Oak- 
land. 

Architect — None. 

Contractor— C.  A.  Rogers,  240  Wayne 
Ave.,  Oakland.  ♦2700 


DWELLING  ^^^^      T,oAT^ 

(3898)      650     TRESTLE     GLEN     ROAD, 

Oakland.    2-story    9-room    dwelling 

and  garage.  i  ,  i.     . 

Owner — P.    Horst,   223   Walsworth  Ave., 

Oakland. 
Architect — None.  „.,„    „ 

Contractor   —   A.    H.    Faust,    910    Santa 

Clara  Ave.,  Alameda.  JlO.dOO 


-sto. 


DWELLING  ^   ,  ,       ,     , 

(3899)  1497   66th  Ave.,   Oakland.    1 
6-room   dwelling   and   garage. 

Owner— Jos.    Flittner,    1700    35th    Ave., 

Oakland.  ..onn 

Architect — None.  fiiuv 

DWELLING  .       .,^„       , 

(3900)  6130     MESABA     AVE.      (rear), 
Oakland.    1-story   2-room   dwelling. 

O^s^ner — A.    C.   Thurman,      3916      Harbor 

View   Ave.,  Oakland. 
Architect — None.  ?10UU 


DWELLING  „„       .  ,„ 

(3901)      W      TWENTY-FOURTH      AVE. 

130    S  B-22nd  St.,   Oakland.    1-story 

5-room    dwelling    and   garage. 
Owner — Henry    W.    Nielsen,    2426    24th 

Ave.,   Oakland. 
Architect — None. 
Contractor— J.    C.    Nielsen,    849    Athens 

Ave.,  Oakland.  $4500 


DWELLING  „„       ^„      _ 

(3902)  N  FIFTY-FIFTH  ST.  50  W 
Genoa  St.,  Oakland.  1-story  4-roora 
dwelling. 

Owner — M.  L.  Sellers,  5816  Adeline  St., 
Oakland. 

Architect — None. 

Contractor — M.  W.  Crocker,  5816  Ade- 
line St.,  Oakland.  ?2000 


DWELLING  ,„„  ,, 

(3903)      E   SIXTY-SECOND  AVE.  100  N 

E-14th  St.,  Oakland.  1-story  4-room 

dwelling.  ,     ^    ^^ 

Owner — Anton    Feist,    921    Market    St., 

Oakland. 
Architect — None. 
Contractor— O.  D.   Carper,   1124  Hampel 

St.,   Oakland.  $2400 


DWELLING 

(3904)  B  SEVENTY-THIRD  AVE.  175 
S  Foothill  Blvd.,  Oakland.  2-story 
6-room   dwelling. 

Owner — G.    F.    Lewis,    1630    101st    Ave., 

Oakland. 
Architect — None.  $2500 

DWELLING 

(3905)  S  BOND  ST.  100  W  54th  Ave., 
Oakland.  1-story  8-room  2-family 
dwelling. 

Owner — Mrs.  E.  B.  Brumley,  1027  High 
St.,   Oakland. 

Architect — None. 

Contractor— Hall  &  Harris,  3833  Tele- 
graph Ave.,  Oakland.  $7100 


DWELLING 

(3906)      N   HOPKINS   ST.   300   E   Laurel 

Ave.,  Oakland.  1-story  5-room  dwlg 
Owner — August     Roseberg,     1712     48ni 

Ave.,   Oakland. 
Architect — None.  $5000 


(391 9)  NO.  2063  SAN  ANTONIA  AVE., 
Berkeley.      Dwelling. 

Owner — E.  Crystal,  fOl  Center  St.,  Ber- 
keley. 

Architect — None. 

Contractor — P.  L.  Crane,  1188  Arch  St.. 
Berkeley.  $7tt00 


DWELLING 

(3907)  3801  FRUITVALE  AVE.,  Oak- 
land. 1-story  5-room  dwelling. 

Owner  —  M.  Gregory,  3601  Fruitvale 
Ave.,   Oakland. 

Architect — None. 

Contractor— Ben  F.  Kopf,  S45  Pacific 
Ave.,  Alameda.  $3700 


DWELLING  „     ,„-     c 

(3911)      E    SIXTY-FIRST    AVE.    175     S 

Trenor  St.,  Oakland  1-story  5-room 

dwelling  and   garage. 
Owner— H.    D.     Badger,    Thayer    Bldg., 

Oakland. 
Architect — None. 
Contractor— John    Tell,    3128    63rd   Ave., 

Oakland.  $3650 


DWELLING  ,    ,^ 

(3912)  E  BOSTON  AVE.  165  N  Hop- 
kins St..  Oakland.  1-story  5-room 
dwelling   and  garage. 

Owner — N.  C.  Jerden,  3125  Champion 
St.,   Oakland.  ,„o„„ 

Architect — ^None.  $3600 


DWELLING 

(3908)  5378  BRYANT  AVE.,  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner — John   Peter  Latora. 
Architect — None. 

Contractor — W.  M.  Holton  2106  9th  Ave 
Oakland.  $4500 

DWELLING 

(3909)  5382  BRYANT  AVE.,  Oakland. 
1-story  5-room  dwelling  &  garage. 

Owner — ^John   C.  Evans,  Jr. 

Architect— None.  „    „„     „  ^ 

Contractor — W.     M.     Holton,  2106     9th 

Ave.,  Oakland.  $4500 


(3913)  N  MESABA  AVE.  65  W  64th 
Ave.,  Oakland.  1-story  5-room 
dwelling.  ,     . 

Owner— E.  L.  Williams,  3387  64th  Ave., 
Oakland.  -„„„„ 

Architect — None.  $3000 


READING  ROOM 

(3914)  NW  COR.  FORTY-FIRST  AND 
Gilbert  Sts.,  Oakland.  1-story  read- 
ing room. 

Owner — Sixth  Church  of  Christ  Scien- 
tist, 41st  and  Gilbert  Sts.,  Oakland 

Architect — None.  _    „     ^ 

Contractor — F.  W.  Maurice,  505  East 
22nd   St.,    Oakland.  $3350 


STORAGE    SHED  „     „ 

(3915)      SW    COR.  TWENTY-FIRST    & 

Adeline  Sts.,  Oakland.  1-story  steel 

storage  shed. 

Owner — East  Bay  Water   Co.,   512   16th 

iSt.,  Oakland. 

Architect — None.  $7500 


LAUNDRY  ,,   , 

(3916)  S  SIXTY-FIFTH  ST.  90  E  Val- 
lejo  St.,  Oakland.  1-story  brick 
laundry. 

Owner — Joe  Betmon,  5932  San  Pablo 
Ave.,    Oakland. 

Architect — None. 

Contractor — N.  Gaubert,  4735  Brook- 
dale  Ave.,  Oakland.  $5000 


ALTERATIONS  ,„,    „   ^, 

(3917)  N   TWELFTH   ST.    125    W   Clay 
St.,    Oakland.    Alterations. 

Owner — Oakland  Orpheum  Co.,  572  12th 

St.,  Oakland. 
Architect — None. 
Contractor — MacDonald     &     Kahn,     40.o 

Tapscott  Bldg.,  Oakland.  $1500 

DWELLING 

(3918)  N  E  STREET  300  W  9Sth  Ave., 
Oakland.    1-story    4-room   dwelling. 

Owner — I.    Beroggi,    9612   E,    Oakland. 
Architect — None. 

Contractor — J.   H.   Pickrell,   696   Nevada 
St.,  Oakland.  $3000 


DWELLING 

(3920)      NO.     1161       MARTINEZ       AVE., 

Berkeley.     Dwelling, 
(nvner — J.    R.    Herman,    2350    Ellsworth 

St.,  Berkeley. 
Designer — J.    R.    Herman. 
Contractor  —  H.    Pierson,    1211    Keeler 

Ave.,  Berkeley.  $3000 


ST., 


DWELLING 

(3921)      NO.    1337      CALIFORNIA 

Berkeley.     Dwelling. 
Owner — P.  E.  Marquis,     2045     Shattuck 

Ave.,  Berkeley. 
Designer — P.  E.  Marquis,  2045  Shattuck 

Ave.,  Berkeley.  $3000 


CURTIS,      Berkeley. 
Fierria,    365    Willow    St., 


DWELLING 
(3922)      NO.    1 

Dwelling. 
Owner    —    F. 

Oakland. 
Designer — Ray    Connor,     2848    Hopkins 

St.,   Oakland. 
Conlractor — Rov   Connor,   2848   Hopkins 

St.,   Oakland.  $2900 


FLATS  &   STORES 

(3923)      W  BROADWAY  110  N  41st  St., 

Oakland.    2-story   8-room   Hats  and 

stores. 
Owner  —   A.   C.   Kleppinger,    40th   and 

Broadway,  Oakland. 
Archtiect — None. 
Contractor  —   Hansen,    Robertson    and 

Zumwaldt,     4145     Bdwy.,    Oakland. 
$10,000 


DWELLING 

(3924)      1540  FIFTY-SECOND  AVENUE 

Oakland.   1-story   6-room   dwelling. 
Owner — John  Castanho,  1628  51st  Ave., 

Oakland. 
Architect — None. 
Contractor — C.    A.    Cushman,    1675    85th 

Ave.,  Oakland.  $4500 


DWELLING 

(392.1)  6126  OCEAN  VIEW  DRIVE, 
Oakland.    2-story    9-roora   dwelling. 

Owner — W.  H.  Plcard,  477  Hardy,  Oak- 
land. 

Architect — None. 

Contractor  —  E.  T.  Henderson.  5744 
Keith    Ave.,    Oakland.  $10,000 

DWELLING 

(3926)      519  KENMORE  AVE.,  Oakland. 

1-storv   6-room  dwelling. 
Owner  —  Campau-Hall  Building  Corp., 

5723    College    Ave.,    Oakland. 
Architect — None.  $5500 


DWELLING 

(3927)      5816  EAST  SEVENTEENTH  ST 

Oakland.    1-story    4-room    dwelling 

and  garage. 
Owner— Hill  &  Walters,    1600  High  St., 

Oakland.  ,„„-„ 

Architect — None.  $2750 


The  San  Francisco  Savings  and  Loan  Society 

savings     ^^'^^  '^"^  francisco  bank)  ^^^^^^^ 

INCORPORATED  FEBRUARY  10th,  1858. 

One  of  the  Oldest  Banks  in  California, 

the  Assets  of  which  have  never  been  increased 

by  mergers  or  consolidations  with  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  SOth,  1924 

Assets  $93,198,226.96 

Capital,  Reserve  and  Contingent  Funds 3,900,000.00 

Employees'  Pension  Fund 446,024.41 

MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  DISTRICTT  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH •,;,"^'?!'*  ''"A^''''"'  ^ni^m 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  bt. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (4J4)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


Saturday,  August  2,  1924 


BUILDING    AND    ENGINEERING    NEWS 
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DWELLINGS  _„ 

(3928)      6324    &    5318    NOUMANDIE   ST., 

Oakland.    I-story    6-room    dwelling 

and   1-story   6-roora   dwelling     and 

garaees. 
Owner— K.  A.  Johanson,  2429  13th  Ave., 

Oakland.  „ 

Architect— None.  $3150  &  »3750 


Owner  —  Scott   &   Sayer,    5901    College 

Ave.,   Oakland. 
Architect — None. 
Contractor— J.    W.    Mogk,    4411    I'ampas 

Ave.,  Oakland.  $6000 


ALTERATIONS    &    ADDITION 

(392»)      362    THIRTY-FIFTH    STREET, 

Oakland.    Alterations   and   addition. 
Owner— Minnie    Perkins,    362    36th    St., 

Oakland. 
Architect — None. 
Contractor — H.  L.  Hayden,  351  12th  St., 

Oakland.  $1000 


DWELLING 

(3930)  E  ADELL  COURT  72  N  Mon- 
tana St.,  Oakland.  1-story  4-room 
dwelling. 

Owner  —  Chas.  Ungarettl  &  Son,  1393 
18th   St..  Oakland. 

Architect — None.  $3000 


DWELLING 

(3931)      S  NICHOL  AVE.  90  E  Dellvlew 

Ave..  Oakland.  1-story  5-room  dwlg 
Owner — Ora    May    Altnaan,     1641     46th 

Ave..  Oakland. 
Architect — None. 
Contractor   —   Clay    Altman,    1641    46th 

Ave.,    Oakland.  $2500 


ADDITION  „    ^, 

(3932)  SW  COR  SAN  PABLO  &  STAN- 
ford  Aves.,  Oakland.  2-story  addi- 
tion. 

Owner— F.  H.  Tick,  300  8th  St.,  Oak- 
land. 

Architect  —  L.  F.  Hyde,  372  Hanover 
Way,  Oakland.  $11,000 


DWELLING 

(3933)      NE    COR.    KENWYN   RD.    AND 

McKlnley   St..    Oakland.    1-story    6- 

room  dwelling.  > 

Owner— Fred    T.    Wood,    417    15th    St., 

Oakland. 
Architect — None. 
Contrajctor — ^Brown-Williams    &    Was- 

tell,    601   American   Bank   Building, 

Oakland.  $8000 


APARTMENTS 

(3934)  SW  COR.  FIFTY-THIRD  AND 
Genoa  Sts.,  Oakland.  2-story  12- 
room  apartments. 

Owner — Adolph  Peterson,  855  53rd  St., 
Oakland. 

Architect — None. 

Contractor — S.  G.  Johnson,  4652  Do- 
lores Ave.,  Oakland.  $11,000 


GARAGE 

(3935)  1676-78  SEVENTH  ST.,  Oak- 
land.  1-story   concrete   tile   garage. 

Owner  —  W.  M.  Fakroy,  1666  7th  St., 
Oakland. 

Architect — None. 

Contractor  —  Nettles  &  Randolph,  804 
Filbert  St.,   Oakland.  $2800 


ADDITION 

(3936)      N  TRENOR  ST.   30  E  Seminary 

Ave.,   Oakland.   Addition. 
Owner — M.    Wronski,    5S19    Trenor    St., 

Oakland. 
Architect — None.  $1500 


ALTERATIONS 

(3937)  1614  THIRTEENTH  AVENUE, 
Oakland.   Alterations. 

Owner — J.  Canelis,  1614  13th  Ave.,  Oak- 
land. I 

Architect — None. 

Contractor — ^Downie  %  Grandmer,  437 
East  16th  St.,  Oakland.  $3000 

DWELLING 

(3938)  E  McINTYRE  ST.  265  S  108th 
Ave.,   Oakland.   1-story   5-rm   dwlg. 

Owner — Cummins  &  White,  Cor  Durant 

and  E-14th   St.,  Oakland. 
Architect— None.  $37o0 


OFFICE  &  SHED 

(3939)      2754   EAST  FOURTEENTH  ST., 

Oakland.  2-story  office  and  shed. 
Owner  —   Forster   Lumber   &   Mill   Co., 

2574   East  14th  St.,  Oakland. 
Architect — None.  $1000 


DWELLING 

(3942)      LOT  135  FOREST  HILL  PARK, 

Oakland.    1-story    4-room   dwelling. 
Owner — Wickham  Havens,  Inc.,  15th  & 

Franklin    Sts.,    Oakland. 
Architect — None. 
Contractor — Theo.   Victors   ,818   Lincoln 

Ave.,  Alameda.  $2500 


DWELLING 

(3941)      W    PRESSLET    WAY,      300      S 

Chabot  Rd.,  Oakland.  1-story  6-rm. 

dwelling. 


DWELLING 

(3940)      S  HALLIDAY  AVE.  440  E  73rd 

Ave.,  Oakland.  1-story  4-room  dwlg 

and    garage. 
Owner — Fred  Baumann,  2000  45th  Ave., 

Oaklamd.  .„„„J 

Architect — None.  $2900 


DWELLING 

(3943)  BEG.  AT  A  PT.  IN  CENTER 
line  of  county  road  bet.  Hayward 
and  Russell  station  known  as 
County  Road  No.  1009,  dist.  W 
608.68  ft.  from  the  common  cor.  to 
plots  X  and  \V  of  the  So.  M;  of  the 
Soto  Rancho,  thence  SW  83  tl.  NW 
840.14  ft.  NE  83  ft.  SE  844.14  ft.  to 
pt.  of  beginning.  General  construc- 
tion   5-room    plastered  dwelling. 

Owner — Henry  Schroeder  and  Christina 
Schroeder,    Eden    Twp. 

Architect — Jos.  Flittner,  1700  35th  Ave., 
Oakland. 

Contractor  —  Jos.  Flittner,  1700  35th 
Ave.,  Oakland. 

Filed  July  29,  1924.  Dated  July  28,  1924 

When    frame    is    up    $985 

When    first    coat    plaster    is    on..    985 

When   completed    9r5 

Usual    35    days    985 

TOTAL   COST,    $3940 

Bond,  sureties,  none.     Forfeit,  $1.00  per 

dav.       Limit,     90     working     days     from 

July  30,    1924.      Plans  and  .specifications 

filed. 


APARTMENTS 

(3844)  NW     COR.     OP     BRUSH     AND 

12lh  Sts.,  Oakland.  General  con- 
struction 3-story  brick  apartment 
bldg. 

Owner — Hart  H.  North  and  E.  M.  North, 
2414    Prospect   St.,   Berkeley. 

Architect — Julia  Morgan,  Merchants  Ex- 
change  Bldg.,  S.  F. 

Contractor — Roscoe    W.    Littlefield,    357 
12th,  Oakland. 

Filed  July  29,  1924.  Dated  July  22,  1924. 
Of    labor   and    mate.rials    incorpo- 
rated     75% 

Usual   35  days    25% 

TOTAL    COST,    $84,018. 

Bond,      sureties,      forfeit,      none.      Limit 

without  delay.   Plans  and  specifications 

filed. 


DWELLING 

(3945)  1038  SHATTUCK  AVE.,  Berke- 
ley.   Dwelling. 

Owner — R.  S.  Martin,  Bonita  Avenue, 
Berkeley. 

Designer  &  Contractor — R.  R.  Bixley. 
24471/4   Webster  St.,  Berkeley.  $8000 


DWELLING 

(3946)      1625    SACRAMENTO    ST.,    Ber- 
keley.   Dwelling. 

Owner,    Designer    &    Contractor — John 
Wishart,   1074   62nd   St.,   Oakland. 

$3S00 


DWELLING 

(3947)      1839    VIRGINIA    ST.,    Berkeley. 

Dwelling. 
Owner — W.   G.   May,    1817   Hearst   Ave., 

Berkeley.  

Designer  &  Contractor — May  Bros,  1817 

Hearst    Ave.,    Berkeley.  $4000 


DWELLING 

(34,")l)      2940    ASHBY    AVE.,    Berkeley. 

Dwelling. 
Owner,    Designer   &    Contractor — J.   W. 

Brazier,  1912  Blake  St.,  Berkeley. 

$4500 


DWELLING 

(3948)  638  PERALTA  AVE.,  Berkeley. 
Dwelling. 

Owner — G.  M.  Ralston  1802  Le  Roy  Ave 

Berkeley. 
Architect — F.   W.   Anderson,   Telegraph 

Ave..   Oakland. 
Contractor— M.  J.  Ralston,  1802  Le  Roy 

Ave.,    Berkeley.  $3800 

DWELLING 

(3949)  1704     SOLAN    AVE.,    Berkeley. 
Dwelling. 

Owner — Elizabeth    Woods,    1704    Solano 

Ave.,  Berkeley. 
Architect— W.    C.    Bartges,    2114    Shat- 

tuck    Ave.,    Berkeley. 
Contractor— A.    S.    Woods,    1704    Solano 

Ave.,    Berkeley.  $4000 


DWELLING  ,     , 

(3450)  939  FRESNO  AVE.,  Berkeley. 
Dwelling. 

Owner  - —  E.  R.  Hawkinson,  3117  Col- 
lege   Ave.,    Berkeley    . 

Architect— E.   W.   Hyde,   3384  Arkansas 

St.,   Oakland.  $5000 


DWELLING 

(3952)  360  STATEN  AVE.,  Oakland. 
1-story   5-room  dwelling. 

Owner — C.    A.    DePeuy,    Dalzlel    Bldg., 

Oakland. 
A  rch  itect — None. 
Contractor — John   Whalen,    407    Federal 

Bldg.,  Oakland.  $5000 

APARTMENTS 

(3953)  SE  THIRTY-EIGHTH  ST.  120 
B  Bruce  St.,  Oakland.  2-story  16- 
room  apartments  and  garage. 

Owner — S.  G.  McDonough,  1426  Frank- 
lin  St.,    Oakland. 

Architect — None. 

Contractor  —  Harry  C.  Knight,  1426 
Franklin   St.,   Oakland.  $17,000 


DWELLING 

(3954)      2466     SIXTY-SEVENTH     AVE., 

Oakland.    2-story    7-room    dwelling 

and   garage. 
Owner — A.    R.    Lapham,    6311   Geary   St., 

San   Francisco. 
Architect— None. 
Contractor — R.    E.    Lapham,     2451     61st 

Ave.,    Oakland.  $5750 


DWELLING 

(3955)  E  ONE  HUNDRED  SIXTH  AVE 
350  N  Foothill  Blvd.,  Oakland.  1- 
storv  5-room  dwelling  and  garage. 

Owner — McAnulty  Brothers,  106th  Ave 
and    Foothill    Blvd.,    Oakland. 

Architect — None.  $3250 


DWELLING 

(3956)  N  LaVERNE  AVE.  120  W  Foot- 
hill Blvd.,  Oakland.  1-story  5-room 
dwelling  and   garage. 

Owner — D.  Unternohrer,  5233  Foothill 
Blvd.,  Oakland. 

A  rchitect — Non». 

Contractor — Bell  &  Evans,  3582  Fruit- 
vale  Ave.,  Oakland.  $4625 


STOREiS 

(3957)      N     E-FOURTEENTH     ST.     No. 

9300,    Oakland.    1  ¥2 -story    stores. 
Owner — A.    Dutro,    9304    East    14th    St., 

Oakland. 
Architect — None. 
Contractor — L.  E.  Van  Ness,   4920  Park 

Blvd.,   Oakland.  $2000 


DWELLING 

(3958)  N  FLEMING  AVE  477  E  Court- 
land  Ave.,  Oakland.  1-story  6-room 
dwelling   and   garage. 

Owner — Geo.  B.  Davis,  3283  Hyde  Street 
Oakland. 

Architect— None.  $4300 


(3959)  N  E-TWE.\'TY-SEVENTH  ST.  50 
W  Peralta  Ave.,  Oakland.  1-story  4 
room    dwelling. 

Owner  —  S.  A.  Warner,  850  Cleveland 
Ave.,   Oakland. 

Architect — None.  $2000 


DWELLING 

(3960)      NW    COR.    PERALTA    AVE    & 

E  27th  St.,  Oakland.  1-story  4-room 

dwelling. 
Owner — S.    A.    Warner,    850    Cleveland 

Ave.,  Oakland. 
Architect — None.  $2000 


DWELLING 

(3961)  N  TRESTLE  GLEN  RD.  90  E 
Sunnyhill  Rd.,  Oakland.  1-story  5- 
roora  dwelling. 

Owner — Morgensen  Bros.,  5664  Broad- 
way,  Oakland. 

Architect — None.  $5000 


ADDITION 

(3962)      5475  COLLEGE  AVE.,  Oakland. 

Addition. 
Owner — Max   Reed,    5475    College   Ave., 

Oakland. 
Architect — None. 
Contractor    — ■    Morgensen    Bros.,    5664 

Broadway,  Oakland.  $6000 


ALTERATIONS 

(3963)  1^57  SEVENTH  ST.,  Oakland. 
Alterations   and   additions. 

Owner— Joe  Curad,  1657  7th  St.,  Oak- 
land. 

Architect — None. 

Contractor — J.  J.  Hauri,  822  56th  St., 
Oakland.  $3300 

DWELLING   &    STORE 

(3964)  W  SEVENTY-THIRD  AVE.  105 
N  Bissell  St.,  Oakland.  1-story  3- 
room  dwelling  and  store. 
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Owner-Ro.a  E.  London,  1917  73rd  Ave  I-^,,C^E  ^^^f]?  ^S^ctrn'^ru^TflS^  IZ'^J'S'^Tr^'o^ru^  'a'nX  W^l  A^ 

Arc.^fe'^cefione.                        ,,,„    3.   ^   „  ^-g'  IL^^ISL^-^  A^f  TJ  f^I  Ll^/e  ^r.^^^M^'l^n^t^o^  g/B^klo^u^- 

Contractor— Wm.    C.    Post,    7216    BisseU  N    line    of    Excelsior    Ave,    ais\^  ^^g  ,   ^^    ju,y   ,0,  :924 

v^uinia^                                                          S1500  E    of    Bruce    St    thence    Ji,  ^8    -^    »u  t  .,,,    00      looj      i  r>T    j!>      RT  nfK     3« 

bt.,    Oakiana.                                    f  „     „   „  „„   .        ^     £   j,gg    Oakland.  July    28,    1924 — LOT    4^,    i^i^ui_k_    jd, 

■  T     r    Fish  to  whom  it  may  concern  Amended   Map   of   Fairmount   Park. 

DWELLING                 ^    ^^     ^_   ^^   „^,,^^  L.  C.  Fish  to  wnora        may  i.  Berkeley.      Mabel    M.    Bramlage    to 

v3965)      N   HOPKINS   ST.    250   W   Bruce  ;■•  oi"  ■Vq97  '  V  n'-f' 9Q  PTK  2  Thdus-  M    J    Ralston   July  28,  1924 

St.,   Oakland.   1-story   6-room  dwlg.  J"ly  25    1924-LOT  29  BLK  2  Thous  M.  ■'i^^^^^^^^^.^    j^^-^    2054    UNI- 

Owner— A.    Feige,    6th    and    Alice    Sts.,  ?f,'Li°|''l„^7'^Varry    Smi'th     agt.  versity    Ave.,    Berkeley.        Fred    C. 

OB^i^^^rii.  J?,T-homU  may  concern.    July  20,  '24  Koerber   and    Henry   C.    Bischoff   to 

Architect— None  T,.lv    '5     19'4-LOT   3    BLK   S   Thous-  Berkeley  Bldg.  Co July  28    1924 

Contractor— L.  W.  Roth,  1340  East  38tn  J^^^    2o^J^9-4     1.UI    i^i.^   s  ^       1924— LOTS  9    AND   10   BLK 

St.,    Oakland    ■                                   jeOO"  \"%°fo/d   by  J.'  SfrVy   Smith,   agt.  li,    Map    No.    2,    Highland    Terrace 

^TTTTT^TNin          fo  wh o  m i t  may  concer h .  .  Ju ly  1 8 ,  ' 2 4  Tract,    Oakland.      E    L    Ormsby    by 

f'fVfifif    LOT  "0  AND  S  10   FT  OP  LOT  July    25     1^24-LOT    48    &    NE    %    OF  M    G    Kendall,    Agent    to    Calitorn.a 

'        10     Ril     c     Man    Resubdivision     of  Lot  49  Blk   L  Map  of  the  Hemphill  Builders    Co July    29     1924 

Elks    H    &    G    of  Ston    Park,    Oak  Tract,    Brooklyn   Twp.   W.    C    Allen  July    29,    1924-LOT    2o    BLK    4     East 

Two     All    work    for    2-story    frame  to  whom  it  may  concern .  .July  24    '24  Lawn  Tract,  Oakland.     W  E  Murlin 

building  Julv  25,  1924— LOT  4  BLK  37  Amend-  by    C    A    Shipman,    Agent    to    whom 

buiiaing^                     Pnlleen  Kleppin-  pH   Man  of  Fairmont  Park.  Albany,  it   may  concern July   29,   1924 

°"'"|e7«t''h   and   Broadway"   oiwaiTd.  l1ame^a°  crR.   T.   Hanlori   to   An-  July    ^-^.  ^^^f-^^^-^ ^^JX-rr-FOVKTM 

.      V,-.      .      M    NiirThr^s  rterson   &  Anderson July  21,    1924  Ave.,    Oakland.       Paul    Louis    Kick 

roStractoT-  Hansen,   Robertson      and  julv  Is    lf24-1512  SCENIC  AVENUE  to  whom  it  may  concern      July  29,  '24 

Zumwalt     4145    Broadway,    Oakland  Berkeley.  M.   R.,  Milton  C,  Everett  July   28,    1924-LOTS    11   AND    12   and 

Filed  J^ly  30    1924.  Dated  July  28,  1924  n,_     Elizabeth     and     William     Bur-  Ptn    Lots    oO    and    51    Map    College 

i?,    „o   ,,,?                                         S2614  cess    Dempster    to    S.    S.    Bertelsen  Tract,    Berkeley.      Rebecca    F    Roth 

?L\^prert^    :    .:::      2614  °                ^          .      ..    ..July    23,     1924  toFPMcKeon July  18,  1924 

Comoleted  and  accepted    2614  July  ■25.'     1924—2950     &     2952     HOP-  July  29,   1924— PTN  LOTS   23   AND   24 

ITsual  35   days 2614  kins  St.,  Oakland.  Andrew  Fleming  Oakland    Highland    Addn,    Oakland. 

usual  oo   u<tj.       -TOTAL  COST,  $10,456  and  John  Fleming  to  whom  it  may  Thomas   J    Fee      to    whom      it    may 

RnnrI    Forfeit    none:  Limit,  50  working  concern    July  24,  1924  concern July    2d^1924 

davs'  Plans    and    specifications    filed.  July     25,     1924— LOT    6    BLK    8    Map  July  29,   1924— PTN  LOTS  23  AND   24 

NOTF— Permit  reported  July  30,  1924  Lakemont,    Oakland.    C.    E.    Rice    to  Oakland  Highlands  Addn,  Oakland. 

xTn    "Qri  whom   it  may  concern.  .June  24,  1924  Thomas  J  Fee  to  whom  it  may  con- 

"^°-  ■'""•                . Julv  25,  1924— FOR  LOTS  2  &  3  BLK  cern July  25,   1924 

THFATRE  13  Map  Lakeshore  Highlands,  Oak-  July  29,  1924— 2966   DELAWARE  ST., 

(3i)67)      LOT    '5    AND    POR    OF    LOTS  j^nd    August  F.  Grassman  to  whom  Oakland.      Thomas   J   Fee   to   whom 

21  24  26  28  29  &  30  Map  of  Madison  it    may    concern July    21,    1924  it  may  concern July  25,  1924 

siuare    Elrahurst,  Alameda  County  jujy    25,     1924—4214     4216     4218     4220  juiy     29,     1924—633    FORTIETH    ST., 

Lathing-    plastering,  staff  work  for  4992      Broadway,      Oakland.      Myer  Oakland.      Elizabeth    M    Power    to 

theatre   building.  Elgarten    to    A.    Ortzow..July   24,     24  whom   it   may  concern.  .July   26,    1924 

Owner— Junior  Monarch  Hay  Press  Co.  juiy  25,   1924— LOT  37   &  SE  121,4    Oi  julv  29,  1924— N  BOND  50  W  Fairfax 

701   Parrot.  Ban  Leandro.  Lot    3S    Blk    8    Map    Everett    Tract  Ave.,    Oakland.      Joseph    Donlan    to 

Architect — A     W.    Cornelius,   Merchants  gj^    Brooklyn  Twp.  Hattie  A.  Pitka  whom  it  may  concern.  .  .July  20.  1924 

Natl    Bank  Bldg.,  San  Francisco.  ^q  whom   it  may  concern July   29,   1924 — LOT   10  BLK  "E"  Map 

Contractor — A.    F.    Page,    732    Mandana  July   25,   1924  Lakewood      Park.      Piedmont.         A 

Blvd.,  Oakland.                            „,     ,,„,  July    25,    1924— LOT    2    MAP    OCEAN  Grevstad  and  J  H  Norlen  to  whom 

Filed  July  29,   1924.  Dated  July  24,  1924  view  Heights,  Oakland.  F  H  Meyer  j^  jnay  concern June  21,  1924 

Pay  roil   advanced   weekly.  to   H.   C.   Pfrang July  23.   1924                          ^ 

Balance  paid  usual  35  days  july  24,   1924— COM.  AT  A  POINT  ON  t  T-nwe  TPTT-PT* 

TOTAL  COST,  $7500  ^    y^„^    of    Bay    Avenue,    the    same  LIENS  FILED 

5oj,^   J — ■  Sureties,  J.  L.  Sweeney;  For-  being  W  corner  of  a  certain  piece  

feit    'none;    Limit,    50      working      days;  ^f    j^u^      heretofore      conveyed      by  ALAMEDA  COUNTY 

Plans  and  specifications  filed.  Robert    Simpson   to    Pacific    Reduc-  

♦ tion    Works    by    deed    recorded    in  Recorded                                              Amount 

COMPLETION  NOTICES  o^d^rof^iiale^rc^oVf ^^^^^^  '^l^^^'^^^^^t^^^l  rB!o?^iy^?^P 

210.2    SW     339.83     N\\  ^^^-l-'    ^J^  Henry   Cowell    Lime   &   Cement   Co. 

ALAMEDA   OOUNTV  409.|9^t^o^  ^^^d^ElectrVc^Co^'-f?-  G^o.  Y^  «/'"-''--  ^'^^^^  ^"^  «■  "Ife  25 

Recorded                                               Accepted  J.  Appel  (Alaska  Sheet  Metal  Wks)  jujy   23,    1924-W  FIFTH  AVE.    75   N 

TuTv    24     1924— POR.    LOTS    1    AND   2  ;  ' -.^^  i  o^' '  VnT  i «' mK  2^  Thius-  E-loth    St.,    Oakland.    O.    K.    Brown 

?kct^baa^nd°^Tr 'w^ldrr^"?^hl  '''lla%iV:^l-^Z^'^'iX'ol^^n.  (Hoosier   Store)    vs   Martin   Manta 

?o"'wilde%'^  Wilhr.'^  .  .  .  .July   24,^924  T«^,.GR  Heath  to  G  R  H-th  and  Im         .  •  ^^i^  LOT  -106    &    PTN*  105 

July  24,  1924— POR.  LOT  9,  BLK.  16  ,,,'il.H,}^  *',"„f4:iV  '  59  Vo  'lOT  No  45  Blk  20  Amended  Map  of  Havens- 
Map  Resub.  of  a  portion  of  Broad-  July  26,  1924— N  59.uO  LUi  ixo^^^  ,  ^^  Sunset  Lumber  Co. 
moir,  Oakland.     Cummins  &  White  Map    of    >^  I^^^^h    Paik,    Oakland  vs  R.  V.   Madsen  &   Jessie  H.  Mad- 

?i  Oakland  Home  Builders  Co     Inc  Elmer    W     West    to    ^^hom    it    may  j^^    ^^^^^ jS^O^g, 

...    July    21,    1924  concern ^-^  ■,  ,  „  ^     S'    ,,             ThW    !>■?     1924 LOT    12    BLK    6    MAP 

July-24VlV2-4-N6.    2i    ANd'32    RIO  J^l>^26    1924-SW   %  LOT  142  and  aU  ^^^^    'Lkemont      Oakland"^    Robert 

Vista    Ave.,    Oakland.      W.    R.    Tay-  Lo^'^.^Vt'  91    'Hsveitcourt          J       F  Howden   Jr.   —  J.    Watson   Howden 

lor    bv    M.     G.    Kendall,     agent,     to  149    Blk    21,    Ha\enscourt.         J     j;  as  Robt  vs  D    C    Estes $100.50 

calif  ^Builders   Co.    •■  ^  ■ -J^l^   22,^24  Pallerson   to  whom   't  may  concern  as  R%-24-POk  OF  PLOT  NO    51 

July    24,    1924—1520    AND    1522    37TH  ,,  u/ Vc" '  i  99^  '  RFC  '  AT  ■ixTERSEC-  Kellerberger's  Map  of  the  Ranchos 

Ave.,  Oakland.     Mrs.  Clara  Bouter-  •'"'-5126.    1924— BEG    AT    INI LKb^L^  Vicente    and    Domingo    Peralta, 

ious   to  Frank  Boerner    ..July   24,   '24  tion  of   S\V  line  of  Castro   S=t.   with  Alameda   County.  James  H.  Laven- 

July    23,    1924  -  N    SIDE    CENTRAL  f,Z,,}'%   °i'i,fing  the "7  at  Cor  o!  son  and  Earle  G.  Alexander   (Alex- 

Ave.    60   W   of   Grand   St.,    Alameda.  Castro  St.  joining  the  - 1    at  cor  01  Lavenson       Electrical 

-^t^X^^'^^  I  p  :^^  ?eln-Ma?i^  1,aTes-^^A|  ;HYns|^^  K^so^n-Ro^r^re  g^c-^o.^f  27 

July"23,-1924-W-SI-DE    J^d's^"^  '^^t^^'^T^ iLtSrf^^^l  '"1?   ?|igl^irnTs"°Ja^fanY?.^"°§|d 

h^ln^c"L.?.f^^^at^s\.rffit  g^SnaTto^h^aVfe-rpie^^'r^;  ga\^'^F^^rucTs^co-^^B^^nd?rsrc°^^$ll6^6%7 

ski    to   Architects,    Morrow    &Gar-^^  ^^.^^,  .^.^.  -^^^--^^^  T^-^TfA.  f  July  ^l^^^.ll-^§^,J,J^^^   "S.  "^tl^ 

Ju\y    23     1924-W    SIDE    OP    GRAND  I'^'^'lrbold'^to'campau  HaU  °Bldg  son    and    P.  '  A     AnSerson"   (Nelson 

St.,  100  N  of  Central  Ave.,  Alameda.  F    Wambold    to    Campau-Hall    Bldg  Lumber   Co.)    vs.   Frederick   Dubov- 

Grand-Central  Builders  and  L.  Kal-  T,,?J''Vfi  ' 'i  994  ' 'no  ' '948  '  CHANNiNG  sky,      Villa    Site    and    Development 

iski    to   Architects   Morrow    &   Gar-  Ju^yJ6,     mi-NO.     9^8^CHANNING  Co!   and   Harry   Wessel.             $2^,7  75 

Ju7y"23,--1924-POR-L6Ts'l   2    3   &   4  Ygnacia    Campagna    to    John    Pass-  July    M,  ^  ^24   -^COM.^  AT^  A  JOINT 

Blk   5  Map  Solano  Avenue   Terrace.  anno    1  iiV  ■  ^'A  •  VnVvFNTURA  AV  of   Delger   of   20th    St.    thence   N    42 

''-!''''':.  ."-.  ."•.  .^^^.  ."  J^l/  2ri^924  ^"|;blV"^^i^'e?-.r^ri;?i^^^f  E^D  U     N^V?  93^61    ft.    SW    33  «3    ft     SE 

-•e^col^d   ^t€^  St^r?e^ts,   0^a°kS  -^y^f  f  24:i292e-  23RD;iv|.,|a|?^^  jug  V^riToT^rilLK  171  DaL^^^s^^ 

^.ele   Cordano   to    Gus^^a^-^^  ^^„Mar^i^  Nelson^^^^^K  ^^^c^^,   Berk^.      -Thoma.   F 

^^lln'%r'!!r^^V%^^^y\^Z:  -^;,2SriV24^526;SAN3RllN^f^  LTI  rPrLc^^co^^^tfiM"erri"c°." 

W'illiam    Shields    to    whom    it    may  Ave.,   Berkeley.     C.   H.    Fox   to    *  ox  anu    i=a.i    r                              $430.50 

l?felBt^?"&.  M^iJT^mt,  '«|SH|aF 

T„Tv     ^3   "l9™4-E    SIdS'  PRESSLET  July    28,    1924-BEG    AT    A    PT.    ON  Alfred  Peterson  vs  R   E  Burns 

Way    40    N    of    Shaffer    Ave,,    Oak-  SW  side  of  Foothill  Blvd.,  213  NW  $1819. ,  / 
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July  26.  1924— S  25  LOT  41  and  N  25 
Lul  40,  Map  of  Bayslde  Tract.  Oak- 
land. K  Ueoffrcy  Hangs  vs  U  K 
Hums     J.^.30.04 

July  25.  1924— E  SIDE  THIRD  AVE. 
about  120  N  of  E-14th  St..  Oakland. 
A.  F.  Page  vs  J.  B.  DonnoUy.  Ber- 
tha   M,    Donnolly    $1892.66 

July  25.  i;t24— TWELFTH  AND  OAK 
Sts..  Oakland.  Judson  Jlanufactur- 
InK  Cij.  vs  M.  F.  Smith.  Murch- 
Wllllams    Construction    Co. .  .$3753.03 

Julv  29.  1924  — LOTS  12.".  AND  126 
Blk  34  Slap  of  Havonsoourt,  Oak- 
land. Aronsi-n  Hanlwood  Floor,  Inc 
vs  M  Sullivan.  K  F  Robinson  and 
John    KnlUMd     $617.25 

July  29,  1924— LOT  8  BLK  17,  Daleys 
Scenic  Park,  Berkeley.  J  It  Hen- 
nessey vs  B  K  Bowron  and  San 
Francisco   Builders   Inc    $36 

July  29.  1924— NO.  1030  .\SHMONT 
Ave.,  Oakland.  H  L  Call  Lumber 
Co  vs  J  H  Woods  and  Angus, 
Chandler    and    Doyle $130.75 

July  29.  1924— LOT  12  BLK.  6.  Lake- 
mont    Tract,    Oakland,      i:    K    Smith 

(a.s  Smith  Co)   vs  (";  C  Est,.- $260 

♦ ' --■ 

RELEASE  OF  LIENS 

.VL.VMEDA    fOL'.VTV 

July  25.  l;i24 — LOTS  47,  48  AND  49 
Blk  IS,  Amended  Map  of  Sunset 
Terrace,  Oakland.  A  1  BiKley  and 
J  F  Walsh  (Bigley  &  Walsh)  to 
Narciso  Lucchese,  John  Doe,  Koch- 
ard  Roe.  Mary  Green  and  Black  & 
White    Co    $1355 

July  24,  1924  —  FOR.  LOT  20,  MAP 
Bellevue  Tract.  Alam.ila,  S.  .  J. 
Pearson.  J.  Laurence,  assignee  to 
Maude    iO.    Young    $lf6.20 

July  23,  1924— LOT  18  &  FOR  LOT  17 
in  Block  E  Map  Orland  Heights. 
Oakland.  E.  K.  Wood  Lumber  Co.  to 
R.    E.    Heur    $256.56 

July  23,  1924— LOT  IS  &  FOR  LOT  17 
Blk  E  Map  Orland  Heights,  Oak- 
land. A.  K.  Goodmanson  to  R.  A. 
Heuer     $123 


BUILD.ING    CONTRACTS 


SAN  MATEO  COUNTY 

SCHOOL  BLDGS 

MEDAVAY  ROAD  &  EL  CENTRO  AVE., 
Hillsborough.   All   work   for  altera- 
tions and  additions  to  school  bldgs. 
Owner — Hillsborough    Grammar    School 

District,  Hillsborough. 
Architect — Lewis  Hobart.  Crocker  Bldg 

San   Francisco. 
Contractor — Coast    Const.    Co.,    Crocker 

Kldg..  San  Francisco. 
Filrd  Julv  23,  1924.  Dated  June  30,  1924 

Roof    tiled     $4025 

Brown    coated    4025 

<_'onipleted    and    accepted    4025 

Usual    35    days    4025 

TOTAL  COST,  $16,100 
Bond.  $8050;  Sureties.  Aetna  Casualty 
Co.;  Forfeit,  none:  Limit,  none;  Plans 
and  specifications  filed. 


BUNGALOW  and   garage.   $4000;   Lot   2 
Blk   61   Hillside  Drive.  Burllngame; 
owner.   W.    L.   Brazelton. 
BUNGALOW   and   garage.   $4500;   Lot  7 
Blk  1  Mills  Ave.,  Burllngame;  own- 
er. P.  G.  Pederson,  1208  Palm  Ave., 
Burllngame. 
BUNGALOW   and   garage,   $4950;   Lot   2 
Blk   46   Drake     Ave.,     Burllngame: 
owner,     Wm.     A.     Rutherdale.     1129 
Bernal    Ave.,    Burllngame. 
BUNGALOW.    $4750;    Lot      25      Blk.      43 
Bernal,    Burllngame;      owner,      Mr. 
Horgan;  contractor,  Allen  &  Mora- 
han. 
ALTERATIONS    and    additions.    $9000; 
Lot  10  Blk  18  Ellsworth  &  St.  Inez, 
San  Mateo;  owner,  S.  M.  E.  Church; 
contractor,  Leadly  &  Wiseman,  207 
2nd  San  Mateo. 
BUNGALOW^  and  garage,   $7000;  Lot  35 
Blk   L   Palm   Ave.,   Hayward   Park. 
San   Mateo;   owner,   O.      J.     Brown, 
Homestead.   San  Mateo:  contractor, 
W.    J   .Croop,    1st  Ave.    Homestead. 
San  Mateo. 
BUNGALOW   and   garage.   $4500;   Lot   3 
Blk  D  12th  Ave..  San  Mateo:  owner 
H.  Meyer,   141  B  St.,  San  Mateo. 
BUNGALOW,  $4000;  Lot  11  1st  Ave  San 
Mateo;  owner,  D.  Robinson,  691  1st 
Ave..   San   Mateo:   contractor,   Mar- 
tin Matuich,  927  5th,  San  Mateo. 
RESIDENCE,   $7500:   Port  Lots   2S  &   29 
Glazenwood,  San  Mateo;  owner,  H. 
O.  Jenkins,  Glazenwood,  San  Mateo 
architect,    S.   A.    Born   &    Co.;    con- 
tractor. S.  A.  Born  &  Co. 
ERECT    unit    of      one    church,      $54,000; 
Cor.    Highway    and    Howard    Ave., 
Burllngame:    owner.      First     M.    E. 
Church   of   Burllngame;   contractor. 
Leadly    &     Wiseman,     207     2nd    St., 
San   Mateo. 
BUNGALOW,     one  and     one-half-story, 
$4750:   Lot   17   Blk    35,   Drake  Ave., 
Burllngame;    owner,    R.    W.    Hurst, 
V55   Grang  Rd..  Burllngame. 
BUNGALOW  and  garage,   $4000;  Lot  13 
Blk     8,  Laguna  Ave..     Burllngame: 
owner.  Mrs.  S.  W.  Root. 
BUNGALOW.    $10,000;    Lot    28    Hurling- 
ham.      San      Mateo      Park;      owner, 
Tawnley    Ball,    Oldfield;      architect. 
Ed  Sharpe,  60  Sansome.  San  Mateo: 
contractor.    Arthur   Dusenberry    446 
Hurlingham,  San  Mateo. 
ALTERATIONS  to  dwelling,   $1675;  Lot 
11    Blk    23    So.    C    St..    San      Mateo: 
owner.    Frank    Nosello,     123    So.    C 
St.,    San    Mateo;    contractor.    R.    E. 
Rrodrick,   413   Poplar  Ave.,  S.  M. 
DWELLING,     $6444;     Southerly    Lot    2S 
Harlingame   Ave.   San   Mateo;   own- 
er,  H.  J.  Brady  &  J.  J.  Barns;  con- 
tractor.   Arthur    Dusenberry,        446 
Hurlingham.    San    Mateo. 
RESIDENCE    2-story.     $1000;    Bayview 
Blvd.    south    of    3rd    Ave.,    San    Ma- 
teo:  owner.   S.  Mortino:   contractor. 
S.    Mortino. 


COMPLETION  NOTICES 


RESIDENCE 

LOT   :19    BLK      1,   Burllngame      Terrace, 

Burlingame.       All     work     for     one- 

slory  and  basement  frame  residence 

Owner— S.    I^.   Hawken,    812    Grange   St., 

Burlingame. 
Architect — None. 
(  ontractor^HT.   C.   Rencle,   728   South   E 

St..   San  Mateo. 
Filed  July  28,  '24.     Dated  July  22,  '24. 

Itoof  on    2n"'- 

Plastered    25% 

Completed    25% 

Usual   35  days 25  % 

TOTAL  COST,  $7128 
Bond.  none.  Limit,  90  working  days. 
Forfeit,  none.  Plans  and  specifications 
nitd. 


EUNG.A.LOW  and  garage,  $4750:  Lot  39 
Blk  59  Columbus  Ave..  Burlingame; 
owner.  Harry  C.  Yates. 

BUNG.A.LOW  and  garage.  $3500:  Dot  20 
B  k  47  Victoria  Road.  Burllngame: 
owner.  Mrs.  A.  H.  Hai-rington. 

BUNGALOW,  $5000;  Lot  6  Blk  4  Doug- 
Ins  Ave.,  Burlingame;  owner,  Paul- 
■np  Sparrow,  1133  Douglas  Ave.. 
Burlingame;  contractor.  J.  Hecken 
Remper,  108  Myrtle  Ave.,  Burlin- 
game. 

BUNGALOW  and  garage.  $4000;  Lot  3 
Blk  61  Hillside  Drive.  Burlingame; 
owner,   W.   L.   Brazelton. 


July  28,  1924— LOT  6  BLK  M  Hay- 
Ward  Park.  Annie  I'attisson  to  Ed 
Shaver    July    25,    1924 

July  28,  1924— LOT  110  &  111  SUB  2 
Wellesly  Park,  Redwood.  Otis  M. 
Carrington  to  Ben  C.  Zimmerman 
July     11,    1923 

July  29.  1924— LOT  12  BLK  11,  Bur- 
lingame Grove.  Burllngame.  Ing- 
v«rd  Sorensen  to  whom  it  may  con- 
cern     July  25,   1924 

^ 

LIENS  FILED 


S.\X    MATEO    COINTY 

Rpcnrrled  Acreiitod 

July  21.  1024— E  V2  LOT  33  RED- 
wood  City.  Florence  I.  Stafford  to 
Ben    Zimmerman July    9,    1924 

July  22.  1924— PORT  LOTS  11  &  12 
Elk  36.  Redwood  City.  Rose  Bal- 
c  mb  to  Palo  Alto  Construction 
Co     July   19,   1924 

July  24,  1924— LOT  8  BLK  23  OAK- 
Knoll  Manor  near  Redwood  City. 
Frank  M.  and  Edith  M.  Perkins  to 
George  L.  ICniverton  and  F.  C. 
Glenzen    July    24.    1924 

July  24.  1924— LOT  16  BLK  26  RED- 
vi^ood  Highlands.  W.  W.  Thompson 
.to   Harrv  W.   Arnold luly   17.  1924 

July  24.  1924— LOT  27  &  PORT  LOT 
26  Blk  8,  San  Carlos.  Almira  C. 
Christy   to  whom  it  may  concern.. 

Julv    23.    1924 

July  24.  1924— LOT  25  &  PORT  LOT 
26  Blk  S  San  Carlos  Park.  Almira 
C    Christy  to  whom  it  may  concern 

■ July   23.   1924 

July  28.  1924— LOT  29  &  40  FLOCK 
26    San    Bruno.    Joe    &    Cabrina    Di 

Rps  a   to  Norberg  &  Wic'clund 

July   19.    19£4 

Tu'lv  '-I's  '924— TOT  7  BTK  1 9  ""ED- 
wood  Highlands.  John  C.  Griffin  to 

1    ,,.      o     ^-  .11;.     fl      .   .       .   .  ''IP    ■     ■••'       T''M 

Julv  ■'?  1924— LOT  2  BLK  8  HIGH 
School  Park  Add.  So  S.tn  Fran- 
cisco.   Harvey    J.      and      Josephine 

Cla   ke    to    Crescent    Bldg.    Co 

July    19,    1924 


SAN   MATEO    COIjNTY 


Recorded                                               Amount 
Julv    23,    1924— PORT    LOT    225    SAN 
M'ateo  Park,  San  Mateo.  W.  C.  Palo- 
mountain  vs  Lewis  E.  W'hite,  Wal- 
ter   H.    Chase    $237.11 


BUILDING  CONTRACTS 


SANTA   CLARA  COUNTY 


COTTAGE,   5-room,   $6000;   Palm   Haven 

Ave..    San    Jose;    owner,    H.    Stern, 

611    S-lth    St.,    San    Jose;    contractor, 

W.    B.    Reese,    33rd   and    Shortridge 

St..    San   Jose. 
COTTAGE.     $1950:    No.     295    S-Twenty- 

third    St.,    San    Jose:    owner,    H.    S. 

Shaw,    Premises:    contractor,   W.    S. 

Gardner,  516  Gardner  St.,  San  Jose. 
COTTAGE,    6-room,    $4800:    Auzerais    & 

Illinois    Sts.,    San    Jose:    owner,    D. 

Domiano,    Premises:    contractor,    F. 

Savio.   44  N-River   St.,   San   Jose. 
COTTAGE,     5-room,     $4800;       4th       and 

Julian  Sts.,  San  Jose;  owner.  Hazel 

Brown,   Premises;  contractor,   Giles 

Adrian,    49    Lester   Ave.,    San   Jose. 
COTTAGE.    5-room    and    garage,    $1850; 

No.    648   Vine   St.,    San   Jose:   owner, 

Geo.    Kelly,    648    Orchard    St.,    San 

Jose. 
COTTAGE.    $1400;    Twenty-fourth    near 

St.  John  St.;  San  Jose;  owner,  T.  O. 

Ennis,    125    N-24th    St.,    San    Jose- 
STORE    and    residence,    $5000;    Willow 

and  Palm  Sts.,  San   Jose;  owner,  P. 

De  Maria:  contractor,  C.  I.  Carlson, 

4  Menker  Ave.,  San  Jose. 
COTTAGE.   5-room.   $3f00:   Clintonia  St. 

near  Riverside  St.,  San  Jose;  owner, 

F.    Schultz.      Premises;      contractor, 

E.  L.  Wolfe,   911  Clintonia  St.,   San 

Jose. 
COTTAGE,     6-room,     $6000;    First    near 

Taylor   St..    San   Jose:    owner,   F.   O. 

Nelson,   Premises;   contractor,  F.  C. 

Nelson,  Premises. 
COTTAGE.  5-room.  $6000;  No.  13th  and 

William    Sts..      San    Jose;      owner, 
Sims    &    Chapman,       390       Stockton 

Ave..  San  Jose. 
COTTAGE.  6-room,  $5000;  Thirteenth 
St..  near  William,  San  Jose;  owner, 
W'm.  M.  Lewis,  16th  and  San  Sal- 
vador Sts..  San  Jose. 
COTTAGE.  4-room.  $1975;  Twenty-first 
near  Julian.  San  Jose;  owner,  P.  G. 
Varney.  Premises. 


COMPLETION  NOTICES 


S.\NTA  CLARA  COUNTY 

Recorded  Accepted 

Julv  22.  1924— PTN  LOTS  40  AND  39 
Blk  1,  Burrell  Park  (R-13),  San 
Jose.  Walter  Altevogt  to  whom  it 
mav  concern July  22.  1924 

July  24,  1924— N  40  LOT  11,  La  Pa- 
loma  Tract,  San  Jose.  Lillian  de 
Havilland  to  whom  it  may  concern 
July   21,    1924 

July  24,  1924— LOTS  47,  48  AND  49 
Blk  88,  Palo  Alto.  R  W  Follmer 
to  whom  it  may  concern.. July  25,  "24 

July  24.  1924 — LOT  23  BLK  2,  Lincoln 
Residence  Park,  San  Jose.  E  R 
Cottle  to  whom  it  may  concern... 
Julv   24.    1924 

July  25.  1924 — LOT  13,  Washington 
Sub..  San  Jose.  Dan  Levin  to  W  O 
Furtwangler July    25.    1924 

Julv  25.  1924— LOT  3  Hanchett  Court. 
San  Jose.  B  J  Smith  to  whom  it 
mav    concern July    25,    1924 

July  25,  1924— LOT  9  BLK  70,  Naglee 
Park  Tract  No.  3,  San  Jose.  Mar- 
garet F  Hanks  to  whom  it  may 
"-^ncc-n Julv    24.    1924 

July  28,  1924— LOT  11  BLK  3, 
Alameda  Park.  San  Jose.  RoUie 
and  Mav  Williams  to  whom  i»  may 
concern July   28,    1924 


TVhitsell,    2900    C. 
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July  26,  1924— PORTION'  LOT  1  BLK 
14  E  San  Jose  Homestead  Assn. 
A.  M.  Elliott  to  -n-hora  it  may  con- 
cern     July    26,    1924 

Julv  26,  '24—1.01  7  BLK  C  BETHEL 
Subdivision.  Bert  O  Dolen  to  whoin 
it  may  concern    July  26,  ivn 

BUILDING  CONTRACTS 

SACRAME-iTO  COUNTY 

SE'^-nVEXTY^FIRST  AND  J  STS.,  Sac- 
ramento. All  work  for  alterations 
and  placing  new  foundation. 

Owner — JI.  E.  Brace. 

Architect— None. 

Contractor — J.  E.  Lunn,  2916  3ath  fat., 
Sacramento.  ^   ^   ,      ,n    .oj 

Filed  July  25,  '24.     Date^Ju^ly  U,  ^2^4.^^ 

Bond,  limit,  forfeit,  plans  and  specifica- 
tions, none. 

Eolp7^&^8^&  PTN  LOT  9  BLK  9   NO. 

Sac.  Sub.  9.  All  work  for  residence. 
Owner— Rt.    Rev.    P.    J.   Keane,    2030   M, 

Sacramento. 
Architect — None. 
Contractor — Wm. 

Sacramento. 
Payments   not   given.  

'  TOTAL    COST,    $— 

Bond,  Forfeit,  Limit,  Plans  and  specifi- 
cations,  none. 

DWELLING,  2-story,  and  garage,  $9000 
2740  Montgomery  Way,  Sacramen- 
to; owner,  W.  T.  Argall,  1229  H, 
Sacramento;  contractor,  C.  J.  Hop- 
kinson,  1318  25th,  Sacramento. 

DWELLING,  1-story,  and  garage,  $5o00 
641  35th,  Sacramento;  owner.  J.  a. 
%Veikel.  1110  X.  Sacramento;  con- 
tractor.   W.   B.   Ledue. 

DWELLING,  2-story,  and  garage,  Jll,- 
500-  1114  43rd  , Sacramento;  owner, 
Jacob  Gruhler,  1016  H  I,  Sacramen- 
to; contractor,  Herndon  &  Finni- 
gan,   1S14   17th,   Sacramento. 

DWELLING,  1-story  brick  and  garage, 
$9500;  1032  42nd,  Sacramento;  own- 
er, Walter  &  Louise  Parker,  1531 
K  Sacramento;  contractor,  Hern- 
don  &  Finnigan. 

DWELLING,  1-story  and  garage,  $3600 
852  41st  Sacramento;  owner,  Chas. 
Jennings,  1221  Dolores  Way,  Sac- 
ramento; contractor,  Jos.  McGuire 
&   Co..   Box   762   Sacramento. 

DWELLING,  frame,  and  garage,  $3000; 
owner,  V.  Calligari,  2309  V,  Sac- 
ramento. ,„„-„ 

REMODEL  lower  floor  for  flats,  $29o0; 
owner,  J.  Holland,  1317  X,  Sacra- 
mento; contractor,  R.  Benson,  1820 
V.  Sacramento. 

DWELLING.  2-story,  and  garage,  $16,- 
500;  1100  45th,  Sacramento;  owner, 
John  Claus,  Jr.;  contractor,  J.  A. 
Saunders.  ^^     „.^  .„ 

BUILDING.  1-sto.  brick,  $dOOO;  9o0-70 
38th.   Sacto;  owner,  J.  A.  Saunders. 

DWELLING,  1-story  5-room  and  ga- 
rage, $3950;  441  32nd,  Sacramento; 
owner,  F.  Hartz,  1911  2Sth,  Sacra- 
mento. 

DWELLING,  2-story  and  garage,  $12,- 
000;  1370  40th.  Sacramento;  owTier, 
W.  S.  Hart,  Harts  Lunch;  contrac- 
tor, "W.  L.  Chatterton,  1032  43rd, 
Sacramento. 

D"WELLING,  1-story  and  garage  $5500; 
260S  4th  Ave.,  Sacramento;  owner, 
G.  W.  McKay,  1925  10th,  Sacra- 
mento. 

PUBLIC  G.A.RAGE,  1-story  brick,  $6000 
223  M,  Sacramento;  owner,  Jose 
Paz,  1118  3rd,  Sacramento;  contrac- 
tor, J.  Vaspi,   416  N  Sacramento. 

DWELLING,  1-story  5-room  and  ga- 
rage, $4550;  700  34th,  Sacramento; 
owner,  Frank  P.  Williams.  4440 
San  Benito  Ave.,  Sacramento. 

DWELLING,  1-story  and  garage,  $4750 
701  Santa  Tnez  Way,  Sacramento; 
owner,  J.  E.  Sturt,  2009  J,  Sacra- 
mento;  contractor,   E.   R.   Beebe. 

STRUCTURE.  2-story  and  garage,  $11,- 
250;  2616  O,  Sacramento;  owner, 
J  J.  Eckmann,  1526  6th,  Sacramen- 
to; contractor,  T.  B.  Hunt,  2926  S, 
Sacramento.  

DWELLING,  1-story  and  garage,  $2950: 
1865  41st,  Sacramento;  owner,  S.  B. 
Overturf,    201S    10th,    Sacramento. 

DWELLING.  1-story  and  garage.  53000 
2225  I,  Sacramento;  owner,  Chas.  L. 
Berlby,  2S18  I,  Sacramento;  con- 
tractor, J.  W.  Hooper,  5126  14th 
Ave.,  Sacramento. 


BUILDING    AND    ENGINT:ERINCt    NEWS 


Saturday,  August  2,  1924 


DWELLING,  1-story.  $2500;  3616  40th 
Sacramento;  owner,  W.  Martin  3425 
43rd,   Sacramento  .„^.„ 

DWELLING,  l-story  and  garage  $3500 
2605  C,  Sacramento;  owner,  C. 
Swinson,   3224    D,   Sacramento. 

RAISE  DWELLING  and  install  flats 
and  remodel.  $4750;  owner,  Mrs.  J. 
Nisensohn,  2313  Q,  Sacto.;  con- 
tractor, J.  A.  Pausback,  1722  J, 
Sacramento. 

DWELLING,  one-story  and  basement 
and  garage,  $2500;  No.  1521  6th  St., 
Sacramento;  owner,  Joe  Balangich, 
516    N    and    O   Alley,    Sacramento. 

DWELLINGS  (2)  one-story  and  ga- 
rages, $2000  each:  No.  2965  and 
2961  Sacramento  Blvd.,  Sacramento; 
owner,  W.  T.  Foster,  3400  4th  Ave., 
Sacramento. 


COMPLETION  NOTICES 


SACRAMENTO  COINTY 


Recorded  Acceotea 

July  26,  1924— LOT  31  CAS.A.  LOMA 
Terr.  Eileen  Desmond  to  whom  it 
may  concern    July  1.  1924 

July  26,  1924— LOTS  175  &  7  CASA 
Loma  Terr.  Carroll  A.  Cook  to 
whom   it   mav  concern. .  .July  1,   1924 

Julv  26.  1924— B  V4  OF  N  H  LOT  5 
C-D-29-30.  Gertrude  Tonzi  to  whom 
it  may  concern July  1,   1924 

July  28,  1924— E  45  FT.  LOT  22. 
Cutter  Bros  Tct  No.  2,  Sacramento. 
E  M  Reagh  to  whom  it  may  con- 
cern  July   22.   1924 

July  23.  1924 — S  =4  LOTS  6.  7  &  8 
Q-R-10-11.  W.  P.  Fuller  &  Co.  to 
whom   it   mav  concern.  .July   21.   1924 

Julv  23,  1924 — LOTS  13  &  14  BLOCK 
Q  Highland  Park.  Agnes  M.  Ehert 
to  whom  it  may  concern. July  21,  '24 

Julv  24.  1924— LOT  15  AVERT  TCT. 
Charles  &  Mary  A.  Craig  to  whom 
it  may  concern    July  5,  1924 


LIENS  PILED 


S-1CRAMEXTO  COUNTY 

♦Recorded  Amuont 

July  25,  1924— LOT  3204  ELMHURST. 
Ralph  Francis  under  name  of 
Owners  Plumbing  &  Heating  Sup- 
ply Co.  vs  M.  S.  ■Waters $189 

Julv"  26.  1924— LOT  12  BLOCK  19 
Woodlake.  Tilden  Lumber  &  Mill 
Co.  vs  Gav  M.  Fish $14.50 

July  26,  1924— LOT  12  BLOCK  19 
Woodlake.  Sunset  Lumber  Co.  vs 
Gav  M.  Fish    $215.85 

July"2f.  1924— LOT  1116  W  &  K  Tct 
21,  Sacramento.  Sunset  Lumber  Co 
vs  P  A  and  .A.!ma  G  Bernhard.  .S1S9.45 

Julv  23,  1924 — W  40  FT  OF  E  90  FT 
of  N  155  of  Lot  17  Grangers  Hall 
Assn  Map.  Florin.  David  Hill  vs 
H..  L.  &  J.  Kato,  John  McNie  and 
G.    A.    Bertolucci     $528 

BUILDING  CONTKACTS 


S,4lNT.\    CLAR.4.    COl'NTY 

BUILDING 

.\LL   LOT    39,    except    SW    5    ft.    thereof 

Blk  5,  Palo  Alto.   All  work  for  one- 

storv  concrete  and  hollow  tile  bldg. 
Owner — "«'.   T.   and   Harriet  L.   Floyd. 
Architect    —    William    D.    Wasson,    120 

University  Ave.,  Palo  Alto. 
Contractor — G.    G.    Bertsche    and    B.    H. 

Briggs,  444  Emerson  St.,  Palo  Alto. 


PIERCE-BOSQUIT 

Abstract  &  Title  Cd 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


Filed  July  22,  '24.     Dated  July  21,  •24_. 

As   work   progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $6426 
Bond,  $3213.  Sureties,  Jno.  Dudfield  & 
W.  P.  Gray.  Limit,  60  days  from  July 
21,  1924.  Forfeit,  none.  Plans  and 
specifications  filed. 


BUILDING 

ALL   LOT    40,    except   SW    5    ft.    thereof 

Blk.    5,    Palo    Alto.      All    work    for 

one-story  concrete   and   hollow   tile 

building. 
Owner — Nellie    B.    Gardiner,    34    Lasuen 

Cmps..  Palo  Alto. 
Architect    —    William    D.    Wasson,    120 

University   Ave.,    Palo    Alto. 
Contractor — G.    G.    Bertsche    and    B.    H. 

Briggs,  444  Emerson  St..  Palo  Alto. 
Filed  July  22,  '24.     Dated  July  19,  '24. 

As   work  progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $7239 
Bond,  $3620.  Sureties,  Jno.  Dudfield  & 
W.  P.  Gray.  Limit,  60  days  from  July 
19,  1924.  Forfeit,  none.  Plans  and 
specifications  filed. 

OFFICE   BLDG. 

LOT    38    BLK    5,    Palo    Alto.      All    work 
for    two-story    concrete    store    and 
(itfice  building. 
Owner — William       D.       Wasson,       Cor. 

Gianda  and  Hamilton,   Palo  Alto. 
.Architect — None. 

Contractor — G.    G.    Bertsche    and    B.    H. 
Briggs,  444  Emerson  St.,  Palo  Alto. 
Filed  July  22,  '24.     Dated  July  19,  '24. 

As   work   progresses 75% 

Usual    35    days 25% 

TOT.Al,  COST,  $15,576 
Bond,  $7788.  Sureties.  Jno.  Dudfield  & 
W.  P.  Gray.  Limit,  90  days  Jrom  July 
19,  1924.  Forfeit,  none, 
specifications   filed. 


Plans     and 


ON       JULIAN       STREET       BETWEEN 
18th    and    19th    Sts.,    San    Jose.   All 
work  for  6-room  rustic  house. 
Owner — A.  B.  Hartwig,   12S  Pierce,  San 

Jose. 
Architect — None. 
Contractor  —  D.   H.   Main,   135   Hester, 

San   Jose. 
Filed  July  29,  1924.  Dated  July  18,  1924 

Frame    up     14 

Brown     coated     % 

Completed    and    accepted M 

Usual    35    days     % 

TOTAL  COST,  $4455 
Bond,  $2227.50;  Sureties,  E.  P.  Main  & 
A.  L.  Hubbard;  Forfeit,  none;  Limit,  65 
working  days;  Plans  and  specifications 
filed. 

BUILDING 

ON  HAMILTON  AVE  near  the  inter- 
section of  Hale  and  Hamilton  Ave., 
Palo  Alto.  All  work  for  two-story 
frame  building  and  one-story  ga- 
rage. 
Owner — G.  D.  Clark. 

Architect — Warren    Skillings,    515    Gar- 
den City  Bank  Bldg.,  San  Jose. 
Contractor — The  Minton   Co.,  Mt.   View. 
Filed  July  28,  '24.     Dated  July  26,  '24. 

Frame  enclosed    $3974.25 

Brown    coated     3974.25 

Building  completed 3974.25 

Usual    35    days 3974.25 

TOTAL  COST,  $15,897.00 
Bond,  $7948.50.  Sureties,  William  P. 
Wright  and  Margerie  Minton.  Limit, 
120  days  after  July  28.  1924.  Forfeit, 
none.      Plans   and   spe-cifications   filed. 

♦ 

COMPLETION  NOTICES 


SANTA  CLARA  COUNTY 

Recorded  Accepted 

Julv    29,    1924— LOT    17    BLOCK    118 

Crescent     Park.     C.     J.     and     F.     J. 

Lawrence  to  whom  it  may  concern 
July   28,   1924 


LIENS  FILED 


SANTA    CLARA    COUNTY 


Recorded 

Julv    28.    1924 — LOT 
Garden      Tract,      San 
Adoraddio    vs    Frank 

Julv    28,       1924 — LOT 


Amount 
3      Sanderson 
Jose.        R   V 

Saso $32 

Sanderson 


Garden  Tract,  San  Jose.  Sunset 
Lumber  Co  vs  G  Greco  and  Frank 
Saso     J165 


lurda 


AUfTUBt 


1924 
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I  Illy  i6.  1924— LOT  3  BLK  25  SEALS 
Addn.  I'alo  Alto.  Dudfleld  Lumber 
I'o.   VH    Pedro  J.   Lcmos    $537.63 

liilv  :!i.  1924— I>OT  9  10  BLOCK  3 
.Massol  Addn.  San  Jose.  John  D  Ne- 
voila.  Antonio  X'melll,  Adam  Con- 
lado  (doln».  business  as  Johir  DC  ■" 
Vedova  &  ("o.)  v*  Uoscoe  L.  Jen- 
nings.   Laura   V.   Jenjrings ♦291.72 

'^ 


BUILDING  CONTRACTS 


■'i«i;s\r»  coi  XTY 


RELEASE  OF  LIENS 

SVXTV    fl.AUjV    COr\TY' 


Recorded                                               Amounf 
July  :!.'>.   1924— NW  Vi  LOT  11  BLK  6, 
Chapman  &  Davis  Tract,  Sun  Jose. 
■Sterling    Lumber    Co     to    Honor    M 
Lanolot    $255.15 


DWKLLl.VC..  J4L'(li»;  No.  722  Uoo.srvelt 
St.,  Fresno;  ownor.  E.  Pearl  KUi- 
thoriie.  394  Sdri  Pablo  Ave.,  Fresno; 
contractor.  C.'  K.  MiUhollen,  1249 
Calavfias    St.,'  Fresno. 

ALTHKATKi.VS,  tSOOO;  No.  1104  Santa 
Clara  St.,  Fresno;  owner,  J.  H. 
Sihoidt.  V.  and  Santa  Clara  St., 
Fre.sno;  contractor,  Shnrb  &  Neads, 
583    McKinlej-   Ave..    Fresno. 

J'ACKING  BLDG.,  $18,000;  NE  Califor- 
nia &4i!a!^t  Avcs,  JFresno;  irwjier, 
•'  Malagti  Packing  CiCV  contractor;- J. 
A.  McCuUough,  925  Forthcamp, 
Fresno. 


BUILDING  CONTRACTS 

SAN    .lOAaUIN    COUNTY 


AUDITORIUM.  Civic,  $366,170;  Xo.  501 
N-Center  St.,  Stockton;  owner,  City 
of  Stockton;  contractor,  Frank 
Tucker,  321  N-Sieira  Nevada  St., 
Stockton. 

RESIDIONCE,  two-story  and  garage, 
■  $11000;  No.  155  V>'-Pine  St.,  Stock- 
ti'n;  owner,  C.  W.  Foster.  306  E- 
Tu.M-do  St.,  Stockton;  contractor, 
;  W.  J.  Scott,  36  N-Sultur  St.,  Stock- 
ton. 

DUPLi-'X  dwelling  and  double  garage, 
$4000;  No.  330  E-Arcadc  St.,  Stock- 
Ion:    owner,    B.    Uisso;    contractor, 

D.  Bugante. 

KEMODEL,  $4000;  No.  418-420  E-Lind- 
say  S;.,  Stockton;  owner,  Mrs.  E.  R. 
Burr;  contractor,  D.  C.  filoore,  1161 
N-l'ilgrim   SC,   Stockton. 

DWELLING  and  garage,  $3000;  820 
East  Oak,  Stockton;  owner,  L.  Ba- 
cigalupi,  924  N  Van  Buren,  Stock- 
ton; contractor,  D.  Bugante. 

DWELLING  and  garage,  »74UU;  No.  leir. 
Argonne  Drive,  Stoc-kton:  owner. 
I  aymond  S.  Miller,  4:i2  E-JIarket._ 
St..  Stockton;  contractor,  T.  E. 
.i  WiIIiams;,n,  San  Juan  and  W-Park 
Ave.,    Stockton. 

DWELLING  and  garage,  $3500;  No.  745 
N-Baker    .St.,    Stockton:    owner,    F. 

E.  Montgomery:  contractor.  T.  E. 
Williamson,  San  Juan  and  W-Park 
Ave.,    Stockton. 

DWELLING  and  garage,  $4000:  No.  1730 

W-Park  St.,  Stockton;  owner.  T.  E. 

Wliliamson,  San  Juan  and  W-Park 

Ave.,    .Siocklon. 
DiWELLING  and  garage,  ?3000;  No.   804 

W-Flora  S.t.,  Stockton:  owner,  F.  K. 

■  Monlgomery;      contractor,       T.      E. 
'•     Williamson.   San  Juan  and  W-Park. 

■  Ave.,   Stockton. 


COMPLETION  NOTICES 


SAX  .i(i*aTi:v  roi  XTY 


Bemrded  Accepted 

July  24,  1924— LOT  6  BLOCK  14 
Ycscmite  Terrace.  Harold  A.  Aul- 
wurm  to  C.  Elves  Totten.July  21,  '24' 


COMPLETION  NOTICES 


FRESNO   COUNTY 


Accepted 


Recorded 

July    22.    1924— LOT  .18    BLK 

Gardens,    Fresno.      Harry    Stine    to 
whom  it  may  concern.  .    July  21.  1924 

July  22,  1924 — LOTS  23  AND  24  BLK 
2,  New  High  School  Addn,  Fresno, 
(^laude  E  Inman  to  whom  it  may 
concern July    21,    1924 

July  22,  1924— NO.  1024  FULTON  ST., 
Fresno.  Fisher  Glassford  Hardware 
Co  to  Howai-d  Dickey ..  .July  18,  1924 

July    26,    1924— LOTS    12    TO    16    BLK 

37,  ,   (Fresno).  Kamikawa  Bros, 

Jnc.to  Fisher  &  McNuIty.  .July  18,  '24 

July  29.  1924— REBDLY.  Reedley  Jt. 
Elementary  School  District  to  Elec- 
trical Constr  Co July  23,  1924 

July  23,  1924— LOTS  59  AND  60,  Van 
Ness  Heights,  Fresno.  Veldora  A 
McKnight  to  whom  it  may  concern 
,  . July   21,    1924 

July  25,  1924— LOTS  16,  17  AND  18 
Blk  1.  Kings  Orange  Manor,  Fres- 
no. V  R  Thoman  to  whom  it  may 
concern July  23,  1924 

July  25,  1924— LOT  22  E  20  ft.  Lot  23, 
Blk  14,  North  Park  Ter.,  Fresno. 
Wm  Ellos  to  whom  it  may  concern 
July   23.    1924 

July  30,  1924^LOT  8  BLK  2  HIGH- 
land  Park  Add,  Presno.  R.  O.  Dea- 
con to  S.  L.  Allen   July  26,  1924 

LOTS  14  15  16  BLK  68  F'RESNO. 
S  J  L  &  P  Co.  to  Tork-Cal  Con- 
struction   Co July   29.    1924 

July  30,  1924— REEDLEY.  Reedley 
.If.  El.  School  Dist.to  B.A.Newman 
Co. July  26,   1924 


Li:3NS  FILED 


FKFSNO    COUNTY 


July  26,  1924 — LOTS  49  AND  50  BLK 
2,  Allen  &  Binford  Tract,  Fresno. 
J  D  Halstead  Lumber  Co  vs  Jos  P 
Ismay   $56 

July  29,   1924 — LOTS  15  AND  16   BLK 

1,  German  Addn,  Fresno.  Maisler 
Bros.  Lumber  Co  vs  Alex  .Satler.  .$108 

July  24,    1924— LOTS  23  AND   24  BLK 

2,  .New  High  School  Addn,  Fresno. 
Koutt  Lumber  Co  vs  Claude  E  In- 
man      $4f0 

July    24,    1924 — LOT    18    BLK    2,    Blvd 
■  Garden.s,   Fresno.       Routt     Lumber 

Co    vs   Harry   Stine $538 

July  25,  1924 — LOT  8  N   '^   Lot  9,  Blk 

•   ■*,    Peters    Addn,    Fresno.      Maisler 

Bros  Lumber  Go  vs  H  Ohlenslager 

and  Fred   Locke $200 

July  25,  1924— LOT  9  BLK  56,  Sierra 
Add  No.  5,  Fresno.  Maisler  Bros 
Lumber  Co  vs  H  Thomer $35 


Kerorded  -  r  .Amount 

July  22.  1924 — E  '/o  OF  SW  14  OF  SW 
1,  of  Sec.  30,  15-21,  Fresno.  R  H 
rtevo"-!  vs  C  C  Warren  and  Alberta 
A    Bell $122 

July  26.  1924 — LOTS  39  AND  40  BLK 
1,    Dale   Add,    Fresno.      Le^wis   Elec 

Co   vs   P  A   Wolff  Bldg  Co  and  

"•a-onei-    $155 

.luly  26,  1924— LOTS  15  AND  16  BLK 
1.  German  Add.  Fresno.  Lewis 
IHccU'ic.Co  vs  P  A  Wolff  Bldg  Co 
,      and   Ale'^  Satler , $139 


BUILDING  CONTRACTS 


CONTRA  COSTA  COUNTY 


DWELLINGS  (2)  one-storv  frame, 
$3100  each;  NW  23rd  and  Dunn  Sts., 
Richmond;  owner.  The  Miner  Co., 
2234    Macdonald   Ave.,    Richmond. 

DWELLING,  one-story  frame,  $2200;  B 
3rd  St.,  bet.  Macdonald  and  Nevin 
Aves.,  Richmond;  owner,  Frank 
Bailey,  366  14th  St.,  Richmond;  con- 
tractor, C.  E.  Mintzer,  234  Ohio  St., 
Richmond. 

DWELLING,  1-story  frame,  $3800;  W 
19th  bet.  Barrett  and  Roosevelt. 
Richmond:  owner  ,W.  W.  Chapin, 
533  18th  Richmond:  contractor,  C. 
Oviraa,    2105    Roosevelt,    Richmond. 


DOOR     CONTROVERSY'     SETTLED 


The  clash  between  the  carpenters  and 
iron  workers  as  to  which  trade  should 
erect  metal  doors  on  the  new  Chamber 
of  Commerce  Building  in  Boston  ended 
recently  when  the  Supreme  Court  of 
Massachusetts  refused  to  set  aside  a 
decision  of  the  superior  court  awarding 
the  work  to  the  iron  workers.  A  strike 
was  called  on  the  building  by  the  car- 
penters when  the  subcontractors  re- 
fused to  give  this  work  to  them.  The 
dispute  was  taken  to  the  superior 
court  and  the  judge  decided  that  hang- 
ing of  doors  belonged  to  the  iron 
workers.  The  carpenters  entered  a  pro- 
test and  appealed  to  the  Supreme  Court. 
A  special  session  of  the  higher  court 
was  called  and  the  decision  sustained. 
Work  has  been  resumed  on  the  build- 
ing, which  was  nearly  completed  at  the 
time  the  strike  started. 


BOY    ARCHITECT 


LIVERPOOL,  England.  (By  N.  E.  A. 
Service): — Liverpool  Cathedral,  which 
will  be  the  largest  in  Great  Britain 
when  it  is  finished,  was  designed  by  a 
20-year-old  architect,  Gilbert  Scott.  His 
dpsigns  were  accepted  in  a  competition 
■.which  103   noted  architects   entered. 


ICarsnt  (UDtistntrttou  iRrpurts 

Issued  every,  business  day  of  the  year.  Fiirnl.-ilT-s 
advance  information  on  work  projected  and  contract.'- 
awarded  for  all  olnsses  of  buit'lng.  street,  sewer  and 
highway  projects,  bridges,  dams  ,ind  harbor  works, 
machinery,  etc.  Send  for  rains  in  your  territory,  ad- 
v'sine  class  of  work  in  which  you  are  interesfpd. 
SIS    MISSION    STREET  SAN     FRANCISCO 


1  Reinharl  Luin'oer  and  Planing  Mill  Company 

CEXERAL    I,U:iinEn    YARD 

'              r>rv    Kiln    Capucitv.    Ki    Mllion    F'^et    pfr    .Annini 

•'.    (;.-K'r:il     Vill     ti»"t     rnblnet     Mork.     «(<.<-k     I)oor«.     S:i«h 

1                                            Krnnies    nixi     MoiiIrtInir« 

.lERHOl.n    AVE.  &   VAR-VEVELn   AVE. 

Mission   901-902-903-904                                       San    Francisco 

Phone  Franklin    'UnO 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  IKANCIS'uO 


Member 
Insurance  Brokers  Exchange 
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GLASS 


A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  and  Inside  House  Paints 

Rubber  Cement  Floor  Paint 

Concreta 

Washable  Wall  Finish 

Pioneer  Shingle  Stains 

Porch  and  Step  Paint 

Deeoret  (Varnish  Stain) 

Silkenwhite  Enamel 

Fuller  Oil  Stains 

Factory  White  Enamtl 

Fullerwear  Spar  Varnish    (.for 

inside  and  outside) 
15  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror  Paint   and   Varnish 

Remover 
Pioneer  WTiite  Load 


Plate  Glass 
Window  Glass 
Ornamental  Glass 


Mirrors 


Beveling 

Polishing 

Silvering 


Estimates     furnished     on     request 

W.  p.  FULLER  &  CO. 


301  Mission  Street 


San  Francisco 


Phone  SUTTER  4400 


OAKLAND 
SACRAMENTO 
STOCKTON 
FRESNO 


LOS  ANGELES 
HOLLYWOOD 
PASADENA 
LONG   BEACH 


Fuller  Branches 

SAN    DIEGO 
SANTA  MONICA 
SAN  BERNARDINO 
SANTA  ANA 


PORTLAND 

BOISE 

WALLA    WALivA 

SALT  LAKE  CITY 


SEATTLE 
TACOMA 
SPOKANE 
YAKIMA 


U.  O.  VLILRAI^O    UVEIVmUKL  HUOrilAL  ILUiliUi^ 
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210  American  Bank  Building:,  S.  F. 
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Remixes  Concrete 

When  materials  have  passed  through  mixing  process 
once,  and  come  to  discharging  side  of  the  drum, 
the  reversed  discharge  chute  sprays  them  back  to 
the  charging  side  for  repeated  trips  through  the  5- 
action,  remixing  process.  This  spraying-showering 
action,  at  the  same  time  prevents  separation  of  aggre- 
gate according  to  size.  To  the  last  shovelful  of  every 
batch,  Koehring-mtxed  concrete  is  uniform,  re-mixed 
concrete — dominant  strength  concrete — and  to  every 
last  casting  and  bearing,  the  Koehring  is  the  heavy 
duty  mixer  of  trouble -proof,  long  service  life. 

Capacities 

Construction  Mixers:     10,  14.  21,  28  cu.  ft.  mixed  concrete. 

Write  for  Catalog  C  000. 
Pavers:     7,  10,  14,  21,  32  cu.  ft.  mixed  concrete.     Write  for 

Catalog  P  000. 
Dandie:    Light  mixer,  4  and  7  cu.  ft.  mixed  concrete;  power 

charging  skip,  or  low  charging  placfonru     Light  duty 

hoist.     Write  for  Catalog  D  000. 

KOEHRING    COMPANY 


MILWAU  KEE 


WISCONSI  N 


(l)  Blade  cuts  through  materials  with 
churning  action.  (2)  Blade  carries  ma- 
terials up,  spilling  down  again  against 
motion  of  drum.  (3)  Materials  hurled 
across  diameter  of  drum.  (4)  Materials 
elevated  to  drum  top  and  cascaded  down 
to  reversed  discharge  chute  which  (5), 
with  scattering,  spraying  action,  show- 
ers materials  back  to  charging  side  for 
repeated  trips  through  mixing  process. 


'SOMETHING    NEW" — Dandie  Mixers  In  Stock  With  Rubber  Tired  Wheels. 

HARRON,    RICKARD  &   McCONE   CO. 


San    Francisco 


Los  Angeles 
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tOCAL,      ARBITRATION   BOARD      FOR 
ST.     LOIIS     PROPOSED 


A  meeting  attended  by  representa- 
tives of  the  Associated  Building  In- 
terests of  St.  Louis  and  delegates  from 
practically  all  of  the  local  unions  was 
held  on  July  15th  for  the  purpose  of 
discussing  the  advisability  of  forming 
a  local  board  for  adjusting  jurisdic- 
tional disputes.  It  was  tlie  concensus 
of  opinion  that  such  a  board  could 
settle  many  questions  that  might 
otherwise  result  in  strikes,  and  it  is 
likely  a  permanent  organization  will 
soon  be  formed.  E.  M.  Craig  of  Chi- 
cago, a  member  of  the  National  Board 
foa  Jurisdictional  Awards,  was  present 
at  the  meeting  and  explained  in  de- 
tail the  method  of  operation  of  that 
body  as  well  as  the  course  pursued  by 
the  local  joint  arbitration  board  in 
Chicago. 


LUMBER    COMPANY    LOSES    SUIT 


Judgment  against  the  Feather  River 
Lumber  Company,  operating  at  Delli- 
ker,  near  Portola.  in  favor  of  E.  I. 
Lane  of  Portola,  has  been  handed  down 
by  Judge  J.  O.  Moncur  of  the  Plumas 
County  Superior  Court. 

Under  the  terms  of  judgment  Lane 
gets  $12,447  and  interest  as  a  balance 
due  on  a  logging  contract  e.xisting  be- 
tween Lane  and  the  company  last  year, 
also  $3,821.15  as  damages  sustained  by 
Lane  as  a  result  of  the  termination  of 
the   contract   by   the   lumber   company. 

Lane  instituted  suit  several  months 
ago  and  the  matter  had  been  under  ad- 
visement by  Judge  Moncur  since  May 
22nd. 


STATI',   ROAD   CONTRACTS  FOR   P.VST         SYNTHETIC     TIMBER     TO     REPL.ICE 
EIGHTEEN   MONTHS  NATURAL  PRODUCT  IN  50  YEARS 

Contracts  totaling  $9,025,247  were 
awarded  by  the  California  State  High- 
way Commission  between  January  9, 
1923    and   July    16.    1924. 

Of  this  total.  $4,041,227.59  represent- 
ed contracts  made  out  of  state  highway 
funds  derived  from  bond  issues  and 
federal  aid  and  $4,984,020.19  represent- 
ed contracts  made  out  of  motor  vehicle 
funds  derived  from  motor  vehicle  and 
gasoline  taxes. 

In  all  during  the  year  and  a  half 
under  review  the  highway  commission 
awarded  fifty-nine  contracts.  Among 
the    largest    were    the    following: 

San  Mateo  County.  12.36  miles  of 
road  from  the  Half  Moon  Bay  road  to 
the  La  Honda  road,  $573,064.60;  Shasta 
County.  9.92  miles  of  road,  from  Bayha 
to  Halfway  Creek,  $571,987.93:  San 
Diego  County,  17.14  miles  of  road  from 
San  Diego  to  Oceanside,  $533,913.55: 
Shasta  County,  9.88  miles  of  road  from 
Redding  to  Bayha,  $478,414.87;  Sacra- 
mento County,  13.03  miles  of  road  from 
McConnell  Station  to  Sacramento. 
$444,490.71;  Los  Angeles  County,  13.6 
miles  of  road  from  Shoup  avenue  to  the 
westerly  boundary,  $435,897.32;  Ven- 
tura County,  1.20  miles  of  sea  wall, 
$420,312.75;  Del  Norte  County,  Klamath 
River  bridge,   $430,914. 

Among  the  other  large  contracts 
awarded  in  northern  California  coun- 
ties were  the  following: 

Placer  County,  8.03  miles  of  road  be- 
tween a  point  three-quarters  of  a  mile 
north  of  Colfax  to  Gold  Run,  $337,- 
427.34;  Humboldt  County,  6.45  miles 
of  road  from  Eureka  to  Areata,  $267,- 
809.85:  Nevada  County,  5.32  miles  of 
road  from  Boca  to  Ploriston,  $274,- 
280.56;  Siskiyou  County,  14.30  miles 
of  road  from  a  point  one-quarter  of  a 
mile  north  of  the  Shasta  River  to  the 
Oregon   line,    $355,395.90. 

The  last  contract  awarded  before 
July  17  of  this  year  was  one  for  8.07 
miles  of  road  between  the  westerly 
boundary  of  San  Joaquin  County  and 
Banta,    $186,841.71. 


Within  fifty  years,  the  United  States 
will  be  lumber-bankrupt,  B.  G.  Dahl- 
berg.  told  a  meeting  of  lumber  men  in 
Chicago.  All  the  virgin  timber  of  the 
country  will  have  been  used  at  the  end 
of  a  half  century  unless  vigorous  meth- 
ods of  reforesting  denuded  timber 
lands  are  put  into  effect,  Dahlberg 
said. 

"The  United  States,"  said  Dahlberg, 
"once  had  800,000,000  acres  of  virgin 
forests.  Today  it  has  138,000,000  acres, 
of  which  75  per  cent  is  west  of  the 
Rocky  mountains.  Of  181,000,000  acres 
that  have  been  denuded  of  timber,  81,- 
000,000  acres  are  absolutely  barren. 
About  250,000,000  acres  are  in  stump- 
age,  slash  and  various  stages  of  second 
growth.  We  are  now  cutting  10,000,000 
acres  a  year  and  forest  fires  are  de- 
stroying 8,000,000  acres.  To  replace 
our  disappearing  forests,  we  are  plant- 
ing 36,000  acres  ot  trees  annually.  At 
the  present  rate  of  destruction,  the  end 
of  our  timber  resources  is  in  sight. 

"Hope  for  the  builders  of  the  nation 
lies  in  a  substitute  for  lumber.  The 
discovery  of  synthetic  lumber  made  of 
bagasse,  which  is  the  waste  fibre  of 
sugar-cane,  has  averted  the  possibility 
of  vast  tragedy.  There  is  enough 
bagasse  in  the  annual  crops  of  sugar 
cane  in  the  United  States  and  Cuba  to 
produce  25.000,000  feet  of  syntheitc 
lumber  a  day.  The  supply  of  raw  ma- 
terial is  inexhaustable  and  annually 
renewed.  Only  one  mill  for  the  manu- 
facture of  lumber  from  sugar  cane  is 
at  present  in  existence  and  its  daily 
output  is  a  half  million  feet. 

"This  synthetic  lumber  has  all  the 
building  qualitites  of  natural  lumber 
and  in  addition  is  an  insulator  and 
sound-deadener  and  by  reason  of 
chemical  treatment  in  the  making,  is 
as  immune  to  decay  as  the  papyrus 
manuscripts  found  in  ancient  Egyptian 
tombs." 


CONTRACTORS     SUE     UNIONS 


TIED    UP    IN    KANSAS    CITY 


Several  large  projects  totaling  sev- 
eral millions  of  dollars  are  tied  up  in 
Kansas  City  on  account  of  a  dispute 
over  the  installation  of  metal  trim. 
The  carpenters  are  demanding  this 
work  and  the  other  trades  have  refus- 
ed to  work  with  the  carpenters  on 
many  Kansas  City  jobs.  Following  the 
precedent  established  in  Cincinnati  and 
one  or  two  other  cities,  a  new  car- 
penters local  is  being  formed,  the  mem- 
bers of  which  have  pledged  themselves 
to  abide  by  the  rulings  of  the  National 
Board   for  Jurisdictional   Awards. 


FEE     SUIT     DISMISSED 


The  suit  of  Edward  Glass,  San  Fran- 
cisco architect,  against  the  Marysville 
Hotel  Company  for  $17,000  represent- 
ing his  fee  for  drawing  plans  for  the 
new  hotel  to  be  erected  in  Marysville, 
has  been  ordered  dismissed  by  M.  A. 
Nathan,  attorney  for  the  architect. 
President  Arthur  Boulton  of  the  hotel 
company,  according  to  reports  from 
Marysville,  declares  the  differences  be- 
tween Architect  Glass  and  the  hotel 
directors  were  settled  satisfactory  to 
both  sides.  The  financial  settlement, 
it  is  said  was  effected  by  paying  less 
than  half  the  amount  for  which  the 
architect   was   suing. 


Two  interesting  suits  were  recently 
started  in  both  of  which  labor  organi- 
zations  are   being   sued   by   contractors. 

The  first  is  .the  case  of  the  Iron 
League  of  New  York,  which  seeks 
damages  in  the  amount  of  $5,000,000 
from  the  International  Association  of 
Bridge,  Structural  and  Ornamental 
Iron  Workers.  The  other  case  is  that 
of  the  Clifford  F.  McEvoy  Company  of 
Newark,  New  Jersey.  This  concern 
has  started  suit  against  a  number  of 
local  unions,  the  Carpenters  and  Join- 
ers District  Council  and  the  Building 
Trades  Council  of  Newark.  The  suit 
calls  for  damages  in  the  amount  of 
$500,000.  The  action,  the  bill  of  com- 
plaint in  the  case  shows,  is  the  result 
of  a  strike  on  a  union  job  being 
erected  by  the  plaintiff,  to  force  the 
company  to  employ  union  men  on  an- 
other project  being  erected  by  them. 


PAVING  STAMP  REQUIRED 


Specifications  for  concrete  pavement 
on  California  state  highways  now  re- 
quire contractors  to  stamp  the  date 
and  name  of  the  builder  at  the  begin- 
ning and  end  of  each  day's  run.  This 
will  permit  the  public  to  know  who 
the  responsible  builder  in  each  instance 
was  and  also  will  permit  engineers  in 
the  future  to  quickly  determine  the 
history  of  any  particular  piece  of 
pavement. 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


ALONG  THE  LINE 


Buildine  trades  workers  in  the  averjige  American  city  are  employed  le-ss 
than  three-fourths  of  the  tin.e  at  their  trade.  This  is  '^e  finding  of  a  com- 
mittee appointed  by  Herbert  Hoover,  Secretary  of  Commerce  to  ^u"ey  the 
building  situation  in  the  United  States  with  a  view  to  determining  why  buna 
ing  construction  could  not  continue  through  all  seasons  of  the  year.  The 
sufvev  was  an  outgrowth  of  the  Committee  on  Seasonal  Operations  in  the 
Construc'iron  IndustrTs.  of  the  President's  Conference  °"  U-mploymen  whose 
purpose  is  to   relieve  unemployment,   to   eliminate   waste  and   reduce   costs. 

"In  the  average  year,"  a  report  filed  by  the  committee  says,  men  m  the 
bulld?nVtr\deVm^:t^oe  paid  enough  to  support  ^h^--^-^^-.^  w^'u'"  With 
for  twelve  months  on  wages  received  for  .seven  to  ten  ."1°"*'^^ J^'P^'f.  "Z'H 
most  contractors  twelve  months'  overhead  costs  of  maintaining  their  "W^es 
must    be   charged   against    the  jobs   carried    on    actively    during   seven    or    eight 

™°  Building  supply  dealers  must  maintain  establishments  big  enough  to 
handle  a  llrge  amount  of  work  during  four  or  five  months.  These  establish- 
ments are  practically  idle  during  at  least  three  months,  and  are  operating  at 
"nly  a  fracUon  of  their  capacity  during  the  rest  of  the  year.  Building  ma_ 
terial  manufacturers  also  have  to  maintain  unnecessarily  .'arBe  plant  and 
equipment    or    else    stock    up    materials    during    dull    seasons    in    order    to    meet 

""^"^■ArXt'l'lts  find  their  office  work  crowded  largely  into  the  first  ^i''  "°"tj>« 
of  the  year  although  their  field  work  is  often  active  for  some  months  later 
InteVmiUeni  employment  conditions  keep  young  men  from  taking  up  the 
buildtag  trades  and  account  in  large  part  for  the  high  hourly  wage  rates,  and 
eive  a  false  impression  of  actual  earnings.  v,    ,„    i„    „„„ 

Individuals  concerned  with  building  are  urged  to  do  their  share  m  con- 
tributing to  all  year  round  building  operations  by  scheduling  new  work  and 
repair  work  at  I  time  when  the  pressure  of  general  building  is  not  alt  its 
height.  

Declaring  that  the  Mechanic's  Lien  law  is  a  good  law  and  should  be  liber- 
ally construed,  and  that  extra  work  done  in  building  for  the  benefit  of  owners 
should  be  paid  for  even  though  instructions  to  do  the  work  were  not  in  ^r  ting 
Is  provided  for  in  the  contract.  Superior  Judge  Geo.  H.  Buck  of  San  Mateo 
County  rendered  a  decision  in  favor  of  the  plaintiffs  in  the  case  of  Thos.  A. 
Cavanaugh  and  Frank  M.  Cavanaugh,  doing  business  as  Cavanaugh  Bros.  vs. 
Martha  Q.  Keplinger  and  L.  B.  Keplinger.  hnilrlinB-  con- 

The  defendants  had  refused  to  pay  for  certain  work  done  on  a  building  con- 
structed on  lot  12-B  of  Bowie  Estate  No.  1,  the  contractors  filing  a  mechanics 
lien  and  demanding  judgment  for  $3089.26  and  costs.  Judgment  ^'as  taken  by 
default  on  April  17  last,  the  default  having  later  been  set  aside  by  agreement 
and  the  case  tried  and  submitted  on  May   26. 


The  ordinances  of  the  City  of  Long  Beach  are  due  to  clash  with  the  con- 
stitution of  the  United  States  unless  the  city  takes  immediate  steps  to  amend 
its  zoning  laws  it  was  revealed,  as  the  aftermath  of  an  impasse  developed  over 
the  attempt  of  Rev.  Father  Francis  J.  Ott  to  find  a  meeting  place  for  his  con- 
gregation in  the  northern  part  of  the  city.  The  zoning  ordinances  is  such 
that  it  is  now  virtually  impossible  legally  to  establish  a  new  church  of  any  de- 
nomination anywhere  in  the  city.  Waited  Desmond,  attorney  for  Rev.  Ott 
declares. 

The  resignation  of  the  members  of  the  Sacramento  city  planning  commis- 
sion tendered  as  a  body  to  the  city  council  will  not  be  accepted  by  the  city's 
governing  body,  for  the  council  has  adopted  an  ordinance  rescinding  the  ordi- 
nance under  which  the  planning  commission  was  created  and  the  five  members 
appointed  by  Mayor  Albert  Elkus.  The  measure,  passed  by  the  unanimous 
vote  of  the  seven  councilmen  present,  will  become  effective  August  24,  leaving 
the  commission  with  authority  until  that  time  to  act  on  petitions  for  changes 
of  zones  within  the  city  limits. 

The  semi-annual  survey  by  the  Na- 
tional Association  of  Real  Estate 
Boards  shows  that  in  more  than  half 
of  the  cities  reporting,  the  shortage  of 
apartments  and  business  structures  has 
been  overcome,  and  that  only  56  per 
cent  of  the  cities  report  a  shortage  of 
single  family  dwellings.  A  survey  con- 
ducted last  November  revealed  that  in 
68  per  cent  of  the  cities  reporting  a 
shortage  of  single  family  dwellings  ex- 
isted. 


An  election  will  be  held  in  October 
or  November  in  the  Metropolitan 
Sewage  Disposal  District  of  Los  An- 
geles county  to  vote  a  $12,000,000  bond 
issue  to  provide  an  ocean  outfall  sys- 
tem for  the  communities  represented  in 
the  district. 


J.  W.  Ludlow,  harbor  engineer,  was 
relieved  of  his  duties  by  the  Los  An- 
geles harbor  commission  because,  with- 
out authority  from  the  commission,  a 
$50,000  barge  belonging  to  the  city 
was  taken  outside  the  breakwater  to 
dump  some  sand  and  rock  on  the  beach 
at  the  suggestion  of  the  playground 
commission,  and  was  driven  on  the 
rocks  by  the  waves.  The  engineer 
claimed  he  had  been  instructed  by 
President  Colden  to  use  the  barge  for 
the  purpose,  but  Commissioners  Allen 
and  Kieble  contended  he  should  have 
acted  only  on  instructions  from  the 
commission.  President  Colden  assumed 
full  responsibility  for  his  action,  but 
the  other  commissioners  did  not  con- 
sider this  relieved  the  engineer  of 
blame. 


According  to  word  from  Pittsburgh, 
Penn.,  Follansbee  Bros.,  steel  manu- 
facturers, have  perfected  the  first  all- 
lead  roofing  material  in  the  history  of 
the  industry  and  are  making  large 
quantities  of  it  at  the  Follansbee,  W. 
Va.,  plant.  Perfection  of  the  product 
is  attributed  to  C.  W.  Manning  of  New 
York. 


Allan  G.  Wagner,  maintenance  engi- 
neer for  the  California  State  Highway 
Commission,  has  been  selected  to  fill 
the  oflice  of  city  engineer  of  Sacra- 
mento, succeeding  Albert  Givan  who 
was  appointed  general  manager  of  the 
.Sacramento  Public  Utility  District. 
Wagner's  appointment,  it  is  understood, 
will  be  made  effective  on  August  1st. 


Lester  Canady  has  been  appointed 
project  engineer  on  the  Gordon  Valley 
water  project  for  the  city  of  Vallejo. 
Considerable  preliminary  work  has 
been  done  by  Mr.  Canady  who  has  been 
associated  with  the  project  for  some 
time  serving  in  the  capacity  of  as- 
sistant engineer.  A.  Kempkey  of  San 
Francisco  is  chief  engineer  on  the 
project. 

Edward  A.  Hoffman,  former  assistant 
engineer  of  Richmond,  has  been 
named  city  engineer  to  fill  the  vacancy 
caused  through  the  resignation  of  H. 
D  Chapman  who  has  been  appointed 
city  engineer  of  Venice,  Calif.  Mr. 
Hoffman  has  been  connected  with  the 
Richmond  city  engineering  depart- 
ment since  1915. 


Industrial  Department  of  the  Oak- 
land Chamber  of  Commerce  plans  to 
establish  an  industrial  exhibit  where 
buyers  from  eleven  western  states  and 
Pacific  Ocean  markets  could  view  the 
variety  of  products  manufactured  in 
the  East  Bay  section.  The  exhibit 
would  be  permanent  and  open  to  vis- 
itors the  year  round. 

(Continued    on    Page    8) 


E  Goeffrey  Banks,  director  of  hous- 
ing with  the  State  Immigration  and 
Housing  Commission,  has  resigned  and 
an  examination  will  be  held  shortly  to 
fill  the  vacancy.  The  position  pays  $-oO 
a  month  with  a  possible  maximum  ot 
of  $350  a  month,  together  with  neces- 
sary   traveling    expenses. 

Federal  Paving  Co.,  a  Fresno  con- 
cern, capitalized  at  $100,000,  has  filed 
articles  of  incorporation  in  Los  An- 
geles. Directors  of  the  company  are; 
W.  F.  and  T.  A.  Hanrahan  and  E. 
Stoneman  of  Fresno. 

C  F.  Price,  the  first  city  manager  of 
San  Mateo,  has  tendered  his  resigna- 
tion to  the  city  trustees.  The  resigna- 
tion is  effective  at  once.  Price's  resig- 
nation, it  is  said,  was  requested  by  the 
city   trustees. 


John  W.  Griswold,  manager  of  the 
Griswold  Lumber  Company  of  Chico, 
died  in  that  city  July  31  at  the  age  of 
65  years.  Griswold  resided  in  Chico 
since   1891. 
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ORGANIZATION  NEWS 


bavlriK    a    direct    connection 


I         The    first     lunchton-meetinB    ot    the 

Material       Dealers    iif    San       Francisco, 

■  I  ializing      In    the      sale    of     cement, 

.    and  plaster  products,   was  held  In 

I'nion  League  Club,  Aug.  5.     Meet- 

s    of    the    dealers      heretofore      have 

n   held     In   the   Builders'     Exchange 

iTis  at    180  Jessie  street. 

iirry  Sawyer,  president  of  the  State 

I '..tiers'   Association   opened   the   meet- 

iTii^   with   an   address   on    '(.'o-Operation 

1  .  iween    Dealers    and    Manufacturers," 

ih   regard   to  the  distribution   of  ma- 

!h1s  handled  by  members  of  the  as- 

lation. 

.Mr.    Sawyer    is    connected    with    the 

l.'S     Angeles     Lime     Company     and     is 

r.iisldered   one     ot    the    most      popular 

■  l.alers  in  the  state. 

Kopresentatives  from  each  firm  in 
SiTi  Francisco  were  in  attendance  at 
liu-  meeting.  Business  conditions  were 
discussed.  Suggestions  were  ottered 
witli  regard  to  improving  conditions 
fur  the  contractor,  the  manufacturers 
iiiui   the  dealers. 

It  was  voted  to  hold  weekly  lun- 
cheon-meetings in  the  future  which 
will  permit  the  dealers  to  submit  pro- 
gressive reports  on  the  accomplish- 
nu-nts  of  the  association. 

.\mong    the    firms   represented    at    the 
Inst    meeting   were:      Western    Lime    & 
iiient    Company;    J.    S.    Guerin    Com- 
ly;    Lennon    Lime    &    Cement    Com- 
;   Miy;    Eclipse      Lime  &    Cement      Com- 
pany;   Henry    Co  well    Lime    &    Cement 
I     Company;    Atlas    Mortar    Company    and 
' '  Los   Angeles   Lime   Company. 


OKEGOX     BUILDERS      HAVE      HONOR 
SOCIETY 

Oregon     building     trades     mechajiics 

are  elected  to  membership  in  an  honor 

society    known    as    the    Guild    of   Build- 

'  ing  Handicrafts,  the   highest   honor  at- 

I     tainable    by       skilled    workmen.         The 

r    purpose    of    the    society    is    to    promote 

I  I  excellence    and    industrial    pride    among 

!    craftsmen,    corresponding    to    the    Phi 
I  Beta   Kappa    honor   society    in    colleges. 
1  Membership  is  by  invitation   only  after 
:  '  careful    consideration    and    inquiry    as 
■  to    the-    workman's    fitness    to    bear    the 
title.       Prospects     do     not     know     they 
I  are    being    considered,    but    on    election 
I  are    entitled      to    wear    a    gold      button 
presented  by  the  state. 


SHEETMETAL      MEN      ORGANIZE 


Sheet  metal  contractors  and  cor- 
nice contractors  of  Los  Angeles  re- 
cently organized  an  association  known 
as  the  Associated  Sheet  Metal  Con- 
tractors of  Los  Angeles,  and  elected 
the  following  officers::  V,  H.  Meadows, 
president;  J.  Widman,  vice  president; 
P.  H.  Witfie.ld.  secretary;  and  Scott  J. 
Campbell,  treasurer.  W.  H.  Strain,  T. 
M.  Hodge,  P.  Wasserman,  H.  C.  Mc- 
Cluney  and  Meyer  Zucker  are  the  di- 
rectors. 


ENGINEERS     ORGANIZE     CLUB 


I  Under  the  jurisdiction  of  the  Fresno 
I  Chapter,  American  Association  of  En- 
i  gineers,  an  engineering  club  was 
'  formed  in  Modesto,  August  2.  Of- 
I  ficers  elected  at  the  organization  meet- 
I  ing,  held  in  the  Hughson  Hotel  and 
I  presided  over  by  Donald  A.  Raker,  dl- 
irector  of  district  2,  follow:     President, 

H.  H.  Storrs;  first  vice  president,  C.  H. 
ILowre;  secretary-treasurer,  Frank  J. 
[Rossi.     The  club  has  fifteen     engineers 

on  its  membership  roster. 


SE<'HET.\RIKS — ATTKNTIO.V 


rractically  all  organizations  of 
the  construction  industry  in  Cal- 
ifornia issue  a  monthly  magazine 
or  bulletin  covering  organization 
activities. 

As  a  rule,  such  publications 
contain  many  news  items  that 
would  prove  of  considerable  in- 
terest to  those  in  other  sections 
throughout  the  country  —  and 
|)robably  —  in  your  immediate 
vicinity  but  due  to  lack  of  cir- 
fulation  valuable  items  arc  not 
uncovered. 

Building  &  Engineering  News 
with  a  desire  to  boost  your  or- 
ganization through  publication 
of  your  activities  and  yet  ad- 
vance the  worth  of  its  "Organi- 
zation News"  requests  that  you 
send  such  magazines  or  bulletins, 
when  issued,  that  they  might  be 
reviewed  and  interesting  news 
matter  re-published  in  this  sec- 
tion. 

This  appeal  is  addressed  to 
secretaries  who  have  overlooked 
us  in  the  past.  To  those  who 
have  placed  our  name  on  the 
mail  list — we  extend  our  thanks. 
—EDITOR. 


Under  an  agreement  recently  signed 
by  the  Mason  Builders'  Association  of 
Greater  New  York  and  five  bricklayer 
unions,  all  apprentices  working  at  the 
trade  must  attend  evening  public  vo- 
cational schools  two  hours  a  night  for 
two  niglits  a  week  during  the  regular 
evening  school  session.  The  agree- 
ment provides  for  the  creation  of  a 
joint  apprenticeship  committee,  out- 
lines the  duties  of  the  committee,  pro- 
vides for  continuous  employment  of  ap- 
prentices, states  the  minimum  wage  to 
be  paid,  and  sets  up  the  method  of 
supervision,  regulations  and  adjust- 
ments. A  special  course  of  study  is 
now  being  outlined  by  fxperts  in  the 
trade,  that  will  enable  an  apprentice  to 
get  the  theoretical  and  related  sub- 
jects which  he  can  not  get  on  the  job 
during  the  day. 


SEEK    WAGE    INCREASE 


Commercial  building  in  Houston, 
Te.xas,  was  tied  up  by  a  union  hoisting 
engineers'  walk-out  July  16  as  a  result 
of  the  refusal  of  contractors  in  the 
city  to  grant  them  an  increase  in  the 
wage  scale  from  $8.50  to  $10  a  day. 
The  strikers  are  being  replaced  by 
nonunion  hoisting  engineers  as  fast  as 
the  Open  Shop  Association  can  furnish 
the  men. 


CONTRACTORS    SUE    OWNER 


C.  H.  Hansen  and  Joseph  C.  Buchen, 
Modesto  contractors,  have  filed  suit 
in  the  superior  court  against  George 
F.  Covell  for  $60,885.65,  alleged  due 
on  a  contract  for  the  construction  of 
the  Covell  hotel  in  Modesto.  Accord- 
ing to  the  plaintiffs  they  carried  out 
all  of  the  contract,  which  was  entered 
into  in  May,  1923.  The  complaint  is 
70  pages  in  length  and  contains  31 
different  and  distinct  causes  for  suit, 


KINDS    It.4ISED    FOR    STATE    WATER 
SURVEY 


Continuation  of  the  much  needed 
survey  of  the  wa^er  situation  ot  Cali- 
fornia was  made  possible  at  a  recent 
meeting  held  under  the  auspices  of  the 
San  Francisco  Chamber  of  Commerce 
when  $52,500  ot  the  $100,000  needed  for 
that  purpose  was  unaerwritten  by  a 
group  of  banking  and  comm.^rcial  in- 
terests of  the  city. 

The  California  legislature  of  1921 
appropriated  $200,000  for  a  v.Mter  sur- 
vey of  the  state  but  before  the  work 
was  completed  the  money  w.is  exhaust- 
ed and  the  task  was  halted  One  of 
the  primary  purposes  of  the  work  was 
to  survey  watersheds  and  streams  for 
the  purpose  of  ascertaining  the  amount 
of  water  that  can  be  impounded  for 
use  during  the  summer  months  when 
no  rain  falls.  The  drouth  of  this 
year  has  acutely  brought  before  the 
people  of  the  state  the  need  of  con- 
servation of  water  and  for  some  time 
past  there  has  been  a  demand  that 
some  action  be  taken  that  would  make 
a  repetition  of  present  conditions  im- 
possible. After  the  question  had  been 
discussed  by  a  number  of  leading  men 
of  the  state  it  was  decided  that  the 
most  feasible  way  to  continue  the 
water  survey  was  to  have  the  San 
Francisco  Chamber  of  Commerce  and 
the  Los  Angeles  Chamber  of  Commerce 
to  sponsor  a  plan  to  underwrite  $100,- 
000,  the  amount  to  be  evenly  divided 
between  the  two  cities,  the  contribu- 
tors to  be  reimbursed  by  a  legislative 
act. 


SAFETY     COACH     IS     VEHICLE     FOR 
BUILDERS    ON    TRIP 


Sixteen  members  of  the  building  fra- 
ternity from  San  Francisco  and  Oak- 
land traveled  in  comfort  to  the  U.  S. 
Veterans'  Hospital  inspection  trip  at 
Livermore. 

The  trip  was  made  in  a  Fageol 
Safety  Coach  and  was  secured  for  the 
occasion  by  Steve  Guerin  through  the 
courtesy  of  the  Fageol  Motors  Com- 
pany, operating  a  plant  at  Hollywood 
and  107th  streets,  Oakland. 

Those  who  made  the  trip  in  the 
coach  were:  Steve  Guerin,  Bill  Gray, 
Geo.  Dixon,  W.  H.  Jarvis,  J.  G.  Twy- 
ford,  F.  J.  Edwards,  Vic  Creghino,  J. 
E.  Fennell,  Chas.  Munson,  Roy  D. 
Frasier,  Ralph  Sheehan,  Bob  Moyle, 
U.  F.  Stewart,  Chas.  Mahoney,  Joe 
Odgers   and  J.   P.   Farrell. 


OLD       MISSION      CEMENT      COMPANY 
HOLDS     OUTING 


The  second  annual  barbecue  and 
picnic  of  the  Old  Mission  Cement  Com- 
pany was  held  at  Sargeant  Grove, 
Sunday,   August   3. 

Tables  were  spread  and  amusements 
provided  by  the  plant  employes  operat- 
ing under  the  supervision  of  Mr.  Park- 
er,  plant   superintendent. 

A  feature  of  the  day  was  a  Barnyard 
Golf  Championship  match,  the  honors 
going  to  the  San  Francisco  office.  In 
addition  to  amusements  for  the  kiddies, 
the  company  provided  music  and 
games  for  the  older  folks.  Dancing 
and  swimming  contests  occupied  sev- 
eral anxious  moments  for  the  younger 
folk. 

The  next  annual  outing  of  the 
company  will  be  arranged  for  by  the 
San  Francisco  employes  at  a  location 
yet   to   be   determined. 
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Increase 


Areata — $263,000  to  be  spent  build- 
ing 61/2  mile  stretch  of  Eureka-Arcata 
highway. 

Burbank  —  $200,000  Sunset  Canyon 
Country  Club  to  be  built  at  the  head 
of  Olive  Ave. 

Crescent  City— $250,000  hotel  to  be 
constructed. 

El  Dorado  County— $3,659,000  to  be 
spent  for  new  hydro-electric  power 
project  by  Western  States  Gas  and 
Electric    Company. 

Gait — $100,000  to  be  voted  for  new 
high  school  building  recently  destroyed 
by  fire. 

Glendale — $175,000  First  Church  of 
Christ,  Scientist,  to  be  erected  on  Or- 
ange Street;  $100,000  4-story  brick  ho- 
tel building  to  be  built  at  Wilson  and 
Maryland  Ave. 

HANF'ORD — $125,000  steel  brick  and 
concrete  auditorium  planned. 

Long  Beach — $3,000,000  tourist  and 
commercial  hotel  building  to  be  built 
on  W  Seaside  Blvd;  $100,000  store  and 
theater  building  to  be  erected  at  Ana- 
heim St.  and  Raymond  Ave. 

Los  Angeles— $400,000  class  A  gar- 
age to  be  erected  on  Hope  St.,  between 
7th  and  8th  Sts.;  $150,000  store  and 
hotel  bldg.  to  be  erected  at  1019-23  W 
Sth  St.;  $1,000,000  14-story  class  A  ho- 
tel to  be  built  at  nw  corner  Hollywood 
Blvd.  and  Vine  Bt.;  $600,000  to  be  spent 
by  Star  Truck  Co.  on  warehouse  and 
4  elevators;  $1,500,000  to  be  spent  for 
new  hospital  bldgs.  for  the  Calif.  Lu- 
theran Hospital;  $150,000  class  A  thea- 
ter building  to  be  erected  at  Carthay 
Center. 

Stockton — 15-story  office  building  to 
be  erected  at  Sutter  and  Weber  Ave., 
to  be  known  as  Dental-Medical  Bldg., 
for   professional   men. 

SAN  FRANCISCO— $500,000  concrete 
and  timber  pier  to  be  constructed  by 
State  Board  of  Harbor  Com.;  $750,000 
bakery  plant  to  be  constructed  by 
California  Baking  Co.;  $90,000  1-story 
reinforced  concrete  class  A  motion  pic- 
ture theater  bldg.  planned;  $1,000,000 
business  building  to  be  erected  by  Pa- 
cific Telephone  &  Telegraph  Co.  on 
Bush  St..  between  Grant  Ave.  and 
Kearny  Street;  $930,393  High  School 
of  Commerce  to  be  built  at  Van  Ness 
and  Fell  St.;  $200,000  9-story  class  A 
community  apartment  to  be  built  on 
Nob   Hill. 

Ban  Rafael — $90,000  2-story  steel  and 
brick  store,  office  and  lodge  building 
to  be   built. 

Santa  Monica  —  $1,000,000  6-story 
class  A  club  building  to  be  built  for 
Casa  Del  Mar  Club  at  the  foot  of  Pico 
Blvd.  on  Ocean  Front. 

Los  Angeles  County — 13-story  rein- 
forced concrete  apartment  building  to 
be  built  at   Eagle  Rock. 

Modesto  —  $100,000  reinforced  con- 
crete and  brick  tin  can  factory  to  be 
built. 

Pittsburg  —  $1,000,000  plant  to  be 
erected  by  Calif.  Wire  &  Cable  Co. 

Redwood  City — $112,000  sub-station 
to  be  built  by  Pacific  Gas  &  Electric 
Co. 

Richmond — $350,000  powder  plant  to 
be  erected  by  the  Giant  Powder  Co. 

Riverside — $60,000  to  be  spent  for 
new  tuberculosis  hospital. 

Sacramento — $750,000  10-story  class 
A  lodge  and  store  building  to  be  erect- 
ed by  Elks  Club;  $100,000  5-story  steel 


San  Francisco  building  operations 
for  the  month  of  July,  1924,  represent 
an  expenditure  of  $3,988,466,  according 
to  figures  compiled  by  John  P.  Horgan, 
chief  inspector  of  buildings  of  the  De- 
partment of  Public  Works.  During  the 
month  776  permits  were  issued,  of 
these  397  were  for  alterations,  repairs 
and  additions  to  standing  structures. 
Public  improvements  included  in  the 
report  for  July  cover  $875,643  in  con- 
tracts awarded  for  the  High  School  of 
Commerce  addition  in  Fell  street  near 
Van   Ness   Avenue. 

During  the  month  of  July,  1923.  rec- 
ords of  the  Department  of  Public 
Works  show  733  permits  issued  with 
an  estimated  valuation  of  $3,227,115. 
For  the  month  of  June,  1924,  the  to- 
tals registered  858  permits  for  im- 
provements   costing    $3,899,374. 

Following    is    a      segregated      report 
covering   the    July,    1924    activities: 
Class  No.  Permits  Est.  cost 

C  26  $770,637 

Frames'     352  1,907,451 

Alterations      397  434,735 

Public  buildings    1  875,643 

Total     776        $3,988,466 

Comparative  tables  covering  the  first 
seven  months  period  during  the  past 
four  years  tell  an  Interesting  story  of 
development.    The    record    is: 

1921 Permits       Amount 

January     371        $1,246,808 

February     468  3.126,581 

March     591  2,941.401 

April      597  1,913,592 

May        500  1,097,151 

June       *'?5  950,965 

July     446  1,000,240 

Total     3448      $12,276,738 


1922 —                               Permits  Amount 

.January      620  $5,528,978 

February     609  2,830,991 

March      848  3,289,251 

April     76S  3,993.720 

May     786  4.377.066 

June 6<8  3,336.701 

July     695  3.024.036 

Total     4872  $26,380,743 

1923 —                               Permits  Amount 

January     718  $3,205,811 

February     782  3,278,676 

March     977  3,229,572 

April     954  5,173,801 

May     948  4,928.986 

June     868  4,213,346 

July 733  3,227,115 

Total     5980  $27,257,307 

1924 Permits       Amount 

January     773  $3,178,413 

February     794  3,912,166 

March      994  4,652,933 

April     1045  5,036,673 

May 932  5,478,111 

June        853  3,899,374 

July     776  3,988,466 

Total     6167  $30,146,136 


STOCKTON.  Cal. — City  Building  In- 
spector A.  C.  Horner  reports  issuance 
of  building  permits  in  July.  1924,  to- 
taling $526,515  which  amount  includes 
$366,000  covering  the  erection  of  a  new 
civic   auditorium. 


PALO.  ALTO.  Cal. — July.  1924.  build- 
ing permits  total  $365,078  as  compared 
with  $66,719  tor  the  month  of  June, 
1924.  and  $87,032  for  the  month  of 
July.    1923. 


and  concrete  store  building  to  be  built 
by  F.  W.  Woolworth  Co. 

SAN  BERNARDINO— $400,000  3-story 
class  A  store  and  office  building 
planned  for  Sth  and  E  Sts. 

San  Diego  • —  $250,000  senior  school 
auditorium   to   be  built. 

Taft — $150,000  gas  compressing  and 
absorption  plant  to  be  constructed  by 
Pacific  Gasoline  Co. 

Tracy — $706,000  bonds  voted  for  con- 
struction of  adequate  irrigation  sys- 
tem at  Banta-Carbona  Irrigation  Dis- 
trict. 


L.  A.   GETS   IMPORTED   CEMENT 
INTENDED  FOR  SEATTLE 


The  Seattle  Journal  of  Commerce, 
under  date  of  July   21.  advises; 

"Because  of  strict  municipal  regula- 
tions governing  the  use  of  imported 
cement,  1000  tons  of  European  cement 
intended  for  discharge  at  Seattle  was 
discharged  at  Los  Angeles  last  week 
by  the  steamship  Jacques  Cartier  of  the 
Compagnie  Generale  Transatlantique, 
the  French  line,  reports  the  General 
Steamship  corporation,  local  agent  for 
the  line. 

"According  to  the  city  regulations, 
cement  imported  from  foreign  countries 
must  undergo  a  2S-day  test.  This  is 
said  to  cause  loss  to  the  importer  and 
as  a  result  other  markets  are  being 
sought.  In  a  recent  case,  a  Seattle 
imtjorter  brought  in  several  hundred 
tons  of  cement  from  Europe,  The 
same  importer  had  1000  tons  on  the 
Jacques  Cartier,  but  his  first  shipment 
has  just  finished  the  28-day  test  and 
it  would  have  meant  tying  up  the  1000- 
ton  shipment  for  a  similar  period.  In- 
stead, the  local  merchant  had  the  ce- 
ment discharged  at  Los  Angeles  and 
placed  on  the  market  there,  since  no 
restrictions  are  placed  on  imported  ce- 
ment at  the  California  city." 


Private  building  operations  in  San 
Francisco  for  the  fiscal  year  ending 
June  30,  1924,  totaled  $47,947,764,  ac- 
cording to  figures  compiled  by  John  P. 
Horgan,  chief  inspector  of  buildings' 
of  the  Department  of  Public  Works. 
During  that  period  9,992  permits  were 
issued  covering  new  construction  and 
repairs  and  alterations.  During  the 
same  period  13  permits  were  granted 
covering  public  improvements,  for  the 
State  Board  of  Harbor  Commissioners 
and  the  city  and  county  of  San  Fran- 
cisco. The  latter  improvements  were 
e.stimated  to  cost  $f55,793. 

Fiscal  year  building  operations  for 
the  period  ending  June  30,  1923, 
totaled  9048  permits  with  an  estimated 
valuation   of  $46,000,691. 

Following  is  a  segregated  report 
covering  the  operations  for  the  fiscal 
year  ending  June  30,  1924: 

No.  of 
Class  Permits  Est.    cost 

A  20  $    5.856,160 

B  19  3,520,000 

C  359  9,934,629 

Frames  4306  24,229,548 

Alterations  5288  4,407.427 

Public  Bldgs.  7  400,374 

Harbor  Bldgs.  6  455,419 


Total 


PICKETING    PBRMIITBD 


10,005  $48,803,557 


Picketing  in  front  of  places  of  busi- 
ness by  labor  unions  or  others,  if  done 
without  acts  of  violence,  is  permissi- 
ble and  legal  according  to  a  decision 
rendered  at  Seattle  in  the  case  of  the 
Oak  Theatre  vs.  the  American  Federa- 
tion of  Musicians.  Harry  A.  Beals, 
owner  of  the  theatre,  asked  to  have  the 
unions  enjoined  from  picketing  his 
place.     The  injunction  was  denied. 
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PUBLICATIONS 


A'hiiniit'y.    FiUfS.    und    Fireplaces"    is 
.    titif   of   the   newest   booklet  of   the 
^.rles    "Lumber      and      Its    Utilization" 
published    by    the      National      Lumber 
Manufacturers'    Association,    of    Wash- 
ington. D.  C.  and  Chicago,  Illinois.  The 
:!lclal    designation    of    this    booklet    Is 
■  herwlse    Volume    V,    chapter    2    of    the 
1  ies.     This  booklet  goes  into  full  de- 
lil   on   the  lireproof,   sale,   and   efflcient 
1  "n.struction   of     chimneys,      fireplaces, 
:ind   flues,   and   suggests   building   code 
rr.iuirements     and      specifications      for 
their  construction.     Coplei   may  be  se- 
lured   on   application      to    the      associa- 
tiim    at    111    West    Washington    street, 
I'hicago,  or  at  the  Washington  ofHce. 


The  Bureau  of  Standards  circular,  re- 
vised edition,  on  the  physical  proper- 
tirs  of  materials,  gives  values  of  the 
strength  of  pure  metals  and  their 
alloys,  and  of  wood.  The  data  include 
MiH  strength  in  tension,  compression, 
rui  in  shear,  the  resistance  to  fatigue, 
ml  many  other  properties  that  an  en- 
-iiieer  must  know  in  order  to  design  a 
structure  that  will  carry  its  intended 
load  safely.  The  effect  of  high  tem- 
peratures on  the  strengths  of  different 
metals  Is  shown  by  tables  and  by 
graphs,  and  the  physical  properties 
such  as  specific  gravity,  melting  point, 
and  coeflicient   of  expansion   are   given. 


The  Conveyors  Corporation  of  Amer- 
ica, 326  W.  Madison  street,  Chicago,  has 
published  a  new  booklet  describing  its 
new  American  cast  iron  storage  tank,  a 
.sectional  tank  for  the  storage  of  all 
dry  bulky  material,  such  as  ashes,  coal, 
sand,  gravel,  etc.  The  booklet  is  il- 
lustrated with  diagrams  and  half  tones 
lif  tanks  in  use.  It  contains  a  table  of 
weights,  measures  and  capacities. 
Copies  of  the  publication  may  be  had 
on  application  to  the  Conveyors  Cor- 
poration of  America. 


The  Tear  Book  of  the  American  En- 
gineering Standards  Committee  is  off 
the  press  and  contains  the  usual  sum- 
mary of  the  purposes  and  functions  of 
the  A.  E.  S.  C,  the  method  of  work, 
membership.  constitution,  rules  of 
procedure,  and  list  of  members  and 
officers,  together  with  a  list  of  stand- 
ardization projects  and  a  statistical 
summary. 


The  Portland  Cement  Association,  111 
West  Washington  street,  Chicago,  111., 
has  issued  a  4-page  folder  which  em- 
bodies specifications  for  concrete  work 
and  details  of  walls  for  large  and 
small  bank  vaults.  Copies  will  be 
furnished  without  charge  on  request  to 
the    association. 


PORTLAND     CEMENT     CHIEF     SAILS 
FOR   LONDON 


F.  W.  Kelley,  President  Portland  Ce- 
ment Association  and  President  of  the 
Helderberg  Cement  Co.,  Albany,  sailed 
for  London,  August  6.  on  the  Aquitania, 
where  he  will  address  cement  makers 
from  various  parts  of  the  world  at- 
tending a  convention  in  London  early 
in  September  to  commemorate  the  one 
hundredth  anniversary  of  the  invention 
of  Portland  Cement. 

Mr.  Kelley,  who  has  for  many  years 
been  a  leader  in  the  scientific  field  of 
cement  manufacture,  is  also  a  member 
of  the  American  Society  for  Testing 
Materials,  American  Society  of  Me- 
chanical Engineers  and  a  number  of 
other  technical  associations.  He  will 
visit  and  make  a  study  of  many  cement 
plants  in  England  and  on  the  continent 
to  compare  American  and  foreign 
practices  and  methods  of  manufacture. 


Purposes   of   National    Board    for 

Jurisdictional   Awards   Explained 


Jurisdictional  disputes  between  the 
various  building  trades  have  long  been 
responsible  for  serious  stoppages  in  the 
Industry  and  with  the  possible  excep- 
tion of  wage  negotiations  have  caused 
more  strikes  than  any  other  single 
factor.  . 

Disputes  of  this  character  in  the  old 
days  of  simple  construction  were  few 
and  far  between,  but  with  the  advent 
of  the  modern  fireproof  building,  with 
its  complicated  mechanical  equipment 
and  the  introduction  of  many  new  ma- 
terials, there  has  been  a  strong  ten- 
dency on  the  part  of  the  various  trades 
for  each  to  secure  the  right  of  perform- 
ing   the    extra    labor    involved. 

A  number  of  years  ago  the  officers  of 
the  American  Federation  of  Labor  be- 
gan to  realize  that  something  would 
have  to  be  done  to  prevent  the  con- 
stant friction  between  the  trades  and 
accordingly  adopted  a  policy  of  hear- 
ing cases  in  dispute  and  making 
awards  at  the  annual  convention  of  the 
body.  This  plan  was  followed  for 
some  time,  but  inasmuch  as  it  did  not 
afford  the  other  elements  of  the  in- 
dustry an  opportunity  to  be  heard  on 
the  matters  in  dispute,  it  soon  became 
apparent  that  some  other  means  of  ad- 
justing   differences    must    be    found. 

On  February  13  and  14,  1919,  the 
Executive  Committee  of  the  Building 
Trades  Department  of  the  American 
Federation  of  Labor  at  a  meeting  held 
in  Boston,  Mass.,  extended  a  hearing  to 
a  committee  representing  architects, 
engineers,  contractors  and  the  United 
States  Department  of  Labor.  This  joint 
committee  discussed  the  necessity  of 
eliminating  jurisdictional  disputes  in 
the  construction  industry  at  some 
length  and  agreed  to  met  for  further 
discussion  in  New  York  City. 

Accordingly  a  meeting  was  held  in 
New  York  on  February  15,  1919,  at 
which  time  it  was  decided  to  create  a 
committee  of  ten  members,  five  rep- 
resenting labor  and  five  representing 
contractors,  architects,  etc.,  to  still 
further  discuss  the  matter. 

In  compliance  with  the  instructions 
of  the  February  15th  meeting  a  con- 
ference was  held  In  Cleveland,  Ohio,  on 
March  3  and  4,  1919,  with  the  follow- 
ing members  of  the  Committee  present: 
E.  J.  Russell,  W.  H.  Kilham,  Archi- 
tects; W.  C.  Luce,  A.  R.  McCreary,  E. 
AV.  Reaugh,  Contractors:  John  Donlin, 
President  Building  Trades  Department; 
John  T.  Cosgrove.  United  Brotherhood 
of  Carpenters  and  Joiners  of  America; 
William  Dobson,  Bricklayers.  Masons 
and  Plasterers  International  Union; 
John  J.  Hynes,  Amalgamated  Sheet 
Metal  Workers  International  Alliance; 
Wm.  J.  Spencer,  Secretary  Building 
Trades  Department;  John  B.  Lennon, 
United    States    Department    of   Labor. 

A  plan  for  eliminating  jurisdictional 
disputes  in  the  construction  industry 
was  submitted  to  the  members  of  the 
committee  by  Mr.  Lennon.  This  was 
discussed  at  some  length  and  a  number 
of   important   changes   made   in   same. 

At  a  subsequent  meeting  held  in  In- 
dianapolis, Indiana,  on  April  4th  1919, 
which  was  attended  by  practically  the 
same  group  present  at  the  Cleveland 
meeting,  a  general  plan  was  presented 
and  endorsed.  This  plan  in  brief  pro- 
vided that  a  Board  to  be  called  the 
National  Board  for  Jurisdictional 
Awards  in  the  Construction  Industry 
should  be  created  consisting  of  eight 
members,  three  to  be  selected  by  the 
Building  Trades  Department  of  the 
American  Federation  of  Labor,  and  one 
each  by  the  American  Institute  of  Ar- 
chitects, the  Engineering  Council,  the 
Associated  General  Contractors  of 
America,  the  National  Association  of 
Building  Trades  Employers  and  the 
National  Association  of  Builders'  Ex- 
changes.    The  last  named  organization 


did  not  select  a  representative  and  the 
Associated  General  Contractors  of 
America  was  therefore  given  the 
privilege  of  naming  two  delegates. 

According  to  the  constitution  of 
the  Board,  it  is  invested  with  power  to 
investigate  all  disputes  of  a  jurisdic- 
tional nature  and  make  awards  in  ac- 
cordance with  its  findings.  Should  the 
Board  fail  to  make  an  award  an  umpire 
may  be  agreed  upon  whose  findings 
shall  be  final.  In  the  event  the  Board 
fails  to  agree  on  an  umpire  the  con- 
stitution provides  that  the  Secretary 
of  the  United  States  Department  of 
Labor  shall  be  called  upon  to  name  an 
umpire. 

The  constitution  further  provides 
that  all  complaints  must  be  submittad 
to  the  Board  through  the  officials  of 
an  organization  which  is  a  party  to 
the  agreement. 

All  of  the  organizations  signatory  to 
the  Board  are  pledged  to  suspend  mem- 
bers who  refuse  to  abide  by  tho  de- 
cisions rendered  by  it. 

On  August  11.  1919,  the  National 
Board  for  Jurisdictional  Awards  in 
the  Building  Industry  met  and  organiz- 
ed by  electing  E.  J.  Russell  of  St.  Louis 
representing  the  American  Instituto  of 
Architects,  Chairman;  William  L. 
Hutcheson  of  Indianapolis.  General 
President  of  the  United  Brotherhood  of 
Carpenters  &  Joiners  of  America,  Vice- 
Chairman,  and  William  J.  Spencer  of 
Washington,  D.  C,  Secretary  of  the 
Building  Trades  Department  of  the 
American  Federation  of  Labor,  Execu- 
tive  Secretary. 

The  next  meeting  of  the  Board  was 
held  the  week  beginning  March  8,  1920 
in  Washington,  D.  C,  at  which  timt 
the  first  cases  to  be  brought  to  the 
Board  were  heard  and  a  numbe"-  of 
awards  made. 

The  first  real  friction  came  when 
William  L.  Hutcheson  representing  the 
carpenters  failed  to  appear  at  x  meet- 
ing of  the  Board  on  November  29, 
1920.  The  carpenters  have  not  parti- 
cipated in  the  Board  since  that  time 
and  at  the  Building  Trades  Convention 
held  in  Denver,  Colo.,  June  8-11  in- 
clusive 1921,  the  carpenters  were  sus- 
pended from  the  Department. 

All  of  the  other  trades  have  con- 
tinued to  participate  in  the  Board  and 
on  the  whole  have  insisted  that  the 
awards  made  by  it  be  respected.  Mil- 
lions of  dollars  have  been  saved  the 
building  public  through  the  amicable 
settlement  of  jurisdictional  disputes 
which  heretofore  resulted  in  strikes 
many  of  which  were  of  long  duration. 

The  Board  has  the  endorsement  of 
many  high  governmental  officials  and 
it  is  recognized  as  the  Supreme  Court 
of  the  entire  construction  industry. 

In  a  number  of  localities  local  boards 
are  operating  which  decide  purely  local 
matters  in  the  interim  between  meet- 
ings  of  the  National  Board. 

The  personnel  of  the  Board  at  the 
present  time  is  as  follows:  Rudolph  P. 
Miller,  Chairman,  Federated  American 
Engineering  Societies:  Edw.  B.  Lee, 
American  Institute  of  Architects;  Tylor 
Field,  and  F.  J.  C.  Dresser,  Associated 
General  Contractors  of  America:  E.  M. 
Craig,  National  Association  of  Building 
Trades  Employers;  Thos.  R.  Preece, 
John  Coffleld  and  Geo.  F.  Hedrick, 
Building  Trades  Department  of  Ameri- 
can Federation  of  Labor;  Wm.  J. 
Spencer,    Secretary. 

Four  regular  meetings  of  the  Board 
are  held  each  year  and  the  Chairman 
is  invested  with  power  to  call  special 
meetings  when  conditions  warrant 
The  procedure  followed  is  much  the 
same  as  that  prevailing  in  law  courts 
Each  contestant  is  given  an  opportun- 
ity to  present  data  to  the  Board  as  t» 
why  his  craft  should  be  awarded  cer- 
tain work.     After  the  evidence  has  all 
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been  presented  the  Board  goes  into  ex- 
ecutive session  and  renders  an  award 
based  on  the  data  that  has  been  offered. 
Over  fifty  important  decisions  have 
been  rendered  to  date  by  the  Board  and 
with  the  exception  of  the  one  pertain- 
ing- to  the  erection  of  metal  trim  all 
have  been  lived  up  to  by  the  parties 
signatory  to   the   agreement. 
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TRADE  NOTES 


A  C.  Conrad,  for  several  months 
holding  the  position  of  manager  of  tlie 
San  Francisco  branch  of  the  M.  btul- 
saft  Company,  has  sailed  for  Tokyo 
Japan,  where  he  will  be  in  charge  of 
the  export  department  of  the  company. 
He  relieves  Foster  Glaspell,  who  has 
severed  his  connection  with  the  orga- 
nization. 

J  H  Mulrein,  former  president  of 
the  plumbing  and  supply  company 
bearing  his  name  in  Phoenix,  Ariz.,  has 
moved  from  the  Monadnock  Bldg.,  San 
Francisco  to  1345  Howard  street,  San 
Francisco,  and  will  represent  the  John 
Douglas  Company  and  the  J.  J.  Ryan 
Company. 

Despite  the  fact  there  is  no  water 
available  to  fill  the  mill  pond,  the 
Nibbley-Stoddard  Lumber  Company, 
operating  at  Cromberg  in  Plumas 
County,  is  cutting  about  60,000  feet 
daily. 

Pacific  Art  Tile  &  Stone  Manufac- 
turers, Inc.,  capitalized  at  $100,000,  has 
been  incorporated  in  Los  Angeles.  The 
directors  are:;  E.  A.  Rasmussen,  J. 
Smidt  and  B.  J.  Rosenmayer,  all  I'f  Los 
Angeles. 


Berkeley-  Electrical  Company,  for 
twenty  years  located  in  Center  street, 
Berkeley,  has  moved  to  new  shop  and 
oflice  quarters  at  2056  University  Ave., 
that  city.  Frank  Leonard  heads  the 
concern. 


Tilden  Lumber  &  Mill  Company  of 
Oakland  has  taken  over  the  Oakdale 
Lumber  Company  at  Oakdale.  The  con- 
sideration is  reported  to  be  in  the 
neighborhood     of     $75,000. 


H.  W.  Frazer  has  been  appointed 
building  inspector  of  the  city  of  Comp- 
ton.  He  wiii  combine  with  his  duties 
those  of  plumbing  and  electrical  in- 
spector. 


The  third  national  exposition  of 
power  and  mechanical  engineers  will 
be  held  at  the  Grand  Central  Palace, 
New  York  City,  from  December  1  to  6, 
inclusive. 

Yards,  stock  sheds  and  mills  of  the 
Success  Manufacturing  Company  at 
Spokane,  Wash.,  were  destroyed  by  fire 
Aug.  3.  The  loss  is  estimated  at  JlOO,- 
000. 


The  Sacramento  Plumbing  Supply 
Company,  515  J  street,  Sacramento, 
plans  early  construction  of  additional 
storage  quarters  in  R  street  between 
7th  and   8th   streets,    Sacramento. 


THE  OBSERVER 


(Continued    from    Page    4) 


A  decided  betterment  in  the  lumber 
market  is  reported  from  nearly  every 
producing  section,  says  the  "American 
Lumberman."  Latest  statistics  report 
of  the  Southern  Pine  Association 
shows  orders  at  subscribing  mills  this 
month  have  risen  sharply  to  102  per 
cent  of  normal — the  highest  this  yeai\ 
Production  during  the  same  time  stood 
at  80  per  cent  of  normal,  and  ship- 
ments averaged  77  per  cent.  There  is 
in  fact,  an  active  call  for  all  items  of 
yard  and  shed  stock,  and  the  recent 
substantial  increase  in  inquiry  indi- 
cates that  needs  are  extensive,  and 
that  the  recent  rise  in  demand  is  no 
mere  fluctuation.  The  Douglas  fir  in- 
dustry also  has  experienced  a  good 
business  during  recent  weeks,  especial- 
ly after  the  Fourth.  Orders  booked  by 
the  mills  reporting  to  the  West  Coast 
Lumbermen's  Association  by  mid-July 
attained  19  per  cent  above  production, 
which  in  the  meantime  had  risen  to 
practically    normal. 

Shipments  of  Portland  cement  dur- 
ing the  month  of  June.  1924,  reached 
15  036,000  barrels,  the  highest  figure 
on  record,  according  to  statistics  pre- 
pared by  Ernest  F.  Burchard  of  the 
United  States  geological  survey.  Of 
this  amount,  351,000  barrels  were  ship- 
ped from  Washington,  Oregon  and 
Montana.  Production  in  the  United 
States  during  the  month  totaled  13.- 
53£,000  barrels,  against  12,382,000  bar- 
rels produced  in  June,  1923.  Stocks  of 
clinker  or  underground  cement  at  the 
mills  at  the  end  of  June,  1924,  amount- 
ed to  7,618,000  barrels,  compared  with 
8,225,000  barrels  at  the  beginning  of 
the  month. 


Opening  up  a  vast  tract  of  timber 
that  it  is  estimated  will  require  fifteen 
years  to  cut,  the  F.  S.  Murphy  Lumber 
Company  of  Quincy  has  completed  an 
incline  grade  running  from  the  base  of 
the  hill  south  of  the  Lowry  ranch  In 
American  Valley  to  the  Peppered 
property  on  the  top  of  the  nearby 
mountain — a  distance  of  4800  feet 
with  a  maximum  grade  of  58.6  feet  to 
the  mile.  W.  Y.  Stoddard,  manager 
for  the  Murphy  interests  in  Plumas 
County,  says  it  was  expected  to  do 
some  cutting  this  Fall,  but  if  prepa- 
rations were  not  completed  in  time  the 
new  camp  would  be  in  operation  early 
in    the    Spring. 


California  Rock  &  Sand  Co.,  capital- 
ized at  $100,000  has  been  incorporated 
in  Los  Angeles.  Directors  are::  A.  G. 
Lorbeer,  R.  and  O.  Meadows,  H.  H. 
Appel  and  B.  Mead,  all  of  Los  Angeles. 

D  C.  Casselman,  former  secretary  of 
the  Los  Angeles  Builders'  Exchange,  is 
now  associated  with  the  Homecrafts 
Corporation   of   Glendale. 

F  E.  Newbery  Electric  Co.,  of  Calif, 
announces  the  removal  of  its  San  Fran- 
cisco offices  to  1160  Bryant  street. 


Arrangements  for  a  "Paint-up,  Clean 
up"  campaign  to  be  held  shortly  in 
Sacramento  for  the  purpose  of  beauti- 
fying the  city  before  the  opening  of 
the  state  fair  and  the  American  Mining 
Congress  are  being  made  by  a  group  of 
business  men.  The  co-operation  of  all 
civic  organizations  and  the  city  coun- 
cil will  be  sought  as  well  as  painters 
and   paint   dealers. 


As  the  department  of  commerce  fig- 
ures it  out,  labor  costs  on  a  frame 
building  run:  Carpenters,  49.6%, 
bricklayers,  6.2%,  hod  carriers,  2.2%, 
plasterers,  7.9%;,  plumbers,  8.7%,  elec- 
tricians, 2.6%,  painters,  10%,  common 
laborers,  6.3%,  and  all  others,  6.5%. 

Howard  C.  Means,  chief  engineer, 
and  Levi  Muir,  materials  engineer  of 
the  Utah  sta'2  highway  department, 
recently  completed  an  inspection  of 
resurfacing  and  repaying  of  state  and 
county  highways  in  California. 

Homer  T.  Hayward  Lumber  Com- 
pany, capitalized  at  $150,000,  has  filed 
articles  of  incorporation  at  Santa 
Cruz.  Directors  are::  Homer  T.  Hay- 
ward,  Maud  A.  Hayward,  Arthur  G. 
Hayward    and    C.    H.    Giffen,    Jr. 


Capt.  G.  H.  Thomas,  the  record 
breaking  motor  truck  salesman  for  the 
Mack  International  Motor  Truck  Cor- 
poration, has  sold  to  the  Henry  Cowell 
Lime  &  Cement  Company  a  three  and 
one-half-ton    Mack    platform   truck. 


Henry  Weiss,  president  and  manager 
of  the  West  Coast  Porcelain  Manufac- 
turing Company  of  Millbrae,  has  pur- 
chased two-thirds  of  the  capital  stock 
of  the  Peninsula  Bank  at  Burlingame. 


San  Mateo-Burlingame  Exchange 
Club  has  had  report  prepared  coverinff 
the  proposed  construction  of  a  concrete 
lined  tunnel,  4000  feet  in  length,  for 
automobile  and  railroad  traffic, 
through  San  Morena  Mountain  to  pro- 
vide accommodations  to  develop  the 
coastside  of  San  Mateo  county.  The 
project  is  estimate!  to  cost  $1,051,200. 
A  copy  of  the  repori  iias  been  for- 
warcied  to  the  San  Matoo  county  su- 
peivlsors  and  to  va-i/U-j  civic  orga:ii- 
zations  seeking  their  aid  in  puttinff  the 
pro.e<t  through  to  compl-.'tion.  A 
c- limy  bond  issue  is  contomplaled  t.T 
finance  construction. 


Berkeley  contemplates  revising  its 
building  laws  so  that  the  city  will 
have  a  uniform  law  with  San  Fran- 
cisco, Oakland  and  other  bay  cities. 
City  Manager  .John  N.  Eddy  has  di- 
rected Building  Inspector  Stanley  Koch 
and  City  Attorney  Earl  J.  Sinclair  to 
make  a  study  of  the  Berkeley  laws 
and  to  call  in  a  local  architect  and 
builder  to  confer  on  the  proposed 
changes.  At  present  Berkeley  has  a 
local  building  law  and  a  local  housing 
law.  which,  according  to  Building  In- 
spector Koch,  conflict.  There  is  also  a 
comprehensive  zoning  law  in  effect  in 
Berkeley. 


With  the  Settlement  of  the  labor 
dispute  between  marble  contractors 
and  the  marble  cutters  in  Los  Angeles, 
August  4,  work  by  the  marble  me- 
chanics on  the  new  15-story  Pacific 
Southwest  Bank  Building  in  Fresno, 
will  be  resumed  at  once.  The  Fresno 
mechanics  went  out  about  two  weeks 
ago  in  a  sympathy  strike  with  the  Los 
Angeles   workers. 


James  Burke,  for  forty-eight  years 
a  building  contractor  in  Reno,  Nevada, 
died  in  that  city  July  30.  He  was  84 
years  old  and  a  native  of  Ireland. 


Rober  Paint  Co.,  380  Twelfth  street, 
Oakland,  has  taken  over  the  line  of 
the  California  Paint  Company  which 
the  Arm  handle  exclusively.  The  Cali- 
fornia Paint  Company  established  a 
plant  in  San  Francisco  in  1865,  sub- 
sequently moving  to  Oakland.  The 
Rober  Paint  Company,  formerly  op- 
erated under  the  name  of  Rober  Bros. 


E.  D.  Hayward  and  W.  J.  Stich  have 
been  selected  assistant  engineers  to 
Albert  Givan,  chief  engineer  and  gen- 
eral manager  of  the  Sacramento  Public 
Utility  District.  Both  men  were  as- 
sociated with  Mr.  Givan  as  assistant 
engineers  when  the  latter  was  city  en- 
gineer  of   Sacramento. 


Frank  B.  Joyner,  former  county  road 
commissioner,  has  been  appointed 
special  assistant  county  road  commis- 
sioner bv  Los  Angeles  county  board  of 
supervisors.  He  will  have  supervision 
of  field  work  for  construction 
maintenance. 


and 


The  Chicago  Building  Trades  Coun- 
cil has  announced  that  it  will  establish 
a  $6,000,000  union  labor  bank  to  be  in 
operation    before    January    1,    1926. 


Suturday.  AugruRt  9.  1924 


BUILDING    AND    ENQINfiERINO    NEWS 


Building  News  Section 


APARTMENTS 


I'lnns   To   He   Figured  Next   Week. 

ATAKTMEN'TS  Cost,    $200,000 

SAN   KUANCESCO,   Nob   Hill. 

Nlnc-story  class  A  community  apart- 
ment. 

Owner — Withheld. 

Architect — Carl  Werner,  Santa  Fe  Bldg 
San   Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,    $32,000 

OAKLAND.     E     Yorke     St.     350     400     N 

Mandana    Blvd. 
Two   2-story   16-room  frame  apartment 

buildings. 
Owner — B.   L.   Campbell,    1636   Franklin 

St..  Oakland. 
Contractor   —   California   Builders   Co., 

1636    Franklin    St.,    Oakland. 


Flans    Being   Prepared. 

APT.  HOUSE  Cost,  $125,000 

OAKLAND,    Grand   Ave. 

Six-ptory  reinforced  concrete  apart- 
ment  house. 

Owner — Withheld. 

Architect — Ed  M.  Sharp,  60  Sansorae  St. 
Ban  Francisco. 

Sub   Contract   Awarded. 

APARTMENTS  Cost,  $143,974 

SAN  FRANCISCO,  No.  2006  Washington 
Street. 

Ten-story  reinforced  concrete  apart- 
ment house. 

Owner — Two  Thousand  Six  Washington 
Street,  Inc. 

Architect — C.  A.  Meussdorfter,  Hum- 
boldt Bank  Bldg-.,  San  Francisco. 

Contractor  —  Robert  Trost,  26th  and 
Howard  ISts.,  San  Francisco. 

Mnrblc     awarded     to    Vermont     Marble 
Works,    244    Brannan    St.,    S.    F.    at 
$23  900. 
As  previously  reported,  painting  was 

awarded  to  Neal  Co.  at  $4290. 


Contract    Awarded. 

APARTMENTS  Cost,    $14,000 

SAN  FRANCISCO.     W  Buchanan  34-6  N 

Herman  St. 
Two-story    frame    apartment    building. 
Owner — P.    M.    Paulson,    3831    17th    St., 

San   Francisco. 
Architect — O.  R.  Thayer.  110  Sutter  St., 

San    Francisco. 
Contractor — Joel     Johnson,     180     Jessie 

St.,   San  Francisco. 


Contract  Awarded. 

APT.  BLDG.  Cost,  $14,225 

OAKLAND,  S  40th  St.  250  W  Telegraph 

Ave. 
Two-story    frame    apartment    building 

and  garage. 
Owner — John  A.  McLeod. 
Designer — Frank    Barry,    1074    Harvard 

Rd.,  Oakland. 
Contractor    — ■    Fred    J.    Westlund,    795 

Highland,   Oakland. 

Plans  Being  Completed.  

APT.  BLDG.  Cost,  $35,000 

SAN  FRANCISCO,  Corner  Guerrero  and 

Liberty   Sts. 
Three-storjf   frame   apartment   building 

(12   apts.    3-rms.   each). 
Owner — E.   Ellingson. 
Architect — C.  O.  Clausen,  Hearst  Bids., 

San  F'rancisco. 


Plans    Being    Completed. 
APT    BLDG.  Cost,  $80,000 

SAN  FRANCISCO,  Marina  District. 
Three-story  frame  store  and  apartment 

building. 
Owner — Withheld. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 

San   Francisco. 


Coat,   $18,000 
17th      110-3      E 


Contract   Awarded 

APT.    BLDG. 

SAN    FRANCISCO, 
Guerrero. 

Two-story   and  basement   frame  apart- 
ment building  (6  apts.) 

Owner — Thomas     c&     Katherine    Casey, 
3376  24th  ISt.,  S.  F. 

Architect — John  J.   Foley,   770  5th  Ave. 
San   Francisco. 

Contractor — J.   S.    Purcell,   850   Presidio 
Ave.,  San  Francisco. 


Contract  Awarded. 

STORE  &  APT.  BLDG.  Cost.   $15,000 

OAKLAND,  NW  Cor.  43rd  &  Telegraph 
Avenue. 

Two-story  frame  store  and  apartment 
building. 

Owner— J.    H.    Fitzgerald,   Vallejo,   Cal. 

Contractor — B.  A.  Stewart,  102  Mag- 
nolia Ave.,   Piedmont. 


Plans  Being  Prepared. 
APTS.   &  STORES  Cost,   $45,000 

SAN  FRANCISCO,  North  Beach  District 
Three-story  frame  and  stucco   (8)   apts 

■    and   (5)   stores. 
Owner — Withheld. 

Architect— C.  O.  Clausen,  Hearst  Bldg., 
San  Francisco. 


Plans    Completed. 

APARTMENTS  Cost,   $15,000 

SAN     FRANCISCO.         S     UUoa     70       E 

West    Portal. 
Two-story  and  basement  concrete  Class 

C     store     and    apartment    building 

(5   apts.) 
Owner — Myrl      R.    Crane,      74      Miramar 

Ave.,    San   Francisco. 
Architect — N.  R.  Coulter,  46  Kearny  St., 

San    Francisco. 


Contract  Awarded. 

APT.    BLDG.  Cost,    $15,000 

BERKELEY,    2436    Warring. 
Two-story    frame    apartment    building. 
Owner — Hannah    J.    Powell,    354    Alca- 

traz   Ave.,   Berkeley. 
Architect^R.  Z.  McCoy,  1240  29th  Ave., 

Oakland. 
Contractor     —  "H.     W.     Mclntler,     1528 

Franklin    St.,    Oakland. 


LOS  ANGELES,  Cal. — Archt.  Saul  H. 
Brown,  52S  Union  League  Bldg.,  has 
completed  plans  for  a  4-story  Class  C 
apt.  bldg.  to  be  erected  at  12th  St. 
and  Grandview  Ave.  for  Louis  Siegel. 
There  will  be  85  single  apts.  and  a 
large    lobby.    Brick    walls,    terr    acotta 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
Fold-up-Dors,  ll-co-dors,  Cotoald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The   fireproof,    ventilated    non- 
slipping  flooring.  —  Irving  Iron 
Works  Co. 
LIGNI  SALVOR 
Best  Wood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFOKNIA  STREET 

Sutter  5907  San  Francisco 


trim,  struc.  steel,  comp.  rtg.,  gas  rads., 
aut.  water  htrs..  tile  baths  and  drain- 
bds.  hardw  fls.,  pine  trim,  wallbeds,  re- 
frigerators, elevators,  fire  escapes; 
$150,000.  Owner  will  erect  by  day  la- 
bor. 


BONDS 


PITTSBURG,  Contra  Costa  Co.,  Cal.— 
Election  will  be  called  at  once  to  vote 
bonds  of  $12,500  to  finance  erection  of 
municipal  library.  City  has  $7,500 
available  tor  such  a  structure  which 
will   be   added   to   the   amount  voted. 


PERRIS,  Cal. — Election  will  be  held 
Aug.  18  to  vote  $9500  bond  issue  to 
purchase  site,  const.  500,000-gal.  reser- 
voir and  extension  of  present  water 
system  to  connect  with  the  new  reser- 
voir. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— Town  trustees  estimate  bond  Issue 
for  $100,000  will  be  called  to  finance 
erection  of  new  city  hall,  firehouse 
and    playground    improvements. 


NAPA,  Napa  Co.,  Cal.— Gordon  Val- 
ley School  District  votes  $4000  bond 
issue  to  finance  erection  of  new  school. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Election  will  be  held  Aug.  25  in  Eagle 
School  District  to  vote  bonds  of  $33,000 
to  finance  erection  of  new  school. 
Trustees  of  district  are:  R.  H.  Waite 
and   B.   O'Hara. 


BAKERISFIBLD,  Kern  Co.,  Cal.  — 
Election  will  be  held  Aug.  28  in  Johan- 
nesburg School  District  to  vote  bonds 
of  $3000  to  finance  school  improve- 
ments. Trustees  of  district  are:  Glenn 
Kinsey,  Mrs.  H.  J.  Jacson  and  H.  G. 
Nosser. 


SUNNYVALE,  Santa  Clara  Co.,  Cal. — 
Petitions  are  being  circulated  in  West 
Side  Union  High  School  District  seek- 
ing another  election  to  vote  bonds  to 
finance  erection  of  new  high  school. 
Previous  election  for  $150,000  was  de- 
feated  by   35  votes. 


WOODLAND,  Yolo  Co.,  Cal. — County 
supervisors  sell  $18,000  bond  sisue  of 
Davis  School  District  for  premium  of 
$1059.  Proceeds  will  finance  school 
improvements. 


YUBA  CITY,  Sutter  Co.,  Cal. — 
Election  to  vote  bonds  of  $10,000  to 
erect  new  Lincoln  School,  replacing 
structure  destroyed   by  fire,    carried. 


BAKERSFIELD.  Kern  Co.,  Cal. — Su- 
pervisors sell  $17,000  bond  issue  of 
Vineland  School  District  to  finance 
school     improvements.  Premium     of 

$1395   paid  for  issue. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Bids  will  be  asked  shortly  by  county 
supervisors  for  purchase  of  $27,000 
bond  issue  of  McFarland  School  Dis- 
trict to  finance  additions  to  present 
Union   Grammar  School. 


VISALIA,  Tulare  Co.,  Cal. — Until 
Aug.  21,  bids  will  be  received  by  county 
supervisors  for  purchase  of  $5500 
bond  issue  of  Lindcove  School  District; 
proceeds  of  sale  to  finance  one-class- 
room addition    to   present   structure. 


GLENDALE,  D.  A.  Co.,  Cal.  —  City 
council  contemplates  a  $60,000  bond 
issue  for  additional  fire  stations  and 
a  $650,000  bond  issue  for  a  civic  cen- 
ter and  city  hall  expansion  program, 
these  items  to  be  Included  in  a  pro- 
posed municipal  improvement  bond 
issue. 
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CHVRCHES 


Auguello  Blvd.  and 


lanuel,    450    Sutter 
233 


Structural    Steel    Contract   Awarded 
SYNAGOGUE  Cost,  Jl, 000, 000 

SAN  FRANCISCO. 

Lake    St. 
Jewish   Synagogue 
Owner  —  Temple 

St.,    San   Francisco. 
Architect — Sylvain    Schnaittacher 

Post   St.,  San  Francisco. 
Contractor — IMcDonald      &      Kahn,      130 

Montgomery   St.,   San   Francisco. 

Working  Drawings  Being  Prepared. 
CHURCH  Cost,  $85,000 

SACRAMENTO,  Cal.     Thirty-seventh  & 

K  Streets. 
Brick   church.  ^^        , 

Owner — Fremont   Presbyterian    Church. 
Architect— Leonard   F.   Starks,    Ochsner 

Bldg.,   Sacramento. 

Contract    Awarded. 
PIEDMONT.  Alameda  Co.,   Cal. 
CHURCH  BLDG.  Cost,  $84,500 

One-story  class  C  church  building. 
Owner — Roman  Catholic  Archbishop  of 

S    F  ,    1100   Franklin   St.,   S.   F. 
Architect— George  E.  McCrea,   369   Pine 

St.,    San    Francisco. 
Contractor— J.  P.  Brennan,  1519  Hearst 

St.,    Berkeley. 

SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Early  construction  of  a  Doi.'ionican 
Monastery  in  Griffith  Ave.,  bet.  Poplar 
and  Bellevue  Aves.,  the  former  site  of 
the  Church  Divinity  School  of  the 
Pacific,  Is  contemplated.  The  site 
covers  approx.  5  acres.  Construction 
will  be  financed  by  the  Hibernia  P.ank 
of  San   Francisco. 


Structural   Steel  Awarded. 

ALTERATIONS  Approx.   $1,250,000 

CROCKETT,  Contra  Costa  Co.,  Cal. 

Erect  one-story  reinforced  concrete 
and  steel  building,  250x460  ft.  to  be 
known  as  Sections  2  and  3  of  ware- 
house No.  1. 

Owner — California  &  Hawaiian  Sugar 
&  Refining  Co. 

Con.  Eng. — A.  A.  Brown,  215  Market  St. 
San  Francsco. 

Contractor — Moore  Dry  Dock  Co.,  Foot 
Adeline  St.,   Oakland. 


TUCSON,  Ariz. — B.  A.  Daw,  Tucson, 
has  been  awarded  general  contract  to 
erect  Sunday  School  building  tor  Tri- 
nity Presbyterian  Church  of  Tucson.  It 
will  be  two-story  and  basement  and 
will  contain  clafisrooms  and  assembly 
hall  A  large  church  will  be  erected  at 
a  future  date.  Concrete  and  brick 
walls,  plaster  exterior,  tile  roof,  pine 
trim  and  floors,  hot  air  heating,  water 
heater,  metal  lath,  art  stone,  struc- 
tural steel,  art  glass,  staff  work.  The 
first  unit  will  cost  $50,000  and  the  two 
units  $160,000.  Robert  H.  Orr,  architect, 
1305  Corporation  Bldg.,  Los  Angeles. 
Henry  O.  Jaastad,  supr.  archi.,  96  N. 
Stone   Ave.,   Tucson. 


FACTORIES  &  WAREHOUSES 


Figures  Being  Taken   for  General  Con- 
tract. 

WAREHOUSE  Cost,   $150,000 

SAN  FRANCISCO.     Fifth  and  Bluxome. 

Four-story    and      basement      reinforced 
concrete    warehouse     building. 

Owner  —  Dohrmann    Commercial      Co., 
Stockton    and   Geary   Sts.,   S.   F. 

Architect — Ashley    &    Evers, 
St.,  San  Francisco. 


Sutter 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Member*  Builders'   Exchnnge) 

10S3   HARKBT   8T. 

Phone  Market  891     San  Francleco 


SACRAMENTO,  Cal.  —  Sacramento 
Plumbing  Supply  Co.,  515  J  St.,  is  hav- 
ing plans  prepared  for  a  warehouse  to 
be  erected  in  R  St.,  bet.  7th  and  8th 
Streets. 


Plans   Being   Completed — Grading   Con- 
tract Awarded. 
BUILDING  Cost,    $40,000 

SAN  FRANCISCO.     N  Mission  bet.   12th 

and   13th   Sts.   through  to  Otis  St. 
Two-story  Class   B  reinforced  concrete 

wholesale     building     for     plumbing 

supplies. 
Owner — Dalziel-Moller  Co.,   556  Mission 

St.,   San    Francisco. 
Architect — Willis    C.    Lowe,    Monadnock 

Bldg.,    San    Francisco. 
Gradint;    awarded    to    Farrar    &    Carlin, 

180   Jessie   St.,   San   Francisco. 


Sub    Figures    Being    Taken. 

OFFICE   &  WHSE.  Cost,   $50,000 

SAN  FRANCISCO,  4th  and  Harrison  Sts 

Two-story  reinforced  concrete  office 
and   warehouse   building. 

Owner  —  Garnett  Young  &  Company, 
612    Howard   ISt.,    San    Francisco. 

Architect — Engineering     Department. 

Contractor — K.  E.  Parker  Co.,  515  Cali- 
fornia St.,  San  Francisco. 


Plans    Being    Prepared    . 
WAREHOUSE  Cost,  $22,000 

SAN   F'RANCISCO,    2nd   &   Brannan   Sts. 
Alterations  to  concrete  warehouse  bldg 
Owner — Crane  Company. 
Architect  —  Lewis   P.  Hobart,  Crocker 

Bldg.,  San  Francisco. 
Contractor — Chas.     Stockholm     &     Son., 

Mondanock  Bldg.,  San  Francisco. 


LOS  ANGELES,  Cal. — Fairbanks- 
Morse  Co.,  427  E-Third  St.,  Los  Angeles, 
will  erect  a  plant  costing  between 
$750,000  and  $1,000,000  in  the  Los  An- 
geles industrial  district.  The  state- 
ment is  made  by  Robt.  Morse,  president 
of    the    company. 


SAN  DIEGO,  Cal. — San  Diego  Wood 
Products  Corp.,  T.  J.  McKell,  pres.,  ex- 
pects to  start  work  soon  on  a  new  2- 
story  concrete  and  brick  factory  bldg. 
to  be  built  at  13th  and  G  Sts.  It  will 
have  40,000  sq.  ft.  of  floor  space. 

LOS  ANGELES,  Cal.— C.  T.  McGrew 
&  Sons,  1345  W  Ocean  Ave.,  Long  Beach 
have  the  general  contr.  at  $182,379  for 
erecting  a  4-story  and  basement  brick 
newspaper  plant  and  business  bldg.  at 
cor.  6th  St.  and  Pine  Ave.,  Long  Beach, 
for  the  Long  Beach  Press  Building  Co. 
W.  Horace  Austin,  521  Pac.  S.W.  Bldg., 
Long  Beach,  archt.  Found.  50x150  ft., 
face  brick,  plate  glass  and  terra  cotta 
front,  cement  and  hardwood  fls.,  comp 
rf.,  steam  heat,  one  passenger  and  one 
freight  elevator. 

LOS  ANGELES,  Cal. — Architect  John 
M.  Cooper,  321  Marsh-Strong  Bldg.,  has 
completed  plans  for  a  truck  storage 
and  service  plant  to  be  erected  at  Ala- 
meda St.,  Long  Beach  Ave.  and  21st  St., 
for  the  Maclt  International  Motor 
Truck  Corp.  The  building  will  be  di- 
vided into  2  sections,  a  2-story  Class  A 
reinforced  concrete  section,  250x300  ft., 
and  a  1-story  Class  C  section,  135x900 
ft.,  concrete  and  brick  walls,  basement, 
composition  roofing,  cement  and  maple 
floors,  metal  skylights,  steel  sash, 
ramps,  gas  heating  system,  plate  glass, 
sprinkler  system  in  basement.  Cost, 
$350,000. 


Architect  or  Builder 


If  yon  want  your  Typewriter 
Work  on  Sp«cilScatlonJi  to  be 
clean  cnt  rent  or  buy  a 
Woodstock,  the  machine  that 
cnta  the  beat  atencU 


LOS  ANGELES,  Cal.  —  Edwin  T. 
Flaherty  Co.,  negineers,  634  I.  W.  Hell- 
man  Bldg.,  is  preparing  plans  for  a 
Class  A  addition  to  warehouse  at  116 
S.  Western  Ave.  for  the  Wilshire  Fire- 
proof Storage  Co.  Dimensions,  60x100 
ft.,  8-slory,  reinforced  concrete  con- 
struction, composition  roofing,  pressed 
brick  facing,  cement  floors,  plate  glass, 
electric  freight  elevator,  ornamental 
iron  work.  The  building  will  be  used 
for  general  storage  space,  and  the 
first   floor  will  be  devoted   to  stores. 

LOS  ANGELES,  Cal.— Architect  John 
M.  Sooper,  321  Marsh-Strong  Bldg.,  is 
preparing  plans  fur  the  first  unit  of  a 
Class  A  warehouse  to  be  erected  on 
McGarry  St.,  between  8th  and  9th  Sts. 
for  Ray  H.  Arnold.  Dimensions,  135x 
220  feet,  reinforced  concrete  construc- 
tion, 5-story,  plaster  exterior,  composi- 
tion roofig,  steel  sash,  cement  floors, 
metal  skylights,  sprinkler  system, 
steel  rooling  doors,  4  electric  freight 
elevators.      Cost,    $400,000. 


SAN  FRANCISCO — Sanitary  Laundry 
Co.  15  McCoppin  St.,  has  taken  option 
on  property  in  south  side  of  17t  hSt., 
bet.  Potrero  Ave.  and  Hampshire  St., 
and  contemplates  erection  of  laundry 
plant.  Benjamin  Dietrich  is  president 
of  the  company. 


ANAHEIM,  Orange  Co.,  Cal.— Cham- 
ber of  Commerce  announces  that  an 
acre  of  ground  in  the  industrial  site 
has  been  transferred  to  West  "Vir- 
ginia Lamp  -Co.  and  that  work  will  be 
started  soon  on  several  factory  bldgs. 
by  this  company. 


FLATS 


Plans   Completed. 

FLATS 

SAN   FRANCISCO. 
Greenwich    St. 

Three-story    and    basement    frame    flat 
building    (9    fiats). 

Owner — L.  N.  Santini  and  E.  Giampolini 
619  Washington  St.,  San  Francisco. 

Architect — J.    A.    Porporato,    619    Wash- 
ington   St.,    San    Francisco. 


Contract    Awarded. 

FLATS  Cost,  $25,000 

SAN    FRANCISCO,    N   Francisco    135    W 

Van   Ness  Ave. 
Three-story    and    basement    frame    flat 

building   (6  flats). 
Owner — John     Eshia,     517     Monadnock 

Bldg.,    San    Francisco. 
Architect    —    O'Brien    Bros.,    Inc.,    315 

Montgomery  St.,   San  Francisco. 
Contractor  —   Kincannon  and  Walker, 

275   Russ   Bldg.,    San  Francisco. 


Plans  Complete. 

FLATS 

SAN    FRANCISCO,    SE 

Streets. 
Two-story    and    basement    frame    flat 

building   (6  flats). 
Owner    —    W.    Bjomer,    825    Monadnock 

Bldg.,   San   Francisco. 
Architect  —  H.   C.   Hladik,   Monadnock 

Bldg.,   San   Francisco. 


Phon«   Mission    2607 

Res.   Phone  Mission   6228 

Fire  Protection  Producis  Co 

FIRE  DOOR  EXPERTS 

Kalameln,     Copper     and     Bronxe 

Doora   and   Trim 

Ornamental    Bntrancea 

Sheet  Metal  Work  of  Every 

Deacriptlon 

CHAS.   SCHULTHEIS,  Mgr. 

S117-3ll»  TWENTIKTH   STREET 

near    Harrison    St. 

SAN    FRANCISCO,    CALIF. 
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nana  Complete. 

KI^AT   BLDG.  Cost,   $10,000 

SAN    F'RANCISCO.    E    26th   Ave.    260   S 

Oeary. 
Two-Ktory    and    basement     frame    flat 

bldB.   (2  flats). 
Owner— J.   C.    Thomas,    U21    Dalboa  St., 

San   Francisco. 


Cost,   $10,000 


'■lans   Complete. 

FLAT   BLDG. 

OAKI^A.VD,  ^9th  St. 

Two-story   frame  and   stucco  flat  bldg. 

Owner— W.    1>.    Bunker,    329    49th    St., 

San   Francisco. 
Architect  —   Hutchison   and   Mills,  1214 

Webster   St..    San    Francisco. 


Plans    Belnjr   Figured. 

STORE   &   FLAT   BLDG.       Cost,   $20,00n 

.SAX    FRAN'CISCO,    NE    Cor.    38th    anA 

Balboa. 
Twu-story    frame    store   and   flat    bldg. 
i)%vner— C.     O.     Clausen,     Hearst    Bldg., 

San   Francisco. 


I'ontract  Awarded. 

FLATB  Cost,  JIO.OOO 

SA.V    FRANCISCO,    N    Francisco,    230    E 
Octavia. 

Two-story    and    basement    frame    flat 
building  (2  flats). 

invner — A.    Puccini,   2317  Jones  St.,  San 
Francisco. 

Architect — J.   A.   Porporato,   619   Wash- 
ington  St.   ,San   Francisco. 
I'litractor — 'Meyer     Bros..     First     Natl. 
Banlt    Bldg.,   San   Francisco. 


I'.iils  Being  Taken. 

KLATS  Cost.,  $12,000 

SA.V    FRANCISCO,    Army    St.    W    Guer- 
rero. 

Two-story  and  basement  frame  flats. 

iiwner — Henry    Ratto. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San    Francisco. 
Bids  will  be  taken   by  the   owner. 


Contract    Awarded. 

FLATS  Cost,    $12,000 

.SAN    FRANCISCO.      W    Twentieth    Ave. 

125   N  Fulton   St. 
Two-story     and     basement     frame     flat 

building   (2  flats). 
Owner— C.    A.      Bullwinkell.      6?7    11th 

Ave.,    San   Francisco. 
.Architect — None. 
Contractor — A.      T.      Morris,      687    11th 

Ave.,   San   Francisco. 


ri:ins   Completed. 

FLATS  Cost,     $10,000 

SAN   FRANCISCO.        N      Balboa   82-6   B 

Twentieth   Ave. 
Two-story    and    basement      frame      flat 

building    (2   flats). 
Owner — .Tohnson  &  Anderson,  4  Steiner 

St.,    San    Francisco. 
Architect — None. 


Plans    Completed. 

FLATS  Cost,     $17,000 

SAN    FRANCISCO.      E    Guerrero    150    S 

Seventeenth    St. 
Three-story    and    basement    frame    flat 

building    (6    flats). 
Owner — A.  B.  Torelli,  3538   17th  St.,  San 

Francisco. 
Architect — P.     Righetti,     12     Geary    St., 

San   Francisco. 


Plans   Being    Prepared. 
FLATS  Cost.    $12,000 

'SAN  FRANCISCO,  S  Bay  98-9  E  Gough 
Two-story  and     basement     frame      (2) 

flats. 
Owner — T.  O'Brien,  886  Dolores  St.,  San 

Francisco. 
Architect — Fabre     &     Hildebrandt,     110 

Sutter   St.,    San    Francisco. 


Res    Phone  Piedmont  482 

M.  J.  MacDonald 

STUMPS  PULLED 
LAND    CLEARED 

TREE  SURGERT 
EXPERT  POWDER  WORK 
Trees  Trimmed  or  Remoyed 

Equipped    witli    Stump    Pullers 

and  Power  Saws 
S212  Baker  St,  Berkeley,  CaUf. 


GOVERNMENT  WORK 
AND  SUPPLIES 


Sub-Contracts    Awarded. 
WAREHOUSE  Cost,    $255,268 

SAN   FltANClSCO,  ISpear  and   Harrison. 
Three-story  reinforced  concrete  supply 

warehouse. 
Owner — U.   S.   Government. 
Architect — Bureau  of   Yards  and  Docks 

Navy  Dept.,  Washington,  D.  C. 
Gcnrral  contriiot  awarded  to  K.  E.  Par- 
ker Co.,  Clunie  Bldg.,  S.  F.  on  Prop. 

No.    2   at    $255,268:   all    work    except 

excavating,   elevator  and  sprinkler 

system. 
Keinrorrlne  n^eel  to  Edw.  L.  Soule  Co., 

Rialto  Bldg.,  San  Francisco. 
.Steel    rollinj;:    fl04»rN    to    V.    S.    Persons, 

Hearst    Bldg.,    San    Francisco. 
riiixterlns  to  Harley  Enlow  1778  Hayes 

St.,    San    F'rancisco. 
Hentini;  to  Allen  Douglas. 
Plunibini?    to    Sugarman     Heating    Co., 

3624    Geary   St.,   San    Francisco. 
Wirini?  to  F.  E.  Newbery  Elec.  Co.,  1160 

Bryant  Bt.,    San    Francisco. 
Sheet    metnl    to    Capitol    Metal    Works, 

1133  Howard  St.,  San  Francisco. 


SAN  FRANCISCO— As  previously  re- 
ported, contract  for  general  construc- 
tion of  U.  S.  Marine  Corps  storehouse 
_.t  Main  and  Harrison  Sts.,  awarded  to 
K  .E.  Parker  Co.,  519  California  St.,  San 
Francisco,  at  $255,368,  (items  3,  3,  4,  5 
and   6,  also  accepted). 

Grinnell  Co.,  610  Brannan  St.,  San 
Francisco,  at  $12,177,  awarded  contract 
for  sprinkler  system. 

Farrar  &  Carlin,  185  Stevenson  St., 
San  Francisco,  at  $33,940  awarded  con- 
tract for  grading:  time  for  completion, 
4  5  days. 

Above  project  is  provided  for  under 
Bureau  of  Yards  and  Docks,  Specifica- 
tion No.  4999. 


OAKLAND,  Cal.— Barrett  &  Hilp,  91f 
Harrison  St.,  San  Francisco,  at  $2,748, 
time  for  completion  90  days,  awarded 
contract  by  Supervising  Architect, 
Treasury  Department,  for  changes  in 
side   entrance   of  Oakland   Post   Office. 


WASHINGTON,  D  .C— Bids  are  be- 
ing rec.  by  Bureau  of  Supplies  &  Ac- 
counts. Navy  Department,  to  fur.  and 
del.  materials  to  Navy  Yards  and  Sta- 
tions, date  to  open  bids  as  noted  at 
close  of  each  paragraph: 

Sched.  2491,  Puget  iSound,  4  motor- 
driven  oil  pumps  and  2  sets  spares, 
August  19 

Sched.  2492.  Mare  Island,  25  fuel  oil 
burners  and  1  set  of  spare  parts,  Aug. 
19. 

Sched.  2494.  Puget  Sound,  550  gals 
turpentine,  Aug.  12. 

Sched.  2495,  Mare  Island,  miscellane- 
ous blanc-fixe  and  zinc  dust  and  zinc 
oxide.  Aug.   19. 

Sched,  2496.  western  yards,  gums, 
yacca  and  varnishes.  Aug.  19  . 

Sched.  2497,  Mare  Island,  bituminous 
enamel  and  primer.   Aug.   19. 

Sched.  2498.  eastern  and  western 
yards,  hide  and  marine  glue,  Aug.  19. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CI>AWSON'8    PATENT   CHIMNEY 

Is  the   Most   Complete  on   the 

Market 


CLA  WSON'S     FURNACE     GRATE 
for  Gas,  Co«l  or  Wood 


CLAWSON'S 

HOODS   and   DAMPERS   for 

Open    Fireplaces 


Experts    In    Curtn?   Smelry   Flues 
and   in   Ventflattngr 


Terra  Cotta  and  Galvanized  Iron 

Chimney  Tops   Erected 

Chimney  Sweeping: 


I'EAUL  HARBOR,  T.  1 1.  — Following 
bids  received  by  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
D.  C,  under  Specification  No.  4975  to 
erect  storehouse  and  case  ammunition 
filling  house  at  Naval  Operating  Base, 
Pearl    Harbor: 

Item  1,  work,  complete;  la,  store- 
house; lb,  filling  house;  2,  add  or  de- 
duct for  1  typical  bay  of  storehouse: 
3a,  <ieduct  for  omission  of  bay  1  from 
filling  house;  3b,  deduct  for  ommission 
of  l)ay  2  from  filling  house;  4a,  add  or 
deduct  for  slab  on  fill  construction  al- 
ternative A  for  the  7  bays  southeast 
end  filling  house:  4b,  deduct  for  omis- 
sion of  bay  1  and  substitution  of  slab 
on  nil  for  6  bays  southeast  end  filling 
house. 

H.  L.  Fernandez  &  Co.,  Honolulu,  T. 
H..  item  la,  $50,000;  lb,  $4,500;  2,  $6,- 
500;  3a,  $4,000;  3b,  $4,000;  4a,  $3,000; 
41),    $4,200. 

Hawaiian  Contracting  Co.,  Honolulu, 
T.  H.,  items  la  and  lb,  $89,890;  2,  add 
$5,040,  deduct  $4,200;  3a,  $2,210:  3b,  $2,- 
210:    4,    $1,000;    4b,    $2,930. 

J.  L.  Young,  Honolulu,  item  la.  $40,- 
000;  lb,  $40,000;  2.  $4,400;  3a,  $2,460;  3b, 
$2,600;    4a,    $700;    4b,    $2,350. 

W.  F.  Martens,  Honolulu,  T.  H.,  item 
la,  $39,000;  lb,  $36,200;  2,  add  $3,800. 
deduct  $3,600;  3a,  $2,300;  3b,  $2,400;  4a 
$2,400:   4b,    $4,300. 

W'alker  &  Olund,  Honolulu,  T.  H., 
item  la.  $39,515;  lb,  $34,777:  2,  $3,840; 
3a,  $1,800;  3b,  $1,900;  4a,  $166;  4b, 
$1,800. 

A.  Southard,  San  Diego.  Calif.,  item 
la,  $40,161;  lb,  $36,527;  2,  $4,675;  3a, 
$2,758;   3b,   $2,926:   4a,   $1,798;   4b,   $4,557. 

Louis  R.  Smith.  Honolulu,  T.  H..  item 
la,  $52,081;  lb,  $45,332;  2,  add  $6,340, 
deduct  $5,800;  3a,  $3,250;  3b,  $3,100;  4a, 
$1,300:    4b,    $4,550. 

Allen  Pope,  Washington,  item  la, 
$43,000;  lb,  $40,000;  2,  add  $5,000,  de- 
duct, $4,000;  3a,  $2,300;  3b,  $2,400;  4a, 
$1,000;    4b,    $2,400. 


NOGALES,  Ariz. — Roy  &  Titcomb, 
Inc.,  Nogales,  Ariz.,  at  $1,198  submit! 
low  bid  to  Supervising  Architect, 
Treasury  Department,  Washington,  D. 
C,  to  furnish  door  and  ^vindow  screens 
tor  Nogales  post  office.  King  Bros.  & 
Collier,  Newport  News,  Va.,  only  other 
bidder    at    $1,432.21. 


SAN  DIEGO,  Cal.— J.  P.  Sullivan,  4515 
Indiana  Ave,,  Chicago,  111.,  at  $10,245, 
time  for  completion  120  days,  awarded 
contract  by  Bureau  of  Yards  and  Docks 
to  paint  buildings  at  Naval  Operating 
Base,  San  Diego,  under  Specification 
No.  4993. 


VASHON  ISLAND,  Wash. — Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  preparing  specifica- 
tion No.  5008  for  steel  beacon  towers 
at  Vashon  Island,  Wash. 


SAN  DIEGO,  Cal. — Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington, D.  C,  preparing  Specification 
No.  5009  for  extensions  to  nurses' 
quarters   at   San    Diego,    Calif. 


SAN  FRANCISCO — Until  Sept.  1,  12 
M.,  bids  will  be  received  by  Wm. 
Arthur  Newman,  Supervising  Superin- 
tendent, 402  U.  S.  Post  Office  Bldg.,  7th 
and  Mission  Sts.,  to  fur.  and  install 
new  light  fixtures  In  Customhouse,  San 
Francisco.  Further  information  ob- 
tainable   from    above    office. 


A.  E.  Leltoh 


J.  a.  Lettch 


LEITCH 
ROOFING  CO. 

Successors  to  Clark  A  Leltch 

Offlce  and   Warehouse: 

tlie  SF.COND  ST^  SACRAMENTO 

Phvnes  Main  726 — 6223 
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HALLS   AND   SOCIETY 
BVILDI^GS 


segregated   Bids   Being   Taken 
STORE,  ETC.  Cost,  ?30,uuu 

Tw'S-fttfy^^wel  and  brick  store  and 
office  and  lodge  building  (22  of- 
fices, 5  stores,  lodge  rooms  &  pub- 
lic auditorium).  .  ,„„„ 

Owner— San  Rafael  Masonic  Hall  Asso- 
ciation. ^„    ^       *    c*.       iCnrt 

Architect— S.  Heiman,  o7  Post  St.,  San 
Francisco. 

Plans    To    Be    Prepared 

STORES  &  LODGE  BLDG.  „?1'»^^ 

BERKELEY,  Alameda  Co.,  Cal.,  :s  vv 
University  Ave.  and  Milvia  bt. 

Four-story  and  basement  class  B  rein- 
forced concrete  and  steel  and  hol- 
low  tile    (4)   stores  and  lodge  bldg. 

Owner — Berkeley  Council,  Knights  of 
Columbus. 

Architect — Not  selected. 

Sub-Contracts    Let. 

«TORE     ETC.  Cost.    11,000,000 

SAX   FRANCISCO,    N  Post  St.,   between 

Powell    and   Mason    Sts. 
•fhjrteen-story   class   A   store   and    club 

building.  " 
Owner— Elks'  Club.  ^    ^   .  „     7,, 

architect   Mevers   and    Johnson,    74Z 

Market   St.,   San   Francisco. 
Engineer  —   C.   H.    Snyder,   2d1  Kearny 

St.,    San    Francisco.  „        „  ,. 

Contractor  —   R.   McLeran   Co.,   Hearst 

Bldg.,  San  Francisco. 
As  previously  reported,  ornamental 
Iron  was  awarded  to  Peerless  Orna- 
mental Iron  &  Bronze  Co.,  isyx  *  01- 
Bom  Street,  San  Francisco;  elevators 
to  Spencer  Elevator  Co.,  166  7tli  bt., 
San  Francisco;  plumbing  to  Jas.  H. 
Pinkerton,  927  Howard  St.,  S.  F.;  heat- 
ing to  Scott  Co.,  243  Minna  St.,  S.  F., 
electrical  work  to  Decker  Elec.  Co., 
149  New  Montgomery  St.,  S.  F. 
Plastering    awarded    to    Peter    Bradley 

180  Jessie  St.,  San  Francisco. 
Kitchen  e«iiiipment — Nathan   Dohrmann 

Geary  and  Stockton,  S.  F. 
^'ater   softeners    to    Permutlt   Co.,   Bal- 
boa Bldg,  San  Francisco. 

Contract   Awarded. 

CLUB    HOUSE  Cost,    125.000 

TRUCKEE  RIVER  near  Reno,  Nevada. 
Two-story  frame  and  rustic  finish  club 

Owner— S.'  F.  Flv  Casting  Club,  Balfour 
Bldg.,    San    Francisco. 

Architect  —  Lewis  P.  Hobart,  Crocker 
Bldg.,    San    Francisco. 

Contractor — Proctor  &  Cleghorn,  Ro- 
senberg Bldg.,   Santa   Rosa. 

Figures  to  be   Taken   in  Two  Weeks. 
LODGE    &    OFFICE  Cost,    $170,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     North 

First  St.  .... 

Six-story  and  basement  reinforced  con- 

cdet"e   lodge    and   office    building. 
Owner — Knights  of  Columbus,  San  Jose 
Architect — Leo   J.   Devlin,  Pacific  Bldg., 

San    Francisco. 


LOS  ANGELES,  Cal.— Edwards,  Wil- 
dey  &  Dixon  Co.,  515  Black  Bldg.,  were 
low  bidders  at  $910,000  on  the  general 
contract  for  erecting  the  new  Shrine 
auditorium  bldg.  at  Jefferson  &  Royal 
Sts.  C.  J.  Kubach  Co.,  801  Merchants 
National  Bank  Bldg.,  was  low  at  *^9ii,- 
4S0  on  the  banquet  hall  section.  J.  C. 
Bannister,  903  N  Mariposa  St.,  submit- 
ted a  bid  of  $926,670  on  the  auditorium 
and  $310,665  on  the  banquet  hall,  which 
would  make  him  low  bidder  on  the  two 
bldgs  combined.  John  C.  Austin,  112a 
Detwiler  Bldg.,  and  A.  M.  Edelman,  H. 
\V.  Hellman  Bldg.,  assoc.  archts;G.  Al- 
bert Lansburgh,  consulting  archt.  The 
bids  were:  General  contract — Edwards, 
Wildey  &  Dixon,  $910,000  for  auditor- 
ium section;  (a)  $329,700  for  banquet 
hall  section;  (b)  $6000  for  extra  foun- 
dation to  carry  a  tower;  C.  J.  Kubach 
Co.,  $988,106;  (a)  $293,840;  (b)  iiOp.Z 
C  Bannister,  $926,670;  (a)  $310,66o;  (b) 
$6750-  North  Pacific  Construction  Co. 
$956,000;  (a)  $328,000;  (b)  ?10,60O: 
Wm.  Simpson  Construction  Co.,  $994,- 
267;  (a)  $324,000;  (b)  $12,000;  Wey- 
mouth Crowell  Co.,  $1,054,000;  (a)  $316- 
500.  Electric  wiring — Geo.  L.  Patterson 
$49,997;  (a)  $8996.  Painting— D.  Zelin- 
sky  &  Sons,  $8838,  (a)  $3760.  Plumbing 
—Howe  Bros.,  $49,642,  (a)  |10>«- 
Heating — Thos.  Haverty  Co.,  $3o,5o0, 
(a)  $35,250.  Ventilating — Thos.  Haver- 
ty   Co.,    $86,635;    (a)    $60,500. 

RIVERSIDE,  Cal. — The  Labor  Tem- 
ple Assn.  has  had  preliminary  plans 
drawn  for  a  2-story  frame  and  plaster 
store  and  lodge  bldg.  to  be  erected  at 
13th  and  Market   Sts.   Est.   c-^st  $(o,000. 

S\N  BERNARDINO,  San  Bernardino 
"o  Cal. — Plans  for  an  American  Le- 
gioh  clubhouse  at  4th  and  D  Sts.  will 
be  revived.  Timothy  Sheehan  is  the 
ne  wpost  commander. 

SUSANVILLE,  Lassen  Co.,  Cal.— T. 
J  Rees  Fallon,  Nevada,  was  awarded 
contract  at  $35,500  for  the  construc- 
tion of  the  Masonic  Temple,  construc- 
tion to  be  of  native  stone.  Architect 
Ralph  D.  Taylor  of  Susanville  prepared 
plans    for    same.      Other    bidders    were; 

Robert  Brodie,  Susanville iib,\)ii 

Campbell    Constr.    Co..    Sacto. . . .    39,7 <0 
Woodward   &   Greve,   Susanville.    40,939 


HOSPITALS 


Member  S.  P.  Builders'  Exchange 
Phone    Sutter    6700 

ALBERT  DEAN 

Random  Tariegated  Colors  Slate 

Roofing 

and 

Bandom  Tariegated  Colors  Tile 

Roofing 

Composition  Roofing 

General  Roof  Repairing 

Samples  Submitted 

190  Je«»le   S1^  San  Prancisco 

Res.    4201    Mission    St. 

Phone    Randolph    6982 


SACRAMENTO.  Cal— City  Building 
Inspector  Ben  Covell  has  prepared  pre- 
liminary plans  for  interior  changes  and 
installation  of  heating  plant  in  Sacra- 
mento Orphanage.  Est.  cost,  $3000. 
The  work  will  be  financed  by  the  Com- 
munity Chest. 


BERKELEY.  Alameda  Co.,  Cal. — Del 
Rev  Club  of  Berkeley  has  been  incor- 
porated to  finance  erection  of  a  $35,000 
club  house  at  1711  Euclid  Ave.,  to  re- 
place structure  destroyed  by  fire.  Club 
members,  all  graduates  of  the  Univer- 
sity of  California,  include  C.  H.  Garvey, 
C.  F.  Masten.  Dr.  Coford  Johnson,  C. 
Davidson   and  Alex   Sherriffs. 


SAN  DIEGO,  Calif. — Board  of  Control 
has  granted  permission  to  Miss  Hor- 
ten.«e  Coulter,  acting  president,  board 
of  directors  of  San  Diego  Children's 
Home,  to  solicit  funds  for  financing 
erection  of  a  new  fireproof  bldg.  to 
replace  the  old  home  at  16th  St.  and 
Balboa  Park.  Plans  are  being  drawn 
for  a  bldg.  to  cost  $100,000,  of  which 
$40,000  has  been  subscribed. 

NEAR  CULVER  CITY.  Los  Angeles 
f,j  Cal.- H.  M.  Baruch,  444  I.  W.  Hell- 
man  Bldg.,  will  be  awarded  the  con- 
tract to  erect  a  group  of  orphanage 
buildings  at  Vista  Del  Mar,  near  Cul- 
ver Citv,  for  the  Jewish  Orphanage  of 
Southern  California;  there  will  be  6 
dormitory  buildings,  each  building  to 
have  accommodations  for  20  children, 
including  sleeping  rooms,  toilets, 
kitchens,  dining  rooms  and  study 
quarters.  S.  Tilden  Norton  and  Fred- 
erick H.  Wallis,  716  S.  Spring  £ts.,  are 
the  architects.  Brick  walls,  2-story 
and  basement,  46x84  ft.,  tile  and  com- 
position roofing,  hardwood  and  pine 
floors,  gas  furnace  heating  system, 
water  heaters,  pine  trim,  tile  and  com- 
position   baths,   etc.     Cost,   $150,000. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Bids  were  received  as  follows  on  July 
"Ist  by  J.  H.  Wells,  clerk  of  Contra 
Costa  Countv,  for  the  construction  of 
a  one-story  frame  and  brick  veneer 
American  Legion  memorial  building 
to  be  erected  in  Walnut  Creek.  Plans 
were  prepared  by  Architect  James  T. 
Karbett,  910  MacDonald  Avenue,  Rich- 
mond The  contract  was  awarded  to 
H.  S.  Mendenhall  of  Martinez  at  $21,- 
777.    Other    bidders   were: 

F    W.    Maurice,    Oakland ^iviwl 

Davis-Heller-Pearce     S2'9XX 

P.  M.  Santord,  Richmond So'SS" 

Cobbv  &  Owsley,   S.  F 28,78o 


Disraeli  said:  "Confidence  is  a 
plant  o£  slow  growtli."  The  con- 
fldence  wUch  architects,  con- 
tractors, and  owners  everywhere 
have  In  Quandt-qnality  painting 
and  decorating  service  has  been 
established  through  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  past  40  years. 
■Whether  the  Job  be  large  or 
small,  our  paramonnt  interest  is 
to  achieve  the  best  result  and 
give  full  value  for  every  dollar 
expended.  Quandt-auality  serv- 
ice is  a  dependable  service  and 
will  fulflU  all  your  requirements. 


A.  auandl  &  Sons 

Painters  *  Decorators 

SINCE  1885 
374  GUERRERO  STREET  •  M.ARKET  17C9 

SAN  FBANCISCO 

Los  ANGELES 


MARSHFIELD,  Ore.  —  Archt.  Lee 
Thomas.  United  States  Bank  Bldg., 
Portland,  preparing  plans  for  hospital 
to  be  erected  for  Board  of  Hospitals 
and  Homes  of  Methodist  Episcopal 
Church,  74  Rush  St.,  Chicago.  Will  be 
4-storv  and  base.,  reinforced  concrete 
and  ti'le;  est.  cost  $80,000. 

Plans   To   Be   Prepared. 

ORPHANAGE  BLDG.  Cost,   $90,000 

SACRAMENTO,    Not    definitely    decided 

upon. 
One-story  fireproof  orphanage  bldg. 
Owner — Sacramento   Orphanage. 
Architect — Not    selected. 

Plans    Being    Prepared. 

ORPHANS'     HOME.  Cost,     $loO,000 

(First  Unit). 
LA   VERNE.    Los  Angeles  Co.,    Cal. 
Two-story    reinforced  concrete  Orphans' 

Home. 
Owner — Home    Missionary      Society      of 

Methodist  Episcopal  Church. 
Architect— W.    H.    Weeks,    369    Pirn   St., 

San  Francisco. 


Sub  Contract  Awarded. 
ANIMAL  HOSPITAL  Cost,  $25,000 

SAN    FRANCISCO.    Fell,    west    of    Polk. 
Two-story    reinforced    concrete    animal 

hospital. 
Owner — Drs.   Jas.  M.   Arburua  and  Jno. 

Maginnes,  1190  Market  St.,  S.  F. 
Architect — C.  H.  Jensen,  Call  Bldg.,  San 

Francisco. 
Contractor — Monson    Bros.,    2ol   Kearny 

St..  San  Francisco. 
Heating   and      plumbing      awarded      to 

Thomas  Kelly. 

Contract  Awarded. 

REMODELING  Cost.    $16.3  i  6 

OAKLAND,   Broadway   near  40th  St. 

Remodeling  of  3-story   frame   building. 

Owner — King's  Daughter  Home  for  In- 
curables, (a  corporation)  39th  and 
Broadway,  Oakland. 

Architect  —  Julia  Morgan,  1135  Mer- 
chants  Exchange   Bldg.,   S.   F. 

Contractor  —  D.  B.  Farquharson.  1760 
Ellis   St..   San   Francisco. 


Mailing  Lists  I 

V    Will  help  you  increase  sales       J 


Conce. 
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FRESNO.  Fresno  Co..  Oal. — Howard 
Dickey.  150  Howard  St..  Fresno,  at 
12450  awarded  contract  by  supervisors 
to  erect  lioilerliouse  and  trench  work 
at  old  peiiples'  home  at  county  hospital. 
Harrett-Hicks  Co.,  1031  Itroadway, 
I  risno,    at    $3919    awarded    contract    to 

^lall  steam    heallnK   plant. 


:ins    Ilelnp   Prepared. 

•:T1C.\T1()N     HOMK  Cost,    J25,000 

^KKK.SKIKI.n.    Kern    Co.,    Cal.      East 

Hak.rslUld    District, 
reiiroof  detintli>n   home, 
vmr-    County    of    Kern,    K.    10.    Smith, 

County   Clerk, 
.hiteii — Chas.     H.     UiKKar,     Hank    of 

Italy    lildn..    Hakersflcld. 
.•structure   will   be  fireproof  construc- 
11   and    will    provide   accommodations 
r    20   Juveniles. 


Contract    .Vwarde.i. 

BUlLniNd  Cost,    $30,000 

LIVEHMOUE,    Alameda    Co..    Cal. 

One-story  frame  and  rustic  service 
building  at  County  tubercular  san- 
itarium,   Del    Valle   Farm. 

Owner — County   of   Alameda. 

Architect — Henry  H.  Meyers,  Kohl  BIdg 
San  Franci.sco. 

Contractor— N.  Jenson,  Livermore. 


SAN"  FRANCISCO— Until  Septembei 
S,  3  p.  m.,  bids  will  be  received  by  Bd. 
of  Public  Works  to  erect  relief  home 
buildings.  Estimated  cost  $1,660,000. 
Segregated  bids  are  desired  for  (1) 
general  construction,  estimated  cost 
$1,320,000;  (2)  plumbing  and  gas  fit- 
tings. $120,000;  (3)  mechanical  equip- 
ment, $150,000;  (4)  electric  work,  $70,- 
000.  Plans  obtainable  from  Bureau  of 
Architecture,  2nd  floor.  City  Hall.  John 
Reld,  Jr..  city  architect. 


HOTELS 


Plans    Being    Prepared. 

STORE  &   HOTEL  Cost,  $60,000 

PITTSBURG.  Contra  Costa  Co.,  Cal. 

Three-story  brick  store  and  hotel  bldg. 
(60  rooms  with  20%  baths) 

Owner — Withheld. 

Architect — Louis  IStone  and  F.  E.  War- 
ner,   357    12th   St.,   Oakland. 


Contract  Awarded. 

HOTEL  Cost,    $14,750 

SAN  FRANCISCO.  Geary  &  Powell. 

Eight  ozone,  ventilating  assemblies  in- 
cluding wiring  dehydrated  plants, 
etc.  for  hotel  bldg. 

Owner  —  Crocker  Hotel  Co.,  Shreve 
Bldg.,    San    Francisco. 

Architect — Bliss  and  Faville,  Balboa 
Bldg.,   San   Francisco. 

Contractor  —  Montgomery  Bros.,  61 
Fremont  St.,   San  Francisco. 


MONROVIA,  L.  A.  Co.,  Cal. — Robert 
J.  Stacy-Judd.  603  Hollywood  Blvd..  is 
completing  plans  and  will  receive  bids 
shortly  for  erecting  the  first  unit  of 
the  Monrovia  Community  Hotel  Assn's 
new  store  and  hotel  bldg  on  White 
Oak  Ave..  Monrovia.  Hollow  tile  and 
cone,  constr.  Egyptian  design.  Eight 
stores.  36  hotel  rooms.  8  apts.,  L-shape 
found..  167x157  ft.,  basement  with  ser- 
vice equipments,  stucco  exter..  tile  and 
comp.  rfg..  cem.,  tile  and  hardwd.  fls, 
steam  heat,  tile  baths  with  each  room. 
Cost   $150,000. 


KING  S 
ORIENTAL 
STUCCO 

UnUonn   Color  and   Texture 
Waterproo*,   Durable 

Manufactured  by 
J.  B.  i:iNG  &  CO. 

NEW   YORK 

Send   for  Color  Card 

A.  li.  GREENE 

Pacific   Coast   Sales  Agent 

490   Burnside   St.,   Portland 

1151-51  Mission  St.  San  Franclgeo 


Plans  Being  Completed.. 

HOTEL.  Cost,   $125,000 

QUINCY,  Plumas  Co.,  Cal. 

Two-story  brick  hotel  building  (.'>0  rms 
dining  room  and  all  modern  con- 
veniences). 

Owner— Withheld. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San   Francisco. 


I-OS  ANGELES,  Cal. — Archt.  Chas.  F. 
Whittlesey.  6533  Hollywood  Blvd.,  is 
preparing  plans  for  a  class  A  hotel 
bldg.  to  be  erected  at  n.w.  cor.  8th  St. 
and  Gladys  Ave.  for  C.  H.  Clay;  it  will 
contain  store  and  lobby  on  first  fl.  and 
114-rms.  on  upper  fls.  Reinf.  cone,  con- 
struction, 7-sto.  and  part  basement, 
cone,  exter..  comp.  rfg.,  125x35x15  ft., 
steam  and  gas  htg.,  pine  trim,  pine  and 
cem.  fls.,  linoleum  baths,  elec.  elevator; 
bldg.  has  been  leased  to  C.  H.  Clay  for 
a  period  of  25  years. 


SAN  DIEGO.  Cal.— Salvation  Army. 
Commander  Wm.  DeGaris.  will  erect 
a  3-story  brick  bldg.  on  2nd.  between 
F  and  G  Sts..  to  cost  $50,000.  It  will 
contain  an  industrial  store  and  sleep- 
ing  rooms.    Dimen.   50x100   ft. 


POWER  PLANTS 


RIVERSIDE.  Wash. — Miller  Engin- 
eering Co..  605  Burke  Bldg.,  Seattle, 
taking  bids  to  const,  hydro-electric 
poweir  plant  capable  of  developing 
3000-h.p.  for  the  Riverside  Irrigation 
District,  J.  B.  Williams,  secy.  Bids  will 
include  const,  of  plant  including  cone, 
dam,  concrete  and  steel  po"wer  house 
and  15-mi.  of  transmission  lines.  Bids 
open  Aug.  23.  Bonds  of  $450,000  voted 
by   district   to   finance    work. 


Site  Puichased — Plans  Being  Prepared. 
SUB-STATION  Cost,    $260,000 

ELMHURST,    Alameda    Co.,    Cal.      92nd 

Avenue   near   E-14th   St. 
Reinforced    concrete     sub-station     (10,- 

000-k.   w.    capacity). 
Owner — Pacific  Gas  &   Electric  Co.,    445 

Sutter    St.,    San    Francisco. 
Architect — Eng.  Dept.  of  P.  G.  &  E.  Co., 

445    Sutter    St.,    San    Francisco. 


PUBLIC  BUILDINGS 


Plumbing    Contract    Awarded. 
AUDITORIUM  Cost,    $600,000 

STOCKTON,   San   Joaquin  Co.,  Cal. 
Class    A    reinforced    concrete    Memorial 

Civic  Auditorium. 
Owner — City  of  Stockton   (A.  L.  Banks, 

citv  clerk). 
Architect    —    Glenn    Allen,    41    S-Sutter 
St..   Stockton,  and  Wright  and  Sat- 
terlee.   Bank   of  Italy  Bldg.,   Stock- 
ton   (comprising  City  Architectural 
Commission). 
Heating  plumbing     and     ventilating  to 
Stockton    Plumbing    &    Supply    Co., 
327  Miner  Ave.,  Stockton  at  $43,342 
As   previously    reported,    contract  for 
all    the   structural    steel   erected   in   the 
building    was    awarded    to    Seller    Iron 
Works,    945   S   Pilgrim   St..   Stockton,   at 
$51,690;     general     contract     for    all     of 
work     except       the       structural       steel, 
plumbing,  heating  and  ventilating,  and 
the    electrical    work    to    Frank    Tucker, 
321    N    Sierra    Nevada   ISt.,    Stockton    at 
$366,179,    and    electrical    work    to    Hild 
Electric    Mfg.    Co.,    517    E    Market    St., 
Stockton,   at   $18,862. 


LOS  ANGELES,  Cal. — Park  Com- 
mission. Exposition  Park,  is  preparing 
plans  for  a  police  sub-station  to  be 
erected  at  Newton  St.  and  Central 
Ave.  The  building  will  contain  as- 
sembly hall,  offices,  jail,  kitchen  and 
diningroom;  dimensions,  44x109  ft.,  the 
front  section  of  the  building,  44x44  ft., 
will  be  Class  C  brick  construction  and 
the  rear,  36x65  ft.,  will  be  Class  A  re- 
inforced concrete  construction,  2-story, 
basement,  composition  roofing,  pressed 
brick  facing,  cement  and  hardwood 
floors,  plate  and  wire  glass,  metal 
skvlights.  steam  heating  system,  65  ft. 
pistol  range,  tiled  toilets  and  showers, 
pine  trim,  steel  cells,  garage  in  rear  to 
house  about  9  cars.  $65,000  has  been 
appropriated  for  the  building  and 
$35,000  for  equipment.  The  building 
will  be  erected  by  day  labor  under  the 
supervision   of  Park  Commission. 


SAN  FRANCISCO— Until  Sept.  1,  12 
M.,  bids  will  be  received  by  Wm.  Ar- 
thur Newman,  supervising  superinten- 
dent, 402  U.  S.  Postoffice  Bldg.,  7th 
and  Mission  Sts.,  to  fur.  and  install 
now  light  fixtures  In  Customhouse, 
San  Franciseo.  Further  Information 
obtainable  from  above  office. 


MEXICALI,  Mex.— Fernando  Rodri- 
guez, brother  of  governor  of  Lo'wer 
Calif.,  has  contract  and  will  start  work 
at  once  on  a  new  1-story  reinf.  cone, 
municipal  bldg.  to  be  built  on  Madero 
Ave.  Dimen.  78x107  ft.  Cost,  $65,000. 
Plans  by  J.  Jacobs  and  R.  T.  Castenada 


SAN  FRANCISCO— Until  Aug.  7,  12 
M,  bids  will  be  rec.  by  B.  P.  Lamb,  sec- 
retary I^ark  Commission,  for  general 
conrtruction  of  boiler  house  to  house 
heating  equipment  in  M.  H.  de  Young 
Memorial  Museum  in  Golden  Gate 
Park.  Cert,  check  10%  payable  to  Park 
Commission  req.  Plans  obtainable  from 
Weeks  and  Day.  architects,  315  Mont- 
gomery St.  See  call  for  bids  under  oifl- 
ciul    propcsol    section    In    this    issue. 

HANFORD,  Kings  Co.,  Cal.  —  Until 
Aug.  27.  2  p.  m.,  bids  will  be  rec.  by 
D.  C.  Williams,  city  clerk,  to  erect 
civic  auditorium  building.  Coates  and 
Traver,  architects,  626  Rowell  Bldg., 
Fresno.  Segregated  bids  are  wanted 
for  (1)  carpentry,  steel,  concrete,  etc., 
(2)  ijrickwork;  (3)  mill  work  and  glaz- 
ing; (4)  plastering,  lathing  and  model- 
ing; (5)  painting;  (6)  roofing;  (7) 
plumbing  and  heating;  (8)  electric 
work;  (9)  finish  hardware.  See  call  for 
bids  under  official  proposal  section  In 
this    i.s.»*ue. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Until  Aug.  18,  10  a.  m.,  bids  will  be 
rec.  by  F.  E.  Smith,  county  clerk,  to 
fur.  and  install  furniture  in  branch 
county  library  at  McKittrick.  Cert,  chk 
10%  payable  to  clerk  req  .Specifica- 
tions on  file  in  office  of  clerk. 


SAN  FRANCISCO  —  Until  Aug.  18, 
2;30  p.  m.,  bids  will  be  rec.  by  Leonard 
S.  Leavy,  city  purchasing  agent,  270 
City  Hall,  to  fur.  and  install  document 
files  in  office  of  county  clerk.  Further 
information  obtainable  from  above 
office. 


SANTA  ANA,  Orange  Co.,  Cal.— Com- 
munity Players,  Orange  Co.  Choral 
Union.  Santa  Ana  Orchestra  and  Santa 
Ana  Municipal  Band  have  formed  joint 
organization  for  promotion  of  a  pub- 
lie  auditorium  to  be  built  here. 


RESIDENCES 


Plans   Complete. 
PIEDMONT,    55   Lincoln  Ave. 
RESIDENCE  Cost,   $16,000 

One-story    5-room    frame      and     stucco 

residence  and  garage. 
Owner — J.  A.  Mathews,  6444  Benvenue, 

Piedmont. 
Architect — None    . 


Owner  Taking  Figures. 

RESIDENCE  Cost,    $10,000 

BERKELEY,  Alameda  Co.,  Cal.  Thous- 
and Oaks. 

Two-storv  seven-room   frame  residence 

Owner — W.   E.  Mansfield. 

Architect  —  Edward  Glass,  Underwood 
Bldg.,   San  Francisco. 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  613 

Equipped  To  Handle 
Any   Size   Job. 

DIRECT  FACTORY  BUYERS 
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Contract  Awarded.  .inqio 

RESIDENCE  Cost,   $10,94- 

BERKELEY,    30    The    Uplands. 
Two-story   frame  and   stucco   residence 

Own''e?-rA.''stroud,    60    The   Uplands, 

ArchU^ec^-C.'  C.   Dakin,    3034    Hillegass 

Berkeley.  f-,ant 

Contractor— Ben    Pearson,    2403    Grant, 

Berkeley. 

Plans   Being   Prepared.  ,in  nnn 

BTrmnENCE  Cost,    ?10,U0U 

tSAN    FTIANCISCO,    E    Gough    N    Lom- 

Two-?t'^^ry    frame    and    brick   residence. 
Owner — John    McGovern.  . 

Architect    -    Shea    &    Shea.    Chronicle 

Bldg.,    San    Francisco. 
Contractor  —   E.    J.    Montgomery,    1320 

Broadway,    San    Francisco. 

Plans   Being   Prepared.  ji^nOO 

RESIDENCE  v^^»ntP    Sts 

OAKLAND,    Alvarado    and   Vicente    Sts. 
Two-story    and    basement    frame    and 

stucco   residence. 
Owner— F.    E.    Romie,    418    Isewton    St., 

Oakland.  t,,.,i„    loii 

Architect  —  Hutchison  and  Mills,  1214 

AVebster  St.,   Oakland. 

Contract  Awarded.  .id  nnn 

RESIDENCE  Cost.  514, OUU 

SAN  FRANCISCO,  St.  Francis  Wood 
Two-story   frame   and   stucco   residence 
and    separate   garage. 

°7,rite7t-Mast"ent''Hurd,  27  8  Post  St. 

San    Francisco. 
Contractor- J.   Prout,   ol5  Magellan   St., 

San   Francisco. 

Contract   Awarded. 

g^Rl'^[^'^709  711713  7i?T/7l?9-?2'l' 

Hilldale  Ave. 
Seven    1-story    frame    dwellings. 
Owner— Lilian    M.    Beer,   3103    Hamilton 

St.,   Los  Angeles. 
Designers — .Northern     Supply     Co.,     lol 

Kearny   St.,   San   Francisco. 
Contractor— W.   D.   Henderson,   619   Mo- 

nadnock  Bldg.,  S.  F. 


Contract   Awarded.  ,i7nnn 

RESIDENCE  ^  S^^'i-iV'""" 

OAKLAND.  N  Tanglewood  Rd.  E  btone- 

wall    Rd. 
Two-story    8-room    frame    and    stucco 

residence. 
Owner — F.    J.    Swift,   Ban    Francisco. 
Architect  —   Roland    I.    Stringham,    260 

California    St.,    San    Francisco. 
Contractor— Wm.    Kat,    2430    Humboldt 

Ave.,   Oakland. 

Contract    to    be    Awarded. 
RESIDENCE  Cost,    $20,000 

SAN    FRANCISCO.       Thirty-sixth    Ave., 

bet.   Geary   and   Clement  Sts. 
Two-story    frame      and    stucco      Italian 

Style   residence  with  tile  roof. 
Owner — R.     W.     Maples. 
Architect — Albert  Parr  and  J.  F.  Ward, 

68  Post  St.,   San   Francsico. 
Contractor — Wm.  Martin,  IfO  Jessie  St., 

San    Francisco. 
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Contract    Awarded. 

RESIDENCE  Cost,     $10,697 

BERKELEY,  Alameda  Co.,  Cal.  Haw- 
thorne  Terrace. 

Two-story   frame  and  stucco   residence. 

Owner — W.  D.   Clark. 

Architect — John  Hudson  Thomas,  Mer- 
cantile  Trust   Bldg.,  Berkeley. 

Contractor — Geo.  J.  Maurer,  177  Ridge 
Way,  Berkeley. 

Plans   Being   Prepared. 

RESIDENCE  Cost,     $6500 

OAKLAND,  Alameda  Co.,  Cal.     4th  Ave. 

Heights. 
One-story   frame  and  plaster  residence 

with  tile  roof   (5  rooms). 
Owner — Mr.    Rohr. 
Architect  —  Miller  &  Warnecke,  Perry 

Bldg.,   Oakland. 


Saturday,  August  9,   1924 
Cost,  $12,000 


Plans   tn  be  Figured  Next  Week. 
RESIDENr'E  Cost,   $15,000 

HILLSBOROUGH,    San    Mateo    Co.,    Cal. 

Hillsborough    Heights. 
Two-storv  frame   and  stucco   residence. 
Owner — Dr.    Allen   Benner,   San  Mateo. 
Architect — H.  H.  Gutterson,   526  Powell 

St.,   San   Francisco. 


Contract   Awarded. 

RESIDENCE  Cost,   $10,000 

OAKLAND.   N  Ashmont     Ave.      150     W 

Mandana   Blvd.,   Oakland. 
Two-story     7-room    frame    and     stucco 

residence. 
Owner — M.     M.    Allen,     Hotel    Oakland, 

Oakland. 
Architect — B.   E.   Pemmel,   966   Warfield 

Ave..   Oakland. 
Contractor — Builders     and    Contractors 

Supply  Co.,  1403  5th  St.,  Oakland. 

Contract    .^warded. 

RESIDENCE  Cost,   $15,300 

SBRKELEY,  Alameda  Co.,  Cal.     Clare- 

mont  Court. 
Two-story   &    basement   frame   Colonial 

re-sidence   (8  rooms). 
Owner — C.    F.    Webber. 
Architect — John   Hudson   Thomas,   Mer- 
cantile  Trust   Bldg.,   Berkeley. 
Contractor  —  Louis       Hansson,       1409 

Bonita  St.,   Berkeley. 


Plans  Being  Prepared. 
DWELLINGS 

OAKLAND,   Sequoiat  Hills. 
Three  l-btory  frame  and  plaster  dwlgs 
Owner — Withheld. 

Architect — Ed    M.    Sharne,    60    Sansome 
St.,    San    Francisco. 


Contract    Awarded. 

RESIDENCES  Cost,     $30,000 

BERKELEY,  Alameda  Co.,  Cal.  No. 
2323-2329    Parker   St. 

Two  two-story  frame  and  stucco  resi- 
dences. „        ,  ,. 

Owner — C.  F.  Mielenz,  1636  Franklin 
St.,  Oakland.  ,„^, 

Designer  —  California  Builders,  1636 
Franklin  St.,  Oakland. 

Contractor — California  Builders.  1636 
Franklin    St.,    Oakland. 


To  Be   Done  By  Days  Labor. 
RESIDENCE  Cost,  $25,00( 

SACRAMENTO   ,Cal.,   Forty-fifth  6t. 
Two-story    and    basement    brick    resi- 
dence. 
Owner — Councilman    Royal    Miller. 
Architect — Dean    &   Dean,   City   Library 
Sacramento. 
Work    will    be    done    under    supervi- 
sion of  Contractor  Geo.  Hudnutt,  Calif. 
Frt.  Bldg.,  Sacramento. 


Contract  Awarded. 

RESIDENCE  Cost,   $12,000 

SACRAMENTO,  Montgomery  Way. 
Two-story   frame   and  stucco  residence 

(i>  rooms). 
Owner — W.  J.  Argon. 
Architect — Dean  &  Dean,  Library  Bldg 

Sacramento. 
Contractor — C.   J.   Hopkinson,  1318   25th 

St..    Sacramento. 


CONCRETE  ^CL^l 


CRE 
11^ 


IF   SANDY    Pratt,   President. 

OF  THE  Pratt  Building  Material  Co. 

DOUGLAS  300 — "easy  to  remember." 

AND    PRODUCER. 

OP   CRUSHED    rock,    clean    sand. 

AND  WASHED  gravel. 

WAS    PRESIDENT. 

OF  ANY  Builders'  Exchange. 

I.N'  CALIFORNIA. 

SANDY   WOULD    hire    a    press   agent. 

TO  TELL  the  world. 

ABOUT  ALL  the  Jobs. 

THAT  THE  exchange  members. 

«      •      • 
ARE  BUILDING  each  day. 

EVERY  DAY  there  is  a  story. 

FOR  A   big  metropolitan   paper. 

BUT  WE  never  tell  anybody. 

LOOK  AT  Howard   Williams. 

AND   HIS   big   job. 

AT  LIVERMORE. 

FOR  THE  U.   S.  Veterans. 

HOWARD    AND    his    "subs." 

TOLD  NO  one. 

'TILL  SANDY  Pratt  came  along. 

AND  SUGGESTED   a   trip. 

TO    LIVERMORE. 

THEN  N.   A.   Dickey. 

WANTED  TO  feed  the  world. 

SO  A  barbecue. 

WAS  PLANNED. 

AND   WE    went    to    Livermore. 

ON    THURSDAY,    July    31st. 


ASD   THE    papers. 

OF  AUGUST  1st. 

PRINTED    BIG   stories. 

THE   EXAMINER   had   a   picture. 

FIVE   COLUMNS   wide. 

THE  CHRONICLE  did  the  same. 

THAT  IS  a   big  picture. 

FOR  AN   event. 

OF  ANY  size. 

THEN    THE   Illustrated    Herald. 

HAD  THREE  pictures. 

ON  THE  front  page. 

ONE  OF  which. 

WAS  SANDY  Pratt,   producer. 

•     *      • 
OF   ROCK,    gravel   and   sand. 

AND  THAT  is  going  some. 

-I  THANK  you." 


If  any  of  us  caught  a  fish  we  would 
tell  the'  world.  Sandy  Pratt.  President 
ot  the  Pratt  Building  Material  Co.,  pro- 
ducer of  crushed  rock,  clean  sand, 
washed  gravel  and  rock  screenings,  is 
in  favor  of  telling  the  world  through 
the  papers,  including  the  Daily  Pacific 
Builder'  every  time  a  new  job  starts. 
It    helps    the    building    Ijusiness. 


Hinlay,   Augi-i't   9,   IJ'Jl 
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(.'iMitract   Awarded. 

RESIDE.NCK  Coit.    J17.988 

SACUA.MK.NTO.   Cal..   Fortieth  Street. 
Two-story   frame   and   sluccu   residence 
and    Karate. 
.  rier — Win.  Hart.  Sacramento, 
hltecl-nean  &  Dean,  City  Library, 
Sacramento, 
luractor    —    W.    U    Chatterton,    1032 

42nd   St.,   Sacramento. 
i;lda    will    be    received      on      heating, 
painting   and   plumbing. 


Cost,    J6500 


Plans  Beliitf  Prepared. 
RESIDENCIO 
SACKAMENTO,    Cal. 
One-story  frame  and  cement  residence. 
Owner — deorgc     Vice    . 
Architect — Frederick  Harrison,  Peoples 
Bank   lildg.,  Sacramento. 


•    .iiiract   Awarded. 

l;i:slDENCE  Approx.  $9000 

.-^.v.V  FU.XNCISCO,  Buena  Vista  Ave. 

I  wo-story  and  basement  frame  and 
stucco  residence  (6  rooms  and  ga- 
rage). 

owner — Edward   Glennon. 

.\rchiteet— Walter  Falch,  Hearst  Bldg. 
San   Francisco. 

I'uiitractor  —  G.  Hangsche,  San  Fran- 
cisco. 


I'lans    Being    Figured. 

illiSIDENCE  Cost.   $10,000 

NAl'A,  Napa  Co.,  Cal. 

Two-story    stucco    and    frame    9-room 

residence, 
iiwner — James    G.    Noyes. 
.\ichitect — Warren  G.   Perry,   260  Calif. 


Contract  Awarded. 

RESIDENCE  Cost,   $14,000 

BERKELEY,  Alameda  Co.,  Cal.,  Euclid 
Ave.,    near   Buena   Vista   Ave. 

Two-story  frame  and  stucco  residence 
and    tile   roof. 

Owner — Mrs.    Rebecca    Lockwood. 

.\rchitect — W,  H.  Ratcllff  Jr..  Mercan- 
tile  Trust   Bldg.,   Berkeley. 

<-..ntractor  —  C.  H.  McCulloiigh,  1641 
AUston  Way,  Berkeley. 


nans  to  be  Figured  Next  Week.| 
llESIDENCE  Cost,    $8000 

(i.\KLAND.  Alameda     Co.,  Cal.       Lake- 
shore  Highlands. 
Two-story    and     basement    frame    and 
stucco  residence   6-rooms  &  garage 
Owner — Howard   Vardeman. 
Architect — Willis    C.    Lowe,    Monadnock 
Bldg.,   San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,    $18,000 

PIEDMONT,  Alameda  Co.,  Cal.     Lincoln 

Avenue. 
Two-story   frame    and   stucco    residence 

with  tile  roof  and  basement  garage 

(9    rooms). 
Owner — J.    W.    Mathews. 
.-Vrchitect— Sidney  B.   &  Noble  Newsom, 

Nevada  Bank  Bldg.,   S.   F. 
lontractor — Otto     Mailanen     at     $7685, 

3919    Opal    St.,    Oakland    . 
Bids     are     being     received     on     other 
portions    of    work. 


PORTLAND.  Ore.— Archt.  Cha.s.  W. 
Ertz.,  Plttock  Block,  Portland,  prepar- 
ing plans  for  two-story  9-room  resi- 
dence to  be  erected  on  Palatine  Hill 
for  Frank  L.  McGuIre,  Ablngton  Bldg., 
Portland:  will  have  Oriental  stucco  ex- 
terior with  clay  tile  roof.  Est.  cost 
$20,000. 

FRESNO.  Fresno  Co.,  Cal.  —  W.  C. 
Forkner  and  E.  Brose,  of  Los  Angeles, 
have  purchased  10  building  sites  In  the 
High  Addition  and  will  start  early  con- 
.struatlon  of  ten  bungalows,  all  of 
frame  and  plaster  construction,  each 
costing  $5000. 


FRESNO.  Fresno  Co.,  Cal. — George 
E.  May,  Fresno  contractor,  is  having 
plans  prepared  for  six  bungalows  to 
be  erected  In  the  High  Addition.  Costs 
will  average  $5500.  All  frame  and  plas- 
ter construction. 


GLENDALE,  Los  Angeles  Co.,  Cal. — 
Geo.  W.  Okey,  715  S.  Louise  St.,  Glen- 
dale,  has  taken  out  permit  to  erect  by 
day  labor  an  18-tamily,  54-room  18 
3-room  units)  bungalow  court  at  815 
Mariposa  St.  Plaster  exterior  on  metal 
lath,  composition  roofs,  hardwood 
floors,  tiled  baths,  gas  radiators,  auto- 
matic water  heaters,  built-in  beds,  8 
garages.     Cost,   $36,000. 


SCHOOLS 


Contract   Awarded. 

BUNGALOWS,    ETC.  Cost,    $8645 

PITTSBURG,   Contra  Costa  Co.,   Cal. 

Two  portable  school  bungalows  and 
additions  and  alterations  to  Pitts- 
burg Grammar  School. 

Owner —  Pittsburg  Grammar  School 
District. 

Architect — Louis  S.  Stone  and  F.  B. 
Warner,  Associate,  357  12th  St., 
Oakland. 

Contractor — G.    Seeno,    Pittsburg,    Cal. 


Figures  To  Be  Taken  Next  Week. 
GYMNASIUM    ETC.  Cost,    $100,000 

LEMOORE,  Kings  Co.,  Cal. 
Reinforced   concrete     gymnasium     and 

shop    building. 
Owner  —  Lemoore  Union  High  School 

District. 
Architect— W.    H.    Weeks,    369    Pine   St., 

.San   Francisco. 


COLUSA,  Colusa  Co.,  Cal.  —  L,  F. 
Lewis,  Colusa,  at  $3150  awarded  con- 
tract by  Colusa  Gram.  School  Dist.  to 
erect  manual  training  bldg.  Staple  Bros 
bid  $3345.  Will  be  frame  and  stucco 
construction   with   asbestos   roofing. 


BAKERSFIELD,  Kern  Co.,  Cal. — Un- 
til Aug.  20,  7  p.  m.,  bids  will  be  rec. 
by  F.  M.  Powell,  clerk,  Toltec  School 
District,  to  erect  one  room  frame  man- 
ual training  building.  Cert,  check  10% 
req.  with  bid.  Plans  obtainable  from 
clerk. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical  Key. 


Plaster 
Wall    Board 

(Patent  applied   for) 
The  Last  ^Vord  in  Wall  Board. 


CALIFORNIA  CEDAB  PRODUCTS   COMPANY 

STCXJKTON,   CALIFORNIA 


Bids  to  be  Taken  Next  Week. 

ADDITION  Cost,    $17,000 

KERN  COUNTY,  Cal. 

Two-room  frame  addition  and  remodel- 
ing present   school   building. 

Owner— Vineland  School   District. 

Architect — Edw.  Glass,  525  Market  St., 
San   Francisco. 


Cost,    $3000 


Plans    Being    Figured    —    Bids    To    Be 

Opened  August  12. 
SCHOOL 
KERN  COUNTY. 
One-story   frame   school   building. 
Owner — Old    River   School    District. 
Architect — Edw.   Glass,    525   Market  i?!., 

San   Francisco. 


Contract  Awarded. 

SCHOOL  Cost,   $30,273 

VINA,   Tehama  Co.,  Cal. 
Four-classroom    and    auditorium    rein- 
forced concrete  school. 
Owner — Vina    School    Di3trict| 
Architect — Cole    &    Brouchoud,    Water- 

land-Breslauer  Bldg.,  Chico. 
Contractor — Chas.    S.    Mabrey,    Ochsner 
Bldg.,  Sacramento. 
Other    bidders    were: 
P.  H.  Betz,   Ochsner  Bldg.,  Sac. $35, 195 

C.  N.  Bostrom,  Orland 33,000 

J.   P.  Brennan,  Redding 35,789 

R.  B.   MCKenzie,  Gerber    36,100 

W.   J.   Shalz,   Chico    32,209 

J.  M.   Evans  &   Sons,  Chico 33,100 

Campbell   Cons.   Co.,  Nicholaus 

Bldg.,    Sacramento    37,725 


Plans  Being  Figured — Bids  Close  Sept. 

4.   8   p.   m. 
SCHOOL  Cost,  $400,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.,  Grant 

Street. 
One    and    2-story    reinforced    concrete 

school. 
Owner — City  of  San  Jose,  Grant  School, 
W.  L.  Bachrodt,  secy.  Bd.  of  Educa- 
tion. ' 
Architect — W.   H.   Weeks,   369   Pine   St., 
San  Francisco,  and  Binder  &  Curtis 
San   Jose,    Associated   architects. 
Separate     bids    are     wanted    for     (1) 
general    contract    with    various    alter- 
nate   bids:    (2)    blackboards:    (3)    heat- 
ing  and    ventilating.    See  call   for   bids 
imdCT   official   proposal   section   in  this 
is.sue. 


STOCKTON,  (San  Joaquin  Co.,  Cal.  — 
D.  E.  Burgess  of  601  S  California  St., 
Stockton^  awarded  contract  at  $614  to 
sand  blast  walls,  and  United  Paint  Co., 
208  North  California  St.,  Stockton,  con- 
tract at  $173  for  painting  exterior 
woodwork  of  Weber  Primary  School  at 
Commerce  and  Flora  Street  by  Ansel 
S.    Williams,    secy    Board    of   Education. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Towell  &  Medberry,  Stockton,  were 
awarded  contract  at  $2442  by  Ansel  S. 
Williams,  secy.  Board  of  Education,  for 
the  construction  of  covered  play  court 
at  Jackson  Grammar  .School.  Other  bid- 


.$2615 
.  2699 
.  3000 


Alfred  Love  . 
F.  R.  Zinck  . 
A.   T.   Vickroy 


MERCED,    Cal. — The    following    con- 
tracts were  awarded  at  meeting  of  the 
Merced    Union    High    School    Board    for 
the  furnishing  and  installation  of  win- 
dow   shades    and    special    equipment    in 
the  Livingston  Branch  High  School: 
AVindow    shades    awarded      to      W.       J. 
Sloane,    224    Sutter    St.,    S.    F.,    $174. 
Special  equipment  to   J.   E.   Fritz,   Mer- 
ced at  $4500. 
CooltiniEr  tables  to  Kawaunee  Mfg.  Co., 
San  Francisco,  at  $498. 

All   bids   for  linoleum   w-ere   rejected. 

Plans  by  Architect  W.  H.  Weeks,  369 
Pine   St.,   San  F'rancisco. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
The  Stockton  Plumbing  Supply  Co., 
327  East  Miner  St.,  Stockton,  awarded 
contract  by  Ansel  S.  Williams,  Sec'y., 
Board  of  Education,  San  Joaquin  and 
Lindsay  Sts,,  to  fur.  and  install  urinals 
in  North  School,  Mariposa  and  Hunter 
Sts.  Wright  &  Satterlee,  architects. 
Bank   of   Italy   Bldg.,   Stockton. 

Other  bids  were: 

Miller    Hays    Co $   885 

S.     R.    Zinck     999 

Brandt   Bros 1034 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Kern  County  Board  of  Supervisors  will 
include  item  of  $65,000  in  estimates 
for  the  current  year  for  the  erection 
of  a  fireproof  building  to  house  juven- 
ile  delinquents. 


I« 

MODESTO,  Stanislaus  Co.,  Cal. — The 
following-  bids  were  opened  by  tne 
Board  of  Trustees  of  the  Rising  Sun 
Joint  School  District  of  Stanislaus  and 
Ban  Joaquin  Counties  for  the  genera 
erection  and  completion  of  a  school 
building  for  the  above  named  district 
according-  to  plans  and  specifications 
by  Architects  J.  H.  Hoose  and  Victoi 
Galbraith  of  Modesto: 
Ubels  &  Van  Tile,  Ripon   (award- 

ed   contract)    *]-'iii 

H.  H.  Henning   ]i'lnn 

B.    K.   Angle    l^^^OO 

Bengston    &   Swenson    ,c'5or 

H.    H.    Tennyson    ic'lsn 

W.   Knutson    16,48U 

SACRAMENTO,  Cal— Until  Aug.  15, 
8  p.  m.,  bids  will  be  rec  by  W.  H. 
Beskeen,  clerk  Junction  School  Dis- 
trict, to  construct  addition  to  present 
school.  Cert,  check  10%  req.  with  bid 
Plans  obtainable  from  H.  Pratts,  32o<i 
W  St.,  Sacramento. 

MADERA,  Madera  Co.,  Cal.  —  Until 
Aug.  11,  6:30  p.  m.,  bids  will  be  /ec. 
by  Arthur  Sanderson,  clerk.  Alpha 
School  District,  to  fur.  40  new  Tri- 
umph Combination  Adjustable  desks, 
or  their  equal.  Further  information  ob- 
tainable   from   clerk. 
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LOS  ANGELES  CO.,  Cal.— Architect 
A.  S.  Nibecker  Jr.,  625  Washington 
Bldg.,  has  completed  plans  for  a  4- 
room  side  addition  to  the  grammar 
school  to  be  erected  at  the  Pico  gram- 
mar school  site  for  the  Pico  school 
district.  There  will  be  two  2-room  ad- 
ditions, one  on  each  end  of  the  present 
building.  One-story,  tile  roofing,  gas 
heating,  blackboards,  maple  floors. 
Cost,  $40,000.  Bids  will  be  taken  as 
soon  as   bond  issue  is   sold. 


LIVERMORE,  Alameda  Co.,  Cal.— N: 
Jensen  at  $2547  awarded  contract  by 
Livermore  Grammar  School  District  to 
erect  2-room  addition  to  present  school. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Board  of  Education,  Ansel  S.  AXiUiHins. 
Sect'y  will  v>rder  plans  prepared  for 
work  at  High  School  Auditorium,  in- 
cluding installation  of  sanitary  plant 
in  basement;  heating  and  vonrilatmg 
work;   painting  and   tinting. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Board  of  Education,  Ansel  S.  Williams, 
Sect'y.,  will  take  bids  in  about  ten  d.-iys 
for  painting,  blackboards  and  interior 
finish  work  at  the  Luther  I-iurbank 
School. 


INGLEWWOD,  Los  Angeles  Co.,  Cal. 
— Until  8  P.  M.,  Aug.  22nd,  bids  will  be 
received  by  the  Board  of  Trustees  of 
Inglewood  Union  High  School  District 
for  erecting  a  two-story  and  basement 
brick  Fine  Arst  building  on  Inglewood 
Union  High  School  campus  in  accor- 
dance with  plans  and  specifications  by 
Architect  G.  A.  Howard  Jr.,  820  Story 
Bldg.  Separate  bids  will  be  taken  on 
general  contract,  plumbing,  painting, 
electric  wiring,  hardware,  programe 
clocks,  intercommunicating  telephones, 
roofing,  plastering,  blackboards,  heat- 
ing and  ventilating,  etc.  Certified  check 
or  bid  bond  for  10%.  Deposit  of  $10 
for  plans,  to  be  refunded.  B.  K.  Rich- 
ardson,  acting  clerk. 


EARLIMART,  Tulare  Co..  Cal. — Gra- 
ham &  Son,  Dinuba,  Calif.,  at  $10,935 
awarded  contract  to  erect  brick  and 
stucco  addition  to  Earlimont  school.  B. 
A.  Newman  Co.,  Fresno  at  $2382  award- 
ed heating  contract.  E.  J.  Kump  Co., 
architects,  Fresno.  Addition  will  con- 
sist of  2-classrooms,  wash  rooms  and 
arcade. 


SPARKS,  Nevada.— Jos.  Dillard  sub- 
mits low  bid  to  Sparks  Junior  High 
School  District  to  erect  new  junior 
high  school,  bids  being  submitted  on 
four  specifications,  $76,233;  $77,336, 
$80,338;  $81,554.  E.  K.  Fowler,  Reno, 
only  other  bidder  at  $78,653;  $80,031; 
$81,213:  $82,5S9.  Taken  under  advise- 
ment. F.  J.  LeLongchamps,  architect. 
Gazette  Bldg.,  Reno.  Bids  previously 
received  for  this  structure  were  re- 
jected. 


BEND,  Ore. — E.  P.  Brosterhous,  Bend 
at  $157,620  awarded  cntract  by  Bend 
High  School  District  to  erect  new  high 
school;  brick  construction.  Lee  Thomas 
and    Hugh    Thompson,    architects. 


SACRAMENTO,  Cal.^H.  A.  Hendron, 
3125  Donner  St.,  Sacramento,  submit- 
ted low  bid  to  Sierra  School  District 
to  erect  addition  to  present  school.  Bid 
was  $10,132  with  $890  allowed  for  de- 
ductions. Luppen  and  Hawley,  Sacra- 
mento, at  $849  low  on  plumbing;  Elec- 
tric Supply  Co.,  814  J  St.,  Sacramento 
at  $275  low  for  electrical  work.  Con- 
tracts will  be  awarded  as  soon  as  bonds 
of  the  district  are  sold  to  finance  the 
work.  Wollett  and  Lamb,  architects. 
Mull  Bldg.,  Sacramento.  Following  is 
complete   list  of  bids  received: 

Creneral    Contract 
H.    A.    Hendron,    Sacramento.  ..  .$10,132 

Deduct   $890 
Herndon  &  Finnigan,  Sacto .    11,652 

Deduct  $635 
Geo.   D.   Hudnutt,   Sacramento...   10,480 

Deduct   $150 
P.   H.  Betz,  Sacramento    9,866 

Deduct  $482 
Holdener   Constr.   Co.,   Sacto 12,777 

Deduct  $500. 
Wm.    Murcell,    Sacramento 11,872 

Deduct  $585 

Plnmliliis    ■ 

Scott    Plumbing    Co.,    Sacto $1114 

Hateley   &    Hateley,    Sacramento..      886 
Luppen    &    Hawley,    Sacramento..      849 

Lat,    Fical   Co.,    Sacramento 1040 

Electrical    Work 

Lat.    Fical    Co.,    Sacramento $J00 

C    B.   Spelbring,   Sacramento 325 

Elec    Supply  Co.,  Sacramento 275 
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LONG  BEACH,  L.  A.  Co.,  Cal.— Until 
8  p.  m.,  Aug.  25th,  bids  will  be  received 
by  A  C.  Price,  secy,  board  of  education 
rm.  436  Markwell  Bldg.,  Long  Beach, 
for  erecting  the  new  Alexander  Hamil- 
ton $469,000  group  of  junior  high 
school  bldgs.  at  State  and  Gundry  Sts. 
and  Alaraitos  Ave.,  Long  Beach.  Davies 
&  Baume,  1010  p'armers  &  Merchants 
Bank  Bldg.,  Long  Beach,  and  Richard 
M.  Bates.  Brack  Shops  Bldg.,  L.  A., 
assoc.  archts.  There  will  be  a  30-class- 
room  academic  bldg.,  900-seat  auditor- 
iur  with  stage,  administration  bldg. 
with  offices  and  teachers  rooms,  gym- 
nasium to  accommodate  150  manual 
training,  cafeteria  and  domestic  science 
bldg.  'Iwo-story  constr..  all  connected 
by  arcades.  Overall  foundation  dimen- 
sions approx.  350x350  ft.,  brick  walls, 
face  brick  and  art  stone  exter.,  brick 
coridor  walls,  cone,  understructure  and 
stairs,  tile  rfs.,  hardwd.  classroom  fls, 
cem.  fl  in  auditorium,  steel  showers 
and  toilets,  2500  steel  lockers,  steam 
heating. 

PARLIER,  Fresno  Co.,  Cal. — Until 
Aug.  20,  bids  will  be  rec.  by  Rosedale 
School  DIsirict,  P.  T.  Wash,  Clerk, 
Route  A,  Box  185,  Parlier,  to  erect  1- 
classroom  school.  Plans  obtainable 
from   clerk. 


BANKS,  STORES  &  OFFICES 


Plans  Revised — Segregated  Bids  To  Be 
Taken  Next  Week. 

OFFICE  BLDG.  Cost,  $180,000 

O.^KLAND.  13th  and  Franklin  Sts. 

Five-story  class  C  office  building. 

owner — Karl    Raentsch. 

Architect — H.  H.  Winner  55  New  Mont- 
gomery St.,   San   Francisco. 

Sub    Contract    Awarded. 

OFFICE  BLDG.  Cost,   $49,401 

SAN  FRANCISCO,  E  Market  and  Beale. 

Steel  windws  for  general  office  build- 
ing. 

Owner — Pacific  Gas  &  Electric  Co.,  445 
Sutter  St.,  San  Francisco. 

Contractor — United  States  Metal  Prod- 
ucts  Co.,    330    10th   St.,   S.   F. 

Sub   Contract  Awarded. 
ORNAM.    IRON  Cost,    $32,500 

SAN  FRANCISCO,  NE  Post  &  Mason. 
Ornamental   iron   and    bronze    work   for 

building. 
Owner — Medical   Dental   Building   Corp. 

301  First  National  Bank  Bldg.,  San 

Francisco. 
Architect — Geo.    W.    Kelham    &    W.    G. 

Merchant,   Sharon   Bldg..   S.  F. 
Contractor — Sartorius   Co.,   Inc.,   15th   & 

Utah  Sts.,  San  Francisco. 


Sub    Contract   Awarded. 

CLUB   BLDG.  Cost,   $41,385 

OAKLAND,  Alameda  Co.,  Cal.,  E  Web- 
ster St.  N  15th. 

Two-story  concrete  store  and  club 
building.  .        ,   ,,  ,, 

Owner — Business  &  Professional  Hold- 
ing  Corporation. 

Architect — Miller  &  Warnecke,  414  13th 
St.,   Oakland. 

Contractor — Barr  &  Son,  357  12th.,  Oak- 

Heattog  awarded  to  F.  E.  Newbery 
Electric  Co.,  1160  Bryant  St.,  San 
Francisco. 


Sub-Contract     Awarded — Plans       Being 

Conipleted. 

BUILDING  Cost,    $ - 

SAN    FRANCISCO.      Ninth    Avenue    and 

Geary   Street. 
Three-story     and     basement     steel     and 
reinforced  concrete   building. 
Owner — Pacific      Tel.      &    Tel.    Co.,    333 

Grant    Ave.,    San    Francisco. 
Architect — Bliss      &      Faville,      Balboa 

Bldg..     San    Francisco. 
Structural    steel — Ralston    Iron    Works, 

20th    and    Indiana    Sts.,    S.    F. 


Contract  Awarded.  .   „„,„ 

BANK  &  STORE  Cost,  $20,010 

BERKELEY,  W  San  Pablo  125  S  Uni- 
versity Ave. 

One-story  and  mezzanine  class  C  rein- 
forced concrete  and  brick  bank  & 
store  bldg.  ,  .„, 

Owner — G.  A.  Mattern,  100  Tunnel  Rd., 
Berkeley. 

Architect — Louis  M.  Upton,  454  Mont- 
gomery St.,   San  Francisco. 

Contractor — "W^alter  Sorensen,  3221  El- 
lis   St.,    Berkeley. 
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Sub    Contract   Awarded. 

TELEPHONE  BL,DG.  Cost,  $218,840 

BERKELEY,  S  Bancroft  Way,  between 
Shattuck   Ave,   and  Fulton   St. 

Pour-story  class  A  reinforced  concrete 
telephone  building  (all  work  ex- 
cept steel  frame  and  cast  iron 
bases). 

Owner — Pac.  Tel.  &  Tel.  Co. 

Architect — E.  V.  Cobby,  Shreve  Bldg., 
San   Francisco. 

Contractor — Monson  Bros.,  251  Kearny 
San    Francisco. 

Grnilins    awarded    to    Arris-Knapp   Co., 
Oakland. 
Other   portions   of   work   will   be   out 

for    figures    next    week. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  August  9,   1924 


Contract  Awarded. 

BUILDING  Cost,   $21,585 

SAN   FRANCISCO,   N   Fell   100   W    Polk. 

All  work  except  plumbing,  electric 
wiring  and  heating  for  2-story  re- 
inforced   concrete    building. 

Owner — Jas.  M.  Arburua  and  John  Mc- 
Innes,  1190  Market  St.,  S.  F. 

Architect — Creston  H.  Jensen,  74  New 
gomery  St.,   S.  F. 

Architect — Everton  H.  Jensen,  74  New 
Montgomery,    S.   F. 

Contractor — Monson  Bros.,  251  Kearny 
St.,    San    Francisco. 


Contract   Awarded. 

STORE    BLDG.  Cost,    $50,988 

SACRAMENTO,  Cal.,  12th  and  K  Sts. 

One-story  and  basement  brick  and  ter- 
ra  cotta   store   building. 

Owner — Allison    Ware    Co.,    Chlco. 

Architect — Dean  &  Dean,  City  Library 
'Sacramento. 

Contractor — H.  O.  Holt,  Sacramento. 

Figures  to  be  Taken  Shortly. 
BANK  &  OFFICE  Cost,  $100,000 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
Reinforced     concrete     bank     and     office 

building    (height    not    decided). 
Owner — Bank   of  Italy,   Long  Beach. 
Architect — H.  A.  Minton,  Bank   of  Italy 

Bldg.,    San    Francisco. 


Plans  To  Be  Prepared  —  Contract 
Awai-ded   on   Percentage  Basis. 

ADDITION  Cost,   $60,000 

SAN  FRANCISCO,  Sansome  and  Cali- 
fornia. 

Additional  story  to  reinforced  concrete 
office    building. 

Owner — Firemans  Fund  Ins.  Co.,  San- 
some and  California  Sts.,  S.  F. 

Architect — Lewis  P.  Hobart,  Crocker 
Bldg.,    San    Francisco. 

Contractor  —  McDonald  &  Kahn,  130 
Montgomery  St.,   San  Francisco. 


Plans  Being  Completed — Figures   to   be 

Taken    Shortly. 
BAKERY    &   OFFICE  Cost,    $110,000 

SACRAMENTO,    Cal.      Fifteenth    and    R 

Streets. 
Two-story    reinforced    concrete    bakery 

and  office  building. 
Owner — Perfection  Bread  Co. 
Architect — Leonard    F.   Starks,    Ochsner 

Bldg.,    Sacramento. 


Cost,     $40,000 


Plans    Being    Figur 

LOFT     BLDG. 

SAN    FRANCISCO. 

Two-story  and  basement  and  mezza- 
nine   reinforced   concrete   loft   bldg. 

Owner — Withheld. 

Architect — Maxwell  Bugbee,  619  Wash- 
ington  St.,   San  Francisco. 


Sub-Contracts    Awarded. 
STORES  &  OFFICES  Cost,  $58,493 

PALO   ALTO,    Santa   Clara   Co.,   Cal. 
Two-story     reinforced     concrete     store 

and     office     building     (9     offices     on 

2nd  floor). 
Owner    —    Praser    Drygoods    Co.,    Palo 

Alto. 
Architect   —   Birge   M.    Clark,    600    Em- 

barcadero,  Palo  Alto. 
Contractor — Wells    P.    Goodenough,    310 

University  Ave.,  Palo  Alto. 
Grading; — Carlin   &   Farrar. 
MfKcellaneouN       Iron — Schroeder       Iron 

Works. 
.Steel — W.   S.   Wettenhall. 


Painting   Contract   Awarded. 

STORE  &  OFFICE  Cost,  $300,000 

SAN    FRANCISCO,    N    Market    between 

Kearny   and  Montgomery  Sts. 
Four-story    class    A    store    and    office 

building  with    terra  cotta  exterior. 
Owner — Crocker    Estate      Co.,      Crocker 

Bldg.,    San    Francisco. 
Architect — Lewis    P.    Hobart,    Crocker 

Bldg.,  San  Francisco. 
Engineer — T.  Rosenberg,  Crocker  Bldg. 

San   Francisco. 
Contractor    —    Dinwiddie    Construction 

Co.,    Crocker  Bldg.,   S.  F. 
Pnihitlns'  to  J.  H.  Keefe  &  Co.,  442  Bush 

St.,  San  F'rancisco. 
As  previously  reported,  heating  was 
awarded  to  J.  E.  O'Mara,  218  Clara  St., 
S.  F.;  elevators  to  Otis  Elevator  Co., 
Stockton  and  Northpoint  Sts..  S.  P.; 
electrical  work  to  Globe  Electric  Co., 
1695  Mission  St.,  S.  P.;  and  plumbing  to 
W.  A.  Picard. 


Plans  To  Be  Prepared. 

ADDITION  Cost,    $30,000 

SAN  FRANCISCO,  .E  side  of  Montgom- 
ery at  California. 

Two-story  reinforced  concrete  &  brick 
addition    to   Kohl   Big. 

Owner — Marion   L.  Lord. 

Architect — Henry  H.  Meyers,  Kohl  Bldg 
San   Francisco. 


Contract    Awarded. 

STORES  &  OFP'ICES  Cost,  $19,100 

OAKLAND,  Alameda  Co.,  Cal.     E  Foot- 
hill  Blvd.   near   Seminary  Ave. 
Two-story       frame       store      and      office 

building. 
Owner — Clifford    R.    Wagenet,    359    12th 

St.,    Oakland. 
Designer — L.     P.     Hyde,     372     Hanover 

Ave.,   Oakland. 
Contractor— C.       G.     Hildebrand,       1700 

Fremont  Way,  Oakland. 


Contract    Awarded. 

STORE    BLDG.  Cost,     $71,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     Santa 

Clara   and   Market    Sts. 
Excavate   basement   and   new   steel   and 

concrete  foundation  for  store  bldg. 
Owner — L.  Hart  &  Son,  Inc.,  Premises. 
Architect — B.    J.    Joseph,      522-24      Call 

Bldg.,   San   Francisco. 
Contractor — H.     C.     Jorgensen,     Smout 

Bldg.,   San  Jose. 


Sub-Contracts  Awarded. 

ADDITION  Cost,    $750,000    approx. 

SAN  FRANCISCO.  N  Bush  St.,  between 
Grant  Ave.  and  Kearny  St. 

Twelve-story  Class  A  addition  to  Cen- 
tral Exchange  and  office  building. 

Owner — Pacific  Telephone  &  Telegraph 
(Company. 

Architect  —  Bliss  &  Faville,  Balboa 
Bldg.,    San    Francisco. 

Contractor — Dinwiddie  Construction  Co 
Chronicle    Bldg.,    San    Francisco. 

Metal  Trim — Dahlstrora  Metalic  Door 
Co.,    Hearst    Bldg.,    San    Francisco. 

Caniiibell  Metal  Window  Trim — For- 
derer  Cornice  Works,  269  Potrero 
Ave.,    San    Francisco. 

ReinfoTcinKT  Steel — Edw.  L.  Soule  Co., 
Rialto    Bldg.,    San    Francisco. 

Pla-sterins — Jas.    Greenback,    185    Stev- 
enson   St.,    San    Francisco. 
As    previously   reported;: 

Grading — Sibley  Grading  &  Teaming 
Co.,    156   Landers    St.,    S.    F. 

Steel — Dyer  Bros.,  1950  17th  St.,  San 
Francisco,   at    $205,000. 


Sub  Figures  Being  Taken. 
OFFICE  &  STORE  Cost.  $150,000 

OAKLAND,  NE  Cor.   Hobart  and   Web- 
ster  Streets. 
Three-story    class    C    office    and    store 

building. 
Owner   —   Builders   Exchange    Holding 
Corporation,    351    12th  St.,   Oakland. 
Architect — Howard  Schroeder,   357   12th 

St.,    Oakland. 
Mgr.   of  Construction — J.  S.  Magnaninl, 
606   36th   St.,  Oakland. 
E.  M.  Tilden   is  president  of  Builders 
Exchange,   and   W.   Shaw,   secretary. 

As  previously  reported,  structural 
steel  was  awarded  to  Herrick  Iron 
Works,  18th  &  Campbell  Sts.,  Oakland; 
concrete  to  F.  E.  Nelson,  351  12th  St., 
Oakland;  excavating  to  J.  Catuccl,  351 
12th    St.,    Oakland. 

Figures  are  being  taken  on  electri- 
cal work,  heating,  ventilating,  plumb- 
ing and  steel  sash.  Bids  will  be  opened 
at  the  next  meeting  of  the  board,  Mon- 
day,  the   11th. 


Contract  Awarded  . 

BANK  &  STORE  Cost,  $10,069 

BERKELEY,   2008-10-12  San  Pablo  Ave 
Frame  bank  and  store  building. 
Owner — G.   A.   Mattern,   100   Oak   Ridge 

Rd.,   Berkeley. 
Contractor  —   Walter      Sorensen,      2940 

Piedmont  Ave.,  Berkeley. 


Sub  Contracts  Awarded. 
ADDITION  $ — 

OAKLAND,    East    14th   St. 
Eightistory     reinforced     concrelte     ad- 
dition   to    building. 
Owner — Montgomery     Ward     Co.,     East 

14th   St.,   Oakland. 
Architect — Engineering     Department. 
Ornamental  iron  awarded  to  C.  Fraun- 

der,    335    8th    St.,    Oakland. 
Steel    to    Herrick    Iron    Wks,    18th    and 

Campbell    Sts.,    Oakland. 
Steel  sa-sh  and  glaalng  to  Detroit  Steel 

product*. 
Plumbing  and  heating  to  H.  Kelly  and 

Company. 
Wlrine   to  Advance    Electric      Co.,      419 

19th  St.,   Oakland. 


Plans    Being   Prepared. 

REMODEL  Cost,  $17,000 

SAN  FRANCISCO,  Northeast  corner  of 
Sutter  and  Polk  Street. 

Remodeling  of  store  building  into  res- 
taurant. 

Owner — Nathan   Lester. 

Lessees — Mayes  Oyster  House  1179  Sut- 
ter St.,  San  Francisco. 


Plans    To   Be    Prepared. 

BANK   BLDG.  Cost,  $90,000 

SAN  FRANCISCO,  SE  Cor.  23rd  &  Mis- 
sion   Street. 

One-story  reinforced  concrete  bank 
bldg.   35x90. 

Owner — Liberty  Bank.  948  Market  St., 
San  Francisco. 

Architect — H.  A.  Minton,  Monadnock 
Bldg.,   San   Francisco. 


Sub  Contract  Awarded. 

TELEPHONE    BLDG.  Cost,    $218,840 

BERKELEY,  S  Bancroft  Way  between 
iShattuck    Ave.   and   Fulton  St. 

Four-story  class  A  reinforced  concrete 
telephone  building  (all  work  ex- 
cept    steel    frame    and    cast     iron 

Owner — Pac.   Tel.   &   Tel.   Co. 
Architect — E.    V.    Cobby,    Shreve    Bldg., 

San   Francisco. 
Contractor — Monson    Bros.,    251   Kearny 

St.,    San    Francisco. 
Reinforcing   steel    .awarded,    to      Badt 

Falk   Co.,  351   12th  St.,  Oakland. 
As   previously   reported,  grading  was 
awarded   to  Arris-Knapp   Co.,  Oakland. 
Other  portions  of  work  will  be  out  for 
figures  in  a  few  days. 


Plans   Being   Prepared. 

REMODEL  Cost,  $25,000 

SAN  FRANCISCO,  Northeast  corner  of 
Sutter   and    Polk    Streets. 

Remodeling     of    one-story     reinforced 
concrete  store  building  into  market 

Owner — Nathan   Lester. 

Mgr.  of  Constr. — C.  S.  Parker  251  Kear- 
ny  St.,   San   Francisco. 

Lessees — M.  M.  Marshall  and  J.  H.  Mc- 
Sherry,    520   Geary  St.,   S.   F. 
Marshall    &    McSherry    have    taken   a 

25    year   lease   on  property. 


Contract   Awarded. 

ALTERATION'S  Cost.   $15,000 

SAN  FRANCISCO,  Fillmore  and  Sacra- 
mento Sts. 

Alteration  to  store  building. 

Owner — Withheld. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San   Francisco. 

Contractor — O.  E.  Carlson,  180  Tessic 
St.,    San    Francisco. 


Plans    Being   Prepared. 

BUILDING  Coat,    $— 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
fronting  on  Main,  Heller  and  Ma- 
ple  Streets. 

One-story  fireproof  or  frame  auto 
sales,  machine  shop,  stores,  and 
offices    (site    110x26x36). 

Owner — Dessin  Bros.,  Main  and  Don- 
nelly  Sts.,   Burlingame. 

Architect — Edwards  &  Kuhn,  Burlin- 
game. 

LOS  ANGELES,  Cal. — Macdonald  & 
Kahn,  1200  Spring  Arcade  Bldg.,  have 
the  contract  to  erect  a  one-story  and 
basement  store  building  at  518-524  S. 
Main  St.,  for  P.  W.  Woolworth  Co.  Di- 
mensions, fOxl35  ft.,  brick  walls, 
pressed  brick  facing,  plate  galls,  steel 
beams,  composition  roofing,  metal  sky-' 
ligths.  wood  and  cement  floors.  Cost, 
$40,000. 

DAVIS,  Yolo  Co.,  Cal.— Geo.  Tingus 
and  Jas.  D.  Belenis,  owners  of  Terminal 
Cafe,  will  erect  $20,000  grill  and  store 
building  at  G  and  2nd  streets.  Will  be 
brick  construction. 


turday,   Aucriist   9,   1924 

.OS  AN<5KLKS.  Cnl.  —  Architects 
.11  I'arkliisoii  and  Donald  U.  ParU- 
■  ■n,  420  Title  Insurnnco  Hldg.,  are 
l>arlnK  plans  fiT  a  t  lass  A  l.le|)hone 
IdinK  to  hi-  erected  on  Wrniunt  Ave. 
rt»-n  Sunset  Blvd.  and  Santa  Monica 

\.l.  for  tlif  So.  California  Telephone 
Three-story  and  basement,  73xtO 
desltfned     for     live     storjes;     steel 

,  me  construction,  brick  liUer  walls, 
Ji  forced       concrete       floors.       i)ressed 

.■■k  and  terra  cotta  faciM^,  steel  sash, 
valor,    steam    heating. 
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I.OS  ANGELES,  Cal.— D.  <  ■.  Messin- 
I,  1210  Taft  nlds.,  has  prepared 
lis  and  will  erect  a  three-story  Class 
tore,  loft  and  ollice  building  at  Mel- 
-.•  and  Arden  Blvd.  tor  Geo  .  B. 
uiser,  6912  Hollywood  Blvd.  Di- 
iislons.  95x103  ft.,  brick  walls, 
.  ssed  brick  facing,  plat  Biass,  steel 
ams,  composition  roofinp.  metal  sky- 
•hts,  pine  irini.  wood  and  cement 
ors.      Lost.    |.')0.000. 


LOS  .\.\G10L1-:S,  Cal. — Winter  Constr. 

Co ,    200   L.   .\.   Railway   Bldg.,    has    the 

tj.neral    contract    to    erect    a    Class    C 

•  re  and  otlice  building  on  7th  St.  near 

rkview    for    Theodore    Kosloff.    Brick 

ils.    ;>oxll5    ft.,    composition    roofing, 

•^tory,  art  stone  and  plaster  exterior, 

te    glass,      cement      and      hardwood 

Mi-s,    metal    skylights,    gas    radiators, 

.   ctric   elevator,      tiled  toilets.       Cost, 

i.Ni.OOO. 

SO.  PASADENA,  L.  A.  Co.,  Cal.  — 
A.  C.  Ong.  South  Pasadena,  is  reported 
having  plans  prepared  tor  an  $80,000 
store,  office  and  garage  bldg.  to  be 
erected  at  n.e.  Fair  Oaks  Ave.  and  El 
Centro  St.,  So.  Pasadena.  Garage,  50 
by  150  ft.,   two   stores,   100   ft.  deep. 

SACRAMENTO,  Cal.  —  Pacific  Tele- 
1  linne  &  Telegraph  Co.,  333  Grant 
\  K.,  San  Francisco,  has  purchased 
,1,-  8U  by  IGO  feet  in  K  street,  bet. 
;  ith  and  15th  Sts.,  and  plans  early 
construction  of  four  or  five-story  fire- 
proof   exchange    building. 

OLENDALE,  L.  A.  Co.,  Cal. — May  & 
Hellman,  109  N  Maryland  Ave.,  Glen- 
dale,  have  been  awarded  contract  to 
.  lect  a  2-story  class  C  furniture  store 
:  Idg.    at    316      E      Bdwy.      for      Dilley- 

Tough  Co.  Plans  by  Robt.  M.  Farring- 
.11.    7563    Sunset    Blvd.,    L.    A.    Dimen., 

"xllO  ft.,  cone.  blk.  walls,  terra  cotta 
facing,  comp.  rf.,  struc.  steel,  mezzan- 
ine floor,  plate  glass  and  copper  store 
fronts,  terrazzo  entrance  11.,  plunger 
type    elevator.    Cost,    $30,000. 

LOS  ANGELES,  Cal. — Archts.  Walker 
&  Eisen,  701  Great  Republic  Life  Bldg., 
have  completed  plans  for  a  13-story 
and  basement  class  A  store  and  office 
bldg.  to  be  erected  at  s.w.  cor.  of  6th 
St.  and  Grand  Ave.  for  Godfrey  Ed- 
wards and  assoc.  The  bldg.  will  be  built 
by  Edwards.  Wildey  &  Dixon  515  Black 
Bldg.,  who  have  made  application  for 
a  building  permit.  Dimensions  95x110 
ft.,  stores  on  ground  floor,  22  offices 
on  each  of  upper  stories,  reinf.  cone, 
frame  fls.  and  rf.,  brick  filler  walls, 
terra  cotta  facing,  plate  glass,  marble 
and  tile  work.  hdwd.  trim,  three  eleva- 
tors,  steam   htg.,   vacuum   cleaning. 


THEATRES 


Figures  to  be  Taken  This  Week. 
THEATRE    BLDG.  Cost,    $90,000 

SAN     FR.^NCISCO.       Mission     St.,     bet. 

26th  and  27th  Sts.    (Aztec  Theatre). 
One-storv    reinforced   concrete    Class    A 

motion      picture    theatre      building 

(1000  seats). 
Owner — F.  J.  Young  Improvement  Co. 
Architect — Reid  Bros.,   105  Montgomery 

St.,    San   Francisco. 
It  is  planned  to  erect  store  buildmRS 
adjoining   the    theatre    covering    350    ft. 
frontage.       Theatre    will    have    seating 
capacity    of    about   850. 

LOS  ANGELES,  Cal — The  West  Coast 
Theaters  Co.,  Knickerbocker  Bldg.,  L. 
A.,  has  obtained  a  99-year  lease  on  a 
100x178  ft.  site  at  s  side  Ocean  Blvd 
and  American  Ave.,  adjoining  the  site 
for  its  theater  now  under  construction. 
The  lease  requires  the  erection  of  a 
2-story   bldg.   within   ten   months. 


Plans  Being  Prepared. 

BUILDING  Cost,  $16,000 

BUKLINGAME.  San  Mateo  Co.,  Broad- 
way and  Capuchino  Ave. 

One-story    brick   building. 

Owner — Daniels  Bros. 

Architect  —  O'Brien  Bros.,  315  Mont- 
Bumery  St.,  San  Francisco. 


M'HAKVES  &  DOCKS 


BERKELEY,  Alameda  Co.,  Cal.  — - 
Mervy-Elwell  Co.,  Ft.  of  Uth  Ave., 
Oakland,  at  $4440  awarded  contract  by 
city  council  to  repair  municipal  wharf. 

LOS  ANGELES,  Cal. — S.  M.  Kerns, 
1034  Vina  St..  Long  Beach,  submitted 
low  bid  to  harbor  comm.  at  $188, S30 
to  construct  wharf  extension  to  the 
westeily  side  of  M.  P.  No.  1,  under 
spec.  637.  This  wharf  will  be  2400  ft. 
long,  22  ft.  wide,  and  will  involve  re- 
moving certain  piling  and  replacing, 
driving  new  piles,  with  cone,  decking 
on  extension.  Engr's  est.,  $199,000. 
Other  bids  were:  Ross  Constr.  Co., 
$191,800;  Clinton  Constr.  Co.,  $204,000; 
Pan-Pacific  Constr.  Co..  $209,540;  Mur- 
dock  &  Condee,  $217,000;  San  Francisco 
Bridge  Co.,  $218,000;  Anton  Johnson  Co. 
$236,000. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


Contract    Awarded. 
UNDERTAKING     PARLORS 

Cost,   $26,000 
SAN  FRANCLSCO.      SE   Market   St.   and 

Duboce   Ave. 
Two-story    flame    undertaking   parlors. 
Owner  —  Gantner   Bros.,    424    Guerrero 

St.,  San  Francisco. 
Architect — Walter      C.    Falch,       Hearst 

Bldg.,  San  Francisco. 
Contractor  —  A.    D.    Collman    Co.,     180 

Jessie  St.,   San   Francisco. 


Plans    Being    Revised. 

BOAT   HOUS'E  $8000  to   $10,000 

OAKLAND,  Alameda  Co.,  Cal.     Estuary 

west  of  Webster   St.   bridge. 
One-story    frame      boat    house,       50x75. 

(Lockers,   showers,  etc.) 
Owner — University    of    California. 
Designer — H.    B.    Goodpaster,    U.    of    C, 

Berkeley. 
Plans  will  go  out  for  figures  next 
week  and  may  be  obtained  from  L.  A. 
Nichols,  manager  of  associated  stu- 
dents, University  of  California,  Berke- 
ley. 


Contract  Awarded. 

POOL  Cost,  $51,500 

SAN  FRANCISCO,  S  Sloat  Blvd.  W 
Great  Highway. 

One-story  class  C  memorial  building 
and    children's    wading    pool. 

Owner  —  Heibert  &  Mortimer  Flelsh- 
backer,    2418   Pacific   Ave.,   S.   F. 

Architect  —  Geo.  W.  Kelham,  Sharon 
Bldg.,   San   Francisco. 

Contractor — Taylor  &  Jackson,  290  Te- 
hama St.,   San  Francisco. 


Plans    Being    Figured. 
R.R.   STATION  Cost,  $ — 

SAN  MATEO,  San  Mateo  Co.,  Cal. 
One-story    reinforced    concrete    railroad 
station,    Mission    type    of    architec- 
ture, tile  roof,  stucco  exterior. 
Owner — Southern   Pacific   R.    R.   Co.,    65 

Market  St.,  San  Francisco. 
Architect  —  Engineer  Department  of 
S.  P.  Co.,  65  Market  St.,  S.  F. 
Main  station  building  will  be  96x2o 
ft.  Other  structures  will  be  baggage 
quarters,  etc.  An  office  and  freight 
warehouse  will  also  be  erected  in  con- 
nection with  the  project  for  the  Ameri- 
can  Railway   Express   Co. 

Figures  to  be  Taken  This  Week. 
BOAT    HOUSE  $8,000    to    $10,000 

OAKLAND,  Alameda  Co.,  Cal.     Estuary 

west   of   Webster  St    bridge. 
One-story      frame    boat      house,    50x75. 

(Lockers,   showers,   etc.) 
Owner — University  of   Lalifornia. 
Designer — H.    E.    Goodpaster,    U.    of    C, 

Berkeley. 
Plans   obtainable   from  L.   A.   Nichols, 
Manager    of    Associated    Students,    Uni- 
versity of  California,  Berkeley. 

Plans  Complete. 

MORTUARY  Cost,   $20,000 

SAN  FRANCISCO,  Mission  District. 
One-story  addition  to  frame  mortuary. 
Owner — Withheld. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
'San  Francisco. 


LOS  ANGELBS.  Cal. — Len  Davis,  care 
of  office  at  Grand  View  Cemetery,  has 
made  application  for  a  permit  to  erect 
a  reinf.  cone,  and  steel  mausoleum  at 
Grand  View  Cemetery.  Mr.  Davis  has 
not  yet  decided  whether  he  will  let  a 
contract  for  erecting  the  bldg.  or  do 
the  work  himself.  It  will  contain  a 
chapel  accommodating  200,  crematory. 
5700  crypts  and  2000  receptacles  for 
ashes.  Dimen.  1060x90  ft.,  stucco  exter., 
steel  and  wire  glass  rf.,  marble  and 
bronze  inter.,  cathedral  glass,  terrazzo 
fls.    Est.    cost    $400,000. 

LONG  BEACH,  L.  A.,  Co.,  Cal.  — 
Following  were  the  bids  received  by 
City  Manager  Windham,  Long  Beach, 
for  constructing  th  ereint.  cone,  muni- 
cipal garbage  incinerating  plant  near 
15th  St.  and  the  flood  control  channel, 
Long  Beach:  Hogberg  Constr.  Co.,  150- 
ton  plant,  $85,000;  200-ton  plant,  $110,- 
000,  both  exclusive  of  bldg.  ad  founds.; 
Pittsburg-Des  Moines  Steel  Co.,  3  units 
U.  S.  standard  type,  50  tons  in  24  hrs. 
ea.,  $59,000;  Hiler  Engr.  &  Constr.  Co., 
150-lon  plant,  $120,000;  200-ton  plant, 
$150,000;  J.  S.  Horn,  if  incinerator 
erected  by  the  city,  $45,000  per  unit; 
Superior  Incinerator  Co.,  150-ton,  24 
hrs..  $88,000;  150-ton,  16  hrs.,  $114,000; 
150-ton,  12  hrs.,  $130,000;  J.  D.  Sherer 
&  Son,  150-ton  plant,  $67,845;  200-ton 
plant,  $81,392;  1  chimney  and  bldg. 
with  ramp,  $79,300.  F.  L.  Dedarie,  bid 
(1),  $150,  $460;  bid  (2)  $125,000;  bid  (3) 
$100,255;  bid  (4)  $90,450;  bid  (5)  $60,000 
C.  O.  Bartlett  &  Snow  Co.,  proposal  (a) 
$118,200;  (b)  $153,600;  (c)  $79,650;  (d) 
$89,850;    (e)    $149,882. 


To   Be  Done  By  Day's   Work. 
MORTUARY  Cost,  $30,000 

SAN  FRANCISCO,  Richmond  District. 
Two-storv    frame    mortuary. 
Owner — Withheld] 

Architect — C.   O.   Clausen,   Hearst  Bldg. 
San  Francisco. 


SACRAMENTO,  Cal.— Next  Legisla- 
ture will  be  asked  to  provide  funds  to 
finance,  erection  of  industrial  building 
at    State    Fair   Grounds. 

MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Until  Aug.  18,  bids  will  be  received  by 
city  trustees  for  roofing  city  reservoir 
est.  cost  $1175.  B.  H.  Green  is  city  en- 
gineer. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO — Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity. 

r459 — Habana,  Cuba.  An  American 
concern  with  excellent  references  seeks 
the  exclusive  representation  in  Ha- 
bana from  San  Francisco  manufactur- 
ers of  high  grade  furniture,  rugs,  tap- 
estry, terra  cotta.  Correspondence  is 
requested. 

8461 — United  Kingdom.  Producers  of 
radio  telephone  receivers,  head  pieces 
and  loud  speakers  are  entering  the  San 
Francisco  market  and  desire  to  cor- 
respond with  a  local  firm  who  might 
act  as  exclusive  representatives. 

8466 — United  Kingdom.  A  firm  of 
British  engineers,  designers  and  con- 
tractors for  all  systems  of  Aerial  rope- 
ways, cableways  and  rope  conveyors, 
desires  to  appoint  a  representative  for 
the  San  Francisco  and  California  ter- 
ritory. 

8469 — San  Francisco,  Calif.  Gentle- 
man with  over  ten  years  business  ex- 
perience in  Mexico,  having  a  thorough 
knowledge  of  bookkeeping,  desires  to 
associate  himself  with  a  San  Francisco 
firm  dealing  with  Latin  America. 

8471 — San  Francisco,  Calif.  Gentle- 
man with  sales  and  executive  experi- 
ence in  Europe,  speaking  and  writing 
French,  German  and  English,  having  a 
thorough  knowledge  of  building  ma- 
terials trade,  seeks  an  opening  in  San 
Francisco. 
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NOTICE    TO    fOTRACTORS 


(Steel   Pipe    Line   For  Join*   Tnbercular 
Hospital,    Springville,    Calif.) 

Office  of  the  Clerk  of  the  Board  of 
Supervisors  of  the  County  of  Tulare, 
State  of  California,  Visalia,  July  29, 
1924. 

NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
the  County  of  Tulare,  State  of  Cali- 
fornia, DP  to  the  hour  of  B  V.  M.,  of  the 
14tb'da7  of  Augrnst  for  the  construction 
of: 

Steel  pipe  line  for  water  supply  to 
Joint  Tubercular  Hospital  near  Spring- 
ville,  California. 

LOCATION:  Diverting  water  from 
the  Power  Plant  of  the  Edison  Power 
Company  on  Tule  River,  to  the  T.  B. 
Hospital    near    Springville. 

The  Engineer's  Estimate  of  approxi- 
mate  quantities    shows: 

Proposition  **A" 

Item  1 — 6  inch  Standard  Galvanized 
pipe,  9,118.9  feet. 

Item  2 — Misc.  fittings  (angles,  tees, 
crosses,  valves). 

Item  3 — Trenching  and  backfilling, 
4,802.9  feet. 

Item  4 — Installing  Item  1  (9,118.9  ft.) 
Installing  Item  2    (misc.  fittings). 

Item    5 — Concrete     (Class    "A")     16,00 

Item  6 — Concrete  (Boulder)  37.00  cu. 
yards. 

Item  7 — Steel  girder  and  box  cover- 
ing  200   lin.   feet. 

An  alternate  on  same  quantities  of 
7   inch  pipe  and  fittings. 

Proposition  **B** 

Item  1 — 6  inch  Standard  Black  dipped 
pipe,    9,118.9    feet. 

Item  2  to  7  inclusive,  same  as  Propo- 
sition   "A." 

An  alternate  on  same  quantities  of 
7    inch   pipe   and   fittings. 

Proposition   "C" 

Item  1 — 6  inch  Matheson  joint  (or 
equal)  pipe.  Galvanized  or  dipped,  or 
O.  D.  casing,  double  dipped,  piain  ends 
welded  or  screw  ends. 

NOTE — Alternate  bids  will  be  re- 
ceived inserted  seven  inch  pipe  and 
fittings  instead  of  si.K  inch  as  listed. 

Galvanized    and   dipped,    9,118.9    feet. 

Item  2 — Misc.  fittings  (angles,  tees, 
crosses,  valves,  etc.) 

Item  3  to  7  inclusive,  same  as  propo- 
sieion   "A."  ' 

An  alternate  on  same  quantities  of  7 
inch  pipe  and  fittings. 

Proposition  **D" 

Item  1 — 6  inch  double  riveted  pipe. 

Dipped    and    wrapped    9,118.9    feet. 

Item  2 — Misc.  fittings  (angles,  tees, 
crosses,:  valves,   etc.) 

Item  3  to  7  inclusive,  same  as 
Proposition   "A." 

An  alternate  on  same  quantities  of  7 
inch  pipe  and  fittings. 

Each  bid  must  be  accompanied  by  a 
certified  or  cashier's  ciieck  in  the  sum 
of  not  less  than  5  per  cent  of  the 
amount  bid  as  evidence  of  good  faith 
on    the   part   of   the   bidder. 

A  surety  company  bond  will  be  re- 
quired for  the  faithful  performance  of 
the  contract  in  such  sum  as  shall  be 
fixed  by  the  Board  of  Supervisors  after 
the  bids  are  opened,  said  sum  to  be  not 
less  than  one-fourth  nor  more  than 
one-half  of  the  estimated  amount  of 
the  contract,  and  a  further  sum  equal 
to  one-halt  of  the  estimated  amount 
of  the  contract,  must  be  furnished  as 
required  by  the  terms  of  an  Act  of  the 
Legislature  of  the  State  of  California, 
entitled  "An  Act  to  secure  the  pay- 
ment of  claims  of  persons  employed  by 
contractors  upon  public  works,  and  the 
claims  of  persons  who  furnish  ma- 
terials, supplies,  teams,  implements  or 
machinery  used  or  consumed  by  such 
contractor  in  the  performance  of  such 
works,  and  prescribing  the  duties  of 
certain  public  officers  with  respect 
thereto,"  approved  March  10.  1919, 
(Stats.  1919  p.  487  and  Acts  amenda- 
tory thereto). 


A  call  for  blda  published  In 
this  section  Indicates  that  bid? 
are  desi\-ed  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  Is  assured 
through  BUILDING  A.N'D  E.NGI- 
NEERING  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Kiuei  lu  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  HIg-hway 
(Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this   section. 


The  Board  of  Supervisors  of  the 
Counties  of  Tulare  and  Kings  reserve 
the  right  to  reject  any  and  all  pro- 
posals or  to  accept  the  proposal  con- 
sidered by  them  best  for  the  said 
Counties  of  Tulare  and  Kings. 

By  order  of  the  Board  of  Supervi- 
sors. 

(Seal)  GLADYS  STEWART. 

County  Clerk  and  ex-Offlcio  Clerk  of 
the  Board  of  Supervisors  of  the 
■  ounty  of  Tulare. 

By  A.  W.  FROST,  Deputy. 


PROPOS.41, 


(M.   H.   de  Young  Memorial   Mus 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Park  Com- 
missioners, Park  Lodge,  Golden  Gate 
Park,  San  Francisco,  California,  not 
later  than  twelve  o'clock  Noon, 
Thursday,    August    7,    1924: 

For  the  General  Construction  of  a 
Boiler  House  to  house  the  heating 
eciuipnient  in  the  M.  H.  de  Young 
Memorial  Museum,  said  Boiler  House 
to  be  erected  in  the  rear  of  the  M.  H. 
de  YounK  Memorial  Museum  in  Golden 
Gate  Park,  the  exact  location  to  be 
determined  by  the  Board  of  Park  Coin- 


Progressive  payments  will  be  made. 

Said  work  must  be  done  in  ac- 
cordance with  the  plans  and  specifica- 
tions therefor  on  file  in  the  office  of 
Weeks  &  Day,  315  Montgomery  St.. 
and  must  be  commenced  within  five  (5) 
calendar  days  and  completed  w-ithin 
sixty  (60)  calendar  days  after  the  date 
of  the  contract  to  be  made  and  en- 
tered  into   therefor. 

The  amount  of  bond  for  faithful 
performance  of  contract  will  be  not 
less  than  twenty  (20%)  per  cent  of  the 
aggregate  of  the  proposal. 

All  proposals  offered  must  be  ac- 
companied by  a  check  certified  by  a 
responsible  bank,  payable  to  the  order 
of  the  Board  of  Park  Commissioners, 
for  an  amount  not  less  than  ten  (10%) 
,  per  cent  of  the  aggregate  of  the  pro- 
posal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  Weeks  &  Day,  315 
Montgomery    Street,    and    all    proposals 


must  be  made  upon  such  forms  in 
Staled  envelopes  marked  Bid  For 
Boiler   House. 

The  Board  of  Park  Commissionere 
reserves  the  right  to  reject  any  or 
all   bids. 

By  order  of  the  Board  of  Park  Com- 
missioners. B.  P.  LAMB, 

Secretary.; 


QUANTITY  SURVEYOR 

Valuation    Engineer 
ARTHUR    F»FIIDDLE 

603    Mission    Street,    at    Third    St. 
San     Francisco,    Calif. 

Telephone    Douglas    8-4-9-3 
General  Listing  Bureau 

Architect's  Preliminary  Estimates 


NOTICE    TO    BIDDERS 


(Santa   Rosa   High    School   District) 


Notice  is  hereby  given  that  seale<i 
bids  will  be  received  and  opened  bj 
the  Board  of  Education  of  the  City 
of  Santa  Rosa  High  School  District 
of  Sonoma  County  in  the  State 
California,  in  the  present  High  School 
Annex  Building  in  Santa  Rosa,  at  8:00 
P.  M.,  August  2Sth,  for  the  Manual 
Training  equipment  listed  below  as 
follows: 

One  il)  Tannewitz  Type  B  Universal 
.Saw  Bench,  complete  in  every  waj 
with  5  H.  P.  motor  mounted  on  a 
bracket  attached  to  the  frame,  belt  and 
starter,    or    its    equivalent. 

One  (1)  Hall  &  Drown  No.  136—36- 
inch  band  saw  complete  in  every  way 
with  3  H.  P.  motor  mounted  on  bracket 
attached  to  frame,  wire  mesh  guards, 
frictionless  roller  guides  above  and 
blow  the  table,  2^4 -inch  band  saws, 
belt  and   starter,   or  its   eqquivalent. 

One  (1)  Oliver  No.  166 — 16-ineh 
Jointer  complete  in  every  way  with 
3  H.  P.  motor  connected  direct  to 
cylinder,  ball  bearings,  guards,  safety 
cylinder,  rabbeting  attachment,  and 
starter  switch,   or   its  equivalent.  _^ 

One     (1)     American      No.       16      Hand    ,; 
Block    Belt      Sander    complete      with    2  ■•■ 
H.    P.    motor,      direct    connected,      table 
and  sanding  pad  and  starter  switch,  or 
its  equivalent. 

One  (1)  Greenlee  No.  225  B.  M.  Ver- 
tical Hollow  Chisel  Mortiser,  complete 
in  every  way,  built-in  motor  1 12  H.  P. 
motor  , starter  switch  and  four  square 
hollow  chisels  and  bits,  A  inch,  % 
inch,   %   inch,    %   inch  or  its  equivalent. 

One  (1)  No.  585  Oliver  Oilstone 
Grinder,  complete,  with  direct  moto'^ 
drive,   or  its   equivalent. 

One    (1)    Oliver    Woodturning    Lath 
with    motor      in    head    stock,       12-in. 
swing,   36-inch     between     centers,    real 
end     face     plate     and     floor    stand     and 
starter,   motors   to  be   A,   C,   3   phase,   60 
cycles,    220    volts,    or    its    equivalent. 

"One  (1)  Greenlee  No.  478  Double, 
Arbor  Universal  Saw  Bench  complete 
in  every  way,  with  5  H.  P.  motor, 
mounted  on  bracket  attached  to  frame, 
all  guards,  gauges,  saws,  belt,  a:  1 
starter.  Motors  to  be  A.  C.  3  phase, 
cycles,   220   volts,   or  its  equivalent. 

Each    bid    must    be    accompanied 
a    certified    check    on    some    responsil 
California    bank    in    a    sum    of    not    1 
than   5   per   cent   of   the   amount   of    ! 
made   payable    to   Sarah   N.   Hatch,   t^u-    , 
retary    of    the    Board    of    Education    o£  j 
the   City   of  Santa      Rosa   High      School  I 
District.     The  Board  reserves  the  right  ( 
to   reject  any  and  all   bids. 

Bids  must  be  delivered  to  the  un- 
dersigned Secretary  of  the  Board  "t 
Education  at  her  office  in  the  High 
School  Annex,  in  the  said  City  u-^ 
Santa  Rosa,  at  the  time  and  place  of 
meeting  above  stated;  or  at  any  time 
up  to  the  hour  of  opening  luiid  bids, 
(Signed)  SARAH    N.    HATt.H, 

Secretary   of  Board    of   Eduoa'ion.    City    | 
of  Santa  Rosa  Higt  School  District,    | 


NOTICE     TO     BIDDERS 


(City   of  Berkeley — Road  Roller) 


The  Council  of  the  City  of  Berkelej 
invites,  and  the  undersigned  will  re- 
ceive at  her  office  in  the  City  Hall 
Berkeley,  California,  up  to  the  hour  ol 
9:00  a.  m.,  Tuesday,  .4,usust  5,  1924,  anc 
will  open  at  or  after  that  hour,  sealec 
proposals  for  the  sale  to  the  city  ol 
the   following  road  equipment  to  be  ii 
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rjanco  with  specifications  on  file 
!..■   office  of  the  City  Clerk: 

One    gasoline    driven    road    roller. 

to  Include  allowance  on  an  Austin 
i.-cyllnder  12-ton  road  roller,  ba- 
iriK  to  the  City  of  Berkeley,  which 

lie  sven  at  the  municipal  corpora- 
yard). 

One  portable  asphalt  heater. 
■  Ls    on    the   above   must    be   accom- 

il  by  complete  mechanical  specl- 
.Mns   and    tiled    In   separate    envel- 

A  certified  check  In  an  amount 
I    to    10%    must    be    enclosed    with 

bid. 

E.   M.   HANN, 
City  Clerk. 


NOTICIi:   TU    BIDDICns 


XOTKK    TO    CO.VTRACTOnS 


(Civic    Amditorlum — .Hanford,    Calif.) 


Pursuant  to  an  order  of  the  Board 
jf  Trustees  of  the  City  of  Hanford, 
.bounty  of  Kings.  State  of  California, 
ztven  the  undersigned  at  a  Regular 
Meeting  of  said  Board  on  July  28th, 
1924,  Notice  is  hereby  given  that  said 
Board  will  receive  sealed  proposals  or 
bids  for  the  following  branches  of 
work  on  a  Civic  Auditorium  Building 
I  to  be  erected  on  a  plot  of  land  situated 
J  in  the  City   of  Hanford. 

GROUP    1 — Carpentry,      Steel,      Con- 
rete.  etc. 
A    GROUP   2— Brickwork. 
^    GROUP  3 — Mill  Work  and  Glazing. 

GROUP    4 — Plastering,    Lathing    and 
J  Modeling. 

GROUP    5— Painting. 
1  I     GROUP  6 — Roofing. 

GROUP  7 — Plumbing  and  Heating. 

GROUP  8 — Electrical  Work. 

i;i:OUP  9 — Finished  Hardware. 

Ijidders  may  figure  any  one  or  group 
of    segregations    noted    above. 

Plans  and  Specifications  are  on  file 
with  the  City  Clerk,  of  the  City  of 
Hanford.  Copies  may  be  obtained  at 
the  ofllce  of  Coates  &  Traver,  Archi- 
tects,  62G   Rowell  Bldg.,   Fresno,   Calif. 

All  bids  or  proposals  must  be  in  the 
hands  of  the  City  Clerk  on  or  before 
S:00  o'vlook  P.  M.,  Wednesday,  Angmst 
27th.  l(tZ4.  at  which  time  they  will  be 
opened  by  the  Board  of  Trustees.  All 
bids  or  proposals  must  be  sealed  and 
the  name  of  the  bidder  and  the  branch 
of  the  work  bid  upon  must  be  clearly 
noted    on    the    outside   of    the    envelope. 

All  bids  must  be  upon  blanks  pre- 
pared for  same  by  the  Architects.  A 
certified  check  or  bidder's  Bond  in  an 
amount  equal  to  10%  of  the  total 
amount  of  the  bid  submitted  must  ac- 
company each  proposal. 

The   Board   reserves   the   right    to   ac- 
1  m  or  reject   any  or  all  bids  received. 

Dated   at      Hanford,    California,      this 
aOth   day  of  July,    1924. 
(SEAL)  D.   C.   WILLIAMS, 

City  Clerk. 


(Connolldntcd     IrriKatiun     DlNtrlcl) 


Plans  and  speuilicallons  can  be  seen 
at  olllce  of  the  Consolidated  Irrigation 
District,  Selma,  California,  for  the  fol- 
lowing Items: 

(1)  Flume  over  Kings  River,  near 
Kingsburg,   consisting   of: 

(a)  Steel  Truss;  (b)  Concrete  Abut- 
ments and  Piers;   (c)  Circular  Flume. 

(2)  Ditch  Tender's  Dwelling  House 
at  above  flume. 

(3)  Eleven  Reinforced  Concrete 
Checks. 

The  Board  of  Directors  will  receive 
sealed  proposals  therefor  at  office  of 
the    Board    in    Selma,    California, 

The  contracts  will  be  let  to  the  low- 
est responsible  bidder.  The  bids  will 
be  opened  at  2:00  P.  M.,  Tuesdny,  Aue- 
uHt   'M,  1924. 

A  certified  check  of  10%  of  the  bid, 
or  bids,  must  accompany  proposal  or 
proposals. 

The  Board  reserves  the  right  to  re- 
ject  any   or   all   bids. 

CONSOLIDATED  IRRIGATION  DIST. 
By    I.    H.    Tellman,    Chief   Engineer. 

♦ 

NOTICE    TO    CONTRACTORS 


(Grant    School,    San    Jose,   Calif.) 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  and  opened  by 
the  Board  of  Education  of  the  City  of 
San  Jose,  Santa  Clara  County,  State  of 
California,  in  the  office  of  the  Board 
of  Education,  High  School  Bldg.,  San 
Jose,  Calif.,  ni>  to  8:00  P.  M.,  on  tlie  4th 
day  of  September.  1924.  for  the  follow- 
w-ork  in  connection  with  the  new  Grant 
Street  Junior  High  School  Building,  to 
be  erected  in  tlie  City  of  San  Jose, 
California,  according  to  the  plans  and 
specifications  prepared  for  the  same 
by  W.  H.  Weeks,  Architect,  369  Pine 
street,  San  Francisco,  or  at  the  office 
of  Binder  &  Curtis,  Associated  Archi- 
tects, San  Jose,  California,  or  at  the 
office  of  the  Secretary  of  the  Board  of 
Education,  High  School  Building  in  the 
City  of  San  Jose. 

The  general  contract  with  the 
various    alternate    bids. 

Blackboards. 

Heating    and    ventilating. 

All  bids  should  be  presented  on  bid 
forms   furnished   by   the  architects. 

"Each  bid  must  be  accompanied  by 
a    certified    check    on    responsible    Call- 


POSITION  WANTED 

DRAFTSM.4X,  Map  Estimat- 
ing, Elevator  Machinery  and 
Marine  experience  wants  tem- 
porary or  permanent  position. 
Address  C.  E.  BURNLEY,  1518 
Broadway,    Alameda. 


fornia  bank  in  a  sum  not  less  than  Ave 
per  cent  (5%)  of  the  amount  bid,  made 
payable  to  the  President  of  the  Board 
of  Education  of  the  City  of  San  Jose, 
for  the  purpose  stated  In  the  specifica- 
tions. 

Each  bid  must  be  delivered  In  a 
sealed  envelope  and  addressed  to  W. 
L.  Bachrodt,  Secretary  of  the  Board 
of    Education,    and    endorsed: 

.'Proposal  for  the  Grant  Street 
Junior  High   Schhool   Building." 

The  Board  reserves  the  right  to  re- 
ject  any  and   all   bids. 

W.    L.    BACHRODT, 
Secretary   of   the    Board    of   EQucallon, 
City    of    San    Jose,    California. 


NOTICE    TO    CO.NTRACTORS 


(Kern    Count;-  General  Hogpital) 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Clerk  of 
the  Board  of  Supervisors  of  the  County 
of  Kern,  State  of  California,  np  to  10 
o'cloclc  A.  M.,  Monday,  Angmst  18,  1034, 
for  furnishing  all  labor  and  materials 
for,  and  the  erection  and  completion 
of  the  various  items  as  listed  below, 
to  be  installed  in  the  Kern  General 
Hospital  Group,  including  the  Old  Peo- 
ple's Home,  being  erected  on  Flower 
Street,  East  Bakersfield,  California,  in 
accordnace  with  plans  and  revised 
specifications  on  file  in  the  office  of 
the  Clerii  of  the  Board  and  open  for 
the  inspection  of  bidders.  Copies  of 
said  plans  and  revised  specifications 
may  be  had  at  the  office  of  Charles  H. 
Eiggar,  Architect,  405  Bank  of  Italy 
Building,  Bakersfield,  California,  and 
the  work  will  be  done  under  his  super- 
vision. 

Bids  will  be  received  for  the  fol- 
lowing items: 

1.  Kitchen  equipment,  complete,  as 
per  plans  and  revised  specifications. 

2.  One   hundred   bedside   cabinets. 

3.  One   hundred   hospital   chairs. 

Bids  to  be  made  out  upon  form  fur- 
nished by  the  Architect  for  that  pur- 
pose and  each  bid  must  be  accom- 
panied by  a  cashier"s  or  certified  check 
or  bidder's  bond  in  the  amount  of  at 
least  ten  per  cent  (10%)  of  the  amount 
bid,  such  check  or  bond  to  be  made 
payable  to  the  Clerk  of  the  Board  of 
Supervisors,  and  submitted  as  a  guar- 
antee that  tile  bidder,  if  successful, 
will  enter  into  a  contract  satisfactory 
to  said  Board  of  Supervisors,  and  in 
addition  thereto  w^ill  furnish  good  and 
sufficient  bonds   therefor. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids  not  deemed  ad- 
vantageous to  the  county  and  to  wraive 
any  informality  in  any  bid  received. 

By  order  of  the  Board  of  Supervisors 
of  the  County  of  Kern,  State  of  Cali- 
fornia, adopted  July  14,   1924  . 

P.   E.    SMITH, 
County   Clerk   and   Ex-Offlcio   Clerk   of 
the  Board  of  Supervisors. 

By  M.  G.  DOWNEY, 

Deputy  Clerk. 


SUBSCRIPTION  BLANK 


Cut  Out  and  MjlII  Today 


.._192. 


TO  BUILDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  San  Francisco,  Calif. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I  enclose  check  for  $5.00    (Remittance  mnet  accompany  order) 
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.State 
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BRIDGES 


CRESCENT  CITY,  Del  Norte  Co.,  Cal. 
— Webber  Construction  Co.,  Crescent 
City,  at  $4550  awarded  cont.  by  city 
trustees  to  const,  crossing  over  Ellj 
creek  involv.  const,  of  pile  bullinead 
and   2,000   yds.   fill  behind  same. 

WEAVERVILLE,  Trinity  Co.,  Cal. — 
Bids  will  be  asked  at  once  by  super- 
visors to  const,  bridge  over  Reddings 
Creek  on  Douglas  City-Hayfork  road. 
J.   W.   Phillips   is   county   surveyor. 

WEAVERVILLE,  Trinity  Co.,  Cal. — 
County  Surveyor  J.  W.  Phillips  pre- 
paring spec,  for  steel  bridge  over  Grass 
Valley  Creek  on  road  from  state  high- 
way  to   Lewlston. 

SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
John  Cogo,  Napa  at  $6874  awarded  con- 
tract by  supervisors  to  const,  rein,  con- 
crete bridge  over  Sonoma  creek  about 
%  mile  south  of  Glen  Ellen.  Other  bids: 
Gates  &  Howe,  |7130;  R.  Press  Smith, 
$7240;  Proctor  &  Cleghorn.  ?7434; 
Henry  Thorsen,  $7800;  Teventon  and 
Helntze  &  Co.,  $7800;  D.  E.  Albers, 
$7950. 

LOS  ANGELES,  Cal.— Robt.  Beyrle, 
957  E  23rd  St.,  awarded  cont.  by  Bd. 
Pub.  Wks.  at  $7419  to  const,  bridge 
across  Santa  Ynez  Creek,  on  Malibu  Rd 
near  Marquez  Ave. 

Murdock  &  Condee,  1855  W  21st  St., 
awarded  cont.  at  $5517  to  const,  timber 
trestle  across  the  Los  Angeles  river  at 
Ninth  St. 


SAN  LUIS  OBISPO,  Cal.  —  McKay 
Engineering  Co.,  L.  A.  Ry.  Bldg.,  Los 
Angeles,  awarded  contr.  by  supervis- 
ors at  $129,471  to  const,  bridge  across 
San  Luis  Rey  riyer,  2  mi.  below  Bon- 
sall.  The  McKay  Engr.  Co.  submitted 
the  low  bid  several  weeks  ago  but 
made  a  clerical  error,  being  $40,000 
lower  than  the  next  bidder.  The  board 
of  supervisors  rejected  all  bids  and  re- 
ahvertised.  This  firm  was  also  low  on 
an  alternate  proposition,  eliminating 
one  span,  at  $127,471.  There  were  seven 
bids. 


OAKLAND,  Cal.  —  County  Surveyor 
Geo.  A.  Posey  completes  spec,  for  two 
cone,  bridges  to  be  constructed  on 
Crow  Canyon  Highway;  est.  cost  $15,- 
000  each.  It  is  expected  bids  will  be 
asked    at    once. 


LOS  ANGELES,  Cal. — State  Railroad 
Comm.  orders  the  city  and  county  of 
Los  Angeles  to  start  work  at  once  on 
Macy  St.  bridge.  Plans  for  west  ap- 
proach have  not  been  adopted  as  com- 
mission will  determine  this  from  two 
plans  submitted  by  time  the  city  forces 
are  ready  to  call  for  bids.  Cost  of  const 
as  apportioned  among  the  city,  county 
and  three  railroad  companies  will  also 
be  determined  by  the  commission. 

STOCKTON,  San  Joaquin  Co.,  Cal.  — 
City  Eng.  W.  B.  Hogan  authorized  by 
council  to  apply  to  War  Department 
for  permit  to  construct  bridge  over 
Mormon  channel  at  Washington  St.,  for 
which  the  city  has  voted  bonds  of 
$140,000.  Plans  for  the  structure  have 
been   ordered  prepared. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  Sept.  2,  11  a.  m.,  bids  will  be  lec. 
by  Henry  A.  Pfister,  county  clerk  »o 
const,  rein.  cone,  bridge  on  Martin  Ave 
over  east  fork  of  the  Llagas  creek  in 
supervisor  district  No.  1;  rein,  culvert 
on  Ravensburg  ave.,  supervisor  dis- 
trict No.  R  and  rein.  cone,  culvert  on 
San  Tomas  Aquino  road  over  San  Tom- 
as  Aquino  crt-ek  in  supervisor  'list.  No. 
5.  Plans  obtainable  from  Couni.y  Sur- 
veyor Robt.  Chandler. 


LASSEN  COUNTY,  Cal.— As  previous- 
ly reported,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  Aug.  25,  to  const,  in  Las- 
sen county,  7  comb,  wood  and  cone, 
trestles  over  Pit  river  and  Pit  river 
overflow  channels,  having  a  sura  total 
length  of  990  ft.,  together  with  a  weir 
or  ford  600  ft.  in  length.  Project  in- 
volves: (1)  removing  wooden  bridge  at 
Pit  River;  (2)  535  cu.  yds.  class  A 
Port.  cem.  cone,  in  seven  bridges;  (3) 
178  cu.  yds.  class  A  Port  cem.  cone  in 
weir;  (4)  405  hundredweight  rein,  steel 
in  seven  bridges  and  weir;  (5)  1220  cu. 
yds.  excavation  for  seven  bridge  struc- 
tures and  weir;  (6)  163  M  ft  bd  meas- 
ure selected  common  Douglas  fir  tim- 
ber in  seven  bridges;  (7)  141  M  ft.  bd. 
measure  number  one  common  Douglas 
fir  timber  in  seven  bridges;  (8)  32.) 
tons  crushed  gravel  or  stone  surfacing; 
(9)  5900  cu.  yds.  roadway  embankment 
without  classification;  (10)  44  cu.  yds. 
type  A  wearing  surface  in  7  bridges; 
alternative  items — (11)  44  cu.  yds.  type 
B  wearing  surface  in  seven  bridges; 
(12)  44  cu.  yds.  type  C  wearing  surface 
in  seven  bridges.  Note — Alternative 
items  11  and  12  are  to  be  considered 
as  alternatives  for  item  10,  and  either 
may  be  employed  in  lieu  thereof. 

SAN  JOSE,  Santa  Clara  To.,  Cal.  — 
Supervisors  order  plans  pr,»i)arc,l  for 
bridge  near  Frohm  Station  in  Super- 
visor Dist.  No.  4.  Robt.  Chandler,  coun- 
ty surveyor. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Wm.  Radtke,  Gilroy,  at  $4383  awarded 
cont  by  supervisors  to  const,  rein, 
cone,  bridge  at  Gilroy-Watsonville  road 
over  Little  Arthur  creek.  Surveyor  est. 
$5086.  Other  bids:  Wm.  Martin,  $4620; 
J  D  Carlson,  $5677;  Herschbach  and 
Sciarrino,  $4641;  John  W.  AVilllams, 
$5809;  E.  A.  Palmer  &  H.  A.  Gurries, 
$4695. 

Wm  Martin,  456  Delmas  St.,  San  Jose 
at  $1724  awarded  cont.  to  const,  rein, 
cone,  bridge  on  Maybury  road  in  Supt. 
Dist.  No.  3  .Surveyor  est.  $1770.  Other 
bids.  Wm.  Radtke  $1751;  John  W  Wil- 
liams, $2325;  J.  D.  Carlson  $2193; 
Herschbach    &    Sciarrini,    $1886.61. 

GLENDALE,  Cal. — City  council  will 
include  in  proposed  $1,705,973  bond 
issue  $12,750  for  bridges  over  the  Ver- 
dugo  Wash. 

OAKLAND,  Cal. — Cntil  Sept.  2,  10  a. 
m.,  bids  will  be  rec.  by  Geo.  B.  Gross, 
county  clerk,  to  const,  bridge  No.  B- 
139  on  Crow  Canyon  road;  to  be  slab 
girder  type,  74-ft.  long,  involv.  1400 
cu.  yds.  excavation;  320  cu.  yds.  class 
A  cone;  58,000  lbs.  rein,  steel;  130  Im. 
ft  steel  guard  fencing;  removal  of 
existing  bridge,  est.  cost  $15,000.  Plans 
obtainable  from  Geo.  A.  Posey,  county 
surveyor. 


OAKLAND,  Cal.— Until  Sept  2,  10 
a.  m.,  bids  will  be  rec.  by  Geo.  E.  Gross 
county  clerk,  to  const,  bridge  No.  B-13- 
H  on  Crow  Canyon  Road,  slab  and  gir- 
der type,  involv.  760  cu.  yds.  structure 
excavation;  650  cu.  yds.  roadway  exca- 
vation; 270  cu.  yds.  class  A  cone;  47,200 
lbs.  rein,  steel;  35  lin.  ft.  rubble  wall; 
100  lin.  ft.  steel  guard  fencing;  re- 
moval of  existing  bridge.  Est.  cost  $15,- 
000.  Plans  obtainable  from  Geo.  A.  Po- 
sey, county  surveyor. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   in   stock 

E.    D.    BULLARD 

5(}5   HOWARD   STREET 
San   Francisco,   Calif. 

Douglas   6320 


SACRAMENTO,  Cal. — Until  Aug.  30, 
10  a.  m.,  bids  will  be  rec.  by  H.  W. 
Hall,  county  clerk,  to  const,  wood  tres- 
tle with  macadam  topping  for  vehicu- 
lar traffic  between  Vineland  and  Rio 
Linda;  est.  cost  $1600.  Plans  obtainable 
from  Chas.  Deterding,  county  surveyor. 


SACRAMENTO,  Cal.— Until  Aug.  30, 
10  a.  m.,  bids  will  be  rec.  by  Harry  W. 
Hall,  county  clerk,  to  const,  concrete 
bridge  over  Arcade  creek  on  Del  Paso 
road  east  of  Diggs  ranch;  est.  cost 
$7500.  Will  replace  present  wood  struc- 
ture. Plans  obtainable  from  Chas.  De- 
terding,   county    surveyor. 

B.\KERSFIELD,  Kern  Co.,  Cal.  — 
Ccunly  Surveyor  J.  R.  Thornton  com- 
pletes spec,  for  cone,  deck-girder 
bridge  over  Kern  river  on  Rosedale 
highway  just  west  of  Bakersfield;  will 
be  386  ft.  long  with  22-ft.  roadway; 
4-ft.   walks. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


MERIDIAN  Sutter  Co.,  Cal. — Olym- 
pian Dredging  Co.,  249  1st  St.,  San 
Francisco,  were  awarded  the  contract 
at  $54,990  by  trustees  of  Reclamation 
District  No.  70,  to  fur.  one  350-h.p.,  60- 
cycle,  440-volt,  3-phase  pumping  plant 
of  Sychronous  or  induction  type,  di- 
rect or  belt  connected,  and  to  dismantel 
existing  pumping  plant,  removing  30- 
in.  and  40-in.  pump,  constructing  dis- 
charge conduit  through  levee,  involv.. 
15.000  cu.  yds.  excavation.  Fred  H. 
Tibbetts,  consulting  engineer,  Alaska 
Commercial  Bldg.,  San  Francisco. 
Other  bidders  were;  L.  F.  Youdall,  $71,- 
744,  Abeel  &  Co.  (cash  bid)  $50,500  and 
Ross    Construction    Co.,    $57,484. 

LO.XG  BEACH,  Cal.— United  Dredg- 
ing Co.,  Central  Bldg.,  Los  Angeles, 
awarded  cont.  by  council  at  99.5c  cu. 
yd  to  const,  sand  embankment  on  Bay 
shore  Walk  and  Ocean  Blvd.,  along  n.e. 
line  of  Alamitos  Bay.  tract. 

CORONADO.  Cal.— City  trustees  will 
call  a  bond  election  to  vote  on  $75,000 
issue  to  const,  small  harbor.  The  total 
required  will  be  $150,000.  It  is  expected 
that  I.San  Diego  business  men  will  sub- 
scribe the  other  half. 

ALAMEDA,  Alameda  Co.,  Cal. — City 
council  contemplates  improvements  for 
industrial  sites  along  water  front,  in- 
volving construction  of  a  4-mi.  rip-rap 
wall,  a  100-ft.  roadway  on  top  of  wall 
and  dredging  channel  500-ft.  wide,  30- 
ft.  deep,  the  dredged  material  to  be 
used  to  fill  lands  for  industrial  sites. 
C.    E.    Hickok    is   city   manager. 

LOS  ANGELES,  Cal.— Breedlove  Bros 
189  Broadway,  Walnut  Park,  and  H.  M. 
Henning,  5145  Eagledale  Ave.,  Eagle 
Rock,  submitted  identical  low  bids  to 
supervisors  at  42c  cu.  yd.  to  excavate 
storm  drain  channel  8  ft.  wide  and  side 
slopes  of  1  to  1  and  %  to  1  from  the 
s  end  of  Chapman  Ave.  city  of  Los  An- 
geles, etc.,  involv.  the  escav.  and  dis- 
posal of  material  estimated  at  about 
4500  cu  yds.  Other  bids  were:  William 
Ward,  48c;  R.  E.  Burgund,  74c;  Thos. 
Havertv  Co.,  $1.15;  L.  A.  Excavating  Co 
$1.24  yd. 


Satunlay.    Ank'iis 
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LUMBER         LUMBER 


rec|uirements  furnishol  leu 


U.  S.  VETERANS'  HOSPITAL,  Livermore,  California;  nlso 
U.  S.  VETERANS'  HOSPITAL,  Palo  Alto,  California 


22    Buildings:   1.400,000    ft.    BM    sliippeil  complete  60  (l.nys 

THE  CHARLES  NELSON  CO. 


Miinufiuliirers  of 

Douglas  Fir  (Oregon  Pine) 
Spruce 


Redwood 
Sugar  Pine 
White  Pine 


Hemlock  Box  Shook 

Office:  230  CALIFORNIA  STREET,  SAN  FRANCISCO,  CALIFORNIA 

P/zo/7f  SUTTER  4242 


MISSION  STUCCO 

used  exclusively  on  the 

U.  S.  Veterans'  Hospital 

LIVERMORE,  CALIFORNIA 


Manufactured  by 

THE  MARTIN  STUCCO  CO. 

1265  BATTERY  STREET 


Phone  Sutter  7250 


Oakland  Office,  Foot  of  7th  Street 


SAN  FRANCISCO,  CALIF. 


Phone  Merritt  3950 
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GLASS 

furnished  and  installed  for 

U.  S.  Veterans'  Hospital 

LIVERMORE,   CALIF. 

-by- 


668  TOWNSEND  STREET 
Phone  Hemlock  3113  San  Francisco,  Calif. 

Phone  Lakeside  750  Oakland,  Calif. 


ORNAMENTAL  IRON 

-for 

U.  S.  Veterans'   Hospital 

Livermore,  Calif. 


Piirnished  by 

C.  J.  Hillard  Co.,  Inc. 

19th  and  MINNESOTA  STREETS 

Sax  Francisco,  Calif. 
Phone  Mission  4718-19 


WESTEST 

Electric  Safety  Switches 

a  We.stei'ii  made  product 
used  and  installed 

l)y 

LATOURRETTE  FICAL 

on  the 

U.  S.  Veterans'   Hospital 

Livermore,  Calif. 

Western  Safety 
Manufacturing  Co.,  Inc. 

.Maimfai-turei-s  of 

Enclosed   externally    operated 

safety  switches,  knife  switches, 

metal  switch  and  cut-out  boxes, 

safety  switch  boards 

247  MINNA    STREET,    SAN    FRANCISCO 
Phone  Sutter  3008 


THE 

U.  S.  Veterans'   Hospital 

Livermore,  Calif. 


Is   being   constructed   by 

HOWARD  S.  WILLIAMS 

GENERAL  CONTRACTOR 
and  BUILDER 

314-316  BUILDERS  EXCHANGE 

BUILDING,    SAN    FRANCISCO 

185  Stevenson  Street 

Phone  Sutter  6700— Local  26 


iliir.l.iv.    Au-'list    :>.    I'.Ml 
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Brick  and  Tile  Work 


—  f.i 


U.  S.  \'eterans'  Hospital 

Li\eriiiore,  Calif. 
Beinj^  done  b\' 

Emil  Hogberg 

180  JESSIE  STREET 
Sutter  6700  San  Francisco 


Plastering 

U.  S.  Veterans'  Hospital 

Livermore,  Calif. 

Being  done  by 

J. 

Greenbach 

180  JESSIE  STREET 

Sutter  6 

700                           San  Francisco 

Furring  and  Lathing 


—  for  — 


L'.  S.  Veterans'  Hospital 


Livermore,  Calif. 


Bcint;  done  by 


C.  0.  Munson 

180  JESSIE  STREET 
Sutter  6700  San  Francisco 


Removable     Steel     Forms 

(Patented) 

were  used  for  forming  the 

Concrete  Floors 
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U.  S.  Veterans'  Hospital 

Livermore,  Calif. 


Steelform  Contracting  Co. 

San   Francisco       -        Seattle        -       Los  Angeles 
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Dickey  Mastertile 
Walls  for  the 

Livermore  Hospital 


Once  again  the  United  States  Govern- 
ment has  chosen  Dickey  Mastertile  for 
important  hospital  construction. 

(1)  The  United  States  Base  Hos- 
pital at  Palo  Alto  was  constructed  of 
Dickey  Mastertile. 

(2)  The  United  States  Hospital  for 
disabled  war  veterans  at  Livermore  is 
now  being  constructed  of  Dickey  Mas- 
tertile. 

It  has  grown  to  be  a  well  established 
practice  of  the  Government  to  build 
hospitals,  barracks  and  similar  struc- 
tures of  hollow  tile.  This  material  has 
been  proven  by  the  Government,  in  its 


widely  scattered  and  varied  construc- 
tion, to  he  economical  and  to  permit 
speedy  erection.  It  gives  at  low  cost  the 
highest  degree  of  protection  against  fire 
and  decay.  It  minimizes  upkeep  cost. 
Its  dead  air  spaces  insulate  the  interior 
against  the  heat  of  summer,  the  cold  of 
winter,  moisture  and  sound,  affording  a 
dry,  quiet,  healthful  and  comfortable 
building. 

These  same  qualities  make  Dickey 
Mastertile  ideal  for  schools  and  all 
types  of  construction  where  fire-safety, 
permanence  and  economy  are  im- 
portant. 


BUILD  TO  DEFY  FIRE,  TMF  AND  \»,-E.^THER  XVITH 

Dickey  masieriile 

ni  Jth  Asior.ated  ■zi-ai 

CALIFORNIABRICK  COMPANY        LIVERMORE  FIRE  BRICK  WORKS 

Manufaaurcrs  of  DICKEY  FACE  BRICK  u,xd  other  day  products 
604  Mission  St.,  San  Francisco  Buyers  Exchange,  Oakland 


Salurday.    Augunt    S.    IMi 
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BUILDERS  INSPECT  U.  S.   HOSPITAL  PROJECT 


and  matt-rialmen — numbiTliiK  In  excc-»n 
of  3iO — from  I'l-iitral  and  Northern 
California  and  particularly  the  San 
Francisco  Bay  dimrlct  attended  the 
iniipection  trip  on  July  31  of  the  V.  8. 
Veteranu'  Homiltal  project  now  under 
conntruction  near  Llvermore,  Alameda 
County. 

The  lour  of  Innpectlon  wan  made  un- 
der the  KUidanr-e  of  Major  W.  H.  Rad- 
cliff,  conKtructlon  superintendent  on 
the  project.  reprc-sentlnK  the  Oovcrn- 
ment.  Sub-contractor*  on  the  work  also 
organized  committeeB  which  afforded 
the  viBltorH  Bufficlent  time  to  investi- 
Kate  each  of  the  twenty-five  buildingH 
which   comprlBC   the   project. 

Immediately  following  the  hospital 
Inspection  tour  the  vlBltorH  were  taken 
by  automobile  to  the  plant  of  the  Cali- 
fornia Brick  Company,  near  Livermore, 
where  an  old  fashioned  barbecue  was 
served  through  the  courtesy  of  Mr.  X. 
A.  Dickey,  president  of  the  California 
Brick  Company.  FollowinK  the  barbe- 
cue the  visitors  were  escorted  through 
the  plant  of  the  California  Brick  Com- 
pany and  shown  the  process  of  manu- 
facturing fire  brick,  architectural  ter- 
ra cotta  and  fire   tile. 

HoKpital    Project 
The     Livermore     Hospital     site     com- 
prises approximately  two  hundred  and 
forty    acres    located    about    four    miles 
south   of   Livermore. 

The  project  Involves  the  construction 
of  twenty-five  buildings  and  a  reser- 
voir. 

The  Infirmary  Building,  the  largest 
of  all,  consists  of  the  main  central 
building,  four  stories  In  height  In 
which  the  operating  rooms,  laborator- 
ies, etc..  are  located  and  two  radiating 
wings,  two  stories  in  height,  each  with 
a  promenade  roof,  in  which  the  pa- 
tients will  be  housed. 

The  Administration    Building   will   be 

two    stories    in    height    and    will    house 

administrative    offices,     main     kitchen, 

dining    room,    refrigerating    plant,    etc. 

A    large    one-story    building    will    be 


Credit  for  the  success  of  the 
C.  S.  Veterans'  Hospital  Inspec- 
tion Trip  is  due  to  the  never- 
tiring  .-fforls  of  Mr.  N.  A.  f>lckey, 
president  of  the  California  Brick 
Company. 

To  Mr,  Dickey  is  d-ie  the 
thanks  of  the  visitors  tor  the 
barbecue  served  following  the 
hospital    Inspection. 

The  efforls  of  Mr.  Dickey 
created  sudicient  interest  to  war- 
rant the  altendano — which,  it 
is  safe  to  say,  exceeded  3.00  per- 
sons. 


piovi<liM  for  ()' .  ij|i:iii.,nMl  Therapeu- 
tics. A  I'.ecreatiotjal  Building  which 
will  contain  auditorium,  canteen,  li- 
brary, lounging  room,  etc.,  is  also 
specified  In  the  plans. 

Ambulant     Cottmses 

There  will  be  eight  one-story  cot- 
tages in  which  will  be  housed  and 
treated  the  patients  not  seriously  ill. 
These  will  be  known  as  the  Ambulant 
Cottages.  This  group  will  contain  Its 
own  kitchens  and  dining  room. 

Two  large  structures,  two  stories  in 
height,  will  house  the  attendants'  and 
nurses'  quarters.  A  two-story  boiler 
house  with  laundry,  Incinerator  and 
water  softening  plant,  a  two-story  ga- 
rage and  two-story  warehouse  build- 
ing are  other  structures. 

Fireproof     Coiuftruelloil 

All  of  the  above  buildings  are  fire- 
proof, being  of  concrete  and  hollow  tile 
construction.  The  majority  of  them 
will  have  terra  cotta  tile  roofs. 

A  cottage  for  the  Medical  Officer  in 
Charge  is  provided.  This  will  be  of 
frame  construction  with  tile  roof.  Six 
cottages  of  similar  construction  of  the 
Duplex  Type  will  house  the  Officers' 
Quarters. 

Construction  of  the  Livermore  Hos- 
pital   project    was    started    in    February 


of    llii.s    y.-.-ir   iiiKl    it    Ik      -X],iiU-i]      the 
buildings    will    l>e   ready    for  acceptance 
before  the  close  of   11)24. 

$2,IMM>,MM>  Project 
The  buildings  are  laid  out  on  the 
plot  plan  and  have  a  capacity  of  250 
beds.  Means  of  financing  are  yet  to  be 
worked  out  to  Increase  the  capacity  to 
',1X1   beds. 

The  total  expenditures  for  contracts 
awarded  up  to  the  jiresent  time  in- 
volves approximately  $1,3<I0,000.  Fully 
equipped  the  hospital,  according  to 
present  plans,  will  represent  an  expen- 
diture   of    »2, 000, 000. 

Howard  S  Williams,  of  San  Fran- 
cl.Kco,  Is  general  contractor  for  the  Liv- 
ermore Hospital.  X.  J.  Bundy  is  super- 
intendent of  construction  for  Mr.  Wil- 
liams and   Uobt.   F.   Morris,  engineer. 

Major  Wm.  H.  I'.adcliff,  special  ex- 
pert of  the  United  States  Veterans'  Bu- 
reau, is  superintendent  in  charge  of 
construction  for  the  Government  and 
Krnest  C.  Hunter,  chief  Inspector. 
Kub-<°i>ntra<-torH 

Sub-contracts  on  the  Livermore  hos- 
pital  are   held   by    the   following  firms: 

Heating,  Ventilating  and  Electric 
Work,  Latourrette-Flcal  Company  of 
Sacramento. 

Brick  and  Tile  work,  Kmil  Hogberg 
.San   Francisco. 

I'lasterlng,  Joseph  Greent>ach,  San 
Francisco. 

Hoofing,  Fibrestone  Roofing  Com- 
pany,  San    Francisco. 

Glazing,  Tyre  Brothers,  San  Fran- 
cisco. 

Marble.  Musto-Keenan  and  Sons,  Sar 
Francisco. 

Tile  Work,  Rlgney  Tile  Company 
iSan  Francisco. 

Steel  form  Work,  Steelform  Con- 
tracting Company,   San   Francisco. 

Sheet  Metal  Work.  Pacific  Kollet 
Metals  Company,  San  Francisco. 

Reinforcing  Steel,  W.  S.  Wetenhal' 
Company,  San   Francisco. 

Ornamental  Iron  Work,  c  .J  Hillart 
Company,    San    Francisco. 


HI   Il.UIJU'i 


r  Ai.iKon  MA 


IIItK  K      IM-AM      AT     LIVKItMOHK 


Assembled  at 
tables  in  the 
main  storage 
l)Uilding  of  the 
California  Brick 
'"ompanys  plant 
near  Livermore, 
250  persons  rep- 
resenting every 
branch  of  the 
construction  In- 
dustry in  Xorth- 
em  and  Central 
California,  en- 
joyed the  barbe- 
cue served  fol- 
lowing the  in- 
spection of  the 
V.  S.  Veterans' 
Hospital  on  July 
31. 

The  barbecue 
was  provided  by 
Mr.  X.  A.  Dickey, 
president  of  the 
California  Brick 
Company.  who 
was  introduced 
X.  A.  DICKEV  by     Clarence     F. 

Pratt,  toastmas- 
ter.  Mr.  Dickey 
opened  the  barbecue  with  an  ad- 
dress of  welcome,  complimented  the 
contractors  on  the  rapid  progress  made 
on   the   hospital   job   and   ordered   the 


festivities  started  with  strains  from  a 
four-piece   jazz  orchestra. 

Wm.  H.  George,  president  of  the  San 
Francisco  Builders'  Exchange,  Major 
Wm.  H.  Kadcliff,  William  Gray,  Will 
G.  Thornally,  Wm.  Feary,  Howard  S. 
Williams,  C.  A.  Smith.  Chas.  Gompertz 
and  members  of  the  Lions'  Club  and 
Livermore  Chamber  of  Commc;-,-e  were 
among  the  other  speakers. 

Glowing  tributes  were  paid  by  the 
speakers  to  Mr.  X.  A.  Dickey  for  hiB 
untiring  efforts  to  make  the  inspection 
tour  a  success.  Uncle  Sam  came  in 
for  several  rounds  of  applause  when 
speakers  lauded  him  for  erecting 
modern  structures  to  house  the  boys 
who  followed  the  colors  in  the  flght 
for  Democracy.  Howard  S.  Williams, 
general  contractor  on  the  hospital  pro- 
ject, wa.s  commended  for  his  rapid  and 
satisfactory  progress  on  the  job.  Sim- 
ilar tribute  was  paid  to  the  sub-con- 
tractors on   the   work. 

Following  the  barbecue  committees 
were  organized  and  the  visitors  escort- 
ed through  the  plant  and  shown  the 
manufacture  of  fire  brick,  architectural 
terra  cotta  and  fire  tile. 


SACRAMEXTO.  Cal.  —  July,  1924, 
building  permits  total  J607,905  as  com- 
pared with  tl,065,330  for  the  same 
period  in  1923. 


L.    A.      ELECTRICAL       COXTKACTOUS 
MIST   iilVK   BOXU 


Ordinance  49,363  requiring  individ- 
uals, firms  or  corporations  engaged  ir 
the  Installation  of  electrical  wiring 
fixtures  or  appliances,  to  register  ant 
give  bond,  was  passed  by  the  Los  An- 
geles city  council  and  approved  bj 
the  mayor  July  28.  A  registration  fe< 
of  1100  is  required  and  before  Issuing 
a  certificate  of  registration  the  citj 
electrician  "shall  briefly  examine  th« 
applicant  and  pass  upon  the  qualifica- 
tions and  experience  of  such  appli- 
cant." 

A  surety  bond  for  $1000  must  b« 
given  by  each  person,  firm  or  corpora- 
tion registered,  said  bond  to  guarantee 
any  person  who  has  suffered  damage 
by  faulty  or  improper  work  againsi 
loss.  Suit  may  be  brought  against  an> 
bond  until  it  is  exhausted. 

A  maximum  penalty  of  *500  fine  oi 
6  months  in  jail  or  both  is  fixed  foi 
violation   of  the  ordinance. 

Persons,  firms  or  corporations  dolns 
electrical  work  in  their  own  stores  oi 
establishments  are  required  only  to  pa;, 
a   registration    fee    of    $10. 


OAKLAXD,  Cal. — <:ity  Building  In 
spector  reports  issuance  of  983  build- 
ing permits  in  July,  1924,  for  improve- 
meatB  costing  $3,330,532. 
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^^  BUILDINGS  NEAR  LIVERMORE,  CALIFORNIA 


The  accompanying  cut  shows  a  bevy  of  Livermore's  fairest 
damsels  who  served  the  builders  at  the  barbecue  held  in  the 
plant  of  the  California  Brick  Company. 

Howard  S.  Williams,  general  contractor  for  the  U.  S. 
^'eterans'  Hospital  project ;  Wm.  H.  George,  president  of  the 
San  Francisco  Builders'  Exchange,  and  X.  A.  Dickey,  pre- 
sident (if  the  California  Brick  Company  are  also  shown. 
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Architects — Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Are  you  satisfied  with  the  bids  you  received  on  that 
last  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
poFfiible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  published 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 


If  you  want  competition — if  you  M'ant  independent 
contractor's  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 
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Mt.  Diablo  Cement 

I'scd   exclusively  on   the 

U.  S.  \'eterans'  Hospital 

LlVKRMORi:,  CALIF. 


F urnishcd  by 

Henry  Cowell  Lime  and 
Cement  Co. 

Phone  Kearny  2095  2  Market  St. 

San  Francisco,  Calif. 


THE  CONTRACT  BOND 

—  for    - 
HOWARD  WILLIAMS, 

General  Contractor 
for  the 

U.  S.  Veterans'  Hospital 

LIVERMORE,  CALIF. 


was  written  by 

Mark  M.  Meherin  &  Son 

General  Insurance 

Established  1883 

433  CALIFORNIA  STREET 
San  Francisco 

Phone  Sutter  2627 


ALL  PAINTS 


—  for 


U.  S.  Veterans'  Hospital 

LIVERMORE,  CALIF. 


furnished  by 

Hill,  Hubbell  &  Co. 

Paint  and  J\irnish  Manufacturers 

SAN  FRANCISCO 
Los  Aneeles         Seattle         Tulsa         New  York 


Standard 
Gypsum  Hardwall  Plaster 

Manufactured  by 

STANDARD  GYPSUM  CO. 

Ludwig,  Nevada 
L^sed  exclusix'ely  on  the 

U.  S.  Veterans'  Hospital 

LIVERMORE,  CALIF. 


Furnished  by 
J.  S.  GUERIN  CO.,  SAN  FRANCISCO 
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ALWAYS  ON  TOP 

Tile  Roofing 

Composition  Gravel  Roofing 

Dampproofing 

on  26  Buildings  for  the 

U.  S.  Veterans'  Hospital 

Livermore,  Calif. 


Being  done  by 

Fibrestone  &  Roofing 
Co.,  Inc. 

51  Ringold  Street  San  Francisco 

Phone  Park  1993 


Reinforcing  Steel 
and  Wire  Mesh 

for 

U.  S.  Veterans'  Hospital 

Livermore,  Calif. 


Furnished  and  installed 
by 

W.  S.  Wetenhall  Co. 

17th  and  Wisconsin  Street,  San  Francisco 
Phone  Hemlock  1480 


Heating,  Ventilating  and 
Electrical  Work 


U.  S.  Veterans'  Hospital 

Livermore,  Calif. 


Being  done  by 

Latourrette-Fical  Co. 

INCORPORATED 
Mechanical    and  Electrical   Contractors 

907-917  FRONT  STREET 

Sacramento,  Calif.         Phone  Main  7880 


I 
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USED  ON  THE 

U.  S.  Veterans'  Hospital 

Livermore,  Calif. 


Holmes  Lime  &  Cement 
Company 

SAN  FRANCISCO 
Douglas  672^  2  PINE  STREET 


I 
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All 

Mill  Work 

Windows,  Sashes, 
Doors,  Etc. 

for  the 

U.  S.  Veterans'  Hospital 

Livermore 

is  being  furnished  by  the 

REDWOOD 
MANUFACTURERS  ffi 

Offices: 

Hobart  Building,  San  Francisco 

Plants: 
Pittsburg,  Calif.  475  Bryant  St.,  San  Francisco 


BUILDING    AND    P]NGINEERING    NEWS 


Saturday,  August  9,  1924 


.•DARDIZK   OX   WHirrO   HARDWARE    FOR   TASEMENTS   AND   TRA-XSOMS 


T"^--^ 


-_s^ 


Whitco  Casement  Hardware 
Helps  Solve  Architects'  Problems 


This  standard  product  not  only  takes  the  place  of  butts  and  adjusters,  but  offers 
{he  most  practfcal  and  effectn-e  means  yet  devised  for  mstalhng  and  controlling 
casement  windows  and  transoms. 
As   the   illustration 


SweetS 


shows,  "Whitco  Hard- 
ware is  a  simple,  self- 
contained  unit.  One 
size  fits  all  sash  and 
meets  every  type  of  in- 
stallation, from  a  single 
sash  or  a  pair  of  sash, 
to  a  wide  opening  con- 
taining multiple  sash 
without  mullions. 
Makes  an  equally  per- 
fect method  of  con- 
trolling transoms. 

There  is  no  assembling  of  hardware 
parts;  a  set  consists  of  two  pieces,  one 
for  the  top  and  one  for  the  bottom  ot 
the  casement  sash— one  for  each  side  of 
transoms. 

Each  set  (equipment  for  one  case- 
ment sash  or  transom)  with  install- 
ing instructions,  is^packed  m  a  neat 
carton  1"  x  I"  s  8". 


NOTE  THESE  UNUSUAL  FEATURES 
Makes  sash  self-adjusting 
No  hinges  or  adjusters  are  required 
Cannot  rattle 

All  hardware  entirely  concealed 
No  special  sash  or  frame  detail  required 
One  size  fits  all  sash 
May  be  installed  to  swing  to  right  or  left 
Outside  of  sash  easily  washed  from  in- 
side of  room 
Easily  applied  to  old  or  new  windows 
Easy  to  operate 
Equally  effective  for  transoms 
It  is  inexpensive — and  the  price  is  right 


Special  hardware  fin- 
ishes are  entirely  elimi- 
nated, as  the  hardware 
is  concealed. 
No  special  sash  of- 
frame  detail  is  required. 
The  price  is  right- 
Through  standardiza- 
tion and  quantity  pro- 
duction, Whitco  Hard- 
ware is  sold  at  a  figure 
which  makes  it  feasible 
for  you  to  take  full  ad- 
vantage of  the  archi- 
tectural possibilities  of  the  casement 
window— for  small  houses  as  well  as  for 
large  homes— at  a  cost  well  below  that 
of  any  workable  installation  of  butts  and 
adjusters. 


Whitco  Hardware  is  sold  only 
through  retail  dealers  in  buUders' 
hardware.  If  7°"'  hardware 
man  cannot  supply  you.  send  us 
his  name  and  we  will  see  that 
*iur  needt  are  taken  care  of. 


lMANUFAaUR[RSVVHARDWARE\y)  SPECIALTIES 

Western  Distributors  SAN   FRANCISCO,    CAL.  Eastern  Distributors 

VINCENT    WHITNEY    CO.  CALEDONIA,  N.  Y.  H.    E.    HOLBROOK  CO. 

444.447  Mass.  Trust  Bldl. 
Boston 

Send      all       inquiries      to      nearest     Distributors 


365  Market  Street 
1  Francisc 


.Siiturday,  Augusl 


U'Ui 
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CLKAU  LAKR.  L,akc  Co.,  Cal.— Wm. 
Hutrlilnson,  Antioch.  awarded  cont.  to 
con...  4  miles  of  levees,  Involv.  250,000 
cu  yilH.  carihwiirk.  rrujcot  Is  for  re- 
cliiinatiun  of  approx  2000  acres. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
County  Surveyor  F.  K.  Quail  i)reparing 
spec  for  reconstruction  of  levees  on 
Moriiiiin  Channel    in  vicinily   of  Linden. 


IRIUGATION  PROJECTS 


.si:i,M.\,  Fresno  Co..  Cal. — Until  Aug. 
L6  2  p.  in.,  bids  will  be  rec.  by  Con- 
solidated Irrigation  Uist.  to  const  (1) 
flume  over  Kings  river,  near  Kings- 
burg,  consisting  of  (a)  steel  truss,  (b) 
cone,  abutments  and  piers,  (c)  circular 
flume;  (2)  construct  ditch  tenders 
dwelling  house;  (3)  const,  eleven  rein, 
cone,  checks.  I.  H.  Teilnuin.  chief  en- 
gineer for  district.  S.'e  eall  fop  bids 
under  offlflnl  proposal  Keetioii  In  this 
iMNue. 


SANTA  ANA,  Cal.— Drainage  Constr. 
Co.  (formerly  Lana  Coiislr  Co.),  Brea, 
submitted  low  bid  to  directors  of  New- 
hope  Drainage  Dist,  at  $84,744  to  const, 
drainage  system,  involv  (1)  trench,  lay 
and  backfill  all  pipe,  with  const,  of 
structures  necessary  to  complete  sys- 
tem; approx.  quantities  arc:  ;i058  ft.  24- 
in  '770  ft.  21-in.,  3080  ft.  IS-in.,  15,292 
ft"l5-in..  3308  ft.  14-in.,  7799  ft.  12-in., 
26,207  ft.  10-in..  40,166  ft.  S-in.  pipe;  (2) 
the  trench,  furnish.  lay  and  backfill  2 
30-ft.  of  14-in.,  one  30-ft.  length  of 
16-in.,  three  3U-{t.  lengths  of  12-in., 
and  one  126  ft.  length  of  10-in.  corru. 
iron  pipe;  (3)  the  excav.  for  and  the 
construction  of,  complete  with  fur.  all 
equipment,  labor  and  materials,  for  the 
following:  one  cone,  sand  box;  80  man- 
holes, 23  observation  holes;  incidental 
structures,  devices  and  work.  Other 
bids  were:  H.  H.  Peterson,  $86,597.08; 
Chas.  and  Geo.  K.  Thompson,  $91,322.10 
R.  C.  Loucks,  Santa  Ana,  engr.  for  the 
district. 

MANTECA,  San  Joaquin  Co..  Cal. — 
Directors  of  South  San  Joaquin  Irriga- 
tion District  sell  $350,000  worth  of 
bonds  to  finance  lining  of  approx.  40 
miles  of  canals.  The  sale  of  tliese  Ijonds 
leaves  $80,000  of  the  $430,000  issue  yet 
to  be  disposed  of.  Bids  tor  lining  the 
canals  were  rejected  a  short  time  ago. 
It  is  probable  that  the  work  will  be 
done  by  the  district  by  force  account. 
S.  L.  Steele  is  secretary  of  district. 

PHOENIX,  Ariz.  —  The  $2,500,000 
Horse  Mesa  bond  issue  has  been  ap- 
proved by  the  shareholders  of  lue 
Salt  River  Valley  Water  Users'  Assn. 
This  will  be  added  to  the  Tempe  and 
Roosevelt  dry  lands  project  bonds, 
making  a  total  of  $4,400,000,  which  will 
be  expended  for  a  dam  at  Horse  Mesa. 
300  ft.  high,  400  ft.  wide  at  the  top. 
Bedrock  will  be  reached  at  an  average 
depth  of  22  ft.  C.  C.  Cragin  is  supt.  and 
chief  engr.;  F.  A.  Reid,  pres.  Work  is 
to  be  started  as  soon  as  the  bonds  are 
sold. 

LAKESIDE,  Cal.  —  Owners  of  320 
acres  of  land  vote  to  form  the  Lake- 
side Irrigation  Dist.  C.  B.  Harrigan,  L. 
R.  Knorr,  and  Wallace  Mansur  are  the 
new  directors,  and  Thomas  F.  Helm, 
treasurer. 


LIGHTING  SYSTEMS 


PASADENA,  Cal. — Until  10  a.  m., 
Aug.  12,  bids  will  be  rec.  by  city  di- 
rectors to  const,  ornam.  light  system 
in  Oakland  Ave.,  bet.  California  St.  and 
Allendale  Rd.,  ets.,  involv.  posts,  wires, 
conduits,  ets.;  1911  act.  Bessie  Cham- 
berlain, city  clerk. 

CORONA,  Cal. — Harry  M.  Rouse,  San 
Bernardino,  awarded  cont.  by  city 
trustees  at  $30,874  to  install  about  30 
blocks  of  ornam.  lights  on  the  principal 
street  of  Corona. 


LOS  ANOELBIS,  Cal.— H.  C.  Reid  & 
Co..  .San  Francisco,  submitted  low  bid 
lo  Bd.  I'ub.  VVks.  at  $41,S85  to  const, 
lighting  system  in  Caluienga  Ave.,  bet. 
Highland  Ave.  and  Hollywood  Blvd., 
involv.  84  pressed  steel  posts  etc.  Other 
bids  were:  Elec.  Lighting  Supply  Co., 
$41,963;  VV.  A.  McNally,  $42,621;  H.  H. 
Walker,  $42,646;  Newbery  iOlec.  Corp. 
$42,732;  Fritz  Ziebarth,  $43,561;  A.  C. 
Rice,  $43,973;  J.  C.  Rendler,  Inc.,  $44,- 
422. 

Walker  &  Martin,  402  W  Wilshire, 
Fullerton.  low  bidder  at  $10,142  to  con- 
struct ornam.  lighting  system  in  At- 
water  Ave.,  bet.  Silver  Lake  Blvd.  and 
Clendale  Blvd..  involv.  61  cone,  posts, 
etc.  Other  bids  were:  A.  C.  Rice,  $11,- 
182;  Fritz  Ziebarth,  $11,521;  H.  H.  Wal- 
ker, $11,816:  Newbery  Elee.  Corp.  ,$12,- 
112;  R.  A.  Wattson,  $12,365;  J.  C.  Ren- 
dler,   Inc.,    $12,819. 

A.  C.  Rice,  1963  Santee  St.,  low  bidder 
at  $66,283  to  const,  ornam.  lighting 
system  in  Vcrinmit  Ave.,  bet.  Holly- 
wood Blvd.  and  .Middleliury  St..  involv. 
136  pressed  steel  posts,  etc.  Other  bids 
were:  K.  A.  WaUson.  $66,426;  J.  C. 
•  Rendler,  Inc.,  $66,666;  W.  A.  McXaily, 
$67,400;  Newbery  Elec.  Corp.,  $67,527; 
H.  H.  Walker.  $67,642;  H.  C.  Reid  &  Co. 
$68,000;    McKinney    Elec.    Co..    $77,714 

W.  A.  McNally  517  S  Broadway, 
Pasadena,  low  bidder  at  $47,362  to  con- 
struct ornam.  lighting  system  in  Alva- 
rado  St..  bet.  Sixlh  St.  and  Hoover  St.. 
involv.  102  pressed  steel  posts,  etc.  Oth- 
er bids  were:  H.  H.  Walker,  $47,540;  R. 
A.  Wattson,  $47,418;  Fritz  Ziebarth, 
$48,315:  H.  C  .Reid  &  Co.,  $48,500:  New- 
bery Elec.  Corp.,  $48,799;  J.  C.  Rendler, 
Inc.,  $48,844;  A.  C.  Rice,  $49,318;  Elec. 
lighting  Supply  Co.,  $49,620;  McKinney 
Elec.  Co..  $58,914.80. 

Newberv  Elec.  Corp..  724  S  Olive  St., 
low  bidder  at  $30,936  to  const,  ornam. 
lighting  system  in  First  St.,  bet.  Soto 
St.  and  Boyle  Ave.  Other  bids  were- 
Elec.  Lighting  Supply  Co.,  $32,455;  H. 
C.  Reid  *  Co..  $33,250:  J.  C.  Rendler, 
Inc.,  $33,933;  W.  A.  McNally,  $34,125. 


NAPA.  Napa  Co.,  Cal. — Until  Aug.  IS, 
bids  will  be  rec.  by  H.  H.  Thompson, 
city  clerk,  to  install  153  Arcadian  c.  i. 
lighting  standards  with  globes,  wiring, 
etc.,  in  portions  of  Brown,  Main,  Sos- 
col,  3rd,  2nd,  1st,  Clay  and  Pearl  Sts. 
1911  Act.  H.  A.  Harrold,  city  eng.  (Est. 
cost,  $31,000).  Plans  on  file  in  office 
of  clerk. 


LOS  ANGELES.  Cal.— Until  10  a.  m., 
Aug.  25,  bids  will  be  rec.  by  Bd.  Pub 
Wks.  to  const,  ornam.  lighting  system 
in  Windsor  Blvd.  bet.  Beverly  Blvd.  and 
First  St.,  involving  10  cone,  posts;  1911 
act.  ,.    ,  , 

Separate  bids  to  const,  ornam.  light- 
ing system  in  Rimpau  Blvd.  bet.  Wil- 
shore  Blvd.  and  Pico  St.,  involving 
78  cone,  posts;  1911  act. 


LOS  ANGELES.  Cal.— Until  10  a.  m.. 
Aug.  IS,  bids  will  be  rec.  by  Bd.  Pub. 
Wks  to  const,  ornam.  lighting  system 
in  Sunset  Blvd.,  bet.  N  Broadway  and 
Sanborn  Ave.,  Involving  340  Pressed 
steel   posts-    1911   act. 

HEMET,  Cal. — Local  Merchants  for- 
mulating plans  for  a  complete  street 
lighting  system  in  the  business  dis- 
trict The  committee  members  are:  C. 
C.  Abbey,  M.  C.  Egley  and  F.  W.  Ken- 
nedy. 


MACHINERY  &  EQUIPMENT 


SAN  53UENAVENTURA,  Cal.— Until 
7:30  p.  m.,  Aug.  11  bids  will  be  rec. 
by  city  trustees  for  (1)  one  portable 
air  compressor,  vertical  duplex,  Sx3-ln.. 
cylinders,  with  a  capacity  of  91  cu.  ft. 
per  min.,  driven  by  4-cyl.  gasoline  en- 
gine; (2)  two  paving  breakers,  equal 
to  C.  C.-25  Ingersoll  Rand  paving 
breakers;  (3)  ten  pes.  1%-in.  Hex  solid 
steel,  14-in.  long,  under  collar  with 
moil  points;  (4)  four  50-ft.  lengths 
7  ply  air  drill  hose  fitted  -with  neces- 
sary couplings;  (5)  three  IVa-in.  Hex 
solid  steels  -with  tamping  pads,  com- 
plete; (6)  two  chipping  and  calking 
hammers,  equal  to  IngersoU-Rand  No. 
2-5;  (7)  ten  chisel  blanks  for  above 
calking  hammers.  Thomas  Meilandt, 
city  clerk. 


PORTLAND.  Ore.— Until  Aug.  11,  2 
p.  m.,  bids  will  be  rec.  by  Jas.  H.  Pol- 
hemus,  gen.  mgr.  and  ch  eng..  Port 
of  Portland  Commission,  916  Spalding 
Bldg.,  to  fur.  3  traveling  cranes  with 
a  live  load  capacity  of  8  tons.  Further 
information   obtainable   from  above   o£- 


PORTLAND,  Ore.  —  Until  Aug.  13, 
10:30  a.  m.,  bids  will  be  rec.  by  County 
Commissioners,  405  Courthouse,  Port- 
land, to  fur.  one  new  12-ft.  belt,  land 
leveler,  hand  operated.  Cert,  check  5% 
payable  to  Bd.  of  Co.  Comm.  req.  Bid- 
ders must  state   time  of  delivery. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Until  Aug.  25,  8  p.  m.,  bids  will  be 
rec.  by  Sarah  N.  Hatch,  secy.  Board  of 
Education  to  fur.  and  install  manual 
training-  equipment  for  high  school 
annex,  as  more  fully  described  in 
official  propcsnt  published  in  tliis  issue 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— L. 
C.  Karstedt  at  $1,000  awarded  sale  by 
supervisors  of  two  trailers  no  longer 
required    by    county    for    road   work. 


RAILROADS 


GRAEAGLE,  Plumas  Co.,  Cal. — Cali- 
fornia Fruif  Growers  Exchange.  510 
Battery  St.,  San  Francisco,  has  started 
construction  of  5-mi.  of  standard  gauge 
r.  r.  from  lumber  dept.  plant  to  point 
in  Jamieson  Canyon  to  serve  timber 
lands;  est.  cost  $25,000  with  equipment, 
$60,000. 


FIRE  ALARM  SYSTEMS 


SAN  JOBE,  Santa  Clara  Co.,  Cal. — 
Until  Sept.  2,  11  a.  m.  bids  will  be  rec. 
by  Henry  A.  Pfister,  county  clerk,  to 
fur.  and  install  one  double  automatic 
burglar  alarm  system  in  county  treas- 
urer's office.  Spec,  on  file  in  office  of 
clerk. 


GLENDALB,  Cal. — In  proposed  $1,- 
705,973  bnd  issue  for  municipal  im- 
provements are  included  the  following 
items:  Fire  alarm  system,  $63,429,  and 
police   alarm   system,   $36,294. 


LOS  ANGELES,  Cal.— Fred  E.  Det- 
mers  submitted  low  bid  to  Bd.  Pub. 
Wks.  at  $3145  (or  $85  each)  for  37 
police  signal  and  telephone  boxes.  De- 
livery, 90  days  after  date  of  order.  The 
Gamewell  Co.  bid  $6352;  120  working 
days. 


FIRE  EQUIPMENT 


LAKEPORT.  Lake  Co.,  Cal.— City 
trustees  levy  direct  tax  for  $6,000  with 
■which  to  purchase  motor  fire  engine. 


Auto    Supplie 

at  Cut  Rate 


EVERYTHING    FOR    YOUR    MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

Junction   Valencia 


Established   1907 

24  VAN  NESS  AVENUE 

Phone  Market  8926  Near  Market 
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MISCELLANEOUS    SUPPLIES 


MODESTO,  Stanislaus  Co.,  Cal.— 
Until  Aug.  26,  10  A.  M.,  bids  will  be 
rec  by  C.  S.  Abbott,  Secfy.,  Modesto 
Irrigation  District,  to  furnish  fuel  oil 
under  contract  lor  a  period  not  to  ex- 
ceed six  months.  Cert,  check  o%  pay- 
able to  Treasurer  of  Dist.  req.  blanks 
for  bidding  obtainable  fcor 


ecretary. 


LOS       ANGELES, 
219   S.   Central 


Cal. — Ducommun 

Kj.   Ave.,      submitted 

U)w'b'id'"to  public  service  comm.  at  $7.93 
per  lUU  lbs.  tor  30  tons  pig  lead  soft 
enough  for  calking  in  cast  iron  pipes. 
Other  bids  were:  Harper  &  Keynolcls, 
$7,985;  N.  O.  Nelson  Mfg.  Co.,  Ifi.aaj, 
Union  Hardware  &  Metal  Co.,   $9,975. 


RESERVOIRS  AND  DAMS 


PaVERSIDB,       Wash.— See       "Power 
I'lants,"  this  issue.     Bids  Wanted. 


MONTECITO,  Lai.— Charles  T.  Rich- 
ardson, 525  E.  Haley  St.,  Santa  Barbara, 
awarded  contr.  by  Monlecito  Water 
Dist.  at  $23,392  to  excavate  and  const, 
rein  cone  reservoir,  involv.  following 
approx.  quantities:  1102  cu.  yds.  rock 
excav  ;  3305  cu.  yds.  earth  excav.;  50 
tons  reinf.  steel;  4900  sq.  ft.  (one  ton) 
wire  mesh;  600  cu.  yds.  crushed  ror-'-- 
300  bbls.  sand;  1050  bbls.  ce 
tons  hauling;  700  cu.  yds, 
20,680  ft.  board  measu 
11,366  ft.  board  measure 
Also  cement,  overflow  pjp 
■wire       screen,       nails 


fron 


ent;  210 
placing; 
lumber; 
jf  lumber, 
tile  drain, 
bolts,  roofing 
paper,  approx.  25  tons  hauling.  Leeds 
&  Barnard,  consulting  engrs.,  704  Cen- 
tral  Bldg.,  Los  Angeles. 


SANTA  ANA,  Cal— Walter  Wray,  wa- 
te?  supt.,  reciramends  that  50,000,000 
gal  capacity  reservoir  be  constructed 
to  provide  city  with  adequate  water 
supply.  

NEWPORT  BEACH,  Cal.— See  "Wa- 
terworks," this  issue.  Construction  rec- 
ommended. 


PIPE  LINES,  WELLS,  ETC. 


SACRAMENTO,  Cal.  —  Sacramento 
Gas  CO.,  914  7th  St.,  applies  to  State 
R  R.  Commission  for  permission  to 
sell  $225,000  in  bonds  to  finance  exten- 
sions to  system  in  Sacramento  and 
Lodi  districts.  L.  H.  Northrup,  gen- 
eral manager   of  company. 

WILLOWS,  Glenn  Co.,  Cal. — ^Until 
Aug.  13,  bids  will  be  rec.  by  P.  A.  Grea- 
ly  secy.  Willows  Cemetery  District, 
123  W  Walnut  St.,  Willows,  to  furnish 
wrought  iron  pipe.  Cert,  cheek  10% 
payable  to  dist.  req.  Further  informa- 
tion obtainable  from  Dist.  Eng.  R.  D. 
Thomas   at  Willows. 

MAYFIELD,  Santa  Clara  Co.,  Cal. — 
Until  Aug.  15,  8  p.  m.,  bids  will  be  rec. 
by  J.  P.  Schaefer,  city  clerk,  to  fur. 
2200  lin.  ft.  4-in.  bell  and  spigot  c.  i. 
pipe.  Cert,  check  ^10%^  payable  to  city 
req.   Spec. 


obtainable   from  clerk. 


SEWAGE  DISPOSAL  PLANTS 


MISCELLANEOUS 
CONSTRUCTION 


SELMA,  Fresno  Co.,  Cal. — Until  Aug. 
26,  2  P  .M.,  bids  will  be  rec.  by  Con- 
.solidated  irrigation  District,  to  const. 
(1)  flume  over  Kings  river,  near  Kings- 
burg,  consisting  of  (a)  steel  truss;  (b) 
cone,  abutments  and  piers;  (c)  circular 
flume;  (2)  construct  ditch  tender's 
dwelling  house;  (3)  const,  eleven  rein, 
cone,  checks.  I.  H.  Teilman,  chief  en- 
gineer for  district.  See  call  for  bids 
under  ollieial  proposal  section  in  this 
iHKne. 


WILLOWS,  Glenn  Co.,  Cal. — W.  J. 
Shalz  Willows,  at  $2,335  awarded  con- 
tract by  Ord  School  District  to  const, 
septic  tank  and  sewage  system  at 
school  grounds.  Other  bids;  L.  Van 
Vlack  Chico,  $2895;  J.  W.  Halterman, 
Willows,  $3,127;  John  Berlinger,  Or- 
land,  $2,675;  J.  W.  Evans  &  Sons,  Chico, 
$3,171.  

BLYTHE,  Cal.  —  Burns-McDonnell- 
Smith,  Engr.  Co.,  consulting  engrs.,  415 
Marsh-Strong  Bldg.,  Los  Angeles,  has 
In  progress  surveys  for  sanitary  sewer 
system  and  a  sewage  disposal  plant  at 
Blythe,   Calif. 


LONG  BEACH,  Cal. — Following  bid? 
received  by  City  Manager  Windham  to 
const,  reinf.  cone,  municipal  garbage 
incinerating  plant  near  15th  St.  and  the 
flood  control  channel.  Long  Beach: 
Hogberg  Constr.  Co.,  150-ton  plant, 
$S5,000;  200-ton  plant  $110,000;  both 
exclusive  of  bldg.  and  founds.;  Pltts- 
burg-Des  Moines  Steel  Co.,  3  units  U. 
S.  standard  type,  50  tons  in  24  hrs.  ea., 
$59,000;  Hiler  Engr.  &  Constr.  Co.,  150- 
ton  plant,  $120,000;  200-ton  plant,  $150,- 
000;  J.  S.  Horn,  if  incinerator  erected 
by  the  city,  $45,000  per  unit;  Superior 
Incinerating  Co.,  150-ton,  24  hrs.,  $S8,- 
000;  150-ton  16  hrs.,  $114,000;  150-ton 
12  hrs.,  $130,000;  J.  D.  Sherer  &  Son. 
150-ton  plant,  $67,845;  200-ton  plant, 
$S1,392;  1  chimney  and  bldg  with  ramp 
$79,300.  F.  L.  Dedarie  bid  (1)  $150,  $460; 
bid  (2)  $125,000;  bid  (3)  $100,255;  bid 
(4)  $90,450;  bid  (5)  $60,000.  C.  O.  Bart- 
iPtt  &  Snow  Co.,  proposal  (a)  $118,200; 
(b)  $153,600;  (c)  $79,650;  (d)  $89,850; 
(e)   $149,882. 

SAN  FRANCISCO — Bids  will  be  asked 
shortly  by  Board  of  Public  Works  to 
furnish  and  erect  street  signs  in  vari- 
ous sections  of  city.  Work  will  be 
financed  by  Budget  Item  No.  376. 
Fiscal    Year    1924-25. 


GLENDALE,  Cal.  —  Citizens  Bond 
Committee  has  endorsed  proposal  to 
place  on  ballot  of  the  proposed  muni- 
cipal improvement  bond  election  a 
$50,000   issue   for  an   incinerator. 


WATER  M'ORKS 


CULVER  CITY,  Cal.-Dan  F.  Coombs, 
Culver  City,  has  secured  permit  to 
erect  a  pumping  plant  at  425-7-9  Sent- 
ney  St.,  for  the  People's  Water  Co., 
Palms. 


LOS  ANGELES.  Cal. — Until  3  P.  M., 
Aug.  5,  bids  will  be  rec.  by  public 
service  comm.,  207  S.  Broadway,  for 
one  motor  driven  centrifugal  oil  puri- 
fier. Adv.  726-A.  Jas.  P.  Vroman, 
Secretary. 


CARPINTERIA,  Cal.  —  Carpinteria 
Water  Co  petitions  supervisors  for 
permission  to  establish  private  water 
company  in  that  city.  There  is  no  pub- 
lic plant  at  present  time.  Water  will  be 
supplied  from  wells  on  the  property  of 
F'rank  Ste"wart,  one  of  the  directors. 
Other  directors  are:  Josephine  Stewart, 
Stanley  Atkinson,  Harrison  Ryon  and 
Ross  A.   Ross. 


.SAN  FRANCISCO — Bids  as  followa 
were  opened  in  the  Office  of  the  Con- 
structing Quartermaster's  Office  at 
Fort  Mason  for  the  moving  of  8  inch 
water  mains  in  Bay  Street  between 
Scott  and  Dlvisadero  Streets,  San 
Francisco:  H.  G.  Thiele,  Call  Bldg.,  San 
Francisco,  at  $2990  awarded  contract. 
Other  bids  were  Schultz  Construction 
Co.,   $3481  and  Eaton  &  Smith,  $3250. 


LONG  BEACH,  Cal. — Pernel  Barnett, 
630  E.  Washington  St..  Orange,  submit- 
ted low  bid  to  council  at  $20,440  to  re- 
model Elm  Ave.  sewage  pumping  sta- 
tion and  installing  pumps,  motors,  elec. 
equipment,  involving  rebuilding,  $11,- 
000;  173  ft.  Class  A  C.  I.  pipe  in  place, 
$4.16  ft.;  905  ft.  18-in.  rein.  cone,  pipe 
and  wyes  in  place,  $9.10  ft.;  three  type 
C   manholes,   $165  each. 


PITTSBURG,  Contra  Costa  Co.,  Cal. — 
Election  will  be  called  at  once  to  vote 
bonds  of  $16,000  to  const,  water  mains 
extensions  into  the  Creed  tract. 


BLUE  LAKE,  Humboldt  Co.,  Cal. — 
Bids  will  be  asked  at  once  by  town 
trustees  to   install   new   water  system. 


LOS  ANGELES,  Cal. — American  Steel 
Pipe  &  Tank  Co.,  Pacific  Elec.  Bldg., 
awarded  cont.  by  public  service  comm. 
.Aug.  1  at  $6839. f9  for  well  casing 
under   spec.    724-D. 

United  Casting  Co.,  818  Wilson  St., 
awarded  cont.  at  $9000,  for  300  single 
nozzle  fire  hydrants  under  spec.  726. 


LOS  ANGELES,  Cal.— Until  3  P.  M., 
Aug.  12,  bids  will  be  rec.  by  public 
service  comm.,  207  S  Broadway,  for 
curb  cocks  as  follows:  200  2-in.,  200 
IVi-in.,  2000  1-in.,  10,000  %-in.  and  2000 
Vs-in.  cocks.  Spec.  W-280.  Jas,  P. 
Vroman,    secretary. 


VISALIA,  Tulare  Co.,  Cal.  —  Until 
Aug.  14,  2  p.  m.,  bids  will  be  rec.  by 
Gladys  Stewart,  county  clerk,  to  con- 
struct steel  pipe  line  for  joint  tubercu- 
lar hospital  at  SpringvlUe,  Tulare 
County.  Bids  previously  received  re- 
jected. Cert,  check  5%  req.  with  bid. 
See  call  for  bids  under  official  propoa- 
nl   section   in  thla  issue. 


BURBANK,  Cal.— Until  7:30  p.  m., 
Aug.  19.  bids  will  be  rec.  by  city  trus- 
tees to  fur.  and  lay  wrought  Iron  pipe 
and  appliances  for  "water  mains  in  por- 
tion of  Monterey  Ave.  and  other  sts. 
Plans  on  file  at  office  of  city  engr.,  A. 
J.  Rose.  Cert,  check  or  bond  10%.  P.  S. 
Webster,    city   clerk. 


NEWPORT  BEACH,  Cal — Mayor  Geo. 
P.  Wilson  recommends  that  city  trus- 
tees const.  1,500,000-gal.  reservoir  as 
soon  as  possible.  Numerous  extensions, 
using  14-in.  and  12-in.  iron  pipes  are 
suggested,  especially  to  serve  Corona 
del  Mar   district. 


SAN  BERNARDINO,  Cal. — Board  of 
water  commissioners  adopt  plan  to 
change  proposed  route  of  Devil  Canyon 
water  main  to  extend  north  of  Little 
Mt.  and  down  the  Pac.  Elec.  Ry.  tracks 
instead  of  west  of  the  mountain  and 
through  Shandin  Hills  as  originally 
planned.  C.  E.  Johnson,  city  engr.,  esti- 
mates the  change  at  $10,000  additional. 
The  new  route  will  provide  a  chain  of 
wells.  Walter  Starke,  water  supt. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We  build  rock  bunkers,   elevators  and   conveyors,  portable   pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


38  Stanford 


San  Francisco 


Phone  Eeamy  1886 


Saturday.   August  9,   1924 


BUILDING    AND    ENGINEERING    NEWS 


SKASIDE.  Or.-.— Until  Aug.  16.  8  P. 
M..  bids  will  bu  rcc.  by  K.  S.  Prouty, 
Secretary,  UuarU  of  Water  Commla- 
aloners,  to  const,  water  system,  In- 
oluillnK  dam  and  Intake  structure,  main 
pipt'  line  and  distributing/:  mains  and 
«pi)urtenances,  valves,  specials,  etc., 
Involv.: 

44,. 1.10  ft.  of  16-ln.  pipe;  2450  ft.  10- 
In.  pipe  fur.  by  (-"Ity  to  be  put  In  by 
contractor;  20,254  cu.  yds,  excavation 
and  baok-flll;  12  air  valves;  13  blow- 
offs;  3  sate  valves,  16-ln.;  6  long  radius 
elbows.  16-ln.:  2  16-ln.  "Y's";  1770 
Dresser  couplers,  16-in.,  style  38;  1 
10-ln.  tee  on  hand  to  Install;  1  10-ln. 
valve  on  hand  to  Install;  1  12-ln.  gate 
valve;  50  ft.  of  12-in.  C  I.  pipe,  flange 
and  plate;  1  C,  I,  tee;  1  20-ln.  sluice 
gate;   1  20-in.  sluice  gate. 

Alternate  proposals  will  be  received 
upon  other  types  of  pipe  than  noted. 
All  such  alternate  bids  shall  be  ac- 
panled  by  full  plans  and  speclticatlons 
for   the    material    used. 

Alternate  proposals  will  also  be  re- 
ceived for  furnishing  pipe,  valves, 
specials,  etc.,  f.  o.  b.  Seaside,  Oregon, 
and  also  on  the  distribution  and  laying 
of  the  pipe  and  installation  of  valves, 
specials,  etc.  Cert,  check  5%  req. 
Plans  and  spec,  obtainable  from  L.  C. 
Rogers,  eng.  for  Commission,  at  Sea- 
side   on  deposit  of  $15,   returnable. 


GLENDALE,  Cal. — Bond  issue  of 
$550,000  for  new  water  mains  and  res- 
ervoirs and  one  for  $126,000  for  the 
purchase  of  water-bearing  land  are  to 
be  included  in  the  proposed  $1,705,973 
municipal  improvement  bond  issue  now 
under  con.sideration  by  the  city  council. 


PLAYGROUNDS   AND   PARKS 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— Election  will  be  called  at  once  to 
vote  bonds  to  finance  playground  im- 
provements. Election  will  be  for  $100,- 
000  to  finance,  in  addition  to  play- 
grounds, new  city  hall  and  fire  house. 


LODI,  San  Joaquin  Co.,  Cal.  —  City 
Eng.  L.  F.  Barzelloti  recommends  pur- 
chase of  Smith  Lake  property  for  es- 
tablishment of  park  and  tourist  camp. 
Property  covers  approx.  20  acres. 


GLENDALE,  Cal. — City  council  will 
include  in  proposed  municipal  improve- 
ment bond  issue  items  of  $122,500  for 
a  35-acre  park  in  Rossmoyne  and  $35,- 
000  for  a  park  in  the  south  part  of  the 


SEWERS  &  STREET  WORK 


VENICE,  Cal. — Braun,  Bryant  and 
Austin,  Box  579.  Inglewood,  awarded 
contr.  by  city  trustees  at  $7S,052  to 
imp.  35th  Ave.,  35th  PI.,  36th  Ave.,  36th 
PI.,  37th  Ave.,  etc.,  grade;  pave  &  con- 
struct .';an.  sewer,  with  sump,  pumps 
and  pump  house,  and  bringing  manhole 
to  grade.  Chas.  Heu.ser  bid  $80,467.68. 


MADERA,  Madera  Co.,  Cal.— Cham- 
ber of  Commerce  has  appointed  com- 
mittee to  confer  with  county  supervis- 
ors reg'arding  election  to  vote  bonds  to 
finance  construction  of  a  "comprehen- 
sive  road   system   for  Madera  county." 


MAYFIELD,  Santa  Clara  Co.,  Cal. — 
Kaiser  Paving  Co..  American  Bank 
Bldg.,  Oakland,  at  $92,845  awarded 
cont  by  town  trustees  to  Imp.  various 
streets  involving  400,000  sq.  ft.  5-in. 
cone,  pavement;  6000  lin.  ft.  curb;  100 
%-in.  water  services  of  average  length 
of  18-ft.;  100  4-in.  sewer  services,  aver- 
age length  20-ft.  Plans  on  file  In  of- 
fice of  town  clerk.  Other  bids:  Cali- 
fornia Constr.  Co.,  $101,566;  W.  A.  Don- 
tanvlUe.  $93,895;  Eaton  &  Smith,  $100,- 
939;  Federal  Censtr.  Co.,  $96,419:  Free- 
man, Whiting  &  Vaughan,  $107,612; 
General  Constr.  Co.,  $99,404:  Galbraith 
&  Janes,  $98,304;  V.  Mclntyre,  $103,645; 
San  Jose  Paving  Co.,  $93,359;  Valley 
Paving  Co.,   $101,741. 


OAKLAND.  Cal. — City  council.  E.  K. 
Bturgis,  clerk,  declares  inten.  to  imp. 
streets  in  Fruitvale  Garden  Farms 
Tract,  involv.  18.288  lin.  ft.  S-in.  sewer; 
48  manholes:  48  lampholes,  8-ln.:  25 
lampholes,  12-in.;  3  drop  connections; 
597  wye  branches.  W.  W.  Harmon,  city 
engineer. 


LOS  ANGELES.  Cal. — Until  2  p.  m., 
Aug.  18,  bids  will  be  rec.  by  supervis- 
ors to  imp.  Hickory  and  Ivy  Sts.,  betw. 
California  Ave.  and  Manchester  Ave., 
.43  mi.,  under  County  Imp.  No.  209,  in- 
volv. 3390  cu.  yds.  excav;  9510  sq.  ft. 
cone,  gutter;  9166  sq.  yds.  cem.  cone, 
gutter.  Est.  contr.  price,  $24,813.60.  Av- 
erage haul  1  mile. 


SAN  DIEGO,  Cal. — Residents  of  the 
Normal  Heights  District  are  organizing 
to  form  a  county  sanitary  district. 


INGLEWOOD.  Cal.  —  Until  8  p.  m., 
Aug.  11  bids  will  be  rec.  by  city  trus- 
tees to  imp.  Damask  Ave.,  bet.  Arbor 
Vitae  St,  and  Redondo  Blvd.,  involving 
320,862  sq.  ft.  grading,  8122  ft.  curb, 
39,502  sq.  ft.  walk.  9596  sq.  ft.  gutter, 
one  storm  drain,  2  culverts,  75.335  sq. 
ft.  5-in.  macad.,  99,8S0  sq.  ft.  5-ln.  asph. 
cone,  pavement,  28  water  services. 
Work  will  be  done  under  the  1911  act 
and  the  1915  bond  act. 


SANTA  ANA,  Cal. — Supervisors  de- 
clares inten.  to  imp.  under  R.  D.  I.  No. 
25,  the  central  38  ft.  of  Ball  Road,  bet. 
Brookhurst  and  Euclid  Aves.,  about  1 
mi.,  involving  6-in.  asph.  concr.  18-ft. 
pave.  (2-in.  wearing  surface  on  4-in. 
asph.  concr.  base):  two  12-in.  corr. 
iron  pipe  culv.:  reinf.  concr.  headwall; 
corr.  iron  pipe  culverts;  est.  cost,  $20,- 
000.  J.  L.  MoBride,  county  road  com- 
missioner. 


SAN  CARLOS,  San  Mateo  Co.,  Cal.— 
A.  E.  Downer.  705  East  Lindsay  St., 
Stockton,  at  $10,475  submits  low  bid 
to  San  Carlos  Sanitary  District  to  sew- 
er various  sts.,  involv.  (a)  1290  ft.  8-in. 
pipe,  $.82;  'b)  S178  ft.  6-in.  pipe,  $.78 
(c)  43  manholes,  $65;  (d)  8  lampholes, 
$10;  (e)  164  wye  branches,  $1.  Other 
bids   were: 

C.  B.  Cowden.  $10,997,  (a)  $1.07;  (b) 
$.81:   (c)   $63;   (d)   $15;   (e)   $1. 

Chambers  and  DeGolyer,  $14,391,  (a) 
$1.25;  (b)  $1.10;  (c)  $80;  (d)  $17.50;  (e) 
$1.25. 

Bids   taken  under  advisement. 


FULLERTON.  Cal. — Until  7::30  P.  M., 
Aug.  12,  bids  will  be  rec.  b.v  city 
tiustees  to  imp.  portions  of  West 
Truslow  Ave.,  East  Truslol  Ave.,  etc., 
involv.  grade:  i)ave:  remove  const,  cem. 
concr.  curb  and  removal  of  culverts 
and   other   incidental   work. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOM  AUD  STREET,  SAN  FRANCISCO 

MOTORS 

Now   and    Used,   nniifrht.   Sold.   Exrliaiipcd.   Rented   and   Repaired 
Indnstrial  Lisjlit  and  Poncr  Installation 

Telephone  SUTTER  3266 
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OAKLAND,  Cal.— City  council,  E.  K. 
Sturgis,  clerk,  declares  inten.  to  sewer 
streets  In  "Fruitvale  Garden  Farm 
Tract"  including  const,  of  manholes, 
lamp  holes,  drop  connections,  and  wye 
branches.  1911  Act.  Protests  Aug.  14. 
W.  W.  Harmon,  city  eng. 

MAYFIELD,  Santa  Clara  Co.,  Cal. — 
Kaiser  Paving  Co.,  Amer.  Bank  Bldg., 
Oakland,  at  $92,845.43  submitted  low 
bid  to  town  trustees  to  imp,  various 
streets  involving  400,000  sq.  ft.  5-in. 
cone,  pavement;  6000  lin.  ft.  curb;  100 
%-in.  water  services  of  average 
lenglh  of  18-ft.;  100  4-in.  sewer  ser- 
vices, average  length  20-ft.  Plans  on 
file  in  office  of  town  clerk.  Other  bids, 
all  taken  under  advisement,  were:: 

California  Constr.  Co $101,566.70 

W.   A.  Dontanville 93,895.01 

Eaton  &  Smith 100.939.00 

Federal    Constr.    Co 96,419.83 

Freeman,  Whiting  &  Vaughan.  107,612.22 

General   Constr.  Co 99,404.47 

Galbraith    &    Janes 98,304.16 

F.   Mclntyre    103,645.31 

San    Jose    Paving   Co 93,359.86 

Valley  Paving  Co 101,741.30 

SAN  DIEGO,  Cal. — Park  commission 
will  ask  council  for  a  $165,551  bond  is- 
sue to  pave  streets  in  and  around  Bal- 
boa Park. 


LOS  ANGELES,  Cal.— Fry  Brothers, 
Contr.  Co..  3325  E  2nd  St.,  Long  Beach, 
submitted  low  bid  to  supervisors  at 
$85,800  to  imp.  Arizona  Ave.,  bet.  Third 
Road,  and  portions  of  other  streets, 
under  County  Improvement  No.  32,  27,- 
250  lin.  ft.  involv.  6922  cu.  yds.  excav; 
202,195  sq.  ft.  cone,  walk;  39,046  lin.  ft. 
6x9x14  curb:  11,118  ft.  6x10x18  curb; 
115  ft.  6x10x20  curb:  115,388  sq.  ft. 
gutter:  corru.  iron  pipe  culv.  with 
catch  basins.  The  bids  were:  Wm.  Lid- 
dington.  $87,130.02;  W.  D.  McCray,  $87,- 
716.57;  Geo.  H.  Oswald,  $90,600.87;  Hall- 
Johnson  Co..  $93,611.84:  Clarence  P. 
Dav  Corp..  $95,463.56;  Mandic  &  Chris- 
tich,  $95,47'2.90;  Chas.  and  Geo.  K. 
Thompson.  $97,003.66:  Geo.  W.  Kem- 
per. $98,258.74;  Chas.  D.  Soleras,  $100,- 
203.04;  Gibbons  &  Reed  Co.,  $100,692.74; 
T.  W.  Oglesby,  $101,150.42;  J.  G.  Beck- 
jord.  $101,814;  Ed  Johnson  &  Sons, 
$102,892.08;  C.  E.  Green,  $102,944.66: 
Geo.  J.  Bock,  $102,911.21;  Geo.  R.  Cur- 
tis Paving  Co.,  $104,096.25;  Chas.  T. 
Salata,  $104,256.60;  T.  B.  Stewart  Const. 
Co.,  $104,777.60;  D.  A.  Foley  &  Co  $112,- 
281.31;  Geo.  Snyder,  $112,413.07.  Engr's 
est.    $110-550.85. 


PASADENA,  Cal.— Election  will  be 
held  in  Municipal  Imp.  Dist.  No.  1  to 
vote  on  a  $290,000  bond  issue  to  imp. 
streets  involv.  grade  and  pave  with 
6-in.  macad.,  const,  curbs,  walks,  gut- 
ter, ornam.  lighting  system.  Hearing 
Aug.    5.    W.    C.    Earle,    city   engr 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
Aug.  18,  bids  will  be  rec.  by  Ed.  Pub. 
W'ks.  to  imp.  under  1911  act:: 

Figueroa  St.,  bet.  101st  and  103rd 
Sts.,  involv.  2?, 915  sq.  ft.  6-in.  concr. 
paving;  619  ft.  curb;  3296  sq.  ft.  walk; 
941  ft.  house  sewers:  750  sq.  ft.  2-in. 
bitum.    base   paving. 

Alley  w.  of  Menlo  Ave.,  bet.  43rd  St. 
and  Vernon  Ave.,  involv.  10,991  sq.  ft. 
5-in.  concr.  paving:  44  ft.  curb;  40  sq. 
ft.  walk;  341  sq.  ft.  remod.  oiled  sur- 
face. 

Norumbega  Ct.,  bet.  39th  St.  and  39th 
PI.,  involv.  6867  sq.  ft.  5-in.  concr.  pav- 
ing:  105  sq.  ft.  remod.  oiled  surface. 

Allev  s.  w.  of  32nd  St.,  bet.  Royal  St. 
and  first  alley  n.  w.  involv.  7187  sq.  ft. 
5-in.  concr.  paving:  6.5  ft.  curb;  12.5 
sq.    ft.    walk. 


SAN  FRANCISCO — Fay  Improvement 
Co.,  Phelan  Bldg.,  at  $7701.51  awarded 
cont.  by  Board  of  Public  Works  to 
imp.  Ulloa  St.,  bet.  17th  and  19th  Aves., 
involv.  3  br.  catchbasins,  $97  ea. ;  105 
lin.  ft.  10-in.  culvert.  $1.35;  24,893  sq. 
ft.  asph.  cone,  pave,   $.292. 

Fay  Imp.  Co.  awarded  cont.  at  $14,- 
752.93  to  imp.  Ulloa  St.,  bet.  15th  and 
17th  Aves.,  involv.  1179  lin.  ft.  cone, 
curb.  $.98;  1321  sq.  ft.  art.  stone  walks 
$.194;  7  br.  catchbasins,  $97;  245  lin.  ft.- 
10-in.  culvert,  $1.35;  6930  sq.  ft.  brick 
pavement  $.674;  27,606  sq.  ft.  asph.  cone 
ft.  asph.  cone,  pave,  $.27. 

UPLAND,  Cal. — City  Engr.  Manley 
preparing  spec,  to  extend  city  sewer 
.system  east  of  Campus  Ave.  to  11th 
St.,  and  north  to  Flower  St. 
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NEVADA  STATE  —  Until  Aug.  20 
bids  will  be  rec.  by  State  Highway 
Commission,  George  W.  Broden  chief 
engineer,  to  grade,  const  culveits  and 
place  gravel  surface  in  Lyon  counU, 
bet.  Yerington  and  9.5  mi.  east  thereof 
Plans  on  file  at  Office  of  U.  b.  Bureau 
of  Public  Roads,  9  Mam  St.,  San  Fian- 
cisco,  and  obtainable  from  commission 
on  deposit  of  $15,  returnable. 

SAN  FRANCISCO— M.  J.  Lynch,  Call 
Bldg.,  at  $1411.50  awarded  cont.  by  Bd 
Pub.  Wks.  to  imp.  Joice  St.  fiom  Call 
fornia  southerly,  mvolv.  275  lin  tt. 
cone  curb.  $.90;  3430  sq.  ft.  pave,  $.30, 
1    cone     balustrade,    $135    (lump    som); 

M.  J.  Treacy,  Call  Bldg.,  at  $895 
awarded  cont.  to  »"»•  3^°1^°™  ^f;;  Too 
Crescent  and  Ogden  Aves.  mvolv.  300 
cu.  yds.  cut.  $1.25;  1300  cu.  yds    fi".  ?-40 

M  J  Lynch  at  $19  5  awarded  cont.  to 
const.  13,000  sq.  ft.  art  stone  walks  m 
Mission  St.,  bet.  Sickles  and  Russia 
Avenues. 

GUADALUPE,  Cal.— Election  will  be 
held  in  Guadalupe  Sanitary  Sewer  Dist. 
Aug.  26  to  vote  $35,000  bond  issue  to 
const,  sewers  and  enlarge  present  sys- 
tem with  drainage  system  and  outtall. 
S  M.  Tognazzini,  F.  W.  Grismgher,  S. 
Ferrari  and  J.  C.  Maretti,  members  of 
the    board    of    the   dist. 

SAN  FRANCISCO— Bd.  Pub.  Wks.  re- 
jects bid  of  Jas.  M.  Smith,  715  Ocean 
Ave.  at  $6289.18  to  imp  Vulcan  bet.  Ord 
and  Levant  Sts.,  mvolv.  S/l  .<'"•  ^.f^- 
cut  $2;  218  cu.  yds.  fill,  $.01;  .37  Un. 
«  iroA  pipe  railing,  $5;  stairways, 
copings,  etc.   (lump  sum)   $4200. 

SAN  FRANCISCO— C.  B.  Eaton,  715 
Ocean  Ave.,  at  $9167.7?  awarded  cont. 
bv  Bd  Pub.  Wks.  to  imp.  Levant  St., 
bet.  Lower  Terrace  and  States  Sts  in- 
volv.  1134  cu.  yds.  cut,  $1.30,  2J1  cu. 
yds.  fill,  $.01;  573  lin.  "8-m  sewer 
$3;  thirty-two  8-in.  wye  branches,  $2 
5  br.  manholes,  $25  ea;  1210  lin.  ft. 
cone,  curb,  $1;  5392  sq.  ft.  cone,  pave, 
$.26;  9126  sq.  ft.  asph.  cone  pave  $.26, 
2  br.  catchbasins,  $25  ea;  24  lin.  ft.  10- 
in.   culverts,    $2. 

SAN  FRANCISCO  —  Bi^ds  will  be 
asked  by  Board  of  Public  Works  short- 
ly to  construct  connecting  road  be- 
tween Municipal  Golf  Links  and  Sky- 
line Boulevard.  The  cost  will  exceed 
$15,000. 

SAN  JOSE,  Santa  Clara  Co.  Cal.— 
City  council,  J.  J.  Lyncli,  clerk,  declares 
inten  to  imp.  2iid  St.,  bet.  Taylor  and 
Rosa  Sts.,  involv.  grade  and  pave  with 
li/o-in  Warrenite-Bit.  surface  on  3-m. 
bituminous  base;  hyd.  cem.  cone,  walks, 
curbs  gutters,  inlets;  8-in.  vit.  pipe 
drains,  hyd.  cem.  cone,  house  lateral 
drains.  1911  Act  &  Bond  Act  1915. 
Protests  Aug.  18.     Wm.  Popp,  city  eng. 

LONG  BEACH,  Cal.— United  Concr. 
Pipe  Co.,  by  Cteve  Krule,  pres.,  P.  O. 
Box  6  Ventura,  awarded  contr.  by 
council  at  $99,899  to  const,  sewer  sys- 
tem in  Dist.  No.  7,  in  Anaheim  St., 
Orange  Ave.,  Temple  Ave.  and  portions 
of  other  streets,  involv.  32,500  ft.  8-in. 
cem.  pipe,  wye  and  cliiraneys  84  2c  ft.; 
2145  ft.  lO-m.  cem.  pipe,  $2.04  ft:;  662 
ft  2-in.  cem.  pipe,  $5.79  ft.;  5925  ft. 
15-in  pipe,  $2.79  ft.;  168  ft.  18-in.  cem. 
pipe  at  $3.87  ft.;  9200  lin.  ft.  concr. 
backfill,  53c  ft.;  162  ft.  house  sewers, 
$52.48  each  connection;  92  type  A  man- 
holes, $80  each;  18  type  C  manholes, 
$125  each;  50  std.  lampholes,  $12  each; 
180  ft.  12-in.  Class  A  cast  iron  pipe, 
$3.75  ft.;  pumping-  station  complete, 
$24,500. 

WILLOWS,  Glenn  Co.,  Cal.  —  Until 
Aug.  13,  12  M  bids  will  be  rec.  by  P.  A. 
Grealy,  secy.  Willows  Cemetery  Dist., 
123  W  Walnut  St.,  Willows,  to  furnish 
asphaltic  road  oil.  Cert,  check  10%  pay- 
able to  dist.  req.  Further  information 
obtainable  from  R.  D.  Thomas,  dist. 
eng..  Willows,  Calif. 

HUNTINGTON  BEACH,  Cal.  —  City 
trustees  declare  inten.  to  imp.  Walnut 
Ave  ,  bet.  First  St.  and  23rd  St.  etc.,  in- 
volv grade;  3%-in.  cone,  paving  with 
1/2 -in  Topeka  wearing  surface,  corru. 
iron  culverts,  walks,  curbs  and  curb 
returns,  ornam.  lighting  system;  1911 
act  and  1915  imp.  bond  act.  W.  R. 
Wright,  city  clerk. 
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SANTA  ANA,  Cal. — Supervisors  de- 
clare inten.  to  imp.  Main  St.  bet.  s  city 
limits  of  Santa  Ana  in  Edinger  St.  and 
the  north  line  produced  west  of  that 
portion  of  Delhi  Rd.  east  of  Main  St., 
involv.  S-in  .cem.  cone,  pavement,  re- 
move existing  4-in.  cone,  pavement, 
constructing  curbs,  vit.  pipe  san.  sew- 
ers, hse.  connections,  9  cone,  manholes, 
4  junction  boxes,  etc.;  R.  D.  I.  No.  34. 
J.  L.  McBride,  county  road  commis- 
sioner. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal 
—A.  J.  Grier,  480  Chetwood  St.,  Oak- 
land, at  $24,899  submits  low  bid  to  su- 
pervisors to  imp.  Mission  rd.,  from  west 
city  limits  of  South  San  Francisco  to 
junction  of  Grand  Ave.  extension  at 
San  Francisco,  involv  154,500  ft.  water- 
bound  macadam  pave,  $.133;  5800  ft. 
rw  curb,  $.10;  23,520  ft.  rock  gutter, 
$.14;  2  catchbasins,  $100  ea;  32  ft.  12-in. 
vit.  pipe.  $1.75;  50  tt.  18-in.  vit  pipe,  $3; 
1  culvert  inlet,  $25.  Other  bids:-0.  Mc- 
Hugli.  $26,076;  W.  W.  Thompson,  $26,- 
215.  Taken  under  advisement.  Geo.  A. 
Kneese,   county   surveyor. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal 
Xaiser  Paving  Co.,  Amer.  Bank  Bldg., 
Oakland,  at  $17,749.52  submits  low  bid 
to  supervisors  to  grade  Black  Mountam 
lateral  to  Skyline  Blvd.,  involv.  24,000 
cu.  yds.  unclassified  excavation.  C.  J. 
Lindgren,  $18,630,  and  Giddings  and 
Wythe,  $18,527.62,  next  two  low  bid- 
ders. Taken  under  advisement.  Geo.  A. 
Kneese,  county  surveyor  . 

LOS  ANGELES,  Cal.— Until  10  a.  m., 
Aug.  25,  bids  will  be  rec.  by  Bd.  Pub. 
WKs.  to  const: 

Berkeley  Ave.  bet.  McCollum  St.  and 
Benton  Way,   involv.   6-in.   to   8-in.   vit. 

Holland  Ave.,  bet.  Raphael  St.  and 
53.18  ft.  n  of  Ford  St.,  involv.  6-in.  cem. 

"'Normandie  St.,  bet.  85.94  ft.  s  of 
Rosewood  Ave.  and  Oakwood  Ave.,  in- 
volv.  8-in.  cem.  pipe. 


M4-RTII\EZ,  Contra  Costa  Co.,  Cal. — 
Supervisors  reject  bids  to  pave  Giant 
to  San  Pablo  Tank  Farm  Highway,  in- 
volving 108.561  sq.  ft.  4y2-in.  thick, 
asph  cone,  pavement;  2100  cu.  yds.  em- 
bankment. This  is  second  rejection  of 
bids  Approx.  bids,  under  latest  call 
were,  Calif.  Const.  Co.,  $28,300;  J. 
Sayles,  $30,340;  Pacific  States  Const.  Co 
$28,553.  Est.  of  county  surveyor,  R.  R. 
Arnold,   $22,726. 


SAN  MATEO  COUNTY,  Cal.  —  D.  A. 
Foley  Co.,  Grant  Bldg.,  Los  Angeles,  at 
$298,610,  60-ft.  roadway,  material  to  be 
hauled  in  borrow  from  Belle  Island  and 
$45,390  for  structures,  awarded  contr. 
by  State  Highway  Commission  to  const. 
5.2  mi.  of  highway  in  San  Mateo  coun- 
ty bet.  Broadway  Station  and  South 
San  Francisco. 

SAN  MARINO,  Cal. — City  trustees  de- 
clare inten.  to  im.  Huntington  Dr.,  bet. 
Granada  Ave.  and  Rose  Ave.,  etc.,  in- 
volving grading,  oil  macad.  paving, 
cone,  curb,  gutter,  reinf.  cone,  catch 
basins,  junction  boxes,  reinf.  cone,  cul- 
verts,  vit.   pipe  culverts,   etc.;   1911  act. 


SOUTH  SAN  FRANCISCO,  San  Mateo 
Co.,  Cal.— Until  Aug.  IS,  7:30  p.  m.,  bids 
will  be  rec.  by  Daniel  McSweeney,  city 
clerk  to  const.  San  Bruno  and  Butler 
Ave.,  sewer,  involv.  1158  ft.  18-in.,  160 
tt  15-in..  182  ft.  10-in.,  548  ft.  12-in. 
vit.  or  cone,  pipe;  and  1320  ft.  type  A 
Monolithic  24x36-in.  cone,  pipe  sewer; 
1166  ft.  type  B  monolithic  24x36-in. 
cone,  pipe  sewer;  194  ft.  type  C  monoli- 
thic 24x36-in.  cone,  pipe  sewer;  8  man- 
holes and  7  catchbasins.  Geo.  A.  Kneese 
city  eng.  Plans  on  file  in  office  of  clerk 

SAN  LEANDRO,  Alameda  Co.,  Cal. — 
Until  Aug.  18,  8  p.  m.,  bids  will  be  rec. 
by  J.  J.  Gill,  city  clerk,  to  const.  8-in. 
sewer  in  Magdalena  Ave.,  from  man- 
hole in  Santa  Rosa  St.  to  Santa  Clara 
St..  in  addition  to  const  manholes  and 
wve  branches  and  house  sewers.  Cert, 
check  10%  payable  to  city  req.  Plans 
on  file   in   office   of  clerk. 

OAKLAND,  Cal.  —  John  Garden 
awarded  cont.  by  council  to  const,  sew- 
fr  with  manhole,  lamphole  and  wye 
branches  in  portions  of  6th  Ave.,  involv 
10-in.  pipe  $2  lin.  ft;  8-in.  pipe  $1.80 
lin.  tt:  manhole  $80;  lamphole  $18;  wye 
branches,   $1.50   each. 

OAKLAND,  Cal.  —  Hutchinson  Co., 
Hutchinson  Bldg.,  Oakland,  awarded 
cont.  by  council  to  imp.  portions  of 
High  St.  etc.,  involv.  grading,  $.049  sq. 
ft;  cone,  curb,  $.75  lin.  ft;  cone,  gut- 
ter, $.25  sq.  ft.;  oil  macadam  pave,  $.11 
sq.  ft;  cem.  walks,  $.17  sq.  ft;  wood  cul- 
vert. $1.80  lin.  ft.;  cone,  inlet,  $50  each; 
10-in.  pipe  conduit  with  cone,  covering 
$2  lin.  ft;  10-in.  pipe  conduit  without 
covering,  $1.50  lin.  ft;  14-in.  pipe  con- 
duit, $1.75  lin.  ft;  storm  water  inlet 
$50   each. 


Greene   Model  42  Loader 


Prominent  Users  Are 

Oakland    Paving    Co. 

McGillivray     Constr. 
Co. 

Joe  Dowling 

California     Highway 
Commission 

Blumenki-anz  &  Ver- 
non 

Bates  &  Borland 


Basalt  Rocic  Co. 

SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Distributors 

50-60  FREMOXT  ST. 

Sutter  952  S""  Francisco 


StttU 


(liiy.  Au>(uai  i.  i;j::i 
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miHBANK.  Cal. — City  iruateea  de- 
ilare  liiteii.  to  Imp.  Aluini'da  Ave.,  bet. 
ollvf  Ave.  and  thv  Junotlmi  of  Alameda 
Ave  and  Ulverslde  Ur..  involving 
KradlnK.  concr.  puving;  wrouKhl-lron 
water  |>lpe,  valvea.  hydraniii,  etc.;  1911 
act.      F.   S.   Webster,  city   clerk. 


LOS  ANOBLE9,  I'al. — J.  L.  McClaIn, 
3452  W.  Slau«un  Ave.,  awarded  contr. 
by  Bd.  Pub.  Wka.  at  »42,366  to  Imp. 
l  renahaw  Ulvd..  bet.  Wii.shlnifton  St. 
and  Adama  St.,  invulvinir  grading  at 
J2322.6U  (lump  sum);  160,196  sq.  ft. 
concr.  paving,  20c  ft.;  3G8'J  sq.  ft.  re- 
mod,  oiled  surface,  7c  ft.;  574,'i  ft.  curb, 
60c  ft.;  713  sq.  ft.  walk,  20c  ft.;  922  sq. 
ft  gutter,  «0c  ft.;  san.  sewer,  $500;  2251 
house  sewera,  $1.50  (I. 


HER.MOSA  BEACH,  Cal.— Election 
will  be  held  shortly  to  vote  on  $200,000 
bond  Issue  for  an  ocean  outfall.  Victor 
H.  Stnhell,  city  engineer. 


LOS  AJJGELES,  Cal.— Until  10  a.  m., 
Aug.  25,  bids  will  be  ree.  by  Bd.  Pub. 
W'ks.  to  imp.  under  1911  act: 

Hollyridge  Dr.,  bet.  Graclosa  Dr.  and 
1483  ft.  n  of  Rutherford  Dr.,  Involv.  52,- 
272  sq.  ft.  5-ln.  cone,  paving;  4675  ft. 
curb;  san.  sewer. 

Burlington  Ave.,  bet.  First  St.  and 
6th  Sts.,  involv.  13,790  sq.  ft.  8-in.  asph. 
paving  (5-in.  base,  1-in.  binder  and 
2-in.  surface);  808  sq.  ft.  5-in.  cone, 
paving;  2085  sq.  ft.  2-ln.  bitum.  base 
paving;  98,074  sq.  ft.  Warrenile-bitul. 
paving;  4295  ft.  curb;  15,732  sq.  ft. 
walks;  6479  sq.  ft.  gutter;  771  ft.  hse. 
sewers;   storm   drain. 

Alley  w  of  Wall  St.,  bet.  51st  and 
52nd  Sts..  involv.  5074  sq.  ft.  5-in.  cone, 
paving;  12  ft.  curb;  17.5  sq.  ft.  walk; 
161  sq.  ft.  remod.  oiled  surface. 


OAKLAND,  Cal.  —  Oakland  Paving 
Co.,  5000  Broadway  awarded  cont  .by 
council  to  Imp.  portions  of  Orral  Ave., 
involv.  grading,  $.06  sq.  ft;  cone,  curb, 
J. 80  lin.  ft;  cone,  gutter,  $.27  sq.  ft.; 
bituminous  cone,  pave,  $.21  sq.  ft. 


FORT  BRAGG,  Mendocino  Co.,  Cal. — 
Christensen  Const.  Co.,  Palo  Alto,  at 
450,682  awarded  cont.  by  city  trustees 
to  pave  various  streets,  involv.  188,204 
sq.  ft.  surface  grading;  195,856  sq.  ft. 
3H-ln.  and  23,000  sq.  ft.  2-in.  asph.  cone 
pavement;  150  tons  asph.  cone  for  lev- 
ellBg  base  under  2-in.  pavement;  1754 
lin.  ft.  cone,  curb;  428  lin.  ft.  10-ln. 
and  102  Un.  ft.  12-ln.  segmental  cul- 
vert; 144  lin.  ft.  corru.  iron  culvert; 
240  cu.  ft.  cone.  In  headwalls  and 
aprons;   2  culvert  manholes. 


OAKLAND,  Cal. — Heafey-Moore-Mc- 
Nair  2030  High  St.,  Oakland,  awarded 
contracts  by  council  to  imp: 

Baxter  St.,  from  n.e.  termination  to 
Galindo  St.,  excavation,  $1.20  cu.  yd; 
cone,  curb,  $.70l  lin.  ft;  cone,  gutter,, 
$.27  sq.  ft;  oil  macadam  pave,  $.11 
sq..ft;  cem.  walks,  $.18  sq.  ft. 

17th  Ave.,  bet.  E-21st  and  E-23rd  Sts. 
involv.  excavation,  $.85  cu.  yd;  cone, 
curb,  $.68  lin.  ft.;  cone,  gutter,  $.26 
»q.  ft;  oil  macadam  pave,  $.11  sq.  ft.; 
cem,  walks,  $.16  sq.  ft.;  8x24-in.  corru. 
Iron  and  coiic.  pulvert,  J4.25  lin.  ft; 
mankoles  $16  each. 


NEVADA  STATE— Until  Aug.  20  bids 
will  be  ree.  by  State  Highway  Commis- 
sion. George  W.  Borden,  chief  engineer 
to  grade,  construct  culverts  and  place 
gravel  surface  In  White  Pine  county 
bet.  11th  St.,  city  of  Ely  and  McGlU. 
Plans  on  file  at  office  of  U.  S.  Bureau 
of  Public  Roads,  9  Main  St.,  San  Fran- 
cisco and  obtainaTale  from  commission 
on  depoeit  ot  $15,  returnable. 


Los  ANGELES,  Cal.— Until  10  a.  m., 
Aug.  11,  bids  will  be  ree.  by  Bd.  Pub. 
Wks.  to  imp.  under  1911  act: 

Tremont  St.,  bet.  Harrison  Ave.  and 
Ganahl  St.,  InvolT.  360  sq.  ft.  6-in. 
cone,  paving;  53,719  sq,  ft.  oil  and  roll; 
3299  ft.  curb;  23,058  sq.  ft.  walk;  8988 
sq.  ft.   gutter. 

Crandall  St.,  bet.  Second  St.  and 
Park  Vi#V  St.,  involv.  133.345  sq.  ft. 
5-in.  cone,  paving;  791  sq.  ft,  asph. 
paving;  58,(»4  sq,  ft.  oiling  and  rolling; 
3281  ft  curb;  52,431  sq.  ft.  walk;  7225 
sq.  ft.  gutter;  9S,790  sq.  ft.  6-in.  cone, 
paving;  storm  drain;  san.  sewer;  3701 
ft.  h?e.  •swer». 

Alley  •  of  42Bd  St.,  bet.  Van  Buren 
PI.  and  Rayinond  Ave.,  Involving  3169 
sq.   ft.   5-ln.   cone,   paving. 


OAKLAND,  Cal.— Bates  and  Borland, 
Oakland  Bank  Bldg.,  Oakland,  awarded 
contracts    by    council   to    Improve: 

69th  Ave.  Place  from  69th  Ave.  to 
Weld  St.,  etc,  Involv.  grading,  $.02  eq. 
ft;  cone,  curb,  $.70  lin.  ft;  cone.  gutl«r 
$.25  sq.  ft.;  oil  macadam  pave,  $.1V  aq. 
ft;  cem.  walks,  $.16  sq.  ft.;  Sx20-ln. 
wood  culvert,  $1  Un.  ft.;  8x24-in.  corru 
iron  and  cone,  culvert,  $4. SO  Un.  ft. 
curb,    $.70    lin.   ft;   cone,   gutter,   $.26   sq 

Fresno  St.,  bet.  Church  and  73rd  Ave., 
Involv.  excavation,  $.70  cu.  yd.;  cone 
ft;  oil  macadam  pave,  $.10  sq.  ft;  cem. 
walks,    $.16   sq.    ft. 


SAX  LEAN'DRO,  Alameda  Co.,  Cal.— 
Aug.  18,  8  p.  m.,  bids  will  be  ree.  by 
J.  J.  Gill,  city  clerk,  to  const.  6-ln. 
sewer  In  Parrott  St.,  from  manhole  in 
Hays  St.  to  pt.  100  ft.  s.w.  of  Washing- 
ton Ave.  Cert,  check  10%  payable  to 
city  req.  Plans  on  file  in  office  of  clerk. 


NEVADA  STATE— Until  Aug.  20  bids 
will  be  ree.  by  State  Highway  Commis- 
sion, George  W.  Borden,  chief  engineer, 
to  grade,  const,  culverts  and  place 
crushed  rook  and  gravel  surface  in 
Humboldt  county  bet.  Golconda  and  8.5 
ml.  east  thereof,  Plans  on  file  at  office 
of  U.  S.  Bureau  of  Public  Roads,  9  Main 
Street,  San  Francisco,  and  obtainable 
from  commission  on  deposit  of  $15,  re- 
turnable. 


LOS  ANGELES,  Cal.— Supervisors  de- 
clare inten.  to  improve  Center  St.,  bet. 
Atlantic  Ave.  and  Glenarm  Ave.  and 
Atlantic  Ave.,  bet.  Santa  Barbara  St. 
and  Walnut  St.,  under  County  Imp.  No. 
106,  3630  lin.  ft.  or  .69  mi.,  involv.  3076 
cu.  yds.  excav;  5833  lin.  ft.  curb;  44,263 
sq.  ft.  gutter;  9S06  sq.  yds.  l^-in.  To- 
peka  top;  9806  sq.  ft.  3'/4-in.  asph,  cone, 
base;  1571  sq.  ft.  cem.  cone.  walk.  Est. 
contr.    price    $37,964.65. 

Inten.  declared  to  imp.  streets  and 
alleys  in  Tr.  7861,  involv.  14,001  cu.  yds. 
excav.;  11,763  lin.  ft.  cone,  curb;  54.337 
sq.  ft.  walk;  601  sq.  ft.  5-in.  gutter; 
30,293  sq.  yds.  d.  g.  pavement.  Est.  con- 
tract price,  $50,282.80.  (Tract  7861  in- 
cludes portions  of  Bay  St.,  114th,  115tti, 
116th,  118th,  119th  and  120th  Aves., 
bounded  on  n.w.  by  Pico  Blvd.) 


INGLEWOOD,  Cal.— W.  H.  Goff,  Box 
624,  Inglewood,  aw^arded  cont.  by  city 
trustees  at  $35,808  to  imp.  Hawthorne 
St.,  Edgewood  St..  Warren  Lane  and 
Ivy  Ave.,  Involv.  240,739  sq.  ft.  grading 
3.4c  sq.  ft.,  1729  ft.  curb  59c  ft.,  4218 
sq.  ft.  walk  19c  ft.,  culverts  $2000,  99,- 
550  sq.  ft.  8-in.  cone,  paving  20.5c  sq. 
ft.;  12,870  sq.  ft.  5-in.  macad.  14c  ft., 
18,810  sq.  ft.  class  A  oiling  4c  ft.,  70 
water  services,  $12  each. 


GLENDALE,  Cal— F.  R.  Mosher  IIS"^ 
S  Kenwood,  Glendale,  submitted  low 
bid  to  council  at  $7931  to  imp.  Grover 
St.,  Fourth  St.  and  San  Fernando  Rd., 
involv.  50,800  sq^  ft.  grading  %c  ft; 
31,250  sq.  ft.  micad.  paving  9%c  ft., 
including  headers;  10,020  sq.  ft.  walk 
16c  ft;  2049  ft.  curb  50c  ft;  1069  ft.  4-in. 
cast  iron  water  pipe  $2090  complete. 
Cornell  &  Henderson,  120  S  Glendale 
Ave.,  Glendale  low  ut  $7702  to  improve 
Viola  Ave.  and  Stocker  St.,  involv.  36,- 
025  sq.  ft.  grading  9c  ft;  36,025  sq.  ft. 
3-in.  oil  macad.  paving  including  head- 
ers, 10.4c  ft.;  1043  ft.  4-in.  water  pipe 
$2020;  2  junction  chambers  $100  each; 
2  lampholes  $30  each;  792  ft.  8-ln.  vit. 
sewer  pipe  $1.15  ft.;  29  6-in.  wyes  and 
hse.   connections   $22  each. 


SAN  JOSE,  Santa  Clara  C«.,  Cal.  — 
City  council.  J.  J.  Lynch,  clerk,  de- 
clares Inten.  to  imp.  Third  St.,  betw. 
Taylor  and  Mission  Sts.,  involv.  grade 
and  pave  with  IVi-in.  Warrenite-Bit. 
surface  on  3-in.  bituminous  base;  cone 
walks,  curbs,  gutters;  cone,  house  lat- 
eral drains.  1911  Act  &  Bond  Act  1915. 
Protests  Aug.  25.   Wm.   Popp,  city  eng. 


NEVADA  STATE  —  Until  Aug.  20, 
bids  will  be  ree.  by  State  Highway 
Commission,  George  W.  Borden,  chief 
engineer,  to  grade,  const,  culverts  and 
place  Port  .cem,  cone,  surface  in  White 
Pine  county  bet.  1st  and  11th  Sta.,  city 
of  Ely.  Plans  on  file  at  office  of  U»  S. 
Bureau  of  Public  Roads,  9  Main  St„ 
San  Francisco  and  obtainable  from 
commission  on  deposit  of  $16,  retiiTB- 
able. 


LOS  ANGELES,  Cal.— Basich  Broa.. 
2103  West  28th  St.,  awarded  contr.  by 
supervisors  at  $65,619  to  imp.  Central 
Ave.,  bet.  Manchester  Ave.  and  n.  city 
limits  of  Watts,  1.51  mi.,  under  County 
Imp.  No.  36,  Involv.  10,783  cu.  yds. 
excav.,  70c  yd.;  26,491  cu.  yds.  concr. 
pavement,  $2.29  yd.;  7947  ft.  shaping 
shoulders,   4c   ft. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Thompson  Bros.,  1514  H  St.,  Fresno, 
at  $63,385  awarded  cont.  to  pave  with 
cone.  Cliff  Dr.,  pavement  to  be  18-ft. 
wide.  5-ln.  thick.  Complete  list  of  bids 
follow: 

Concrete  Pavement 

W.  J.  Taylor   $73,720 

Thompson    Bros 63,385 

Geneial   Const.   Co 71,422 

Clark    &   Henery  Co 74,588 

TIbbals-Perclval   &    Cress 63,816 

W.    E.  Miller    76,922 

F.  C.   Mclntyre    71,748 

A.  J.  Grier   78,536 

Downer    &    Mero'   73,903 

Gianite    Construction    Co 69,898 

Macnditm    Pavement 

A.   J.    Grler    57,893 

Granite  Construction  Co 58,468 

Asphalt    Concrete    Pavement 

Thompson    Bros $82,435 

General  Construction  Co 76,185 

Clark   &   Henery    80,850 

Granite    Construction    Co 93,393 

San   Jose   Paving  Co 82,359 

Warrenite  Pavement 

Thompson    Bros $82,435 

General  Construction  Co 79,935 

Clark  &  Henery 80,850 

San  Jose  Paving  Co 92,359 


STOCKTON,  San  Joaquin  Co.,  Cal.^ 
Frederickson  Bros.,  1st.  Natl.  Bank 
Bldg.,  Stockton,  at  approx.  $7500  (cone, 
pipe)  submits  low  bid  to  city  council 
to  const,  storm  water  sewers  in  Paci- 
fic Manor.  Bids  were  taken  for  either 
pre-cast  cone,  pipe  or  vit.  pipe,  involv. 
2700  lin.  ft.  S-in.  520  lin.  ft.  10-in.,  921 
lin.  ft.  12-ln.,  190  lin.  ft.  14-in.,  1102 
lin.  ft.  16-in  sewer  pipe;  879  lin.  ft. 
20-in.  pre-cast  cone,  pipe  or  879  lin.  ft. 
21-in.  vit.  pipe;  279  lin.  ft.  24-in.  sewer 
pipe;  36  br.  or  cone,  eatchbasins;  14 
4-ft.  br.  manholes;  7  5-ft.  br.  manholes. 


STOCKTON,  ISan  Joaquin  Co.,  Cal. — 
Until  Aug.  25,  5  p.  m.,  bids  will  be  ree. 
by  A.  L.  Banks,  city  clerk,  to  const, 
cone,  curbs  and  walks  in  south  side 
of  Argonne  Dr.,  bet.  Pershing  Av3.  and 
Chateau  Thierry  Dr.  Cert,  check  10% 
payable  to  City  Auditor  req.  with  bid. 
Plans  obtainable  from  W.  B.  Hogan, 
city    engineer. 


OAKLAND,  Cal.— City  council,  E.  K. 
Sturgis,  clerk  , declares  inten.  to  es- 
tablisii  grades  and  imp.  Boden  Way 
bet.  Prospect  Ave.  and  Beacon  St.,  and 
portions  of  Beacon  St.,  Prospect  Ave., 
and  Lakeshore  Blvd.,  involv.  grading; 
const,  cone,  curbs  and  gutters;  pave 
with  oil  macadam;  cem.  walks;  storm 
water  drain;  vit.  pipe  sewers;  4  br, 
manholes;  3  vit.  pipe  lampholes;  vit. 
wye  branches.  1913  Act.  Protests  Sept. 
11,    W  .W.  Harmon,  city  eng. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Until  Aug.  25,  11  a.  m.,  bids  will  be 
ree.  by  supervisors  to  grade  and  gravel 
John  M.  Perry  Road,  extending  from 
intersection  of  Harding  and  Wilson 
Ways  in  the  Oaks  to  the  Cherokee  lane 
at  Sunny  iSide.  Approx.  2000  ft.  in 
length.  F.  E.  Quail,  county  surveyor. 


OROVILLE,  Butte  Co.,  Cal.— Until 
Aug.  IS,  bids  will  be  ree.  by  B.  J.  Mit- 
chell, city  clerk,  to  imp.  portions  of 
Orange  St.,  Harmon  Ave.,  etc.,  involv. 
grade;  pave  with  2Vi-in.  asph.  cone. 
base  with  IV^-in.  Warrenite-bit.  sur- 
face; cone,  curbs,  gutters;  corru.  iron 
culverts.  1911  Act  &  Bond  Act  1915.  S. 
J.   Norris,  city  eng. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Bupervisors  petitioned  to  imp.  Union 
road  in  Castoria  district  south  from 
Tosemite  Ave.  to  the  West  Ripon  road, 
approx.  4-mi.  in  length.  F.  E.  Quail, 
county   surveyor. 


SAN  CARLOS,  San  Mateo  Co.,  Cal. — 
A.  E.  Downer,  705  E-Lindsay  St.,  Stock- 
ton, at  $10,745  awarded  cont.  by  San 
Carlos  Sanitary  District  to  const,  vit, 
sewers  In  portions  of  Glenwood,  Syca- 
more Sts.,  etc. 
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LONG  BEACH,  Cal.— Until  9:30  A  M., 
AUE  12,  bids  will  be  rec.  by  council  to 
imp.  Hill  St.,  bet.  American  Ave.  ana 
California  Ave.  and  portions  o£  i-lm 
Ave  ,  Perkins  Ave.,  Pasadena  Ave.  and 
Atlantic  Ave.,  involv.  Class  B  concr 
curbs,  walks,  gutters,  8-in.  corr.  iron 
and  10-in.  cem.  concr.  pipe  drains, 
grading  and  paving  with  9-in  cem. 
?oncr.  pavement;  1911  act.  K.  D.  Van 
Alstine,    city   engineer. 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
Citv  Eng.  B.  H.  Greene  completes  spec. 
To  pave  with  oil  macadani,  24-ft.  wide 
1270  ft.  of  roadway  from  b.  P.  depot  to 
approach  of  Martinezz-Benicia  ferry. 
Bat.    cost,    $3072. 

VENICE,  Cal.— City  trustees  declare 
inten.  to  improve  Pacific  Aye.  (Tralley- 
way)  bet.  ISth  Ave.  and  s.  line  of  Short 
Line  Beach  Sub.,  involv.  grading,  6-in. 
asph.  concr.  paving  with  2-in.  aspn. 
concr.  wearing  surface,  cem.  concr. 
curbs,  corr.  iron  culv.,  5  manholes,  res. 
of  inten.  No.  1712.  T.  H.  Hanna,  City 
Clerk.  

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
City  Eng.  B.  H.  Greene  preparing  spec, 
for  8-in.  sewer  extension  from  b.  P. 
depot  to  Carquinez  Straits  and  con- 
struction of  -sump  in  Howard  St  for- 
mer will  cost  $2775,  the  latter  $2065. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
Clark  and  Henery  Const.  Co..  Chancery 
Bldg.,  San  Francisco,  at  $lb,&.i».!S<i 
awarded  cont.  by  council  to  imp.  por- 
tions of  North  El  Dorado  St.  involv. 
J.  E.  Johnson,  Stockton,  (a)  1929  cu. 
yds.  cut;  (b)  40  cu.  yds.  fill;  (c>  424 
fin.  ft.  cine,  curb;  (d)  1630  m.  ft-  curb 
gutter;  (e)  8309  sq.  ft.  walks;  (f)  44,- 
148  sq.  ft.  6-in.  pave  of  4-in.  rock  base 
with  2-in.  asph.  cone,  surface;  (g)  17,- 
669  sq.  ft.  5-in.  pave,  3-in.  rock,  2-in. 
asph.  cone,  surface;  (h)  624  Im.  ft.  4-ln 
drain  tile;  (i)  IS-ft.  8-in  pipe;  (j) 
catchbasin.  Unit  bid  of  Clark  and  Hen- 
ery follows:  (a)  $.70;  (b)  |.40;  (c)  MO, 
(d)  $1;  (e)  $.20;  (f)  $.185;  (g)  $.165, 
(h)   $.40;  (i)  $.90;   (3)   $19. 

SACRAMENTO,  Cal.— County  Survey- 
or Chas.  Deterding  preparing  spec,  to 
gravel  cut-off  road  between  vineland 
and   Rio   Linda. 
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MANHATTAN  BEACH,  Cal.— City 
trustees  declare  inten.  to  imp.  Morn- 
ingside  Dr.  bet.  Center  ISt.  and  first 
alley  s.  and  portions  of  streets  bet. 
Second  and  11th  Sts.,  etc.,  involv.  5-in. 
concr.  paving,  class  "A"  curbs,  walks; 
1911  act.     Llewellyn  Price,  city  elk. 

OROVILLE,  Butte  Co..  Cal  — F  E 
Whitlock  &  Son,  Chico,  at  $2,663.50 
submits  low  bid  to  supervisors  to 
supervisors  to  grade  Ramsey  Bar- 
Kimshew  road. 


MANHATTAN  BEACH,  Cal.— Until  8 
p  m.  August  21  bids  will  be  rec.  by 
city  trustees  to  imp.  36th  St.  bet.  The 
Strand  and  Highland  Ave.,  involv. 
grading,  5-in.  concr.  paving,  class  A 
curbs,  walks,  ornam.  lighting  system; 
1911   act,   Llewellyn   Price,   city   elk. 

WOODLAND,  Yolo  Co.,  Cal. — Until 
Sept.  2,  bids  will  be  rec.  by  county 
supervisors  to  pave  with  macadam,  3- 
mi  of  road  between  Clarksburg  and 
FreeporV  Spec,  on  file  in  office  of 
county  clerk. 

GLENDALB,  Cal. — ^Council  declares 
inten  to  improve  Cerritos  Ave.  betw. 
Garden  Ave.  and  San  Fernando  Rd., 
etc  involv.  grading,  5-in.  oil  macad, 
curbs,  walks,  6-in.  class  B  c.  i.  pipe,  8- 
in  vit  sewer,  hse.  connections,  etc.; 
1915  imp.  bond  act.  A.  J.  Van  Wie,  city 
clerk. 

SALINAS,  Monterey  Co.,  Cal.— Su- 
pervisors reject  bid  of  Granite  Con- 
struction Co.  at  approx.  $5910  to  elim- 
inate death  turn  at  Moss  Landing. 
Work  will  be  done  by  force  account. 
Howard   Cozzens,   county   surveyors. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
County  Surveyor  Robt.  Chandler  pre- 
paring spec,  to  pave  Fremont  Ave.  with 
^-In  cone.  12-ft.  wide.  Plans  have 
been  ordered  to  pave  with  oil  macad- 
am, Emory  St.,  in  Supervisor  Dfst. 
No.  4. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
County  Surveyor  Kobt.  Chandler  in- 
structed to  prepare  spec,  to  imp.  fine 
Ave.,  bet.  Hick  and  Lincoln  Aves.,  oil 
macadam;  Minnesota  Ave.,  bet.  Lincoln 
a«-d  Northern  Rd.;  Almaden  Ave.,  from 
Redmond  Rd.  to  McKean  Rd.  in  super- 
visor Dist.  No.  4;  Piercy  Rd.  in  Super- 
visor Dist.  No.  2,  and  Pershing  Ave.  in 
Supervisor  Dist.   No.   4. 

SAN  JOSE.  Santa  Clara  Co.,  Cal.— 
San  Jose  Paving  Co.,  San  Carlos  and 
Dupont  Sts.,  San  Jose,  at  $66,000,  oil 
macadam  pavement,  awarded  cont.  by 
supervisors  to  imp.  WatsonviUe  road 
in  Supervisor  Dist.  No.  1.  Bids  were: 
Raisch  Imp.  Co.,  asph.  cone.  $109  990, 
Granite  Constr.  Co.,  oil  macadam,  $70,- 
803.55;  San  Jose  Paving  Co.,  oil  ma- 
cadam, $65,000;  asph.  cone.  $104,500, 
Blumenkranz  &  Vernon,  oil  macadam, 
$73,260;  Federal  Paving  Co.,  asph.  cone. 
$109,900.  Surveyor's  est.  oil  macadam, 
$69,460;    asph.    cone.    $105,000. 

LOS  ANGELES,  Cal.— Bids  rec  by 
Bd  Pub.  Wks.  to  imp.  Westmoreland 
Ave,  bet.  7th  and  9th  Sts.,  involv.  1280 
cu.  yds.  cut;  1379  sq.  ft.  asph.  paving 
(5-in.  cone,  1-in.  paint  binder,  and  /- 
in.  asph.  surface);  10,816  sq.  ft.  6-in. 
cone  paving;  33,083  sq.  ft.  Warrenite 
paving  (3V2-in.  bitum.  base,  IVa-in. 
surface);  199  ft.  curb;  386  sq.  ft.  walk; 
1873  sq.  ft.  gutter;  storm  dram;  60  ft. 
hse.  sewers;  1520  sq.  ft.  asph.  remodel- 
ing,  were: 

Geo.  R.  Curtis  Paving  Co.,  Inj-- 
$3550  grading;  31.5c  asph.  paving;  2o. 8c 
concr  paving;  26.4c  Warrenite-bitul. 
paving;  $1  curb;  22c  walk;  31c  gutter; 
$1500  Strom  drain  complete;  $1.75  nse. 
sewers;   14c  asph.   remod. 

L.  A.  Paving  Co.— $3475  grading;  32c 
asph.  paving;  27c  cone,  paving;  26  5 
Warrenite-bitul.  paving;  90c  curb;  25c 
walk;  32c  gutter;  $1400  Strom  drain;  $2 
hse,  sewers;  I60  asph.  remod. 

Geo.  H.  Oswald— $3300  grading;  30c 
asph.  paving;  26c  concr.  paving;  26c 
Warrenite-bitul.  paving;  80c  curb;  iic 
walk;  31c  gutter;  $1450  storm  drain; 
$2  hse.  sewers;  15c  asph.  remod. 

Warren  Constr.  Co.— $3260  grading; 
29.5  asph.  paving;  26c  concr.  paving; 
25. ?c  Warrenite-bitul.  paving;  90c  curb; 
23c  walk;  33c  gutter;  $1290  storm  dram 
$2   hse  sewers;   15c  asph.   remod. 

SAN  JOSE.  Santa  Clara  Co.,  Cal.-— 
W  A.  Dontanville,  Salinas,  at  $14,944. 
only  bidder,  awarded  cont.  by  super- 
visors to  imp.  Santa  Cruz  Ave.  in 
Town  of  Los  Gatos.  Suryeror's  esti- 
mate,  $13,700.      

VENICE,  Cal. — Until  10  A.  M.,  Aug. 
12  bids  will  be  rec.  by  city  trustees 
to'  imp.  Penmar  Ave.,  etc.,  involv. 
grading,  cem.  cone,  paving  (with  asph. 
expansion  joints),  curbs,  walks  and  al- 
terations to  manholes;  res.  of  inten. 
No.  1712.     T.  H.  Tanna,  City  Clerk. 

SANTA  BARBARA,  Cal.— E.  H.  Hunt, 
1725  San  Andres  St.,  Santa  Barbara, 
awarded  contr.  by  council  to  imp.  La- 
guna  St.,  bet.  Carrillo  and  Figueroa 
Sts  involv.  5-in.  cem.  cone,  pavement, 
inci'.  grading,  at  26c  sq.  ft.,  curb  at  75c 
lin.  ft.,  lateral  side  connecting  sewer 
at  $30  each,  storm  drain  complete.  $65. 

SA.N  jOSE,  Santa  Clara  Co.,  Cal. — 
John  Doyle,  660N-Tenth  St.,  San  Jose, 
at  $4632  submits  only  bid  to  supervis- 
ors to  imp.  Martin  Ave.  in  Supervisor 
Dist.  No.  4.  Survivor's  estimate  $4,937 
cone,   pavement;   $4,S56   asphaltic. 

John  Doyle  only  bidder  at  $2787  (hyd. 
cone),  to  imp.  Mariposa  Ave.  in  Super- 
visor Dist.  No.  4.  Surveyor's  estimate, 
$2965    cone;    $2787   asph.    cone. 

Bids  taken  under  advisement.  Robt. 
Chandler,    county    surveyor. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
No  bids  rec.  by  supervisors  to  imp. 
San  Tomas  Aquino  Road  in  Sup.  Dist. 
No.    4;   est.    cost,    $2700. 

No  bids  rec.  to  imp.  Fleming  Ave.  in 
Supervisor  Dist.  No.  3,  surveyor's  esti- 
mate,   $9800. 

Work  ordered  done  by  day  labor  un- 
der     supervision      of    Robt.      Chandler, 
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SALINAS,  Monterey  Co.,.  Gal.— Bids 
will  be  asked  at  once  by  M.  R.  Keel, 
city  clerk,  to  const,  sewer  extension  In 
Capitol  St.  and  Central  Ave.  Bids  will 
probably  be  opened  Aug.  18.  Howard 
Cozzens.  city  eng. 

LOS  ANGELES.  Cal.  —  C.  E.  Green. 
418  Western  Mutual  Life  Bldg.,  sub- 
mitted low  bid  to  Bd.  Pub.  Wks.  at 
$63,298  to  const,  storm  drain  in  Mesa 
St  bet  O'Farrell  and  Third  Sts.  Other 
bids  were:  Chas.  T.  Salata,  $67,450; 
Tom  Gogo  and  T.  P.  Rados,  $68,400;  D. 
A  Foley  &  Co..  $77,350;  M.  Slmunoyich. 
$78  473;  Heafey.  Moore  &  McNair.  $78,- 
622  65;  P.  S.  Tomich,  $79,000;  United 
Coiic  Pipe  Co.,  $79,057.46;  Griffith  Co., 
$84,000;  Will  F.  Peck,  $86,000;  S.  Zaru- 
bica  and  B.  P.  Radich,  $86,000;  Thoma* 
Haverty  Co.,  $87,350;  Adam  Dalmatin. 
$^8,000.  „     ^         ,., 

Tom  Gogo  and  L.  Rados  &  Co..  70,. 
Bernard  St.,  low  bidder  at  $13,039  tc 
const,  sewer  in  8th  Ave.,  bet.  94  ft  £ 
of  Slauson  Ave.  and  a  point  320  ft.  s. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
Frederickson  Bros.,  1st  Natl  Bank  Bldg 
Stockton,  at  $7548. 3ft  awarded  cont.  by 
council  to  canst,  storm  water  sewers 
in   Pacific  Manor  district. 

SAN  JOSE,  Santa  Clara  Co.  Cal.— 
Supervisors  reject  bids  to  haul  wa?te 
material  for  Mountain  View-Alviso 
road  and  work  ordered  by  day  labor. 
Bids  were:  Siefert  &  Jensen  $26;  E. 
C.  Merrill,  $1.25  yd.  Robt.  Chandler, 
County    Surveyor. 

SANTA  ANA,  Cal.— Until  11  A.  M., 
Aug.  12.  bids  will  be  rec.  by  super- 
visors to  imp.  4.7  mi.  highway  frorn 
north  end  of  Huntington  Beach  Blvd. 
west  to  Los  Alamitos  Blvd.,  involving 
4000  cu.  yds.  excav.;  24,190  lin.  ft.  shap- 
ing- 4350  cu.  yds.  gravel  unload  and 
haul  from  cars;  4350  cu.  yds.  gravel 
haul  from  county  pit  at  Oiive.  Cash 
job.  J.  L.  McBride,  county  road  com- 
missioner. 


County   Surveyor. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
County  Surveyor  J.  R.  Thornton,  mak- 
nig  surveys  to  pave  main  business 
street  in  town  of  Fellows. 


BAKERSFIELD.  Kern  Co..  Cal.— 
City  council  plans  early  paving  of  ,i4th 
St  bet.  M  and  Union  Ave.,  and  Union 
Ave.,  from  4th  St..  north  to  California, 
and  thence  along  California  Ave.  to 
Baker  St.  Pavement  will  probably  be 
SVa-in.  asph.  cone,  base  with  l^:-'"- 
Warrenite  surface.  County  will  pay 
portion  of  cost.  W.  D.  Clark,  city 
Engineer. 

LOS  ANGELES.  Cal.— Western  Con- 
struction Co.,  1211  Loew  State  Bldg., 
awarded  cont.  by  Bd.  Pub.  Wks  at  $32,- 
282  to  imp.  Beachwood  Dr..  bet.  Glen 
Oak  and  Winans  Dr.,  involv.  grading 
at  $2556  (lump  sum);  121.128  sq.  ft. 
cone,  paving  21.6c  sq.  ft.;  663  ft.  curb 
55c  ft;  18,807  sq.  ft.  cem.  walk  17c  sq. 
ft. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Following  bids  rec.  by  council  to  Imp. 
portions    of   North   El    Dorado   St.: 

J.  E  Johnston,  Stockton,  (a)  1929 
cu.  yds.  cut,  $.70;  (b)  40  cu.  yds.  fill, 
$.40;    (c)    624    lin.    ft.    cone,    curb,    $.90; 

(d)  1630  lin.  ft.  curb,  gutter,  $1;  (e) 
8309  sq.  ft.  walks,  $.20;  (f)  44.148  sq.  ft. 
6-in.  pave  of  4-in.  rock  base  with  2-in. 
asph.  cone,  surface,  $.19;  (g)  17.669  sq. 
ft.  5-in.  pave,  3-in.  rock,  2-in.  asph. 
cone,  surface,  $.17;  (h)  624  lin.  ft.  4-in 
drain  tile,  $.20;   (i)  18  ft.  8-in.  pipe,  $.90 

(j)    1  catchbasin,   $19. 

Clark  and  Henery  Const  (:o..  San 
Franciscov    (a)    $.70;    (b)    ?-40;    (c)    $.80; 

(d)    $1;    (e)    $.20;    (f)    $.185;    (g)    $.165; 

(h)    $.40;   (i)   $.90;   (j)   $19.      ^    „    „ 
Taken  under  advisement.   W.  B.  Ho- 

gan.  city  engineer. 

CHICO,  Buttr  Co.,  Cal.— Until  -Aug. 
14  5  p  m  ,  bids  will  be  rec.  by  Chas. 
h'  Camper,  secy.  Board  of  Education, 
to  fur.  (1)  chassis  for  school  bus,  ca- 
pacity of  45  pupils;  (2)  for  furnishing 
body  only;  (3)  furnish  complete  bus. 
Further  information  obtainable  from 
secretary. 

HBRMOSA  BEACH,  Cal.— Until  8  P. 
M  Aug  12th,  bids  will  be  rec.  by  cl'y 
trustees  to  imp.  Prospect  Ave.  bet.  .Pier 
Ave  and  city  limits  of  Redondo,  involV. 
30.000  sq.  yds.  6-in.  concrete  pavement; 
6890  lin.  ft.  Class  A  concr.  curb;  10.733 
ft.  Class  B  concr.  curb;  29,030  cu.  yds. 
cut.  Victor  H.  Staheli,  city  engr.-Bldi 
reed.   July   29  •  were   rejected.     ■     ■ 
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Effect  of  Quantity  of  Mixing  Water  on  the  Compressive  Strength  of  Concrete 

NOTE:  In  general  construction,  the  maximum  strength  can  rarely  be  obtained, 

but  it  is  possible  to  obtain  70  to  90  per  cent  oi  the  maximum  strength  without 

additional  expense  by  restricting  the  quantity  of  mixing  water. 


Observe  this  curve  closely.  It 
shows  impressively  the  eSect  of 
the  quantity  of  mixing  water  on 
the  strength  of  concrete. 

It  is  now  known  that  excess 
mixing  water,  not  only  weakens 
concrete,  but  that  it  is  actually 
wasteful  of  cement.  One  pint  of 
water  more  than  necessary  in  a  one- 
bag  batch  decreases  the  strength 
and  resistance  to  wear  as  much  as 
though  two  or  three  pounds  of 
cement  were  left  out. 

Here  is  a  fact, which  if  brought 
home  to  the  superintendent  and 
the  foreman,  can  be  of  great  prac- 
tical value  in  raising  quality  on 
the  job. 


Wouldn't  you  like  to  have,  right 
at  hand  for  quick  reference,  a  prac- 
tical manual  which  tells  how  the 
quantity  of  mixing  water  can  be 
closely  controlled,  so  as  to  give 
concrete  greater  strength  without 
using  any  more  cement? 

Then  write  today  for  our  free 
booklet,  "Concrete  Data  for  En- 
gineers and  Architects."  We  will 
be  glad  to  send  you  extra  copies 
for  superintendents  and  foremen. 

Take  full  advantage  of  the  serv- 
ice the  Portland  Cement  Asso- 
ciation has  to  o2er.  One  of  the 
District  Offices  of  the  Associa- 
tion is  always  near  you.  Get  ac- 
quainted with  it. 


PORTLAND  CEMENT  ASSOCIATION 

fA  National  Organization  to  Improve  and  Extend  the  Uses  of  Concrete 


Atlanta 

Birmingham 

Boston 

Charlotte,  N.  C. 

Chicago 

Dallai 


Denver 
Des  Moines 
Detroit 
IndianapoUs 
Jacksonville 
Kansas  City 


Los  Angeles 
Memphis 
Milwaukee 
MinneapoUs 
New  Orleans 


New  York 
Oklahoma  City 
Parkersburg 
Phaadelphia 
Pittsburgh 
Portland,  Oreg. 


Salt  Lake  City 
San  Francisco 
Seattle 
St.  Louis 
Vancouver,  B.C. 
Washington,  D.C 


Out  Booltlets  are  sent  free  only  in 
the  United  States,  Canada  and  Cuba 
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Contracts  Awarded  Li£ns>cep^ncesjtc. 


BUILDING  CONTRACTS 

SAN    FRANCISCO    COtNTY 

$l,00O  and  Over  Reported 

The    fvillowing    is    an    Index    for    th» 
ontractH  in  this  issue. 


No. 

Owner 

Contractor 

Amt. 

Johnson 

14000 

3316 

Gantner 

Collman 

26000 

3317 

Winger 

Carlson 

331S 

Anglo 

Hotchner 

3319 

Standard 

3320 

Levy 

Owner 

3321 

Xelson 

Owner 

3322 

Hohmgren 

3323 

Wolansky 

Carlson 

3324 

Ponzini 

Owner 

3325 

Ponzini 

Owner 

Bjorner 

Owner 

10000 

3327 

Eshia 
Mitchell 

Kincannon 
O'Neili 

2000 

3329 

Glennon 

Hantzshe 

5000 

3330 

Davis 

Owner 

5000 

3331 

Harms 

Pearson 

3332 

Garbini 

Delaney 

3333 

Neergard 

Petersen 

3334 

Kugeler 

McCarthy 

3335 

Skelly 

Meyer 

3336 

White 

Cox 

3337 

Arburua 

Monson 

3338 

Paulson 

Johnson 

3339 

Santini 

Owner 

3340 

Owner 

3341 

Brown 

Hallgren 

5000 

3342 

Vodden 

Owner 

3343 

Remedial 

Federal 

3344 

Diridoni 

Owner 

3345 

Brown 

Hallgren 

3346 

Crocker 

Owner 

6500 

3347 

Meyer 

Owner 

334r 

Marckley 

Coburn 

7690 

3349 

Irving 

Meyer 

3350 

Silverstein 

Saar 

6000 

3351 

Casey 

Purcell 

18000 

3352 

Crocker 

Owner 

6500 

3353 

Vetrano 

Owner 

3500 

3354 

Nelson 

Owner 

3000 

3355 

Woods 

Owner 

3000 

3356 

Casey 

Doughart 

3000 

3357 

Thomas 

Owner 

8000 

3358 

Gerlach 

Owner 

4000 

3359 

Firemen's 

MacDonald 

15000 

3360 

Henry 

Henry 

1500 

3361 

Warden 

Kemptorn 

3362 

Martens 

Meinberger 

14271 

3363 

Crocker 

Montgomery 

14750 

3364 

Simon 

McCarthy 

4770 

3365 

Giugni 

Flibotte 

2190 

3366 
3367 
3368 
3369 
3370 
3371 
3372 
3373 
3374 
3375 
3376 
3377 
3378 
337a 
3380 
3381 
3382 
3383 
3384 
3383 
3386 
3387 
3388 
33f9 
3390 
3391 
3392 
3393 
3394 
3395 
3396 
3397 


Wynne 

McGowern 

Haggans 

Morton 

Johnson 

Judnich 

Scanlan 

Bullo 

Garibaldi 

Damonte 

Dunnigan 

Reynolds 

Standard 

Fleishhacke 

Puccini 

Pacific 

Wohrden 

Johnson 

Kittle 

Crane 

Baker 

Martin 

Purcell 

McGeough 

Ogle 

O'Brien 

McGovern 

Pacific 

BuUwinkel 

Medico 

Bebo 

Torrelli 


Coburn 

Montgomery 

Owner 

Howard 

Owner 

Co-Operative 

Owner 

Owner 

De    Bendetti 

to-Operative 

Thomas 

Thomas 

Miller 

Taylor 

Meyer 

Ralston 

Horstmeyer 

Owner 

Vogt 

Owner 

Dabinett 

O'Neill 

Nilson 

Owner 

Swenson 

Owner 

Montgomery 

United 

Morris 

Sartorius 

Jones 

Mazzucchi 


1000 
9016 
3000 
3000 
4000 
3800 
3000 
4000 
4600 
6000 
4000 
4000 
6000 
51500 
10000 
40950 
5997 
8000 
18750 
15000 
5000 
4000 
2000 
5000 
7900 
12000 
9016 
49401 
12000 
32500 
11389 
17750 


ALTERATIONS 

(331S)  SW  ELLIS  &  MARKET.  Alter 
Bank. 

Owner  —  Anglo  California  Trust  Co.. 
Market  and  Sansorae,  San  Fran- 
cisco. 

Architect — None. 

Contractor — Hotchner  Bros.,  200  9th  St. 
San    Francisco.  J2900 


.■ALTERATIONS 

(3319)  -NW  NINTH  AND  BRANNAN. 
.AlteP  warehouse. 

Owner  —  Standard  Sanitary  Mfg.,  149 
Bluxome,  San  Francisco. 

Architect — Jno.  E.  Leonard,  381  Bush 
St..   San  Francisco. 

Contractor— Cahill  Bros.,  55  New  Mont- 
gomery,   San    Francisco.  J2000 


DWELLING 

(3320)      -N   ULLOA   57-6   B  28th  Ave.    1- 

story  frame  dwelling. 
Owner — Aaron  B.  Levy,  2559   29th  Ave.. 

San   Francisco. 
Architect — None.  $4000 


APARTMENTS 

(3315)  W  BUCHANAN  34-6  N  Her- 
man.  2-story   frame  apartments. 

Owner — R.  M.  Paulson,  3831  17t  hSt., 
San    Francisco. 

.\rchitect — O.  R.  Thayer,  110  Sutter  St., 
San   Francisco. 

Contractor — Joel  Johnson,  Builders  Ex- 
change,   S.    F.  $14,000 


DWELLINGS 

(3321)      W    THIRTY-SECOND    30    60    N 
Irving.    Two    1-story   frame   dwlgs. 
Owner — F.   Nelson    &    Sons. 
.Architect — None.  $3000   each 


DWELLING  „„ 

(3322)      NW    FLORENTINE    &    MORSE. 

1-story    frame    dwelling. 
Owner — Victor    Hohmgren. 
Architect — None.  $3000 


UNDERTAKING  PARLORS 

(3316)  SE  MARKET  AND  DUBOCE. 
2-storv    frame    undertaking    parlor. 

Owner — Gantner  Bros.,  424  Guerrero 
St.,    San    Francisco. 

Architect  —  Walter  C.  Falch,  Hearst 
Bldg.,    San    Francisco. 

Contractor — A.  D.  Collman  Co.,  ISO  Jes- 
sie   St.,    S.    F.  $26,000 


DWELLING  „„ 

(3323)      W    TWENTY-SEVENTH    AVE. 

312  N  Cabrillo.  1-story  frame  dwlg 
Owner — Louis    Wolansky. 

Architect — None.  

Contractor— P.  S.  Carlson.  1456  Willard 

San    Francisco.  $4000 


ALTERATIONS 

(3317)      S     W     COR.     FILLMORE    AND 

Sacramento.   Alter   store. 
Owner — Sam    Winger. 
Architect — C.  A.  Clausen,  Hearst  Bldg., 

San   Francisco. 
Contractor — P.  S.  Carlson,  1456  Willard 

San  Francisco.  $4000 


DWELLING 

(3324)     B    MOLTON    123    W    Buchanan. 

2-story   frame   dwelling. 
Owner — J.  Ponzini,   150  Magnolia,  S.  F. 
Architect — None.  $6000 


Bu- 


FLATS 

(3325)      N    GREENWICH      12d      : 
chanan.  2-story  frame  flats. 
Owner — J.   Ponzini,   150   Magnolia,   S.   F. 
Architect — None.  $6000 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


FIRE 

SURETY  BONDS 
CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 
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KLAT>S 

(3326)  SK  SIOVKNTII  AVK  &  JUDAH. 
Tn«-»t<>ry  uikI  ba.senient  frame  (6) 
nam. 

()«ner--\V.    BJoriu-r.      825      Munadnock 

UUlK.,    San    Francisco. 
Architect — ).      C.      HIndlk,      Monadnock 

Uldg..   Snn    Francisco.  »10,000 

FLATS 

(3327)  N  FRANCISCO  135  W  Van  Ness 
Ave.  Three-story  and  basement 
frame    (6)    flats. 

owner — John    Eshla.      517      Monadnock 

r.lde-.  San  Francisco. 
.Vrchltect— O'Brien        Bros.,     Inc.,       315 

MontKomery   St..   San    Francisco. 
Contractor — Kincannon    &    Walker,    275 

Russ   BIdg..   S.    F.  $25,000 


REPAIRS 

(3S28)      NO.   1453    SIXTH   AVE.      Repair 

Are    damape    to    residence. 
Owner — J.    F.    Mitchell.    Premises. 
.\rchitect — None. 
Contractor — Daniel    O'Neill,    273    Minna 

St.,    San    Francisco.  $2000 


RESIDENCE 

(3329)      SW    BUENA   VISTA   AVE    571.2 

SW  Park  Hill  Ave.     Two-story  and 

l)asement  frame  residence. 
Owner — Blanche  Glennon,  616  Guerrero 

St..   San    Francisco. 
Archite.l— Walter   Falch.   Hearst  Bldg., 

San  Francisco. 
Contractor  —  Max    Hant/.she,    445    a2nd 

Ave..  San  Francisco.  $5000 


.M.TKUATIONS 

(3330)      NO.      1111    I'l.VK.        Remodeling 

apartments. 
Owner  ~.I.  J.   Davis,   Lns  Angeles. 
Architect — R.   R.   Irvine,   736  (-'all  Bldg., 

San    Francisco.  $5000 


ALTERATIONS 

(3331)      1668    MISSION    STREET.    Shore 

and    underpin    building    with    brick 
Owner— Ous    W.    Harms,     1668    Mission 

St.,   San    Francisco. 
.\rchitect — None. 
Contractor — Pearson  and  .Tohnson,  2031 

Bryant  St.,  San  Francisco.         $1000 


ADDITION 

(3332)  3873  CALIFORNIA  STREET. 
2-room    addition    for    flats. 

Owner  —  Mrs.  P.  Garbini,  3873  Cali- 
fornia   St..    San    Francisco. 

Architect — None. 

Contractor — Chas.  S.  Delaney  2415  Bush 
St.,   S.  F.  $1400 


STORE  FRONT 

(3333)      NE   HAIGHT  AND   SCOTT  STS. 

New   store   front. 
Owner — Fred    Neergard,    20S    Scott    St., 

San   Francisco. 
Architect — None. 
Contractor  —   Petersen    &    Persson.    ISO 

Jessie   St.,  IS.   F.  $1000 


STORE  BLDG. 

(3336)  E  NINTH  AVE.  150  S  Irving. 
All  work  tor  1-slory  frame  store 
building. 

Owner— Mrs.    Minnie    'White,    1285    28th 

Ave.,  San   Francisco. 
Architect — None. 
Contractor— Cox    Bros.,    1309    9th    Ave., 

San   Francisco. 
Filed  Aug.   1,   1924.  Dated  — . 

Frame    up     $1250 

Brown    coated    1250 

Completed   and   accepted    1250 

Usual  35  days   1250 

TOTAL  COST,  $500 
Bond,  Forfeit,  None;  Limit,  90  days; 
Plans   and   specifications  filed. 

BUILDING 

(3337)  N  F'ELL  100  W  POLK  —  4S  x  N 
137-6.  All  work  except  plumbing, 
electric  wiring  and  heating  for  2- 
story  reinforced  concrete  bldg. 

Owner — Jos.  M.  Arburua  and  John  Mc- 

Inncs,    1190   Market   St.,   S.   F. 
Architect — Creston    H.    Jensen,    74    New 

Montgomery,    San    Francisco. 
Contractor — Monson  Bros.,  251  Kearny, 

ISan   Francisco. 
Filed  Aug.  1,  1924.  Dated  July  30,  1924. 

10th  each  month    75% 

Usual  35  day  s 25% 

TOTAL  COST,  $21,585 
Bond,  $11,000;  Sureties,  Chas.  Monson: 
S.  L.  Forsyth;  Forfeit,  $5;  Limit.  100 
■days;   Plans   and   specifications   filed. 

APT.    HOUSE 

(333S)  W  BUCHANAN  34-6  N  HER- 
man  N  30  x  W  90.  All  work  except 
plumbing,  heating,  painting,  elec- 
tric, wall  beds,  finish  hardware, 
light  fixtures  and  shades  for  2- 
story  and  basement  frame  apart- 
ment house. 
Owner — P    M.  Paulson  and  Mrs.  Jennie 

Paulson.  3S31  17th  St.,  S.  F. 
Architect — O.  R.  Thayer,  110  Sutter  St., 

San   Francisco. 
Contractor — Joel  Johnson  &  Son,  Build- 
ers  Exchange,   San   Francisco. 
Filed  Aug.  1,  1924.  Dated  July  30,  1924. 

Roof  on    $3554 

Brown     coated     3554 

Completed  and  accepted    3554 

Usual    35    days    3554 

TOTAL  COST.  $14,216 
Bond.  Sureties,  none;  Forfeit,  $10;  Lim- 
it, 90  days;  Plans  and  specifications 
filed. 


BUILDINGS 

(3334)      W      TWENTT-F'OURTH      AVE. 

225  S  Judah  S  50  x  W  120.  All  work 

for     1-story    and    basement    frame 

buildings. 

Owner — Henry    G.      and      Florence      A. 

Kugeler.    107    Milton,    S.    F. 
Architect— John  E.  McCarthy,  1479  12th 

Ave.,  San  Francisco. 
Contractor — John     E.     McCarthy,     1479 

121h  Ave.,  San  Francisco. 
Filed  Aug.  1,  1924.  Dated  July  31,  1924. 

On    signing    contract    $   40n 

Enclosed 2150 

Brown    coated     2150 

Completed   and  accepted 2150 

Usual   35  days   2150 

TOTAL  COST,  $9000 
Bond,  Forfeit,  none;  Limit,  90  days; 
Plans   and   specifications    filed. 


nWELLIXt, 

(3335)      E    THIRTY-SECOND   AVE.    250 
N    Geary    N    25    x    E    120.    All   work 
for   1-story  and     basement     frame 
dwelling. 
Owner— Skelly  Estate   Co. 
A  rchitect — None. 

Contractor — Meyer    Bros..    1    Montgom- 
ery   St.,    San    Francisco. 
Filed  Aug.l  1,  1924.  Dated  July  29,  1924. 

Roof   sheathing   on    $1132 

Brown     coated     1132 

Completed   and   accepted    1132 

Usual    35    days    1132 

TOTAL  CORT,  $4528 
Bond.  Forfeit,  none;  Limit,  90  days; 
Pliuis   and  specifications,   none. 


(3350)      E  GOETTINGEN  100  125  S  Fel- 

ton.   2   1-story  and  basement  frame 

dwellings. 
Owner    —    Louis    Silverstein,    2471    San 

Bruno  Ave.,  San  Francisco. 
Architect — None. 
Contractor— S.     Saari,     200    Felton     St.. 

San  Francisco.  $3000  each 


(3351)      N   17th   110-3  E  Guerrero.   2-sto 

and    basement   frame    (6)    apts. 
Owner  —   Thomas   &    Katherine    Casey, 

3376   24th  (St.,   San   Francisco. 
Architect — John   J.   Foley,  770   5th   Ave. 

San   Francisco. 
Contractor— J.    S.    Purcell,    850    Presidio 

Ave.,    S.    F.  $18,000 


DWELLING  ,»,^,>T^ 

(3352)'     NE     DRAKE     AND     WINDING 
Way.    2-story    and    basement    frame 
dwelling.  ^       r„r  ,-,       i 

Owner — Crocker  Estate  Co.,  525  Crock- 
er  B'.dg..   San   Francisco. 
Architect — None.  $6500 


Owner — James   Casey,   203   Randall   St.. 

San  Francisco. 
Architect — None. 
Contractor — A.  R.  Doughart.  180  Jessie 

St.,  San   Francisco.  $3000 


DWELLING  „„  ^      , 

(3353)      E    DIAMOND    222-6    S    20th     1- 

story  and  basement  frame  dwelling 
Owner — C.  A.  Vetrano,  2104  Folsom  St., 

San   Francisco. 
Architect — None.  $jsuu 

?3T5^)""nW  IRVING  AND  THIRTY- 
second  Ave.  1-story  and  basement 
frame    dwelling. 

Owner — F.  Nelson  &  Sons,  2  West  Por- 
tfl    Park,   San   Francisco. 

Architect — None.  $30UU 

DWELLING  „r  „  e. 

(3355)      E  CAPISTRANO  25  N  San  Juan 

1-story   and   basement  frame   dw-lg. 
Owner— Olson  Woods,  336  Granada  Ave 

San    Francisco. 
Arcl-Hect- Chas.  F'.  Strothoff,  2274  15th 

St.,  'Ean   Francisco.  ^ivuu 


FLATS 

(3357)      E    TWENTY-SIXTH    AVE.    250 

S   Geary.      2-story     and     basement 

frame   (2)   flats. 
Owner— J.   C.   Thomas,   1421   Balboa  St., 

,San    Francisco. 
Architect — None.  $8000 


DWELLING 

(335S)      NE     THOMAS     165     SE     Keith. 

1-story  and  basement  frame   dwlg. 
Owner — Amelia  L.  Gerlach  1227  Coombs 

St.,   Napa,  Cal. 
Architect — None.  $4000 


ADDITION 

(3357;      SW  CALIFORNIA  &  ISANSOME 

Sts.   One-story   addition   for   offices 

and  private  cafeteria  quarters. 
Owner — Firemen's     Fund,     Sansome     & 

California  Sts,,  S.  F. 
Architect — Lewis    P.    Hobart,    Crocker 

Bldg.,    San    Francisco. 
Contractor — MacDonald  and   Kahn,    130 

Montgomery  St.,  S.   F.  $15,000 


RESIDENCE 

(3360)      1667    NINTH    AVE.    Raise    and 

make   alterations    for   residence. 
Owner— F.  N.  and  Hilda  A.  Henry,  1667 

9th   Ave.,   San   F'rancisco. 
Architect — None. 
Contractor — F.  N.  Henry,  1667  9th  Ave., 

San  Francisco.  $1500 


DWELLING 

(3361)  SW  VIRGINIA  60  NW  Cole- 
ridge. 1-story  and  basement  frame 
dwelling. 

Owner — Josephine  M.  Wardell.  24  Vir- 
ginia  Ave.,   S.   F. 

Designer  and  Contractor — A.  H.  Kemp- 
lorne,    1660  48th  Ave.,   S.  F.        $2000 


FLATS 

(3362)       E    BARTLETT    130    N    26TH.    N 
32-6  E  117-6.     All  work  for  2-story 
and    garage    frame    flat    building. 
Owner  —  Otto    and    Johanna    Martens, 

3225    22nd    St.,   S.    F. 
Architect — None. 
Contractor — H.   S.  Meinberger,   653    lath 

Ave.,  S.  F. 
Filed  Aug.   4,    1924.   Dated  Aug.   1,   1924. 

Rough  frame   up    $3567.75 

1st    coat    plaster    on     3567.75 

Completed    and   accepted    ....    3567.75 

Usual    35    days    3567.75 

TOTAL  COST,  $14,271 
Bond,  F'lreties.  forfeit,  none.  Limit, 
110  days.  T'lo.ns  and  specifications  not 
filed. 


VENTILATING,    ETC. 

(3363)  COR.  GEARY  AND  POWELL. 
All  work  for  eight  ozone  ventilat- 
ing assemblies  including  wiring 
dehydrated  plants,  etc.,  for  hotel 
building. 

Owner  —  Crocker  Hotel  Co.,  Shreve 
Bldg.,    S.    F. 

Architect  —  Bliss  &  Faville,  Balboa 
Bldg.,    S.    F. 

Contractor — Montgomery  Bros.,  61  Fre- 
mont  St.,   S.  F. 

Filed  Aug.  4,   1924.  Dated  July  25,  1924. 

On    delivery    of    goods    40% 

When   installed    30% 

Usual   35  days    25% 

TOTAL   COST,    $14,750 

Bond,     sureties,     none.       Forfeit,     $10.00 

per    day.      Limit,    Dec.    1,    1924.      Plans 

and    specifications   filed. 


(3356)      W  WHITNEY  10-4^4  E  Randall 
1-story  and   basement  frame   dwlg. 


FRAME  BLDG. 

(2364)  E  THIRTY-SIXTH  AVE.  175  S 
Lincoln  Way  S  25  x  B  120.  All 
work  for  1-story  and  basement 
frame  bldg. 
Owner — Constant  G.  and  Velma  R.  Si- 
mon, 64  Hancock,  S.  F. 
Architect — C.    G.     Simon,     64    Hancock, 

San    Francisco. 
Contractor  —  John   B.   McCarthy,    1479 

12th  Ave,,  S.  F. 
Filed  Aug.  4,   1924.  Dated  July  31,  1924. 

Enclosed     $1192.50 

Brown    coated    1192.50 

Completed   and   accepted    ....    1192.50 

Usual    35    days    1192.50 

TOTAL  COST,  $4770 
Bond,  $2385.  Sureties,  Chas.  J.  McCar- 
thy and  P.  J.  Sullivan  Jr.  Forfeit, 
none.  Limit,  90  days  after  Aug.  1,  '24. 
Plans   and   specifications   filed. 


32 

LATHING,  ETC.  ^^      ^       , 

(3365)      W  FRANKLIN   125   N  Chestnut 

N    37-6    X    W    100.       All    work    for 

lathing  and  plastering  for  bldg. 

Owner — Celeste  Giugni,    736   Call   Bldg., 

San  Francisco.  „    „   ,, 

Architect — Richard    R.    Irvine,    736    Call 

Bldg.,    S.    F.  .,.-,. 

Contractor — Charles  Flibntte,   1415  Lin- 
coln, a  F. 
Filed  Aug.  4,   1924.  Dated  July  24,  1924. 

Brown    coated     $1095.00 

Completed    and    accepted    ....      547.50 

Usual    35    days    y„VnS 

TOTAL  COST,  $2190 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days  after  June  16,  1924.  Plans  and 
specifications    filed. 

DWELLINGS 

W    TWENTY-FOURTH    AVE.,    225    and 

250     S    Judah.       Two     1-story     and 

basement  frame   dwellings. 
Owner— Henry    G.    Kugeler,    107    Milton 

St.,    S.    F. 
Architect — None. 
Contractor  —  John    E.    McCarthy,    1479 

12th  Ave.,   S.  F.  $3000  each 

NOTE  —  Recorded  contract  reported 
Aug.    2,    1924,    No.   3334. 

FLATS 

(3339)  NE  GRANT  AVE  &  GREEN- 
wich.  Three-story  and  basement 
frame    (9)    flats.  ,.    . 

Owner — L.  N.  Santini  &  B.  Giampolini, 
619    Washington    St.,    S.    F. 

Architect — J.  A.  Porporato,  619  Wash- 
ington   St.,    S.    F. 


BUILDING    AND    ENGINEEKING    NEWS 


Saturday,  August  9,   1924 


$26,000 


DWELLINGS  ,    ,„„    „, 

(3340)      N    HOLLOWAY  75    and    100    W 

Faxon  Ave.  Two  one-story  and 
basement   frame   dwellings. 

Owner  ^-  Meyer  Bros.,  1  Montgomery 
St.,    San    Francisco. 

Architect — None.  $3000    each 


Owner — C.  A.  and  Minnie  Marckley,  180 

Jessie   St.,   San   Francisco. 
Plans  by  Contractor. 
Contractor — Chas.     Coburn,     180     Jessie 

St.,  San  Francisco. 
Filed   Aug.    2,   '24.      Dated   Aug.    1,    '24 

As    work    progresses 75% 

Usual  35  days 25  % 

TOTAL  COST,  $7690 
Bond,  $7845.  Sureties,  J.  A.  Stabegger 
and  Val  Meinberger.  Limit,  forfeit, 
none.      Plans   and   specifications   filed. 


DWELLING  „    , 

(3349)      E   FORTIETH   AVE   100   N   Bal- 
boa N  25xE  120.     All  work  for  one- 
story  and  basement  frame  dwelling 
Owner — Henry   I.   and   Martin   Irving. 
Architect — None. 

Contractor — Meyer    Bros.,    1    Montgom- 
ery  St.,   San   Francisco. 
Filed  Aug.   2,  '24.     Dated  July  31,  '24. 

Roof    sheathing    on *^}q? 

Brown    coated    119J 

Completed     1199 

Usual    35    days 1"9 

TOTAL  COST,  $4796 
Bond,  none.  Limit,  90  days.  Forfeit, 
plans  and  specifications,   none. 


ALTERATIONS 

(3366)  NO.  3484  EIGHTEENTH.  Re- 
place rustic;  tar  and  gravel  roof- 
ing, painting,   etc 

Owner — Mrs.  Wynne,  3484  18th  St.,  San- 
Francisco. 

Architect — None. 

Contractor,  Chas.  Coburn,  180  Jessie 
St.,  San  Francisco.  $1000 


(3341)  W  NINTH  AVE  100  N  Lawton 
Two-story  and  basement  frame  (2) 
flats. 

Owner — P.   Ward   Brown,    3582    17th   St., 

San   Francsico. 
Architect— None. 
Contractor  —  August       Hallgren,       311 

Hayes    St.,    San    Francisco.        $5000 

DWELLINGS  _^^     ^„^ 

(3342)  E  FORTY-SECOND  AVE  125 
and  150  N  Fulton.  Two  one-story 
and   basement    frame   dwellings. 

Owner — Walter    G.     Vodden,     1135     Ca- 

brillo   St.,   San   Francisco. 
Designer — Walter      G.      Vodden,      11S5 

Cabrillo  St.,  San  Francisco. 
Contractor — Walter     G.     Vodden,     1135 

Cabrillo  St.,  S.  F.  $3000  each 


(3343)  NO.  1235  VAN  NESS  AVE. 
Erect  double  faced  swinging  elec- 
tric  sign. 

Owner — .Remedial     Auto     Finance     Co., 

Premises. 
Architect — None. 
Contractor — Federal    Elec.    Co.,    91    New 

Montgomery    St.,    S.    F.  $1000 

ALTERATIONS 

(3344)  NO.  581  SOMERSET  AVE.  Re- 
model  interior  of  residence. 

Owner — M.  Diridoni,  511  Somerset  Ave., 

San  Francisco. 
Architect — None.  $1000 

FLATS 

(3345)  W  NINTH  AVE  100  N  Lawton. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — P.   Ward   Brown,    3582    17th   St., 

San    Francisco. 
Architect — None. 
Contractor  —  August       Hallgren,       311 

Hayes    St.,    S.    F.  $5000 


DWELLING 

(3346)      NE     DRAKE     AND     WINDING 

Way.         Two-story    and      basement 

frame   dwelling. 
Owner  —  Crocker       Estate       Co.,       525 

Crocker  Bldg.,   San   Francisco. 
Architect — None.  $6500 


DWELLING 

(3347)      E    THIRTY-SECOND    AVE    250 

N  Geary.      One-story  and  basement 

frame  dwelling. 
Owner — Meyer      Bros.,    1      Montgomery 

St.,    S.   F.    (for  J.   C.   Skelley). 
Architect — None.  $3000 


FLATS 

(3375)      W  VERMONT  50  S  Eighteenth. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — Benedetto  Damonte,   896  Rhode 

Island   St.,   San   Francisco. 
Architect — T.    A.     Sourich,    625    Market 

St.,   San   Francisco. 
Contractor — Co-Operative  Builders,   625 

Market    St.,    S.    F.  $6000 


BUILDING 

(3348)  E  TWENTY-SEVENTH  AVE 
57-6  S  Balboa  S  25xE  100.  All 
work  for  one-story  and  basement 
frame   building. 


RESIDENCE 

(3367)  E  GOUGH  50  N  Lombard.  Two- 
story  and  basement  frame  resi- 
dence. 

Owner — John  J.  McGowern,  1726  Hyde 
St.,   San   Francisco. 

Architect — Shea  &  Shea,  454  Mont- 
gomery St.,  San  Francisco. 

Contractor — E.  J.  Montgomery,  1320 
Broadway,   S.  F.  $9016 


DWELLING 

(3368)  E  THIRTY-EIGHTH  AVE  75  S 
Cabrillo.  One-story  and  basement 
frame  dwelling. 

Owner — Chas.     Haggans,    3685    Cabrillo 

St.,    San    Francisco. 
Architect — None.  $3000 

DWELLING 

(3369)  E  NINETEENTH  AVE  70  S 
Anza.  One-story  and  basement 
frame   dwellings. 

Owner — Robert    S.    Morton,    2972    Bush 

St.,    San   Francsico. 
Architect — None. 
Contractor — Joseph     Howard,     118     8th 

Ave.,   San  Francisco.  $3000 


STORES 

(3370)      S  MCALLISTER   136   W    Gough. 

One-story   brick    stores. 
Owner — Manfred    Johnson,     2230     Stan- 

yan    St.,    San   Francisco. 
Architect — None,  "plOOO 


DWELL.ING 

(3371)      E    VERMONT    50    N    Mariposa. 

One-story      and      basement      frame 

dwelling. 
Owner — Matt.    Judnich.      544      Vermont 

St.,    San   Francisco. 
Architect — T.    A.    Sourich,     625    Market 

St.,    San   Francisco. 
Contractor — Co-Operative   Builders,    625 

Market  St.,  S.  F.  $3100 


FLATS 

(3372)  N  GEARY  165  E  Lyon.  Two- 
story  and  basement  frame,  (2) 
flats. 

Owner  —  J.  Scanlan,  2468  Geary  St., 
San  Francisco. 

Architect — None.  $5900 


BOARDING    HOUSE 

(3373)  S  BAY  22.11  E  Mason.  Two- 
story  and  basement  frame  board- 
ing  house. 

Owner— A.  Bullo,   309  Bay  St.,  S.  F. 

Architect  —  P.  P.  DeMartini,  946 
Broadway,   S.   F.  $4000 


DWELLING 

(3374)      W      DELANO      207-8    S      Ocean 

Ave.         One-story      and       basement 

frame  dwelling. 
Owner — A.    Garibaldi,    352    Delano    Ave., 

San    Francisco. 
Architect — None. 
Contractor — A.     DeBendetti,     22     Cotter 

St.,   San   Francisco.  $4600 


DWELLING 

(3376)  N  JOOST  AVE.  100  W  Foer- 
ster.  1 -story  and  basement  frame 
dwelling. 

Owner — Mary  G.  Dunnigan,  282  Dia- 
mond St.,   S.  F. 

Architect — None. 

(  cjntractor — J.  C.  Thomas,  1421  Bal- 
boa   St.,    S.    F.  $4000 


DWELLING 

(3377)  N  JOOST  AVE.  125  W  Foer- 
ster.  1-story  and  basement  frame 
dwelling. 

Owner — Thos.  E.  Reynolds,  276  Dia- 
mond St.,   S.  F. 

Architect — None, 

Contractor — J.  C.  Thomas,  1421  Bal- 
boa   St.,    S.    F.  $4000 


DWELLINGS 

(3378)  E     TWENTY-EIGHTH     AVE. 

125  and  150  N  Judah.     Two   1-story 
and    basement    frame    dwlgs. 

owner — Standard  Building  Co.,  164  Ot- 
sego Ave.,  S.  F. 

Designer  and  supt.  of  construction — 
J.   W.   Miller,    3324    16th   St.,   S.   F. 

$3000   each 

RICCREATION    BLDG. 

13379)  S  SLOAT  BLVD.  W  Great 
Highway.  1-story  class  C  memo- 
rial recreation  bldg.  and  children's 
wading  pool. 

Owner — Herbert  and  Mortimer  Flei- 
shacker,    2418   Pacific  Ave.,   3.  F. 

Architect — Geo.  W.  Kelham,  Sharon 
Bldg.,    S.    F. 

Contractor — Taylor  &  Jackson,  290  Te- 
hama St.,  S.  F.  $51,500 

(3380)  N  FRANCISCO  230  E  Octavia. 
2-story  and  basement  frame  (2) 
fiats. 

Owner — A.  Puccini,  2317  Jones  St.,  San 
Francisco. 

Architect — J.  A.  Porporato,  619  Wash- 
ington   St.,    S.   F. 

Contractor — Meyer  Bros.,  First  Nat'l. 
Bank  Bldg.,  S.  F.  $10,000 

HOSPITAL 

N    FELL      100      W    Polk.         Two-story 

concrete   animal    hospital. 
Owner — Dr.   Arbuna   &    Dr.   Mclnnes. 
Architect — Cheston   Jensen. 
Contractor — Monson   Bros.,    251    Kearny 

St.,    San    Francisco.  $21,000 

FRAME   BLDG. 

(3382)         SE       TWENTY-THIRD       AND 
Bartlett,   30   x   66.     All  work  for  2- 
story   frame  bldg. 
Owner — Henry    A.    and    Otto    N.    Thom- 

Wohrden,   462   17th  Ave.,   S.   F. 
Architect — Wm.     Horstmeyer,     31     Ord 

St.,    S.    F. 
Contractor — Wm.     Horstmeyer     Co.,     31 

Ord  St.,  S.  F. 
Filed  Aug.   5,    1924.  Dated  Aug.   1,   1924. 

Stores    roughed    in     $1500 

Rough    plaster    on     1500 

Completed     1*27 

Usual    35    days    1480 

TOTAL  COST,  $5907 
Bond,  $3000.  Sureties,  H.  Gumbel  and 
C.  Horstmeyer.  Forfeit,  $10.00  per 
day.  Limit,  60  days.  Plans  and  spec- 
ifications  filed. 

STEEL,    IRON    WORK. 

(3381)  NINTH  AVE.  AND  GEARY. 
All  structural  steel  and  iron  work 
for    3-story    and    basement    bldg. 

Owner — The  Pacific  Telephone  &  Tele- 
graph  Co.,    333    Grant   Ave.,    S.    F. 

Architect — Bliss  &  Faville,  Balboa 
Bldg.,    S.    F. 

Contractor — Ralston  Iron  Works,  20th 
and    Indiana,    S.    F. 

Filed  Aug.  5,  1924.  Dated  Aug.  1,  1924. 
1.  95%  as  follows:  on  delivery  to 
cars  at  front  of  fabricator  of 
grillages,  bases,  1st  tier  col- 
umns and  1st  and  2nd  fioor 
beams  and  girders. 
2  On  complete  delivery  of  all 
work. 

.  .3B  days  after   5% 

TOTAL  COST,   $40,950 

Bond,     sureties,     forfeit,     none.     Limit, 

Oct.    6,    1024.      Plans    and    specifications 

filed. 


Saturday.   AuRUSt  9,    1?2I 

(3383)      N    BALBOA    82-6    K 

Ave.        T«o-»tory      and 

frame   (2)   (latH. 
Owner — Johnson  &  Anderson,  4  btelner 

St..   San   Frani-lsco.  .„„„„ 

Arohlt.ct— None.  »S000 
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Twentieth 
basement 


(3314)  "05  SANSOMK  ST.  Repair  Are 
damage  to  class  C  store  bldg. 

owner— Mrs.  Hinrletle  De  Witt  Kittle, 
Nevada  Bank  Bldg.,  S.  K. 

Arrhiteot  • —  Nathaniel  Blaldsell.  255 
California  St..  S.  F. 

i-ontraclor— Alfred  H.  Vogt,  185  Stev- 
enson  St.,   S.   F.  $18,7o0 


APARTMENTS  •  „      .    , 

(3385)      S    ULLOA    70    E    West    Portal. 

Two-story    and    basement    Class    C 

concrete  stores  and   (5)   apartments 
Owner — Myrl      R.    Crane,    74      Miramar 

Ave..    San    Francisco. 
Architect — N.  R.  Coulter,  46  Kearny  St., 

San   Francisco.  ?lo.000 


(3386)  INGLESIDE  SUBDIVISION  Lot 
1.  Blk.  20.  1-stury  and  basement 
frame   dwelling. 

Owner — Mr.  and  Mrs.  F.  Baker,  50 
Clayton   St.,   S.  F. 

Architect  and  Contractor  —  Harry  H. 
Dablnett,  12iy  Fulton  St.,  Palo 
Alto,    Calif.  $5000 


^SS^t")         N    CLARA     220     E    FOURTH. 

1-story      brick    and    tile      machine 

shop. 
Owner — John   J.   Martin.    269   Minna 

San    Francisco. 
Architect — F.    H.    Stewart. 
Contractor — Daniel    O'Neill.    273    W 

St.,   S.   F.  5 


St., 


Filed   Aug.   6,   1924.  Dated   Aug.   1.   1924. 
Monthly,      about       10th    of    each 

month      75% 

Usual    35    days    25% 

TOTAL  COST,  149.401 
Bond.  $25,000.  Sureties,  Globe  Indemn- 
ity Co.  Forfeit,  limit,  none.  Plans  & 
speclHcations   filed. 

FLATS 

(3394)      W    TWENTIETH    AVE.    125    N 
Fulton.      All    work    for   2-story   and 
basement  frame  bldf?.,  flats. 
Owner — C,  A.  BuUwinkel,  687  11th  Ave. 

San  Francisco. 
Architect — Alfred  T.  Morris,  San  Fran- 
cisco. 
Contractor — Alfred   T.  Morris,   687   11th 

Ave.,    S.    F. 
Filed  Auk.  6.   1924.   Dated   Aug.   4,   1924. 

Roof  on    $2250 

1st  coat   pla.ster  on    22.t0 

Standing  finish  in   place 2250 

Completed    and    accepted     2250 

Usual    35    days    3000 

TOTAL  COST,  ?12,000 
Bond,  sureties,  forfeit,  none.  Limit, 
100  days.     Plans  and  specifications  filed 

IRON    &    BRONZ 

(3395)  NE  POST  AND  MASON.  Or- 
namental  iron   and   bronze  for  bldg 

Owner — The  Medico  Dental  Bldg.  Corp. 
301  First  National  Bank  Bldg.,  San 
Francisco. 

Architect — Geo.  W.  Kelham  and  Wm. 
G.   Merchant,    Sharon   Bldg.,   S.   F. 

Contractor — Sartorius  Co.,  Inc.,  15th  & 
Utah  Sts.,  S.  F. 

Filed  Aug.  6,   1924.  Dated  May  26,   1924. 

10th    of    each    month     75% 

Usual  35  days   25% 

TOTAL  COST,  $32,500 

Bond.  $32,500,     Sureties.  Globelndemn;; 

ity  Co.     Forfeit,  limit,  none. 

specifications  not  filed. 


ALTERATIONS 

(3388)  375  DAY  ST.  Rearrange  par- 
titions; install  2  patent  flues;  ce- 
ment basement;   plaster  front  resi- 


dence. 
Owner — Mrs.    Purcell. 

Francisco. 
Architect — None. 
Contractor — N.   P 

St.,   S.  F.- 


365   Day   St.,   San 


ALTERATIONS  ^,^,^ 

(3389)      759    BUENA    VISTA    AVENUE. 

Remodel  residence  for  apartments. 
Owner — Miss  Rose  McGeough,  premises 
Architect — O.    L.    Baumbaugh,    853    Mo- 

nadnock   Bldg..   S.    F.  $5000 


ALTERATIONS 

(3390)       2774    UNION    STREET 

ations    and    additions 

ments.  .      ,  „^ 

Owner — W.-  O.  Ogle,  2949  Divisadero  St. 

San   Francisco. 
ArchiLect — iNone.  „,„    ,. 

Contractor — Peter    Swenson,    718    Mont 

gomery   St.,.  S.    F. 


Alter- 
for    apart- 


$7900 


FLATS    . 

(3391)      S  BAY   98-9   E  GOUGH.   2-story 

and   basement    frame    (2)    flats. 
Owner — T.  O'Brien,  886  Dolores  St.,  San 

Francisco. 
Architect   —    Fabre    &    Hildebrand,    110 

Sutter  St.,  S.  F.  $12,000 
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RESIDENCE  . 

(3392)  E  GOUGH  50  N  Lombard  N 
35  X  87-6.  All  work  for  2-story 
and  basement   frame   residence. 

Owner — John  J.  McGovern,  1726  Hyde 
St..    S.    F. 

Architect— Shea  &  Shea.  454  Montgom- 
ery St.,  S.  F. 

Contractor   —   E.    J.    Montgor 
Broadway.  S.  F. 

Filed  Aug.    6,    1924.   Dated   Aug.   5,   1924.. 

First    of    each    month     75% 

Usual   35  days    25  % 

TOTAL    COST,    $9016 

Bond,    $4597.      Sureties,    Karl   Hassell   & 

Chas.       Schlessinger.         Forfeit,       none. 

Limit,  Nov.  4,   1924.   Plans  and  specfica- 

tions   filed. 


STEEL  WINDOWS 

(3393)      E    MARKET   AND   BEALE,    NE 

137-6    X    SE     138-2.       All    work    for 

steel     windows     for     general     offlce 

building. 
Owner— Pacific   Ga.s  &   Electric   Co.,   445 

Sutter  St.,  S.  F. 
Architect — None.  '• 

Contractor — United   States   Metal    Prod- 
.  ucts   Co.,'  330    10th    St.,    S.   F. 


Plans  and 


(3396)  N  FULTON  '25  E  22ND  AVE. 
N  100  X  E  25.  All  work  for  2-story 
and    basement    frame    fiat    bldg. 

Owner — Sol  Bibo,   %   architect. 

Architect  —  Henry  Shermund,  1230 
Hearst    Bldg.,    S.    F. 

Contractor — Paul    K.    Jones,    180    Jessie 


St.,    S.    F. 


5,   19 


Filed   Aug.   6,    1924.   Dated  Aug. 

Roof  on    $2847 

Rough    plastered    2847 

Completed  and  accepted    2847 

Usual    35    days     2848 

TOTAL  COST.   $11,389 

Bond,  sureties,  none.     Forfeit.  $5.00  per 

day.      Limit.    90   days.      Plans   and   spec- 

ififications  filed. 


FRAME   BLDG.  ^ 

(3397)       E    GUERRERO    150    S    17TH,    B 

193-6   X  S  30.     All  work  for  3-story 

and    basement    frame    bldg. 

Owner— A.    B.    Torelli.    3538B    17th    St., 

San   Francisco. 
Architect — P.     Righetti,     12     Geary     St., 

San   Francisco. 
Contractor — F.   F.   Mazzucchi   and  G.   D. 
Volpatti.    1006   Hampshire   St..   S.   F. 
Filed   Aug.    6,   1924.  Dated  Aug.    5.    1924. 

2nd  floor  joists  set    *2^55 

Enclosed    3500 

Brown    coated    2000 

Completed    and    accepted     5250 

Usual    35    days    4500 

TOTAL  COST.   $17,750 
Bord.    $f900.      Sureties.    L.    Delfino    and 
David   I  nzzj.      Forfeit,   none.     Limit,    90 
days.      Plans   and    specificatio"S   filed. 
♦ 

COMPLETION  NOTICES 

SAJV      FUANCISCO      CODNTY 


Recorded  Accented 

July  17    1924— NE  LOWELL  31-6  NW 

Brunswick     NW     75xNE     78.   Meyer 

Bros    to    whom    it   may   concern.... 

Tulv   17.    1924 

Juiv'i'7."l9V4— NE  LOWELL  31-6  NW 

Brunswick    NW    75xNB    78.      A.    B. 

Harrison  to  Meyer  Bros.. July  17,    24 


July  30,  1924— W  LEE  AVE  200  S 
HoUoway  Ave  S  25xW  112-6  Lot  39 
Blk  2,  Lakevlew.  Meyer  Bros  to 
whom  It  may  concern .  .July  30,  1924 
July  30.  1924— SE  NATOMA  275  SW 
Third  SW  37xSE  80.     Gus  O  Balzer 

to  Daniel  O'Neill June  23,  1924 

July  30,  1924— S  WASHINGTON  123-9 
B  Jones  —  55xS  90.  Axel  A  John- 
son to  whom  it  may  concern 

July   30,    1924 

July  31,  1924— SE  FRANCISCO  AND 
Leavenworth  31-6x70.     A  Canepa  to 

Paratore   &   Kilburn July   1,   1924 

July  31,  1924— S  IVY  156-3  —  Bu- 
chan    25x53.        O    Pearson    to    C      W 

Johnson    and    H    Anderson 

July   31,    1924 

Juiv  31,  1924— SE  STEVENSON  275 
NW  Sixth  NE  137.5xSE  70.  Pacific 
Gas    &      Electric    Co    to      Forderer 

Cornice    Works July    26,    1924 

July  31,  1924— N  ULLOA  32-6,  65-10 
and  99-2  W  26th  Ave  W  33-4x100 
each.  Parkside  Realty  Co  of  S  F 
to  whom  it  may  concern  .  .July  30,  '24 
July  31,  1924 — COMG.  64  S  and  56  B 
of  int  S  Jefferson  nad  E  Mason  E 
ISOxS  50  m  or  1.  Pacific  Gas  & 
Electric  Co  to  George  Windeler  Co 

July   23,    1924 

July  31,  1924— W  GOUGH  112-6  S 
Filbert       25x100.       F      Giacomi       to 

Fracchia   &    Rosina July   30,    1924 

Julv  31.  1924-NW  TWENTY-SECOND 
and  Valencia  N  50xW  82-6.  The 
Hibernia  Saving  &  Loan  Society  to 

Malott  &  Peterson July  28.   1924 

July  31,  1924— S  O'FARRBLL  137-6 
B  Leavenworth  E  45-lOxS  137-6. 
J  Harold  Johnson  and  L  J  Neal  to 
whom  it  may  concern ..  .July  30.  1924 
Julv  31,  1924— W  SAN  CARLOS  AV 
JulV  28,  1924— LOTS  30  &  31  BLK  D 
135  N  19th  50x80.  Antone  Peter- 
sen   to    whom    it   may    concern 

July     31,    1924 

July  31,  1924— SW  FUNSTON  AVE 
&  Judah  32-6x100.  Nellie  O'Reilly 
to  whom  it  may  concern. July  31,  '24 
July  31,  1924—  W  DIVISADERO 
137-6  S  Geary.  F  V  Duncan  to 
whom  it  may  concern  ..  .July  28.  1924 
July  30.  1924— NO.  224  FOLSOM  ST. 
Southern  Pacific  Co  to  San  Fran- 
cisco Elevator.   Inc July  28,   1924 

July  25,  1924— N  JUDAH  82-6  W  17th 
Ave  W  75xN  110.     W  F  Altvater  to 

Meyer   Bros July    25,    1924 

Julv  30,  1924— S  EDDY,  No.  1319 
Eddy.     Daniel    W    Burns     to    Otto 

Carson    

July  31,  1924— E  GENESEE  25  S 
Joost  Ave  S  25xE  100.  Gust  Jelm 
to  whom  it  may  concern.  July  31,  1924 
Aug.  1.  1924— NO.  667  MCALLISTER 
bet.  Franklin  and  Gough.  Realty 
Buyers    &    Sellers    Inc    to    whom    it 

may   concern Aug.    1,    1924 

Aug.  1.  1924— NO.  906  MARKET  ST. 
Douglas  Bldg.     J  T  Hardeman  Hat 

Co  to  Ostlund  &  Johnson 

July   30,   1924 

Aug.  1.  1924— NE  GENEVA  AVE  30 
SB  Huron  SB  25xNE  90  Ptn  Blk  5 
West  End  Map  1.  Patrick  Horgan 
to  whom  it  may  concern .  .July  31.  '24 
Aug.  1.  1924— B  GOUGH  25  S  Fred- 
erick S  25xE  112-6.  Frank  A  and 
Ida   M   Lindblad    to    H    O   Lindeman 

July   28.    1924 

Aug.  1.  1924— NE  GENEVA  AVE  55 
SE  Heron  SE  25xNB  90  Ptn  Blk  5, 
West  End  Map  1.  Patrick  Horgan 
to  whom  it  may  concern.  .July  31,  '24 
Aug.  :.  1924— E  FAXON  AVE  75  N 
De  Montford  Ave  25x75.  Thomas  J 
Sullivan    to    whom    it    may    concern 

August    1,    1924 

Aug.  1,  1924 — N  NINTH  &  FOLSOM 
NW  90xNE  50.   O  Madsen  to  George 

C    Todhunter July    31,    1924 

Aug.  1,  1924— E  FORTY-FOURTH 
Ave  190  N  Cabrillo  N  35xE  120. 
Wilbert    C    Edwards      to    whom    it 

may   concern Aug.    1,    1924 

Aug.  1,  1924— NW  SIXTEENTH  AND 
Valencia.  The  Mission  Savings  Bk 
to  Thas  Carroll July  30,  1924 


PRIDDLE'S    TABLES,   called   "3700    Splay   Bases   and   Other   Oalcnla- 
tions."   for  QuantHy    Surveyors   and   Contractors. 

Loose    Leaves    in    Fabrikoid    Covers    $3.50    Net,    Postpaid.      Same    In 
Genuine  Leather   Covers   $5.50  Net.   Postpaid. 

Mail   Personal   Check  to  ARTHUR;  PRIDDLE,  Publisher,  693  Mission 
■   St..   San   Francisco.  Calif.,  U.   S.  A. 
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Saturday,  August  9,   1924 


1924- 


Aug.    1, 

107-6     K     4Sth 
Gustave   Moeller 


FULTON    82-6    and 

Ave     E     25xN     100. 

to    Meyer   Bros.  . . 

Aug.   1,   1924 

Aug.  1,  1924— E  THIRTY-SIXTH  AV 
175  S  Clement  E  120xS  25.  Jos  or 
J  C  Field  to   whom  it  may  concern 

July   30,    1924 

Aug.  1,  1924— W  VERMONT  50  N  19th 
50.\75.  Richard  A  Tobin  and  Elmer 
B  Stone  to  whom  it  may  concern.. 

July   20,    1924 

Aug.  i,  1924— E  FORTIETH  AVE  150 
S  Geary  S  25xE  120.  Bernard  Quinn 

to   Bernard  and  Arthur  Quinn 

Aug.    1,    1924 

Aug.  1,  1924 — W  GOUGH  112-6  S  Fil- 
bert S  25x100.  Mary  and  Fillippo 
Giacomi   to    Rosina   &   Fracchia.... 

Aug.    1,    1924 

Aug.  1,  1924— B  SAN  JOSE  AVE 
160-2  N  Ocean  Ave  N  26.89  E  108.42 

5  26.67  W  111.8P.  Alfonso  and 
Rosa   Burlando   to  A  A  Wesendunli 

6  Sons July  22,    1924 

Aug.      1,    1924— E    SAN      JOSE      AVE 

434-1V4  N  Ocean  Ave  N  26.72  E 
111.88  S  26.50  W  115.  Antonia 
Caredio  to  A  A  Wesendunlt  &  Sons 

July   22,    1924 

Aug.  2,  1924— NW  FULTON  AND 
Forty-seventh  Ave  W  f2-6xN  25. 
Gustave   Moeller   to    Meyer   Bros... 

Aug.   1,   1924 

Aug  2,  1924— NE  FULTON  &  FORTY- 
eighth  Ave  B  82-6xN  25.  Gustave 
Moeller  to  Meyer  Bros.  ..Aug.  1,  1924 
Aug.  2,  1924— W  FAXON  AVE  being 
Ptn  Lots  12  and  13  Blk  3106,  West- 
wood  Park  Hans  and  Esther  E 
Nelson   to  whom  it  may  concern... 

July   31,    1924 

Aug.  2,  1924 — W  FAXON  AVE  being 
Ptn  Lots  13  and  14  Blk  3106  West- 
wood  Park  Hans  and  Esther  E 
Nelson  to  whom  it  may  concern... 

July   31,    1924 

Aug.  2,  1924— NE  THIRTIETH  AND 
Church  55  on  30th  and  114  on 
Church.      A   W   Morton    to   whom    it 

may    concern July    31,    1924 

Aug.  2,  1924— W  FOLSOM  140  N  18th 
N  32  W  122-6  N  50  W  122-6  S  72- 
8%    E    122-6    S    7-3%       E    122-6.        J 

AUec    to    Buschke    &    Brown 

July    26,     1924 

Aug"2,  1924— W  THIRTY-EIGHTH 
Ave  177-3  N  Cabrillo  N  25-9xW  120. 
Dr    F   Arthur   Gawthorne    to   whom 

it    may    concern July    30,    1924 

Aug.  2,  1924— SW  BEACH  &  GRANT 
Ave  W  275xS  137-6.  Otis  Elevator 
Co  to  W  P  Fuller  &  Co.. July  14,  '24 
Aug.  2,  1924— LOT  11  BLK  10  St. 
Francis  Wood  Extn  No.  2.  West- 
gate    Park    Co    to    W    J    and    H    C 

Mangels    (as   Mangels   Bros) 

Aug.    1.    1924 

Aug     2,    1924 — NW      VALLEJO      AND 

Broderick    N    lOOxW    27-6.      Felton 

Taylor   to  W  W   Rednall.  .Aug.   2,  '24 

Aug.    2,    1924- N    FULTON       82-6       W 

47th    Ave    W    25xN    100.      Elmer    H 

Berryman     to    Meyer    Bros 

Aug.    1,    1924 

Aug.  2,  1924— LOT  2  BLK  23.  St. 
Francis  Wood  Extn  No.  1.  West- 
gate  Park  Co  to  M  C  Ingraham.  . .  . 

July    ,31,     1924 

Aug.  4,  1924 — LOT  25  x  82-6  ON  B 
43rd  Ave.,  75  S  Balboa.  Henrietta 
Nelson    to    whom    It    may    concern 

Aug.    4,    1924 

Aug.  4,  1924— LOTS  18,  29  AND  30 
Blk.  C,  Mission  Terrace.  Walter 
E.  Hansen  to  whom  it  may  con- 
cern        Aug.    1,    1924 

Aug.  4,  1924 — LOT  13  AND  PTN.  LOT 
14,  Blk.  21.  St.  Frances  Wood.  H. 
S.    L.    Porter    to    M.    C.    Ingraham.. 

July    31,    1924 

Aug.  4,  1924— W  FRANKLIN  33  S 
Filbert  30  x  100.  F.  Mosconi  to 
Fracchia  &  Rosiva  ....Aug.  4,  1924 
Aug.  4,  1924 — N  29TH  100  E  SAN- 
chez,  E  25  X  114.  John  Donovan 
to  Thomas  McCormick  .  .  Aug.  4,  1924 
Aug.  4,  1924— COMG.  64  S  AND  56  E 
of  SE  Jefferson  and  Mason,  E  150 
X   S    50.      Pacific   Gas   and    Electric 

Co.    to    Geo.    E.    Windier    Co 

July    31,    1924 

Aug.  4,  1924 — W  POLK  125  N  FELL 
N  30  X  W  100.  The  Lurle  Co.  to 
Vukicevich  and  Bagge.July  29,  1924 
Aug.  4,  1924— S  ANZA  35  W  24TH 
Ave  W  27-6  S  82-7  NE  39-10  N 
74-7  S  Anza  62-6  W  Anza  W  27-6 
S  90-8  NE   29-10   N  82-7.      Ed  Adair 

to    Thomas    Hammil Aug.    4,    1924 

Aug.  4,  1924— S  STEVENSON  275  W 
6th.  Weinstein  Co.  to  M.  E.  Greene 
July    26,    1924 


Aug.  4,  1824—101  ST.  MARYS  AVE. 
Mrs.  Margaret  Kelleher  to  whom  it 
may   concern July    25.    1924 

Aug.  4,  1924— E  HOWARD  195  S  25th 
S  25x115.  Dan  E  Ulrich  to  whom 
it  may   concern July   26,   1924 

Aug.  4,  1924 — W  NOB  195  S  17th  S 
25xW  125.  George  Pinto  to  John  A 
Pereira July  24,   1924 

Aug.  4,  1924— E  FAXON  AVE  50  N 
De  Montford  Ave  N  25xE  75.  Thos 
J  Sullivan  to  whom  it  may  concern 
August    4,    1924 

Aug.  5,  1924— N  CLEMENT  32-6  E 
Twenty-eighth    Ave    25x100.      John 

Salvisberg  to  Thos  Quisled 

Aug.    5,    1924 

Aug.  5,  1924— N  FULTON  32-6  E 
Thirty-eighth  Ave  25x100:  E  38th 
Ave  100  N  Fulton  25x120.  D  W 
Ross  to  whom  it  may  concern.... 
August    5,    1924 

Aug.  5,  1924— W  THIRTY-THIRD 
Ave  175  S  Taraval  S  50xW  120. 
Mary  B  Harris  and  Adaline  E 
Emery  to  Stempel  &  Co.. Aug.  4,  1924 

Aug.  5,  1924 — N  BROADWAY  137-6 
W  Octavia  W  68-9xN  137-6.  The 
Heights  to  A  Knowles.  .  July  26,   1924 

Aug.  5,  1924— N  BROADWAY  137-6  W 
Octavia  W  68-9xN  137-6.  The 
Heights  to  W  S  Wetenhall  Co... 
Aug.    4.    1924 

Aug.  5,  1924— SE  HAYES  AND  COLE 
50  on  Cole  by  106-3  on  Hayes.  P 
J  Phelan  to  whom  it  may  concern. 
Aug.  4,   1924 

Aug.  5,  1924 — W  TWENTY-NINTH 
Ave  75  S  Taraval  25x82-6.  George 
Smith  to  whom  it  may  concern.. 
August    4,    1924 


ug.  4,  1924— N  CHESTNUT  211.359 
W  Baker  W  30xN  100.  Portmans 
Planing    Mill    and    Tormey    Co    to 


LIENS  FILED 


SAN  FRANCISCO  COONTT 

Recorded  Amount 

Aug.  2,  1924— E  THIRD  AVE  135  S 
Irving  S  25xE  120.  Frank  C  Keefe 
vs  Chas  Stuhr  or  Charles  G  Stuhr 
and  John  Doe  Dorn  and  Mabel 
Dorn    Hirst    $338 

Aug.  2,  1924 — W  TWENTY-NINTH 
203  W  Church  W  25-5xN  114.  J  B 
Weldon  vs  G  Fazzio  and  A  Fazzio 
and  Geo   M  Merritt   Bldg  Co $400 

Aug.  1,  1924— B  TWENTY-SIXTH 
Ave  175  N  Ulloa  —  25xB  125.  F  G 
Norman  &  Sons  vs  John  W  Lepe- 
tich    $87.78 

July  31,  1924— N  TWENTY-NINTH 
203  W  Church  W  25-5xN  114.  S 
Mariana  &  Sons  vs  A  Fazzio  or 
Angelo  D  Faggio,  G  Fazzio  or  Gio- 
vanni Faggio  and  Gearge  M  Mer- 
ritt   Bldg    Co.     Inc $95.55 

July  31,  1924— SE  PAGE  AND  OC- 
tavia  B  27-6xS  60.  Frank  B  Carter 
vs  H  A  and  Clara  A  Berch  and  Mc- 
Cauley  &  Weber $9f8 

July  31,  1924— E  TWENTY-SIXTH 
Ave  175  N  Ulloa  N  25xE  120.  Port- 
man's  Planing  Mill  vs  J  N  and 
Rose  Lepetich  and  City  Title  Ins 
Co $613.91 

July  31,  1924— SB  PAGE  &  OCTAVIA 
B  27-6xS  60.  Vincent  Buckley  vs 
H  A  and  Clara  A  Berch $550 

July  30,  1924— E  TWENTY-SIXTH 
Ave  175  N  Ulloa  N  25xE  120.  F 
De.nucci    vs   John    N    Lepetich.  ...  $189 

Aug.  4.  1924— NW  MARSILY  AND 
int.  SW  Lot  1,  Blk.  2,  De  Boom 
Tract,  NW  to  Lot  3,  Blk.  2.  NE 
30th  A  R  A  to  Marsely  SW  30-55. 
N.  W.  Blanert  vs.  Enrico  and  Ca- 
terina    Inagelli    $140 

Aug.  4,  1924 — E  TWENTY-SIXTH  AV 
175  N  Ulloa  N  25xE  120.  M  G 
Perry  vs  John  N  and  Rose  Lepetich 
$212.56 

Aug.  4,  1924— B  TWENTY-SIXTH 
Ave  175  N  Ulloa  N  25xE  120.  Acme 
Lumber  Co  vs  J  N  and  Rose 
Lepetich     $125.71 


RELEASE  OP  LIENS 


SAN  FRANCISCO   COUNTV 


Recorded  Amount 

Aug.  6,  1924— W  BRODERICK  127-6 
N  Green  N  30xW  112-6.  I  R  Kis- 
sel to  Wm  H  B  Fowler 

Aug.  6,  1924— S  POST  205-3  W  Mason 
W  68-9xS  137-6.  Western  Iron 
Works    to    Browne    Inv.    Co 

Aug.  4  ,1924— W  EDNA  25  N  Staples 
N  75  X  W  100.  John  Stura  to  W. 
P.    Goss     $240 


Aug.  2,  1824 — W  THIRD  AVE  110  S 
Hugo  S  25xN  100.  Spring  Valley 
Lumber  Y'ard  to  Geo  M  Merritt 
Building   Co,    Ine 

July  31,  1924— W  SIXTEENTH  AVE 
271-1  S  C*lifornia  S  2BxW  ll». 
Russell  Hinton  to  Anita  Besozzi..|75 


BUILDING  CONTEACTS 


ALAMEDA    C0UNTT 


«l,00O  and  Over  Reported 

Index    for 


No. 

Owner 

Contractor 

Ami. 

3968 

(legg 

Clark 

1000 

3969 

Warford 

Ingram 

2500 

3970 

Davidson 

Rowland 

9500 

3971 

Baldassari 

Helms 

5000 

3972 

Price 

Owner 

4000 

3973 

Holleday 

Owner 

3250 

3974 

Mielenz 

California 

30000 

3975 

Hemenway 

Owner 

15000 

3976 

Gadsden 

Paige 

5000 

3977 

Constable 

Owner 

4250 

397S 

Bunker 

Bunker 

2500 

3979 

Hinman 

Campbell 

4500 

3980 

Skemite 

Martin 

4850 

3981 

Arceo 

Owner 

1450 

3982 

Norris 

Noris 

3000 

3983 

Morrow 

Owner 

1500 

3984 

Lyon 

Owner 

1000 

3985 

Wininger 

Dildine 

7000 

3986 

Blair 

Blair 

3000 

3987 

Mattern 

Sorensen 

20010 

3988 

McLeod 

Westlund 

14225 

3989 

Sperry 

Cederbsrg 

68107 

3990 

Gillespie 

Carr 

3000 

3991 

Romie 

Wilson 

8000 

3992 

Echols 

Potter 

4600 

3993 

Hanvey 

Ahnfeld 

9200 

3994 

Pacific 

Monson 

280000 

3995 

Lehman 

Owner 

4(00 

3996 

Woodburn 

Owner 

8000 

3997 

Peterson 

Goranson 

585« 

3998 

Allen 

Builders 

10080 

3999 

Campbell 

California 

3«000 

4  000 

Kalman 

Ortzow 

7340 

4001 

Lewellen 

Owner 

2500 

4002 

Threckmerter 

Owner 

4000 

4003 

Peppin 

Owner 

6500 

4004 

Goulart 

Jacobson 

2000 

4005 

Wood 

Peters 

6800 

4006 

Stone 

Owner 

10970 

4007 

Wescott 

Owner 

3200 

400r 

Gary 

Allen 

2500 

4009 

Lidre 

Cisero 

4000 

4010 

Montana 

Stewart 

«000 

4011 

Kelty 

Owner 

3875 

4012 

Fontes 

Gass 

7000 

4013 

Hufschmidt 

Owner 

9900 

4014 

Hufschmidt 

Owner 

9900 

4015 

Mathews 

Mailanen 

7685 

4016 

Gray 

Long 

9200 

4017 

Pollard 

Owner 

401S 

Turner 

Lindsay 

3500 

4019 

Herlihy 

Owner 

3500 

4020 

Argall 

Geary 

4930 

4021 

North 

Littlefleld 

4022 

McCord 

OwHer 

3000 

4023 

Hebel 

Owner 

6000 

4024 

Janes 

Hebel 

2000 

4025 

Minami 

Owner 

lOOO 

4026 

Sprar 

Taylor 

2500 

4027 

Hudson 

Owner 

4028 

Rosenheim 

Owner 

3000 

4029 

McReynolds 

Lee 

9000 

4030 

Anderson 

ehialds 

201)0 

4031 

Saul 

,  Leber 

4950 

4032 

Crosby 

Owner 

3000 

4033 

Miller 

Dunton 

5800 

4034 

Wagenet 

Hlldebrand 

19100 

4035 

Weber 

Hansson 

15300 

4036 

Pennell 

Tranmal 

13000 

4037 

Mattern 

Sorensen 

10069 

4038 

Williahs 

Brookes 

4500 

4039 

Hayes 

Owner 

1200 

4040 

Deland 

Owner 

3000 

4041 

Meyer 

Dahl 

3150 

4042 

Sullivan 

Owner 

4000 

4043 

Hagenah 

Tupper 

4044 

Murphy 

Meyer 

4045 

Owner 

2959 

4046 

MeLeod 

westiund 

12726 

4047 

Miller 

Dunton 

4048 

Silva 

Owner 

1250 

4049 

Brown 

Owner 

6000 

4050 

Vallino 

McCord 

3500 

4051 

Reite 

Owner 

4000 

4052 

Marengo 

4500 

4053 

Perry 

3500 

4054 

Pedersen 

Bauer 

2760 

4055 

Smith 

Owner 

2500 

4056 

Harding 

Bold 

4500 

4057 

Beer 

Henderson 

4058 

Norgrove 

Owner 

5000 

4059 

Owner 

4060 

Ayers 

Owner 

1000 

lurday.   Ausust   '.',    I'JLM 
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i  .,,1 

Thomas 

Allen 

2500 

\"i;2 

\VIIllfoid 

Owner 

3850 

t"i'.:i 

l>c    YounK 

Owner 

4400 

1064 

TownsenU 

Tripp 

2500 

Donahoo 

White 

1895 

;  ii;6 

Davis 

McCabe 

2250 

,  ib7 

I'reinton 

Vogt 

1000 

.    r,  H 

Noble 

Owner 

3000 

."b'J 

Hennlng 

Owner 

3125 

1m70 

Thurman 

Owner 

3500 

4(171 

(Jray 

Smith 

4000 

1"72 

BardwoU 

Owner 

4000 

l"73 

Sims 

Owner 

6000 

:"74 

lluddloston 

Dingin 

3500 

Uelway 

Owner 

2000 

i    76 

Hoepner 

Marshall 

4000 

.  ,1  77 

Swift 

Kat 

17000 

"78 

F'ltzeerald 

Stewart 

15000 

."79 

Nelson 

Owner 

6850 

.iiSO 

Sorensen 

Anderson 

2650 

IMSl 

Moiitgoraery 

Wells 

450000 

IIIS2 

Nollcr 

Anderson 

6750 

1083 

Brasch 

Owner 

10000 

10S4 

Owen 

Owen 

3650 

lOSj 

Lister 

Giaeber 

3000 

|i'S6 

King's 

Farquharson 

16376 

1HS7 

rowell 

Mclntler 

15000 

l"S8 

Sampson 

Sampson 

4000 

4u8a 

Stroud 

Pearson 

10942 

4(iU0 

Llndborg 

Owner 

1600 

4(I'J1 

Bryan 

Owner 

2000 

^»^^■i 

Mathews 

Owner 

16000 

4U'I3 

Purlong 

Owner 

6500 

4'i»4 

Davison 

Western 

2365 

l.i;i5 

Grosso 

Valente 

5000 

l(i'.i6 

McCreight 

Rogers 

2900 

4o;i7 

Foreman 

Brumtield 

1500 

41198 

Orton 

Owner 

5500 

4  0;:') 

Mii.nis 

Owner 

3000 

1100 

K..nton 

Burton 

3000 

1101 

St.   Mary 

Owner 

31)50 

4  102 

Brandman 

Oakley 

4850 

,103 

Human 

Brennan 

84,500 

4104 

Kalman 

Ortzow 

7340 

ALTERATIONS 

13968)  NO.  1936  EL  DORADO  AVE., 
Berkeley.     Alterations. 

Owner — E.  B.  Clegg,  1942  El  Dorado 
Ave,,    Berkeley. 

Architect — None. 

Contractor — W.  H.  Clark,  1946  El  Do- 
rado  Ave.,   Berkeley.  $1000 


DWELLING 

(3969)  NO.  1256  OILMAN  ST.,  Ber- 
keley.    Dwelling. 

Owner — Rita  Wartord,  2261  Shattuck 
Ave.,   Berkeley. 

Designer — Fred    F.    Ingram. 

Contractor — Fred  P.  Ingram,  1956  Uni- 
versity Ave.,  Berkeley.  $2500 


DWELLING 

(3970)  NO.  1404  LE  ROY  AVE.,  Ber- 
keley.     Dwelling. 

Owner — F.  P.  Davidson. 

Designer — Lilian  Brisgman,  1715  La 
Loma   Ave.,    Berkeley. 

Contractor — Rowland  &  Rowland,  1800 
Blake    St.,    Berkeley.  $9500 


RESIDENCE 

(39.71)      NO.   3132  GROVE   ST.,  Berkeley 

Residence  and   flat. 
Owner — A.    Baldassari,    3231    Grove    St., 

Berkeley. 
Designer — W.    C.      Helms,    341    Alcatraz 

Ave.,    Oakland. 
Contractor — W.   C.   Helms,    341  Alcatraz 

Ave.,    Oakland.  $5000 


DWELLING 

(3972)      NO.    551    SANTA   CLARA   AVE., 

Berkeley.      Dwelling. 
Owner — R.    D.    Price,    716    Contra    Costa 

Ave.,    Berkeley. 
Architect — None.  $4000 


ST., 


DWELLING 

(3973)      NO.       1535       DELAWARE 

Berkeley.      Dwelling. 
Owner — C.     H.     HoUiday,     1213     Hearst 

Ave.,   Berkeley. 
Architect — None.  $3250 


DWELLING 

(3976)  5826  PRESSLEY  WAY,  Oak- 
land. 1-story  6-room  dwelling. 

Owner — Chas.  Gadsden,  2319  Acton  St.. 
Berkeley. 

Architect — None. 

Contractor — Harold  L.  Paige,  5844  Col- 
lege Ave.,  Oakland.  $5000 


DWELLINGS 

(3974)  NO.  2323-29  PARKER  ST.,  Ber- 
keley.     Two    dwellings. 

Owner — C.  F.  Mielenz,  1636  Franklin 
St.,  Oakland. 

Designer — California  Builders,  1636 
Franklin    St.,   Oakland. 

Contractor  —  California  Builders,  1636 
Franklin  St.,  Oakland.       $15,000  ea 


APARTMENTS 

(3975     S   SIXTY-THIRD    ST.    bet.   Dana 

and  Canning  Sts.,   Oakland.   2-story 

16-room  apartments. 
Owner— E.  H.  Hemenway,   390   63rd  St., 

Oakland. 
Architect — None.  $15,000 


DWELLING 

(3977)  27S6  BELLAIRE  COURT,  Oak- 
land. 1-story  5-room  dwelling  and 
garage. 

Owner — W.  C.  Constable,  3306  School 
St.,   Oakland. 

Architect — None.  $4250 


ALTER   &    -ADDITION 

(3978)      329     FORTY-NINTH     STREET. 

Oakland.    Alter    and    addition. 
Owner — W.   D.   Bunker,   329   49th  Street, 

Oakland. 
Architect   —   Hutchinson   &  Mills,    1214 

Webster   St.,   Oakland. 
Contractor — Bunker    &     Douglas,     1001 

American    Bank    Bldg.,    Oakland. 

$2500 


DWELLING 

(3979)      5936      CHABOLYN      TERRACE, 

Oakland.    1-story    5-room    dwelling. 
Owner — L.  A.   Hinman,   Oakland. 
Architect — None. 
Contractor — D.    Campbell,    2421    Oregon 

St.,   Berkeley.  $4500 


(3980  W  SPRUCE  ST.  150  N  Prospect 
Ave.,  Oakland.  1-story  6-room  dwlg 

Owner — Lucy   Skemito,   San   Pedro,   Cal. 

Architect — None. 

Contractor — Martin  &  Martin  2008  East 
25th    St.,    Oakland.  $4850 


DWELLING 

(3981)  E  SIXTY-FOURTH  AVE.  600  E 
E-14th  St.,  Oakland.  1-story  3-room 
dwelling. 

Owner — B.  Arceo,  1146  69th  Ave.,  Oak- 
land. 

Architect — None.  $1450 


DWELLING 

(3982)  N  ARIZONA  ST.  300  E  Laurel 
Ave.,  Oakland,  1-story  5-room  dwlg 

Owner — Justus  Norris,  2326  Webster  St 
Oakland. 

Architect — None. 

Contractor — R.  E.  Norris,  3466  Wood- 
ruff  Ave.,    Oakland.  $3000 

ALTER   &  ADDITION 

(3983)  1644  FOURTH  AVENUE,  Oak- 
land.  Alter  and  addition. 

Owner — Jos.  Morrow  836  4th  Ave,  Oak- 
land. 
Architect— None.  $1500 


CLEANING   WORKS 

(3984)  NE  COR.  PERALTA  AVE  AND 
Davis  St.,  Oakland.  1-story  tile 
cleaning  works. 

Owner — I.   W.   Lyon,   3312   Davis  Street, 

Oakland. 
Architect— None    .  $1000 

DWELLING 

(3985)  S  WARWICK  AVE.  300  E 
Perkins  St.,  Oakland.  2-story  6-rm. 
dwelling. 

Owner — C.   W.   Wininger,   712  Wesley 

Ave.,   Oakland. 
Architect — ^None. 

Contractor— Dildine  &  Knight,  378  63rd 
St.,    Oakland.  $7000 


DWELLING 

(3986)      W    FOURTEENTH    AVE.    120 

S    E-20th    St.,    Oakland.    1-story    5- 

room    dwelling. 
Owner — E.  J.   Blair,   1329  East   20th  St., 

Oakland. 
Architect — None. 
Contractor — E.  W.  Blair,  1329  East  20th 

St.,  Oakland.  $3000 


CLASS   C   BLDG. 

(3987)  W  SIDE  OP  SAN  PABLO  AVE. 
125  S  of  University  Ave.,  thence  W 
132.81  ft.  S  50  E  132.82  N  50  to  pt. 
of  beginning.  General  construc- 
tion 1-story  and  mezzanine  class  C 
building,  reinforced  concrete  and 
brick  bank  and  store  building. 
Owner — G.   A.  Mattern,   100  Tunnel  Rd., 

Berkeley. 
Architect — Louis    M.    LTpton,    454    Mont- 
gomery St.,   S.   P. 
Contractor    —    Walter     Sorensen,     3221 

Ellis    St.,    Berkeley. 
Filed  July  31,  1924.  Dated  July  30,  1924 

When    roof   frame    is   up $5000 

When    plastered    3500 

When    completed    6507 

Usual    35    days    5003 

TOTAL    COST,    $20,010. 


Bond,  sureties,  forfeit,  none.  Limit,  60 
working  days  from  Aug.  1,  1924.  Plans 
and   speciflcations    filed. 


APARTMENTS 

(3988)  S  FORTIETH  STREET,  250  W 
of  Telegraph  Ave.,  Oakland.  Gen- 
eral construction  of  three  3-room 
and  one  4-room  apt.  bldg.  and  ga- 
rage. 
Owner — John  A.  McLeod. 
Architect — Frank   Barry,    1074    Harvard 

Kd.,    Oakland. 
Contractor    —    Fred    J.    Westlund,    795 

Highland,   Oakland. 
Filed  July  30,  1924.  Dated  July  24,   1924 

\\  hen    frame    is    up    $3556 

When    rough   plastered    3556 

When    completed    3556 

Usual    35    days     3557 

TOTAL  COST,  $14,225 
Bond,  sureties,  forfeit,  one.  Limit,  100 
working  days  from  date  or  recording. 
Plans  and  specifications  cured. 


DWELLING 

1 391-9)  W  SIDE  OF  HAWTHORNE 
Terrace  near  Vine  St.,  Berkeley. 
General  construction  2-story  and 
basement  frame  dwelling  and  ga- 
rage. 

Owner  —  J.  C.  Sperry,  2425  Hearst, 
Berkeley, 

Architect  —  Henry  H.  Gutterson  and 
Mrs.  M.  S.  Marsh,  526  Powell 
St.,    S.    P. 

Contractor — A.  Cederborg,  1445  Excel- 
sior Blvd.,  Oakland. 

Piled  July  30,  1924.  Dated  July  26,   1924 
1st   and    10th   of   each    month,    of 
labor    and     materials     incorpo- 
rated       75% 

Usual    35    days     Balance 

TOTAL    COST,    $68,107 

Bond,  sureties,  none.     Forfeit,  $3.00  per 

day.       Limit,     150     working    days    from 

date.      Plans    and    specifications    tiled. 


(3990)  2516  McGEE  AVE.,  Berkeley. 
Dwelling. 

Owner — Mrs.  A.  I.  Gillespie,  1609  Par- 
ker St.,  Berkeley. 

Designer — F.  H.  Carr,  2341  35th  Ave., 
Oakland. 

Contractor— F.  H.  Carr,  2341  35th  Ave. 
Oakland.  •  $3000 


DWELLING 

(3991)  225  ALVARADO  RD.,  Berkeley 
Dwelling. 

Owner — P.  E.  Romie,  2565  Dwight  Way 
Berkeley. 

Architect  —  Hutchinson  &  Mills,  1214 
Webster  St.,   Oakland. 

Contractor — Leslie  Wilson,  3051  Ben- 
venue  Ave.,  Berkeley.  $8000 

DWELLING 

(3992)  1617  SAN  LORENZO  AVENUE, 
Berkeley.   Dwelling. 

Owner  —  Robert  E.  Echols,  3900  Lin- 
wood   St.,    Oakland. 

Designer  &  Contractor — -A.  W.  Potter. 
Agua  Vista  St.,  Oakland.  $4600 


(3993)      2609    WEBSTER    ST.,   Berkeley. 

Dwelling. 
Owner — M.    Hanvey    , Berkeley. 
Architect — None. 
Contractor — K.     Ahnfeld,     1969     Marin 

Ave.,   Berkeley.  $9200 


TELEPHONE   EXCHANGE 

(3994)  2116  BANCROFT  WAY,  Berke- 
ley. Telephone  Exchange. 

Owner — Pacific  Tel.  &  Tel.  Co.,  2277 
Shattuck  Ave.,   Berkeley. 

Architect — E.  V.  Cobby,  Sheldon  Bldg., 
San  Francisco. 

Contractor — Monson  Bros.,  251  Kearny 
St.,  S.  P.  $280,000 


RESIDENCE 

(3995)  252  WILDWOOD,  Piedmont.  1- 
story  6-room  dwelling  and  garage. 

Owner — J.  Lehman,  959  Apgar,  Oak- 
land. 

Architect — None.  $4600 


DWELLING 

(3996)  26  HIGHLAND  AVE.,  Pied- 
mont. 1-story  7-room  dwelling  and 
garage. 

Owner — P.  E.  Woodburn,  624  Prospect 
Oakland. 

Architect — None.  $8000 


DWELLING 

(3997)      170   LAKE   AVE.    1-sto.    5-room 

dwelling  and   garage. 
Owner — E.   Peterson. 
Architect — None. 
Contractor — H,   Goranson,   3476   Laguna 

Oakland.  $5850 


150     W 
2-story 


36 

DWELLING  „      .,,„ 

(3998)       N     ASHMONT     AVE., 

Mandana     Blvd.,     Oakland, 

V-room  dwelling.  ,     „    ,  ,       j 

Owner— M.     M.     Allen,     Hotel    Oakland, 

ArcMtect-l.     E.     Pemmel,       966    War- 
field   Ave.,   Oakland. 
Pontractor  —  Builders     &     Contractors 
^°    Supp°y  CO.,   1403    5th   St.,   Oakland.^ 


BUILDING    AND    ENGINEERING    NEWS 

1413     Haskel 


Owner — Frank    Montana 

St.,  Oakland. 
Architect — None. 
Contractor — S.  L.  Stewart, 

Oaklnad. 


riklin 


APARTMENTS 

(3999)        E     YORKE     ST.,     350,       4 

Mandana    Blvd.,    Oakland.       T^ 

story    16    room  apartments. 
Owner — B.    L.    Campbell,    1636    Fra 

St.,  Oakland. 
Architect — None. 
Contractor  —  California    Builders    Co., 

1636    Franklin    St.,    Oakland.    ^^^^ 


STORES  „ .      „T  .T>  A     n 

(4000)       SW     COR.     SANTA     CLARA     & 

Walsworth   Ave.,  Oakland.      1-story 

brick   stores. 
Owner  —  A.    Kalman,    118    E-14th    St., 

Oakland. 
Architect — None. 
Contractor— A.    Ortzow,    3929    West    St 

Oakland.  *7340 


f4m)'^"E-EIGHTY-FIRST  AVE.,  240 
N  Ney  Ave.,  Oakland.  1-story  5- 
room   dwelling. 

Owner— J.  W.  Lewellen,  2750  76th  Ave., 
Oakland.  locnn 

Architect— None.  ♦2500 


?4To™2^6?5  E-TWENTY-THIRD  ST., 
Oakland.       1-story    5-room    dwlg. 

Owner — J.  E.  Threckmerter,  2001  Carl- 
eton    St.,   Berkeley. 

Architect— None.  S-IOOO 


?4Tof)^"2^(U,    2703    KINGSLAND    AVE., 
Oakland.      1-story   8-roora    2-tamily 

Owner— J.    b'.   Peppin,    851   Trestle    Glen 

Rd.,  Oakland. 
Architect— None.  ♦t>=OU 


DWELLING  ^    ,  ,       , 

(4004)  9832  ELMAR  AVE.,  Oakland. 
1-story    4-room    dwelling. 

Owner — J.  B.  Goulart,  9832  Elmar  Ave., 
Oakland. 

Architect — None. 

Contractor— E.  Jacotason,  2307  Havens- 
court    Blvd.,    Oakland.  $2000 


DWELLINGS  „„       ,  ,  „     c 

(4005)       W     BAKER     ST.,     100,     140     S 

62nd     St.,     Oakland.       Two     1-story 

5-room   dwellings. 
Owner— Ralph    Wood,    5121    San    Pablo 

Ave.,    Oakland. 
Architect — None. 
Contractor— F.    W.    Peters,    184    Ridge- 

way   Ave.,    Oakland.  $3400   each 


DWELLINGS  „,  ^     ,  ^,^ 

(4006)      W    106TH    AVE..    178,    211    AND 

142    N    Biggereau,    Oakland.       Two 

1-story    5-room    dwellings    and    one 

1-story   4-room  dwelling. 
Owner — E.  B.   &  A.  L.   Stone,   804   Claus 

Spreckels  Bldg.,  S.  F. 
Architect— None.     2  at  $3990,  1  at  $2990 


DWELLING  „„ 

(4007)  NW  COR.  SIXTY-FIFTH  AVE. 
and  Avenal  Ave.,  Oakland.  1-story 
4-room    dwelling    and    garage. 

Owner — Wm.  A.  Wescott,  3780  Latimer 
Place,   Oakland. 

Architect — None.  ?32U0 


DWELLING  „,       c,,     -c 

(4011)        N     SIXTY-THIRD     ST.,     80     E 

Baker  St.,  Oakland.   1-story   5-room 

dwelling  and  garage. 
Owner— J.   T.   Kelty,   947    63rd   St.,   Oak- 

Architect — None.  ^isoio 


DWELLING  ,,,    ^^    , 

(4012)  S  ALMA  AVE.,  125  W  Chat- 
ham Road,  Oakland.  2-story  8- 
room    dwelling. 

Owner — Mrs.   A.    C.    Fontea,   Oakland. 

Architect — None. 

Contractor— C.  M.  Gass,   2415  35th  Ave 
Oakland.  $'i<JO0 


DWELLINGS  ,,^,„,^ 

(4013)  524,  528  OAKLAND  AVENUE, 
Oakland.  Two  1-story  5-room 
dwellings.  ,  .„„ 

Owner  —  Hutschmidt  &  Whalen,  40i 
Federal    Bldg.,    Oakland. 

Architect— None.  $4950   each 


DWELLING  „„ 

(4008)         109i:      SIXTY-EIGHTH      AVE., 

Oakland.      1-story    4-room    dwlg. 
Owner^Mrs.     E.     H.     Gary,     1098     68th 

Ave.,    Oakland. 
Architect— None. 
Contractor— C.   P.  Allen.  $2500 


DWELLINGS  ^^    ^    , 

(4014)     45,  49,  53  MOSS  AVENUE,  Oak- 
land.    Three  1-story  5-room  dwell- 

Owner  —  Hufschmidt    &    Whalen,    407 

Federal    Bldg.,    Oakland. 
Architect— None.  $4950   each 


?4M0)^"n'wHITNEY  ST.,  250  N  65TH 
St.,  Oakland.  1% -story  7-room 
dwelling. 


Saturday,  August  9,   1924 
Berke- 


DWELLING 

(4017)      1212    PERALTA    AVE., 

ley.   Dwelling. 
Owner— A.    J.   Pollard,   77    Plaza   Drive, 

Berkeley.  ,    „  ,,      ^ 

Designer    &    Contractor — A.    J.   Pollard, 

77  Plaza  Dr.,  Berkeley.  $2000 


DWELLING  ,     , 

(4018)      1512   TACOMA  AVE.,  Berkeley. 

Dwelling-.  ,   ,      , 

Owner — Alma    E.    Turner,    1308    Blake  j 

St.,    Berkeley. 
Architect — None. 
Contractor — Joel    Lindsay,    Oakland. 

$3500 


DWELLING 

(4019)  1819  VINE  STREET,  Berkeley. 
Dwelling. 

Owner— H.  Herlihy,  2243  Woolsey  St., 
Berkeley.  „ 

Designer — National  Mill  &  Lumber  Co., 
High   and   Tidewater   St.,   Berkeley. 

Contractor— H.  Herlihy,  2243  Woolsey 
St.,   Berkeley.  $3500 

DWELLING  ,    , 

(4020)  2237  EUNICE  ST.,  Berkeley. 
Dwelling. 

Ow'ner — Misses    Sue   and   Jennie  Argall 

2600  Dana  St.,   Berkeley. 

Designei    &    Contractor — L.    G.  Geary, 

326   5»th  St.,  Oakland.  $4930 


RESIDENCE  .  ,^^ 

(4015)  NO.  SIDE  OF  LINCOLN  AVE. 
about  315  E  of  Sheridan  Ave.,  Pied- 
mont. All  work  except  brick  work, 
lathing,  plastering,  cast  cement, 
ornamental  iron,  tile  work,  tile 
roofing,  electric  work,  plumbing, 
papering,  heating,  finish  hardware 
electric  fixtures,  hardwood  floors 
for    2-story    and    basement    frame 

Owner — J.  A.' Mathews,  6444  Benvenue, 
Oakland. 

Architect — Sidney  B.  &  Noble  Newsom, 
1024    Warfield,    Oakland. 

Contractor — Otto    W.    Mailanen. 

Filed  Aug.  1,  1924.  Dated  July  30,  1924. 

When  foundation  is  laid $   685 

2nd  floor  joists  are  in    1000 

Frame   up    100" 

Ready  for   inside  lathing 500 

Sash   are   in    500 

Mill   work   all   in   place    1000 

Completed  and  accepted   1075 

Usual     35     days     1975 

TOTAL   COST,    $768o 

Bond,    Sureties,    none;    Forfeit,    $5    day; 

Limit,  without  delay;  Plans  and  speci- 
fications filed. 

DWELLING 

(4016)      700   YOSEMITE  AVE,  Berkeley 

Dwelling. 
Owner — D.   B.   Gray,      2912     Claremont, 

Berkeley. 
Designer — Roy  O.  Long,  2114  Bhattuck 

Ave.,   Berkeley.  $9200 


APARTMENTS  „„„„ 

(4021)      NW  COR.  TWELFTH  &  BUSH 

Sts.,      Oakland.      3-story      35-room 

brick  apartments. 
Owner — H.    H.    North,    2414    Prspect   St., 

Berkeley. 
Architect — None.  „  , 

Contractor— R.    W.   Llttlefleld,   357   12th 

St.,  Oakland.  $85,000 


DWELLING  ,„ 

(4022)      2412  SIXTY-SVENTH  AVENUE 

Oakland.  1-story  5-room  dwelling. 
Owner — T.  J.  McCord,  4741  East  14th  St 

Oakland.  ..«„„ 

Architect — None  $3000 


DWELLING 

(4023)      W  WHITTLE  AVE.    250  S  Tlf- 

fan  Rd.,  Oakland.  1%-story  9-roora 

dwelling. 
Owner— A.   Hebel,  4061  Whittle  Avenue 

Oakland.  .,„„» 

Architect — None.  $6000 


ADDITION  ,„    ^   , 

(4024)  2100  THIRTEENTH  AVE,  Oak- 
land   2-story   addition. 

Owner— Mrs.  Jaues,  2100  13th  Avenue, 
Oakland. 

Architect — None. 

Contractor — A.  Hebel,  4061  Whittle  Av., 
Oakland.  $2000 


GREENHOUSE  ,„^^    .,,„ 

(4025)      NO.   2236  NINETY-SIXTH  AVE. 

Oakland.  1-story  greenhouse. 
Owner — M.     Minami,     2236     96th    Ave., 

Oakland.  .-„„„ 

Architect — None.  $100ff 


DWELLING 

(4026)     IS  FLORIDA  ST.  205  W  Laurel 
Ave.,  Oakland.  1-story  3-room  dwlg 


uTof)      S  E-THIRTY-SECOND  ST.,   150 

W   22nd  Ave.,   Oakland.     1-story   5- 

room    dwelling. 
Owner— M.    M.    Lidre,    1562    E-31at    St., 

Oakland. 
Architect — None. 
Contractor  —  J.     Cisero,     698     43rd    St 

Oakland.  $'10'*0 


The  San  Francisco  Savings  and  Loan  Society 

(THE  SAN  FRANCISCO  BANK) 


SAVINGS 


COMMERCIAL 

INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 

the  Assets  of  which  have  never  been  increased 

by  mergers  or  consolidations  with  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  30th,  1924 

Assets $93,198,226.96 

Capital,  Reserve  and  Contingent  Funds 3,900,000.00 

Employees'  Pension  Fund 446,024.41 

MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  DISTRICT  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haight  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  bt. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (4J4)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


Saturdny,   August   9.   1S24 


BUILDING    AND    ENGINEERING    NEWS 


Owner — Mrs.   Anna  Spray,   1220   Linden 

St.,  Oakland. 
A  rhitect — None, 
tuntraclor — F.  S.  Taylor,  P.  O.  Box  97, 

Krultvale.  »2500 


liWELLINO 

(4027)  1651  EAST  THIRTY-EIGHTH 
St.,   Oakland.    1-story   4-room  dwlg. 

OwntT — U  U.  Hudson  and  W.  F.  Par- 
ker. 1777  Evans  Ave.,  Oakland. 

Archltpot — None. 

Contractor— L.  G.  Hudson,  1777  Evans 
Ave.,    Oakland.  J2800 


I)  WELLING 

(4028)      \V     RAYMOND    ST.    100    N    Al- 

catraz  Ave.,  Oakland.   1-story  5-rm 

dwelling. 
Owner — Frances     S.     Rosenheim,     6439 

Raymond  St.,  Oakland. 
Architect — None.  J3000 


DWELLING 

(4029)  NW  COR.  ELWOOD  &  VALLE 
Vista  Aves.,  Oakland.  2-story  9- 
room    2-famlly   dwelling. 

Owner— Mrs.  L.  D.  McReynolds,  438 
Elwood,  Oakland. 

Architect — None. 

Contractor— Samuel  Lee,  1801  Lafay- 
ette St.,  Alameda.  $9000 


DWELLING 

(4030)  N  A  ST.  30  E  89th  Ave.,  Oak- 
land.   1-story    4-room    dwelling. 

Owner — Adolf  E.  Anderson,  1314  89th 
Ave..    Oakland. 

Architect — None. 

Contractor — Wm.  Shields,  San  Leandro 
Calif.  $2000 


DWELLING 

(4031)  N  E-EIGHTEENTH  ST.  100  W 
14th  Ave.,  Oakland,  l-story  8-room 
2-family    dwelling. 

Owner — Peter  M.  iSaul,  1311  Magnolia 
St.,   Oakland. 

Architect — None. 

Contractor — Chas.  Leber,  3030  Cham- 
pion St.,  Oakland.  $4950 

DWELLING 

(4032)  NW  COR.  SEVENTY-EIGHTH 
Ave.  and  Holly  St.,  Oakland.  1-sto. 
3-room  dwelling. 

Owner— G.    \V.    Crosby,    1501    7Sth   Ave., 

Oakland. 
Architect— None  $3000 


DWELLINGS 

(4033)      NE   COR.   OP   ELSTON  AVE.   & 

38th    Ave.   All    work   for    1-story   5- 

room    stucco    and   1    4-room   stucco 

building. 

Owner — Mrs.   Kathleen   Miller.   Oakland 

Architect— R.   L.   Hatt,    2107    27th   Ave., 

Oakland. 
Contractor — Lewis  Dunton,  764%  Lydia 

Oakland. 
Filed  Aug.   2,   1924.  Dated  Aug.   1,   1924. 

Foundation    completed     $150 

Roughed     in     1250 

Brown     coated     1250 

Balance    usual    35   days. 

TOTAL  COST,  $5800 
Bond,  Forfeit,  none;  Limit,  60  days; 
Plans,    none;    Specifications   filed. 


B'iled  Aug.  1,  1924.  Dated  July  31,  1924. 

Frame   up    $3825 

Brown   coated    3825 

Completed     and    accepted 3825 

Usual  35  days   3825 

TOTAL  COST,  $15,300 
Bond,  Forfeit,  none;  Limit,  120  working 
days;   Plans   and   si)cclficatlons   filed. 


DWELLING 

(4036)  22  EL  CAMINO  REAL,  Berke- 
ley. Dwelling. 

Owner — H.  E.  Pennell,  2729  Regent  St., 
Berkeley. 

Architect — H.  Gutterson,  526  Powell  St. 
San   Francisco. 

Contractor — Tranmal  &  Bradhoff,  911 
55th  St.,  Oakland.  $13,000 


BANK  &  STORE 

(4037)      20OS-1O-12    SAN    PABLO    AVE., 

Berkeley.    Bank   and   store. 
Owner — G.   A.   Mattern,   100    Oak   Ridge 

Rd.,   Berkeley. 
Architect — None. 
Contractor  —   Walter      Sorensen,      2940 

Piedmont    Ave.,    Piedmont.      $10,069 


STORES    &    OFFICES 
(4034)      BEG.    AT    A    POINT    ON    N    E 
line    of    Foothill    Blvd    dist    N   W 
619.60  from  Seminary     Ave     thence 
NW    55    NE    120.98  ISE    45.44    SW    90 
to    point    of    beg.    All    work    for    2- 
story    frame    building    (stores    and 
offices) 
Owner— Clifford   R.    Wagenet,    359    12th 

St.,  Oakland. 
Architect — L.    F.     Hyde,     372     Hanover 

Ave..   Oakland. 
Contractor — C.  G.  Hildebrand  1700  Fre- 
mont   Way,    Oakland. 
Filed   Aug.   2,    1924.   Dated  Aug.   1,  1924. 

Frame   up    $4775 

1st    coat    plaster     4775 

Completed  and  accepted    4775 

Usual    35    days     4775 

TOTAL  COST,  $19,100 
Bond,  $ — ■;  Sureties,  New  Amsterdam 
Casualty  Co.;  Forfeit,  $15  per  day; 
Limit,  85  days;  Plans  and  specifications 
filed. 


DWELLING 

(4035)  LOT  2  BLOCK  H  CLAREMONT 
Court,  Berkeley.  All  work  for  2- 
story  9-room  frame  dwelling  and 
garage. 

Owner — Mrs.  C.  F.  Weber,  2801  Clare- 
mont,    Berkeley. 

Architect — John  Hudson  Thomas,  Mer- 
cantile Bank  Bldg.,   Berkeley. 

Contrac'tor — Louis  O.  Hanssorf,  1409 
Bonita,   Berkeley. 


DWELLING 

(4038)  2973  CALIFORNIA  ST.,  Oak- 
land.  1-story  6-room  dwelling. 

Owner — Mrs.  W.  O.  Williams,  2973  Cali- 
fornia St.,   Oakland. 

Architect — None. 

Contractor — W.  R.  Brookes,  2971  Cali- 
fornia St.,  Oakland.  $4500 


DWELLING 

(4039)      NE     COR.     EIGHTY-SEVENTH 

and  B  St.,  Oakland.   1-story  3-room 

dwelling. 
Owner — Lewis  E.  Hayes,  1150  87th  Ave. 

Oakland. 
Architect — None.  $1200 


DWELLING 

(4040)  W  TALBOT  AVE.  105  N  Tru- 
man St.,  Oakland.  1-story  5-room 
dwelling. 

Owner — C.  A.  Deland,  2951  Talbot  Ave., 

Oakland. 
Architect — None.  $3000 

DWELLING 

(4041)  N  WALNUT  ST.  170  B  92nd 
Ave.,  Oakland.  1-story  5-roora  dwlg 

Owner — Henry  Meyer,  9227  Walnut  St., 

Oakland. 
Architect — None. 
Contractor— E.  W.  Dahl,  2435  East  24th 

St.,  Oakland.  $3150 

DWELLING 

(4042)  W  BIXTY-EIGHTH  AVE.  357 
S  Flora  St.,  Oakland.  1-story  5-rm 
dwelling. 

Owner — C.   J.   Sullivan,   1608   72nd  Ave., 

Oakland.  • 

Architect— None.  $4000 


DWELLING 

(4043)  NW  COR.  MOUNTAIN  BLVD  & 
Guido  St.,  Oakland.  1-story  6-room 
dwelling. 

Owner — M.  il.  Hagenah. 

Architect — None. 

Contractor — Thad  M.  Tupper,  2310  Rus- 
sell  St.,    Berkeley.  $4000 


ALTERATIONS 

(4044)  3016  BROOKDALE  AVE.,  Oak- 
land. Alterations. 

Owner — W.  E.  Murphy. 

Architect — None. 

Contractor — Harry  Meyer,  3216  Brook- 
dale  Ave.,  Oakland.  $1000 


DWELLING 

(4045)      1167  FIFTY-EIGHTH  AVENUE 

Oakland.    1-story    4-room    dwelling 

and  garage. 
Owner — H.    S.    Foreman,    3411   Sheffield 

Ave.,   Oakland. 
Architect — None.  $2950 


APARTMENTS 

(4046)  S  FORTIETH  ST.  680  E  Grove 
St.,  Oakland.  2-story  13-room  apts. 

Owner — John    A.    McLeod. 
Architect — None. 

Contractor— Fred  J.  Westlund,  351  12th 
St.,    Oakland.  $12,725 

DWELLINGS 

(4047)  B  ELiSTON  AVE.  70  N  E-38th 
St.  and  B  Cor.  Elston  Ave  and  38th 
St.,  Oakland.  Two  1-story  5-room 
dwellings. 

Owner — Mrs.    Kathleen    Miller,    1804   B- 

38th  St.,  Oakland. 
Architect — None. 
Contractor   —   Dunton    &    Simon,    764 1^ 

Lydia  St.,  Oakland.         $2500,  $3500 


DWELLING 

(4018)      S   EAST   ELEVENTH   ST.   76   B 

27th  Ave.,  Oakland.  1-story  3-room 

dwelling. 
Owner— M.  M.  Silva,  2635  East  11th  St. 

Oakland. 
Architect — None.  $1250 

nWELLINGS   (2) 

(4049)  W  64TH  AVE  150-187  S  AVE- 
nal  Ave..  Oakland.  Two  1-story 
5-room  dwellings. 

Owner — Chas.    F.    Brown,    1707    Broad- 
way,  Oakland. 
Architect — None.  $3000    each 

DWELLING 

(4050)  W  46TH  ST  80  E  MARKET  ST., 
Oakland.      1-story   4-room   dwlg. 

Owner — G.  Vallino,  1127  Capital  Street, 

San   Francisco. 
Architect — None. 
Contractor — J.    A.    McCord,    3452    Davis 

St.,  Oakland.  $3500 

DWELLING 

(4051)  S  BL  CENTRO  AVE.,  OPP. 
Benevides  Ave.,  Oakland.  1-story 
5-room  dwelling. 

Owner — Reite      Brothers,      470    Lincoln 

Ave.,   Oakland. 
Architect — None.  $4000 

DWELLING 

(4053)      B  76TH  AVE  450  SE  14TH  ST., 

Oakland.     1-story  5-room  dwelling. 
Owner — Mrs.   Louise  Antone,   6868  East 

14th  St.,  Oakland. 
Architect — ^None. 
Contractor — August    Perry,     1729     88th 

Ave.,  Oakland.  $3500 


(4054)  E  82ND  AVE  80  S  BLANCHE 
St.,  Oakland.     1-story  4-room  dwlg. 

Owner— H.  O.  Pederson,  1355  83rd  Ave., 
Oakland. 

Architect — None. 

Contractor — A.  Bauer,  763  Maud  Ave., 
San  Francisco.  $2750 


LUMBER  SHED 

(4055)      FOOT    OF    18TH    AVE.,    OAK- 

land.     1-story  lumber  shed. 
Owner — Wm.   Smith   Company,   Foot  of 

18th  Ave.,  Oakland. 
Architect — None.  $2500 


COTTAGE 

(4056)  W  LINE  OF  34TH  AVE.,  S  OF 
E-16th  .St.,  Oakland.  General  con- 
struction on  1-story  5-room  frame 
cottage. 

Owner — Robert  P.  Harding,   3925  Army 

St.,  San  Francisco. 
Designer — P.    J.    Bold,    1657    35th    Ave., 

Oakland. 
Contractor— P.  J.  Bold,   1657   35th  Ave., 

Oakland. 
Filed  August  4,  '24.   Dated  August  4, '24. 

Frame  up    $1125.00 

1st  coat  of  plaster  on   1125.00 

Completed    1125.00 

Usual   35   days    1125.00 

TOTAL  COST,  $4500.00 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  90  working  days  after 
Aug.  4,  1924.  Plans  and  specifications 
filed. 

DWELLINGS 

(4057)  721  719  717  715  713  711  709 
Hilldale  Ave,  Berkeley.  7  dwellings 

Owner — Lilian   W.  Beer,   3103   Hamilton 

St.,   Los   Angeles. 
Architect — Northa,in     Supply     Oo.,     251 

Kearny   St.,   San  Francisco. 
Contractor — W.   D.   Henderson,   619   Mo- 

nadnock  Bldg.,  S.   F.         $5000  each 


(4058)  1846  SAN  RAMON,  Berkeley. 
Dwelling. 

Owner — C.  M.  Norgrove,  2220  Roose- 
velt, Berkeley. 

Architect — None.  $5000 


DWELLING 

(4059)      1631  OREGON,  Berkeley.  Dwlg. 

Owner — G.  W.  Owens,  1105  Santa  Clara 

Ave.,   Alameda. 
Architect — None.  $3500 


ALTERATIONIS 

(4060)  1828  BAT  ST.,  Alameda.  Altera- 
tions. 

Owner — E.  S.  Ayers,  1828  Bay  St.,  Ala- 
meda. 

Architect — None.  $1000 


DWELLING 

(4061)      2507    CHRIST   ST.,  Alameda.    3- 

room    dwelling. 
Owner — M.     Thomas    ,1354    Regent    St., 

Alameda. 
Architect — None. 

Contractor — Allen  Bros.,   1206  Franklin 
St.,  Oakland.  $2500 


u 

DWELLING 

(4062)      1430   FOUNTAIN   ST., 

5-room    dwelling. 
Owner— Williford  &  Klamlet  3237  Bayo 

Vista  Ave.,  Alameda. 
Architect — None. 
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Alameda. 


$3850 


WAREHOUSE    ETC.  ^„ 

(4063)  N  END  OF  CHESTNUT  ST., 
Alameda.  Warehouse  bldg  .and  mill 
building.  ^,         j      « 

Owner  —  A.  W.  De  Young,  N  end  of 
Chestnut  St.,  Alameda.  

Architect— None.  ?2500    &    $1900 


ALTERATIONS 

(4064)  2056  ENCINAL  AVE.,  Alameda. 
Alterations. 

Owner — H.  C.  Townsend,  2117  San  An- 
tonio Ave.,  Alameda. 

Architect — None.  " 

Contractor— S.  R.  Tripp,  1409  Caroline 
Alameda.  $2500 

DWELLING  ,  ■ 

(4065)  463  CENTRAL  AVE.,  Alameda. 
3-room   dwelling. 

Owner — E.  A.  Donahoo  463  Central  Ave 

Alameda. 
Architect — None. 
Contractor   —   White   &   Boermer,    2414 

Prince  St.,   Berkeley.  $189o 

ADDITION 

(4066)  1820  WALNUT  ST.,  Alameda. 
Addition. 

Owner — Mrs.  P.  A.  Davis,  1820  Walnut 

St.,  Alameda. 
Architect — None. 
Contractor — O.  L.  McCabe,  Red  Bluff. 

$2250 


ALTERATIONS  „,^ 

(4067)  2123  &  2127  CLINTON  AVENUE, 
Alameda.   Alterations. 

Owner — Miss  K.  Creeton,  Creeton,  Ala- 
meda  Sanitarium,   Alameda. 

Architect — None. 

Contractor— ^A.  H.  Vogt,  185  Stevenson 
St.,   S.   F.  ?1000 


Ala- 


DWELLING  ,     „ 

(4076)  W  FIFTY-EIGHTH  37%  S 
Camden  St.,  Oakland.  1-story  5- 
room  dwelling. 

Owner — ^Alfred  E.  Hoepner,  1631  Sher- 
man   St.,   Alameda. 

Architect — None.  ,.„. 

Contractor — A.  P.  Marshall  Co.,  1424 
Franklin   St.,    Oakland.  $4000 


DWELLING  „ 

(4077)      N    TANGLEWOOD    RD.    250    E 

Stonewall    Rd.,      Oakland.      2-story 

S-room   dwelling. 
Owner — F.    J.    Swift,    San    Francisco. 
Architect — Roland     I.     Stringham,     260 

California   St.,   S.   F. 
Contractor — ^Vm.    Kat,    2430    Humboldt 

Ave.,   Oakland.  $17,000 


STORES  &  APTS. 

(4078)  NW  COR.  FORTY-THIRD  AND 
Telegraph  Ave.,  Oakland.  2-story 
stores  and  apartments. 

Owner — J.    H.    Fitzgerald,    Vallejo. 

Architect — None. 

Contractor — ^B.  A.  Stewart,  102  Magno- 
lia Ave.,   Piedmont.  $15,000 


DWELLING 

(4079)      SW    COR.    CAVANAUGH    AND 

Creed   Rds.,   Oakland.    1-story  7-rm 

dwelling. 
Owner — Oscar  E.  Nelson,  2634  Highland 

Ave.,   Oakland. 
Architect — None.  $6850 


DWELLING 

(4068)      1025    VERSAILLES   AVE., 
meda.   5-room  dwelling. 

Owner— G.  H.  Noble  1336  Park  St.,  Ala- 
meda. 

Architect — None.  $3000 


DWELLING 

(4080)  S  DALOTA  ST.  225  E  Laurel 
Ave.,  Oakland.  1-story  4-roora  dwlg 

•  Owner — Chas.   Sorensen,   3216  Delaware 

St..  Oakland. 
Architect — None. 
Contractor — A.   Anderson,    3935   Whittle 

Ave.,  Oakland.  $2650 

ADDITION 

(4081)  NW  COR.  TWENTY-NINTH 
Ave  and  E-12th  St.,  Oakland.  8- 
story    steel    and    concrete    addition. 

Owner — Montgomery  Ward  &  Company 
2825   E-14th  St.,  Oakland. 

Architect — W.   H.   McCauley,   Chicago. 

Contractor  —  Wells  Bros.  Const.  Co., 
2824  E-12th  St.,  Oakland.       $450,000 


DWELLING 

(4069)  E  SIXTY-FIRST  AVE.  120  N 
East  Lawn,  Oakland.  1-story  5- 
room  dwelling  and  garage. 

Owner — F.  H.  Henning,  1232  96th  Ave., 
Oakland. 

Architect — None.  $3125 


(4070)  NW  COR.  FORTY-SIXTH  AND 
Ygnacio  Ave.,  Oakland.  1-story  6- 
room    dwelling. 

Owner — F.  J.  Thurman,  950  54th  Ave., 
Oakland. 

Architect — None.  $3500 


STORES 

(4082)  N    HOPKINS    SrT.    80    E    Maple 
Ave.,  Oakland.   1-story  4-rm  stores. 

Owner — Chas.  Noller,  3245  Madeline  St., 

Oakland. 
Architect — None. 
Contractor — A.   Anderson,    3955   Whittle 

Ave.,  Oakland.  $6750 

FLATS  &   STORES 

(4083)  SB  COR.   FRUITVALE  AVE.   & 
Davis  St.,  Oakland.  2-story  flats  & 

Owner — M.   P.   Brasch,    392   17th  Street, 

Oalcland. 
Architect— None.  $10,000 


DWELLING 

(4071)      W    TWENTY-SIXTH    AVE.    150 

NE    24th    St.,    Oakland.    1-story    6- 

room   dwelling. 
Owner— E.    B.    Gray,    222    Blake    Block, 

Oakland. 
Architect — None.  , 

Contractor — A.    Smith,     1469    1st    Ave., 

Oakland.  $4000 


DWELLINGS 

(4084)  1745  SIXTY-SEVENTH  AVE., 
Oakland.    2    l-story    5-room    dwlgs. 

Owner — R.  L.  Owen,  523  61st  St.,  Oak- 
land. 

Architect — None. 

Contractor — D.  T.  Owen,  1732  50th  Ave. 
Oakland.  $3650 


DWELLING 

(4072)  N  LERIDA  AVE.  100  W  Walla 
Vista  Ave.,  Oakland.  1-story  5-rm 
dwelling. 

Owner — C.   E.  Bardwell,  522  Santa  Ray 

Ave.,   Oakland. 
Architect — None.  $4000 

DWELLING 

(4073)  E  ISIXTY-EIGHTH  AVE.  300 
333  N  Flora  St.,  Oakland.  2  1-story 
5-room  dwellings. 

Owner — Wm.   H.   Sims,    1940   42nd  Ave., 

Oakland. 
Architect — None.  $3000  each 


DWELLING 

(4074)      W  THIRTIETH  AVE.  225  S  E- 

14th    St.,    Oakland.    2-story    4-room 

dwelling. 
Owner — O.     R.    Huddleston,    1235     30th 

Ave..   Oakland. 
Architect — None. 
Contractor — F.  W.  Dingin,  423  Orchard 


St.,  Oakland. 


$3500 


DWELLING 

(4075)      S    WISCONSIN    St.    115    E    35th 

Ave.,       Oakland.       1-story       4-room 

dwelling. 
Owner — T.   I.   Belway,   3937   Magee  Ave. 

Oakland. 
Architect — None.  $2000 


Usual    35   days    H 

TOTAL  COST,  $16,376 
Bond,  Forfeit,  none;  Limit,  without 
unnecessary  delay;  Plans  and  specifi- 
cations  filed. 


APARTMENTS 

(4087)      2436        WARRING,        Berkeley. 

Apartments. 
Owner — Hannah    J.    Powell,    354    Alca- 

traz  Ave.,   Berkeley. 
Architect — R.  Z.  McCoy,  1240  29th  Ave., 

Oakland. 
Contractor — H.    W.    Mclntier    Co..    1528 

Franklin,   Oakland.  $15,000 


DWELLING 

(4088)      1614    LINCOLN,    Berkeley. 
Dwelling. 

Owner — Mrs.    E.    Sampson,    1527   Sacra- 
mento, Berkeley. 

Architect — None. 

Contractor — Paul  Sampson,  1527  Sacra- 
mento,  Berkeley.  $4000 


COTTAGE 

(4085)  FOR  LOT  1  BLOCK  C  MAP 
of  the  Evoy  Tract,  Oakland.  All 
work  for  3-room  cottage. 

Owner — C.  G.  Lister,   1365  Hearst  Ave., 

Berkeley. 
Architect — None. 
Contractor — Geo.  M.   Graeber,   2322   Mc- 

Gee  Ave.,   Berkeley. 
Filed  Aug.  5,  1924.  Dated  July  15,  1924. 

Frame   up    $750 

Plastered     750 

Completed    and    accepted 750 

Usual    35    days     750 

TOTAL  COST,  $3000 
Bond,  Forfeit,  none;  Limit,  60  working 
days;  Plans  and  specifications,  none. 

ALTERATIONS 

(4086)  BROADWAY  NEAR  PORTI- 
eth  iSt.,  Oakland.  All  work  for  3- 
story    annex    (alterations). 

Owner — King's  Daughters  Home  for 
Incurables  of  Calif,  (a  corp.)  39th 
and  Broadway,  Oakland. 

Architect  — ■  Julia  Morgan,  1135  Mer- 
chants Exchange  Bldg.,  S.  P. 

Contractor — D.  B.  Farquharson,  1760 
Ellis,    San   Francisco. 

Filed  Aug.  5,  1924.  Dated  Aug.  2,  1924. 
5th  each  month,  %  of  value  of  labor 
and  materials  incorporated  less 
previous  payments. 


DWELLING 

(4089)      30    THE    UPLANDS,    Berkeley. 

Dwelling  and  garage. 
Owner — J.   A.   Stroud,    60   The  Uplands, 

Berkeley. 
Architect— C.  C.  Dakin,  3034  Hillegass, 

Berkeley. 
Contractor — Ben    Pearson,    2403    Grant, 

Berkeley.  $10,942 


DWELLING 

(4090)      1920>4       PARKER, 

Dwelling  and   garage. 
Owner — J.    A.    Lindborg,     1920 

Berkeley. 
Architect — None. 


Berkeley. 
Parker, 


GARAGE  ETC. 
(4091)      38     BONITA,     Piedmont     New 

garage  and  alterations  on  house. 
Owner — Walter  Bryan. 
Architect — None.  $2000 


DWELLING 

(4092)      55    LINCOLN    AVE,    Piedmont. 

1-story   5-room  dwelling  &  garage 
Owner — J.  A.  Mathiews,  6444  Benvenue 

Piedmont. 
Architect — None.  $16,000 


RESIDENCE 

(4093)      560    JEROME    A\':E.,    Piedmont. 

New    1-story    5-room    residence. 
Owne> — Thos.     Furlong,    961    Kingston 

Ave.,  Piedmont. 
Architect — None.  $6500 


STORE 

(4094)      W  THIRTY-EIGHTH  AVE.  2£0 

S  Penniman  Ave.,  Oakland.  1-story 

store. 
Owner— E.    H.   &   A.   S.   Davison,    2865% 

38th  Ave.,  Oakland. 
Architect — None. 
Contractor — Western     Bldg.     Co.,     5474 

College    Ave.,    Oakland.  $2365 


DWELLING 

(4095)  676  FIFTY-FIFTH  ST.,  Oak- 
land.  1-story   6-room  dwelling. 

Owner — L.    Grosso,    Oakland. 
Architect — None. 

Contractor — M.  E.  Valente,  5215  Locks- 
ley  Ave.,   Oakland.  $5000 

DWELLING 

(4096)  1865  SIXTY-SIXTH  AVENUE, 
Oakland.  1-story  3-room  dwelling 
and   garage. 

Owner — Daniel    McCreight,     3734     East 

14th   St.,   Oakland. 
Architect — None. 
Contractor — C.    A.    Rogers,    240    Wayne 

Ave.,  Oakland.  $2900 


ELECTRIC  SIGN 

(4097)  NE  COR.  TWELFTH  AND 
Washington  Sts.,  Oakland.  Elec- 
tric sign. 

Owner — Foreman  &  Clark,  12th  and 
Washington   Sts.,   Oakland. 

Architect — None. 

Contractor  —  Brumfield  Electric  Sign 
Co.,  802  East  12th  Street  ,  Oak- 
land. $1500 


DWELLING 

(4098)  2701    FIFTY-FIFTH    AVENUE, 
Oakland.   1-story    5-room  dwelling. 

Owner  —   A.    E.    Orton,    2558    Seminary 

Ave.,   Oakland. 
Architect — None.  $5500 

DWELLING 

(4099)  "W  SIXTIETH  AVE.  80  N  East- 
lawn.  Oakland,   l-story   5-rm  dwlg. 

Owner — G.  E.  Minnis  and  J.  E.  Gunder- 

son,   604   17th  St.,  Oakland. 
Architect — None.  $3000 


Saturday,  August  9,   1924 
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DWELLING 

(4100)     E  HIGH  ST.  88^   N  Kansas  St. 

Oakland,    l-story    6-room   dwelling. 
Owner — Mrs.    Sadie    Kcaton,    High    St., 

Oakland. 
Contractor — E.   W.    Burton,    3484    Davis 

6t.,  Oakland.  SJOOO 


DWELLING 

HlOl)      1744    EIOHTY-SKVKNTH    AVE. 

Oakland.    1-story   6-room  dwelling. 
ownii— Joe    St.    Mary,    9415    East    14tti 

St.,    Oakland. 
.\rciiitect— None.  $3950 


I  iWELLING 

(4102)      E    SIXTY-SIXTH    AVE.    200    S 

Beck     St.,     Oakland.     lV4'-sto,ry     6- 

room  dwelling. 
Owner — H.  Brandman 
Architect — u^Ione. 
Contractor — Oakley    &    Kolraodin,    1911 

6ath  Ave.,  Oakland.  $4850 


inVELLING 

.NO.  3020  GARBER,  Berkeley.  Dwelling. 

Owner— Mrs.   C.   F.   Weber,   2801   Clare- 

mont,  Berkeley. 
Architect — J.    Hudson     Thomas,     Merc. 

Trust  Bldg.,  Berkeley. 
Contractor    —    Louis    O.    Hansen,    1409 

Bonita,  Berkeley.  $15,000 


2-sto   brick  stores  &  offices     1 
6-story  brick  and  steel  hotel 

building    1 

1-story  tile  garage   5 

1-story    tile    boiler   room..        1 

l-story  tile  shop   3 

1-story    tile    factory    1 

2-story  tile  dwelling 1 

l-story    concrete    garage..        6 
2-story  concrete  stores  and 

offices     1 

2-story    concrete    warehouse 

Add'l    cost     

3-sto  cone,  stores  &  offices       1 

l-story  steel  shed   1 

12-story   steel   and   concrete 

store    and    club 1 

l-story  garages  and  sheds  260 

Electric    signs    42 

Roof    signs    2 

Billboards     24 

Additions     Ill 

Alterations  &   repairs 160 


STORES 

(4104)   SE  COR.  SANTA  CLARA  AND 

Walsworth   Avenues.    Oakland.    All 

work   for   l-story   brick    (4   stores) 

building. 

Owner   —   A.   Kalman,    118    E-14th   St., 

Oakland. 
Architect — A.    Ortzow,   Oakland. 
Contractor — A.   Ortzow.    3929    West   St., 

Oakland. 
Filed  Aug.  6,  1924.  Dated  July  31,   1924. 

Concrete    foundations    in $1000 

Brick   work  scaffold   high 1500 

Roof    Is    on     2000 

Completed  and  accepted 1340 

Usual  35  days   1500 

TOTAL  COST,  $7340 
Bond,  ves;  Sureties,  United  States  Fi- 
delity "and  Guaranty  Co.;  Forfeit,  $5 
per  day;  Limit,  65  working  days  after 
Aug.  1.  1924;  Plans  and  specifications 
filed. 


CHURCH 

(4103)  CHURCH  FOR  PARISH  OF 
St  Leo's  (no  further  description). 
All  work  tor  class  C  church  bldg. 
Owner — Roman  Catholic  Archbishop  of 
San  Francisco,  1700  Franklin  St., 
San  Francisco. 
Architect — George   E.  McCrea,  369   Pine 

St.,    San    Francisco. 
Contractor — J.   P.    Brennan,    2110    Shat- 

tuck    Ave..    Berkeley. 
Filed  Aug.  6,   1924.  Dated  July  25,  1924. 
On    or   about    1st    each   month    75%   of 
labor    and    materials    incorporated 
less    former    payments. 
On     completion     a    sum    sufBcient    to 
bring  total  to  75%  of  contract  price 
Usual  35  days,  balance. 

TOTAL  COST,  $84,500 
Bond,  $ — ;  Sureties,  Globe  Indemnity 
Co.;  Forfeit,  $25  per  day;  Limit,  190 
days  after  Aug.  15,  1924;  Plans  and 
specifications   filed. 

OAKLAND    BiriLDING     Sl'MMARY 

Following  is  report  covering  Oak- 
land building  operations  during  the 
month  of  July,  1924: 

No.  Permits     Cost 

l-story   dwellings    266  $785,110 

l-story    2-family    dwlgs...  6  42,600 

l-story  dwelling  &  store..  1  1,500 

lV4-story  dwellings    6  34,550 

2-story   dwellings    22  140,300 

2-story   flats    5  37,300 

2-story    flats    &    stores 3  30,000 

2-story    apartments    12  176,700 

3-story    apartments    2  62,500 

l-story  stores    6  12,600 

l-story    offices    3  4,200 

l-story  shop    2  5,810 

l-story    factory    1  2,500 

l-story    schools     12  18,000 

l-story    reading   room 1  3,350 

2-story  office    1  5,000 

l-story   brick  dwelling....  1  4.800 

1-sto.  brick  service  station  1  1.000 

l-story  garage    6  51,000 

l-story  brick   shop    1  5,500 

l-story   brick    warehouse..  1  26,000 

l-story    brick    stores      ....  1  20,000 

l-story    brick    laundry.,..  1  5,000 


500,000 
4,900 


12,000 
3,630 


20,000 

20,000 

7,500 

1,000,000 

51,937 

11,775 

115 

637 

101,314 

82,477 


Total     983   $3,350,532 


COMPLETION  NOTICES 


ALAMEDA   tX)tJNTY 

Recorded  Accepted 

July  31,  1924—363  DUTTON  AVE  San 
Leandro.  O.  Waage  to  whom  it  may 

concern    July    31,    1924 

July  31,  1924—552  WELDON  AVE., 
Oakland.  Henry  and  Cillios  Hoff- 
mann to  Angela  Icardi.July  22,  1924 
July  31,  1924— LOT  3  &  W  13  FT  OF 
Lot  4  Blk  C  Claremont  Court, 
Berkeley.  John  C.  and  Sara  Chan- 
dler   to    Tranmal    and    Bradhoff.. 

July     25,     1924 

Julv  31,  '24-1840  THOUSAND  OAKS 
B'lvd.,    Berkeley.    Ella   H.    Brownlee 

to  E.   C.  Carpenter July  26,  1924 

July  30,  1924— LOT  4  &  SE  25  FT  OF 
Lot  5  Blk  B  Map  of  Bella  Vista 
Oakland.  Martha  H.  Bradley  to 
whom  it  may  concern ...  July  28,  1924 
July  31,  1924— LOT  105  &  SW  12-6  OF 
Lot  106  Blk  31  Amended  Map  of 
Havenscourt,  Oakland.  R.  R.  Rugg 
and    J.    E.    Lisbon    to    whom   it   may 

concern    July    31,    1924 

July  31,  1924-jSW  COR.  BANCROFT 
Way  and  Bowditch  Sli.,  Berkeley. 
The  Masonic  Club  of  the  University 
of   Calif.    Inc.    to   Harold   N.   Larsen 

July    22,    1924 

July  31,  1924— SW  COR.  BANCROFT 
Way  and  Bowditch  St.,  Berkeley. 
The  Masonic  Club  of  the  University 
of  Calif.  Inc.  to  W.  E.  Scott  and  E. 
L    Buttner    (Scott-Buttner   Electric 

Co  )     July   22,   1924 

July  31,  1924— SW  COR.  BANCROFT 
Way  and  Bowditch  St.,  Berkeley. 
The  Masonic  Club  of  the  University 
of      Calif.      Inc.      to      H.   W.   Fincke 

(Ideal   Heating   Co.) July    22,    1924 

July  31,  1924— LOT  12  BLOCK  A 
Reese  Tract,  Berkeley.  Niels  Es- 
persen    to   whom    it    may   concern.. 

July   31,   1924 

July  31,   1924 — COR.  ROSE  &  GROVE 
Sts.,    Berkeley.    Associated    Oil    Co. 
to  Jepsen  Brothers    ....   July  24,  1924 
July    31,      1924—1800      SIXTY-SIXTH 
Ave.,     Oakland.     C.       Tollefsen       to 
whom  it  may  concern ...  July  31,  1924 
July   31,   1924— LOTS  50  51  &  52  MAP 
Alton    Park.      Mrs.    H.    N.    Cunning 
to  whom  it  may  concern.  .July  31,  '24 
Julv    30,    1924— LOT      91      BLK      1122 
Pleasant   Valley      Court,     Oakland. 
Hugo   C.   Johnson   to   whom  it  may 

concern    July   1^'   y24 

July    30,    1924— NO.      1147      AMADOR 

Ave.,    Berkeley.      Hans    A    Hansson 

to  whom  it  may  concern. July  2f,  1924 

July  30,  1924— NO.  434  WAYNE  AVE.. 

Oakland.      Fred    D   Alexander    to    A 

Meyer July   29,   1924 

Julv  30,  1924— NO.  960  CRAGMONT 
Ave.,       Berkeley.  Elizabeth        K 

Roberts  to  whom   it  may  concern.. 

Julv   29,    1924 

July  30,  1924— LOT  255  BLK  2834 
Terminal  Junction  Tract,  Albany. 
W  I  Booth  to  whom  it  may  concern 

July   30.    1924 

Julv  30.  1924— SW  FIFTY'-FIFTH 
Ave  and  Bond.  Oakland.  Vincent 
I.aurencik  bv  M  G  Kendall,  Agent 
to  whom  it  mav  concern  .  .July  30,  '24 
Julv  i^n.  1924 — LOT  1  BLK  I,  Map  of 
F.Hirview  Heights.  Brooklyn  Twp. 
Opo  H  Scott  and  Walter  Sayers  to 
whom  it  may  concern. .  .Apr.  30,  1924 


July    30,    1924— LOT    1    BLK    6,    Lake- 
mont,  Oakland.     Henry  J  Kaiser  to 
whom  It  may  concern.  .  .July  22,  1924 
July  30,   1924 — NO.  1285  HEARST  AV. 
Berkeley.  Gertrude     R    Wall     to 

whom  it  may  concern  ..  .July  30,  1924 
July  30,  1924 — LOTS  24  AND  25  BLK 
6,  Map  New  Town  of  Lynn,  Brook- 
lyn Twp.  Joseph  &  Mary  Flittner 
to  whom  it  may  concern. July  30,  1924 
July  30,  1924 — LOT  Map  of  Dowling 
Homestead  Tract,  Brooklyn  Twp. 
Joseph  and  Mary  Flittner  to  whom 

it  may  concern July   30,   1924 

July  30,  1924 — LOT  8  BLK  R,  Map  of 
Fourth  Avenue  Terrace,  Oakland. 
Joseph  and  Mary  Flittner  to  whom 

it  mav  concern July   30,    1924 

July  30,  1924-  REG  AT  A  PT.  on  a 
line  drawn  parallel  with  and  dist 
167  at  right  angles  SE  from  NW 
line  of  Plot  No.  8  as  said  plot  line 
is  described  in  Decree  of  Partition 
in  action  entitled  Haralson  vs 
Renwick  recorded  in  Liber  283  of 
Deeds  Page  147  in  Alameda  County 
records.  Thence  SW  37  SE  118 
NE  37  NW  118  to  pt  beg.  Alnora 
G  Ackerman  to  whom  it  may  con- 
cern   July  28,    1924 

Aug.  1,  1924— SB  COR.  CEDAR  AND 
San     Pablo     Ave.,     Oakland.     M.     J. 

Murphy  to  Marshall  &  Burks 

Aug.    1,    1924 

Aug.  2,  1924—1141  SEVENTY-THIRD 
Ave.,  Oakland.  Glenn  W.  Miller  to 
whom  it  may  concern.  .  .  .Aug.  1,  1924 
Aug.  2,  1924 — LOT  14  BLK  2  Arling- 
ton Heightsl  Berkeley;  William 
Grant  to  Fowler  Mallett .  .Aug.  1,  '24 
Aug.  2,  1924 — W  SIDE  OF  LAGUNA 
180  N  of  Hopkins  St.,  Oakland. 
Milton  J.  Edmon  to  John  I.  East- 
erly     Aug.    1,    1924 

Aug.  2,  1924— LOT  20  BLK  B,  Ken- 
wood Tract.  M.  F.  Ralston  to  whom 

it  may  concern    July  24,   1924 

Aug.  2,  1924— SW  COR.  CEDAR  AND 
Spruce  Sts.,  Berkeley.  Rector,  War- 
dens and  Vestry  of  St.  Marks  Par- 
ish   to   John   M.   Bartlett   by   F.    H. 

Avery,  agent    July  30,   1924 

Aug.  2,  1924— LOTS  11  &  12  BLK  23 
Map  of  The  Bstudillo  Tract  San 
Leandro.  M.   B.  Marcello   to  Barr  & 

Sons     July    30,    1924 

Aug.     1.     1924— NE    EIGHTEENTH    & 

Peralta  Sts.,  Oakland.     J  Scherman 

to  whom  it  may  concern .  .Aug.   1,  '24 

Aug.   1,   1924— NO.   418   FORTY-FIRST 

St.,     Oakland.         Julius     Berck       to 

whom    it    may    concern — 

Aug.  1,  1924 — NO.  59  RAMONA  AVE., 
Oakland.      G  W  Brown  to   whom  it 

may   concern June   30,   1924 

Aug.  1,  1924 — LOT  16  Map  Loma 
Vista  Tract,  Oakland.  Harry  A 
Encell  to  Leroy  M  Baird.  .July  31,  '24 
July  31,  1924 — PTN  LOT  46  Map 
(Crocker  Oaks,  Oakland.  Emma 
Cords  to  Alfred  Cords.  .  .July  30,  1924 
Aug.  4,  1924— COM.  AT  A  PT.  ON  E 
line  of  Hawthorne  Terrace  dist.  13 
ft.  N  of  S  line  of  Lot  7,  Blk.  3, 
thence  N  84-74  ft.  thence  E  133-24 
ft.  N  15  E  10  S  48  E  5  ft.  S  68  ft. 
W  55  N  8.5  ft.  W  55  ft.  curving 
to  a  right  angle  28.3  ft.  to  pt.  of 
beg..  Amended  map  of  portion  of 
La  Loma  Park,  Berkeley.  H.  H. 
Whiting  by  C.  E.  Gottschalk, 
agent,  to  Barr  &  Son.. July  25,  1924 
Aug.  4,  1924 — N  SIDE  OF  ALLSTON 
Way  90  ft.  W  of  Sacramento  St., 
Berkeley.     Florence  M.  Smith  to  S. 

R.   Coffee    Aug.   1,  1924 

Aug.  4,  1924— LOT  107  AND  NE  Vi  of 
Lot  106.  Blk.  31,  Havenscourt, 
Oakland.     C.   W.   Shade   to  whom  it 

may   concern    Aug.   4,   1924 

Aug.  4,  1924  —  LOT  48  MAP  OF 
Dutton  Manor  Addition,  San  Le- 
andro.     G.    M.    Walters    to    Charles 

Norman    July   31,    1924 

Aug.  4,  1924— LOT  14,  BLK..  3,  RE- 
subdivision  of  part  of  Blk.  3, 
Teachers  State  University  Home- 
stead. Berkeley.  G.  R.  Blasingame 
to  whom  it  mav  concern. Aug.  2,  '24 
Aug.  4,  1924 — LOT  3,  BLK.  11,  MAP 
of  Eastlawn,  Oakland.  F.  H.  Hen- 
ning  to  F.  H.  Henning.  .  July  29.  1924 
Aug.  4,  1924 — LOT  1  AND  POR.  LOT 
2,  Blk.  A,  Map  of  Fruitvale  Villa 
Tract.  Brooklyn  Twp.  J.  C.  and 
Olympia  Allegretti  to  S.  L.  Stewart 

Aug.  4,  1924 

Aug.  4,  1924— LOT  12,  BLK.  A,  Cen- 
tral Terrace  Tract,  Oakland.  Mrs. 
C.  K.  Frederickson  to  C.  F.  Lodge 
Aug.  2,  1924 
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Aug.  4,  1924— W  SIDE  OF  57TH  A\  E 
40  ft.  N  of  Harvey  St.,  Oakland. 
C  F  Lodge  to  whom  it  may  con- 
cern        Aug.    4,    192 

Aug.  4,  1924—2869  SUNSET  ST.,  Oak- 
land. George  Raymond  Warren 
to  whom  it  may  concern.  .Aug.   4,    2 


LIENS  FILED 


ALAMEDA  COUNTY 

Recorded  ,   „    Amount 

July  31,  1924— LOT  12  BLK  6  Lake- 
mont  Tract,  Oakland.  O.  R.  Thayer 
vs     G.   C.    Estes    ♦I'io 

July  30,  1924— SW  TWELFTH  AND 
Oak,  Oakland.  Murch-Williams  Con- 
struction   Co    vs   M   F    Smith $ 

July     29,     1924—5361     MANILA    AVE., 
Oakland.      M    Stulsaft    Co    vs    M^J^, 
King    and    F.    E.    Moore $85.43 

Aug.  2,  1924— LOT  8  BLOCK  17 
Daley's  Scenic  Park,  Berkeley. 
Sunset  Hardware  Co.  vs  Bernard 
Roy.  Alice  W.  Bowron,  San  Fran- 
cisco Builders  Inc $189.8- 

Aug  1,  1924— LOT  8  BLK  17  Map 
Daley's  Scenic  Park,  Berkeley. 
Santa  Rosa  Lumber  Co  vs  Bernard 
R  Bowron  and  San  Francisco 
Builders    $863.65 

Aug  1.  1924 — LOTS  10  AND  11  BLK 
20,  Map  No.  6,  Regents  Park,  Al- 
bany. Americo  Cabral  vs  Berkeley 
Thousand  Oaks  Realty  Co  and 
Clara    Silva     $2000 

Aug.  4,  1924— .LOT  17  -  18  -  19  AND 
ptn.  of  20  blk  "D"  Map  of  the  land 
of  Oakland  View  Homestead  Ass'n. 
Rhodes-Jamieson  &  Co.  vs.  A.  H. 
Nunemaker  &  Estate  of  Wm.  Letts 
Oliver     $197.26 

Aug.  4,  1924— SW  COR  12TH  &  OAK 
Sts.,  Oakland.  P.  A.  Smith  Co.,  vs. 
M.  F.  iSmith  &  Murch  -  Williams 
Const.    Co $4078.10 

Aug.  4,  1924— SW  COR  12TH  &  OAK 
Sts..  Oakland.  William  Makin  vs. 
M.  F.  Smith  &  Murch  -  Williams 
Constr.   Co $15,030 

Aug  4,  1924— SW  COR  12TH  &  OAK 
Sts.,  Oakland.  Andrew  C.  &  John 
E  Stewart  as  Stewart  Mantel  & 
Tile  Co.  vs.  M.  F.  Smith  &  Murch- 
Williams   Constr.   Co $700 

Aug.  4,  1924— SW  COR  12TH  &  OAK 
Sts.,  Oakland.  Oakland  Lime  & 
Cement  Co.  vs.  M.  F.  Smith  & 
Murch-Williams  Constr.  Co. .  .$3486.10 

Aug.  4,  1924— SW  COR  12TH  &  OAK 
Sts.,  Oakland.  Roy  A.  Badt,  Ray 
G.  Falk  Badt-Falk  &  Co.  vs.  M.  F. 
Smith   &   Walter   Murch    ....    $431.^.50 

Aug.  4,  1924— SW  COR  12TH  &  OAK 
Sts.,  Oakland.  W.  J.  Tabor  doing 
business  under  the  name  of  Oak- 
land   Roofing    Co.    vs.   M.    F.    Smith 

&   Murch-Williams   Coastr.   Co 

$1092 

♦ 

BUILDING  CONTRACTS 

SACRAMENTO    COUNTY 


DWELLING,  one-story  4-room  $2800; 
No.  2590  17th  St.,  Sacramento; 
owner,  Harry  Smith,  2590  17th  St., 
Sacramento. 

DWELLING,  one-story  5-room  and  ga- 
rage, $3500;  No.  849  56th  St.,  Sac- 
ramento; owner,  L.  Frank,  1611  4th 
St.,  Sacramento;  contractor,  W.  H. 
Palmer. 

DWELLING,  one-story  5-room  and  ga- 
rage, $2700;  No.  3854  4th  Ave.,  Sac- 
ramento; owner,  D.  E.  Vevtor,  3848 
4th   Ave.,    Sacramento. 

DWELLING,  one-story  5-room  and  ga- 
rage, $3000;  No.  3764  5th  Ave., 
Sacramento;  owner,  H.  R.  Taylor, 
2930   D   St.,   Sacramento. 

DWELLING,  one-story  5-room,  $4900; 
No.  609  35th  St.,  Sacramento;  own- 
er, D.  H.  Greeley,  701  California 
Fruit  Bldg.,  Sacramento. 

DWELLING,  brick,  2-story  12-room  and 
garage,  $40,000;  No.  1112  26th  St., 
Sacto.;  owner.  Catholic  Bishop, 
2031  M  St.,  Sacramento;  contractor, 
W.  C.  Keating,  525  Forum  Bldg., 
Sacramento. 

NURSES"  home,  3-story  35-room,  $40,- 
000;  No.  4001  J  St..  Sacramento; 
owner.  Catholic  Bishop;  contractor, 
W.    C.    Keating. 

DWELLING,  one-story  5-room  and  ga- 
rage, $3000;  No.  632  39th  St.,  Sac- 
ramento; owner,  M.  Mendes  &  Bros 
2422  18th  St.,  Sacramento;  contrac- 
tor, M.  C.  Valine,  3422   18th  St. 


DWELLING,    one-story    6-room,    $5000; 

No.    2720    Castro   Way,    Sacramento; 

owner,  Geo.  E.  Moore,   3452  3rd  Av. 

Sacramento. 
DWELLING,    frame,    one-story    5-room 

and    garage,    $3100;    No.    1964    30th 

St.,     Sacramento;       owner,       E.       A. 

Corum,    2533   Portola  Way,  Sacto. 


COMPLETION  NOTICES 


S.ICRA.VIENTO    COUNTY 


Recorded  Accepted 

July  31,  1924 — LOT  6  South  Curtis 
Oaks  Sub  4,  Sacramento.  Katherine 
M  Chatterton  to  whom  it  may  con- 
cern  July    14,    1924 

July  31,  1924— LOT  521  W.  &  K.  Tct 
19,  Sacramento.  Viola  M  Roblin  to 
whom   it  may   concern .  .July   29,   1924 

July  31,  1924 — LOT  3,  Crescent  Park 
Sacramento.  C  A  Cook  to  whom  it 
may  concern July  30,  1924 


LIENS  FILED 


SACUAMENTO    COUNTY 


Recorded  Amount 

July  31,  1924— LOT  65,  Showier  Terr., 

Sacramento.      Oak    Park    Lumber   & 

Mill    Co    vs    Alyce      M    Myers      and 

Lorel    (vire)     $462.83 


BUILDING    CONTRACTS 


SAN   JOAftUIN    COUNTY 

DWELLING  and  garage,  $2800;  No. 
2218  E-Church  St.,  Stockton;  own- 
er, Harry  Hanson,  1510  E-Ander- 
son    St..   Stockton. 

DWELLING  &  garage,  $2600;  No.  2304 
E-  Alma  St.,  Stockton;  owner,  N. 
M.  Streets,  2420  E-Alma  St.,  Stock- 
ton. 

DWELLING  and  garage,  $5000;  No. 
1655  Acacia  Ave.,  Stockton;  owner, 
L.  T.  Newton,  123  W- Acacia  Ave., 
Stockton;  contractor,  C.  E.  Totten, 
825    Yosemite    St..    Stockton. 

DWELLING  &.  garage,  $3500;  No.  1650 
Picardy  Drive,  Stockton;  owner, 
L.  T.  Newton,  123  W-Acacia  Ave., 
Stockton;  contractor,  C.  E.  Totten 
825    Yosemite    St.,    Stockton. 

REMODEL,  $5000;  No.  444  E-Main  St., 
Stockton;  owner,  Hodgkins,  Bar- 
nett  &  Haas,  34  N-San  Joaquin  St., 
Stockton;  contractor,  J.  F.  Shep- 
herd,   2341   N-Madison   St.,   Stockton 


LIENS  FILED 


SAN    JOAftUIN    COUNTY 


Recorded 

Aug.   2,   1924 


Amount 
LOTS  2,  4  AND  6  BLK 
Villa  Addn  to  City  of  Stockton 
otherwise  known  as  No.  2173  E- 
Scott  Ave.,  Stockton.  Stockton 
Lumber  Co  vs  James  and  Rosie  I 
Lobar  and  Charles  Gaifield  ...  $206.24 
Aug.  2,  1924 — SEC  8  T  2  S  R  9  E  con- 
taining 7057  Acres,  Stockton.  H  A 
Trueblood  vs  C  G  Reynolds  and 
Estate    A    B    Shoemaker $346.45 


PIERCE-BOSQUIT 

Abstract  &  Title  Co, 

Capital  Slock  $100,000 

Sacramento,   Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Street 


Saturday,   August  9,    1924 

BUILDING  CONTRACTS 


SANTA  CXARA  COUNTT 


STORE  BLDG. 

SE  CORNER  FIFTH  &  SANTA  CLARA 

Streets,     San     Jose.    All    work     for 

1-story   store   building. 
Owner — Cyril  C.  Lotz,  2068  Allston  Way 

Berkeley. 
Architect — Binder  &   Curtis,   30  W   San 

Carlos,   San   Jose. 
Contractor — Charles     A.     Thomas,     127 

Clayton,  San  Jose. 
Filed  Aug.  1,   1924.  Dated  July  31,  1924. 

As  work  progresses 75% 

Usual  35  days   25% 

TOTAL  COST,  $14,449 
Bond.  $7225;  Sureties,  A.  C.  Hansen,  J. 
A.  Chase;  Forfeit,  none;  Limit,  70  days 
from  July  31,  1924;  Plans  and  specifi- 
cations filed. 


RESIDENCE 

LOT   If   BLK   1,   Palm  Haven,   San  Jose. 
All  work  for  one-story  frame  resi- 
dence and  garage. 
Owner — C.   O.    Bossemeyer,      840      Plaza 

Drive,  San   Jose. 
Architect — Wolfe  &  Higgins,  93-96  Au- 

zerais  Bldg.,   San    Jose. 
Contractor — Charles   S.  Collins,   Rhodes 

Court  San   Jose. 
Filed  July  30,  '24.     Dated  July  28,  '24. 

Frame   up    $1500 

1st  coat  plaster  on 1000 

Building   Completed    1000 

Usual  35  days 1000 

TOTAL  COST,  $4500 
Bond,  $2250.  Sureties,  Wm.  Martin  and 
Edith  C.  Collins.  Limit,  70  days  from 
July  SO,  1924.  Forfeit,  none.  Plans  and 
specifications  filed. 


ALTERATIONS,  $1000:  702  S  Tenth. 
San  Jose;   owner,  Jesse  Hauks,  702 

5  Tenth.  San  Jose;  contractor,  E.  L. 
Slaght,  752   S  Ninth,  San  Jose. 

EXCAVATE  basement  and  new  steel 
and  concrete  foundation,  $71,000; 
Sta.  Clara  and  Market,  San  Jose; 
owner,  L.  Hart  &  Son,  Inc.,  Sta. 
Clara  &  Market,  San  Jose;  archi- 
tect, B.  J.  Joseph,  522-24  Call  Bldg. 
S.  F. ;  contractor,  H.  C.  Jorgensen, 
Smout  Bldg.,  San  Jose. 

COTTAGE,  4-room,  $1975;  Plum  and 
Goodyear,  San  Jose;  owner,  Gio- 
vanni Arena,  Plum  and  Goodyear, 
San   Jose 

STORE  &  OFFICE  BLDG.,  4-sto,  $33,- 
OnO;  First  and  San  Carlos,  San  Jose 
owner.  St.  Claire  Realty  Co.;  archi- 
tect. Weeks  &  Day;  cntractr,  Ca- 
hill  Bros.,  Inc.,  55  New  Montgomery 
St..  San  Francisco. 

COTTAGE,  5-room,  $4500;  Plaza  Drive 
Palm  Haven,  San  Jose;  owner,  C. 
O,  Bossemyer.  48  E  San  Antonio; 
architect,  Wolfe  &  Higgins,  Auzer- 
ais  Bldg.;  contractor,  Chas.  Collins 
14   Rhodes  Ct.,  San   Jose. 

COTTAGE,  6-room,  $4000;  9th  near 
Martha,  San  Jose;  owner,  A.  B. 
Cheffers,  401  N  16th,  San  Jose; 
architect.  The  Minton  Co.,  3  W  Sta 
Clara  St..   San  Jose. 

COTTAGE,  4-room,  $2500;  20th  near 
San  Fernando,  San  Jose;  owner, 
Mrs.  D.  L.  Ross,  20th  near  San  Fer- 
nando, San   .lose. 

ALTERATIONS,  $3550;  238  S  First,  San 
Jose;  owner,  F.  L.  Burrell,  41  N 
Tenth,   San   Jose;   architect.   Binder 

6  Curtis,  Binder  Bldg.,  San  Jose; 
contractor,  Morrison  Bros.,  Build- 
ers  Exchange. 

COTTAGE,  5-room,  $2250;  S  21st  near 
Beach.  San  Jose;  owner,  August 
Anderson,   854   State,   San   Jose. 


COMPLETION   NOTICES 


SANTA       CLARA       COUNTY 


Recorded  Accepted 

July  30,  1924  —  LOT  11  BLOCK  2 
Ocean  Park.  William  H.  O'Neil  to 
whom    it    mav    concern. July    30,    1924 

July  31,  1924— MTN  VIEW  UNION 
High  School  Site.  Board  of  Trus- 
tees of  the  Mtn.  View  Union  High 
School  Dist.  to  Nathan-Dohrmann 
Co     July   21,   1924 

Julv  31,  1924— NEW  HIGH  SCHOOL 
site  at  Mtn  View,  Cal.  Board  of 
Trustees  of  the  Mtn  View  Union 
High  School  District.  Western 
Scenic  Studios    June  11,  1924 

July  31,  1924— LOTS  18,  19  BLOCK 
23  Lendrum  Tract.  B.  H.  Painter  to 
whom  it  may  concern.  .July  31,   1924 


Saturday,  August  9,  1921 


\UK  2  1924— BEING  ALL,  LOTS  39 
PI  and  part  Lot  S2  Block  30.  Palo 
\lto.  Arthur  Roller.  F.  A.  Hap- 
.  ,.od   to  whom   It   may  concern.... 

July    31.    1921 

.-ust'i.    1924— LOT    5    IIANCHETT 
<  .)urt.   B.  J.  Smith  to  whom  It  may 

..nccrn    Aug.   2.   1924 

,im'  2,  1924— LOT  36  HAXCHETT 
ii.urt  (K  45).  Louis  Schnittgcr  to 
whom  It  may  concern.  .  .Aug.  2,  1924 
\xiK  2.  1924— LOTS  11.  14  9  S  R  4  W 
Maces  SW  addition.  Domenlck 
Grassano   to  whom  it  may  concern 

July   3.   1924 

Auk.'  2.  1924— Lot  23  J.  M.  NELSON'S 
Nob  Hill  Sub  Division.  C.  J.  and 
Kathryn   L.   Gray   to  whom   It   may 

concern    Aug.   1,   1924 

Aug.  4.  1924— NE  COR.  ORCHARD  & 
Union  Street,  San  Jose.  Frank  Lau- 
rlcella  to  whom  it  may  concern.  . . . 

July    30,    1924 

Aug.  4,  1924— LOTS  6  BLOCK  2  LOTS 
4.  5,  6,  7  Block  3  Burrells  Resub- 
dlvlslon.  W.  L.  Brazelton  to  whom 
it  may  concern Aug.  4,  1924 
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Contractor — McGlnty    Constr.    Co.,    1298 

College   St.,   Fresno. 
Filed   July   31,   '24.      Dated  July   18,   '24. 

As    work    progresses 75% 

Usual  35  days Balance 

TOTAL    COST.    $9151 

Bond,  t .     Surety.  .     Limit,  Sept. 

15,   1924.      Forfeit,   plans  and   speciflca- 
cations,   none. 


LIENS  FILED 


SAM'A    fXAR.\    fOt.XTY 


Recorded  ^ „*?l?S,"' 

Aug  1,  1924— NORTH  40  FT  OF  LOT 
12  Block  24  Beach's  Addn  to  E  San 
Jose,  Cal.  B.  J.  Smith  vs  H.  J. 
Skinner     J214.50 

Aug.  1.  1924— LOTS  18.  19  BLOCK  23 
Lendrum  Tract  and  Brassy  Ahlers. 
Tilden  Lumber  &  Mill  Co.  vs  B.  H. 
Painter     

Aug.  1.  1924— LOTS  IS.  19  BLOCK 
23  Subdivision  of  Lendrura  Tract 
and  Brassy  Ahlers  Tract.  Sunset 
Lumber  Co.  vs  B.   H.   Painter.  .  $108.25 

Aug.  1,  1924— E  EIGHTH  ST.  137%  S 
Santa  Clara  St.  being  No.  26  So. 
8th  St.,  San  Jose.  Amos  Buck  vs 
Samuel  B.  &  Rosa  T.  Wright.  .$392.53 

Aug.  1.  1924— W  TWENTY-FIRST 
St.  3.71  ft.  from  line  between  16.  17 
Block  16  Beach's  Addition:  NW 
56.19  ft  X  lis  ft.  William  &  Russo 
vs  Michel  K.   &  Minnie  C.   Miller.. 

$137  78 

Alig.'  '2'.  '1924— LOT  14  BLOCK  13  Han- 
chett  Residence.  James  H.  Lawson 
vs    Christian    Samuelson $48.95 

Aug.  4  1924— LOTS  75,  76  VENDOME 
Addition.  Sunset  Lumber  Co.  vs 
Ervine    Broz.    Frances    Broz.  ..  .$74.40 

Aug.  4.  1924— LOT  18  BLOCK  11  Len- 
drum Tract.  Sunset  Lumber  Co.  vs 
James  E.  &  Dorothy  M.  Lewis.  .$86.60 

Aug.  4.  1924— LOT  4  BLOCK  25 
Beachs  Addn  to  East  San  Jose. 
Sunset  Lumber  Co.  vs  August  Mil- 
lean    $130.75 


BUILDING    CONTRACTS 


FRESNO    COIKTY 


SCHOOI 

IN    SCHOOL    DISTRICT,    Fresno.      Ex- 
cavating, concrete,  carpentry,  mill- 
work,     hardwor 
school    building 

Owner  —  Figarden 
Fresno. 

Architect — E.      J.    K 
Bldg.,  Fresno. 


STEEL  AND  IRON  WORK  ON  ABOVE 
Contractor — Kyle      &    Co.,    333    G      St., 

Fresno. 
Filed  July  31,  2'4.     Dated  July  18,  '24. 

Payments   same    as   above 

TOTAL    COST,     $783 

Bond,  $ .     Surety,  .     Limit,  Sept, 

Bond.  $ .     Surety.  .     Limit.  Sept. 

15.   1924.     Forfeit,    plans   and   specifica- 
tions,   none. 


BRICK    WORK    ON    ABOVE. 
Contractor — Paul     Kindler,     145    N-Van 

Ness   Ave.,   Fresno. 
Filed   July   31,   '24.      Dated   July   18,   '24. 

Payments    same    as    above 

TOTAL  COST,    $3025 

Bond.  $ .     Surety.  .     Limit,  Sept. 

15.    1924.      Forfeit,    plans   and   specifica- 
tions  none. 


PLASTERING  ON   ABOVE. 

Contractor  —  Shorb    &   Neads,    627   Mc- 

Kinley   St.,    Fresno. 
Filed   July   31,   '24.      Dated    July   18,   '24. 

Payments    same    as    above 

TOTAL    COST.     $1205 

Bond.  $ .     Surety.  .     Limit.  Sept. 

l.'i.    1924.     Forfeit,   plans   and   specifica- 
tions,  none. 


SHEET  METAL  WORK  ON  ABOVE. 
Contractor  —  Barett-Hicks       Co.,     1031 

Broadway,    Fresno. 
Filed  Julv  31.  '24.     Dated  July  18,  '24. 

Payments    same    as    above 

TOTAL  r'OHT,    $212 

Bond.  J .     Surety.  .     Limit.  Sept. 

In.    1924.      Forfeit,    plans    and   specifica- 
tions,  none. 


pnoFTNO  ON  ABOVE 

Contractor — n,  -p:.  McMullen,  165  Broad- 

wav.   Fresno. 
Filed    Julv   31.    '24.      Dated   July   If.   '24. 

Pavments    same    as    above 

TOTAL  '"OPT.    J824 

Band.  $ .     Surety.  .     Limit.  Sept. 

l.T     1924.      Forfeit,    plans   and    specifica- 
tions, none. 


PT.TTMRTNG  ON   ,\BOVK. 

Contractor — E.    E.    Mandell. 

Filed    Julv    31.    '24.      Dated   July    18,   '24. 

Payments   same   as    above 

TOT,\L   COST.    $968 

Bond.  $ .     Surety.  .     Limit,  Sept. 

IS.    1924.      Forfeit,    pla    nsand   specifica- 
tions, Done. 


glazing  for 
School  District, 
np      Co.,      Rowell 


COMPLETION  NOTICES 


FRESNO   COUNTY 


Kecorded  Ai^cepted 

July  31,  1924— LOTS  17  AND  18  BLK 
11,  Dean  Park,  Fresno.  Arthur 
Frame  to  whom  it  may  concern... 
July   30,    1924 

July  31,  1924— PTN  LOTS  17,  18  & 
19    Blk    107,    Fresno.      St.   Paul   M  E 

Church   to   J   A  McCuUiugh 

July   30,   1924 

Aug.  2,  1924— LOTS  23  AND  24  BLK 
2,  Roeding  Addn,  Fresno.  Helen 
J  Archer  to  whom  it  may  concern 
July    31,     1924 

Aug.  2,  1924— E  50  FT.  OF  W  100  FT. 
of  Lot  4  Blk  4,  Hazelwood  Addn, 
Fresno.  Stuart  Evans  to  whom  it 
may   concern Aug.    1,    1924 


LIENS  FILED 


FRESNO    COUNTY 


Recorded 


Amount 

-LOTS  15  AND  16  BLK 
1,  German  Add,  Fresno.  Fred  M 
Tolle  vs  Alex  Satler  and  P  A  Wolff 
Constr     Co $38 

Aug.  2,  1924 — LOTS  39  AND  40  BLK 
1,  Dale  Addn,  Fresno.  Fred  M  Tolle 
vs  Henry  Wagner  and  P  A  Wolff 
Constr   Co $3? 

Aug.    2,    1924 — LOTS    15    AND    16    BLK     . 
1,  German   Add,   Fresno.      W  J  Bat- 
dorf,   $140;   T  L  Messick,   $101;  J   H 
Rine,   $164  vs  Alex  Satler 


»L.\NT     FOR     RENO     IS     CON- 
TEMPLATED 


ELRCTRIC.4L    WORK    ON    ABOVE. 
Contractor — Pinedale  Elec.  Co.,  Fresno. 
Filed   Julv   31.   '24.      Dated  July  18,  '24. 

Pavments  same  as  above 

TOTAL     COST,     $482 

Bond.  $ .     Surety.  .     Limit,  Sept. 

1.=i.    1324.      Forfeit,    plans   and    specifica- 
tions,  none. 


Involving  the  expenditure  of  approx- 
imately $60,000,  the  immediate  enlarge- 
ment of  the  Rock  Products  Company's 
plant  on  East  Fourth  street  at  Reno, 
Nevada,  to  include  the  manufacture  of 
wall  plaster,  plaster  of  Paris  and  other 
gypsum  by-products  is  announced  by 
Paul  Butler,  vice  president  of  the  Reno 
concern. 

Contracts  have  been  signed  with  W. 
J.  Walmsley,  superintendent  of  the 
Pacific  Portland  Cement  Company,  and 
H.  Larmour,  company  chemist,  to  take 
part  in  developing  the  new  industry.  A 
gypsum  claim  near  Mason  has  already 
been  purchased  and  negotiations  are 
under  way  to  acquire  additional  de- 
posits. 

New  machinery  is  to  be.  installed  and 
the  enlarged  plant  is  expected  to  begin 
operations  by  September  1.  Between 
50  and  60  men  will  be  employed. 

Building  tile,  roofing,  flooring  and 
composition  board  are  but  a  few  of  the 
company's  products  at  present  which 
are  manufactured  from  a  red  dia- 
tomaceous  earth  deposit  near  Verdi, 
under  a  formula  developed  by  Butler 
and   bearing  his   name. 

Officers  of  the  company  are:  C.  E. 
Clough,  president;  Paul  Butler,  vice- 
president;  Frank  H.  Norcross,  secre- 
tary; T.  O.  Ward,  treasurer;  V.  E. 
Maher,    director. 


IGarafn  (Eoustrurtton  l^pporta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highwav  projectr.  liridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818   MISSION    STREET  SAN    FRANCISCO 


Reinliart  Lumber  and  Planing  Mill  Company 

GKXKRAI.    HMHF.R    YAHO 

Dr.v   Kiln  Capacity.  10  Million   Feet  per   Annum 

ririierni     Mill     nnd     Cnhlnet     Work.     Stock     no..r«.    Sn«h 

Kmnira    nn<l     Monlillni^ii 

JERROLD    AVE.  &   VARNEVEIiD   AVE. 

Mission    901-902-903-904  San   Francisco 


Phone  Franklin    «4()0 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 
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GLASS 


A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  and  Inside  House  Paints 

Rubber  Cement  Floor  Paint 

Concreta 

Washable  Wall  Finish 

Pioneer  Shingle  Stains 

Porch  and  Step  Paint 

Decoret  (Varnish  Stain) 

Silkenwhite  Enamel 

Puller  Oil  Stains 

Factory  White  Bnamtl 

Fullerwear  Spar  Varnish    (for 

inside  and  outside) 
15  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror   Paint   and   Varnish 

Remover 
Pioneer  White  Lead 


Plate  Glass 
Window  Glass 
Ornamental  Glass 


Mirrors 


Beveling 

Polishing 

Silvering 


Estimates     furnished     on     request 

W.  p.  FULLER  &  CO. 


301  Mission  Street 


San  Francisco 


Phone  SUTTER  4400 


Fuller  Branches 


OAKLAND 
SACRAMENTO 
STOCKTON 
FRESNO 


LOS  ANGELES 
HOLLYWOOD 
PASADENA 
LONG   BEACH 


SAN    DIEGO  PORTLAND 

SANTA  MONICA  BOISE 

SAN  BERNARDINO  WALLA    WALi^A 

SANTA    ANA  SALT  LAKE  CITY 


SEATTLE 
TACOMA 
SPOKANE 
YAKIMA 


, 
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Remixes  Concrete 

When  materials  have  passed  through  mixing  process 
once,  and  come  to  discharging  side  of  the  drum, 
the  reversed  discharge  chute  sprays  them  back  to 
the  charging  side  for  repeated  trips  through  the  5- 
action,  remixing  process.  This  spraying-showering 
action,  at  the  same  time  prevents  separation  of  aggre- 
gate according  to  size.  To  the  last  shovelful  of  every 
batch,  Koehring-mixed  concrete  is  uniform,  re-mixed 
concrete — dominant  strength  concrete — and  to  every 
last  casting  and  bearing,  the  Koehring  is  the  heavy 
duty  mixer  of  trouble-proof,  long  service  life. 

Capacities 

Construction  Mixers:     10,  14,  21,  28  cu.  ft.  mixed  concrete. 

Write  for  Catalog  C  000. 
Pavers:     7,  10,  14,  21,  32  cu.  ft.  mixed  concrete.    Write  for 

Catalog  P  000. 
Dandie:    Light  mixer,  4  and  7  cu.  ft.  mixed  concrete;  power 

charging  skip,  or  low  charging  platform.     Light  duty 

hoist.    Write  for  Catalog  D  000. 

KOEHRING    COMPANY 


MILWAUKEE 


WISCONSI  N 


(1)  Blade  cuts  through  materials  with 
churning  action.  (2)  Blade  carries  ma- 
terials up,  spilling  down  again  against 
motion  of  drum.  (3)  Materials  hurled 
across  diameter  of  drum.  (4)  Materials 
elevated  to  drum  top  and  cascaded  down 
to  reversed  discharge  chute  which  (5), 
with  scattering,  spraying  action,  show- 
ers materials  back  to  charging  side  for 
repeated  trips  through  mixing  process. 


♦SOMETHING   NEW" Dandie  Mixers  In  Stock  With  Rubber  Tired  Wheels. 

HARRON.   RICKARD  O  McCONE   CO. 
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DICTIONARY       OF       SPECIFICATIONS 


Several  important  developments  in 
the  work  on  the  dictionary  or  hand- 
book ot  specifications  have  taken 
place  recently,  according  to  the  July 
10  Technical  News  Bulletin  of  the  U. 
S  Bureau  of  Standards,  the  last  bul- 
letin was  issued.  The  National  Asso- 
ciation of  Purchasing  Agents,  with 
which  the.  National  Conference  of  Gov- 
ernment Purchasing  Agents  is  closely 
ainiiated,  has  undertaken  to  distribute 
copies  of  all  the  preliminary  classified 
indices  of  existing  specifications  to  its 
affiliated  associations  (numbering 
about  fifty)  which  are  appointing 
specifications  councillors  to  whom 
these  indice-s  are  being  referred  for 
comment  and  criticism.  The  National 
Lumber  Manufacturers'  Association  has 
commeHced  the  preparation  of  a  lumber 
handbook,  the  work  on  which  will  be 
conducted  under  the  auspices  of  the 
Central  Committee  on  Lumber  Stand- 
ards. This  undertaking  will  be  carried 
on  in  such  a  manner  as  to  meet  the 
approval  of  both  the  producer  and  the 
consumer  organizations  interested  in 
this  subject,  both  of  which  will  be 
given  abundant  opportunity  to  co- 
operate. It  is  understood  that  the 
Central  Committee  on  Lumber  Stand- 
ards, which  has  been  functioning  in 
close  co-operation  with  the  Division  of 
Simplified  Practice,  will  co-  operate  in 
a  similar  manner  in  connection  with 
the  work  on  the  dictionary  of  specifica- 
tions. Very  helpful  assistance  is  also 
being  obtained  from  the  American 
Marine  Standards  Committee,  which 
bears  a  similar  relation  to  the  Division 
of  Simplified  Practice,  and  welcomes 
the  opportunity  to  co-operate  in  this 
work. 


•■It.alization  of  the  possibilities  of 
highway  transportation  is  one  of  the 
most  important  commercial  problems 
confronting  America,"  said  Arthur  H. 
Delira,  civil  engineer  and  general  con- 
tractor, who  arrived  in  San  B'rancisco, 
.\ug.  in,  from  New  York. 

DeBra.  as  an  engineer,  has  assisted 
In  planning  the  devi'lopment  of  high- 
way systems  in  New  York  and  several 
of  the.  New  England  states.  He  is 
stopping  at  the  Whitcomb  Hotel. 

"Local  highways  in  the  United 
States,"  said  DeBra,  "must  be  planned 
to  fit  in  with  state  highway  systems 
and  then,  in  turn,  to  interlock  with  the 
national  scheme  of  transportation. 
Krom  a  construction  standpoint,  all 
highways  should  be  built  on  the  one 
invariable  jirincipal:  to  yield  a  ma.\i- 
mum  amount  of  service  at  a  miiimum 
mileage  cost. 

"Highway  transportation  is  now 
recognized  as  an  essential  element  in 
the  general  transportation  scheme  of 
the  country.  For  practical  service, 
civilization  has  produced  three  types  of 
transportation:  rail,  water  and  the 
highway  system.  Any  one  of  these 
modes  of  transportation  has  its  field  of 
operation  with  accompanying  limita- 
tions. The  method  of  transportation 
that  is  best  adapted  to  serve  a  cer- 
tain community  or  ad.ioining  com- 
munities will  gradually  be  developed  in 
that  territory.  Rail  transportation 
has  never  entirely  replaced  shipping  by 
water  and  highway  systems  will  never 
supplant  the  railroads. 

"Local  state  and  national  groups  that 
plan  roads  should  consist  of  men  who 
have  a  vision  of  the  future  values  of  a 
fully  developed  highway  system  to  the 
prosperity  of  the  country.  They  should 
be  given  sufficient  time  in  office  to  de- 
velop their  plans  and  their  administra- 
tion should  be  free  from  the  shifting 
winds  of  politics. 

"This  is  my  first  visit  to  California 
and,  as  yet,  1  have  had  no  opportunity 
to  study  your  highway  system.  My  im- 
pressions from  the  railroad  train,  how- 
ever, is  good.  If  your  roads  in  the  in- 
terior are  as  good  as  at  the  crossings, 
they  are  as  serviceable  as  any  I've 
seen  in  the  country." 


BIG     TI.MBER    DEY'ELOPMENTS     ARE 
RIIMORED    AT   KL.-YMATH    FALLS 

The  presence  in  Klamath  Falls.  Ore., 
of  J.  P.  Hennessy,  general  manager  of 
the  Shevlin-Hixon  lumber  mills  at 
Bend,  coupled  with  the  fact  that  the 
Bend  company  has  been  negotiating  for 
the  purchase  of  the  Modoc  Lumber 
Company  mill  at  Chiloquin.  is  believed 
an  indication  that  the  Shevlin-Hixon 
Company  will  utilize  a  Klamath  County 
mill  to  manufacture  the  enormous 
timber  holdings  acquired  through  its 
purchase  of  the  North  Marsh  timber 
unit  of  the  Klamath  Indian  reserva- 
tion. 

Accompanying  Hennessy  were  J.  H. 
Meister,  logging  superintendent  for 
the  company,  and  F.  W.  Horskotte,  mill 
designer,  who  built  the  plant  now 
operated  bv  the  Shevlin-Hixon  Com- 
pany at  Bend.  None  of  the  three  would 
affirm  or  deny  the  report  that  the 
company  would  operate  at  Klamath 
Falls. 

Acquisition  of  the  Modoc  mill  would 
place  the  Shevlin-Hixon  company  in  a 
strategic  position  to  control  adjacent 
timber  on  the  reservation  not  yet  sold. 


Because  of  a  large  number  of  vary- 
ing specifications  for  steel  reinforcing 
liars  used  in  construction  of  roads, 
bridges,  and  buildings  and  other  struc- 
tures, proposals  for  simplification  of 
I  ho  varieties  of  this  commodity  will  he 
considered  at  a  meeting  on  September 
It  in  the  Department  of  Commerce,  it 
was  announced  recently  by  the  Di- 
vision of  Simplified  Practice,  under 
whose  auspices  the  conference  will  be 
held. 

Based  upon  an  analysis  of  experience 
and  sales  demand,  it  has  been  suggest- 
ed by  representative  dealers  that  the 
following  sizes  of  steel  reinforcing  bars 
he  used  as  a  basis  tor  a  simplified 
practice  recommendation: — Square  ^ 
inch,  1  inch,  1^  inch  and  1^4  inch. 
Round — %,  %,  %,  %,  %  and  1  inch. 

.Surveys  reported  to  the  Division 
show  that  many  rolling  mills,  manfac- 
turers,  dealers  and  consumnng  in- 
terests have  already  adopted  these 
sizes,  which  can  be  supplied  economi- 
cally by  all  producers.  It  is  declared 
that  the  range  in  the  recommended 
sizes  would  be  sufficient  to  supplant 
the   15   sizes   now   used    in   each   style. 

Endorsement  of  the  recommended 
sizes  will  be  asked  from  Government 
departments  and  technical  bodies,  as 
well  as  architects,  contractors,  engi- 
neers, bridge  and  road  builders  as  well 
as   other  consuming  interests. 

As  to  the  flat-shaped  bars,  no  sug- 
gestions have  been  made,  but  it  is  ex- 
pected that  existing  conditions  will 
be  discussed  and  a  survey  may  result. 

Suggestions  have  been  received  by 
the  Division  that  an  "intermediate" 
grade,  embodying  the  desirable  feat- 
ures of  "structural"  and  "high  carbon" 
grades,  would  enable  dealers  to  cut 
their  stocks  from  30  piles  to  half  that 
nnumber.  or  even  to  one-third  if  one 
grade  were  adopted.  The  question  of 
a  future  course  of  action  concerning 
an  adequate  and  sufficient  grade  of 
steel  will  be  referred  to  technical 
bodies  concerned. 


CHANGES       IN        STATE       HIGHWAY 
BRIDGE    DEPARTMENT 


Acting  Bridge  Engineer  H.  D.  Miller, 
since  the  reorganization  of  the  Bridge 
Department  of  the  State  Highway 
Commission  to  include  supervision  of 
bridge  construction,  has  named  several 
assistants.  F.  "W.  Haselwood,  formerly 
assistant  division  engineer  in  Division 
I,  has  been  placed  in  charge  of  all 
railroad  grade  crossing  elimination 
work.  He  also  will  represent  the 
state  highway  engineer  on  the  recent- 
ly created  grade  crossing  committee, 
fostered  by  the  California  State  Auto- 
mobile Association.  Stewart  Mitchell, 
formerly  assistant  bridge  engineer  of 
the  Oregon  State  Highwa;  "department, 
has  been  appointed  assistant  bridge 
engineer,  following  a  recent  civil  ser- 
vice examination.  He  will  be  in 
charge  of  the  construction  of  the 
$400,000  Memorial  bridge  over  the 
Klamath  River.  D.  C.  Willett  also  has 
been  appointed  assistant  bridge  en- 
gineer. He  will  continue  to  act  as 
office  engineer.  L.  D.  Packard,  former- 
ly with  Division  VII,  has  been  chosen 
to  assist  Mr.  Miller  in  the  supervision 
of  bridge  construction  in  the  field  and 
will  have  direct  charge  of  certain  por- 
tions  of  this   work. 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


Therf  are  now  in  the  United  States, 
according  to  the  Federal  Bureau  of 
Public  Roads,  a  total  of  2,819,386  miles 
of  rural  highways.  As  nearly  as  it 
is  possible  to  determine,  the  mileage 
of  the  various  types  of  pavement  is  as 
follows:  Gravel,  175,000  miles;  maca- 
dam, 100,000  miles;  sheet  asphalt,  as- 
phaltic  concrete,  asphalt  block  and  as- 
phalt macadam,  30,000  miles:  Portland 
cement  concrete,  27.000  miles;  brick, 
stone-block  and  miscellaneous,  10,000 
miles.  Exclusive  of  sand  clay  roads, 
there  are  now  340,000  miles  of  paved 
highways.  Forty  thousand  miles  of 
paved  roads  were  constructed  last 
year.  The  construction  of  asphalt  roads 
during  1923  was  greatly  in  excess  of 
any  previous  year,  there  being  laid 
102,000,000  square  yards  of  asphalt 
paving  on  the  roads  and  streets  of  the 
country  compared  to  82,700,000  square 
vards  in  1922  and  68,000,000  square 
yards  in   1921. 


Southern  I'acific  and  Santa  Fe  llail- 
roads  have  filed  a  re.iuest  with  the 
Oakland  city  council  for  permission  to 
construct  spur  tracks  and  build  ware- 
houses and  industrial  plants  on  an 
area  of  150  acres  of  reclaimed  land  on 
the  western  waterfront  at  Oakland. 
The  move  is  characterized  by  the  Oak- 
land council  as  "one  of  the  most  im- 
portant   in    the    city's    history." 


Proposed  new  schedule  to  establish 
joint  through  rates  on  cedar  lumber 
and  shingles  from  North  Pacific  Coast 
group  points  to  Southern  destinations 
have  been  suspended  by  the  Interstate 
Commerce  Commission  from  August  5 
to  December  3.  The  proposed  now  rates 
would  be  generally  higher  than  the 
existing   combination    rates. 


C.  D.  LeMaster  ot  Fresno,  snark  of 
the  universe  in  the  Hoo  Hoos,  will  at- 
tend the  annual  meeting  of  the  lumber- 
men's frolic  organization  in  Santa 
Cruz,  Aug.  23.  During  the  Santa  Cruz 
convention,  the  State  Mill  Work  In- 
stitute and  the  directors  of  the  Cali- 
fornoa  Retail  Lumbermen's  Associa- 
tion   will   meet. 


.\  jielition  asking  that  she  be  ad- 
.iudged  bankrupt  has  been  filed  in  the 
United  States  District  Court  by  An- 
nette L.  Slauson,  doing  business  in 
Cazadero,  Sonoma  County,  under  the 
name  of  the  Cazadero  Lumber  Com- 
pany. The  petitioner  lists  her  debts 
at  161,616  and  her  assets  at  $62,068. 
Among  the  debts  are  listed  the 
wage  claims  of  fifty-seven  employes 
of  the  company,  totaling  $6,737.  These 
claims  have  been  assigned  to  the  state 
labor  bureau  for  collection.  Approxi- 
mately $54,000  of  the  debts  is  rep- 
resented by  secured  and  unsecured 
claims. 


Bids  will  be  asked  shortly  by  the 
Alameda  County  Supervisors  to  repave 
and  widen  E-Fourteenth  street  from 
the  Hayward  city  limits  to  Laurel 
Ave.,  Oakland,  a  distance  of  one  and 
one-half  miles.  The  work  is  estimated 
to  cost  $100,000.  The  improvement 
will  be  the  fir.st  unit  of  a  four-mile 
project. 


Heavy  building  this  fall,  particularly 
In  peninsula  and  Northern  California 
interior  sections,  is  the  prediction  of 
Henry  E.  Tweed,  manager  of  the  fac- 
tory-cut products  department  of  the 
National  Mill  and  Lumber  Company.  An 
unprecedented  number  of  inquiries  has 
been  received  during  the  past  month, 
according  to  Tweed. 


West  Coast  Theatres,  Inc.,  will  erect 
twenty-eight  motion  picture  theatres 
in  Southern  California  section  at  a  cost 
of  $5,000,000.  The  construction  pro- 
gram has  already  received  the  approval 
of  the  board   of  directors. 


Wenatchee  Southern  Railway  Com- 
pany has  been  authorized  by  the  In- 
terstate Commerce  Commission  to  con- 
struct 112  miles  of  railroad  in  Chelan, 
Kittitas  and  Benton  counties,  Wash. 


The  Alturas  Lumber  &  Box  Company 
at  Alturas,  Modoc  County,  has  com- 
menced operations  with  a  force  of  25 
men.  The  company  was  organized  six 
months  ago,  with  a  capital  stock  of 
$30,000,  most  of  which  was  .subscribed 
by  Alturas  business  men.  The  com- 
pany has  over  1,000.000  feet  ot  lumber 
stored  in  its  yards  and  orders  foi"  be- 
tween forty  and  fifty  carloads  of 
shook.  .1.  E.  Niles  of  Alturas  is 
president  of  the  concern.  Tom  Phene- 
gar,  recently  of  Klamath  Fails.  Ore.,  an 
experienced  box  factory  man,  has  been 
placed   in   charge  as  superintendent. 


The  Industrial  Accident  Commission 
announces  that  in  the  fiscal  year 
ending  June  30,  1924,  the  Construction 
Division  of  the  Safety  Department  of 
the  Commission  made  1875  inspections 
against  1705  inspections  made  by  the 
same  Division  in  the  preceding  fiscal 
year.  The  number  of  men  employed  on 
the  construction  work  covered  by  these 
inspections  in  the  last  fiscal  year  was 
37,369.  In  the  previous  fiscal  year  the 
number   of  employees  covered  was   21,- 


Criminal  action,  in  place  of  the  cus- 
tomary civic  action  against  unscrupu- 
lous building  contractors,  will  feature 
a  six  months  campaign  to  be  launched 
September  1  by  the  Los  Angeles  Build- 
ers' Exchange  to  protect  home  builders 
in  Los  Angeles,  it  is  announced  by 
Paul  Langworthy,  exchange  secretary. 
The  motive  of  the  campaign  is  to  drive 
from  the  city  contractors  who  absorb 
payments  of'  home  builders  and  then 
fail  to  pay  material  bills,  permitting 
liens   to   accrue  against   the  owners. 


A  Los  Angeles  motion  picture  com- 
pany has  filed  protests  with  the  Tuol- 
umne County  Board  of  Supervisors 
against  paving  the  main  street  of  the 
town  of  Columbia,  the  pioneer  mining 
town,  on  the  grounds  that  such  a  step 
not  only  would  ruin  the  village  as  a 
location  for  motion  picture  production, 
but  would  be  a  desecration  to  a 
"magnificent  monument  to  California's 
glorious  birth." 


September  22  is  date  set  by  San  Ma- 
teo county  supervisors  to  hear  the  ap- 
plication ot  John  Lyle  Harrington  who 
seeks  a  franchise  to  construct  and 
operate  a  toll  bridge  across  San  Fran- 
cisco Bay.  Proposed  bridge  will  be 
1500  feet"  in  length  and  not  less  than 
24   feet  wide. 


The  mill  and  2,000,000  feet  of  lumber 
of  the  Prescott  Lumber  Company  at 
Basin,  forty  miles  east  of  Fresno,  on 
the  San  Joaquin  and  Eastern  Railroad, 
were  destroyed  by  fire.  August  6.  The 
loss  is  fixed  at  approximately  $125,000. 
(Continued    on   Page    9) 


George  R.  Winslow  ot  Sacramento 
succeeds  Allan  J.  Wagner  on  the  Cali- 
fornia State  Highway  Commission  as 
assistant  engineer  in  charge  ot  main- 
tenance. Mr.  Wagner  resigned  to  ac- 
cept the  position  ot  city  engineer  of 
Sacramento.  Mr.  Winslow  was  for- 
merly in  charge  of  Highway  Division 
No.  3  with  headquarters  at  Sacra- 
mento. F.  W.  Haselwood.  a  member  of 
the  bridge  department  ot  the  commis- 
sion, will  take  the  office  vacated  by 
Mr.  Winslow. 


An  important  expansion  program 
calling  for  the  expenditure  of  $2,500,000 
lo  make  the  Bethlehem  Shipbuilding 
Corporation  yards  at  Terminal  Island, 
San  Pedro,  the  most  modern  on  the 
Pacific  Coast,  is  announced  by  officials 
of  the  company.  Ratification  of  the 
complete  program,  now  in  the  hands 
of  the  high  officials  of  the  Bethlehem 
corporation  at  Pitt.sburg  is  certain,  it 
is  said. 


Only  $43,283  remains  of  the  $1,800,000 
good  roads  bond  issue  approved  by 
Butte  county  at  the  polls  in  1919,  ac- 
cording to  a  report  made  by  County 
l;oad  Engineer  H.  H.  Hume  to  the 
board  of  supervisors.  Hume  also  re- 
ported that  the  expenditures  on 
county  roads  during  the  month  of  July 
amounted  to  $34,935. 


M.  Bernard  will  file  application  -with 
the  San  Mateo  County  Supervisors  for 
a  franchise  to  construct  and  operate  a 
toll  bridge  across  San  Francisco  Bay 
from  a  point  near  Little  Coyote  Point 
in  San  Mateo  County  to  or  near  the  • 
town  of  Mt.  Eden  in  Alameda  County. 
The  bridge  will  be  approximately  six 
and  one-half  miles  in  length  and  from  ,, 
40   to   60  feet  -wide. 


Chambers  of  Commerce  of  Oakland 
and  Stockton  are  behind  movement  lo 
construct  twenty  miles  of  new  road 
lietween  the  two  cities,  bringing  Oak- 
land within  sixty  miles  of  the  San 
Joaquin  valley. 

Committee  has  been  named  by  civic 
organizations  in  San  Joaquin  County 
to  investigate  the  county  manager 
form  of  government. 

Vernon  A.  Smith  has  been  named  a 
member  of  the  Berkeley  City  Planning 
Commission,  succeeding  Chas.  L.  Tra- 
bert,  who  resigned. 


Victor  G.  Anderson  has  been  named 
City  Landscape  Architect  of  Stockton. 
The  appointment  was  made  by  City 
Manager  Chas.  E.  Ashburner. 

Wesley  C.  Miller  Jr.,  Secretary  of  the 
Berkeley  City  Planning  Commission, 
has  tendered  his  resignation  to  the  cuy 
council. 

Frank  B.  Cole,  formerly  editor  of  the 
West  Coast  Lumberman  and  secretary 
ot  I  he  Camp  Lewis  Timber  Company, 
died  at  Tacoma  July   18. 

Willis  Reid  has  been  appointed 
plumbing  inspector  of  Delano,  Calif. 
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Krd    to   ■alimit   news   for   pnbllem- 
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Tlial  p.iil  of  till.'  in.n  lianics  lien 
which  permits  niatcrial  jieople  to  sell 
iiiattiliil  In  anybody  claiming  lo  be  a 
.  iintractor  n-BiirdlPss  of  rcsponslbllhy 
and  KlvInK  them  privlluKf  of  placini; 
a  lein  on  n  job  whire  the  material  was 
used  If  the  bills  are  not  paid,  has 
aroused  the  nntaKonism  of  the  general 
.onlractors  of  San  Francisco.  At  a 
recent  meetinf?  of  the  conlrac'ors  '.he 
law  was  declared  to  be  a  misnomer 
and  a  detriment  to  responsible  business 
instead  of  a  stimulant,  arcordliig  to  E. 
T,  Thurston,  secretary  of  the  CJeneral 
<"ontractors. 

"At  this  meeting,"  said  Thurston, 
"it  was  argued,  that  under  the  guise 
of  protefttion  to  otherwise  helpless 
workmen  from  being  done  out  of  their 
wages,  the  measure  was  framed  to  in- 
ilude  also,  material  men,  coniiMCtors 
and  architects  who  are  no  more  in 
need  of  such  a  free  public  collection 
aefncy  than  are  merchants  and  pro- 
fessional men  in  other  lines  of  busi- 
ness. 

"The  mechanic  f)rdinarily  has  no 
ninans  for  ascertaining  in  advance  the 
responsibility  of  the  person  who  pro- 
lioies  to  employ  him,  ani  can  not,  of 
course,  exact  a  bond  or  retainer,  but 
I'usiness  concerns  in  other  lines  have 
their  credit  departments  and  associa- 
tions wherewith  a  customer  must  es- 
tablish a  proper  rating  before  being 
Ljranted  material  credit. 

"The  operation  of  the  present  lien 
law  has  encouraged  loose  business 
methods  and  extensions  of  credit  to 
everybody  without  question,  and  thus 
has  opened  wide  the  door  to  anyone 
who  chooses  to  pose  as  a  contractor. 
This  law  is  more  to  blame  for  shoddy 
work  in  building  construction  (han  any 
other  influence." 


A.  A.  E.  miLDI.NG  COOE  COMMITTEE 
IS    XAMED 


Vt  a  district   meeting   of   the    Ameri- 

V  Association  of  Engineers,  held  in 
Sam  Francisco  recently,  R.  B.  Taplin 
"f  Long  Beach  was  made  chairman  of 
.1  coinmittee  to  draft  a  model  building 
ecide    for    the    state. 

At  the  present  time  the  building  code 
I'f  the  di-fferent  cities  differ  so  much  it 
was  deemed  advisable  to  draft  a  code 
that  would  meet  the  requirements  of 
'  ach  city  and  apply  to  all. 

The  chairman  announces  appoint- 
ments to  this  committee  is  complete 
with  the  exception  of  Los  Angeles  and 
Honolulu.  The  personnel  of  the  com- 
mittee  to  date: 

n.  B.  Taplin,  chairman,  Chief  Build- 
ing Inspector,  Long  Beach;  Franlc 
ilentry,  architect.  Long  Beach;  J.  J. 
Itosedale,  consulting  engineer,  San 
I'^ranpisco,  and  Clarence  F.  Kromer, 
I'hiet  Structural  Engineer,  Division  Ar- 
•  hitecture,  State  Dept.  Public  Works, 
Sacramento.  Representatives  from  Los 
.\ngeles  and  Honolulu  will  be  an- 
nounced  in   the   near  future. 


Two  new-  courses — one  in  sheet  metal 
work  and  the  other  in  plumbing — are 
lo  be  instituted  at  the  Sacramento 
■Shop  School  this  fall. 

The  action  of  the  Board  of  Education 
Ml  providing  for  such  courses  is  in  line 
with  the  policy  that  the  study  of 
I  rades  should  be  given  attention  by 
I  he  city's  educational  forces  as  well 
as  the  study  of  more  aesthetic   things. 


AUGUST  30,  31  AND  SEPTEMBER  1,  1924 

Casa  Del  Rev,  Santa  Cruz,  California 

To  be  held  under  the  Auspices  of  the 
San  Francisco  Builders'  Exchange 

Annual  Convention  of  California  State  Builders' 
E.xchange, 


Bl'ILDERS  TO  FROLIC  AT  CASA 
DEL,    REY 


Three  days  of  fun,  frolic  and  frivolity 
will  be  the  theme  of  the  fifth  annual 
session  of  the  Builders'  Exchange  at 
Casa  Del  Rey.  Aug.  30  to  Sept.  1, 
inclusive.  There  will  be  SOME  busi- 
ness transacted  between  "acts"  of  the 
"greatest  show  on  earth"  that  will 
rouse  the  residents  of  Casa  Del  Rey 
from  their  summer  lethargy. 
■  Yea  brethren  it  will  be  SOME 
r'ARTV.  "The  Builders'  Road  Show" 
is  now  busily  engaged  {in  rehears- 
als and  they  promise  to  rock  that 
train  with  laughter  and  merri- 
ment. "Sandy"  Pratt's  stone  and  gravel 
crushers  will  have  nothing  in  the  way 
of  noise  that  the  "Road  Show"  can't 
go  one  better.  Then  the  now  famous 
"Builders'  Exchange  Follies  of  1924" 
will  make  life  worth  while  at  Santa 
Cruz.  Each  night  promptly  at  midnight 
this  great  aggregation  of  stars  will 
strut  their  paces  and  guarantee  to 
crack  your  sides  with  laughter  with 
their  merry  jests  and  quips  at  the  ex- 
pense of  various  members  of  the  Ex- 
change. And  this  is  not  all.  There 
won't  be  time  for  sleep  judging  by  the 
great  program  arranged.  Every  day 
there  will  be  entertainment  features. 
There  will  be  a  treasure  hunt  for  the 
children  led  by  Captain  Kidd  and  his 
brigands;  there  will  be  a  great  water 
carnival  headed  by  King  Neptune,  and 
the  greatest  array  of  shapely  mermaids 
ever  gathered  on  this  coast  will  strive 
to  outdo  the  Atlantic  City  beauty 
revue.  There  will  be  sports  for  fat 
men  and  thin  men,  for  young  ladies 
and  old  ladies,  for  strenuous  boys  and 
studious  boys  and  one  of  the  greatest 
contests  of  the  sessions  will  ba  the 
ever  to  be  remembered  "nial  driving 
contest"  for  ladies  on  which  the  bet- 
ting will  be  two  to  one  on  the 
ladies  fingers  and  against  the  nail. 

The  commtltee  of  industrious  indus- 
trial workers  who  are  working  night 
and  day  to  make  this  fifth  annual  con- 
vention a  record  breaker  is  composed 
of  William  J.  Feary,  Holmes  Lime  & 
Cement  Co.,  chairman;  Joe  B.  Crowe, 
Crowe  Glass  Works,  secretary;  Steve  I. 
Guerin,  J.  S.  Guerin  Co.;  Clarence  F. 
Pratt,  Pratt  Building  Material  Co.; 
Emil  Hogberg.  brick  contractor;  Chas. 
O.  Munson,  lathing  contractor;  William 
Bateman,  planing  mill;  Chris  J.  Hil- 
lard,  C.  J.  Hillard  Co.;  John  W.  Bender, 
Bender  Roofing  Co.;  R.  B.  Cleghorn, 
Pioctor  &  Cleghorn,  general  contrac- 
tors; W.  B.  Rue,  California  Brick  Co.; 
James  E.  Fennell.  Fennell  &  Chisholm 
Co.,  general  contractors. 
Spiersoh. 


National  Lumber  &  Planing  Mill  at 
Hoquiam,  Wa.=h.,  suffers  fire  loss  ag- 
gregating $1,000,000,  Aug.  11.  The  mill 
and  approximately  8,000,000  feet  of 
lumber  were  destroyed.  The  plant  em- 
ployed 500  men. 


CHICAGO      BUILDING    TRADES      ARE 
ENJOINED 


Judge  James  H.  Wilkerson  recently 
issued  in  the  federal  court  temporarj 
injunction  restraining  the  Interna, 
tional  Brotherhood  of  Electrical  Work- 
ers Local  No.  134  and  a  number  of 
other  unions  from  interfering  with  the 
Western  Union  Telegraph  Company. 
The  case  arose  out  of  a  general  strike 
called  on  the  Illinois  Merchants'  Trust 
Building  when  the  telegraph  company 
employed  non-union  labor  for  the  in- 
stallation of  call  boxes  and  ticker 
wires.  The  written  decision  handed 
down  by  Judge  Wilkerson  declared: 
"Broadly  speaking.  any  American 
citizen  has  the  right  to  quit  work 
whenever  he  chooses,  unless  in  quit- 
ting work  he  is  furthering  a  criminal 
conspiracy.  The  crime  in  this  case  is 
in  going  to  work  with  the  understand- 
ing which  is  part  of  the  conspiracy, 
and  later  quitting  worlt  in  furtherance 
of  that  conspiracy." 


The  mystery  has  been  solved!  At 
last  the  true  facts  relative  to  the  story 
which  has  been  bothering  contractors 
at  meetings  during  the  last  few 
months,  have  been  unearthed.  W.  B. 
Summersett,  president  of  the  Columbia, 
South  Carolina,  General  Contractors' 
Association,  has  announced  his  success- 
ful sleuthing  of  the  problem  as  to 
how^  the  defunct  builder,  who  by  en- 
ergy, persistence,  undeviating  attention 
to  business  and  a  legacy  of  ?99,999.50, 
managed  to  leave  an  estate  of  $100,000. 

By  personal  efforts,  unassisted  by 
Gasto  B.  Means,  Mr.  'Summersett  has 
discovered  where  the  other  fifty  cents 
came  from.  Uncontrovertible  evidence 
points  to  the  fact,  according  to  this  in- 
vestigator, that  this  hitherto  unac- 
counted for  halt  dollar  was  made  by 
peddling   sub-bids. 


ENJOY  BARBECUE 


The  lathing  and  bricklaying  crafts 
of  the  Contra  Costa  County  Builders' 
Exchange,  with  headquarters  at  Rich- 
mond, served  a  barbecue  to  members 
following  the  August  8  meeting.  Those 
who  prepared  the  tables  were  A.  C. 
Winchcole,  C.  H.  .Brown,  George  In- 
gram and  James  Walker.  The  roast- 
ing   of    the    meat    was    done    by    R.    C. 


OAKLAND     PLUMBERS     ELECT 


L.  J.  Kruse  was  elected  president  of 
the  Master  Plumbers'  Association  of 
Oakland,  Berkeley  and  Alameda  for 
the  coming  year  at  the  July  election. 
The  officials  elected  to  serve  with  him 
are  W.  H.  Picard,  vice-president;  A. 
H.  McKown,  treasurer;  J.  B.  Morse, 
secretary,  and  P.  H.  Blake,  sergeant- 
at-  arms. 
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CONCRETE  WORK  AT  WILSON  DAM,  MUSCLE  SHOALS^ 


By    R.    I'.    Bj-own,    t'onstnirtion    Eiigiiii-or 


National    Lime    Association 


The  work  now  under  way  at  Muscle 
Shoals,  which  is  on  the  Tennessee 
River  near  the  towns  of  Florence  and 
Sheffield,  Ala.,  is  of  particular  inter- 
est at  this  time.  Likewise,  the  con- 
crete work  at  the  dam,  commonly 
known  as  the  Wilson  Dam,  is  of 
special  interest  to  engineers,  architects 
and  contractors,  because  of  the  high 
class  of  workmanship  and  the  results 
secured  under  all  conditions. 

Before  discussing  the  concrete  work 
in  particular,  it  will  be  interesting  to 
note  some  of  the  salient  features  of 
the  project.  The  development  of  Muscle 
Shoals  and  the  construction  of  the  Wil- 
son Dam  was  undertaken  by  the  Gov- 
ernment early  in  1918  in  connection 
with  the  manufacture  of  nitrates  for 
munitions  in  time  of  war  and  fertiliz- 
ers in  peace  times. 

The  project  was  assigned  to  the 
U  S.  Engineer  Corps  and  the  design 
for  the  dam  was  prepared  under  the 
direction  of  Colonel  Hugh  L.  Cooper, 
who  was  in  active  service  when  the 
project  was  inaugurated.  The  construc- 
tion was  undertaken  by  the  govern- 
ment, using  hired  forces.  Due  to  the 
magnitude  of  the  work  a  special  dis- 
trict was  created  and  at  present  Lt^ 
Col.  George  Spalding,  U.  S.  District 
Engineer,  Florence  District,,  has  direct 
charge  of  all  construction  for  the  Gov- 
ernment. The  Hugh  L.  Cooper  &  Co. 
organization  now  have  charge  of  all 
design  and  inspection  work  in  connec- 
tiqn  with  the  dam.  These  two  organiza- 
tions are  working  in  complete  har- 
mony and  will  soon  complete  the  larg- 
est concrete  project  in   the  world. 

Tlie  Sia:*  ol  tlie  Project.— The  total 
length  of  the  composite  structure,  or 
Wilson  Dam,  is  about  4500  ft.  The 
power  house  section  of  the  dam  abut- 
ting the  south-shore,  is  1,250  ft.  long; 
the  dam  proper,  or  spillway  section, 
extends  from  the  north  end  of  the 
liower  house  to  the  lock,  and  is  3,050 
ft.  long.  The  lock  section  extends  from 
the  dam  to  the  north  shore,  200  ft. 

The  power  house  unit,  1,250  ft.  long, 
160  ft.  wide  and  134  ft.  high,  will  house 
18  turbine  generators.  Four  of  these 
units  will  produce  30,000  h.p.  each, 
while  the  other  14  units  will  each  de- 
liver 35,000  h.p.,  making  available  a 
total  of  600,000  h.p.  when  the  project 
is  complete.  This  will  be  equivalent  to 
approximately  700,000  kilowatt  hours 
of  primary  power  per  year  and  1,490,- 
000,000  kilowatt  hours  of  secondary 
power  per  annum. 

From  the  river  bed  to  the  crest  of 
the  dam  or  spillway  it  is  95  ft.,  while 
the  total  height,  from  foundation  to 
operating  bridge,  is  140  ft.  The  base 
of  the  dam  is  105  ft.  thick,  the  design 
being  of  the  gravity  type. 

Conerete  Required — The  accompany- 
ing chart  presents  a  striking  illus- 
tration of  the  comparative  size  of  this 
dam,  the  powerhouse  section  alone  con- 
taining nearly  half  again  as  much  con- 
crete as  does  the  Roosevelt  Dam  in 
Arizona,  which  structure  is  of  consid- 
erable   size    and    importance. 

The  lock  section  will  require  ap- 
proximately 76,600  cu.  yd.  of  concrete, 
the  spillway  section  703,285  cu.  yd., 
and  the  powerhouse  section  requires 
511,500  cu.  yd.;  a  total  of  1,291,385 
cu.  yd. 

ConMtriiftion  Equl|>ineiit — To  handle 
this  mammoth  undertaking  requires  27 


itriu-tioii  Features  nt  Largest  (ou- 
ete  Pr<ijeet  in  tlie  world  described 
liaiier  presented  May  20  at  Annual 
invention  of  tlie  National  Lime  As- 
eiation. 
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miles  of  standard  gauge  railroad  and  a 
force  of  about  2,500  men  working  in 
3  shifts.  Three  central  mixing  plants 
supply  concrete  for  the  entire  job.  One 
plant  is  on  the  north  shore,  and  one  is 
on  the  south  shore  of  the  river,  while 
the  third  and  largest  mixing  plant  is 
located  near  the  center  of  the  work,  on 
Jackson's  Island.  The  north  and  south 
shore  plants  each  have  two  2-yd. 
mixers,   while  the  Jackson  Island  plant 


Proportions  are  based  on  the  voids 
in  the  sand  and  gravel,  the  coarse  ag- 
gregate being  tested  two  or  three  times 
during  each  shift,  or  from  six  to  nine 
times  a  day,  to  keep  the  mix  constant. 
Each  yard  of  concrete  crm tains  25  cu. 
ft.  of  gravel  or  stone  and  5  or  6  sacks 
of  cement,  the  amount  of  cement  de- 
pending upon  where  the  concrete  is  to 
be  used.  This  leaves  only  the  sand  sub- 
ject to  variation,  as  the  hydrated  lime 
is  constant  at  25  lb.  per  cu.  yd.  The 
mortar,  or  cement  and  sand  mixed,  is 
required  to  be  sufficient  to  fill  the 
gravel  voids  and  provide  an  excess  of 
15    per    cent.    Thus,    for    example,    in    a 
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uses  two  4-yd.  mixers.  These  mixers 
which  are  in  turn  handled  by  10  ton 
cranes.  Placing  forms,  concrete,  etc., 
requires  the  steady  use  of  10  full  circle 
10-ton  cranes.  Additional  mobile  equip- 
ment consists  of  12  locomotive  cranes, 
26  standard  gauge  locomotives,  79  box 
cars,  65  flat  cars,  15  gondolas,  and  60 
20-yd.  dump  cars. 

Proportioning  of  Concrete. — The  con- 
crete is  proportioned  by  volume,  the 
aggregates  coming  from  storage  bins 
into  measuring  hoppers,  and  thence  to 
the  charging  hopper.  The  largest  mix- 
ing plant  (two  4-yd.  mixers)  handles 
the  cement  in  bulk  and  the  hydrated 
lime  in  sacks.  In  the  two  other  plants 
it  is  more  convenient  to  handle  both 
the    cement    and    lime    in    the    original 


5-sack  batch  of  concrete,  using  ^the 
average  void  figures,  the  sand  is  com- 
puted as  follows: 

25  cu.  ft.  of  gravel  @  40  per  cent 
voids;    i.   e.,   10   cu.   ft.   of  voids. 

5   cu.    ft.  of  Portland  cement. 

X  cu.  ft.  of  sand  (3)  34  per  cent  voids. 

This  resolves  into  an  equation 
wherein  the  total  cement  (5  cu.  ft.) 
minus  the  cement  going  to  fill  the 
sand  voids  (.34X),  plus  the  sand  (x) 
equals  the  gravel  voids  (10)  plus  l.j 
per   cent    (1.5).    this   reduces   to 


.66  X  =  6.5. 
X  =  9.9. 


Therefore    the   cubic     yard 
ferred    to     will     require     2 
gravel,    9.9    cu.    ft.    of   sand 
Portland    cement    and    Vi!    sacl 
ot  hydrated  lime. 
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Using  the  void  assumptions  just 
noted  it  will  be  seen  that  a  5  sack 
batch  gives  a  nominal  mix  of  approx- 
imately 1:3:5,  while  a  6  sack  batch 
makes  an  approximate  nominal  mix  of 
1:1.4:4.2. 

.Mixing — In  the  2-yd.  mixers  the  con- 
crete is  mixed  for  a  minimum  of  2 
minutes,  and  in  the  4-yd  mixers  the 
time  is  2Vi  minutes,  If  the  sand  or 
gravel  happens  to  be  running  fine,  the 
time  of  mixing-  is  increa.sed,  an  in- 
spector being  on  the  job  at  all  times  in 
full  charge  of  the  mix.  A  2-yd.  batch 
of  concrete  requires  about  85  gal.  of 
water,  the  exact  amount  being  subject 
to  the  condition  of  the  sand  and  gravel. 
Too  much  water  will  cause  the  batch 
to  be  wasted  when  the  concrete  reaches 


the  point  where  it  should  be  placed; 
while  too  dry  a  batch  means  that  ex- 
tra labor  will  be  required  to  plact  it 
without  honeycombing. 

Determination    tvt    Consistency. — The 

control  of  consistency  is  strict  and  is 
both  novel  and  efficient.  All  laborers 
and  inspectors  connected  with  placing 
concrete  in  the  forms  are  furnished 
with  hip  boots  and  the  consistency  of 
the  concrete  must  be  such  that  a  man 
working  in  it  will  sink  not  less  than 
2  in.,  nor  more  than  10  in.  Inasmuch 
as  the  concrete  is  placed  to  a  depth  of 
from  4  to  6  ft.  in  the  forms  before  per- 
mitting it  to  harden,  it  will  be  seen 
that  this  requirement  is  rigid  indeed. 
Anyone,  therefore,  can  tell  at  a  glance 
whether    the    men    are    walking    about 
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Draft  Tube  Chamber  Showing  Center  Support- 
ie«  Tnlsen  Feb.  1«,  1924. 


on  the  top,  in  which  case  the  concrete 
in  too  dry,  or  whether  they  sink  to 
their  knees,  in  which  case  it  is  getting 
too  wet  for  best  results.  Honeycombing 
niiaiis  the  discharge  ot  the  Inspector 
on  the  section;  needless  to  say,  a  close 
cluck  is  kept  on  consistency  and  work- 
manship. 

Ilydmted  I/iiue  Added  to  the  Cun- 
erele. — Some  concrete  was  placed  dur- 
ing the  early  part  of  the  work  without 
the  addition  of  hydrated  lime,  but  difti- 
cully  was  encountered  with  segrega- 
tion in  the  buckets  and  during  dump- 
ing, consequently  the  concrete  was 
hard  to  place  satisfactorily  without 
aji  undue  amount  of  labor.  Tests  were 
conducted  on  various  materials,  which 
could  be  conveniently  and  economically 
4)btained.  Although  the  results  of  these 
tests  have  not  been  made  public  the 
use  of  hydrated  lime  is  significant.  At 
first  an  addition  of  2  per  cent  by  vol- 
ume was  used,  but  this  was  not  suffi- 
cient, and  on  Feb.  27,  1923,  the  addition 
was  raised  to  5  per  cent  by  weight,  or 
25  lb.  per  cu.  yd.  of  concrete.  With  this 
addition  of  hydrated  lime  the  concrete 
has  been  entirely  satisfatory,  and  an 
in.spection  of  the  work  shows  entire 
freedom  from  segregation,  honey- 
comljing,  etc. 

Careful  inspection,  good  workman- 
.ship  in  making  tlie  forms  and  in  spad- 
ing and  placing  the  concrete,  combined 
with  a  thoroughly  mixed  concrete  not 
subject  to  excessive  wetness  nor  segre- 
gation have  all  combined  to  give  sur- 
faces which  cannot  be  excelled,  and 
which  in  fact,  are  seldom  equalled.  The 
liydrated  lime  noticeably  increased  the 
workability  of  the  concrete  and  had 
no  deleterious  effect  upon  the  strength 
wlien   used   as    recommended. 

Form  worlt.  —  Designing,  building 
and  erecting  the  forms  presented  many 
unusual  problems  due  not  only  to  the 
shape  of  the  units,  but  also  the  size 
and  to  the  pressures  which  the  forms 
must  withstand.  The  pressures  are 
minimized  by  limiting  the  depth  of 
fresli  concrete  to  from  4  to  a  maximum 
of  6  ft.  At  least  three  days  must  inter- 
vene before  fresh  concrete  may  again 
be  placed.  Whenever  possible  the  forms 
are  built  at  a  central  plant  by  specially 
trained  workmen  and  are  there  assem- 
bled so  that  they  can  be  dismantled 
and  taken  to  the  job  in  units  as  re- 
quired. Some  of  the  curved  and  warped 
sections  used  particularly  in  connection 
with  the  power  house  construction  are 
excellent  examples  of  form  work.  It  is 
essential  that  the  finished  concrete 
surfaces  be  smooth  and  that  the  curves 
conform  exactly  to  the  design  other- 
wise the  smooth  flow  of  the  water  to 
and  away  from  the  turbines  would  be 
impaired  and  difficulties  hard  to 
remedy  would  result.  This  i-equires 
not  only  good  concrete,  but  carefully 
designed  and  well   built  forms. 

Careful  inspection  of  this  concrete 
reveals  no  sign  of  weakness,  which 
indicates  the  high  class  of  workman- 
ship and  the  workability  of  the  con- 
crete used. 

Tests. — ^A  series  of  briquetes  is  made 
from  mortar  taken  from  the  concrete 
being  placed  each  day.  The  mortar  is 
rubbed  through  a  number  8  sieve,  elim- 
inating all  gravel,  and  the  briquettes 
prepared,  stored  and  tested  in  the 
standard  manner.  Aljout  every  five 
days  a  set  of  15  cylinders  is  made  from 
fresh  concrete  while  it  is  being  placed. 
Three  of  these  cylinders  are  tested  at 
14  days,  three  at  28  days,  three  at  3 
months,  three  at  6  months,  and  the  last 
set  at  1  year.  The  cylinders  are  filled 
in  three  layers,  tamping  with  a  bar 
only  enough  to  insure  uniformity.  They 
remain  undisturbed  for  two  days,  then 
are  taken  to  the  job  laboratory  where 
they  are  carefully  numbered  and 
packed  in  sawdust  and  shipped  to  the 
concrete  laboratory  at  the  Bureau  of 
Standards  in  Washington  for  breaking. 
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At  the  same  time  that  the  cylinders 
are  made  75  briquettes  are  prepared. 
These  are  stored  and  tested  at  the 
laboratory  of  the  Hugh  L.  Cooper  Co. 
on  the  job,  under  the  supervision  of  .J. 
C.  Evans,  Test  Engineer,  and  are  brok- 
en in  sets  of  five  in  the  followinsf 
ages:  7,  14  and  2S  days,  3,  6  and  I'i 
"HibnthS;  2,  3,  4,  5,  6,  7,  8,  S  and  10 
yfears. 

All  material  used  is  required  to  meet 
rigid  specifications,  and  the  laboratory 
tests  every  carload  of  cement  and  lime 
and  carries  on  a  series  of  check  tests 
on  the  sand  and  gravel.  Sufficient  stor- 
age space  is  available  on  the  job  to  in- 
sure that  untested  material  will  not  be 
used.  , 

The  concrete  test  results  presented 
here  with  indicate  the  character  of  the 
work,  as  it  will  be  noted  that  the  com- 
pressive strenth  is  well  up  for  the 
proportions  used  in  the  mix.  All  con- 
crete now  being  placed  contains  25  lb. 
of  hydrated  lime  per  cu.  yd.  (approxi- 
mately 5  per  cent  by  weight  of  the 
cement). 


Field 
Crete. 


Test    Results 
Cylinders — Muscle     Shoals     Con 
.5  Bag  Mix   (l:2i5  Nominal  Mlk) 


■S^7.s 

o'Zf,  i 

^         Compressive  strength 

aS&S 

W^f. 

Pounds  per  square  inch 
28  days     3  month  6  month 

0 

18 

1518            2061            2482 

0.8 

36 

1740            1904            1943 

5.0 

36 

1726            2200            2368 

6.0 


Bag  Mix   (1:1.4:4.2  Nominal  Mix) 

9  1965  2073  2142 

60  2388  2926  3038 


Ktortar   Briquettes 

(Made  at  same  time  as  field  cylinders) 
5  bag  mix  (1:2:5  Nominal  Mix) 


>.  fel^     o'C^S  Tensile  strength 

ffinSS    T.Si^  a    Pounds  per  square  inch 
28  days     3  month  6  month 
0  15  442  414  441 

O.S  39  423  492  501 

5.0  55  500  532  511 

6   Bag   Mix    (1:1.4:4.2   Nominal  Mix) 
O.S  9  516  545  568 

5.0  100  536  560  531 

Cement    Te.sts 


period 

F'eb.  24,  1921,  to  April 

7,    1921    

Oct.,  1922,  to  Feb.  15,  '23 
Mar.  1,  1923,  to  Aug. 
17,    1923    


'■'■■a 


.0 


173 


308 


de- 


Technical  articles  describing  in 
tail  the  design  of  the  various  phases 
of  this  undertaking  have  been  pub- 
lished at  intervals  in  the  engineering 
press.  Many  ingenious  solutions  of  in- 
tricate problems  have  been  reached 
and  when  the  structure  is  complete,  it 
will  be  the  most  up-to-date  hydraulic 
power  In  the  world.  It  is  anticipated 
that  the  project  when  completed  will 
represent  the  highest  commercial  effi- 
ciencies and     lowest     operating     costs 


known   to  hydroelectric  engineering  at 
this  time. 

The  writer  wishes  to  acknowledge 
the  many  courtesies,  and  the  coopera- 
tion extended  by  Lt.  Col.  George  R. 
Spalding,  U.  S.  District  Engineer  on 
the  job,  and  the  Hugh  L.  Cooper  Com- 
pany, Consulting  Engineers,  101  Park 
Ave.,  New  York  City,  through  their 
resident  engineer,  Mr.  .T.  W.  Hall. 
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liivisteiicnt     in     small     hiinns     In     Ihe 

.lied   StuliN    has    ininusi-d   twelve    lo 

faster    than    liiveslmcnl    In    aulo- 

l.lles  In  the  past  live  years,  declared 

I',,   liahlberg,   manufacturer   of   syn- 

'  tic      lumber,      In    an    address      at      a 

usInK  lonference  In  fliicago.  "Bulld- 

^    and    loan   association    figures   show 

Increase   of   nearly   $1,500,000,000   In 

its    since       1919.      while       wholesale 

irus    of    automobiles    have    Increased 

ly    $120,000,000    In    the    same   period," 

m1  Mr.  Dahlberg.     "We  have  been  un- 

ily  alarmed  by   the  figures   that   there 

•  two  and  one-third  times  as  many 
aomoblles    in    the    United    States    as 

•  re  as  Income  taxpayers  and  that 
I  re  Is  an  automobile  for  every  in- 
nie  above  $1500." 


I'hliago  Lumber  Company  of  Wash- 
mon  with  odices  in  the  Hearst  Bldg., 
in  Francsico,  has  started  construction 
[  u  one-story  planing  mill  and  ware- 
use  in  68th  avenue  opposite  8pencer 
I  .et,  Oaliland.  The  plant  will  cost 
J". 000  e.xc-Iusive  i>(  eciuipment  to  be 
stalled. 


Statistical  testimony  intended  to  in- 
.iicate  that  lumber  freight  rates  from 
San  Pedro  to  points  in  Arizona  were 
exorbitant  were  offered  by  the  whole- 
sale lumber  dealers  of  Los  Angeles  at 
a  hearing  in  that  city  before  Interstate 
Commerce  Commissioner  E.  1.  Lewis. 


H.  A.  Larsen,  formerly  sales  manager 
of  the  local  office  of  Wickwire-Spencer 
Steel  Corp.,  has  taken  up  duties  in  a 
similar  capacity  for  the  National  Steel 
Fabric  Co.  as  Pacific  Coast  district 
manager  with  general  offices  at  144 
Townsend  St.,  San  Francsico. 

Petitions  to  install  street  lighting 
systems  costing  approxi  natel.y  $2,000,- 
000  have  been  filed  will  the  Los  A  i 
geles  city  council.  It  is  expectea  the 
work  will  be  undertaken  within  the 
next   year. 


Prof.  George  Chandler  Whipple,  head 
of  the  sanitary  engineering  department 
u£  Harvard  University,  Cambridge, 
Mass.,  has  been  appointed  consulting 
sanitary  engineer  for  the  city  of  Ingle- 
wood. 


Gray-Thorning  Lumber  Co.  of  Red- 
\  ood  City  has  started  construction  of 
:i  storage  shed  in  El  Camino  Real,  near 
Five  Points,  San  Mateo  County.  The 
shed  will  be  400  feet  in  length. 


VORRIS   ESTATE   VALUED   AT   ¥1».»1C 


MAIIIII.E     I'llOM     ilOME.VT    FOUMll,  I 
UUKS    TU    (iKAVE 


The  estate  of  the  late  Amos  W. 
.\orris,  Sacramento  contractor,  is 
valued  at  $19,916.67,  according  to  an  in- 
ventory filed  in  the  superior  court  by 
llie  appraiser,  Dal  M.  Lemmon.  The 
largest  item,  $12,500,  consists  of  real 
property  in  the  block  bounded  by  G. 
H,  Thirtieth  and  Thirty-first  streets. 
The  inventory  also  shows  proceeds 
from  a  New  York  lite  insurance  policy 
.  onsisting  of  $4892.83.  The  balance  of 
the  estate  includes  a  Daniels  automo- 
Ijile,  building  equipment,  a  promissory 
note,   and  accounts  receivable. 


LUMBER    SALES    HOLD    UP 


On  the  brink  of  success  and  Inde- 
pendence through  discovery  of  a  pro- 
cess for  making  marble  from  cement, 
perfected  after  many  years  of  weary 
toll,  death  reached  out  for  Charles  Nel- 
son, Oakland  nurseryman,  and  took 
with  him  to  the  grave,  the  secret  for- 
mula. 

Nelson  died  July  17  of  a  fractured 
skull,  received  three  weeks  before  dur- 
ing an  argument  with  another  man. 

Mrs.  Nelson  discloses  the  fact  that 
her  husband  had  perfected  the  process 
on  the  very  day  of  his  death. 

"I  have  found  a  way  to  eliminate  the 
air  holes,"  Nelson  told  his  wife.  "There 
Is  nothing  more  to  be  done.  It  is  per- 
fect." 

He  died  a  few  hours  later. 
Fate's  irony  snatched  from  the  world 
the  secret  which   was  developed  by   25 
years   of  heartbreaking   effort. 

Mrs.  Nelson  never  learned  the  pro- 
cess. "My  husband  taught  me  the  nur- 
sery business  and  that  kept  me  busy," 
she  said.  "I  conducted  the  business 
while  he  worked  on  his  process.  Sev- 
eral times  I  was  about  to  ask  him  the 
formula  but  something  always  inter- 
fered." 

E^xperts  have  declared  that  the  slabs 
of  colored  marble  which  lie  in  the 
nurseryhouse  in  the  Foothill  boulevard 
are  perfect.  The  gloss  and  grain  and 
the  texture  of  the  material  are  identi- 
cal with  high  grade  polished  marble. 
"There  was  only  one  thing  to  be 
overcome  and  that  was  the  presence  of 
air  holes  in  the  castings,"  Mrs.  Nelson 
explained.  "He  had  overcome  that  on 
the  day  of  his  death.  It  was  always 
my  husband's  dream  to  see  houses  and 
buildings  erected  from  his  cement  mar- 
ble. It  could  be  produced  for  half  the 
cost  of  genuine  marble." 


Lumber  production  and  sales  in  west- 
ern Washington  and  western  Oregon 
for  1924  up  to  August  1  were  nearly 
balanced,  according  to  a  bulletin  is- 
sued by  the  West  Coast  Lumbermen's 
association.  In  the  first  31  weeks  of 
the  present  year  the  cut  was  2,864,436,- 
981  feet  and  the  orders  totaled  2,830,- 
363,381   feet,   the  figures   showed. 


PIPE  EXPORTS  SHOW  GAIN 

DURING    FIRST    QUARTER 

Exports  of  tubular  products  and 
fittings.  Including  all  kinds  of  pipes, 
l.lp.-  fittings  and  Ix.il.-r  tulies,  gained 
56  per  cent  during  the  first  quarter 
of  the  current  year  as  compared  with 
the  corresponding  period  in  1923,  ac- 
cording to  the  foreign  commerce  de- 
partment of  the  United  States  Cham- 
ber of  Commerce. 

The  money  value  of  exports  of  this 
kind  reached  $8,229,000,  compared  with 
$5,265,000,  for  the  same  quarter  last 
year. 

Tubular  products  exported  in  the 
January-March  period  amounted  to 
150,000,000  lbs.,  or  46  per  cent  above 
the  quantity  shipped  abroad  during  the 
first   quarter  of  1923. 

In  the  first  quarter  we  exported  IS 
per  cent  more  small  construction  tools 
(axes,  saws,  augers,  bits,  hammers, 
hatches,  shovels,  spades)  also  metal 
working  and  pneumatic  portable  tools, 
than  during  the  corresponding  period 
last  year. 

During  the  same  period,  however,  in 
which  pipe  exports  were  gaining  over 
imports,  the  folliowing  appeared  In 
Engineering,  News-Record,  issu/e  of 
February  14,  p.  305:  "That  foreign 
cast-iron  pipe  has  entered  the  Ameri- 
can market  as  revealed  in  the  recent 
letting  of  a  contract  covering  48,000 
feet  of  c.  i.  pipe  for  the  water  depart- 
ment of  the  city  of  Pasadena,  Cal." 

The  contract  in  question  involved 
1000  tons  of  French  c.  i.  pipe  valued  at 
$50,788,  including  fittings,  which  price 
was  at  least  $6000  under  that  of  any 
of  the  American  makers  who  offered 
bids. 


CALIFORNIA  LEADS  IN  MOTOR  CARS 
SURVEY  SHOWS 


The  division  of  motor  vehicles  an- 
nounces that  the  number  of  cars  per 
capita  is  greater  in  California  than  in 
any  state  in  the  United  States,  there 
being  one  automobile  for  every  three 
and    two-tenths    persons    in    the    state. 

The  only  state  that  can  approach 
this  record  is  Iowa,  where  there  is  one 
automobile  to  every  four  and  three- 
tents  persons.  Nebraska  is  third  with 
four  and  eight-tenths  persons  to  each 
car. 

The  average  for  the  United  States  is 
7,2  persons  for  every  car.  In  com- 
parison with  California's  per  capita, 
Alabama  is  lowest  of  all  the  states, 
there  being  only  one  car  in  that  state 
to  every  eighteen  and  three-tenths 
people. 

Officials  of  the  division  of  motor 
vehicles  declare  that  California's  new 
record  in  automobiles  means  that  the 
entire  population  of  the  state  could  at 
any  time  be  taken  joy  riding  in  cars 
registered  here  and  there  would  be 
plenty  of  room  to  spare. 

Figures  were  released  recently 
showing  that  California  now  leads  the 
nation  In  number  of  cars,  having  top- 
ped the  state  of  New  York  by  about 
14  000.  For  the  12  months  period  from 
July  1,  1923,  to  July  1,  1924,  California 
showed  an  approximate  gain  of  250,000 
automobiles  and  trucks,  which  was  the 
best  showing  made  by  any  state. 

« • 

BIDS        REQUESTED        FOR       RELIEF 
HOME   BUILDINGS 

Until  September  3,  3  P.  M.,  bids  will 
be  received  by  the  San  Francisco  Board 
of  Public  Works  to  erect  Relief  Home 
Buildings.  Estimated  cost,  $1,660,000. 
Segregated  bids  are  desired  for  (1) 
general  construction.  Estimated  cost, 
$1,320,000;  (2)  plumbing  and  gas  fitting, 
$120,000;  (3)  mechanical  equipment, 
$150,000:  (4)  electric  work,  $70,000. 
Plans  obtainable  from  Bureau  of  Ar- 
chitecture,  2nd  Floor,   City  Hall. 


WONDER        SCAFFOLD        WINS        AP- 
PROVAL  OF  ACCIDENT  COMMIS- 
SION 

After  several  w-eeks  investigation 
and  severe  safety  and  strength  tests 
the  Industrial  Accident  Commission  has 
passed  favorably  upon  the  application 
of  the  Steelform  Contracting  Company, 
and  has  granted  this  company  permis- 
sion to  use  throughout  the  State  of 
California  the  little  wonder  suspended 
scaffolding  machines. 

The  little  wonder  is  a  double  clutch 
box  machine  operating  on  steel  cables 
attached  to  outrigger  I-beams  and  is 
adapted  to  both  interior  and  exterior 
work  of  plasterers,  brickmasons  and 
similar  trades.  Little  wonder  machines 
are  covered  by  domestic  and  foreign 
patents,  the  validity  of  which  have  been 
sustained  by  the  United  States  Su- 
preme Court. 

An  installation  of  little  wonder  scaf- 
folding machines  is  now  in  evidence 
on  the  new  17-story  Pacific  Gas  & 
Eelctric  Building,  Market  and  Beale 
streets,    San   Francisco. 


*10,0«0.0«0  REQUIRED  FOR  ALASKAN 
ROAD    COMMISSION 


More  than  $10,000,000  will  be  re- 
quired by  the  Alaskan  Road  Commis- 
sion for  roads  and  trails  in  the  terri- 
tory, with  an  annual  maintenance 
charge  of  $750,000  after  they  are  com- 
pleted, according  to  Colonel  James 
G.  Steese,  president  of  the  commission. 

The  commission  has  jurisdiction  over 
9,626>,4  miles  of  thoroughfares.  The 
first  division  includes  80  miles  of 
wagon  road  and  a  half  a  mile  of  trail. 
There  are  201  miles  of  highway  in  the 
second  division,  3045%  miles  of  trails, 
27  miles  of  bobsled  road  and  87  miles 
of  tramway.  The  third  division  has 
488  miles  of  wagon  road,  1488^4 
miles  of  trails  and  177V2  miles  of  bob- 
sled road.  The  fourth  division  has  62f 
miles  of  wagon  road.  2502  miles  of 
trails,  824  miles  for  .sledding  and  13 
miles   of    tramway. 
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ROAD       SHOW    COMMITTEKS       BEING 
ORGANIZED    IN    CHICAGO 
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The.  1925  P.oad  Show  and  Convention 
o£  the  American  Road  Builders'  Asso- 
ciation will  be  held  at  Chicago  January 
.5  to  9,  inclusive.  C.  M.  Upham,  busi- 
ness director  of  the  Association,  an- 
nounces that  much  better  arrange- 
ments have  been  made  for  both  the 
.show  and  convention  than  in  any 
previous  ye-ar.s.  The  preliminary 
plans  also  are  already  as  far  along  as 
has  been  usual  at  a  much  later  date. 
Every  Indication  therefore  is  that  these 
two  big  annual  events  in  the  road 
building  industry  will  in  every  way 
eclipse   all   past   records. 

The  program  committee  which  will 
have  charge  of  the  convention  will  be 
headed  by  Prof.  T.  R.  Agg.  He  ex- 
pects to  have  the  organization  of  his 
committee  completed  soon.  Professor 
Agg  has  had  such  a  variety  of  ex- 
perience in  the  highway  field  that  he 
will  be  able  to  produce  a  well  balanced 
program  of  general  interest.  The  con- 
vention sessions  will  be  held  at  the 
Congress    Hotel. 

Nearly  17,000  square  feet  of  addi- 
tional floor  space  suitable  for  heavy 
exhibits  will  be  provided  at  the  Coli- 
seum. This  additional  space  is  being 
obtained  by  the  extension  of  the 
Coliseum  to  the  north.  The  present 
main  building  and  the  adjoining  build- 
ing which  have  been  used  in  the  past 
also  will  be  available.  There  will 
thus  be  room  for  more  and  better  ex- 
hibits   than    in    the    past. 

Additional  doors  for  bringing  in  the 
heavy  exhibits  also  have  been  arrang- 
ed. Plenty  of  time  to  get  the  exhibits 
into  the  buildings  further  will  be 
allowed  by  the  schedules  made  possible 
by  the  dates  of  the  show.  These  im- 
proved arrangements  coupled  with  the 
wonderful  success  of  the  last  two  road 
shows  insure  the  largest  and  best  in- 
dustrial machinery  exposition  ever 
seen  in   this  country. 

Application  blanks  for  space  in  the 
Road  Show  will  be  mailed  shortly  by 
Mr.  Upham  to  all  concerns  whose 
names  are  available.  Additional  blanlts 
may  be  obtained  by  addressing  him  at 
37  West  39th  Street,  New  Yort;  City. 

Committees  are  being  formed  to 
handle  the  annual  banquet,  hotel  ar- 
rangements, registration  and  various 
other  features.  The  plans  for  these 
features,  as  well  as  for  the  show  and 
convention,  will  all  be  arranged  long 
in  advance  of  what  has  been  customary 
in  previous  years.  With  greater  in- 
terest in  highway  building  than  ever 
before,  the  attendance  from  all  parts 
of  the  country  thus  is  certain  to  break 
the  remarkable  records  of  the  last 
show  and  convention. 


MUNICIPAL        LIGHT        .SYSTEM        AT 
REDDING     SHOWS    PROFIT 


The  net  revenue  from  Redding's 
electric  lighting  system  for  the  fiscal 
year  ended  June  30th  was  $31,891.97, 
the  report  just  completed  by  City 
Clerk  Engram  shows.  The  gross  rev- 
enue for  the  year  was  $64,903.71;  ex- 
penses, including  the  purchase  of  cur- 
rent,   $33,011.74;    net    gain,    $31,891.97. 

The  total  net  gain  since  the  electric 
lighting  system  was  acquired  on  De- 
cember 6,  1921,  to  June  30th  last  is 
$80,739.05. 

The  $80,739.05  in  profits  has  been 
spent  as  follows: 

Repaid  to  the  general  fund  for 
money  borrowed  at  the  time  of  the 
purchase,  $10,000;  paid  to  Gronwoldt, 
Freitas  and  Shadwell  for  money 
loaned  at  the  time  of  the  purchase, 
$5,000;  bonds  redeemed,  $2,000;  trans- 
ferred to  general  fund  and  used  for 
street  and  highway  paving,  $39,115.03, 
betterments  and  additions  to  plant, 
$23,382.17;  total  disbursements,  $79,- 
497.20;   balance   on   hand,   $1,241.85. 


Pacific    Coast    Building    For    July 

A  marked  recovery  in  Pacific  Coast  building  is  evidenced  by  an  analysis 
of  building  permits  issued  during  July  in  74  cities  comprised  in  the  Pacific 
Coast  section  of  the  national  Monthly  Building  Survey  of  S.  W.  Straus  &  Co. 
A  total  of  $38,603,212  in  building  permits  issued  in  these  cities  in  July  Is 
the  first  monthly  total  since  that  of  February  which  shows  an  increase  over 
the  preceding  month. 

This  figure  is  11%  greater  than  that  of  June  but  slightly  less  than  that  of 
last  July,  showing  that  building,  generally,  is  still  below  normal.  Eliminating 
the  predominating  figures  of  Los  Angeles,  however,  representing  30%  of  the 
Pacific  Coast  aggregate,  the  total  for  the  other  73  cities  shows  a  July  increase 
of  10%  over  June  and  of  11%  over  last  July.  This  gain  is  shown  in  Arizona, 
California,  Oregon  and  Utah  where  39  cities  show  gains  over  June,  36  show- 
gains  over  last  July  and  27  show  gains  over  both  previous  months. 

Los  Angeles  again  reports  a  substantial  increase,  as  It  did  in  June.  The 
July  total  of  $11,599,782  being  12%  greater  than  the  June  figures  which  were, 
in  turn  17%  over  those  of  May.  Although  this  is  23%  less  than  the  total  for 
last  July  it  is  43%  greater  tlian  that  of  July,  1922.  In  the  Los  Angeles 
metropolitan  area  15  municipalities  report  $15,621,585  for  July,  a  10%  increase 
over  June  but  a  20%  reduction  from  the  total  of  last  July. 

San  Francisco's  July  total  of  $3,988,466  is  2%  greater  than  the  June  figure 
23%  greater  than  that  of  last  July  and  31%  greater  than  the  total  for  July 
of  1922  In  the  San  Francisco  Bay  metropolitan  area,  12  municipalities  report 
a  July  total  of  $9,629,284,  which  is  17%  greater  than  for  June  and  317o  greater 
than  the  total  of  last  July. 

Seattle's  July  total  of  $2,061,110,  shows  a  slight  reduction  from  June  and 
a  51 7t,   reduction  from  last  July  but  a  32%   gain   over  July,  1922. 

Portland's  July  total  of  $2,048,145  shows  a  reduction  of  12%  from  the  June 
figure  but  a  gain  of  33%  over  last  July  and  a  loss  of  7%    from  July,   1922. 

July,   1924  July,    1923        June,    1924 

Phofi^x'^'  $125,868  $94,242  $100,000 

Tucson        155,894  91,353  f  2.915 

T?tai '■.■.■.■.■.■.'.'.■.■.■.■..  .' $281,762  $185,595  $182,915 

Sfamfd'i^''''"' 177,114  285,463  133,245 

A  hambra                      488,345  463,015  432,500 

Anaheirn       '■"       52.780  125,105  13,600 

Bakersfleld                      88.917  15.382  168.483 

Berkeley 1,158,918  444,700  568.516 

Beverly    HiVls                291,350  275,850  236,900 

Burbank                           170,289  101,875  159,048 

Burlingame- ■ ; 186,301  155,16_0  204,955 

Colton                        34,000  li,lia  10.(25 

ComptoA 105.478  316,322  157,725 

Co™onado    21535  24,751  31,682 

8u[ver^  City  ■■.::.: .::..... 45:815        119,928         45,250 

Rmervville                               6.650  15,010  98,567 

Eureka            .....  28  400  106,000  97,000 

f"ino       96  490  271,916  64,013 

Fun^rton 22.175  97,960  37,400 

Glendale 1.126  521  565,036  1.000,785 

Huntington    Pkrk 132.945  257,039  221.955 

ingiewood  :::. ■.;:.:...;; 75405        195,615         77,860 

Lone    Beach"                          1,419,968  1.377,332  1.515.232 

Los?AngeTes 11.599  782  15,083,273  10,292,542 

ModTsXo            50,325  28,435  33.407  _ 

Monrovia 56  750  93.600  113.200- 

MontelleUo i.'::                    .  21650  46,600  30.500 

National    Citv •■    13.375  30.000  26,840 

otkland                3,350  532  1,947,324  2,527,008 

OntaHo        ••     61110  64,621  42,160 

Palo  Alto :::  .      365113         88,107         66,719 

Pasadfr^a 871465  760,079  628,146 

pfedmon^     80,359  90,806  118  217 

PomSiia ...      108  095  101.525  66,009 

p=d  City- •:.•.•.•.• 101.86?  45.195  7     579 

Ri^<>"W%    lllitl  1.065,330  509  410 

SaS''''^?na°rdino i  !  i  i  i  •"  49i;535  132466  162,725 

San    Bernardino    879080  1177.045  1,524.490 

San    Diego     ,  Sso'icB  ^9^7115  3  899  374 

San  Francisco    ^'^ff 'sf^  '   85'555  48940 

ianielndro-;:::::::::;::: js.po        si.m        121825 

.San    Mateo     • Hl'Un  85750  34  725 

San   Rafael    4 26,700  8o50  3 

Santa   Ana    HVi^t  108 '790  171250 

Santa    Barbara    247  513  108,790  1 /i 

Santa  Cruz    33,850  4b  »«  ^^ 

Santa    Monica    ^ok^'i^  323  740  276,555 

r,°fan°"e     ■.■.•.•.•.•.•.•.•.•.■.•.•.■.•.:  's^'.^OO  llU'l  54;480 

^:rr'=':.. •.•.•.•.■.•.•.•..• 232,950  92  940  207  8  ,o 

"^""To'tai  • : : : : : : ; : : : : : :.'■' '. '. ::;:::::::  ?3i.l92;33S     $32,095:449     $27,537,155 

B°fs?°: .  29.204  25,305  33.090 

'""'"To'tir . : : : : : : : : : : : :::::: : : :  •- :  ■- :  ■-  '•  ■       ?4l:fo4        $31:715        $4l.84o 

gf^/-^^; 33.325  40,132  63,750 

OREGON:  237,435  241,560  170,825 

^«t°"a     itsMb  161,150  207,900 

Eugene     In?  qqh  ?1  900  194  960 

Klamath    Falls    403    30  ^^       „  ^ ]f^  ^^g 

Portland     ■   84  150  66:400  59.405 

Total' ■:;:::.':.■.■.■;::••■■■•■  •••■•••••    ♦3,202:215     $2,022,425     $2,977,380 
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L'TAH;  .  „„^ 

v^oean     15,000 

Oeden     161,000 

j.rovo      18.800 

Salt    iMke  City .flS'SI! 

Total     J840,848 

WASHINOTON; 

HelllnKhiim      142.759 

Hoiiuiani     26.416 

Soatll.-     2.061,110 

Spokane     198.3B>) 

Taroma     492,343 

Vancouver     41.225 

Walla     Walla     4.885 

Yakima     41,240 

Total      ?••!. 0118. 328 

<;r;inr1    T..i:.l     $:i8.603.212 


1,800 
;,290 
',800 


\V.\TKn     AMI     IlAMI'I'HOOFIXi 
I'r.KIAI,    SI'K«IKICATH>>S 
AUOITI':!! 


58,475 

78,431 

274,540 

7,840 

3,I22.:il5 

2,094,350 

181.645 

236.970 

386,445 

670,695 

4.853 

29,945 

31,580 

13,080 

26.625 

38,555 

4.086.478 

$3,169,866 

:i. 210, 749 

134.695.401 

TRADE  NOTES 


Ki.llowinB  th.'  i.urchasc  of  $700,000 
worth  of  life  insurance  to  cover  its 
three  plants,  the  South  San  Francisco 
unit  of  the  Western  Pipe  &  Steel  Com- 
pany has  started  the  task  of  issuing 
policies  to  each  of  its  400  employes. 
The  insurance  is  Ijoing  given  to  those 
who  have  been  with  the  company  for 
si.>c  months  or  more.  Every  employe 
who  has  been  at  the  plant  for  six 
months  is  entitled  to  $50fl  insurance; 
one  year,  $1000;  two  year.s  $1200;  three 
vcars,  $1400;  four  years.  $1500;  five 
iuOO;  and  six  years  or  over.  $2000.  In 
case  of  permanent  and  total  disability 
before  the  age  of  60  years.  Western 
Pipe  employes  will  be  entitled  to  the 
benefits  of  their  insurance  distributed 
over  a  period  of  years  to  be  determined 
l>y  the  company.  These  benefits  are  in 
addition  to  any  others  provided  by  the 
compensation   laws   of   California. 


Tynan  Lumber  Co..  of  Salinas  has 
started  suit  against  the  Standard  In- 
dustrial Engineering  Corporation  of 
Ean  Francisco,  original  contractor  on 
the  Monterey  county  bridge  at  Hamil- 
ton, for  the  recovery  of  $4,411.97.  The 
sum  is  alleged  to  be  a  balance  due  on 
an  $11,426.03  account  for  materials 
furnished.  Other  defendants  named 
in  the  complaint  are  Royal  Indemnity 
Co.,  surety  on  the  contractor's  bond, 
and  the  county  of  Monterey. 


Preparations  to  re-open  the  glass 
plant  at  Stockton,  Calif.,  are  being 
made  following  acquisition  of  the 
property  by  the  Pacific  Window  Glass 
Company.  The  plant  will  start  opera- 
tions with  a  crew  of  150  men,  accord- 
ing to  the  Stockton  Chamber  of  Com- 
merce. The  Stockton  plant,  one  of  the 
three  located  west  of  the  Rocky 
Mountains,  has  not  been  operated  for 
two  years. 


Lawson  &  Drucker,  plumbing  and 
heating  contractors,  formerly  located 
at  450  Hayes  street,  have  moved  to  465 
Tehama  street  with  warehouse  quarters 
at  464  Clementina  street,  San  Fran- 
cisco. Lawson  &  Drucker  are  the 
licensees  of  the  "Nacey"  line  of  sprink- 
ler devices. 


Annual  meeting  of  stockhholders  of 
the  K.  C.  B.  Electric  Manufacturing 
Company  of  Sacramento,  will  be  held 
August  22,  in  the  company  offices  at 
14th  Ave.  and  42nd  St.,  Sacramento, 
according  to  Jas.  E.  Bowen.  secretary 
of  the  concern. 


Fairbanks-Morse  Co.  will  erect  a 
plant  in  the  Los  Angeles  industrial 
area  costing  between  $750,000  and  $1,- 
000.000.  The  announcement  is  made  by 
Robert  Morse,  president  of  the  com- 
pany. 


Los  Angeles  Building  Material  Deal- 
ers' Credit  Association  announces  the 
leuiuval  of  its  offices  to  122  E.  Seventh 
St.,  Los  Angeles. 


Effective  July  1.  F.  A.  Blaisdell  took 
over  the  interest  of  L.  E.  Green  in  the 
General  B<iuipment  Company  at  25 
Minna  street.  San  Frajjcisco.  The  com- 
pany maintains  a  Seattle  office  in  the 
Hinckley  liuilding  and  has  a  sales- 
man covering  the  Los  Angeles  field. 
Blaisdell  will  continue  to  push  the 
sale  of  the  Sturdy  Manufacturing  Com- 
pany's seats,  Anniston  soil  pipe  and 
Strauss  Manufacturing  Company's 
"P.vra-White"  l)athroom  fittings  to  the 
plumbing  trade.  Green  established  a 
permanent  residence  in  Chicago,  where 
he  is  to  act  as  sales  manager  for  the 
Chicago   Watchmens'   Clock   Company. 


A  cargo  sawmill  of  100,000  feet  ca- 
pacity will  be  erected  this  fall  near 
Sitka,  Alaska,  by  Hutton,  McNear  & 
Dougherty,  who  have  2.500,000,000  feet 
of  standing  timber  in  Alaska,  accord- 
ing to  word  from  Seattle,  The  mill 
will  be  the  first  unit  of  a  plant  to  turn 
out  300  tons  a  day  of  newsprint  paper. 
The  developments  are  to  be  carried  out 
under  a  license  granted  by  the  Fed- 
eral Power  Commission  for  the  use  of 
hydraulic  force  of  Cascade  creeli,  near 
Sitka,   for  fifty  years. 


Coast  Road  Machinery  Co.,  has 
changed  its  name  to  California  Road 
Machinery  Co.  and  will  continue  the 
business  at  465  East  Third  St..  Los 
Angeles,  under  the  management  of 
Fred  W.  Boldrick.  The  change  of  name 
became  effective  with  the  separation  of 
the  Los  Angeles  oflice  from  the  Coast 
Road  Machinery  Co.  of  Oakland  and 
the  consummation  of  a  direct  sales 
contract  with  the  Russell  Grader  Mfg. 
Co.  of  Minneapolis  and  other  road  ma- 
chinery manufacturers. 


Opening  of  the  new  plant  of  the 
Pacific  Portland  Cement  Company  at 
Redwood  City  is  scheduled  for  August 
24.  Elaborate  arrangements  are  being- 
made  by  the  Redwood  City  Chamber  o£ 
Commerce  to  celebrate  the  opening. 
It  is  expected  the  plant  will  start  with 
a  force  of  300  men,  drawing  a  payroll 
of  approximately  $2000  a  day. 


The  Raymond  Concrete  Pile  Co.  of 
New  York  City,  announces  the  open- 
ing of  an  office  in  Houston,  Texas.  The 
new  office  will  be  in  charge  of  Geo.  F. 
Weismann.  district  manager,  and  is  to 
be  located  at  425  West  BIdg.,  Houston. 
This  company  now  maintains  oflSces  in 
16  principal  cities  of  the  United  States. 


Tilden  Lumber  &  Mill  Company  has 
purchased  the  plant  of  the  Sunset 
Lumber  Company  at  San  Carlos  and 
Sunol  streets.  San  Jose.  The  consider- 
ation is  said  to  be  in  the  neighborhood 
of  $89,000. 


Pacific  Coast  Pipe  Manufacturing 
Company  has  let  contracts  for  con- 
struction of  a  new  iilant  at  Redondo 
Beach,  Calif.  H.  E.  Owen  is  president 
of  the  concern. 


Specifications  for  asphalt,  coal-tar 
pitch,  and  rag  felts  for  use  In  the 
waterproofing  and  dampprooflng  of 
masonry  and  concrete  structures  have 
been  adopted  by  the  Federal  Specifica- 
tions Board,  and  will  serve  as  master 
specifications  for  government  purchases 
of  such  materials.  They  have  been 
pulilished  as  a  series  of  Circulars  of 
I  lie  Bureau  of  Standards.  Copies  may 
Jm-  obtained  for  5  cents  each  from  the 
Superintendent  of  Documents,  Govern- 
ment Printing  Office,  Washington,  D. 
C.  The  titles  and  numbers  are  as  fol- 
lows: 

Coal  Tar  Saturated  Rag  Felt  for 
Roofing   and    waterproofing  C   156. 

Coal  Tar  Pitch  for  Waterproofing 
and   Dampprooflng.  C    155. 

Asphalt  for  Waterproofing  and 
Dampprooflng,    C    160. 

Asphalt  Saturated  Rag  Felt  for  Roof- 
ing and  Waterproofing,  C  161. 

Asphalt  Primer  for  Roofing  and 
Waterproofing.    C    162. 

These  specifications  were  prepared 
by  the  technical  committee  on  bi- 
tuminous roofing  and  waterprtoofing 
materials  of  the  Federal  Specifications 
Board,  careful  consideration  being 
given  to  suggestions  received  from 
waterprooflng  contractors,  architects, 
engineers,  and  from  large  consumers  of 
the    materials    such    as    railroads. 

The  asphalt  and  coal-tar  pitch  speci- 
fied are  intended  to  be  used  either 
alone,  as  a  dainpproof  coating  for  con- 
crete, masonry,  etc.,  or  as  plying  ce- 
ments, respectively,  with  asphalt  and 
coal-tar  saturated  rag  felt  in  the  con- 
struction of  membrane  waterprooflng. 
The  asphalt  is  suitable  for  use  on 
railroad  bridges,  tanks,  retaining  walls, 
dams,  conduits,  foundations  of  build- 
ings, tunnels,  subways,  pools,  reser- 
voirs, etc.  The  coal-tar  pith  can  be 
used  on  similar  structures,  except 
where  excessive  vibration  occurs,  and 
where  the  temperature  in  service  Is 
likely  to  exceed  100  degrees  Fahrenheit 
These  speciflcations  are  considered 
fair  to  both  producer  and  consumer, 
and  are  expected  to  secure  products 
suitable  for  the  particular  conditions  of 
service  outlined  in  the  specifications 
and  to  allow  wide  latitude  in  the  selec- 
tion of  raw  materials  and  methods  of 
production.  They  cover  materials  that 
are  suitable  for  all  sections  of  the 
United  States  and  which  can  be  ob- 
tained upon  a  competitive  basis.  They 
give  the  physical  characteristics  of 
the  material  as  well  as  methods  of 
sampling  and  testing  deliveries. 


-«>- 


"THERMOLITE"    HOUSES    US    RUSSIA 
LESSEN    BUILDING    COSTS 

Russia's  scarcity  of  living  accommo- 
dations and  the  high  cost  of  building 
material  have  forced  the  Soviet  author- 
ities to  experiment  in  the  construction 
of  what  are  termed  "thermolite" 
houses,  the  invention  of  a  Russian  en- 
gineer named  Peter  Galakhoff.  A 
thermolite  house  has  the  conventional 
framework  of  wood.  but  a  liquid 
material  of  heavy  consistency  (thermo- 
lite), composed  of  sawdust,  straw  and 
common  tree  leaves,  mixed  with  lime, 
plaster  and  antiseptic  solution,  is  in- 
terposed between  the  outer  and  Inner 
boards. 

W'he.n  this  mixture  becomes  hard, 
the  house  is  rendered  moistureproof, 
resists  decay,  and  is  impervious  to  cer- 
tain insects.  With  a  coating  of  special 
paint  containing  the  same  ingredients 
as  "thermolite."  the  house  is  also 
rendered  fireproof.  Houses  of  this  type, 
according  to  the  inventor,  can  be 
erected  for  25  per  cent  less  than  the 
ordinary  house  and  can  be  completed 
within  less  than  six  weeks. 
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Saturday,    August    16,    1521 


PUBLICATIONS 


BUILDING    AND    ENGINEERING    NEAVS 

Warrington    and    Kromer,    Former 

State  Engineers,  Open  S.  F.  Offices 


Department  Circular  296  of  the 
United  States  Department  of  Agricul- 
ture treats  of  standard  grading  speci- 
fications tor  yard  lumber,  and  is  based 
on  information  gathered  during  four 
years  bv  the  United  States  Forest  Pro- 
ducts Laboratory.  The  text  of  the 
booklet  comprises  73  pages  of  tables  of 
weights  and  measures  of  lumber  of  all 
kinds,  tables  of  definitions  of  lumber 
defects,  lumber  definitions  and  abbrevi- 
ations, suggested  shipping  instructions, 
and  much  other  matter  of  value.  Fol- 
lowing the  text  are  22  pages  of  half 
tone  illustrations  of  lumber  defects 
that  are  an  invaluable  aid  to  an  under- 
standing of  the  text.  They  are  excel- 
lently printed  on  half  tone  paper. 
Copies  of  the  work  may  be  secured 
from  the  Superintendent  of  Documents, 
Government  Printing  Office,  Washing- 
ton,  D.   C,   for   20   cents   each. 

The  Lighting  Educational  Committee, 
680  Fifth  Ave.,  New  York  City,  has 
issued  a  booklet  announcing  a  national 
essay  campaign,  the  grand  prize  of 
which  is  to  be  a  $15,000  model  electric 
home.  The  booklet  urges  the  electrical 
interests  in  each  community  to  build 
and  exhibit  one  of  these  homes,  and 
explains  how  this  can  be  done.  The 
floor  plan  of  the  first  and  second  floors 
of  this  model  home  are  shown,  to- 
gether with  the  data  necessary  to  con- 
sider the  proposition.  According  to  a 
statement  in  the  booklet,  complete 
plans  and  specifications  can  be  obtain- 
ed from  the  Society  for  Electrical  De- 
velopment, 522  Fifth  Ave.,  New  York 
City,  for  $2.50.  Indications  have  been 
received  by  the  Lighting  Educational 
Committee  that  several  hundred  of 
these  homes  will  be  erected  in  the 
ITnited  States  and  Canada  during  the 
next  three  months. 


H.  E.  Warrington  and  C.  H.  Kromer, 
members  of  the  American  Society  of 
Civil  Engineers,  have  opened  an  office 
in  the  Underwood  Building,  San  Fran- 
cesco, under  the  firm  name  of  Warring- 
ton &  Kromer.  They  will  practice  civil 
and  structural  engineering,  including 
railroad  and  highway  bridges,  the 
structural  work  of  buildings,  wharves, 
dams  and  various  structures  for  water 
supply,   sewage   disposal  works,   etc. 

Mr.  Warrington  is  a  civil  engineer- 
ing graduate  of  the  University  of  Cin- 
cinnati, and  was  for  many  years  con- 
nected with  an  eastern  railway  system, 
as  Assistant  Engineer,  Principal  As- 
sistant Engineer  and  Chief  Engineer. 
He  came  to  California  some  fifteen 
years  since,  engaging  in  private  prac- 
tice in  Riverside,  subsequently  becom- 
ing Bridge  Engineer  for  Los  Angeles 
County,  where  he  remained  for  eight 
years,  when  he  was  appointed  Bridge 
Engineer  for  tl*  California  Highway 
Commission.  With  this  Commission  for 
four  years,  many  structures  were  de- 
signed under  his  direction,  their  total 
cost  approximating  $5,000,000.  These 
included  the  modern  maintenance 
shops,  warehouses  and  the  Testing 
Laboratory  building  of  the  Commis- 
sion at  Sacramento,  the.  bridges  over 
the  Rio  Hondo  at  Montebello.  across 
the  Big  Tujunga,  and  over  the  San 
Gabriel  River  on  the  Foothill  Boule- 
vard in  Los  Angeles  County:  the  bridge 
on  the  Crystal  Springs  Dam,  Skyline 
Boulevard,  San  Mateo  County;  the 
Feather  River  bridge  near  OroviUe  in 
Butte   County,   and   numerous   others   of 


•The  Concrete  Dope  Book."  fourth 
edition,  compiled  and  published  by 
W.  H.  Stewart,  Waterloo.  Iowa,  is  off 
the  press.  This  16-page  booklet  con- 
sists of  tables  of  "dope"  on  the  mixing 
and  the  handling  of  concrete  for  all 
classes  of  work,  and  of  brief  but  valu- 
able paragraphs  on  the  removal  of 
forms,  the  handling  of  sand  and  gravel 
with  wagons,  and  on  excavating.  On 
the  last  page  is  a  tabulation  of 
"don'ts"  for  the  contractor,  which 
forms  not  the  least  vaduable  part  of 
the  booklet.  The  illustrations  for  the 
"Dope  Book"  consist  of  representations 
of  various  kinds  of  Stewart  mixers. 

"Hydrated  Lime  Makes  Concrete 
More  Workable"  is  the  latest  bulletin 
of  the  National  Lime  Association.  The 
bulletin  is  based  on  the  worlv  done  at 
the  United  States  Bureau  of  Standards 
and  presents  in  simple  style  the  re- 
sults there  secured,  showing  conclu- 
sively that  hydrated  lime  materially 
improves  the  workability  of  concrete 
without  deleterious  effect  on  its  com- 
pressive strength.  A  graph  is  included 
to  show  the  effect  of  varying  amounts 
of  hydrated  lime  on  both  the  worka- 
bility and  the  strength  of  the  concrete 
mixes  most  frequently  used.  Copies  of 
this  bulletin  will  be  sent  free  on  re- 
quest to  the  National  Lime  Association. 
918  G  St.,   N.   W.,  Washington,   D.   C. 


The  Celotex  Company,  643  North 
Michigan  Ave.,  Chicago,  is  sending  out 
a  folder  telling  of  the  economies  of 
using  Celotex  in  building.  A  striking 
feature  is  two  colored  illustrations  that 
show  the  difference  between  the  work 
in  putting  6-inch  sheathing  on  a  wall 
and  in  putting  a  single  piece  of  Celo- 
tex on  the  same  area.  The  uses  of 
Celotex  as  sheathing,  as  a  plaster  base, 
as  roof  insulation,  as  exterior  finish, 
and  as  a  sound  deadener  are  discussed. 


steel    and    reinforced    concrete,    distri- 
buted over  the  entire  State. 

Mr.  Kromer  is  a  graduate  of  the  Uni- 
versity of  California,  Class  of  ia06.  For 
six  years  he  was  with  the  American 
Bridge  Company,  Pittsburgh  Division, 
in  the  bridge  and  structural  depart- 
ment of  that  corporation.  For  the 
past  twelve  years  he  has  been  with  the 
State  as  Assistant  and  as  Structural 
Engineer,  State  Department  of  Engi- 
neering, and  as  Chief  Structural  Engi- 
neer, Division  of  Architecture,  State 
Department  of  Public  Works.  The 
structural  plans  for  many  important 
public  buildings  were  prepared  under 
Mr.  Kromer's  direction,  including  the 
State  Armories  at  San  Francisco,  Los 
Angeles,  Sacramento  and  Stockton, 
various  State  hospitals,  prisons,  schools 
teachers'  colleges,  the  State  Printing 
Offices  at  Sacramento,  and  the  State 
Building,  Civic  Center,  San  Francisco, 
recently  completed.  These  latter  plans 
were  made  in  co-operation  with 
Messrs.  Bliss  &  Faville.  the  architects 
of  the  building. 

In  connection  with  his  work  in  the 
slate  engineering  departments,  Mr. 
Kromer  has  designed  the  necessary 
structures  for  water  supply  and  sewage 
disposal  plants  for  public  institutions, 
has  laid  out  and  checked  designs  for 
various  types  of  dams  and  for  mis- 
cellaneous structures  connected  with 
such   work. 

Mr.  Kromer  is  a  certified  member  of 
the  American  Association  of  Engineers. 
During  the  world  war  he  was  a  com- 
missioned officer  of  Engineers,  U.  S.  A. 


"Amsco  Alanganese  Steel  Castings 
for  Contractors"  Equipment"  are  de- 
scribed in  Catalog  No.  3  compiled  and 
published  by  the  American  Manganese 
Steel  Company,  Chicago  Heights,  111. 
The  catalog  describes  and  illustrates 
manganese  steel  castings  for  gyratory, 
jaw,  and  roll  crushers;  manganese 
steci  wearing  parts  for  screens;  man- 
ganese steel  castings  for  pulverizers; 
repairs  for  ditching  machines  and  ex- 
cavators; and  the  various  types  of 
Missabe  dippers  are  described  and 
illustrated.  A  section  of  the  catalog 
also  is  given  to  the  nature  of  man- 
ganese steel — what  it  is,  and  how  it  is 
made. 


WK.STKRX        PINE        SHIPMENTS        IN 
JINE     ARE     LARGE 


Jl  LY    STEEL    OPERATIO.\S    ARE    :W% 
CAPACITY 


During  the  month  of  June  AVestcrn 
Pine  Manufacturercs'  Association  mills, 
made  up  of  lumber  concerns  from 
Washington,  Idaho,  Oregon  and  Mon- 
tana, shipped  121,261,000  feet  of  lum- 
ber, according  to  reports  received  at 
Spokane.  This  constitutes  the  light- 
est June  shipments,  except  in  1921, 
since  1916.  In  May  shipments  totaled 
127,795,000  and  in  June,  1923,  138,805,- 
000. 

Shipments  for  the  first  half  of  1924 
totaled  779,914,000.  Last  year  and 
1920  alone  show  higher  shipments  for 
a    corresponding    period. 


Steel  operations  in  July  averaged 
aliout  44  per  cent  for  the  corporation 
and  33  per  cent  for  independents  or  38 
per  cent  for  the  industry  as  a  whole, 
the  lowest  rate  in  several  years.  In 
the  last  week  of  July  steel  schedules 
showed  an  upward  trend,  and  it  is 
likely  that  the  average  for  that  month 
will  represent  the  low  point  for  1924. 

Curtailment  of  steel  output  has 
been  rapid  since  the  end  of  March. 
This  was  due  chiefly  to  the  marked 
falling  off  in  demand  in  the  second 
quarter  of  the  year  when  buying  was 
purely  of  a  hand-to-mouth  character 
and  producers  adjusted  their  sched- 
ules to  meet  the  declining  volume  of 
orders.  This  prevented  the  accumula- 
tion of  excessive  stocks.  While  buy- 
ing of  steel  improved  in  July,  opera- 
tions continued  to  decline  in  the  first 
part  of  the  month  because  of  holiday 
shutdowns  and  uncertainty  that  the 
improvement   would  continue. 


TULARE      SEWER     PLAN     IS      HELD 
FAILURE  BY  ST-VTE  BUARU 


LUMBER     CONDITIONS     FAVORABLE 


Increased  lumber  sales  in  Spokane 
and  the  Pacific  Northwest,  together 
with  the  stiffening  of  prices  ?1  to  $2  a 
thousand  on  some  items,  point  toward 
a  revival  of  the  industry  in  the  fall 
and  winter.  The  lumber  business  is  re- 
covering from  a  summer  period  of  de- 
pression, brought  about  by  over-pro- 
duction.   Spokane    lumbermen    report. 

"Conditions  are  a  great  deal  better, 
or  at  least  I  have  found  them  so  in 
our  business,"  said  I.  N.  Tate,  of  the 
Weyerhaeuser  Sales  Company.  "Prices 
have  stiffened   in   some  lines." 


"The  Elrod  System  of  sewage  dis- 
posal in  Tulare  is  doing  good  work," 
Henry  Elrod,  sanitation  engineer  of 
Santa  Monica,  declared  in  answer  lo 
H.  F.  Goudey.  a  sanitation  engineer  of 
the  state  board  of  health,  who  told  the 
Tulare  Board  of  Trade  that  the  system 
was  unsatisfactory  and  a  failure. 

"The  demonstration  plant  was  never 
intende.d  to  produce  a  high  state  of 
purification,  but  was  simply  intended 
lo  reduce  the  solid  matter  to  such  a 
degree  that  the  water  could  be  used 
for  irrigation  without  causing  offense," 
Elrod    continued. 

Goudey  said  that  tests  made  at  the 
sanitary  mains  and  at  the  demonstra- 
tion plant  had  proved  the  system  a 
failure.  He  said  that  he  believed  the 
system  could  be  made  a  success  by 
supplying   more    air. 


lU'lLDINf!     AND    ENGlXEERINTi     XKWS 
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Building  News  Section 


APARTMKXTS 


Mih   Cnntrnrt   Awarded. 
APAHTMENTS  Cost,  $200,000 

SAN   KllANi'ISCO,  N  Broadway  121-8  E 

Laguna. 
Ten-sti)ry   class  A  apartments. 
Owner — Nineteen   Sixty   Broadway,  San 

Francisco. 
Architect  — ■  Quandt   &   Bos,   Humboldt 

Bldp:..   San   Francisco. 
Stmrtnral  «t»»l  awarded  to  Moore  Dry 
Dock    Co.,    Foot    Adeline    St.,    Oak- 
land. 
As   previously   reported.  Krading  was 
awarded  to  H.  V.  Tucker,  1370  Califor- 
nia St..  at  $1006:  Concrete  foundations 
concreie   work   and   carpenter  work   to 
.lacks  &   Irvine.   ISO  Jessie  St.,  S.  F.,  at 
$60.7S8:  steel   reinforcement  to  Edw.  L. 
Soule  Co.,  Rialto   BIdg.,  S.  F.,  at  J6031. 
Figures  are  being     taken     on     other 
portions   of  work. 


Owner  Taking  Figures, 
APARTMENTS  (■"st.   ) 

SAN    FRANCISCO.       Fnurleenth 

near    Dolores. 
TwD-story      and    li.Tsenient    frame 

.stucco  apartments. 
Owner— The    Mission     Realty    So.,    2008 

Mission    St..   San   Francisco. 
Architect — A.   .1.    Horstman,    110   Sutter 

St.,  San  Francisco. 


and 


Suli-rnnlract   Awarded. 
APARTMENTS  Cost.    $143,974 

S.\N  FRANCISCO.  No.  2006  Washington 

Street. 
Ten-story    reinforced    concrete    apart- 

men    house. 
Owner — Two  Thousand  Six  Washington 

Street,   Inc. 
Architect  —  C.   A.   Meussdorffer,   Hum- 
boldt   Bank   Bldg.,    San    Francisco. 
Contractor   —    Robert    Trost,    26th    and 

Howard    Sts.,    San    Francisco. 
Hardwood  Floorine  to  Inlaid  Floor  Co., 

600   Alabama  St.,   S.   F.,  at  $15,300. 
As    previously    reported: 
Marble  to   Vermont  Marble  W'orks.    244 

Brannan    St.,    S.    F..    at    $23,900. 
Paintine  to  Xeal  Co.  at  $4290. 


VENICE,  L.  A.  Co..  Cal.  —  Mann- 
Walker  Bldg.  Co.,  412  I.  W.  llellman 
BldK-.  has  the  contract  for  a  3-story 
apt.  bldg.  to  be  erected  at  cor.  of  4th 
and  Broadway.  Venice,  for  Mr.  Kschle- 
man.  There  will  be  12  two  and  three- 
room  apts.  Frame  constr.,  brick  front, 
comp.  rfg.,  gas  rads..  aut.  water  htrs., 
comp.  baths  and  rtrainbds,,  hardw.  fls., 
pine  trim,  wallbods:  $55,000. 


BONDS 


S.\NTA  ROS.A.  Sonoma  Co..  Cal. — 
Election  will  be  held  Aug.  18  in  Vine 
Hill  School  District  to  vote  bonds  of 
$14,000  to  finance  school  improvements. 
Trustees  of  district  are:  Fred  C. 
Ward,  Albert  Bcckman  and  E.  Kobler. 


FRESNO,  Fresno  Co.,  Cal. — County 
supervisors  will  purchase  $2500  bond 
issue  of  Dunlap  School  District,,  pro- 
ceeds of  sale  to  fin.ance  school  improve- 
ments. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Koseland  School  District  defeats  pro- 
Iinsal  to  levy  direct  tax  for  $2500  to 
construct  addition  to  present  school; 
vote  was  97  in  favor  and  82  against  the 
tax. 


HANFORD.  Kings  Co.,  Cal — Hanford 
School  District  rejects  proposal  to  levy 
direct  tax  for  $26,000  to  finance  com- 
pletion of  new  school  in  Donager  Tract 


C.RIDLEY,  Butte  Co.,  Cal. — Gridley 
Union  High  School  District  defeats 
proposal  to  levy  direct  tax  for  $12,523 
to  purchase  site  for  proposed  new 
school. 

SAN  LEANDRO,  Alameda  Co.,  Cal. — 
Citv  trustees  contemplates  bond  issue 
to  'secure  funds  with  which  to  erect 
new  city   hall.      J.   J.   Gill   is   city   clerk. 


i         Contract    Awarded. 

APARTMENTS  Cost,  $106,500 

S.-V.N  FR.\NCISCO.  N  Jackson  St.  100 
E  Buchanan  St. 

Two-story  reinforced  concrete  apart- 
ment building. 

iiwner — Sydney    L.    Pesier. 

.Architect — Samuel  Lightner  Hyman  & 
A.   Appleton.    68    Post   St.,   S.    F. 

Contractor — F.  L.  Hansen,  518  Pine  St., 
.San   Francsico. 


Sub   Figures   Being   Taken, 

APT.  HOfSE  Cost.   $75,000 

STOCKTON. 

Three-story  and  basement  C  brick  apt. 

house. 
Owner — L..    Zimmermann    &   A.    Wallin, 

Stockton. 
.\rihitect — Clay   N.   Burrell,   Am.   Bank 

Bldg.,  Oakland. 
Contractor   —   L,.    T.    Peletz,    Exchange 

Bldg.,  Stockton. 


Cost,    $50,000 
Octavia     and 


1  I.Tns   Being  Prepared. 

APT.    BLDG. 

IS.-VN    FRANCISCO,    NW 
Chestnut. 

Three-story    and    basement    frame   and 
stucco    apartments. 

Owner — Stock  and   Jose. 

Architect — Baumann  &  Jose,   251  Kear- 
ny St.,   San  Francisco. 


Plans  Being  Prepared. 

APARTMENTS  Cost,  $750,000 

OAKLAND,  Facing  Lake  Meritt  be- 
tween Alice  and  Jackson. 

12-story  class  A  apartment  bldg.  (20 
apts,  7  rooms  each). 

Ow"er — George  Jamieson. 

Architect — Maury  I.  Diags.  19th  and 
Telegraph  Ave.,  Oakland, 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  W'arehouse  Doors. 
Pold-up-Dors,  'l1-co-dors,  Cobald- 
dors,  Wal-el-dors.— St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front.— Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The   fireproof,    ventilated    non- 
slipping   flooring.  —  Irving   Iron 
Works  Co. 
LIGNT  SALVOR 
Best  Wood  Preserrer. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


SANT.\  CnUZ.  Santa  Cruz  Co.,  Cal. — 
Until  Sept.  8,  bids  will  be  rec.  by  su- 
pervisors for  purchase  of  $2100  bond 
issue  of  Bald  Mountain  School  District; 
proceeds  of  sale  to  finance  school  im- 
provements. 


CONTRA  COSTA  CO.,  Cal. — Election 
will  be  held  Sept.  2  in  Martinez  School 
District  to  vote  bonds  of  $25,000  to  fi- 
nance school  improvements.  Trustees 
of  district  are:  Geo.  P.  Keller,  C.  H. 
Hayden    and   Thos.   P.   Swift. 


MERCED,  Merced  Co.,  Cal.  —  Until 
Aug.  16,  bids  will  be  received  by  P.  J. 
Thornton,  county  clerk,  for  purchase 
of  $12,000  bond  issue  of  Merced  Falls 
Elementary  School  District;  proceeds 
of  sale  to  finance  school  improvements. 

MERCED.  Merced  Co..  da,!: — Until 
Aug.  16,  bids  will  be  received  by  coun- 
ty supervisors  for  purchase  of  $1500 
bond  issue  of  Fruitland  School  Dis- 
trict: proceeds  of  sale  to  finance  school 
improvements. 


GALT,  Sacramento  Co.,  Cal.  —  Gait 
High  School  District  defeats  proposal 
to  issue  bonds  of  $100,000  to  finance 
erection  of  new  high  school.  Issue  was 
defeated  by  27  votes.  The  new  struc- 
ture was  to  replace  building  recently 
destroyed  by  fire.  Preliminary  plans 
for  the  proposed  new  building  have 
been  prepared  by  R.  A.  Herold,  archi- 
tect.  Forum    Bldg.,    Sacramento. 

S.4CRAMENTO.  Cal. — Bond  Issue  of 
$550,000  to  finance  erection  of  group  of 
Sacramento  Junior  High  School  build- 
ings have  been  sold  for  premium  of 
$40,645. 

BERKELEY,  Alameda  Co.,  Cal. — 
Board  of  Library  Trustees  contemplate 
bond  election  to  secure  funds  to  finance 
additions  to  library  structure  at  Shat- 
tuck  Ave.  and  Kittredge  St.  The 
amount  of  the  issue  is  yet  to  be  de- 
termined. 


MARYSVILLE,  Yuba  Co.,  Cal. — Bids 
will  be  considered  by  supervisors  Sept. 
4  for  purchase  of  $21,000  bond  issue  of 
Feather  River  Union  High  School  Dis- 
trict; proceeds  of  sale  to  finance  erec- 
tion of  new  school. 


COMPTON,  L.  A.  Co.,  Cal. — Civic  im- 
provement bonds  totaling  $155,000  were 
voted  here.  $45,000  will  be  used  for 
building  new   city  hall. 


CHURCHES 


Plans  Being  Prepared. 

AUDITORIUM  (1st  unit)       Cost.  $30,000 

BURLINGAME.   San     Mateo     Co..     Cal.. 

Middlefield    Road    and    Bayswater 

Avenue. 
First    unit,    auditorium    ($15,000) 
Owner — Baptist  Church  of  Burllngame. 
Architect    —    Mitchell,    Jackson    &    Co.. 

San  jMateo.  Cal. 


Plans  Being  Completed. 

CHURCH  Cost,   $120,000 

SACRAMENTO.  Cal.      Thirty-seventh  & 

K    Streets. 
One-story      brick      church,      auditorium 

and  classrooms. 
Owner — Fremont   Presbyterian    Church. 
.Architect — Leonard    F.    Starks,   Ochsner 

Bldg.,   Sacramento. 


Contract  A'warded. 

CHURCH  Cost.  $15,000 

ALAMEDA,   Oak  St.   and   Alameda   Ave. 

Frame   church  building. 

Owner   —  First   Hebrew   Congregation. 

28th    and    Webster   Sts..   Oakland. 
Contractor — Conrad  Roth.  Dublin  Blvd, 

Oakland. 


u 

Plans  Being-  Prepared. 

MAUSOLEUM  ^^.,,      Sr°^''  ^^77 

PBTALUMA,     Cypress     HiU     Memorial 

Park. 
Marble  and  concrete  mausoleum. 
Owner— Association    headed    by   Dr.    JJe 

Cew. 
Architect — B.   J.    CahiU. 
Mgr.   of  Constr. — George  Fletcher. 

PORTLAND,  Ore.— Catholic  organi- 
zations will  start  campaign  shortly  to 
raise  $200,000  to  hnance  erection  ot 
new  Cathedral  which  will  probably  be 
erected  on  the  site  ot  the  present-  pro- 
cathedral    at    15th    and    Davis    Sts. 
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Saturday,    August    16,    1924 


Contract   Awarded. 

WAREHOUSE  Cost,  $20,000 

OAKLAND,  "W  6Sth  Ave.  opp.  Spencer 
Street. 

One-story  planing  mill  and  warehouse. 

Owner — Chicago  Lumber  Co.  ot  Wash- 
ington, Hearst  Bldg.,  S.  F. 

Contractor  —  David  Nordstrom,  4146 
Emerald  St.,   Oakland. 


LOS  ANGELES,  Cal.— Archt.  Emmett 
G.  Martin,  408  Cit.  Nat.  Bank  Bldg.,  is 
completing  plans  for  a  church  and  rec- 
tory, to  be  erected  at  cor.  Wilton  PI. 
and  3rd  St.,  for  the  Roman  Catholic 
Bishop  of  Los  Angeles  and  San  Diego, 
Church  of  St.  Breden,  Rev.  William 
Forde,  pastor;  the  church  will  have  a 
seating  capacity  of  600  people  and 
there  will  be  a  choir  loft,  foyer,  etc. 
Brick  walls,  steel  frame  and  roof 
trusses,  42x150  ft.,  Boise  stone  exter., 
slate  roof  trusses,  42x150  ft.  Boise 
stone  exter.,  slate  rfg.,  hardwd.  fls.  and 
trim,  gas  furnace  htg.  sys.,  fan  vtg. 
sys.,  art  glass,  stone  tracery,  pipe  or- 
gan- .$175,000.  The  rectory  will  contain 
14-rms.  and  will  be  of  frame  constr. 
with  Dlas.  and  Boise  stone  exter.,  slate 
rfg.,  hardwd.  fls.,  4  tiled  baths,  gas 
unit  htg.  sys.,  storage  water  htr.,  pine 
and  hardw.  trim;  $3.5,000.  Bids  will  be 
taken  about  Sept.  1st. 

ALHAMBRA,  L.  A.  ("o.,  Cal  — Ar.-hl. 
C.  F.  Skilling,  Bradliury  BUIk,  has  liicii 
commissioned  to  prepare  plans  for  a 
new  church  bldg.  to  he  erected  at  cor. 
Main  and  Almansor  St.'*.,  Alhambra,  tor 
the  First  Methodist  Episcopal  Church 
of  Alhambra.  The  liUlg.  will  contain 
large  auditorium,  gymnasium,  Sunday 
school  assembly  hall,  kitchen,  etc.,  the 
property  is  350x318  ft.  C.  A.  Harding, 
Alhambra,  is  chairman  of  the  bldg. 
comm.  and  Rev.  B.  J.  Inwood  is  pastor. 


SAWTELLB,  Los  Angeles  Co.,  Cal. — 
Archt.  Robert  H.  Orr,  1305  Corporation 
Bldg..  is  completing  plans  for  a  new 
church  bldg.  to  be  erected  at  Sawtelle 
for  the  First  Baptist  Church  of  Saw- 
telle; Rev.  H.  C.  Mathews,  pastor;  it 
will  have  an  auditorium  to  seat  300 
people,  classrooms,  junior  and  inter- 
mediate assembly  rooms,  etc.  Brick 
walls,  art  stone  trim,  basement,  tile 
rfg..  cement  and  hardw.  fls.,  pine  trim; 
$75,000.  Bids  will  be  taken  in  about  3 
weeks. 

LOS  ANGELES,  Cal.— Archt.  Robert 
H  Orr.  1305  Corporation  Bldg..  is  com- 
pleting plans  for  a  Sunday  school  and 
gymnasium  bldg.  to  be  erected  at  cor. 
43rd  St.  and  South  Park  Ave.  for  the 
South  Park  Christian  Church;  it  will 
contain  Sunday  school  classrms.  gym- 
nasium, kitchen,  soc'al  hall  and  locker 
and  shower  rooms  Frame  and  plaster 
constr.,  2-story  and  basement,  comp. 
shingle  rfg.,  cement  and  hardw.  fls., 
gas  htg.  sys.,  storage  water  htr.,  toilets 
etc.;    $30,000. 

BEVERLY  HILLS,  L.  A.  Co.,  Cal.— 
Dawson  Dav,  1014  Hammond  St..  Sher- 
man, has  been  awarded  the  general 
cnntracf  ot  about  $45,000  to  erect  a 
church  bldg.  at  cor.  Santa  Monica  Blvd 
and  Rodeo  Dr..  Beverly  Hills,  for  the 
Beverly  Hills  Community  Presbyterian 
Church;  there  will  be  an  auditorium 
to  seat  bet.  500  and  600  people  and 
i-lassrms.  Brick  walls,  plaster  exter., 
tile  rfg..  hardw.  fls..  gas  htg.  sys.,  pine 
and  hardw.  fls.,  art  glass.  Carleton  M. 
AVinslow,  921  Van  Nuys  BWg.,  archt. 


FACTORIES  AND 

WAREHOUSES 


r.-ntrart   Awarded. 

WAREHOTtSE  Cost.    $106,225 

SAX    FRANCISCO.    Fifth    and    Bluomc. 

Four-story  and  basement  reinforced 
concrete    warehouse    building. 

Owner  —  Dohrmann  Commercial  Co., 
Stockton  and  Geary  Sts.,  S.  F. 

Architect — Ashley  &  Evers,  58  Sutter 
St.,    San    Francisco. 

Contractor — .1.  S.  Sampson  Co..  Monad- 
nock    Bldg.,    San    Francisco. 


FRESNO,  Fresno  Co.,  Cal— Construc- 
tion has  been  started  on  a  one-story 
concrete  and  brick  packing-  plant  at 
East  St.  and  Calfornia  Ave.,  for  the 
Malaga  Packing!  Co.  Will  be  90x134  ft. 
James  McCuUough,  925  Forthcamp. 
Fresno,  is  contractor.  Est.  cost  $30,000. 
.1.  F.  Nlswander,  Willow  and  Butler 
Aves..  Fresno,  is  president  of  the  Ma- 
laga  Company. 


Sub  Contracts  Awarded. 

WAREHOUSE  Cost,  $50, nun 

SAN  KRANCISCO,  E  Harrison  108  H 
19th. 

Three-story  brick  warehouse. 

Owner — Geo.    Wagner,    ISl    South   Park. 

Architect — Meyer  &  Johnson,  742  Mai- 
ket. 

Steel  Mash  awarded  to  United  States 
States  Metal  Products,  330  10th  St. 
San   Francisco. 

Elevators  to  Otis  Elevator  Co.,  Beach 
and  Grant  Ave.,  S.  F. 

Pla-sterlng  to   S.   F.  Lathing  &  Plaster- 
ing  Co.,    872   Folsom   St.,   S.   F. 
As    previously    reported,    lumber    was 

awarded   to   McCallum   Lumber  Co.,   748 

Bryant  St.,  S.  F. :  plumbing  to  Jas.  Pin- 
kerton,   927   Howard  St.,    S.    F. ;   electric 

work  to  H.  S.  Tittle,  85  Columbia,  S.  F. 


I 


PHOENIX,  Ariz. — Santa  Fe  has  pur- 
chased 40-acre  Christy  tract  and  plans 
shop  bldgs.   to  cost  about  $100,000. 


AUBURN,  Placer  Co.,  Cal. — Associat- 
ed Oil  Co..  authorized  by  city  trustees 
to  establish  service  plant  at  foot  of 
Pleasant  St.,  est.  cost  $10,000. 


i'~Pratt^ 


CONCRETE     cu4 

MIX  nV'<l<^^ 


1924 


PACIFIC    POU'rl-.\>'D   CEMKNT  CO. 
Cement — Hnrilmill — Iluilillnis    .tlaterials 

I'acilic    l;Ji(g.,    hail    i-rancisco,    Aug. 
•liuilder.s'    Day"    Outing    Committee, 

Gents — Like  last  year,   we  are  scnjling  you   uur  check    for 

as  a  prize  for  vour  "Builders'  Day"  to    be    held    at    Casa    Del    Rey,    on    August 
301b,  31st  and  September  Ist.     Success    to    you. 

PACIFIC    PORTLAND    CEMENT    CO., 

By   Al   Courtney,    Sales   Manager. 

Ol.l)    .>IIS.SIO.\     CKMIOIXT    CO. 
.M:iiiuf:i<-tiirers    <if    Cement 

San    Francisco,    Aug.    9th,    1924. 
Will.   J.    Fcary.   Chairman, 
"Builders'     Day"    Outing    Committee: 

Dear  Sir. — Our  firm,  as  last  year,  d.-sires   to    hclii   out    on    "Builders     Day, 
therefore,   we  give  as  a  prize 

9'MMt 
Succi-ss  to  you  all.  including  Sandy    I'ratt,    originator    of    "Builders'    Day. 

Yours  truly, 
OLD    MISSION     CEMENT     CO. 


HE1;E  AIUO   two  capital   prizes. 
AND    SANDY    Pratt,    President. 
OF  THE  Pratt  Building  Material  C 
AND  PRODUCER  of  clean  sand. 
AND   HARD   crushed    rock. 
IS   GLAD    to    give   space. 
IN  SANDY'S  K.C.B-llke  columns. 
TO    TELL    the    world. 
ABOUT  THESE   two  firms. 
PP.OGRESSIVK  AS  they  are. 


lilLLV    FEARY    is    Chairman. 

OF  THE  -'Builders'  Day"  Committe 

THAT    ALONE. 

WOULD   SPELL  success. 

BCT  MANY  other  iirave  lads. 

ARE     HELPING     him. 

SO    THE    Fifth    Annual    party. 

CALLED   "BUILDERS'    Day." 

WILL  BE  a  success. 

"1    THANK    you." 


The  tamnus  "Builders'  Midnight  Fi.lli 
on  Saturday,  August  30th.  and  Sandy  I'l 
Material  (;;;o.,  and  producer  of  clean,  shai 
Sravel  and   rock  screening,   will   have  a    re 


■s"  will  take  place  at  13,  niidniebt 
itt,  ITesidcnt  or  I  lie  l^l-alt  nililfUns,' 
)  sand,  hard,  sharp  rock,  washed 
erved    seat    in    Row    one— front. 


Saturday.    AUKUst    16,    19:!'i 


HI!1LI31N(}    AND    ENGINEERING    NEWS 


1& 


HIHON,   Siin   Joaiiuiii  Co.,  C'al. — Ubels 

&   Van  Till,  Kipuii,  u\var<l<'d  contract  to 

■  rii-t    milk    coiidtiisary    plant    for    Mi-y- 

iilxTK    Kvapuratvd   Milk   Co.      Puunda- 

I'n    work    ri-i'i-ntly   completed   by   S.   J. 

Iriindhjem. 


S.\N  I'KimO,  Los  AnffUs  Co.,  Cal. — 
is  alter  I'liwers,  652  H I  li  St.,  San  I'edro 
-  pnparinK  plans  for  a  two-story 
■  lass  C  factory  bulMlnm  to  be  erected 
II  I'alos  Verdes  St.,  San  I'.dro.  for  the 
iiion  Kye  Works,  liiick  walls,  struc- 
lual  steel,  composition  rooliiiK.  cement 
L.urs.  steel  sash,   metal  doors. 

OAKLAND,  Cal. — Southern  Pacific  R. 
I:  Co..  an<l  Santa  Ke  K.  U.  Co.,  apply 
.1  city  council  for  permission  to  con- 
-nuot  spur  track.s  and  erect  ware- 
iiiiuses,  manufacturing  plants  and  other 
industrial  enterprises  (jn  an  area  of 
150-acres  of  reclaimed  latMl  on  llw 
western   waterfront. 

SALl.VAS,  Monterey  Co..  Cal.— Clark 
Seed  Co..  J.  M.  Mythlas.  Salinas  repre- 
sentative, contemplates  erection  of 
three-story  brick,  60  by  120  ft.  seed 
cleaning  plant.  Will  be  erected  facing 
S.   1'.   spur. 


Contract    Awarded.  ,,,.„„,. 

Ki.VTS  Cost,  »15,000 

SAN  KitANClSCO.  W  Seventeenth 
Ave.  162-6  N  Irvine  St. 

Two-story  and  basement  frame  (lat 
building    (6    Hats). 

Qw„er  —  Martha  and  Uertha  Zimmer- 
man. 1340  21st  Ave..  San  Francisco. 

Architect — None. 

Contractor— Arthur  H  .Klahn.  1334  21st 
Ave..   San   Francisco. 

Contract   Awarded. 

FLAT  HLDGS.  Cost,   $6000  each 

SAN    FRANCISCO,    W    28th    Ave.    25    50 

N    Balboa. 
Two    2-story   and   basement   frame   flat 

buildings  (2  flats  in  each  bldg.) 
Owner — Wm.  McDonald,  6140  Geary  St., 

San   Francisco. 
Contractor— Thos.    Hamill,    8140    Geary 

St.,    San    Francisco. 

I'lans  Complete. 

FLAT  BLDGS.  Cost.  $11,398 

SAN    FRANCISCO,     Fulton    E    ot    22nd 

Ave. 
Two-story  frame  and  plaster  flat  bldgs 

G   rooms  each). 
Owner — Sol  Bibo  . 
Architect   —   Henry   Shermund,   Hearst 

Bldg.,  San   Francisco. 


REDONDO  BEACH,  L.  A.  Co..  Cal.— 
W.  K.  I'ollard.  Redondo.  has  contract 
for  factory  at  El  .Nido  fur  Pacific  Coast 
Pipe  Mfg.  Co.    H.   E.  Owen,  pres. 

STOCKTt)N.  San  Joaquin  Co.,  Cai. — 
American  Plywood  Co.,  incorporated 
for  $500,000,  will  erect  a  plant  in 
Stockton  for  the  manufacture  of  glue, 
veneers,  plywood  and  ply  wood  pro- 
ducts, specializing  on  the  building  of 
dehydrating  and  field  trays.  W.  D. 
Thurman,  president  and  manager  ot 
■.he  California  Cedar  Products  Company 
ot  Stockton  is  vice-president  of  the 
new  company.  The  plant  will  be  con- 
structed on  the  unit  basis. 


Contract  Awarded. 

OARAGE  Cost.    ?18.000 

SAN  FRANCISCO,  S  24th  60  E  Shotwell 
Two-story    concrete    public    garage. 
Owner — Joseph    Pasqualettl.    785    Mar- 
ket St.,  San  Francisco. 
Contractor — American  Concrete  Co.,  785 
Market  St.,   San   Francisco. 


Plans  Complete. 

FLAT  BLDGS.  Cost.  $48,000 

SAN    FRANCISCO,    W    Scott   75    100    125 

l.-)0    175    200    N   Chestnut. 
Six    2-story    and    basement    frame    flat 

bldgs.    (2   flats   in   each  bldg.) 
Ovfc-ner    —    Sbarbaro-Detjen-Jorgensen. 

Chestnut  and  Scott  Sts..  S.  F. 


LOS  ANGELES,  Cal. — The  Globe  Ice 
Cream  Co.,  A.  A.  Comey,  vice-president 
and  general  manager.  230  W.  Jefferson 
St..  Los  Angeles,  is  preparing  plans  in 
its  own  drafting  rooms  for  a  $270,000, 
two-story  reinforced  concrete  ice  mak- 
ing cold  storage  and  ice  cream  manu- 
facturing plant  to  be  erected  by  day 
work  on  a  site  west  ot  the  Holsum 
baking  plant,  Santa  Monica  Blvd.. 
Beverly  Hills.  Site.  336x270x346x375  ft. 
When  this  unit  is  complete  the  com- 
pany will  construct  a  100x100  ft.  ice- 
skating  rink  and  a  swimming  pool  at 
the  rear.  Artesian  wells  will  be 
drilled. 

FLATS 


Plans  Complete. 

FLAT  BLDGS.  Cost,  $10,000 

SAN   FRANCISCO,   N   Greenwich   81   W 

Broderick. 
Two-story    and    basement    frame     flat 

buildings.    (2   flats). 
Owner — "W.    W.     Rednall,     2500    Filbert 

St.,  San  Francisco. 


\>ontract   Awarded. 

FLAT  BLDG.  Cost,    $12,000 

SAN    FRANCISCO,    E    ISth    Ave.    100    S 

Clement. 
Two-story  frame  flat  building. 
Owner — H.   O.    Lindeman,   619   27th  Ave. 

San  Francisco. 
Contractor — W.   R.   Lindeman.   619   27th 

Ave.,  San  Francisco. 


Contract  Awarded.  .,,„„„„ 

FLATS  Cost,    $12,000 

SAN  FRANCISCO.  S  Bay  98-9  E  Gough 
Two-story  and     basement     frame     (2) 

flats. 
»Vwner — T.  O'Brien,  886  Dolores  St.,  San 

Francisco. 
Architect — Fabre   and  Hildebrandt,   110 

Sutter   St.,  ISan   Francisco. 
Contractor — J.  A.   Pereira. 


GARAGES 


Contract  Awarded.  ,„,  „„„ 

'PARAGE  Cost,    $25,000 

SAN  FRANCISCO.  N  Union  62-6  W  La- 

guna. 
Two-story    concrete    garage. 
Owner — Chas.    Monson,    1499    5th    Ave., 

San   Francisco. 
Architect — Henry    C.    Smith,    Humboldt 

Bank   Bldg..   San   Francisco. 
Contractor — Monson   Bros.,    251   Kearny 

St..    San    Francisco. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical  Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
The  Last  Word  in  AVall   Board. 


CAIIFORNIA  CEDAK  PRODUCTS  COMPANT 

STOCKTON,   CALIFORNIA 


LOS  ANGELES.  Cal. — Louis  C.  Maurer 
320  N.  Rampart  Blvd..  is  preparing 
plans  for  a  four-story  Class  A  garage 
building  to  be  erected  on  the  west 
side  ot  Figueroa  St..  between  First  and 
Second  Sis.,  tor  Perry  Whiting.  Di- 
mensions, 120x155  ft.,  reinforced  con- 
crete construction,  composition  roofing, 
metal    window    sash.      Cost,    $150,000. 


LOS  ANGELES,  Cal.— H.  M.  Baruch. 
444  I.  W.  Hellman  Bldg..  has  the  con- 
tract to  erect  a  class  A  garage  and  of- 
fice bldg.  at  4Sth  St.  and  Long  Beach 
Ave.  tor  the  Union  Terminal  Ware- 
.house,  to  be  occupied  by  the  Tidewater 
>jil  Corp.  Plans  by  Russell  &  Ellison, 
.fewelers  Bldg.  Reint.  cone,  constr.,  1- 
Btory,  L-shape,  120x190  ft.,  comp.  rfg., 
steel  sash,  cement  tls.,  metal  skylights, 
wire  glass,  bldg  designed  to  carry  fu- 
ture  story. 


DOWNEY,  L.  A.  Co.,  Cal. — Sachs  & 
Sons,  Downey,  Ford  agents,  are  taking 
bids  tor  a  garage  and  auto  sales  bldg., 
to  be  erected  on  N  Crawford  St.,  bet. 
5th  and  6th  Sts.,  Downey.  The  site  is 
100x230  ft.  and  the  bldg.  will  have 
brick  walls,  1-sto.  and  there  will  be 
salesrooms,  offices  and  large  work 
shop. 


GOVERNMENT  WORK 
AND  SUPPLIES 


OAKLAND,  Cal.— Until  Aug.  21,  12  M.. 
bids  will  be  received  by  Supervising 
Sup't.,  Room  403  V.  S.  Post  Office  Bldg., 
7th  and  Mission  Sts..  San  Francisco, 
for  repairs  and  painting  to  U.  S.  Post 
Office  building  at  Oakland.  Plans  ob- 
tainable from  above  office. 


PEARL  HARBOR,  T.  H.— Until  Oct. 
1,  11  A.  M.,  bids  will  be  rec.  by  Bureau 
of  Yards  an!  Docks,  Navy  Department, 
Washington,  D.  C.  tor  circulating 
water  discharge  loop  at  Naval  Station. 
Pearl  Harbor.  Specification  No.  5001. 
The  work  includes  a  circulating  water 
discharge  loop,  consisting  of  a  54-in. 
precast  concrete  pipe,  extending  from 
point  on  south  side  of  central  power 
house,  and  along  space  between  build- 
ings 4  and  5  to  existing  valve  chamber 
in  the  present  quay  wall,  a  distance  of 
approximately  630  feet.  The  work  also 
includes  the  Installation  ot  manholes 
along  the  lines  of  piping;  opening  up 
and  connecting  into  the  present  outlet 
chamber  under  the  quay  wall  or  wharf; 
the  furnishing  and  installing  ot  sluice 
gate  with  its  operating  machanism  in 
the  present  valve  chamber;  the  lift 
grating  in  the  valve  chamber  and  two 
sluice  gates  with  operating  mechanism 
and  lift  screens  in  the  existing  double 
intake  chamber,  located  in  the  quay 
wall  or  wharf  about  120  feet  from  the 
discharge  chamber;  all  cast  iron  man- 
hole frames  and  covers  required  for  the 
clean-out  manholes  occuring  between 
the  central  power  house  and  the  quay 
wall  or  wharf;  and  two  24-in.  cast  iron 
vent  manholes.  The  54-in.  piping  will 
be  laid  on  a  level  grade  with  center  line 
at  elevation  ot  97.5.  See  eall  for  bids 
under    oflleial    proposal    section    ill    this 


PHOENIX,  Arix. — Until  Aug.  25,  bids 
will  be  rec.  by  Superintendent.  Phoenix 
Indian  School,  to  fur.  2450  radiator 
nipples.  Further  information  from 
above   office. 


WASHINGTON,  D.  C. — The  following 
bids  received  at  the  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington,, D.  C,  August  13,  1924  tor  750,- 
OOO-gal.  elevated  steel  water  tank  on 
steel  tower  at  the  Naval  Operating 
Base,  Pearl  Harbor,  T.  H.,  Specifica- 
tion No.  4992: 
Pittsburgh   Des  Moines   Steel  Co.,  Item 

(1)    $44,541;    (2)    $32,280;    (3)    $51,- 

102;   (4)  $39,570. 
Chicago   Bridge  &  Iron  Company.  Item 

(1)   $52,000;  (2)   $36,000;  (3)  $58,000; 

(4)    $43,000. 


IC 
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Saturday,    August    16,    l'J-4 


WASHINGTON'. 
Jng'  received  by  Bu 


be- 


C— Bids 

^^ „^ u  of  Supplies  and 

unts.  Navy  Department,  Washing- 
ion,  T>.  C,  to  fur.  materials  to  Navy 
Yards  and  Stations,  as  follows;  date  to 
.  pen  bids  as  noted  at  close  of  each 
paragraph; 

Sched.  2499,  various  yards,  pigment, 
laints  of  all  kinds,  colors  dry  and  in 
oil,  powdered  aluminum,  beeswax,  drop 
black,  gold  leaf,  lamp  black  dry  and  in 
oil.  litharge,  manganite,  paint  remover, 
roin.  pine  tar,  etc.,  Aug.   19. 

Sched.  2513,  eastern  and  western 
yards,  wire  rope,  Aug.   26. 

Sched.  2514,  Puget  Sound,  30,000  sq. 
ft.  insulating  compressed  sheet  cork, 
Aug.   26. 

Sched.  2516.  Mare  Island,  900  gals, 
cresol,  Aug.  26. 

Sched.  2517,  Mare  Island,  90  motor 
boat  electrically  operated  sound  sig- 
nals. Aug.  26. 

Sched.  2525,  Puget  Sound,  1  butt 
welding  machine,  Aug.  26. 

Sched.  2526,  Puget  Sound,  2500  lbs. 
boat  facing,  Aug.   26. 

Sched.  2530.  Various  yards,  brass 
and  copper  pipe  and  tubing,  Aug.  26. 

Sched.  2534,  Puget  Sound,  7175  rub- 
ber gaskets,   Aug.  26. 


SAN  FRANCISCO — Until  Aug.  20,  11 
A.  M.,  bids  will  be  rec.  by  Public 
Works  Officer,  Twelfth  Naval  District, 
313  Customhouse,  for  excavation  in 
rear  of  future  storehouse  at  Marine 
Corps  Depot  for  Supplies,  San  Fran- 
cisco, under  Specification  No.  5012.  See 
call  fitr  bids  under  ofHcial  iiroposal 
Neetion   in   this   Is.sne. 


WASHINGTON,  D.  C. — Until  Aug.  2S 
10;30  a.  m.,  bids  will  be  rec.  by  Pur- 
chasing Agent.  Panama  Canal  Commis- 
sion, under  Circular  No.  1626,  to  fur. 
Balboa  (Pacific  Port);  steel,  steel  rack 
castings,  engine  lathe,  cable  wire,  heat- 
er cord,  electric  fixtures,  water  heat- 
ers, storage  batteries,  spark  plugs,  pipe 
and  fittings,  valves,  cocks,  "vvater  clos- 
ets, bolts,  nuts,  rivets,  files,  drills,  sol- 
dering irons,  wrenches,  vises,  shovels, 
rakes,  machetes,  scythe  blades,  flue 
expenders,  ship  'ranges,  fire  (Extin- 
guishers, grease  cups,  wheelbarrows, 
dredge  cutter  gasoline  lanterns,  mop 
heads,  brooms,  brushes,  hose,  steel  cab- 
inets, spoons,  benzine,  windshade  cloth, 
blueprint  paper,  art  mat  paper,  and 
poplar  lumber.  Further  information  ob- 
tainable from  Assistant  Purchasing 
Agent,   Fort  Mason,    San   Francisco. 


WASHINGTON,  D.  C— Until  Aug.  25, 
10;30  a.  m.,  bids  will  be  rec.  by  Gen- 
eral Purchasing  Agent,  Panama  Canal 
Commission,  under  Circular  No.  1627, 
to  fur.  10,006  bbls.  Port,  cement,  376 
lbs.  net  per  bbl..  delivered  free  of  all 
charges  on  dock  at  Cristobal,  or  Balboa 
C.  Z.  F'urther  information  obtainable 
from  Assistant  Purchasing  Agent,  Fort 
Mason,   San  Francisco. 


SAN  DIEGO.  Cal. — DeWitt  C.  Webb, 
commander  11th  Naval  Dist.,  San  Diego 
advised  by  Bureau  of  Yards  and  Docks 
that  bids  will  be  asked  soon  for  exten- 
sion to  nurses'  quarters  at  Naval  oper- 
ating base,  San  Diego.  Est.  cost  ?130,000 


HALLS  AND   SOCIETY 
BUILDINGS 


Figures  To  Be  Taken  Sooii. 
LODGE    BLDG.    ETC.  Cost,    $30,000 

GILROY,    Santa    Clara    Co.,    Cal. 
Three-story    store,    office     and    lodge 

building. 
Owner — Order  of  Redmen. 
Architect — Wolfe   &    Higgins,   Auzerais 

Bldg.,  iSan  Jose. 


Architect  Named. 

T.M.C.A.    BLDG.  Cost,    $900,000 

SAN    FRANCISCO,    Bmbarcadero    betw. 
Mission  and  Howard  Sts. 

Eight-story    reinforced    concrete    Y.    M. 
C.  A.  bldg.  (army  and  navy  branch) 

Owner — Y.  M.  C.  A. 

Designer — International    Bldg.    Bureau 
of   Y    M.    C.   A.,    New  York 

Local  Architect — Carl  Werner,  605  Mar- 
ket St.,  San   Francisco. 
Plans    call    for    a    structure    covering 

137    square   feet,   with    swimming   pool, 

gymnasium,      dormitory,      club      rooms 

and  other  conveniences. 


St. 


Planned. 

OFFICE  &  LODGE 

BERKELEY,    Fulton 
Way. 

Three-story    reinforced   concrete   office 
and  lodge   building. 

Owner — Berkeley   Lodge    170    Odd   Fel- 
lows. 

Architect — None   selected. 


Cal. 


250,000 
A   St., 


Sub-("onlracts    Awarded. 
STORE  &   LODGE        '  C 

SANTA  ROSA,   Sonoma  Co., 

bet.    4th    and    5th   Sts. 
Three-story    steel    and    reinforced    con- 
crete  store   and   lodge   building. 
Owner — Santa    Kosa   Lodge   of   Elks. 
Architect    —    Shea    &    Shea,    Chronicle 

Bldg.,  San  Francisco. 
Contractor — A.    M.    Hildebrand,    406    4th 

St.,  Santa  Rosa. 
IClectrical  Work  to  Severin  Electric  Co. 

828    Mission    St.,    San   Francisco. 
Metal    Fornix      to      West    Coast      Metal 

Forms    Co..    Hearst   Bldg.,   S.    F. 
Structural  Steel  to  Ralston  Iron  Works, 

20th   and   Indiana  Sts..  S.   F. 
Reinfon-inf;    Steel    to    W.    S.    Wetenhall, 

357    12th  St.,   Oakland. 
Bids  are   being   taken  for  plastering, 
plumbing  and  steam  heat. 


INGLBWOOD,  Los  Angeles  Co.,  Cal. — 
Inglewood  Community  Hall  Assn.,  Carl 
Matson,  president,  117  N.  Market  St.. 
Inglewood,  has  been  incorporated  to 
finance  erection  of  a  lodge  building  in 
Inglewood  for  the  Odd  Fellows  Lodge. 
Estimated    cost.    $50,000. 


Contractors, 

Builders, 

Engineers, 

You  Can  Now 

Protect    Your 

Checks 

right  on  the  job 

if  you  have  a 


"Security 

CHECK 

PROTECTOR 

FOUNTAIN 

PEN' 

The  Steel  Cutting 
Wheel  on  the  end 
perforates  and  forces 
a  red  acid  proof  ink 
into  the  fibre  of  the 
paper,  protecting  the 
amount,  payee's  name 
date,  number  of 
check,  and  all  kinds 
of   negotiable   papers 

NEW  FROM 
END  TO  END 


lost    perlec 
iii*itriinien 


n'ritiiig 
made. 


PRICES 

$3.50    to    $7.00 


id  GENERAL  AGENTS 
AVANTED 


SECURITY  SALES  CO. 

253    MONTGOMERY     STREET 
San   Francisco.   Calif. 


LOS  ANGELES,  Cal.— Archts.  Curl,  tt 
&  Beelman,  408  Union  League  lildfe' . 
arc  taking  bids  for  erecting  a  class  A 
club  bldg.  at  s.w.  cor.  of  6lh  St.  ;ir,il 
Parkview  Ave.  for  L.  A.  Lodge  No.  as, 
B.  f.  O.  E.  The  bldg.  will  be  262x150  ft. 
The  central  portion  will  be  12-story 
and  basement.  There  will  be  social 
rooms,  dining  room  to  seat  300,  lodge 
room  to  accommodate  1500,  banquet 
hall  and  ball  room  to  seat  1500;  gym- 
nasium, piunge,  Turkish  baths  and  200 
hotel  rooms.  It  will  be  reinforced  con- 
crete construction,  stucco  and  cast 
stone  exter.,  marble  and  tile  work, 
hardwood  trim,  steam  htg.,  elevators. 
The  cost  will  be  about  11,750,000.  Bids 
are  being  taken  separately  on  the  gen- 
eral contract,  plumbing,  wiring,  paint- 
ing, heating,  elevator,  decorating,  fur- 
nishings  and    equipment. 


CROCKETT,  Contra  Costa  Co.,  Cal. — 
Until  Sept.  2,  11  a.  m.,  bids  will  be  rec. 
by  Contra  Costa  County  Supervisors  at 
Martinez,  to  erect  memorial  hall  build- 
ing in  Crockett.  A.  A.  Brown,  designing 
and  construction  engineer,  215  Market 
St.,  San  Francisco.  Cert,  check  10</o 
payable  to  clerk  req.  Plans  obtainable 
from  clerk  or  engineer  on  deposit  of 
$20,  returnable.  See  call  tor  bids  under 
official    projMiKal    section  in  this   Issne. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— Fair  Oaks  Community  Club,  Mrs.  R. 
M.  (3ordon  ,secy.,  plans  early  construc- 
tion of  club  house  to  serve  as  a  com- 
munity hall   and  club  quarters. 


PHOENIX,  Ariz. — Archts.  Lescher  & 
Mahoney,  Bk.  of  Ariz.  Bldg.,  V.  O.  Wal- 
lingford,  assoc.  archt.,  310  Heard  Bldg., 
have  prepared  plans  for  2-story  reinf. 
cone.  Masonic  Temple  at  s.e.  cor.  4th 
Ave.  and  W  Monroe  St.  for  Phoenix 
Lodge  No.  2,  F.  &  A.  M.  Bids  will  be 
taken  from  selected  list  of  contractors, 
to  be  opened  Sept.  2.  Art  stone  and  rug 
brick  facing,  htg.  and  vtg.  system; 
$140,000. 


HOSPITALS 


Cost,    ?60,000 


Plans  Being  Completed. 

HOSPITAL 

ROSS,   Marin   Co.,   Cal. 

Two-story    frame   and    stucco    hospital 

bldg.   with   tile  roof. 
Owner — Ross   General  Hospital  Cptn. 
Architect — ^S.   Heiman,   57   Post  St.,  San 

Francisco. 


Working  Drawings  Being  Prepared. 

ADDITION  Cost,  $18,000 

SAX  JOSE,  Santa  Clara  Co.,  Cal. 

.Addition  to  hospital  for  nurses'  quar- 
ters. 

Owner — O'Connor's  Sanitarium. 

Architect — Wolfe  &  Higgins,  Auzerais 
Bldg.,  San  Jose. 


LOS  ANGELES,  Cal.— Until  2  P.  M., 
Sept.  2,  bids  will  be  rec.  by  county  su- 
pervisors for  the  construction  of  a 
two-story  frame  building,  tor  married 
couples  (employees)  at  the  General 
Hospital.  The  building  will  be  bunga- 
low type,  30x108  ft.,  and  contain  16 
apartments  of  2-rooms  each,  with  2 
toilets,  lavatories,  4  baths;  maple 
floors;  siding  exterior;  shingle  roof; 
O.  P.  trim,  steam  heating,  wiring,  etc. 
Separate  bids  will  be  talcen  on  rein- 
forced concrete  foundation,  general 
construction,  including  pipe  tunnel  and 
trenches,  plumbing  and  steam  heating 
(including  piping  in  tunnel),  and  elec- 
tric lighting  system.  Plans  may  be  ob- 
tained at  the  ofRce  of  the  mechanical 
dept.,  10th  floor.  Hall  of  Records. 

LOS  ANGELES,  Cal. — Until  2  P.  M., 
Sept.  2.  bids  will  be  received  by  county 
supervisors  for  the  construction  of  a 
two-story  frame  building  for  single 
men  employees  of  the  General  Hospital. 
The  building  will  be  two-story,  108x30 
ft.,  of  bungalow  type,  containing  35 
rooms;  siding  exterior;  shingle  roof; 
maple  floors;  O.  P.  trim;  steam  heat- 
ing; wiring,  etc.  Separate  bids  will  be 
taken  on  reinforced  concrete  founda- 
tion, general  construction  (including 
pipe  tunnel  and  trenches),  plumbing 
and  steam  heating  including  piping  in 
tunnel,  and  electric  lighting  system. 
Plans  and  specifications  may  be  ob- 
tained from  the  office  of  the  mechan- 
ical department,  10th  floor.  Hall  of 
Records. 
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SACRAMENTO,  Cal.— Until  Aug.  30, 
10  a.  m.,  bids  will  be  received  by  Harry 
W.  Hall,  county  clerk,  to  fur.  and  in- 
stall shades  in  Service  and  Children's 
Ward,  Infectious  Ward,  Men's  Medical 
Ward  and  Women's  Medical  Ward  at 
county  hospital,  R.  A.  Herold,  architect 
430  Forum  Bldg.,  Sacramento.  Cert, 
check  10%  payable  to  Chairman  of  Bd. 
of  Sups.  req.  Specifications  obtainable 
from    architect. 


SACRAMENTO,  Cai. — Until  Aug.  30, 
10  a.  m.,  bids  will  b  ereceived  by  Harry 
W.  Hall,  county  clerk,  to  erect  power 
house  and  laundry  building  and  north 
and  south  tunnels  in  connection  with 
county  hospital  project.  R.  A.  Herold, 
architect,  430  Porum  Bldg.,  Sacra- 
mento. Cert,  check  10%  payable  to 
Chairman  of  Bd.  of  Sups.  req.  Plans 
obtainable   from   architect. 


SACRAMENTO,  Cal.— Until  Aug.  30 
10  a.  m.,  bids  will  be  received  by  Harry 
W.  Hall,  county  clerk,  to  fur.  and  In- 
staall  lighting  fixtures  in  Men's  Med- 
ical Ward  and  Women's  Medical  Ward 
at  county  hospital  grounds.  R.  A.  Her- 
old, architect,  430  Porum  Bldg.,  Sacra- 
mento. Cert,  check  10%  payable  to 
Chairman  of  Bd.  of  Sups.  req.  Plans 
obtainable    from    architect. 

SACRAMENTO,  Cal.— Until  Aug.  30, 
10  a.  m.,  bids  will  be  received  by  Harry 
ry  W.  Hall,  county  clerk,  to  fur.  and 
lay  linoleum  in  Men's  Medical  Ward 
and  Women's  Medical  Ward  building  at 
County  Hospital  grounds.  R.  A.  Herold, 
architect,  430  F'orum  Bldg,  Sacramento. 
Cert,  check  10%  payable  to  Chairman 
of  Bd.  of  Sups.  req.  Specifications  ob- 
tainable from  architect. 


BACRAMENTO,  Cal.— Until  Aug.  30, 
10  a.  m.,  bids  will  be  received  fy  Harry 
W.  Hall,  county  clerk,  to  remove  two 
north  wings  of  old  county  hospital 
building.  R.  A.  Herold,  architect,  430 
Forum  Bldg.,  Sacramento.  Cert,  check 
10%  payable  to  Chairman  of  Bd.  of 
Sups.  req.  Plans  obtainable  from  archi- 
tect. 


LOe  ANGELES,  Cal.— Dr.  H.  P.  Bar- 
ton, pres.  of  Clara  Barton  Hospital, 
announces  purchase  of  property  on  n.e. 
cor.  of  St.  Paul  and  6th  Sts.  An  11-sto. 
htospital  to  cost  ^1,250, 000  Will  be 
erected  on  the  site,  which  has  an  area 
of   125x185   ft. 


SAN  FRANCISCO— Until  Aug.  20,  3 
p.  m.,  bids  will  be  rec.  by  Board  of 
Public  Works  to  furnish  and  install  ra- 
diators and  piping  system  in  Nurses' 
Home  at  San  Francisco  Hospital.  Est. 
cost  $3600.  Plans  obtainable  from  Bu- 
reau of  Architecture,  2nd  floor.  City 
Hall. 


SANTA  ANA,  Orange  Co.,  Cal— Prank 
Lansdown,  Santa  Ana,  has  prepared 
plans  tor  3-story  and  basement  reinf. 
cone,  hospital  at  s.w.  cor.  Grand  and 
Washington  Aves.  for  ISanta  Ana  Val- 
ley Hosp.  Assn.,  Dr.  C.  D.  Ball,  pres. 
Bids  will  be  called  for  soon.  Plas.  ext., 
tile  and  comp.  rf.,  marble  and  tile  re- 
frigerating  plant,   steam   htg. ;   $200,000. 

SAN  DIEGO,  Cal.— See  "Government 
Work  &  Supplies,"  this  issue.  Nurses 
Home. 


HOTELS 


Contract    Awarded. 

HOTEL  Cost,  $350,000 

NEAPt    RENO.    Nevada,    Truckee    River. 

Hotel  bldg.  (type  of  construction  not 
decided).  , 

Owner — Riverside  Hotel  Co.  (.lames  M. 
Shields,  S.  P.,  president). 

Architect — B.  G.  McDougall,  357  Sacra- 
mento St.,  S.  F. 

Contractor — Lindgren    &    Swinerton. 


August  12.  1924 
Preliminary  Plans  Being  Prepared. 
HOTEL  Cost,   $120,000 

BERKELEY,  Alameda  Co.,  Cal.,  Dwight 

Way  and  College  Ave. 
Five-story     reinforced     concrete     hotel 

building     (150     guest    rooms    with 

75%i  baths) 
Owner — Leslie    R.    Wilson,    2216    Blake 

St.,    Berkeley. 
Architect — Hutchison     and     Mills,     1211 

Webster  St.,  Oakland. 


Plans  Being  Prepared. 

HOTEL    ETC.  Cost,    $600,000 

LOS  GATOS,  Santa  Clara  Co.,  Cal.,  four 

miles   east   of  Los   Gates. 
Concrete  hotel,   200   rooms,   golf  course, 

swimming  pool,  cottages,  etc. 
Owner — Interests  headed  by  L.   Vincent 

Gaffney. 
Architect — Shea     and     Shea,     Chronicle 

Bldg.,  San  Francisco. 
Hotel  structure  will  contain  200 
rooms.  Work  will  be  started  shortly 
on  18-hole  golf  course,  plans  for  which 
were  prepared  by  Harold  Sampson. 
Cotton  &  Co.,  of  San  Francisco,  will  be 
landscape  engineers  on  the  project. 
Bwimming  pool  will  be  75  by  150  ft.  A 
number  of  cottages  will  be  erected 
within  the  grounds. 


LOS  ANGELES.  Cal. — Mann-Walker 
Pldg.  Co.,  412  I.  W.  Hellman  Bldg.,  has 
the  contract  to  erect  a  4-story  class  C 
hotel  bldg.  on  Santa  Monica  Blvd.  near 
Western  Ave.  for  Mr.  Kane  and  the 
Taft  Realty  Co.  There  will  be  5  stores 
and  45  rms.  Dimensions.  50x90  ft.,  brick 
walls,  press,  brick  front,  struc.  steel 
comp.  rfg.,  gas  htg.  sys.,  3  bathrooms 
and  showers,  hardwd..  pine  and  cement 
fls.,  plate  glass;  $80,000. 


LOS  ANGELES,  Cal.— Archts.  Edel- 
man  &  Barnett  and  George  Birnbach, 
726  H.  W.  Hellman  Bldg.,  are  prepar- 
ing plans  for  a  class  C  hotel  bldg.  to 
be  erected  on  Wright  St.,  bet.  Pico  and 
14th  Sts.  for  Mrs.  Davy;  it  will  have 
61  rms.  with  100  per  cent  baths  and 
lobby.  Brick  walls,  3-sto.  and  part 
basement,  comp.  rfg.,  press,  brick  fac- 
ing, 50x135  ft.,  cement  and  pine  fls., 
plate  glass.  Clow  gas  steam  rads., 
storage  water  htr.,  pine  trim,  tiled 
baths. 


INGLEWOOD,  Los  Angeles  Co.,  Cal. 
— Union  Investment  Co.,  Inglewood.  is 
preparing  plans  for  a  three-story  Class 
G  hotel  building  to  be  erected  on  N. 
Market  St.,  Inglewood,  for  Inglewood 
Hotel  &  Development  Corp.  It  will 
be  built  under  the  supervision  of  R.  C. 
Nutt  of  the  LInion  Investment  Co.,  124 
N.  Market  St.,  Inglewood.  Building 
will  contain  75  rooms  with  50%  private 
baths.  Dimensions,  125x150  feet,  brick 
walls,  composition  roof,  basement. 
Work    to    be   started    in   about    90    days. 


LOS  ANGELES,  Cal.— L.  A.  Smith, 
:ird  St.  and  Western  Ave.,  has  prepaid  ^1 
plans  for  a  class  C  store  and  hoi*_-l 
bldg.  to  be  erected  at  s.e.  cor.  of  West- 
ern Ave.  and  Harold  Way  for  O.  A. 
Brown.  Three  story,  SOxlOO  ft.,  48  rms.. 
brick  walls,  press,  brick  facing,  platt- 
glass,  steel  beams,  comp,  rfg.,  pine 
trim,    tiled   baths;   $90,000. 


W'lLMINGTON,  L.  A.  Co..  Cal.— J.  1; 
Wallace  and  J.  T.  Burch,  Wilmingion 
have  contr.  to  erect  a  $73,000  2-stor 
br.  store  and  hotel  bldg.  at  601  Ana- 
heim Ave.  cor.  Neptune  Ave.,  Wilming- 
ton, for  Otis  Andrews,  525  E  5th  St., 
Long  Beach.  Eleven  stores,  43  hotel 
rms.,  stucco  exter.,  comp.  rf.,  3  private 
and  4  public  baths,  steam  heat. 


LOS  ANGELES,  Cal. — Archts.  Gable 
&  Wyant,  rm.  8,  Balford  Bldg.,  634  S 
Western  Ave,,  are  preparing  plans  for 
a  7-story  class  A  stores  and  hotel  bldg. 
to  be  erected  on  n.w.  cor.  7th  St.  and 
Gladys  Ave.  for  C.  H.  Clay.  Found..  40x 
125  ft.,  5  stores,  114  hotel  rms.,  part 
with  private  baths,  several  public  l)aUi 
sections,  part  basement,  reinf.  cuim 
constr.,  cone,  slab  and  comp  rf.,  el»-r. 
elevator,   steam   heat. 


SACRAMENTO,  Cal.— Hickman-Col.  - 
man  Co.,  real  estate  operators,  724  .J 
St.,  Sacramento,  .has  purchased  the  nl'l 
W.  P.  Fuller  structure  in  2nd  stre.t, 
betw.  .J  and  K  Sts.,  and  will  remo<b  i 
the  building  for  stores  and  hotel  struc- 
ture. The  structure  was  partially  de- 
stroyed by  fire.  Approx.  $35,000  will  !.■ 
expended    in    the    improvements. 


ICE  AND  COLD  STORAGE 
PLANTS 


WATSONVILLE,  Santa  Cruz  Co.,  C:il 
— Union  Ice  Co.,  354  Pine  St.,  San 
Francisco,  plans  erection  of  an  i'  ' 
plant  costing  between  $400,000  aii.l 
.5500,000  in  or  near  Watsonville.  Pr..- 
posed  will  have  24-hour  ice  output  of 
250,000  lbs.  and  will  have  storage 
facilities  for  14,000,000  pounds.  Fruit 
packing  sheds  and  storage  buildings 
are  also  included  in  the  project. 
Edward  J.  Torres  is  resident  manager 
for   the   company   at   Watsonville. 


Cost,    $250,000 


i'lans  Being  Prepared. 

HOTEL 

CRESCENT,  Oregon. 

Three-story    reinforced    concrete    hotel. 

Owner — Dr.  J.  P.  Reddy,  Midford,  Ore. 

.\rchitect — Not   Selected. 


LOS  ANGELES,  Cal — Carbondale  Ma- 
chinery Co.  of  Pennsylvania  has  been 
awarded  contr.  by  co.  supervisors  at 
$66,420  for  refrigerating  plant  for  the 
new  Hall  of  Justice,  N  Bdwy.,  Temple 
and  Buena   Vista  Sts. 


POWER  PLANTS 


SACRAMENTO,  Cal.— Until  Aug.  30, 
10  a.  m.,  bids  will  be  rec.  by  Harry  W. 
Hall,  county  clerk,  to  erect  powpr 
house  and  laundry  building  and  con- 
struct north  and  south  tunnels  in  con- 
nection with  county  hospital  project. 
R.  A.  Herold,  architect.  Forum  Bldg., 
Sacramento.  Cert,  check  10%  payable 
to  Chairman  of  Bd.  of  Sups.  req.  Plans 
obtainable  from  archltMt, 


KING  S 
ORIENTAL 
STUCCO 

Uniform   Color   and   Textiii« 
VfatCTproot,   Dnrable 

Manufactured   by 
J.  B.  LJNG  &  CO. 

NEW   YORK 

Send   for  Color  Card 

A.  li.  greibxe; 

Pacific   Coast   Sales  Agent 

490   Burnside    St.,   Portland 

1151-58  Mission  St,  San  Francisco 


A.   E.  Leltch 


J.  G.  Leltch 


LEITCH 
ROOFING  CO. 

Sacceasors  to  Clark  A  Leltch 

Oflice   and   Warehouse: 

I  lie  SKCOND  8T^  SACRAHBNTO 

Phi-nes   Main  720 — 6223 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  612 

Etinipped  To  Handle 
Any   Size  Job. 

DIBECT   FACTOKT   BUTERS 
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Bub  Contracts  Awarded.  ,„,.«<> 

SUB  STATION  Cost,  »84.500 

OAKLAND.  Cor.   Blst  St.  and  Shattuck. 
Two-.-tlory    reinforced   cuncrete   &   steel 

■  Bull  station  "B" 
Owner.   Designer  ami  <-..ntractor— Pacl- 
fl.-   (Jas   &    Eler.   Co.    44.".   Sutter  St.. 
San    Kranclsco. 
Rrlnfi'rrrd    concrete    lampblaclc    »ep«r- 


to    H.    C.    Ven 


&    Co., 


Sutter  St..   S.  K..  *;;."i.00U. 

rillnit   iinnrded    to    MeArthur    Concrete 

"llnK    Co.,    681     Market    iit.,    S.    F. 

\s    inevlously    reported,      steel      was 

A^irded   to  Moore  Dry   Dock  Co.,  Ade- 

■  1.     St..    Oakland. 

iitrail   Awarded.  „„. 

riLDINGS  Cost.    t60,000 

iANT.     Contra    Costa    Co.,    Cal.,     200 

acre    tract. 
M.xiruction    of    a    group    of   about    20 
frame    and    corrupraled    iron    build- 
InKs    with      concrete      foundationa 
(owner    furnishes    materials), 
ywnpr — C.iant   Powder   Co..    First   Natl. 
Hank    Bldg.,    S.    F.    and    Giant,    Cal. 
Mr.  Stralton  in  charge  at  plant. 
Architect— Eng.  Dept.  of  owner. 
Contractor — Geo.  Anderson,  a20  Frank- 
lin St.,   Oakland. 


at 


TAl'OMA.  Wash. — Bids  will  be  asked 
(.nee  by  Ira  S.  Davisson,  (.'ily  Com- 
missioner of  Light  and  Water,  to  const. 
.Narrows  Span  of  the  Lake  Cushman 
i'ower  project;  est.   cost,   ?250,:000. 

LOS  ANGELES,  Cal.— At  Aug.  Pri- 
maries $16,000,000  bond  issue  to  const, 
municipal  clec.  distrib.  sys.  will  be  on 
ballot. 

I'ALO  ALTO,  Santa  Clara  Co.,  Cal.  — 
City  votes  bonds  of  $60,000  to  finance 
p.>wer  plant  improvements.  '  >•'  tj^v. 
liee.  Jr.,  city  cng. 


Bxy- 


PUBLIC  BUILDINGS 


T'lans    Being    Prepared.  «,„„„„ 

COMMUNITY  HOUSE  Cost.  $18,000 

PIEDMONT.    Alameda      Co.,      Piedmont 

Park. 
One-storv    frame    community   house. 
Owner— City   of   Piedmont.         „,„  „ 
Architect— Meyer  &   Johnson,    (42  Mar- 
ket   St.,   San  Francisco. 
Plans    were    originally    prepared    for 
addition   and      alterations      to      present 
building,  but  this  Idea  has  been  aban- 
doned  and   new    plans   call   for   an    en- 
tirely   new    structure. 

Plans    Being   Prepared. 
CITY    HALL    ETC.  Cost,    ?— 

TURLOCK.   Stanislaus   Co..    Cal. 
Two-story     reinforced       concrete       city 

hall  and  fire  hous«. 
Owner — City  of  Turlock. 
Architect— G.   N.   Hilburn,   Turlock. 


KINGSBUHG,  Fresno  ("o..  Cal. — 
County  appropriates  $1.'>00,  one-half 
cost,  to  erect  Jail  building  in  Kings- 
burg;.  City  of  Kingsliurg  will  pay 
remaining  half. 


VERNON.  L.  A.  Co..  Cal. — Until  10 
a  m.,  Aug.  26th  bids  will  be  rec.  by  the 
board  of  trustees  of  the  city  of  Vernon 
for  erecting  city  hall  on  a  4-acre  site 
on  Santa  Fe  Ave.  near  Vernon  Ave. 
Richard  D.  King,  519  Van  Nuys  Bldg.. 
archt.  The  bldg  will  contain  courtroom, 
offices,  lobby.  Jail  cells  and  police  of- 
fices, living  apartment,  fire  engine 
quarters  and  rooms  and  offices  for 
firemen;  brick  walls,  2-story,  basement 
reint.  cone,  work,  gas  htg.  sys.,  press, 
brick  and  art  stone  facing,  marble 
work,  storage  water  htr.,  pme  and 
hardw.  trim,  cement  and  hardw.  fis., 
ornam.   iron  work;   $90,000. 


Phon")   Mission    2607 

Rea.   Phone  Mission   5228 

Fire  Protection  ProductsGo 

FIRE  DOOR  EXPERTS 

Knlnmeln.     Copper     and     Bronze 

Doon    and   Trim 

Ornamental    Entrance* 

Sheet  Metal  'Work  of  Every 

Description 

CHAS.   SCHULTHEIS,  MKr. 

3117-3119  TVTENTIKTH    STREET 

near    Harrison    St. 

SAN    FRANCISCO.    OALUP. 


SALINAS.  Monterey  Co.,  Cal. — F.  C. 
Carlson,  .Salinas,  at  $88,'>0  awarded  con- 
tract by  supervisors  to  remodel  county 
courthouse.  Dean  Construction  Co.  and 
George  U.  Dean  were  other  bbidders. 


SALINAS,  Monterey  Co.,  Cal.— An- 
deison  and  Daugherty.  Salinas,  at  $5,- 
7(10  awarded  contract  by  supervisors  to 
install  heating  system  in  county  court- 
house. Other  bidders:  George  C.  Bell 
Jr.;  Geo.  A.  Schuster;  1".  W.  Wood  Inc.; 
Stockton  Plumbing  Supply  Co.;  Fred 
Bowen;   Dean  Construction   Co. 


Contract   Awarded. 

ItBSIDENCE  Cost,    $12,000 

BERKELKV,    142.i    Hawthorne   Terrace. 

Two-story    frame    residence. 

Owner — S.  &  C.  Daggett,  1427  Haw- 
thorne, Berkeley. 

Architect — J.  H.  Thomas  .Mere.  Truit 
Bldg.,    Berkeley. 

Contractor — Louis  O.  Hansen  1409  Bon- 
ita,    Berkeley. 


Contract  Awarded. 

RESIDENCE  Cost,    $10,466 

SAN  MATEO,  SW  Cor.  Dth  St.  and  Palm 

Avenue. 
One-story  frame   residence  and  garage. 
Owner— Viola    Bracken,    233    Post    St., 

San   Francisco. 
Architect — Edw.    G.    Bowles,    233    Post, 

San    Francisco. 
Contractor — W.   E.   Wood,   150   Post  St., 

San  Francisco. 


SALINAS,  Monterey  Co.,  Cal.— Super- 
visors take  under  advisement  bids  re- 
ceived to  install  liurglar  alarm  system 
in  county  treasurer's  office.  Bidders 
were;  Duplex  Electric  Co.;  Herman 
Safe  Co.,  American  Bank  Protection 
Co..  Butte  Electric  and  Manufacturing 
Co. 


RESIDENCES 


Plans    Being    Prepared. 
RESIDENCE  Cost.  $12,000 

SAN    JOSE,    Ashbury    &    Myrtle    Sts. 
Two-story  frame  and  plaster  residence 
with  tile   roof  and  garage. 
Owner — Harvey  Harold. 
Architect — l^has    McKenzie,    Bk    of    San 
Jose  Bldg.,  San  Jose. 


Contract   To   Be  Awarded. 
RESIDENCE  Cost,    $12,690 

SAN  JOSE,  Santa  Clara  Co.,  Cal.,  Nagle 

Terrace. 
Two-story    and    basement    frame    and 

stucco    residence    and    garage     (8- 

room,    shingle    roof). 
Owner — W.   H.   Sontheimer. 
Architect — Chas.  S.   McKenzie,  Bank  of 

San  Jose  Bldg.,  San  Jose. 
Contractor — N.    O.    Berg,    431    Marshall 

St.,    San   Jose. 


Plans  Being  Prepared. 
RESIDENCE  Cost,   $10,000 

BAN    FRANCISCO,    27th    near    Irving. 
Two-story  fram  eand  stucco  residence. 
Owner — Geo.  Solmon. 
Architect — Walter  Falch,  Hearst  Bldg., 
San   Francisco. 


Preliminary  Plans  Being  Prepared. 
RESIDENCE  Cost,  $10,000 

RICHMOND,   Contra   Costa  Co. 
Two-story  frame  and  stucco  residence. 
Owner — Dr.  U.  S.  De  Lapp. 
Architect — James  T.  Narbett,   910  Mac- 
donald    Ave.,    Richmond. 


Contract  Awarded.  

RESIDENCE  Cost,    $13,000 

BERKELEY,  Portion  lots  5  &  16  Block 
A   San  Louis   Court. 

Two-story  frame  residence. 

Owner — C.  B.  Wallace,  833  Curtis,  Ber- 
keley. 

Designer — S.  G.  Jackson. 

Contractor — C.  P.  &  Edward  Anderson 
(Anderson  &  Anderson)  Albany. 


Architect  or  Builder 

It  you  want  yoor  Typewriter 
Work  on  SpeclHcatlon*  to  be 
clean  cut  rent  or  buy  a 
>Voodiitock,  the  machine  tli at 
cnta  the  best  ■temcU 


Plans  To   Be  Figured  Next  Week. 

RESIDENCE  Cost,    $35,000 

SAN  FRANCISCO,  St.  Francis  Wood, 
Buena,  Ventura  and  St.  Francis 
Blvd. 

Two-story  and  basement  frame,  plas- 
ter and  brick  Spanish  residence 
with  tile  roof  (9   rooms). 

Owner — J.    P.   Livingston. 

Architect  — >  Joseph  L.  Stewart,  Claus 
ISpreckels  Bldg.,   San   Francisco. 


Contract  Awarded.  .„.„„, 

RESIDENCE  Cost,  $17,864 

SAN  FRANCISCO.  N  Washington  147-3 
E  Cherry. 

Two-story  a*id  basement  frame  and 
stucco    residence. 

Owner — Herbert  Bauer. 

Architect— Alfred  H.  Jacobs,  110  Sut- 
ter  St..   San   Francisco. 

Contractor — Michael  &  Bonner.  762  De 
Haro   St.,    San   Francisco. 


Plans  Being  Figured.  .„„»a 

RESIDENCE  Cost,    $8000 

OAKLAND.    Alameda    Co.,    Cal.,    Lake- 
shore  Highlands. 
Two-story    and    basement    frame    and 
stucco  residence  6-room  &  garage. 
Owner — Howard  Vardeman. 
Architect — Willis   C.   Lowe,   Monadnock 
Bldg..   San   Francisco. 

Contract   Awarded.  ,.,„„„ 

RESIDENCE  Cost,   $14,000 

SACRAMENTO,  1030  44th 

Two-story  frame  and  stucco  residence 
and  garage. 

Owner — M.  Wisseman,  1201  K  St.,  Sac- 
ramento. „„,„    _,    „,. 

Contractor— /G.  E.  Harvie,  2212  T  St., 
Sacramento. 

Plans  Being  Figured.  ,,,„„„ 

RESIDENCE  Cost,   $14,000 

BERKELEY,   Alameda  Co.,  Cal.  Tunnel 

Road. 
Two-story     and   basement   frame      and 

stucco   residence. 
Owner  —  Dr.  Hubert  Heitman,    52  Up- 
lands, Berkeley. 
Architect — W.    H.    Ratcliff   Jr.,    Mercan- 
tile Trust  Bldg.,  Berkeley. 


Plans    lieing    Prepared. 

RESIDENCE  Cost.    $12,000 

SAN  FRANCISCO,  Banta  Y'nez  &  Otsego 

Avenue. 
Two-story    frame    asd    stucco    residence 

with  terra  cotta  tile  roof  (8  rooms) 
Owner — Joseph    Delucchi. 
Architect — C.   O.  Clausen,   Hearst  Bldg., 

San   Francisco. 


JOOST  BROTHERS 

Buililers'  Hardware 
Tools,  Etc, 

(Members  Builders'   Bxchangre) 
1053  MARKBT  ST. 

Phone  Market  891     San  Francisco 
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Plans    Being    Prepared.  

HOUSE  Cost,  $10,000 

LOS  GATOS,   Santa  Clara  Co.,  Cal. 
Two-sto.  frame  country  house.   (8  rms) 
Owner — Mr.  Weidman. 
Architect — C.   O.   Clausen,  Hearst  Bldg., 
San    Francisco. 


Plans  Being  Prepared.  .„„„„ 

RESIDENCE  Cost,  $9000 

OAKLAND,   Excelsior  Blvd. 
Two-story    frame    and    rustic    residence 

and   garage. 
Owner — Mr.  Ordway. 
Architect    —    W.    E.    Schirmer,    Thayer 

Bldg.,   Oakland. 

Contract   Awarded. 

RESIDENCE  Cost,  $15,500 

BERKELEY,    1121   Spruce. 

Two-story  frame  and  stucco  residence 
and  garage.  i  _     , 

Owner — L.  S.  Levy,  1109  Glen,  Berke- 
ley. 

Architect — W.  A.  Doctor,  807  Arlington 
Berkeley. 

Contractor — H.  C.  Knight,  1426  Frank- 
lin  St.,  Oakland. 

Contract  To  Be  Awarded. 

RESIDENCE  Cost.    $17,264 

BERKELEY,  Alameda  Co.,  Cal.  Tunnel 
Road. 

Two-story  and  basement  frame  and 
stucco  residence. 

Owner  —  Dr.  Hubert  Heitman,  52  Up- 
lands,  Berkeley. 

Architect— W.  H.  Ratcliff  .Jr..  Mercan- 
tile  Trust    Bldg.,    Berkeley. 

Contractor — Chas.  H.  McCuUough,  1641 
Allston  Way,  Berkeley. 


Contract   Awarded. 

RESIDENCE  Cost,   $12,000 

OAKLAND.    Alvarado    and    Vicente    Sts. 
Two-story    and     basement     frame     anfl 

stucco   residence. 
Owner — F".    E.    Romie,    418    Newton    St., 

Oakland. 
Architect — Hutchison    and     Mills,     1211 

Webster    St.,   Oakland. 
Contractor — L.    R.    Wilson,    2216    Blake 

St.,  Oakland. 


Plans   Being  Prepared. 

RESIDENCE  Cost,   $10,000 

OAKLAND,  Bellview  Ave. 

Two-story   frame   and   stucco   residence 

S  rooms. 
Owner — Mr.   Seminoff. 
Architect— Hutchison     and     Mills,     1214 

Webster   St.,   Oakland. 


Plans  Complete. 

DWELLINGS  Cost.   $44,800 

SAN  FRANCISCO,  E  Brighton  N  Lake- 
view    and   vicinity. 

12  1-story  and  basement  frame  dwell- 
ings. 

Owner — Jas.  Arnott  &  Son,  235  Gran- 
ville Way,  San  Francisco. 


C'ntract  Awarded. 

RESIDENCE 

SAN      FRANCISCO, 


Di\ 

Two-story  frame  and  plaster  residence. 
Owner — St.  Peter's  &  St.  Paul's  Church. 
Architect    —    Powers     &     Ahnden.     460 

Montgomery   St.,   San   Francisco. 
Contractor — ^Sbarboro.     Detjen     &     Jor- 

gensen,    care   Italian   American   Bk. 

Bldg.,    San   Francisco. 

("ftmpletinK  Plans. 

RESIDENCE  Cost,   $10,001) 

SAN   FRANCISCO,  Vallejo   Street  W   of 

Broderick. 
Two-story    and     basement     frame     an.! 


Member  S.  F.  Builders'  Exchange 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Yariegjited  Colors  Slate 

Roofing 

and 

Random  Tariegated  Colors  Tile 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

18D  Jeaale   St.,  San  Franclaco 

Res.    4201    Mission    St. 

Phone    Randolph    5982 


stucco    7-room    residence,    Spanish 

architecture. 
Owner — Emil   Lapachet. 
Architect — O.     R.     Thayer,     110     Sutter 

St.,    San   Francisco. 


Plans  Complete. 

DWELLINGS  Cost,  $4000  each 

SAN    FRANCISCO,    S   Granville   545    570 

605  640  675   E  Claremont. 
Five      1-story      and      basement     frame 

dwellings. 
Owner — Emil    Nelson.    55    Allston   Way. 

San   Francisco. 
Architect— Chas.  F.  Strothoff,  2274   loth 

St.,  San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,   $16,700 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 

One  and  one-half  story  frame  and 
stucco  Spanish  style  residence  with 
tile  roof. 

Owner — ^Frank  W.  Erlin,  Call  Bldg., 
San    Francisco. 

Architect  —  W.  H.  Crim  and  Hamilton 
Murdock,   425   Kearny  St.,  S.  F. 

Contractor— J.  W.  Carpenter,  358  Ten- 
nyson, Palo  Alto. 


LOS  ANGELES,  Cal. — ^Archt.  Elmer 
Grey,  622  Bank  of  Italy  Bldg.,  is  com- 
pleting plans  for  3  19-room  English 
residences  to  be  erected  at  3rd  and 
Hudson  Sts.  for  Mr.  Bowen.  Frame 
constr.,  2-story  and  basement,  brick 
veneer,  plaster  and  half  timber  exter., 
Vermont  slate  rfg.  graduated  in  thick- 
ness, 5  tiled  baths  and  kitchen,  gas 
furnace  htg.  sys.,  aut.  storage  water 
htr.,  mantels,  walnut  and  oak  int. 
trim,  brass  plumbing  pipes  throughout, 
ropper  gutters  and  flashing,  tile  and 
marble  work,  billiard  room,  concrete 
tennis  court,  retaining  walls,  brick 
garden  walls  enclosing  property  which 
is  105x388  ft.,  reinf.  cone,  swimming 
pool  and  dressing  rooms.  5-car  garage, 
walks,  drives  and  landscaping.  D.  F. 
Harrison,  975  Gramercy  Dr.,  has  the 
general  contract  on  a  cost  plus  fixed 
fee  basis. 


SCHOOLS 


risns    Being   Retigured. 
SCHOOL  Cost.    $50,000 

KELSEYVILLE,    Lake    Co.,    Cal. 
One-story      reinforced      concrete      high 

school   bldg.    (7  classrooms). 
Owner — Kelseyvills  Union  High  School 

District. 
Architect — W.   H.    Weeks.    369    Pine   St., 

S.  P.  &  Tribune  Tower,  Oakland. 


Completing   Plans. 

GYM.NASIUM  Cost,  $60,000 

FOMO.VA,   Los   Angeles  Co..  Cal. 
Reinforced   concrete   and    Ijrick   veneer 

gymnasium    bldg. 
Owner — Pomona  High  iSchool. 
Architect— W.   H.    Weeks,   369    Pine   St., 

S.   P.  and  Triljune  Tower,   Oaklam! 


Completing  Plans — Figures  To  Be  T.i li- 
en   Shortly. 

AUDITORIUM  ETC  Cost,  $85,000 

WOODLA.ND.    Yolo    Co..    Cal. 

Reinforced  concrete  and  frame  audi- 
torium   and    gymnasium. 

Owner — Woodland    High   School. 

Architect — W.  H.  Weeks,  369  Pine  St, 
S.  F.  and  Tribune  Tower,  Oakland. 


Commissioned  To  Prepare  Plans. 
SCHOOL  Cost,  $10,000 

rKL\H.  Mendocino  Co.,  Cal. 
One-story   school. 

Owner — Signal    Rock    School. 
Architect — Norman  R.  Coulter  46  Kear- 
ny St.,  LSan  Francisco. 


Commissioned  To  Prepare  Plans. 
.SCHOOL  Cost,   $60,000 

ARCATA,    Humboldt    Co.,    Cal. 
School. 

Owner — Areata  School  District. 
Architect — Norman  R.  Coulter  46  Kear- 
ny St.,  San  F'rancisco. 
Further  details  will  be  given  later. 


llans  Being  Figured  —  Bids  To  Be 
Opened  Aug.  25,   1924. 

SCHOOL  Cost,  $12,000 

CONCORD,   Contra   Costa   Co.,  Cal. 

One-story  frame  grammar  school  au- 
ditorium building. 

Owner — Concord  Grammar  School  Dis- 
trict 

Architect — .lames  T.  Narbett,  910  Mac- 
donalrt  Ave.,  Richmond. 

I'lans  Being  Figured  —  Bids  To  Be 
Opened  Aug.  19,  1924. 

ADDITION 

KER.V  COU.XTY,  Cal. 

Two-room  frame  addition  and  remodel- 
ing   present   school    building. 

Owner — Vineland    School    District. 

Architect — Edw.  Glass,  525  Market  St., 
San   Francisco. 


Co 


$17,000 


I'lans   Being  Prepared. 

SCHOOL  Cost,     $3500 

GALT,   Sacramento   Co.,   Cal. 

Six-room       frame       temporary       school 

Ijuilding. 
Owner — Gait    High    School    District. 
.\rchitect — R.    A.    Herold,    Forum    Bldg., 

Sacramento. 


I'lnns    Being    Prepared. 
SCHOOL  Cost.    $40,000 

MOUNT   EDEN.   Alameda   Co.,   Cal. 
One-story   frame  and   plaster  school    (4 

rooms  and  auditorium). 
Owner — Mount  Eden  School  District. 
Architect — Wolfe    &    Higgins,    Auzerais 

Bldg. 
Plans  will   be   out   for  figures   in  two 
weeks. 


tjesipesrpe^siiJssCJesrsfei 


Disrncli  said:  '^Coiiflilenoe  is  a 
plant  of  slo-»v  gro^vth."  The  con- 
fidence -which  architects,  con- 
tractors, and  Garners  everywhere 
have  in  Quandt-quality  paintin}:; 
iiid  decorating  siCrvice  has  been 
established  through  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  past  40  years. 
Whether  the  job  be  large  or 
nail,  our  paramount  Interest  is 
<  achieve  the  best  result  and 
give  full  value  for  every  dollar 
expended.  Quandt-quality  serv- 
ice is  a  dependable  service  and 
will  fulfill  all  yotxr  requirements. 


A.  Quandt  &  Sons 

Painters  <  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  17C9 

SAM  FSANCISCO 

Los  Angeles 


Contract  Awarded. 

ADDITION  Cost,   $13,884 

MARYSVILLE.    Yuba    Co.,    Cal.,    Block 
bounded   by   6th,   7th,   G  and  F   Sts. 

Two-story    and    basement    4-classroom 
brick   addition    to    grammar   school. 

Owner   —   Marysville    Grammar    School 
District,  Walter  A.  Kynoch.  secy. 

Architect   —  Miss   Julia   Morgan,   Mer- 
chants   Exchange   Bldg.,    S.    F. 

Contractor    —    I.    C.    Evans,    802    B    St., 
Marysville. 
Other  bidders  were:   AVarden  &  Hite, 

$15,160;    John    Palm,    $15,658. 


Plans  To  Be  Prepared. 
GYMNASIUM  Cost,     $35,000 

LOS  GATOS,  Sta  Clara   Co.,   Cal. 
One-story  frame  and  stucco  gymnasium 
Owner — Los    Gatos    Union    High    School 

District. 
Architect — W.    H.   Weeks,    369    Pine   St.. 

S.   F.  &  Tribune  Tower,  Oakland. 


Preliminary   Plans    Prepared. 

SCHOOL  Cost,   $175,000 

SA.\  FRANCISCO,  Broadway  bet.  Web- 
ster and  Buchanan  Sts. 

Three-story  and  basement  brick  pri- 
vate school  for  girls. 

Owner — Miss    Hamlin's   School. 

Architect — G.  A.  Lansburg,  140  Mont- 
gomery St.,    San  Francisco. 


Mailing  Lists 


"^each 
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Dickey  Mastertile 
Walls  for  the 

Livermore  Hospital 


Once  again  the  United  States  Govern- 
ment has  chosen  Dickey  Mastertile  for 
important  hospital  construction. 

(1)  The  United  States  Base  Hos- 
pital at  Palo  Alto  was  constructed  of 
Dickey  Mastertile. 

(2)  The  United  States  Hospital  for 
disabled  war  veterans  at  Livermore  is 
now  being  constructed  of  Dickey  Mas- 
tertile. 

It  has  grown  to  be  a  well  established 
practice  of  the  Government  to  build 
hospitals,  barracks  and  similar  struc- 
tures of  hollow  tile.  This  material  has 
been  proven  by  the  Government,  in  its 


widely  scattered  and  varied  construc- 
tion, to  be  economical  and  to  permit 
speedy  erection.  It  gives  at  low  cost  the 
highest  degree  of  protection  against  fire 
and  decay.  It  minimizes  upkeep  cost. 
Its  dead  air  spaces  insulate  the  interior 
against  the  heat  of  summer,  the  cold  of 
winter,  moisture  and  sound,  affording  a 
dry,  quiet,  healthful  and  comfortable 
building. 

These  same  qualities  make  Dickey 
Mastertile  ideal  for  schools  and  all 
types  of  construction  where  fire-safety, 
permanence  and  economy  are  im- 
portant. 


BUILD  TO  DEFY  FIRE,  TIME  AND  WEATHER  WITH 

Dickey  masieriile 

Made  by  Associaled  ivith 

CALIFORNIA  BRICK  COMPANY        LIVERMORE  FIRE  BRICK  WORKS 

Manufacturers  of  DICKEY  FACE  BRICK  and  other  day  produas 
604  Mission  St.,  San  Francisco  Builders  Exchange,  Oakland 


tz 
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WOODLAND,  Yolo  Co.,  Cal.— The  fol- 
lowing bids  were  opened  by  the  Board 
of  Trustees  of  the  Woodland  Urammar 
School  District  in  the  Board  of  Trade 
Rooms  at  the  Yolo  County  Court 
House,  at  2  P.  M.,  August  ath,  for  the 
rebuilding  of  the  brick  and  concrete 
grammar  school  building,  according  to 
planst  and  specifications  by  Architect 
W.  H.  Weeks,  369  Pine  street,  San 
Francisco: 

General    roiitraet 
Campbell    Constr.    Co.,    Nieolaus    Bldg., 

Sacramento,     ?71,659     (low);     Prop. 

(1)     $500;     (2)    $2090;    (3)     $60;     (4) 

$642. 
Herndon    &    Finnegan $75,280 

(1)     $478;    (2)    $2720;    (3)     $36;     (4) 

$696. 
West   Coast  Constr.   Co $77,500 

(1)    $400;    (2)    $2700;    (3)    $150;    (4) 

$810. 
J,  F.  Shepherd $78,500 

(1)    $550;    (2)    $2300;    (3)    $145;    (4) 

Cobbey  &  Owsley $78,554 

(1)    $700;    (2)    $1800;    (3)    $125;    (4) 

F.  H.  Betz $86,840 

(1)    $510;     (2)    $2700;     (3)     $75;     (4) 
$520. 

Combination     Bid     (General,    Electrictl 
Work    and    Pliimbing) 

Campbell    Construction    Co $77,425 

Electrical    Work 

M.    E.    Ryan,     231     Main    St.,     Red- 
wood   City    (low)    $4465    alt.    $620. 

Geo.  C.  Foss,  $4490;  alt.   $300. 

lilectric    Supply    Co.,    Sacto,    $4500;    alt. 
$160. 

Latourrette-Fical  Co.,  Sacto.,  $4534;  alt. 
$132.50. 

F.  E.  Newbery  Co.,  $4750;  alt.  $150. 
Pluniliing- 

W.  P.  Boyce  &  Son,  419  Main   St., 

Woodland  (low)    $2600 

W.    T.    Gibson 2778 

Latourrette-Fical     Co 2975 

Carl  T.  Doell 7663 

Cork    Carpet 

Bonded  Floors  Co.,  370  2nd  St.,  San 

Franciscot    low)     ...$1298.00      $1.33 

D.  N.  &  E  Walters 1428.25        1.43 

W.   J.    Sloane 1435.00        1.45 

AH    bids    wei  e    taken    under    Advisu- 


BAKERSFIELD,  Kern  Co..  Cal. — 
Until  Aug.  21,  9  P.  M.,  bids  will  be  rec. 
by  C,  J.  Russell,  clerk,  Vincland  School 
District,  Rt.  4,  Box  236,  Bakersfield,  to 
erect  2-room  brick  addition  to  school 
Glass  &  Dupes,  architects,  New  Fish 
Bldg.,  Bakersfield.  Cert,  check  10% 
re(i.  with  bid.  I'lans  obtainable  from 
architects. 


MERCED,  Merced  Co.,  Cal.— Until 
Aug.  20,  2»1J.  M.,  bids  will  be  receive<l 
by  Adam  MacPherson,  clerk,  Merced 
Falls  School  District,  to  erect  2-room 
addition  to  Merced  Falls  School.  W. 
E.  Bedesen,  engineer,  Shafer  Bldg., 
Merced.  Cert,  check  10%  payable  to 
clerk  req.  Plans  obtainable  trom  en- 
gineer   on    deposit    of    $10,    returnable. 

REDONDO,  Los  Angeles  Co.,  Cal. — 
Until  2  p.  m.  .Aug.  30,  bids  will  be  re- 
ceived by  the  Board  of  Trustees  of  Re- 
dondo  Beach  City  School  Dist.  for 
erecling  North  School  bldg.  according 
t:)  plans  and  spec,  by  Archt.  Frank 
M.  Goodwin,  203  W  Main  Street,  Comp- 
ton.  California.  Plans  and  specifica- 
tions on  file  with  architect,  where  they 
may  be  seen  bet.  hours  of  3  and  5  p.  m. 
on.y,  and  Los  Angeles  Builders  Ex- 
change. Deposit  of  $10,  to  be  refunded. 
Cert,  or  cash,  check  or  bid  bond  for  5%. 
Ernest  C.  Heath,  clerk,  Bldg.  will  be 
2-story,  14-room,  class  C  structure.  Ex- 
treme dimen.  100x217  ft.,  brick  walls, 
reinf.  cone,  corridor  fls.  and  stairways, 
plas.  exter.,  tile  arid  comp.  rf.,  art 
stone,  hardwd.  fls.,  gas  rads.,  elec. 
clocks.   Est.    cost   $115,000. 


PASADENA,  L.  A.  Co.,  Cal.— Archt. 
and  Engr.  Starrett  &  Payne.  426  West- 
ern Mutual  Life  Bldg.,  have  completed 
plans  for  the  first  unit  of  a  mausoleum 
on  N  Raymond  Ave.,  Pasadena,  for  the 
Pasadena  Mausoleum  Co.;  208x57  ft. 
with  two  wings  40  ft.  wide,  reinf.  cone 
constr.,  art  store  front,  comp.  rfg.,  tile 
inter.,  mosaic  fls.,  bronze  doors  and 
grilles,  art  glass  windows  and  sky- 
lights; $150,000.  Owner  will  erect  by 
day  labor  and  subcontract. 


YREKA,  Siskiyou  Co.,  Cal. — Until 
Aug.  24,  10  A.  M.,  bids  will  be  rec. 
by  Mr.s.  C.  E.  Gillis.  clerk.  Yreka  Gram- 
mar School  District,  to  erect  play  shed 
on  school  grounds.  Cert,  check  lOSi 
reqci.  with  bid.  Further  information 
obtainable  from  clerk. 


EDISON.  Kern  Co.,  Cal. — Until  Aug. 
21,  8  p.  m.,  bids  will  be  rec.  by  E.  O. 
Mitchell,  clerk,  Arvin  School  District, 
Star  Route,  Edison,  Cal.,  to  erect  1- 
classroom  school.  Glass  and  Dupes,  ar- 
chitects. New  Fish  Bldg.,  Bakersfield. 
Cert,  check  10%  req.  Plans  obtainable 
from   architects. 


SPARKS,  .Nevada — Jos.  Dillard,  Reno 
at  $S1.554  awarded  contract  by  Sparks 
.lunior  High  ISchool  District  to  erect 
new  school;  will  be  67  by  109  ft.  F.  .1. 
DeLongchamps,  architect.  Gazette  Bldg 
Reno. 


FRESNO,  Fresno  Co.,  Cal. — Until 
Aug.  18,  8  P.  M.,  bids  will  be  received 
by  L.  M.  Martin,  clerk,  Washington 
Union  High  School  District,  Rt.  F,  Box 
216-A,  Fresno,  to  fur.  12  sections  of 
Library  Bureau  shelving;  one  De  Vry 
portable  projector.  Type  R:  furnishing 
dipping  and  reflnishing  materials  for 
300  desks,  also  use  of  tank  tor  same. 
Further  information  obtainable  from 
clerk. 


YUBA  CITY,  Sutter  Co.,  Cal.— Until 
Aug.  25,  8  p.  m..  bids  will  be  rec.  by 
V.  W.  Cooley,  clerk,  Yuba  City  Union 
High  School  District  to  install  toilets, 
laboratories  and  other  plumbing  fix- 
tures in  school.  Sec  call  for  bldii  under 
official    proposal  aection   in  thin   UHne. 

YUBA    CITY.    Sutter    Co..    Cal.— Until 
Aug.    25,    8    P.    M.,    bids    wil!    be    rec.    by 
.1.   S.  Cope.   Clerk,   Lincoln   School    i  i' 
to   erect   3-classroom   frame  and    s 
school.      Bonds    of      $10,000    voted  i 

to     which       trustees       will    add 
funds.     Geo.  C.  Sellon  &  Co.,  arcrii' 
California   State   Life   Bldg.,   Sacr.  r      n 
ao.      Bids   are    wanted   for    (l)    con.ii. 
and    carpentry      worl     combined:       i.) 
plastering;       (3)     painting;       >4)     sheet 
metal  work;   (5)  roofing;   (6)   plumbing; 
(7)   electric  work  and  electric  heating. 
Bids  will  also  be  considered  for  plumb- 
ing,   sheet    metal,    electric    work    and 
electric       heating       combined.  Cert, 

check  10%  payable  to  clerk  of  district 
re<i.  Plans  obtainable  from  architects 
on  deposit  of  $25.  returnable.  Sec  call 
for  bidN  under  official  propONal  Kevtiun 
In  this  Issue, 


FRESNO.  Fresno  Co.,  Cal. — Until  Aug 
25,  7:30  p  .m.,  bids  will  be  received  by 
L.  M.  Martin,  clerk  Washington  Union 
High  School  District,  to  const,  cone, 
and  cem.  walks,  curbs,  etc.  at  school 
grounds;  also  for  alterations  and  ad- 
ditions for  building  to  be  used  as  girls' 
shovi'er  rooms.  Coates  and  Traver,  ar- 
chitects, Rowell  Bldg..  Fresno.  Cert, 
check  10%  req.  Plans  obtainable  from 
achitects. 


POMONA,  L.  A.  Co  ..Cal.— William  H. 
Weeks,  San  Francisco,  and  Robert  H. 
Orr,  1305  Corporation  Bldg.,  assoc.  ar- 
chitects, are  completing  plans  for  a 
gymnasium  bldg.  to  be  erected  at  the 
high  school  site,  Pomona,  for  the  Po- 
mona board  of  education.  Brick  walls, 
1-story,  comp.  rfg.,  cement  and  maple 
fls.,  gas  htg.  sys.,  wood  roof  trusses, 
skylights,  water  htr.,  locker  rooms, 
spectators'    seats,    pine    trim;    $50,000. 

SAN  F'RANCISCO— Van  Emon  Eleva- 
tor Co..  1161  Howard,  at  $3773  submits 
low  bid  to  Board  of  Public  Works  to 
furnish  and  install  elevators  in  High 
School  of  Commerce  addition  in  Fell 
St  near  Van  Ness  Ave.  Other  bids: 
Spencer  Elevator  Co.,  $4876;  Otis  Eleva- 
tor Co.,   $4490. 

YUBA  CITY,  Sutter  Co.,  Cal. — Until 
Aug  25,  8  p.  m.,  bids  will  be  rec.  by  V. 
W.  Cooley,  clerk,  Yuba  City  Union 
High  School  District,  to  install  heating 
system  in  music  room  of  school  group. 
See  call  for  bids  under  official  proposal 
section  in  this  issue. 

LOS  .ANGELES,  Cal.— A.  C.  Zimmer- 
man, archt.  and  engr.,  836  H.  W.  Hell- 
man  Bldg..  has  completed  preliminary 
plans  for  a  school  bldg.  to  be  erected 
at  the  Miramonte  school  site,  on  Flor- 
ence Ave.  bet.  Central  Ave.  and  Comp- 
tnii  Blvd.  for  the  Board  of  Education. 
Brick  walls,  2-story,  reinf.  cone,  cor- 
ridor and  stair  constr..  tile  rfg.,  maple 
and  battleship  linoleum  fls.,  add.  to 
present  steam  htg.  sys.,  select  common 
brick   facing;   $70,000. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAWSON'S    PATENT    CHIMNEY 

Is   the   Most   Complete   on    the 

Market 


CL,AW.SON'S     FURNACE     GRATE 

for   Gas,   Cnal   or  Wood 


CLA'WSON'S 

HOODS    and   DAMPERS    for 

Open    Fireplaces 

Experts    In    Curing    Smoky    Flues 
and    in    Ventilating 


Terra   Cotta   and   Galvanised   Iron 

Chimney   Tops    Erected 

Chimney  Sweeping 

140   GOrGH    STREET 
Phone  Park  C01I2        San  Franclscd 


CASTRO  VALLEY,  Alameda  Cp..  Cal. 
—Until  Aufe.  25.  8  i'.  M.,  bids  will  be 
rec.  by  .lohn  T.  Stanton,  clerk.  Castro 
Valley  School  District.  Rt.  1,  Box  237, 
Hayward,  to  erect  2  pergolas  on  school 
grounds.  Cert,  check  10%  payable  to 
clerk  req.  Further  information  ob- 
tainable from  clerk. 


DURHAM,  Butte  Co.,  Cal.— I'ntil  Au;,' 
23.  3  p.  m.,  bids  will  he  received  bv  Geo. 
W.  Blount,  principal,  Durham  Union 
High  School,  to  erect  shop  buildint; 
and  construct  shelves  and  install  ta- 
bles in  High  School  Library.  Cole  and 
Bri  uchoud,  architects.  First  National 
Bank  Bldg.,  Chico.  Cert,  check  10%  rer|. 
TIans  obtainable  from  architect  and 
on    file    in   office   of   principal. 


MISSION  ACRES.  Los  Angeles  Co., 
Cal. — Henry  W.  Schlueter.  1014  Black 
Bldg..  was  low  bidder  at  $45,750  on  gen 
contr.  for  new  school  at  Mission  Acres 
site  on  Langdon  St..  San  Fernando  Val- 
ley. Low  bidders  on  other  parts  of  wk. 
were:  Plumbing.  Buffalo  Plbg.  Co..  220 
\V  54th  St.,  $3996;  heating,  Hickman 
Bros.,  471  W  8th  Bt..  San  Pedro,  $4585; 
painting,  Parker-Judge  Co.,  1253  W  6th 
St.,  $1032;  elec.  wiring,  American  Elec. 
Const.  Co..  757  9th  St.,   $1570.60. 


LONG  BEACH.  D.  A.  Co.,  Cal.— W.  J. 
Burgin.  1100  Redondo  Ave.,  Long  Beach 
has  gen.  contr.  for  $60,000  2-story  dor- 
mitory bldg.  for  the  first  unit  of  group 
of  private  school  bldgs.  at  Cherry  Ave. 
and  Catalina  St..  long  Beach,  for  South-" 
west  Military  Institute.  Parker  O. 
Wrisht  and  Francis  H.  Gentry,  316  Ma- 
rine Bldg.,  Long  Beach,  and  1133  Cen- 
tral Bldg.,  L.  A.,  archt.  and  engrs.  Forty 
puijil  capacity  Two-story,  reinf.  cone, 
constr..  106x40  ft.,  cone,  slab  and  comp. 
rf..  three  tile  bath  sections,  steam  heat, 
quarters   for  4   attendants. 


LOS  ANGELES,  Cal.— Archt.  H.  C. 
Deckbar,  1007  Wright-Callender  Bldg., 
is  preparing  plans  for  a  8-room  addi- 
tion to  the  Lorena  school  at  cor.  Lor- 
ena  and  7th  Sts.  for  the  Board  of  Edu- 
cation. Two-story,  114x60  ft.,  br'ick 
constr.,  blue  brick  exterior  walls,  art 
stone  entrance,  comp.  rfg.,  wainscot - 
ting  in  toilet  rooms  to  be  6  ft.  of  while 
glazed  brick,  maple  and  cone.  fls,. 
pine  trim,  wrought  iron  railings,  black- 
There  will  be  a  kindergarten,  work- 
shop and  storeroom,  also  a  loggie  con- 
necting up  the  old  and  new  bldgs.; 
$60,000. 


BANKS,  STORES  &  OFFICES 


Sub   Contracts  Awarded. 

STORE  &  OFFICE  Cost,  $30,000 

.SAN  JOSE.  Santa  Clara  bet.  Market  and 

First  Streets. 
Alterations   to   3-story  store   and  office 

building. 
Owner — Auzerais   Bldg.  Co. 
Architect — A.    H.    Knoll,    Hearst    Bldg. 

San   F'rancisco. 
Plastering    awarded    to    Chas.    Flihotto, 

Williams    Bldg.,    San    Francisco. 
Sheet    Metal    to    Western    Furnace    and 

Cornice   Co.,   202   Brannan   St.,   S.  F. 
Bids  to  be  taken  next  week  on  store 
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Whitco  Casement  Hardware  _ 

Helps  Solve  Architects'  Problems        \^^ 


This  standard  product  not  only  takes  the  place  of  butts  and  adjusters,  but  offers 
the  most  practical  and  effective  means  yet  devised  for  instalhng  and  controlhng 
casement  windows  and  transoms 
As   the  illustration 


shows,  Whitco  Hard- 
ware is  a  simple,  self- 
contained  unit.  One 
size  fits  all  sash  and 
meets  every  type  of  in- 
stallation, from  a  single 
sash  or  a  pair  of  sash, 
to  a  wide  opening  con- 
taining multiple  sash 
without  mullions. 
Makes  an  equally  per- 
fect method  of  con-      ^ 

trolling  transoms. 

There    is    no    assembling   of   hardware 

parts;  a  set  consists  of  two  pieces,  one 

for  the  top  and  one  for  the  bottom  of 

the  casement  sash— one  for  each  side  of 

transoms. 

Each  set  (equipment  for  one  case- 
ment sash  or  transom)  with  install- 
ing instructions,  is  packed  in  a  neat 
carton  1"  x  1"  x  8". 

V/e  shall  be  glad  to  send  f-.'ll  hiforn; 


NOTE  THESE  DNUSOAL  FEATURES 
Makes  sash  self-adjusting 
No  hinges  or  adjusters  are  required 
Cannot  rattle 

All  hardware  entirely  concealed 
No  special  sash  or  frame  detail  required 
One  size  fits  all  sash 
May  be  installed  to  swing  to  right  or  left 
Outside  of  sash  easily  washed  from  in- 
side of  room 
Easily  appUed  to  old  or  new  windows 
Easy  to  operate 
Equally  effective  for  transoms 
It  is  inexpensive — and  the  price  is  right 


Special  hardware  fin- 
ishes are  entirely  elimi- 
nated, as  the  hardware 
is  concealed. 
No  special  sash  or 
frame  detail  is  required. 
The  price  is  right. 
Through  standardiza- 
tion and  quantity  pro- 
duction, Whitco  Hard- 
ware is  sold  at  a  figjure 
which  makes  it  feasible 
for  you  to  take  full  ad- 
vantage of  the  archi- 
tectural possibilities  of  the  casement 
window— for  small  houses  as  well  as  for 
large  homes— at  a  cost  well  below  that 
of  any  workable  installation  of  butts  and 
adjusters. 


old  only 
llhroughretftildealersin  builders* 
hardware.  If  your  hardware 
man  cannot  supply  you,  send  us 
his  name  and  we  will  see  that 
'  itour  need*  are  taken  care  af. 


fMAHUFAaURERSVVHARDWARE\JJ  SPECIALTIES 

Western  Distributor.  SAN  FRANCISCO,  CAL.  E««tem  Distributor. 

VINCENT    WHITNEY   CO.  CALEDONIA,  N.  Y.  H.    E.    HOLBROOK  CO. 

365  Market  Street  ^44-^47  Mass.  Trust  Bid.. 

„       -.         .  Boston 

San  Francisco 

Send     all      inquiries     to      nearest     Distributors 
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To  Be  Done  By  Day's  Work. 
LOFT  BLDG.  Cost,  $40,000 

SAN  FRANCISCO,  Howard  St.  near  8th 
Two-story  and  basement  and  mezza- 
nine reinforced  concrete  lott  bldg.  • 
Owner — Weekly  Drug  Co. 
Architect — Maxwell  Bugbee,  618  Wash- 
ington   St.,    San    Francisco. 


Plans  Being  Prepared. 
COMMISSION  HOUSE  $7.1 

OAKLAND,  Alameda  Co.,  Cal.      Fift 

Webster  Streets. 
Two-story    brick    ccjmmission    house 
Owner — Withheld. 
Architect — Schirmer  Bugbee  Co.,  TI 

er   Bldg.,   Oakland. 


Plans   Being  Completed. 

OFFICE    BLDG.  Cost,    $200,000 

SAN    FRANCISCO,    SE    Cor.    Van    Ness 
Ave.   and  Hayes  St. 

F'our-story    class  A   office   bldg. 

Owner — Calif.    State    Automobile    Asso- 
ciation. 

Architect — George   W.   Kelham,   Sharon 
Bldg.,    San;  Francisco. 
Figures  to  be  taken  in  six  weeks. 


Plans   Completed. 

STORE    BLDG.  Cost,    $12,000 

SAN  FRANCISCO.  SE  Monterey  and 
Genessee    St. 

One-story  and  basement  frame  store 
building. 

Owner — Herman   Hogrefe,   %  Architect. 

Architect — Edward  E.  Young,  2002  Cali- 
fornia St..   San   Francisco. 


Contract    Awarded. 

STORE  &  OFFICE  Cost,   $44,000 

OAKLAND,  SE  Corner  loth  and  Web- 
ster. 

Three-story  and  basement  C  concrete 
and  steel  store  and  office  bldg. 

Owner — Mrs.   White. 

Architect — Clay  N.  Burrell,  Amer.  Bank 
Bldg.,    Oakland. 

Contractor — R.  W.  Littlefield,  357  12th 
St.,   Oakland. 


Contract  Awarded. 

STORE  &   OFFICE  Cost,  $33,106 

SO.  SAN  FRANCISCO,  Lot  5  Blk  39  So. 
San.  Francisco. 

Two  reinforced  concrete  store  and  of- 
fice   buildings. 

Owner — J.  W.  Martin  Co.,  So.  San  Fran- 
cisco. 

Architect — E.  L.  Norberg,  593  Market 
St.,    San    Francisco. 

Contractor — R.  C.  Stickle,  South  San 
Francisco. 


Plans  To  Be  Prepared. 

REMODELING  Cost,  $— 

SAN  FRANCISCO,  Mission  &  Geneva. 

Remodeling  of  building. 

Owner — Bank   of  Italy,   Market,   Powell 

and  Eddy  Sts.,  San  Francisco. 
Architect — H.  A.  Minton,  Bank  of  Italy 

Bldg.,   San   Francisco. 


Contract   Awarded. 

STORE  BLDG,  Cost,  $90,000 

OAKLAND,  N  15th  St.   125  B  Broadway 

Three-story   concrete    store   building. 

Owner— H.  C.  Capwell,  14th  &  Clay  Sts. 
Oakland. 

Architect — Reed  &  Corlett,  Oakland  Bk 
Bldg.,  Oakland. 

Contractor — P.  A.  MuIIer,  805  Syndi- 
cate Bldg.,  Oakland. 


Plans    Being    Prepared. 

STORE  &  OFFICE  BLDG.     Cost,  $25,000 
SAN  JOSE,  Santa  Clara  near  Market. 
Additions    and    alterations    to     3-story 

brick  store  and  office  bldg. 
Owner — Grattan    D.    Phillips,    2260    Val- 

lejo  St.,  San  Francisco. 
Architect — A.    H.    Knoll,    Hearft    Bldg., 

San  Francisco. 


Sub  Contracts. 

OFFICE  &  STORE  Cost,  $150,000 

OAKLAND.   NE  Cor.   Hobart  and  Web- 
ster Streets. 
Three-story    class    C    office    and    store 

building. 
Owner    —    Builders    Exchange    Holding 

Corporation,   351    12th  St.,   Oakland. 
Architect — Howard  Schroeder,  357   12th 

St.,  Oakland. 
Mgr.   of  Construction — .1.  S.  Magnanini, 

606   36th   St.,   Oakland. 
E.  M.  Tilden  is  president  of  Builders 
Exchange  and  AV.  Shaw,  secretary. 
Plumbing  awarded   to   Carl  L.  Doell  at 

$9815. 
Heating   to   W.   H.   Picard,    351   12th  St., 

Oakland  at  $11,183. 
As  previously  reported,  structural 
steel  was  awarded  to  Herrick  Iron 
Works,  18th  &  Campbell  Sts.,  Oakland: 
concrete  to  F.  E.  Nelson,  351  12th  St.. 
Oakland;  excavating  to  J.  Catucci,  351 
12th   St.,   Oakland. 


Contract  Awarded. 

OFFICE  BLDG.  Cost,  $26,000 

SAN  FRANCISCO,  NE  Montgomery  and 

California. 
Two-story     brick    and    concrete     office 

building. 
Owner — Marion     L.     Lord,     Kohl     Bldg., 

San   Francisco. 
Architect — Henry  H.  Meyers,  1201  Kohl 

Bldg.,   San  Francisco. 
Contractor — Chadwick    &    Sykes,    Kohl 

Bldg.,   San   Francisco. 


Plans  Being  Prepared. 

STOKE  BLDG.  Cost,  $15,000 

REDWOOD    CITY,     Broadway    and     El 

Camino  Real. 
One-story    frame   &    plaster   store    bldg. 

(11  stores). 
Owner — Withheld. 
Architect — Alfred    I.    Coffey,    Humholdi 

Bank  Bldg.,  San  Francisco. 


Plans   Being   Figured. 

OFFICE  BLDG.  Cost,  $100,000 

SAN  JOSE,   3rd  and  San  Fernando. 

Two-story  &   basement  reinforced  con- 
crete   office    building. 

Owner — Pacific    Gas   &    Elec.    Co. 

Architect    • —    Binder    &    Curtis,    Binder 
Bldg.,    San    Jose. 
Date  of  opening  of  bids  Aug.  15th. 


Contract  Awarded. 

STORE  &  OFFICE  BLDG.  $19,100 

OAKLAND,  N  Foothill  Blvd  400  W 
Seminary  Ave. 

Two-story  11-room  store  and  office 
building. 

Owner— C.  R.  Wagenet,  359  12th  St., 
Oakland. 

Architect— L.  F.  Hyde,  372  Hanover 
Ave.,   Oakland. 

Contractor— C.  G.  Hildehrand  1700  Fre- 
mont Way,  Oakland. 


Contract   Awarded. 

ALTERATIONS  ETC.  Cost,  $37,675 

SAN  FRANCISCO,  2075  Mission  St. 

Alterations  and  additions  to  store  bldg. 

Owner — Sophia  &  Jacob  Kauffman  2075 
Mission    St.,    San    Francisco. 

Contractor — H.  H.  Larsen  Co.,  Monad- 
nock   Bldg.,    San    Francisco. 


WESTEST 

Electric  Safety  Switches 

a  Western  made  product 
used  and  installed 

by 
LATOURRETTE  FICAL 

on  the 

U.  S.  Veterans'  Hospital 

Xivermore,  Calif. 

Western  Safety 
Manufacturing  Co.,  Inc. 

Manufacturers  of 

Enclosed   externally    operated 

safety  switches,  knife  switches, 

metal  switch  and  cut-out  boxes, 

safety  switch  boards 

247  MINNA   STREET,    SAN   FRANCISCO 
Phone  Sutter  3008 


ICarB^n  (Ennatrurlton  Epporta 

Issued  every  business  day  of  the  vear.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
8t8   MISSION    STREET  SAN    FRANCISCO 


Reinharl  Lumber  and  Planing  Mill  Company 

GEXERAL    LUMBER   TARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 

General    Mill    and    Cabinet    Work,    Stoeit    Dnora,    Sanh 

FramrM    and    Monldlncrn 

JERROLD   AVE.  &  VARNEVEIiD  AVE. 

Mission   901-902-903-904  San  Francisco 


Phone  Franklin    9400 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 
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Mans  Being  Completed — Figures  To  Be 
Taken  Shortly.  .      

STOKK    ULDO.  Cost,    $35,000 

SAN  KKANCISCO.  K  Mission  St.,  bet. 
16th    and    ITth    Sts. 

Two-story    brick    furniture   store   bldg. 

owner — Lachman    Bros. 

Architect — S.  Helman,  57  Post  St.,  San 
Francisco. 


.•<u1j  Ccntrjuls  Awarded. 

TICI.KI'HU.NE  BLDG.  Cost.  $218,840 

liKltKKLKY.  B  nancroft  Way.  between 

.Shattuck    Ave.    and    Kulton   St. 
Kour-.stiiry  class  A  reinforced  concrete 

telephone    bulldint;    (all    work    ex- 
cept    steel     frame     and    cast     Iron 

bases). 
Owner — Pac.   Tel.   &   Tel.   Co. 
Architect— E.    V.    Cobby,    Shreve   Bldg., 

San   Francisco. 
Contractor — Monson   Bros..   251   Kearny 

St.,    San   Francisco. 
Term   vottn   awarded   to   Gladding,   Mc- 

Bean    &    Co.,    Crocker    Bldg..    S.    F. 
RelnforrInK  barn  to  Badt-Falk  Co.,  Call 

BUlR..    San    Francisco. 
Iron  Work  to  Fair  Mfg.  Co.,  617  Bryant 

St..  San   Francisco. 
Sheet  nietnl  work,  to  Forderer  Cornice 

Works,  16th  and  Potrero  Sts.,  S.  F. 
I>lunil>inK.    henUng    &    gnx    tIttlngB    to 

Thomas  Skelly,  180  .Tessie  St.,  S.  F. 


Sub  Contracts  Awarded. 

ADDITION  Cost,  $750,000  approx. 

SAN  FUANCISCO,  N  Bush  St.,  between 

Grant   Ave.   and   Kearny   St. 
Twelve-story   class   A  addition   to  Cen- 
tral   Bxohangf   and   office   building. 
Owner — Pacific  Telephone  &  Telegraph 

Company. 
Architect    —    Bliss    &    FavlUe,    Balboa 

Bldg.,   San   Francisco, 
t'onlractor — ^Dinwiddle  Construction  Co 

Chronicle   Hldg..   San   Francisco. 
Kipvntor  du»r  hangerx  awarded  to  Ele- 
vator  Supply    Co.,    184    6th    St.,   San 
Francisco. 
As    previously    reported,    metal    trim 
Dahl.strom    Metallc    Door    Co.,    Hearst 
Bldg.,    San   Francisco;    Campbell    metal 
window  trim  to  Forderer  Cornice  Wks., 
269    Potrero    Ave.,    S.     F.;    reintorcinK 
steel  to  Edw.  L,.  Soule  Co.,  Rlalto  Bld(4. 
S.  F.;  plastering  to  Jas.  Greenback.  185 
Stevenson  St.,   S.   F.;  grading  to  Sibley 
Grading    &    Tea.ning    Co..    156    Landers 
St.,  S.  F.;  steel  to  Dyer  Bros.,  1950  17th 
St.,   S.   F.  at   $205,000. 


THEATRES 


Plans  Being  Completed — Figures  To  Be 
Taken   Soon. 

HEMODEL  Cost.  $ — 

BEHKELEY,  Alameda  Co.,  Cal.,  Uni- 
versity   and    Shattuck   Aves. 

Remodel    ventilating   etc.    in    theatre. 

Owner — West  Coast  Theatres  Inc.  of 
No.  Cal.,  134  Leavenworth  St.,  San 
Francisco. 

Architect — Owners. 

Further  information  may  be  obtained 

from    Mr.    Hanks    at    134    Leavenworth 

St.,  San  Francisco. 

UAMONA  PARK,  San  Diego,  Cal.— 
Howe  &  Merril,  Riverside,  will  erect 
theater  on  S  Garfield  Ave;  $75,000. 


SAN  BERNARDINO,  Cal. — Architect 
Howard  E.  Jones.  445  4th  St..  has  com- 
pleted plans  and  is  taking  bids  for  3- 
storv  class  A  bldg.  at  s.e.  cor.  5th  and 
E  Sts.  for  Frank  C.  Piatt  Inv.  Co.  Thea- 
ter seating  1500,  9  stores  and  46  offices; 
100x170  ft.,  steel  frame  const.,  elec. 
elevator;  $400,000. 


LOS  ANGELES,  Cal. — Geo.  W.  Ritchie 
2532  W  7th  St.,  has  prepared  plans  for 
a  2-story  class  C  store  and  loft  bldg. 
to  be  erected  at  n.w.  cor.  of  Pico  and 
Norton  Sts.  for  Lillian  McLaughlin,  331 
S  Normandie  Ave.  Dimensions,  227x53 
ft.,  brick  walls,  press,  brick  facing, 
plate  glass,  steel  beams,  comp.  rfg., 
metal  skylights,  metal  sash,  cem.  and 
wood    floors;    $75,000. 


SACRAMENTO,  Cal.  —  F.  H.  Betz, 
Ochsner  Bldg.,  Sacramento,  awarded 
general  contract  at  $9866,  Hately  & 
Hately.  Mitau  Bldg.  at  $886  awarded 
the  plumbing  and  Electric  Supply  Co., 
814  J  St.  awarded  electrical  work  at 
$275  for  the  construction  of  an  addi- 
tion to  the  Sierra  School.  Plans  by 
Architects  Woollett  and  Lamb,  Mull 
Bldg.,   Sacramento. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— A.  C.  Zimmerman,  archt.  and  engr., 
836  H.  W.  Hellman  Bldg.,  is  preparing 
plans  for  a  class  A  bldg.  to  be  erected 
at  Roosevelt  memorial  park,  near  Gar- 
dena,  tor  the  Parg  Development  Co.; 
the  bldg.  will  house  a  large  pipe  organ. 
Reinf.  cone,  constr.,  30x50  ft.,  50  ft. 
high,  cement  gun  exter.,  Gladding-Mc- 
Bean  tile  rfg.,  cement  fis.,  a  Wurlitzer 
pipe  organ  is  to  be  installed  at  a  cost 
of    $150,000. 

PHOENIX.  Arizona. — Wolpe  Inv.  Co. 
has  secured  option  on  site  100x137  ft., 
west  of  Central  Ave.  upon  which  $250,- 
000  dept.   store  will  be  built. 


Preliminary  Plans  Being  Prepared. 
THEATRE  ETC.  Cost,  $1,250,000 

LOS  ANGELES. 

12. story  class  A  theatre  and  office  bldg 
Owner — Orpheum  Theatre  Co. 
Architect — G.    A.    Lansburg,    140    Mont- 
gomery   St.,    San    Francisco. 
Theatre    will    have    seating    capacity 
of    2300. 

Preliminary   Plans    Being   Prepared. 

THEATRE  ETC.  Cost,  $700,000 

HOLLYWOOD.   Hollywood   Blvd. 

Six-story  class  A  theatre  and  depart- 
ment store. 

Owner — C.  E.  Taberman. 

Architect^ — G.  A.  Landsburg,  140  Mont- 
gomery  St.,    San    Francisco. 

LOS  ANGELES,  Cal. — West  Coast 
Theatres,  Inc.,  Knickerbocker  Bldg..  an- 
nounces it  will  construct  twenty-eight 
new  motion  picture  theatres  in  South- 
ern California  section  at  a  cost  of  $5,- 
000,000. 


SANTA  MONICA,  L.  A.  Co..  Cal— Arne 
Nordskog,  vice  pres..  Greater  Pico  Blvd 
Assn.,  has  submitted  plans  to  city  com- 
missioners for  bldg.  cone,  amphitheatre 
with  seating  capacity  of  20,000  on  Pico 
Blvd..  bet.  2nd  and  4th  Sts.  It  is  pro- 
posed to  issue  $500,000  bonds  to  finance 
the    project. 


ALL  PAINTS 


—  for  — 


U.  S.  Veterans'  Hospital 

LIVERMORE,  CALIF. 


furnished  by 


Hill,  Hubbell  &  Co. 

Paint  and  Famish  Manufacturers 

SAN  FRANCISCO 
Los  Angeles        Seattle        Tulsa        New  York 


Standard 
Gypsum  Hardwall  Plaster 

Manufactured  by 

STANDARD  GYPSUM  CO. 

Ludwig,  Nevada 
Used  exclusively  on  the 

U.  S.  Veterans'  Hospital 

LIVERMORE,  CALIF. 


Furnished  by 
J.  S.  GUERIN  CO.,  SAN  FRANCISCO 
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Bids   Opened. 

THEATRE  Cost,  ? — 

KING  CITY,   Monterey   Co.,   Cal. 
One-story    reinforced    concrete    or    hol- 
low   tile    motion    picture    theatre. 
Owner — Leslie    Hables. 
Architect — Miller    &    Warnecke,    Perry 

Bldg.,  Oakland. 
Hansen,    Robertson    &    Zumwalt 

4145   Broadway,  Oakland.  ..  .$20, S30 

Barr   &   Son,   Oakland    21,384 

E     M.    Britt,    Salinas    21,908 

H.  R.  Sherman,  San  Jose   25,210 

Dean   Constr.   Co.,  Monterey 25,498 

Jensen   &   Petersen,    Oakland....    23.765 

B.    Nomensen,    San   Jose 26,065 

All  bids  are  under  advisement. 


WHARVES  AND  DOCKS 


BENICIA,  Solano  Co.,  Cal. — Dun- 
canson  &  Harrelson,  Chronicle  Bldg., 
San  Francisco,  awarded  contract  by 
Benicia  Water  Co.,  to  const,  wharf  at 
toot  of  First  St.  Will  be  110  ft.  in 
length,   24   ft.   wide;   est.   cost,   $12,500. 

OCEANSIDE,  Cal.  —  City  trustees 
plan  const,  of  municipal  pier,  costing 
$40,000.  City  Engr.  R.  H.  Barnwell 
has  prepared  plans  for  a  1500  ft.  pier, 
20  ft.  wide.  The  engr.  favors  a  concrete 
pile  pier. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


OROVILLE,  Butte  Co.,  Cal.  —  Until 
Aug.  28,  bids  will  be  rec.  by  C.  F. 
Belding,  county  clerk,  to  paint  upper 
Feather  River  bridge.  Plans  on  file  in 
office  of  clerk. 


MONROVIA,  L.  A.  Co.,  Cal.— Cook  & 
Hall,  landscape  archts.,  I.  W  .Hellman 
Bldg.,  have  completed  plans  for  a  rec- 
reation park  on  a  22-acre  tract,  Mon- 
rovia, for  the  city  of  Monrovia;  land- 
scaping, walks,  drives  and  there  will 
be  a  reinf.  cone,  swimming  pool  51x150 
ft.  with  tile  walls;  day  labor  and  sub- 
contract under  supervision  of  City  En- 
gineer Gierlich.  Bonds  in  amount  of 
$80,000  have  been  voted. 


MERCED,  Merced  Co.,  Cal. — Pacific 
Portland  Cement  Co.,  Pacific  Bldg.,  San 
Francisco,  awarded  contract  by  Merced 
Irrigation  District  to  furnish  cement 
required  for  construction  of  Exchequer 
dam,  the  company  agreeing  to  furnish 
cement  at  the  base  rate  bid  recently, 
but  in  addition  "v^'ill  grant  a  rebate  of 
25  cents  on  each  barrel  until  the 
amount  of  $90,000  is  reached,  this  be- 
ing the  total  amount  less  than  the  or- 
iginal  bid. 


VENICE,  L,.  A.  Co.,  Cal.— A.rcht.  O.  L. 
Clark,  521  Chapman  Bldg.,  is  complet- 
ing plans  for  an  amusement  pier  at 
foot  of  Center  St..  Venice,  for  the  Elec- 
tric Pier  &  Amusement  Co.,  Ernest 
Phillips,  mgr.,  Merritt  Bldg.,  Los  An- 
geles. Frontage  of  700  ft.,  extending 
1200  ft.  in  the  ocean;  frame  and  cone, 
constr.,  bldgs.  on  pier  of  frame  constr., 
comp.  rfg. ;  cement,  maple  and  pine  fls; 
reinf.  cone,  swimming  ijool  200x600  ft., 
bath  house,  large  dance  pavillion 
equipped  with  sprinkler  sys.,  open  air 
theater  to  seat  about  15,000,  fire  fight- 
ing apparatus;  several  streets  leading 
to  pier  will  be  opened  and  widened; 
$1,500,000.  John  Simpson  Co.,  701  An- 
tonio Ave.,  L.  A.,  has  the  general  con- 
tract on  percentage  basis. 


INGLEWOOD,  L.  A.  Co.,  Cal. — City 
Atty.  Clyde  Woodworth,  Inglewood,  in 
reply  to  Inglewood  American  Legion 
Post,  states  that  a  memorial  stadium 
could  be  made  a  part  of  the  proposed 
municipal  park  project  with  title  vest- 
ed in  the  city. 


MERCED,  Merced  Co.,  Cal.  —  Con- 
tracts awarded  by  the  Merced  Irriga- 
tion District  tor  the  Exchequer  Dam 
and  relocation  of  17  mi.  of  the  Yosem- 
ite  Valley  Railroad  provide  for  the  dis- 
trict to  furnish  cement  required  to 
complete  the  projects.  Officials  from 
various  cement  companies  are  in  touch 
with  the  board  regarding  the  purchase 
of  the  product. 


WESTWOOD,  Lassen  Co.,  Cal. — Red 
River  Lumber  Co.  has  started  construc- 
tion of  pine  veneering  plant  to  be  SOO 
ft.  in  length  160  ft  wide. 


SAN  FRANCISCO,  Cal.— The  follow- 
ing bids  were  opened  at  the  office  of 
the  Park  Commissioners,  Park  Lodge, 
Golden  Gate  Park,  August  11,  1924.  for 
the  construction  of  a  boiler  house  to 
house  the  heating  equipment  in  the  M. 
H.  de  Young  Memorial  Museum  from 
plans  by  Architect  Weeks  &  Day,  315 
Montgomery  St.,  San  Francisco: 
L     Vannucci,    16th    and   Church 

St..    S.    F.    (low)    $3725 

Barrett    &    Hilp     4000 

G.   Spargo    4820 

Williams    &    Waad    4565 

E.    K.    Nilson    4737 

Cochrane   Boehme    Co 5572 

Grant  &  Hart    5989 

All    bids    were    taken    under    advise- 
ment. 


FXILLERTON,  Los  Angeles  Co..  Cal.— 
Archt.  Carleton  M.  Winslow.  921  Van 
Nuys  Bldg.,  has  completed  plans  for  a 
swimming  pool  to  be  erected  at  the 
high  school  site,  FuUerton,  for  the  Ful- 
lerton  Union  High  School  District.  The 
pool  will  be  100x40  ft.  and  will  be  gv™ 
ft.  to  3^^  f*:.  deep,  reinf.  cone,  constr., 
white  Portland  cement  finish,  filtra- 
tion sys.,  storage  water  htr.,  pumping 
plant,  etc.  Bids  to  be  taken  soon. 


SAN  DIEGO,  Cal. — Lieut.  Commander 
O.  C  Bichman  of  naval  air  station,  San 
Diego,  will  confer  with  city  officials 
relative  to  establishment  of  govern- 
ment air  base  at  the  harbor,  probably 
on  Terminal  Island. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO — Further  informa- 
tion regarding  these  opportunites  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports  ,  81S 
Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  Requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity. 

D-1341  —  San  Francisco.  Partner 
wanted  to  take  half  interest  in  exclu- 
sive sales  contract  covering  bay  coun- 
ties. $2500  required.  Previous  automo- 
bile subdivision  advertising  or  special- 
ty experience  desired  but  not  necessary 

D-1342 — Berkeley.  Cal.  Exceptional 
opportunity  to  take  over  long  estab- 
lished factory  and  going  business  for 
one  who  can  invest  services  and  $50,- 
000.  First-class  proposition  open  to  full 
and  mutual   investigation. 

D-1343 — Champaign,  111.  Manufactur- 
ers of  sectional  and  removable  parti- 
tions   desire    local   representative. 

S474 — Hull,  England.  Exporters  of 
trawl  netting,  made  of  Manila  trawl 
twine,  desire  to  appoint  a  San  Fran- 
cisco firm  as  their  exclusive  repre- 
sentative  on    the  Pacific  Coast. 

8476  —  Switzerland.  Swiss  chemical 
manufacturer  desires  to  appoint  an  ex- 
clusive representative  in  San  Francisco 

S477  —  Rotterdam,  Holland.  Import 
house,  established  since  1889,  desires 
to  complete  arrangements  with  a  San 
Francisco  exporter  to  represent  him 
in  Holland,  terms  to  be  cash  against 
documents. 

8478 — Paris,  France.  Manufacturer  of 
wall  paper  desires  to  send  samples  and 
quote  prices  to  San  Francisco  import- 
ers   interested   in   this    product. 

8489 — Baltimore,  Maryland.  Business 
man  desires  to  act  as  Eastern  repre- 
sentative of  San  Francisco  import  and 
export  house.  He  offers  full  particulars 
and  best  references.  Correspondence 
invited. 

8494 — ISan  Francisco.  Cal. — Lady  with 
college  education,  who  has  been  em- 
ployed three  years  with  the  League 
of  Nations,  expert  English,  F'rench  and 
German  stenographer,  translator,  in- 
terpreter, with  legal  and  commercial 
experience,  desires  position  with  local  ■ 
foreign    trade   house. 

8495 — San  Francisco  Cal. — Gentleman 
with  sales  and  executive  experience 
directing  automobile  and  machinery 
importations  in  Shanghai,  desires  to 
act  as  representative  for  a  San  Fran- 
cisco firm  in  the  Far  East. 


SUBSCRIPTION  BLANK 

Cut  Out  and  Mall  Today 
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TO  BUILDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  San  Francisco,  Calif. 

Send  me  Building  and  Engineering  News  for  one  j'ear,  commencing  with  next  issue,  for  which 

I   enclose  check  for  .$5.00    (Remittance   must   accompany   order) 

Name  _ - 

Street  and  No - - 

City    -. _ . State    — 


(\ulm   (  ily    t  iiUin    lliKh    Scbbuol    Dint.) 

Notice  is  hereby  sjlvcn  by  the  High 
School  Boatxl  of  the  Yuba  City  I'liioii 
lliRh  School,  that  Ihey  will  u|>  ««  the 
hour  nf  N  oVInrk  I'.  M..  on  Moiiiliiy. 
AuKiiKi  U.'ith,  11»:M,  leceive  sealed  bids 
for  the  furnishing  of; 

One   small    metal    lathe: 

One   portable  electric  drill: 

One   3-lncli    band    saw; 

One  lot  of  science  apparatus: 

A  number  of  toilets,  laboratories  and 
other  plunil)inK  fixtures,  and  also,  seal- 
ed bids  for  the  healing  of  the  music 
room. 

Specifications  for  all  the  articles  and 
work  hereby  advertised  for  are  on  file 
at  the  High  School  and  with  the  Clerk 
of  this  Hoard,  and  bids  may  be 
presented  for  any  or  all  of  said  articles 
and  according  to  the  manner  specified 
in  said  specifications. 

Each  bid  must  be  accompanied  by  a 
certified  check  or  cash  equal  to  in  per 
cent  of  the  amount  bid.  to  be  forfeited 
to  said  Board  in  case  bidder  fails  to 
furnish  the  materials  or  do  the  work 
specified  as  in  said  specifications  pro- 
vided. 

The  Board  reserves  the  right  to  re- 
ject  any    and   all    bids. 

Dated   this  4th   day  of  August,    1924. 
By    order   of    the    High    School    Board 
of   the   Yuba   City   Vnion    High    School. 
V.    W.    COOLEY,    Clerk. 


-\OTIC13    TO    CONTKVCTORS 


(City    of    .Salinas — Sto 


Se«er) 


Sealed  proposals  will  be  received  by 
the  Council  of  the  City  of  Salinas  up 
to  7:yO  o'clock  P.  M.,  on  Monday,  the 
18th  day  of  Angust,  1»24,  for  furnish- 
ing material  and  labor  and  construct- 
ing a  storm  water  sewer  on  Capitol 
Street  and  Central  Avenue,  in  the  said 
City  of  Salinas,  California.  Separate 
bids  will  be  received  under  proposition 
No.    1    and    No.    2.    viz.: 

Proposition  No.  1  (Concrete  Pipe) 
Under  the  proposal  No.  1  the  pipe 
to  be  furnished  and  laid  is  first  quality 
tongue  and  groove  concrete  pipe,  meet- 
ing the  reuuirements  of  the  specifica- 
tions adopted  by  the  American  Society 
for  Testing  Materials. 

Eiig:ineer\s    Bstunate 

1.  413   lineal  feet   of   18-inch  pipe. 

2.  925   linaal  feet   of   21-inch   pipe. 

3.  956   lineal   feet   of   24-inch  pipe. 

4.  893   lineal   feet   of  30-inch   pipe. 
PropoHltion   Xo.  2   )Vitrilled   Clay  Pipe) 

Under  proposal  No.  2  the  pipe  is  to 
be  first  iiuality,  double  strength  bell 
and  spigot  vitrified  salt  glazed  sewer 
pipe,  meeting  the  requirements?  of  the 
specifications  adopted  by  the  American 
Society  for  Testing  Materials. 
KnBlneer's     E.stimate 

1.  413   lineal   feet   of   18-inch   pipe. 

2.  925   lineal   feet   of  21-inch  pipe. 

3.  956   lineal   feet   of   24-inch   pipe. 

4.  893   lineal   feet  of  30-inch   pipe. 

I^xplnuations 
The  contractor  will  be  required  to 
remove  the  present  water  bound  pave- 
ment and  place  the  same  to  one  side  of 
the  trench  and  keep  all  dirt  off  the 
same:  excavate  the  trenches,  lay  pipe, 
Install  \"s  at  locations  shown  on  plans, 
and  back  fill  trenches  with  dirt  as 
provided   in   the  specifications. 

The  citv  of  Salinas  will  construct 
all  manhoies  and  catchbasins  and  make 
all  connections  from  catch  basins  to 
manholes  and  Y's:  leaving  the  main 
lines  of  the  sewer  only,  to  be  con- 
structed under  contract. 

The  Council  reserves  the  right  to 
reject  any  and  all  bids  or  proposals; 
and  to  award  the  contract  to  the 
lowest  responsible  bidder  under  prop- 
osition No.   1  or  No.   2   in   its  discretion. 

Plans  and  specififlcations  for  the 
foregoing  described  work  are  on  file 
in  the  office  of  the  clerk  of  the  city  of 


A  call  for  bld»  published  in 
this  section  Indicates  tb..i  bid- 
are  desired  from  other  Ihuii  bica' 
bidders  .Maximum  coiiipetliiou 
is  desired,  and  this  Is  assureJ 
tbroiiKh  BUILUlNti  A.\l>  K.NOl- 
NKEKl.NU  NKVVS  which  reaches 
every  worlh-while  coniraclar 
and  malerialtnan  In  Centra!  mxii 
Northern  California  who  bids  on 
public    work. 

Ital.t:  10  cents  per  Iuih.  i>er 
insertion. 

All  ollicial  calls  for  bids  of 
the  California  Stale  Hlgbway 
Commia.-siuii  and  .Nevada  Sti.te 
HighWa.y  Comtiiisslon  are  (lub- 
lished    in    this    section 


Salinas,  .Monterey  County,  California, 
and  are  opi-n  to  the  inspection  of 
bidders.  Bids  or  proposals  shall  be 
accompanied  by  a  certified  check  in  a 
sum  efiual  to  10  per  cent  of  the 
amount  bid. 

M.    R.    KEEF, 
CKrk  of  the  City  of  Salinas. 


NOTICE    TO    CONTRACTORS 


(Lincoln    School    Dist. — Sutter    County) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Trustees  of  the  Lincoln  School  District 
County  of  Sutter,  State  of  California, 
at  the  office  of  the  District  Attorney  at 
Y'uba  City,  until  8  P.  M.,  August  25, 
1924,  for  tre  erection  of  a  school  build- 
ing to  be  built  in  the  Lincoln  District, 
Sutter  County,  California,  according  to 
plans  and  specifications  prepared  for 
the  same  by  George  C.  Sellon  &  Com- 
pany,  the  aulhoriized  Architects. 

Bids  will  be  received  for  various 
branches  of  the  work  as  follows;  For 
the  concrete  and  carpenter  "work  com- 
bined; for  the  plastering;  for  the  paint- 
ing; for  the  sheet  metal  work;  for  the 
roofing;  for  the  plumbing;  for  the  elec- 
trical work  and  for  the  electric  heat- 
ing. Bids  will  also  be  received  for  the 
plumbing,  sheet  metal,  electrical  work 
and    electric    heating    combined. 

Plans  and  specifications  can  be  seen 
during  office  house  at  the  office  of  the 
Clerk  of  the  Board  of  Trustees,  and 
may  be  seen  at  or  obtained  from  the 
office  of  the  Architects,  California 
State  Life  Building,  Sacramento,  Cali- 
fornia. 

A  cash  deposit  of  $25.00  will  be  re- 
quired from  all  prospective  bidders  on 
all  copies  of  plans  and  specifications 
loaned  out.  as  a  guarantee  of  the  re- 
turn of  the  same. 

All  bids  shall  be  received  with  al- 
ternative propositions,  and  all  shall  be 
presented  on  blank  forms  which  may 
be  procured  at  the  office  of  the  Archi- 
tects. Each  bid  must  be  accompanied 
by  a  certified  check  on  some  respon- 
sible California  bank  for  a  sum  of  not 
less  than  ten  per  centum  (10%)  of  the 
amount  of  the  bid,  made  payable  to 
the  Clerk  of  the  Board  of  Trustees,  as 
a  guarantee  of  good  faith  that  the 
party  to  whom  the  contract  may  be 
awarded,  will  within  ten  days  after 
the.  award  is  made,  enter  into  the  nec- 
essary agreement  and  furnish  the  nec- 


essary bonds  for  the  faithful  perform- 
ance of  said  work,  and  in  case  the 
bidder  to  whom  the  contract  is  award- 
ed fails  or  refuses  to  enter  into  said 
agreement  or  to  furnish  said  bonds, 
sa;d  check  will  he  forfeited  to  the  said 
school  District  in  the  manner  provided 
bv  the  law.  The  Board  of  Trustees 
will  not  accept  a  bidder's  bond  in  lieu 
of  certified  check. 

Each  bid  must  be  enclosed  in  a  sealed 
envelope  and  addressed  to  J.  S.  Cope, 
tnerk  of  Board  of  Trustees,  Y'uba  City, 
('alifornia,  and  endorsed  "Proposal  for 
Bu  Iding    School." 

The  Board  of  Trustees  expressly  re- 
serves the  right  to  reject  any  or  all 
bids. 

By  Order  of  the  Board  of  Trustees 
of  the  Lincoln  School  District  Sutter 
I  ouiity,  California. 

(Signed)   J.  S.  COPE, 

Clerk. 


QUANTITY  SURVEYOR 

Valuation    Engineer 
ARTHUR    eRIDDLE 

803    Mission    Street,    at   Third    St. 
San    Francisco,    Calif. 

Telephone    Douglas   8-4-9-3 
General  Listine  Bureau 

Architect's  Preliminary  Estimates 


NOTICE    TO    CONTRACTORS 


Sealed  proposals,  indorsed  "Proposals 
for  Circulating  Loop,  Pearl  Harbor, 
Hawaii,  Specification  No.  5001,"  will  be 
received  at  the  Bureau  of  Yards  and 
Docks,  Navv  Department,  Washington, 
until  11  o'clock  A.  M.,  October  1,  1924, 
and  then  and  there  publicly  opened, 
for  circulating  water  discharge  loop, 
lonsisting  of  a  54-inch  concrete  pipe 
line  about  630  ft.  long,  concrete  man- 
holes, cast  iron  frames  and  covers, 
screens,  sluice  gates  with  hand  operat- 
ing mechanism,  and  all  the  necessary 
trenching,  concreting  of  pipe  and  back- 
fill at  the  naval  operating  base  (navy 
yard).  Pearl  Harbor,  T.  H.  Specifica- 
tion No.  5001  and  accompanying  draw- 
ings may  be  obtained  on  application  to 
the  bureau,  to  the  commandant,  naval 
operating  base.  Pearl  Harbor,  T.  H.,  or 
to  the  commandant,  navy  yard.  Mare 
Island,  Calif.  Deposit  of  a  check  or 
postal  money  order  for  $10  payable  to 
the  chief  of  the  bureau  of  yards  and 
docks,  is  required  as  security  for  the 
safe  return  of  ihe  drawings  and  speci- 
fication. L.  E.  GREGORY,  Chief  of 
Bureao     -Tuly    26,    1924. 


NOTICE    TO    CONTRACTORS 


-Mm 


Corp.s    Storehouse 


E.vc 


SEALED  PROPOSALS.  indorsed 
"Proposals  for  Grading,  San  Francisco, 
Calif.,  Specification  No.  5012,"  will  b& 
received  at  the  Public  Works  Oflice, 
Twelfth  Naval  District,  313  Custom 
House,  San  Francisco,  Calif.,  until  11 
o'clock  A.  M.,  August  20,  1924,  and 
then  and  there  publicly  opened,  for 
excavation  in  rear  of  future  storehouse, 
at  the  Marine  Corps  Depot  for  Sup- 
plies, San  Francisco,  Calif.  Specifica- 
tion No.  5012  and  accompanying  draw- 
ing may  be  obtained  on  application  to 
the  Commandant,  Twelfth  Naval  Dis- 
trict, San  Francisco,  Calif.  Deposit  of 
a  check  or  postal  money  order  for  $10, 
payable  to  the  Chief  of  the  Bureau  of 
Yards  and  Docks,  is  required  as  securi- 
ty for  the  safe  return  of  the  drawing 
and  specification. 


NOTICE    TO    CONTRACTORS 


(Me 


urial     Hall — Crockett) 


Office  of  the  Clerk  of  the  Board  of 
Supervisors  of  Contra  Costa  County, 
State   of   C;alifornia. 

NOTICE  IS  HEREBY'  GIVEN  that 
sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Contra  Costa  County,  State  of  Califor- 
nia, at  his  offlee  until  11  o'clock  A.  M. 
on  Tuesday.  September  2nd,  1924,  for 
the  furnishing  of  all  labor  and  ma- 
terial for  the  erection,  construction 
of  a  Memorial  Hall  Building  to  be  built 
in  the  Town  of  Crockett,  Contra  Costa 
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County,  State  of  California,  in  accor- 
dance with  plans  and  specifications, 
prepared  by  A.  A.  Brown,  Designing 
and  Constructing  Engineer,  215  Marl<ct 
St..  San  Francisco,  California. 

Bids  shall  be  marked  "Bids  for  Con- 
struction of  Crockett  Memorial  Hall 
Building." 

Bids  shall  be  presented  in  accord- 
ance with  general  conditions  in  speci- 
fications. 

Plans  for  this  work  are  on  file  in  the 
office  of  the  County  Clerk  of  Contra 
Costa  County,  at  Martinez,  California, 
and  in  the  office  of  A.  A.  Brown,  215 
Market  St.,   San   Francisco,  California. 

NOTICE  IS  HEREBY  FURTHER 
GIVEN  that  all  things  being  equal, 
preference  will  be  given  first,  to  bid- 
ders using  materials  manufactured  or 
produced  in  the  county  of  Contra  Costa, 
and  second,  that  preference  will  be 
given  to  local  bidders  where  bids  are 
equal. 

All  bids  must  be  accompanied  by  a 
certified  check  on  some  solvent  bank 
or  a  cash  deposit  in  a  sum  equal  to  ten 
per  cent  of  amount  bid  on  whole 
contract,  conditioned  that  if  the  con- 
tract is  awarded  to  the  party  submit- 
ting the  accepted  bid,  he  will  enter 
into  a  contract  or  contracts  and  fur- 
nish such  bonds  as  may  be  required 
by  said  Board,  within  five  days  after 
notice  of  award,  or  failing  so  to  do, 
the  amount  of  such  cash  deposit  or 
certified  check  to  be  forfeited  as  liqui- 
dated   damages    for    such    failure. 

All  checks  to  be  made  payable  to 
the  order  of  the  Clerk  of  the  Board  of 
Supervisors  of  Contra  Costa  County. 
State  of  California. 

The  Board  of  Supervisors  reserves 
the  right  to  reject  any  and  all  bids 
and  to  waive  any  informality  in  any 
bid  recei.ved. 

Plans  and  specifications  for  this 
work  may  be  obtained  from  the  Archi- 
tect or  the  County  Clerk  upon  deposit- 
ing with  the  said  Architect  or  County 
Clerk  of  the  sum  of  $20.  to  insure  the 
return  of  said  plans  and  specifications; 
the  same  to  be  returned  to  said  bidders 
upon  return  of  said  plans  and  speci- 
fications in  good  order  within  ten  days 
after   receipt   of   same. 

By  order  of  the  Board  of  Supervisors 
of  Contra  Costa  County,  State  of  Cali- 
fornia. 

Dated:  Martinez,  California,  August 
4th,  1924. 

J.   H.   WELLS, 
Clerk     of  the  Board  of  Supervisors     of 
Contra      Costa      County,    State      of 
California. 


STATE   OF   CALIFORNIA 


CALIFORMA  HIGH'W.tY  COMMISSION 


NOTICE    TO    CONTR.\CTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Califoriiisi 
Higb-way  Coniiui-ssion,  .'>1.5  I-'iironi 
Building,  Sacramento,  California,  uiitJI 
3  o'clock  P.  M.,  on  September  8,  1934, 
at  which  time  they  will  be  publicly 
opened  and  read,  for  construction,  in 
accordance  with  plans  and  specifica- 
tions therefor,  to  which  special  refer- 
ence is  made,  of  portions  of  State 
Highway,   as   follows: 

Butte  County,  between  2%  miles 
northwest  of  Chico  and  Sacramento 
Avenue  (III-But.-47-A),  about  one  and 
seven-tenths  (1.7)  miles  in  length,  to 
be  paved  with  asphalt  concrete. 

Kern  County,  a  reinforced  concrete 
girder  bridge  across  Cottonwood 
Creek,  about  7H  miles  northeast  of 
Edison  (Vl-Ker-57-E),  consisting  of 
four  50-foot  spans  and  five  22-foot 
spans. 

Plans  may  be  seen,  and  forms  of 
proposals,  bonds,  contract  and  specifi- 
cations may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fice of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir,  caSramenlo, 
San  Francisco,  San  Luis  Obispo,  Fre-sno. 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection  of 


the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  dont,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the. 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work  to  be  done,  etc. 

The  California  Highway  Commission 
reserves   the   right  to   reject  any  or  all 
bids    or    to    accept    the    bid   deemed    for 
the  be.st  interests  of  the  State. 
HAliVEV   M.    TOY, 
LOUIS  EVERDING, 
N.    T.    EDWARDS, 
California   Highway  Commission. 
R.    M.    MORTON, 

State   Highway   Engineer. 
W.     F.     MIXON,    Secretary. 
Dated:    August    11,    1921. 


NOTICK    TO    rO.\TR.\tTORS 


nun 


rid    \\  1 


Sealed  proposals  for  constructing  the 
al)ove-named  National  Forest  Road,  lo- 
cated within  the  Klamath  National 
Forest,  County  of  Siskiyou,  State  of 
California,  will  be  received  by  the 
District  Engineer,  Bureau  of  Public 
Roads,  V.  S.  Department  of  Agriculture, 
at  400  Bay  Building,  S»  Main  St.,  San 
Francisco,  California,  until  9  o'clock 
A.  M..  on  the  4th  day  of  September, 
1034,  at  which  time  and  place  they 
will  be  publicly  opened  and  read.  The 
right  is  reserved  to  reject  any  and  all 
bids  and  none  will  be  considered  except 
those  from  contractors  ascertained  to 
be  experienced  and  responsible. 
'  The  sections  to  be  constructed  are 
part  of  the  Salmon  River  Road  between 
Butler  Creek  and  Somes  Bar.  The 
total  length  of  the  two  sections  is  ap- 
proximately 6.76  miles  and  the  prin- 
cipal  items  of  work  are  as  follows: 

Clearing,  32  acres. 

Excavation,  unclassified,  154,972  cu. 
yds. 

Corrugated  Metal  Pipe,  1346  lin.  ft. 

Cement  Rubble  Masonry,  147  cu.  vds. 

14  ft.  Log  Bridges,  390  lin.  ft. 

Log  Cribbing,  2967  sq.  ft. 

Construction  shall  be  started  with- 
in fifteen  days  after  notice  of  award  of 
contract  has  been  given  to  the  contrac- 
tor and  shall  be  completed  within  the 
time  mentioned  in  the  Special  Pro- 
visions. 

The  contract  form,  maps,  plans  and 
s])ecifications  may  be  examined  by  re- 
sjjonsible  contracts  at  the  following 
addresses: 

400  Bay  Bldg.,  9  Main  St.,  San  Fran- 
cisco,  Calif. 

Forest    Supervisor,    Yreka,    Calif. 

Tile  Bureau  of  Public  Roads  will  fur- 
nish corrugated  metal  culvert  pipe  f.  o. 
b.  cars  as  indicated  in  the  Special  Pro- 
visions. The  Bureau  also  has  available 
for  loan  to  contractors  on  a  rental 
basis  equipment  both  on  the  Salmon 
River  and  at  Government  Island,  Oak- 
land, California,  as  listed  in  the  speci- 
fications. Bidder  will  state  in  his  bid 
the  Government  equipment  that  he  will 
use  during  construction  and  the  mini- 
mum time  required.  The  estimated 
rentals  will  be  taken  into  consideration 
and  award  will  be  made  on  the  bid  to 
the  best  advantage  of  the  Government. 
Government  explosives  are  available 
according  to  the  terms  of  the  specifica- 
tions. 

Plans  and  specifications  will  be  fur- 
nished contractors,  who  contemplate 
bidding,  on  a  showing  of  financial  abil- 


POSITION  WANTED 

DRAFTSMAN,  Map  Estimat- 
ing, Elevator  Machinery  and 
Marine  experience  wants  tem- 
porary or  permanent  position. 
Address  C.  E.  BURXLEY,.  1518 
Broadway,    Alameda. 


ily  and  experience  and  upon  deposit      ; 
a  check  for  JIO.OO  payable  to  the  Seer- 
tary      of      Agriculture      of    the      Unit<  ■! 
States.     Check  will  be  held  pending  re- 
turn   of   plans   and   specifications. 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  Engineer, 
Bureau  of  Public  Roads,  and  in  ac- 
cordance with  the  instructions  forming 
a  part  of  the  specifications  referred  to. 

August   12,   i:»24. 
C.  H.  SWEETSER,  District  Engineer 


NOTICE    TO     BIDDERS 


Notice  is  hereby  given  that  sealed 
proposals  or  ijids  will  be  received  by 
the  Board  of  Directors  of  the  South 
San  Joaquin  Irrigation  District,  at 
their  office  in  the  city  of  Manteca, 
County  of  San  .loaquln.  State  of  Cali- 
fornia, up  to  the  hour  of  11  o'clock 
a.  m.  of  Saturday,  August  3t»,  1824  for 
the  furnishing  of  6000  tons,  more  or 
less,  of  Gunite  Sand. 

Sand  proposed  to  be  furnished  must 
be  first  quality  Gunite  Sand  and  must 
receive  the  approval  of  the  engineer 
of  the  district. 

Bids  must  state  price  f.  o.  b.  cars 
at  delivery  points  on  Southern  Pacific 
Railway  and  Tidewater  Southern  Rail- 
way, within  the  boundary  of  the  Dis- 
trict, or  delivered  to  various  points 
within  the  district  as  shown  on  maps 
available  at  the  district  office.  Deliv- 
eries must  be  made  as  requested  by  the 
district. 

Each  bidder  will  be  required  to  de- 
posit with  proposal  in  the  office  of 
said  Directors  (as  security  for  the  exe- 
cution by  him,  if  his  bid  is  accepted, 
of  the  contract  and  the  giving  by  him 
of  the  required  bonds  within  fifteen 
days  after  due  notice  of  the  acceptance 
of  his  bid)  a  certified  check  payable 
to  D.  O.  Castle,  President  of  the  South 
San  Joaquin  Irrigation  District,  for 
an  amount  equal  to  10  per  cent  of  the 
estimated  proposed  contract  price  . 

The  bidder  to  whom  the  contract  is 
awarded  will  be  required  to  give  an 
approved  bond,  with  two  approved 
sureties  or  of  an  approved  surety  com- 
pany for  50  per  cent  of  his  contract 
conditioned  for  the  faithful  perform- 
ance and  completion  of  the  contract  as 
required  by  the  general  law. 

Contract  will  be  awarded  to  the  low- 
est responsible  bidder,  or  if  considered 
by  the  directors  for  the  best  Interest 
of  the  district,  any  or  all  bids  may  be 
rejected. 

Done  by  order  of  the  Board  of  Di- 
rectors of  the  South  San  Joaquin  Irri- 
gation District  this  5th  day  of  August 
1924. 

D.  O.  CASTLE,   President 
S.  L.  STEELE,  Secretary 
of    the    South    San    Joaquin    Irrigation 
District. 


NOTICE    TO    BIDDERS 


(Wire    Mesh     Beinforclns — South     San 
Joaquin    Irrigation    District) 


Notice  is  hereby  given  that  sealed 
proposals  or  bids  will  be  received  by 
the  Board  of  Directors  of  the  South 
San  Joaquin  Irrigation  District,  at  their 
office  in  the  city  of  Manteca,  County  of 
San  Joaquin,  State  of  California,  up  to 
the  hour  of  11  o'cloc.  a.  m.  of  Saturday, 
August  30,  1924,  for  the  furnishing  of 
2,500.000  sq.  ft.  more  or  less  of  wire 
mesh  reinforcing. 

Wire  mesh  proposed  to  be  furnished 
must  be  of  first  quality  wire  mesh  and 
must  receive  the  approval  of  the  en- 
gineer of  the  district. 

Bids  must  state  price  f.  o.  b.  cars 
at   Manteca.   California. 

Deliveries  must  be  made  as  demand- 
ed by  the  district. 

Further  information  can  be  obtained 
at  the  office  of  the  Board  of  Directors 
at  Manteca,  Calif. 

Each  bidder  will  be  required  to  de- 
posit with  his  proposal  in  the  office 
of  said  Directors  (as  security  for  the 
execution  by  him,  if  his  bid  is  accepted, 
of  the  contract  and  the  giving  by  him 
of  the  required  bonds  within  fifteen 
days  after  due  notice  of  the  acceptance 
of  his  bid)  a  certified  check  payable 
to  D.  O.  Castle,  President  of  the  South 
San  Joaquin  Irrigation  District,  for  an 
amount  equal  to  10  per  cent  of  the  es- 
timated   proposed    contract  price. 

The  bidder   to   whom  the  contract  Is 


Saturday,    August     Hi.    I'j24 
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awurdcd  will  bo  naulred  to  give  an 
upprovfd  bond,  with  two  approved 
sureties  or  of  an  approved  Surety  Com- 
pany for  SO  per  cpiit  of  his  contract 
i-oiulillunrd  for  the  faithful  perform- 
ance and  coinrletlon  of  the  (rontract 
iH  ri'Huired  l)y  the  senoral  law. 

Contract  wjU  be  awarded  to  the  low- 

'  M   reHponHible   bidder  or   if  considered 

■  V    the    Directors   for    the    best   Interest 

I         of  the   District  any   or  all   bids  may   be 

rejected. 

Done  l)y  order  of  the  Board  of  Di- 
rectors of  the  South  San  Joaquin  Irri- 
Katlon  District  thl.s  ."ith  day  ot  August 
1<J24. 

D.  O.  CASTi-E,   President 
S.   L.  STEELl!:,  Secretary 
of    the    South    San    Joaquin    Irrigation 
District. 


payable  to  the  President  of  the  Board 
of  Education  of  the  City  of  San  Jose, 
for  the  purpose  stated  in  the  spccillca- 
tions. 

L'jnch  bid  must  be  delivered  in  a 
sealed  envelope  and  addressed  to  W. 
1.,  Huclirodt,  Secretary  of  the  Board 
of    Education,    and    endorsed: 

■i-roposai  for  tin-  Grant  Street 
Junior   lllRh   Schhool   Building." 

The  Board  reserves  the  right  to  re- 
ject  any   and   all   bids. 

W.    L.    BACHRODT. 
Secretary    ot    the    Board    ot    Eunci-.tion, 
I  Ity    of    San    Jose,    i 'allh.ri  i.i. 
« 

XOTICIO    TO    III1>1)10HS 


.\Oi'l<'IO    TO    IIIUDKItS 


NOTICE     TO     liinUKIlS 


Notice  Is  hereby  given  that  sealed 
proposals  or  bids  will  be  received  by 
the  Board  of  Directors  ot  the  South 
San  Joaquin  Irrigation  District  at  their 
office  in  the  city  ot  Manteca.  County 
ot  San  Joaquin,  State  ot  California,  up 
to  the  hour  ot  11  ocloclj  a.  m.  of  Sat- 
urdav,  August  30.  1924  for  the  fur- 
nishing ot  15,000  barrels  more  or  lese 
of  cement. 

Cement  proposed  to  be  furnished 
must  be  first  quality  Portland  Cement 
and.  must  tultill  the  standard  Specifi- 
cations ot  the  American  Society  lor 
Testing  Materials. 

Bids  must  state  price  t.  o.  b.  Man- 
teca. California,  Ripon,  California,  and 
Simms'  Station,  California. 

Each  bidder  will  be  required  to  de- 
l)oslt  with  his  proposal  in  the  office 
of  said  Directors,  as  security  for  the 
execution  by  him,  it  his  bid  is  accept- 
ed, ot  the  Contract  and  the  giving  by 
him  ot  the  required  bonds  within  fif- 
teen davs  after  due  notice  ot  the  ac- 
ceptance ot  his  bid)  a  certified  check 
payable  to  D.  O.  Castle,  President  ot 
the  South  San  Joaquin  Irrigation  Dis- 
trict, tor  an  amount  equal  to  10  per 
cent  of  the  estimated  proposed  con- 
tract price. 

The  bidder  to  whom  the  contract  is 
awarded  will  be  required  to  give  an 
approved  bond,  with  two  approved 
sureties  or  of  an  approved  Surety  Com- 
pany for  50  per  cent  ot  his  contract 
conditioned  for  the  faithful  perform- 
ance and  completion  ot  the  contract  as 
required  by  the   general  law. 

Contract  will  be  awarded  to  the  low- 
est responsible  bidder,  or  if  consid- 
ered by  the  Directors  tor  the  best  in- 
terests ot  the  District,  any  or  all  bids 
may  be  reected. 

Done  by  order  ot  the  Board  of  Di- 
rectors of  the  South  San  Joaquin  Irri- 
gation District  this  5th  day  of  August 
1924.  .,      ^ 

D.  O.  CASTLE,   President 
S.  L.  STEELE,  Secretary 
ot    the    South    San    Joaquin    Irrigation 
District.  ^  ^ 


XOTICE    TO    COXTUACTORS 


(tirant    School,    San    Jo 


Calif.) 


Notice  is  hereoy  given  that  sealed 
bids  will  be  received  and  opened  by 
the  Board  of  Education  of  the  City  of 
San  Jose,  Santa  Clara  County,  State  ot 
California,  in  the  office  of  the  Board 
of  Education;  High  School  Bldg.,  San 
Jose,  Calif.,  up  to  8:00  P.  M.,  on  the  4th 
day  of  September,  1934,  for  the  foUow- 
work  in  connection  with  the  new  Grant 
.i^treet  Junior  High  School  Building,  to 
be  erected  in  the  City  ot  San  Jose, 
California,  according  to  the  plans  and 
specifications  prepared  for  the  same 
by  W.  H.  Weeks.  Architect,  369  Pine 
street.  San  Francisco,  or  at  the  office 
of  Binder  &  Curtis,  Associated  Archi- 
tects, San  Jose,  California,  or  at  the 
offlce'of  the  Secretary  of  the  Board  ot 
Education,  High  School  Building  in  the 
City  of  San  Jose. 

The  general  contract  with  the 
various    alternate    bids. 

Blackboards. 

Heating    and    ventilating. 

All  bids  should  he  presented  on  bid 
forms   furnished   by   the  architects. 

Each  bid  must  be  accompanied  by 
a  certified  check  on  responsible  Cali- 
fornia bank  in  a  sum  not  less  than  five 
per  cent  (5%)  ot  the  amount  bid,  made 


(CoilMoliUalra     Irriciition     UlNtrii-t) 

Plans  and  spuciticutions  can  be  seen 
at  office  of  the  Consolidated  Irrigation 
District,  Selma,  California,  for  the  fol- 
luuing  items; 

(1)  Flume  over  Kings  River,  near 
Klngsburg,   consisting  ot: 

(a)  Steel  Truss;  (b)  Concrete  Abut- 
ments and  I'lers;   (c)  Circular  Flume. 

{2)  Ditch  Tenders  Dwelling  Huuso 
at  above  Hume. 

(3)  Eleven  Reinforced  Concrete 
Cliecks. 

The  Board  of  Directors  will  receive 
sealed  proposals  therefor  at  office  of 
the    Board    in    Selma,    California. 

The  contracts  will  be  le:  to  the  low- 
est responsible  bidder.  The  bids  will 
be  opened  at  •.::««  I'.  M.,  Tnrsday,  Aub- 

uKt  2«,  is»:;4. 

A  certified  check  of  10%  of  the  bid, 
or  bids,  must  accompany  proposal  or 
proposals. 

The  Board  reserves  ttie  riyht  to  re- 
ject  any   or   all    bids. 

CONSOLIDATED  IRRIGATION  D1.ST. 
By    1.    H.    Teilman,    Lhief    Engineer. 


IVO'l'ICK    TO    tONTK.\CTOR£ 


(Civic     AiidUoHuni — Haiitonl,     Calif.) 

Pursuant  to  an  order  of  the  Board 
of  Trustees  ot  the  City  of  HnnforO, 
Couiuv  of  Kings,  State  of  California, 
given  the  undersigned  at  a  Regular 
Meeting  ot  said  Board  on  July  28th, 
1924,  Notice  is  hereby  given  that  said 
Board  will  receive  sealed  proposals  or 
bids  tor  the  following  branches  of 
work  on  a  Civic  Auditorium  Building 
to  be  erected  on  a  plot  of  land  situated 
in   the  City   ot   Hanford. 

GROUP  1 — Carpentry,  Steel,  Con- 
crete,  etc. 

GROUP    2 — Brickwork. 
GROUP  3— Mill  Work  and  Glazing. 
GROUP    4 — Plastering,    Lathing    and 
Modeling. 

GROUP   5— Painting. 
GROUP  6 — Roofing. 
GROUP  " — Plumbing  and  Heating. 
GROUP   8 — Electrical  Work. 
GROUP  9 — Finished   Hardware. 
Bidders  may  figure  any  one  or  group 
of   segregations    noted    above. 

Plans  and  Specifications  are  on  file 
with  the  City  Clerk,  of  the  City  of 
Hanford.  Copies  may  be  obtained  at 
the  office  ot  Coates  &  Traver,  Archi- 
tects,  626   Rowell   Bldg.,   Fresno,   Calif. 

All  bids  or  proposals  must  be  in  the 
hands  of  the  City  Clerk  on  or  before 
^•0<>  o'clock  P.  yt.,  Wednesday,  Angrust 
rrtlx.  1924.  at  which  time  they  will  be 
opened  bv  the  Board  of  Trustees.  All 
bids  or  proposals  must  be  sealed  and 
the  name  of  the  bidder  and  the  branch 
ot  the  work  bid  upon  must  be  clearly 
noted  on  the  outside  ot  the  envelope. 
All  bids  must  be  upon  blanks  pre- 
pared for  same  by  the  Architects.  A 
certified  check  or  bidder's  Bond  in  an 
amount  equal  to  10%  of  the  total 
amount  of  the  bid  submitted  must  ac- 
company each  proposal. 

The   Board   reserves   the   right   to  ac- 
cept or  reject  any  or  all  bids  received. 
Dated    at      Hanford,    California,      this 
30th  day  ot  July,  1924. 
(SEAL)  D.  C.  WILLIAMS, 

City  Clerk. 


POSITION  WANTED 

DRAFTSMAN.  European  edu- 
cation, local  experience,  m9der- 
ate  wages,  wants  steady  position. 
C  Mueller,  1918  Pine  St.  Phone 
West  363G. 


(Santn    lt<i 


IliKh    School    DUtrlcl) 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  and  opened  by 
the  Board  ot  Education  of  the  City 
of  Santa  Rosa  High  School  District 
of  Sonoma  County  in  the  .State  of 
California,  in  the  present  High  School 
..\iinex  Building  in  Santa  Itosa,  at  8:00 
P.  .M.,  .\uKiiKt  3.'>th,  for  the  Manual 
Training  e(iuipment  listed  below  as 
follows: 

One  (1)  Tannewilz  Type  1!  Universal 
Saw  Bench,  complete  in  every  way 
with  5  H.  P.  motor  mounted  on  a 
bracket  attached  to  the  frame,  belt  and 
starter,    or    its   equivalent. 

One  (I)  Hall  &  Brown  No.  186— 36- 
inch  band  saw  complete  in  every  way 
with  3  H.  P.  motor  mounted  on  bracket 
attached  to  frame,  wire  mesh  guards, 
frictionless  roller  guides  above  and 
blow  the  table,  2 ',4 -inch  band  saws, 
belt  and   starter,   or  its   eqquivalent. 

One  (1)  Oliver  No.  166 — 16-inch 
Jointer  complete  in  every  way  with 
3  H.  P.  motor  connected  direct  to 
cylinder,  ball  bearings,  guards,  safety 
cylinder,  rabbeting  attachment,  and 
starter  switch,   or   its   equivalent. 

One  (1)  American  No.  16  Hand 
Block  Belt  Sander  complete  with  2 
H.  P.  motor,  direct  connected,  table 
and  sanding  pad  and  starter  switch,  or 
its  equivalent. 

One  (1)  Greenlee  No.  225  B.  M.  "Ver- 
tical Hollow  Chisel  Mortiser,  complete 
in  every  way,  built-in  motor  1%  H.  P. 
motor  .starter  switcii  and  four  square 
hollow  chisels  and  bits,  A  inch,  % 
inch,   V2   inch,   %   inch  or  its  equivalent. 

One  (1)  No.  585  Oliver  Oilstone 
Grinder,  complete,  with  direct  motor 
drive,   or   its  equivalent. 

One  (1)  Oliver  Woodturning  Lathe, 
with  motor  in  head  stock,  12-inch 
swing,  36-inch  between  centers,  rear 
end  face  plate  and  floor  stand  and 
staiter,  motors  to  be  A,  C,  3  phase,  60 
cycles,    220    volts,    or    its    equivalent. 

One  (1)  Greenlee  No.  478  Double 
.Vi-ljor  Universal  Saw  Bench  complete 
ill  every  way,  with  5  H.  P.  motor, 
mounted  on  bracket  attached  to  frame, 
all  guards,  gauges,  saws,  belt,  and 
starter.  Motors  to  be  A.  C,  3  phase,  60 
cycles,   220   volts,   or  its  equivalent. 

Each  bid  must  be  accompanied  by 
a  certified  check  on  some  responsible 
California  bank  in  a  sum  ot  not  less 
than  5  per  cent  of  the  amount  ot  bid, 
made  payable  to  Sarah  N,  Hatch,  Sec- 
retary ot  the  Board  of  Education  of 
the  City  of  Santa  Rosa  High  School 
District.  The  Board  reserves  the  right 
to   reject  any  and  all   bids. 

Bids  must  be  delivered  to  the  un- 
dersigned Secretary  of  the  Board  ot 
Education  at  her  office  in  the  High 
School  Annex,  in  the  said  City  of 
Santa  Rosa,  at  the  time  and  place  of 
meeting  above  stated;  or  at  any  time 
up  to  the  hour  of  opening  said  bids. 
(Signed)  SARAH    N.    HATCH, 

.Secretary   of   Board   of  Education,    City  ' 
of  Santa  Rosa  Higt  School  District. 


NOTICE    TO    BIDDERS 


(Mail   Chnte — Honolnlu,  T.   H.) 


TREASURY  DEPARTMENT,  Office  of 
the  Supervising  Architect,  Washington, 
D.   C,   June  27,   1924. — 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Custodian 
ot  Post  Office,  Honolulu,  Hawaii,  until 
9  A.  M.,  and  at  the  office  of  the  Super- 
intendent of  Construction,  Room  403 
Post  Office,  San  Francisco,  Calif.,  until 
12  M.,  and  at  this  office  until  3  P.  M.. 
Sept.  2,  1924,  and  then  opened,  for  mail 
chute  in  the  United  States  Post  Office, 
Custom  House  and  Court  House,  at 
Honolulu,  T.  H.  Drawings  and  specifi- 
cations may  be  obtained  from  the 
Custodian  of  Post  Office,  Honolulu, 
Hawaii,  or  from  the  Superintendent  of 
Construction,  Room  403  Post  Office 
Building,  San  Francsico,  Calif.,  or  from 
this  office  in  the  discretion  ot  the  Su- 
pervising Architect,  Jas.  A,  Wetmore. 
Acting   Supervising   Architect. 


RICHMOND,  Cal.— Building  permits 
for  July,  1924,  total  $66,370,  Total  of 
46   permits   issued  during   the   month. 


EUREKA,  Cal. — Building  permits  for 
July,  1924,  totaled  $25,400.  Nine  bun- 
galows erected  during  month  costing 
*15,000. 
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August    16,    1924 


BRIDGES 


LOS  ANGELES,  Cal.— Until  2  P.  M., 
Sept.  2,  bids  will  be  rec.  by  supervisors 
tu  const,  bridge  on  Garvey  Ave.  over 
Rio  Hondo,  in  Road  Foreman  Division 
No.  lO.'i.  Plans  on  file  at  office,  of 
county  clerk.  Cert,  check  or  bond, 
107c.  Maine  B.  Beatty,  clerk  of  the 
board. 

REDDING,  Shasta  Co.,  Cal.— Teal  & 
Thompson,  of  Orland,  at  $5570  award- 
ed contract  by  supervisors  for  con- 
struction of  two  rein,  girder  bridges 
(1)  over  Eagle  Creek  near  Ono  and  (i) 
over    Pryor    Creek    at    Ono.    Other    bids 

Teal  '&  Thompson,   Orland *^^J? 

P.    Morseberger    &    Sons,    Sacto. .  .    79  J  J 

T.   H.   &  M.  C.   Polk,  Chico 8730 

Pollard  &  Hayden,  Gerber b7»7 

S.    Severtson,    Anderson b^SJ 

Geo.   H.   Wilson  Jr.,   Dunsmuir S08i 

Chas.    F.    Staheli,    Igo     69ia 

W.   B.   Pool   and   R.   Jones,   Igo 9885 

V.    E.   Hart,   Gerber    72UU 

H.    B.    McKenzie,   Gerber 8UUU 

The  following  bids  received  for  the 
construction  of  a  rein,  girder  over 
Churn  Creek  on  Anderson-Churn  bot- 
tom  road    were   all   rejected: 

R.    B.    McKenzie,    Gerber ?jl,^uu 

Tibbals,  Percival  &  Press,  Sacto.   25,811 

F.   H,  Neilson,   Orland    iVl,,i 

Lord    and    Bishop,    Sacramento..    21,800 
Geo.    H.    Wilson   Jr.,    Dunsmuir..    27,880 

YUBA  CITY,  Sutter  Co.,  Cal. — J.  L. 
Webster,  Oroville,  at  $13,500  submits 
low  bid  to  supervisors  to  repair  Long 
Bridge  over  Butte  slough  bet.  Sutter 
and  Meridian.  Other  bids,  taken  under 
advisement,  were;  Jenkins  &  Elton, 
$14,340;  Lord  and  Bishop,  $15,500;  Tib- 
bals,  Percival  and  Cress,   $1S,578. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
A  S  Dixon,  Jenny  Lind,  Cal.,  at  $3490 
awarded  cont.  by  supervisors  to  re- 
move present  bridge  and  const,  rem. 
cone,  bridge  over  Bear  Creek  on  Eight 
Mile  road,  %  mile  west  of  Cherokee 
Lane,  in  Rd.  Dists.  No.  1  and  2.  Other 
bids-  Frederickson  Bros.,  $3589;  M.  M. 
Mccarty,  $3599;  Henry  Ohm,  $3928;  R. 
(•  Tumulty,  $3684  and  Tibbals,  Per- 
cival &  Cres.s,   $3563.92. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — Bids 
will  be  asked  shortly  by  city  council 
to  construct  rein.  cone,  bridge  in  A 
St.  over  Santa  Rosa  Creek;  will  be  128 
ft.  long,  47  ft.  wide;  roadway  34  ft. 
wide  with  2  walks,  6  ft.  wide,  each. 
Paul   Green,   City   Eng. 

WILLOWS,  Glenn  Co.,  Cal. — County 
Surveyor  Bayard  Knock  has  completed 
preliminary  plans  for.  2  bridges  over 
canal,  one  south  and  one  east  of  Wil- 
lows on  the  state  highway;  will  be 
rein.    cone,    construction. 

AUBURN,  Placer  Co.,  Cal. — Burton 
and  Reed,  Grass  Valley,  at  $r«„739' 
awarded  cont.  by  supervisors  to  const, 
rein.  cone,  arch  bridge  on  Grass  Val- 
ley-Colfax road,  105  ft.  in  length.  Other 
bids;  J.  S.  Greaves,  Sacramento,  $19,- 
965;  J.  L.  Webster,  Chico,  $20,500;  Tib- 
bals, Percival  and  Cress,  Sacramento, 
$21,208;  J.  H.  May,  Napa,  $23,988;  Geo. 
H.  Callahan,  Nevada  City,  $25,400;  E. 
B.  Butler,  $26,980;  Frederickson  and 
Shannon,  Sacramento,  $27,722;  F.  M. 
Burns,  $28,000. 

REDWOOD  CITY,  San  Mateo  Co., 
Cal. — Until  Aug.  23,  2  p.  m.,  bids  will 
be  rec.  by  J.  D.  Hedge,  clerk.  Sequoia 
Union  High  School  District,  to  const, 
culvert  over  El  Camino  Real  between 
Broadway  and  James  Ave.,  town  of 
Redwood  City  and  an  extension  to 
same  culvert  inside  school  grounds. 
Cert,  check  $300  payable  to  Board  of 
Trustees  of  Dist.  req.  Plans  obtainable 
from  Principal  of  school. 


HOLBROOK,  Ariz. — Until  2  p.  m., 
Sept.  1,  bids  will  be  rec.  by  W.  C.  Le- 
tebvre,  state  engr.,  care  county  super- 
visors, Navajo  county,  Holbrook  to 
const.  St.  Joe  bridge,  on  Holbrook- 
Winsiow  highway,  federal  aid  project 
No.  40,  involv.  (reinf.  cone,  bridge)  370 
cu.  yd.s.  excav.;  220  cu,  yds.  class  A 
cone;  52  cu.  yds.  class  B  cone;  33,860 
lbs.  reinf.  steel;  800  lin.  ft.  cone,  piling. 
Alternate  bids  will  be  taken  on  steel 
bridge,  requiring  quantities  as  follows; 
420  cu.  yds.  excav.;  93,700  lbs.  steel 
superstructure;  180  cu.  yds.  class  A 
cone;  60  cu.  yds.  class  B  cone;  18,390 
lbs.  reinf.  steel;  680  ft.  cone,  piling. 
Plans  obtainable  from  state  engr.. 
Phoenix,  or  from  the  county  supervis- 
ors,  on  deposit  of  $5. 

LOS  ANGELES,  Cal.— Until  2  p.  m., 
Sept.  2,  bids  will  be  rec.  by  supervis- 
ors to  const,  bridge  on  Bridge  St..  over 
Covina  Branch  of  Pacific  Electric  Ry. 
Plans  on  file  at  office  of  Mame  B. 
Beatty,  county  clerk. 

SAN  DIEGO,  Cal. — City  council  will 
ask  bids  at  once  to  const,  reinf.  cone, 
pile  bridge  over  San  Diego  river,  at 
Old  Town.  Plans  call  for  bids  on  both 
20  and  24-ft.  roadway. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— Sept.  22,  10  a.  m.  is  date  set  by  coun- 
ty supervisors  to  hear  application  of 
John  Lyle  Harrington  for  franchise  to 
construct  and  operate  toll  bridge 
across  San  F'rancisco  Bay  at  points 
"beginning  at  the  easterly  shore  of 
Saa  Francisco  Bay.  near  the  mouth  of 
Beard  Creek  in  Alameda  County, 
thence  southwesterly  approximately 
parallel  to  the  Southern  Pacific  Rail- 
road Bridge  across  Dumbarton  Straits 
and  three  quarters  of  a  mile  or  less 
distant  therefrom  northwesterly  across 
San  Francisco  Bay  to  the  westerly 
shore  thereof  in  the  County  of  San 
Mateo,  State  df  Salifornia.  Said  bridge 
to  have  an  approximate  length  of  5500 
ft.  from  shore  line  to  shore  line  and 
a  breadth  of  not  less  than  24   ft." 


MADERA.  Madera  Co..  Cal. — Until 
Sept.  2,  2  p.  m.,  bids  will  be  rec.  by 
L.  W.  Cooper,  county  clerk,  to  const, 
timber  bridge  over  Berenda  slough 
near  Buffington  ranch.  Cert,  check  10% 
payable  to  clerk  req.  Plans  on  file  in 
office  of  clerk. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 

M.   Bernard  will  file  application  with 

the  San  Mateo  County  Supervisors  for 
a  franchise  to  construct  and  operate 
a  toll  bridge  across  San  Francisco  Bay 
from  a  point  near  Little  Coyote  Point 
in  San  Mateo  County  to  or  near  the 
town  of  Mt.  Eden,  Alameda  County; 
bridge  to  be  approx.  6V2  miles  in 
length,  from  40  ft.  to  60  ft.  wide. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried    in   stock 

E.    D.    BULLARD 

565   HOWARD    STREET 
San  CVancuscu,  Calif. 

Douglas   6320 


SAN  LEANDRO,  Alameda  Co.,  Cal. — 
City  trustees  contemplate  election  to 
vote  bonds  to  finance  construction  of 
Ijridges  over  San  Leandro  Creek.  J.  J. 
Gill,   city   clerk. 


AUBURN,  Placer  Co.,  Cal. — Supervis- 
ors reject  bids  to  const,  steel  truss 
bridge  over  Middle  Yuba  river  at 
Footes  Crossing  and  work  will  be  done 
under  supervision  of  County  Engineer 
J.  E.  Barieau.  Placer  and  Nevada  coun- 
ties will  share  equally  the  cost  of  the 
work. 


FRESNO,  FVesno  Co.,  Cal. — Sorenson 
and  DeMont,  Sanger,  Cal.,  at  $7990 
($27  cu.  yd.  extra  work)  awarded  cont. 
by  supervisors  to  const.  2  rein.  cone. 
Ijridges  on  Trimmer  Springs  road. 


ABERDEE.N,  Wash.  —  Puget  Sound 
Bridge  and  Dredging  Co.,  Seattle,  at 
$183,635  awarded  cont.  to  const,  steel 
bridge  over  Wishkah  river  at  Aber- 
deen. M.  M.  Caldwell,  consulting  en- 
gineer.   Central    Bldg.,    Seattle. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Sept.  2,  11  a.  m.,  bids  will  be  ree 
by  Eugene  D.  Graham,  county  clerk,  to 
erect  126-ft.  steel  bridge  with  concrete 
piers  and  timber  deck  over  Mormon 
channel  on  M.  Clark  rd..  No.  23  4,  near 
Stockton.  Steel  trusses  and  floor  beams 
to  be  furnished  by  county.  Cert,  check 
10%  payable  to  Chairman  of  Bd  of  Sups 
req.  Plans  obtainable  from  County  Sur- 
veyor F.  E.  Quail  on  deposit  of  $10,  re- 
turnable. 


KERN  COUNTY,  Cal. — Until  Sept.  8, 
2  P.  M.,  bids  will  be  received  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  to  const,  rein.  cone,  girder 
bridge  across  Cottonwood  Creek,  ap- 
prox. 7Vi  miles  n.  e.  of  Edison,  con- 
sisting of  four  50-ft.  spans  and  five 
22-ft.  spans.  R.  M.  Morton,  state  high- 
WELy  eng.  See  call  for  bids  under  official 
|iro{iONal  section   in   thi.«4  issue. 


OROVILLE.  Butte  Co.,  Cal.  —  Until 
Sept.  2.  2  p.  m.,  bids  will  be  rec.  by  C. 
F.  Belding,  county  clerk,  to  const,  ma- 
cadam ford  across  Lindo  Channel  on 
Manzanito  Ave.,  near  Chico.  Cert.  chk. 
1<I%  req.  Plans  obtainable  from  County 
Road  Eng.  Harry  H.  Hume. 


JACKSON,  Amador  Co.,  Cal.— Until 
Bept.  2,  bids  will  be  rec.  by  supervis- 
ors to  const,  rein.  cone,  bridge  over 
Dry  Creek  in  town  of  Drytown.  Plans 
on  file  in  office  of  clerk. 

WOODLAND,  Yolo  Co.,  Cal. — County 
supervisors  will  confer  with  State  Re- 
clamation, Board  regarding  repilace- 
ment  of  bridge  over  Sycamore  slough 
which  recently  collapsed. 


MARYISVILLE.  Yuba  Co.,  Cal.— Until 
.Sept.  3,  bids  will  be  received  by  coun- 
ty supervisors  to  const  Simpson  Lane 
bridge;  420  ft.  long,  200-ft  steel  span 
included;  to  be  erected  over  Tuba  river 
east  of  Marysville  city  limits.  Plans 
obtainable  from  County  Surveyor  J.  R. 
Meek. 


LOS  ANGELES.  Cal. — Until  10  a.  m.. 
Sept.  22,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  to  const.  Macy  St.  viaduct.  Merrill 
Butler,  city  bridge  engr.  Bids  will  be 
taken  on  two  propositions:  (1)  Bridge 
entire,  Involv.  river  arch  and  east  and 
west  approaches,  involv.  8700  cu.  yds. 
A  cone,  3900  cu.  yds.  C  cone  and  1000 
cu.  yds.  D  cone,  1,450,000  lbs.  steel;  (2) 
river  span  only  with  east  approach, 
involv.  4600  cu.  yds.  A  cone,  3750  cu. 
yds.  C  cone.  900  cu.  yds.  D  cone,  715.- 
000  lbs.  steel.  The  struc.  will  be  1200 
ft.  in  length,  the  river  arch  span  being 
215  ft.;  50-ft.  rdwy.,  2  5-ft.  walks, 
small  amt.  of  curb  and  walk.  Accept- 
ance of  above  propositions  depends  on 
arrangements  made  with  railways. 


Snturdny.    August    Ifi.    !'.'-< 

LOS  ANtlKLES.  Cal.— Until  10  a.  m.. 
Sept.  2,  lilds  win  tie  rec.  by  bd.  pub. 
wkM.  tM  const,  bridge  at  Ave.  26,  to  re- 
iilacv  brIdBC  which  collapsed;  will  be 
206  ft.  l"iiK  with  lUO  ft.  arch,  and  a 
43-ft  apprciarh  .«paM  on  each  end,  with 
two  abutments  10  ft.  wide,  on  each  end. 
There  will  be  40-ft.  rdwy.  with  6-fl. 
waik.H  A|)prox.  quantities  are:  IS'JO  cu. 
yds  A,  31U  cu.  yds.  C  and  1200  cu.  yds. 
I)  cone  with  rein,  steel  In  place.  Plans 
on  file  at  office  of  city  ent'r.,  405  s 
.Ity  hall  annex.  Merrill  Uuller,  bridge 
enitineer. 
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OROVILLK.  Butte  Co..  Cal.  —  Until 
Sept  2  1:S0  p.  m.,  bids  will  be  rec.  by 
C.  F.  lieldinK,  <"ounly  Clerk,  to  const, 
cone.  l.rldBo  over  Dry  Creek  at  renlz 
on  Oroville-I'eni/.  rd.  Cert,  check  10% 
req  rians  obtainable  from  County  Rd 
Engineer  Harry  11.  Hume. 

UIVERSIDE,   Cal.— Wheeler  Co.,   1060 

5  Broadway,  Los  AnReles,  submitted 
low  bid  (award  recommended  by  Co. 
Purveyor  A.  C.  Kulmore)  at  ?8295  to 
const,  relnf.  cone,  arch  bridge  across 
San  Jacinto  river.  Other  bids  were:  W. 
M  Ledbetter  Co.,  J10.875:  Robt.Met- 
calf  $10.»90;  Robt.  Sankey,  $ll,B3.i;  de- 
Hridge  &  Constr.  Co.,  $12,736;  Williams 

6  SinKletary,   $13,768.75. 


DUEVGIXG.  HARBOR  WORKS 
A.S'D  EXCAVATIONS 


MANTECA,  San  Joaquin  Co..  (  al.  — 
I'ntll  Auk  30,  11  a.  m.,  bids  will  be  rec. 
by  S  L.  Steele,  secy.  South  San  Joa- 
quin IrrlKation  Oislrict,  to  fur.  2,500.- 
0110  sq.  ft.,  more  or  less,  wire  mesli 
reinfoninK.  See  rlill  for  bldn  under  of- 
flelJil    pr«>poi«nl   Nectlon    Ita    «hl»   iKHae. 

MANTECA.  San  Joaquin  Co.,  Cal.  — 
Until  Aug.  30,  U  a.  m.,  bids  will  he  rec. 
by  S.  L.  Steele,  secy.  Eouth  San  Joa- 
qliin  IrriBation  District,  to  fur.  15.000 
barrels,  more  or  less.  Portland  cement. 
See  call  for  IiWk  under  «»fielnl  pro- 
poiml  aertlon  in   thin  iMKne. 

BAKKRSFIELD,  Kern  Co.,  Cal.— Sur- 
veying crews  under  the  direction  of  B. 
A  Elchevcrry.  consullinB  engineer  of 
tlie  Kern  River  Water  Storage  District 
have  begun  preliminary  work  in  de- 
termining the  feasibility  of  construct- 
ing a  dam  at  Isabella,  to  impound  and 
conserve  the  waters  of  .Kern  river  for 
the  irrigation  of  approximately  2o0,000 
acres  of  Kern  county  lands.  This  action 
has  begun  after  the  collection,  through 
the  county  teasurer,  of  more  than 
$100,000  of  assessments  levied  at  tne 
rate  of  50  cents  an  acre. 

TUCSOX.  Ariz. — Election  will  be  held 
in  Pima  countv  to  vote  on  formation 
of  Santa  Cruz  Irrigation  Diot.  H.  R. 
Batterton,  clerk  of  the  Board  of  Su- 
pervisors. 


OCEANS!  DE,  Cal.— Vasquez  Bros., 
32  Maple  Ave.,  awarded  contr.  by  the 
ity  trustees  at  $50,000  to  lay  aPProx. 
1,000  n.  pipe,  ind.  trench  and  backnu, 
..r    new    Uccanside    wnur   system. 


YAKIMA,  Wash.  —  Tieton  Water 
Users'  Assn.  plans  enlargement  pt  Tie- 
Ion  canals  and  tunnels  at  cost  of  $S00,- 
UOO.  Surveys  are  now  being  made. 


MERIDIAN,  Suiter  Co.,  Cal.— Simp- 
sun  Bros.,  Farmers  &  Merchants  Bank 
nidg..  Stockton,  submits  low  bid  to 
Alameda  Sugar  Co.,  Balfour  Bldg.,  San 
Francisco,  to  con.-it.  approx.  )>  mi.  ot 
d.tches  in  Meridian  Farms  Sub-Divi- 
sion  at  $.20  cu.  yd.  work  to  be  com- 
pleted in  40  days  and  $.1375  work  com- 
pleted in  70  days:  to  reconstruct  old 
d'tchps  the  bids  were  $.16  work  com- 
pleted in  40  days  and  $.1375  work  com- 
pleted in  70  days.  Project  involves  ap- 
proximately 50.000  cu.  yds.  excava- 
tion Fred  H.  Tibbetts,  consulting  en- 
gineer, Alaska  Commercial  Bldg.,  San 
Francisco. 


SAN  FRANCISCO— See  "Government 
Work  and  Supplies,"  this  issue.  Bids 
wanted  for  excavation  of  Marine  Corps 
Storehouse  site. 


IRRIGATION  PROJECTS 


.SAN     Diioc; 
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LOS  ANGELES,  Cal.— H.  C.  Reid  & 
Co.,  Grant  Bldg.,  Los  Angeles,  awarded 
cont.  by  Bd.  Pub.  Wks.  at  $41,885  to 
const,  light  system  In  iJahuenga  Ave., 
bet.  Highland  Ave.  &  Hollywood  Blvd. 
W.  A.  Mc.Nally,  517  S  Bdwy..  Pasa- 
dena, awarded  cont.  at  $47,362  for  light 
svs.  in  Alvarado  St,  bet  6th  and  Hoover 
Sts. 

.Newbery  Elec.  Corp.,  726  S  Olive  St. 
awarded  cont.  at  $30,026  tor  light  sys. 
In  1st  St.,  bet.  Soto  St.  and  Boyle  Ave. 
Walker  &  Martin,  402  W  Wllshlre, 
Fullerton  awarded  cont.  at  $10,142  for 
light  sys.  in  Atwater  Ave.,  bet.  Silver 
Lake  and   Glendale    Blvds. 

A.  C.  Rice,  1963  Santee  St.,  awarded 
cont.  at  $66,283  for  light  sys.  in  Ver- 
mont Ave.  bet.  Hollywood  Blvd.  and 
Middlebury  St. 


SAN  BERNARDINO,  Cal. — Finley- 
Hunt  Co.  awarded  cont.  by  council  at 
$12,400  to  const,  light  system  in  Fifth 
St.,  bet.   D  and  I  Sts.:  1911  act. 


MERCED,  Merced  Co.,  Cal.— Pacific 
Portland  Cement  Company,  Pacific 
Bldg  ,  San  Francisco,  awarded  contract 
by  Merced  Irrigation  District  to  fur- 
nish cement  required  for  construction 
of  Exchequer  dam,  the  company  agree- 
ing to  furnish  cement  at  the  base  rale 
liid  recently,  but  in  addition  will  grant 
a  rebate  of  25  cents  on  each  barrel  un- 
til the  amount  of  $90,000  is  reached, 
this  being  the  total  amount  less  than 
the   original  bid. 


LIGHTING  SYSTEMS 


LONG       BEACH. 
Work,",  this    issue. 


Cal. — See       "Stri 
Seaside   Blvd.    in 


M  \NTEc'A,  San  Joaquin  Co..  Cal. — 
Until  Aug-.  30.  11  a.  m..  bids  will  be  rec. 
bv  S.  L.  Steele,  secy.  South  San  Joa- 
quin Irrigation  District,  to  furnish  6000 
tons  more  or  less.  Gunite  sand.  See 
mil  '  for  bids  under  official  proposal 
Neotinn   in   this   ls.suc. 


ill      Tia 
ulcd    to 


LOS  ANGELES,  Cal.— City  council 
plans  const,  of  ornam.  lighting  system 
on  Sunset  Blvd.,  bet.  the  Plaza  arid 
Hollywood  Blvd..  and  on  Jefferson  St., 
bet.  Vermont  Ave.  and  Tenth  Ave. 

LOS  ANGELES,  Cal.— Until  10  a.  m., 
Aug.  25.  bids  will  be  rec.  by  Bd.  of  Pub. 
Wks.  to  const,  light  systems  in  the 
following    streets:  ,    ^, 

24th  St.,  bet.  Hoover  St.  and  Ver- 
mont Ave.  ,,  ,    „,    , 

Stanley  Ave.,  bet.  Hollywood  Blvd. 
and  716  ft.  so;  7  cone,  posts. 

SANTA  MONICA.  Cal.— Until  10  a. 
m  Aug  18,  bids  will  be  rec.  by  coun- 
cii'  to  const,  ornam.  lighting  system  in 
Marine  St.,  bet.  Main  and  Fourth  Sts., 
involving  cem.  cone,  posts,  etc.:  1911 
act.   Howard   B.   Carter,   city   engr. 

LOS  ANGELEsTcal.- R.  A.  Wattson. 
49''S  Melrose  Hill,  submitted  low  bid  to 
bd.  pub.  wks.  at  $14,771  for  ornam. 
light  svs.  in  Virginia  Rd.,  bet  Wash- 
ington "and  23rd.  Sts  Other  bids;  HC. 
RHd  &  Co.,  $15,000:  W.  A.  McNally  »la.- 
114  H  H.  Walker.  $15,357;  Walker  & 
Martin  $15,400;  Electric  Lighting  &up. 
Co.,    $16,411. 


HAMPTON 

ELECTRIC  AND  MFG.  CU. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
52.5  HOAVARD  STREET,  SAN  FRANCISCO 

MOTORS 

XoiT  nn.l   rsp<l.  Roiiclit,  Snid,  ExrlianKod.  Rented  and  Repaired 
Industrial  Vv^M  and  Power  Installation 

Telrphono  SUTTER  3266 


LOS    ANGELES, 
dares    inten.     to 
ir 


Cal.   —   Council   de- 
const,     ornam.    light 


San  Pedro  St.,  bet.  61st  St.  and  Man- 
chester Ave.:   167  cone,   posts. 

7th  "St.,  bet.  Hoover  and  Vermont 
Aves;  41  pr.   steel  posts. 

Perlita  Ave.,  bet.  Glendale  Blvd.  and 
Tyburn  St.;  11  cone,  posts. 


MACHINERY  AND  EVIFMENT 


LIVERMORE,  Alameda  Co.,  Cal. — 
Unlil  Aug.  25,  8  p.  m.,  bids  will  be  rec. 
hv  Elmer  G.  Still,  town  clerk,  to  fur. 
and  install  150  porcelain  street  signs; 
4x24-in.  fastened  by  2  galv.  bolts 
through  sign  to  IVi-in.  black  dipped 
gas  pipe,  the  pipe  to  be  10-ft.  long  and 
set  2-tt.  in  ground  in  cement  block 
12xS-in;  cone,  mixture  to  be  1  to  5. 
Bidders  must  submit  sample  ot  signs 
and  pipe  with  bids.  Further  informa- 
tion   obtainable    from    clerk. 


BEVERLY  KILLS,  Cal.- Bids  rec. 
by  city  trustees  for  road  machinery 
and  equipment  were; 

Concrete  mixer — Calif.  Equip,  and 
Supply  Co.,  $990;  W.  A.  Bremer.  $1050; 
Harron,  Rickard  &  McCone,  $1270;  Con- 
crete Machy.  and  Supply  Co..  $1245; 
Brown-Bevis  Co.,  $1100,  with  other 
bids  at  $1115,  $1220,  $1235;  Stabler 
Bros.,  $1113.20;  Norris  K.  Davis,  $1225; 
Fred  W.  Obeaudezart.  $1125;  C.  E.  La 
Boyleaux    Co.,    $990    and    $1100. 

Grader — ^Austin,- Western  Machinery 
Co.,  $1150;  California  Road  Machy.  Co.. 
$720;  Brown-Bevis  Co.,  $960;  Stabler 
Bros.,    $680  and   $685. 

Sweeper — Austin-Western   Rd.  Machy 
Co.,  $660  and  $720;  Stabler  Bros.  $342.50 
Sprinkler — Austin-Western   Rd  Moby 
Co..    $950:    Stabler    Bros.,    $900;    Brown- 
Bevis  Co..  $425.  „ 

Dump  truck — General  Motors  Truck 
Co.,  $3828.15;  Garford  Motor  Truck  Co., 
$4050:  H.  A.  Taylor  Co.,  Inc.,  $4217; 
Jerome  Canavan  Motor  Corp,  $3757.60; 
Moreland  Truck  Co.,  $3088.58;  H.  J. 
Ruddle  Co.,  $4245.72. 

ONTARIO.  Cal.^City  plans  purchase 
of  street  improvement  equipment  to 
cost  $10,000. 


LOS  ANGBLEIS,  Cal.— Until  9  a.  m.. 
Aug.  20,  bids  will  be  rec.  by  city  pur- 
chasing agent,  202  n  city  hall  annex, 
tor  street   sweepers   under  spec.   973. 


25, 


COVINA,  Cal. — Until  S  p.  m.,  Aug 
bids  will  be  rec.  by  city  trustees  for  1- 
ton  truck.  John  C.  Hutchinson,  city  elk. 

YUBA  CITY,  Sutter  Co..  Cal. — Until 
Aug.  25,  8  p.  m.,  bids  will  be  rec.  by 
V  W  Cooley.  clerk,  Yuba  City  Union 
High  iSchool  District,  to  furnish  one 
metal  lathe;  one  portable  electric  drill; 
one  3-in.  band  saw;  one  lot  of  science 
apparatus.  See  call  for  bids  under  offi- 
cial propo.sal  section  In  this  issue. 

BERKELEY.  Alameda  Co.,  Cal. — 
Until  Aug.  19.  9  A.  M.,  bids  will  be  rec. 
by  E.  M.  Hann.  city  clerk,  to  fur. 
motor  truck  for  use  of  Street  Dept. 
Cert,  check  10%  req.  with  bid.  Further 
information   obtainable   from   clerk. 
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Saturday,    August    16,    IfiSt 


RAILROADS 


OATTLAND.  Cal.  —  Southern  Pacific 
K.R.  Co.,  and  Santa  Fe  H.R.  Co.  apply 
to  city  council  £or  permission  to  con- 
.slruct  spur  tracks  and  erect  ware- 
houses, manufacturing  plants  &  other 
industrial  enterprises  on  an  area  of 
1.50  acres  of  reclaimed  land  on  the 
western    waterfront. 


WASm.VGTOX  STATE — WenatQhee 
Southern  Railway  Co.,  authorized  by 
Interstate  Commerce  Commission  to 
construct  112  miles  of  irailroa.d  in 
Chelan,  Kittitas  and  Benton  counties, 
Wash. 

SAN  DIEGO.  Cal.— San  Diego  Elec. 
Ry.  will  const,  elec.  line  bet.  dock  ter- 
minals and  lines  of  San  Diego  and  Ari- 
zona Ry. 


SANTA  BARBARA,  Cal.— S.  P.  Ry. 
contemplates  railway  into  Santa  Ynez 
and  Santa  Maria  sections  if  proposed 
irrigation  projects  for  those  districts 
are  consummated. 


PRESCOTT,  Ariz.  —  Improvements 
contemplated  by  Albuquerque  branch 
of  Santa  Fe  Ry.  include  ballasting 
roadbed  bet.  Congress  Junction  and 
Ash  Fork,  contract  tor  which  has  been 
let  to  the  Cashion,  Caldwell  Constr. 
Co.    of   Phoenix. 


FIRE  ALARM  SYSTEMS 


LOB  ANGELES,  Cal. — Until  10  a.  m., 
Aug.  25.  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  the  fire  alarm  and  police  box 
stands.  Spec,  on  file  at  office  of  city 
electrician,  205  n  city  hall  annex.  Cert, 
check  or  bond  10%. 

POMONA,  Cal.  —  Fire  Chief  John 
Shewman  recommends  that  city  install 
modern  fire  alarm  system. 

LOS  ANGELES,  Cal.— The  Gamewell 
Co.  submitted  low  bid  to  bd.  pub.  wks. 
at  $17,664  on  item  1  (256  fire  alarm 
boxes  without  outer  cases  and  2  cases 
of  each  box  of  c.  i.),  and  at  $58,776  on 
item  2  (744  boxes  with  outer  cases,  all 
cases  c.  1.)  Other  bids:  Harrington- 
Seaberg  Fire  Alarm  Telegraph  Co., 
$19,392  on  item  1  alt.  (256  boxes  with- 
out outer  cases  and  2  cases  of  each 
box  aluminum),  $70,494  on  item  2  alt. 
(744  boxes  with  outer  cases,  all  cases 
to  be  aluminum);  Foote  Pierson  &  Co.. 
Inc.,  (1)  $73.85  ea.,  (alt.),  $78.50  ea.,  (2) 
$94.40  ea.,  (alt.),  $106.60  ea.;  Universal 
Tool  &  Mfg.  Co.  (Ferdinand  A.  Schlaf- 
ke),  (1)  $19,328,  (alt.),  $19,328,  (2) 
$68,820,    (alt)    $68,820. 


RESERVOIRS  AND  DAMS 


MERCED,  Merced  Co.,  Cal. — Con- 
tracts awarded  by  the  Merced  Irriga- 
tion District  tor  the  Exchequer  Dam 
and  relocation  of  17-mi.  of  the  Yose- 
mite  Valley  Railroad  provide  for  the 
district  to  furnish  cenient  required  to 
complete  the  projects.  Officials  from 
various  cement  companies  are  in  touch 
with  the  board  regarding  the  purchase 
of  the  product. 


MERCED,  Merced  Co.,  Cal. — Pacific 
Portland  Cement  Company,  Pacific 
Bldg.,  San  Francisco,  awarded  con- 
tract by  Merced  Irrigation  District  to 
furnish  cement  required  for  construc- 
tion of  B.xchequer  dam,  the  company 
agreeing  to  furnish  cement  at  the  base 
rate  bid  recently,  but  in  addition  will 
grant  a  rebate  of  25  cents  on  each  bar- 
rel until  the  amount  of  $90,000  is 
reached,  this  being  the  total  amount 
less  the  original  bid. 


ORLAND,  Glenn  Co.,  Cal. — Straw 
vote  will  be  taken  by  water  users  of 
Orland  Federated  Irrigation  Project 
to  determine  whether  assessments  are 
favored  to  construct  additional  storage 
reservoirs. 


PIPE  LINES,  WELLS,  ETC. 


SIERRA  MADRE,  Cal.— Until  ";30  p. 
m.,  Aug.  14.  bids  will  be  rec.  by  city 
trustees  to  furnish  and  lay  following 
wrapped  and  dipped  riveted  steel  pipe 
and  fittings:  5868  ft.  8-in.,  2992  ft.  6- 
in.,  16,226  ft.  4-in.  pipe.  Spec,  on  file  at 
the  office  of  the  city  clerk,  L.  Dietz. 
Cert,  check  or  bond  5%. 


MONTECITO.  Cal.— Charles  T.  Rich- 
ardson, 525  E  Haley  St.,  Santa  Barbara 
awarded  cont.  by  Montecito  Water  Dis- 
trict at  $23,392  to  excavate  and  const, 
reinf.  cone,  reservoir  involv.  1102  cu. 
yds.  rock  excav;  3305  cu.  yds.  earth 
excav;  50  tons  reinf.  steel;  4900  sq.  ft. 
(one  ton)  wire  mesh;  600  cu.  yds. 
crushed  rock;  300  bbls.  sand;  1050  bbls. 
cement;  210  tons  hauling;  700  cu.  yds. 
of  placing;  20,680  ft.  board  measure 
form  lumber;  11,366  ft.  board  measure 
roof  lumber.  Also  cement,  overflow 
pipe,  tile  drain,  wire  screen,  nails,  bolts 
roofing  paper,  approx.  25  tons  hauling. 
Leeds  &  Barnard,  consulting  engrs.,  704 
Central  Bldg..  Los  Angeles.  The  unit 
prices  of  the  low  bid  are:  1102  cu.  yds. 
rock  excav.  at  $1.25  yd;  3305  cu.  yds. 
earth  excav.  at  80c  yd;  reservoir  com- 
plete, $19,369.25.  Other  bids  were:  H.  E. 
Adams,  $23,987;  Robt.  Metcalf,  $25,518; 
Kinne  &  Westerhouse.  $27,350;  Davis, 
Heller.  Pearce  Co.,  $28,774.50;  W.  M. 
Ledbetter  &  Co.  $34,469;  A.  M.  Southard 
Co.,   $37,138.20. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Stephen  Smith  &  Co.,  637  Mission  St., 
San  Francisco,  at  $9822  and  U.  S,  Cast 
Iron  Pipe  and  Foundry  Co.,  Monadnock 
Bldg.,  at  $9778.30  submit  low  bid  to 
council   to   fur: 

6000  ft.  4-in.  class  B  c.i.  pipe.  Bell  & 
Spigot  joints. 

2500  ft.  6-in.  class  B  c.i.  pipe.  Bell  & 
Spigot  joints. 

2500  ft.  8-in.  class  B  c.i.  pipe,  Bell  & 
Spigot  joints. 

12  tees  4x4-in.;  6  teeS  Sx4-in;  3  tees 
6x6-in.,  and  3  tees  8x8-in.  (all  c.i.  bell). 

3  c.i.  bends,  45  deg.  and  3  bends,  8- 
in.  22%  deg.  I 

Pipe  to  be  not  less  than  12-f(. 
lengths.  I 

Other  bids,  all  under  advisement, 
were;  U.  S.  Cast  Iron  Pipe  &  Foundry 
Co.  (three  bids),  $10,357.30,  $10,301.30, 
$9778.30;  American  Cast  Iron  Pipe  Co., 
$10,235.47;  National  Cast  Iron  Pipe  Co., 
$11,000  (approx.);  Grinnell  &  Co.,  $11,- 
200. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— Stephen  Smith  &  Co.,  637  Mission  St., 
San  Francisco,  at  approx.  $4675  award- 
ed cont.  by  city  council  to  fur.  2304  lin. 
ft.  6-in.  c.i.  water  pipe,  class  B,  stand- 
ard weight;  4200  lin.  ft.  4-in.  c.i.  water 
pipe;  4  6-in.  by  4-in.  crosses;  4  6-in.  by 
4-in.  tees;  8  4-in.  by  4-in.  tees.  All 
pipe  and  specials  to  be  De  Lavaud 
centrifugally  c.  i.  class  150,  Bell  and 
spigot  form,  in  12-ft.  lengths  of  stand- 
ard weight  and  thickness. 


SEWAGE  DISPOSAL  PLANTS 


WH.TTTIER,  Cal. — H.  M.  Hanawalt, 
La  Verne,  submitted  low  bid  to  city 
trustees  at  $43,025  to  complete  sewage 
disposal  works.  The  principal  portion 
of  this  work  consists  of  const,  of 
sprinkling  system  for  the  Imhoff  plant, 
already  started.  Black  &  Veatch.  200 
Fay  Bldg..  Los  Angeles,  consulting  en- 
gineers. Other  bids  were:  R.  F.  Ware, 
$45,544.84;  Nick  Chutuk,  $48,700. 


MONROVIA,  Cal.— City  Engr.  H.  S. 
Gierlich  will  engage  expert  to  make 
survey  of  city's  sewerage  needs,  with 
recommendations  for  future  action.  A 
$75,000  septic  tank  and  plant  is  said 
to  be   required  by  the  city's   growth. 

CHICO,  Butte  Co.,  Cal.  —  City  Man- 
ager Ira  R.  Morrison  instructed  to 
prepare  plans  to  make  necessary  cor- 
rections to  city  sewage  system  as  rec- 
ommended by  State  Board  of  Health. 


SANTA  MONICA.  Cal. — Officials  of 
Santa  Monica,  Venice  and  Pacific  Pali- 
sades are  compl.  plans  for  calling  an 
election  on  a  sewage  disposal  bond 
issue. 


MISCELLANEOUS 
CONSTRUCTION 


TUCSON,  Ariz. — Superior  Incinerator 
Co.,  Dallas,  Texas,  has  contract  at  $20,- 
300  to  erect  2-story  brick  incinerator 
at  St.  Marys  Road  and  Santa  Cruz 
river  for  city  of  Tucson. 


LIVERMORH,  Alameda  CoJ,  Cal.— 
Until  Aug.  25.  8  p.  m..  bids  will  be  rec. 
by  Elmer  G.  Still,  town  clerk,  to  fur. 
and  install  150  porcelain  street  signs; 
4x24-in.  fastened  by  2  galv.  bolts 
through  sign  to  1',4-in.  black  dipped 
gas  pipe,  the  pipe  to  be  10-ft.  long  and 
set  2-ft.  in  ground  in  cement  block 
12xS-in.;  cone,  mixture  to  be  1  to  5. 
Bidders  must  submit  sample  of  signs 
and  pipe  with  bids.  Further  informa- 
tion obtainable  from  clerk. 

SACRAMENTO,  Cal.— As  previously 
reported,  bids  will  be  rtc.  by  H.  G. 
Denton,  city  clerk,  to  construct  asphalt 
plant  with  capacity  of  between  15  and 
20  tons  per  8-hour  day,  installed  in 
place  at  Corporation  Yard,  31st  and  Y 
streets.  Structure    to    be    located    In 

steel  frame  work,  with  brick  and  con- 
crete foundations.  Cert,  check  5% 
|)ayable  to  City  Controller  reii.  Plans 
on    file    in   office    of   clerk. 


i 


MERCED.  Merced  Co..  Cal. — Con- 
tracts awarded  by  the  Merced  Irriga- 
tii»n  District  for  the  .Exchequer  Dam 
:ind  relocation  of  17-mi.  of  the  Yosem- 
ite  Valley  Railroad  provided  for  the 
district  to  furnish  cement  required 
to  complete  the  projects.  Officials  from 
\*arious  cement  companies  are  in  touch 
with  the  board  regarding  the  purchase 
of  the  product. 


LONG  BEACH.  Cal.— City  Eng.  Van 
Alstine  instructed  by  council  to  pre- 
pare plans  for  a  mile-long  board  walk 
with  ornamental  lighting,  comfort  sta- 
tions and  approaches  to  be  erected 
along  the  beach  west  of  Golden  Ave., 
Long  Beach. 


WATER  WORKS 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Until  Aug.  20,  8  p.  m.,  bids  will  be  rec. 
by  L.  S.  Abel,  clerk,  Fairfax  School 
District  to  fur.  and  install  one  elec- 
tric automatic  pressure  pumping  plant, 
500  gals,  capacity  per  hour,  together 
with  fur.  and  lay  and  connect  with 
plant  approx.  140  ft.  2-in.  and  400  ft. 
1^'2-in.  galv  iron  pipe,  pipe  to  be  laid 
at  least  14-in.  below  surface.  Plant  to 
include  tank  with  capacity  of  500  gals. 
Cert,  check  10%  req.  with  bid.  Plans 
obtainable  from  clerk,  Rt.  4,  Bakers- 
field. 


HOME  GARDENS,  Cal.— A  commun- 
ity project  to  establish  county  water 
system  costing  $430,000,  is  under  con- 
sideration by  Home  Gardens,  Wawona 
Park,  Magnolia  Park,  and  Tweedy 
Park,  A  bond  issue  will  have  to  be 
voted  to  cover  this  cost,  which  includes 
tanks,  mains,  pumps,  fire  hydrants,  etc. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Associated  Oil  Co.,  40  South  San  Joa- 
quin St..  granted  permit  by  city  council 
to  install  oil  storage  tank  at  607  E 
Main    Street,    est.    cost    $10,000. 


SAN  F'RANCISCO — Election  will  be 
held  Oct.  1  to  vote  bonds  of  $10,000,000 
to  continue  work  on  the  Hetch  Hetchy 
water  project  for  the  city  of  San  Fran- 
cisco. T"wo  vears  from  now  another 
election  will  be  submitted  for  $23,000,- 
ono  to  fully  complete  the  project.  Of 
the  $10,000,000  to  be  voted.  $8,000,000 
will  finance  the  Sierre  Water  Tunnel 
unit  and  the  $2,000,000  for  first  4  miles 
of  Coast  Range  tunnel  and  the  digging 
of  eight  vertical  shafts  along  the  re- 
maining 27  miles. 


SAX  DIEGO,  Cal. — Crane  Co.  awarded 
cont.  by  supervisors  at  $1298  for  cast 
iron  pipe  and  fire  hydrants  necessary 
to  install  a  fire-fighting  system  at  the 
county  detention  home. 

STOCKTON.  San  Joaquin  Co.,  Cal. — 
(Mty  Council,  A.  L.  Banks,  Clerk,  ap- 
propriates $3,000  to  purchase  fire  hy- 
drants.    W.  B.  Hogan,  city  engineer. 


Saturday.    AUBU»t    16.    192< 

COVINA.  Cal. — No  tilds  were  rec.  by 
clly  trustees  Aug.  4  to  fur.  centrifugal 
booKter  pump  to  lift  540  gal.  of  water 
per  mill,  when  punipi'ii,'  thriiuKh  atiinit 
8000  ft.  of  pipe-Unt-,  and  h.i\  Ing  a  lift 
of  about  11. ■>  ft.:  also  Diie  c.Mitritugal 
l...i>»ter  pump  of  sufficient  capacity  to 
Mimp  600  khIs.  of  water  per  minute 
.1  50  llis.  pressure  ehroub'h  sprinkler 
v.stem;  al.so  motor.  The  pumps  will  be 
purchased   in   the  open   market. 

AULINGTON.  Ore.— Until  Aug.  20,  8 
p.  m.,  bids  will  be  rec.  by  C.  F.  Story, 
city  recorder,  for  Improvement  to  wa- 
ter works  system,  Involv.  (1)  furnish 
material  and  labor  and  const,  rein,  cone 
settling  basin  and  filter  chambers:  fur. 
and  erect  wash  water  tank:  Install 
pumping  machinery  and  piping:  ex- 
tend sewer  outfali  and  miscellaneous 
alterations  to  existing  waterworks  and 
lighlinK  plant,  Involv.  1000  cu,  yds.  of 
common  excavation  and  240  cu.  yds.  of 
ciincrite    reinforced    with    25,000    lbs   of 

(2)  Fur.  and  install  one  mechanical 
filler  unit  of  500,000  gal.  daily  capacity 

(3)  Fur.  pumping  machinery  f.  o.  b. 
cars  Arlington,  Oregon.  Tumps  to  con- 
sist of  one  400  GPM  low  service  motor 
driven  centrifugal  pump  with  motor, 
and  one  350  GPM  high  service  belt 
driven  centrifugal  pump.  Plans  on  file 
in  office  of  City  Recorder  land  ob- 
lainal.le  from  Stevens  and  Koon, 
»  palding   Bldg..   Portland,   Ore. 

r M.O  ALTO.  Santa  Clara  Co.,  Cal. — 
Ciiy  votes  bonds  of  $2n,oi)n  to  finance 
improvements  to  municipal  water 
plant.     J.   K.   Bxyliee  Jr.,  city  engineer. 

l.O.S  ANC.l-:i..ES,  Cal.— Until  3  P.  M., 
Auk.  10,  bids  will  be  rec.  by  pub.  serv. 
coniiii.,     for    lironze    Corp.    cocks;    spec. 
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OAKLAND,  Cal.— Until  Sept.  S,  10  a. 
m.,  bids  will  he  rec.  by  Geo.  E.  Gross, 
county  clerk,  to  imp.  1.8  mi.  of  high- 
way het.  Hayward  and  San  Leandro, 
involv.  8300  cu.  yds.  grading:  300  lin. 
ft.  8x29-in.  corru.  iron  culvert  sot  in 
cone:  3S00  lin.  ft.  cone,  curb  and  gut- 
ter: 257,000  sq.  ft.  5-in.  cone,  base  with 
I'/j-in.  Warrenite-bit.  surface  or  6-iii. 
cone,  base  with  2-iii.  Warrenite-bit, 
surface.  Plans  obtainable  from  Geo.  A. 
I'usey.  county   surveyor. 

FAIRFIELD,  Solano  Co.,  Cal. — Unit- 
ed Construction  Co.,  Vallejo,  at  $31,650 
awarded  cont.  by  supervisors  to  pave 
with  asph.  cone,  portions  of  county 
roads   in   vicinity   of   Cordelia  and   Sui- 


HAWTHORNE,  Cal. — City  trustees 
declare  inlen.  to  imp.  Eucalyptus  Ave.,, 
liet  Raymond  Ave.  and  Ballona  Ave., 
Involv.  IH-in.  Willite  pave,  on  2%-in. 
asph.  concr.  base,  with  2-ln.  d.  g.  sub- 
base:  curbs,  walks,  gutlirs:  i;in  act 
:ind  1!H5  imp.  lioiid  act.  Vi.lor  II. 
Slaluli,    city    cngiii.ir. 


BUTTE  ID.,  Cal.— Until  Sept.  8,  2  P. 
M.,  bids  will  be  rec.  by  State  Highway 
Commission,  Forum  Bldg.,  Sacramento, 
to  pave  with  asph.  cone.  1.7  mi.  in  Butte 
county  between  2M  mi.  n.  w.  of  Chico 
and  Sacramento  Ave.  R.  M.  Morton, 
stale  highway  cng.  .See  fiiH  for  l>id.s 
miller   ufReial    propuKsil    section    in    this 


SANTA  BARBARA,  Cal. — County  su- 
pervisors will  pave  one  mi.  of  roadway 
bet.  intersection  of  Coast  highway 
and  East  Blvd.  almost  to  Cacique  St.; 
est.  cost,  $10,000.  Owen  H.  O'Neill, 
county  surveyor. 

WHITTIER,  Cal.— Until  7:30  P.  M., 
Aug.  25,  bids  will  be  rec.  by  city  trus- 
tees to  imp.  Bright  Ave,,  bet.  300  ft. 
and  630  ft.  s.  of  Short  St.,  involv.  6-in. 
concr.  pavement:  1011  act.  Paul  Gil- 
more,  city  clerk. 


L\1>"AYETTR,  Ore. — Until  Aug.  18,  8 
P.  M.,  bids  will  be  rec.  by  G.  A.  Hem- 
liree,  town  recorder,  to  const,  water 
system,  involv.  consct.  of  70U0  ft.  6- 
in  and  2500  ft.  4-in.  steel  pipe  from 
2-mi.  n.  e.  of  Lafeyette  to  connect  with 
mains  in  town,  also  const,  of  small 
cone,  intake.  Plans  on  file  in  office  o£ 
recorder  and  obtainalile  from  R.  vV. 
Jones,  engineer,  McMinnville,  Ore.,  on 
deposit  of  $5.  returnable.  Cert,  check 
5%   payable  to  town  required. 

SANTA  ANA,  Cal. — C.  R.  Gallagher  & 
Co.,  805  Wright  &  Callender  Bldg.,  Los 
Angeles,  awarded  cont.  by  Orange 
county  waterworks  dist.  No.  2,  at  $900 
to  const.  1000-bbl.  iron  waterstorage 
lank.  Pinsburgh-Des  Moines  Steel  Co. 
bid   $2000. 


PLAYGEOVNDS   AND   PARKS 


S\NTA  BARBARA,  Cal. — Santa  Bar- 
bara Aero  Club  has  secured  lease  from 
Southern  Pacific  on  old  race  track  site 
which  will  be  graded  and  drained  for 
landing  field. 

SOUTH  SAN  FRANCISCO,  San  Mateo 
Co  ,  Cal. — City  council  orders  construc- 
tion of  2  tennis  courts  at  rear  of  city 
hall  building.  Grading  will  be  started 
at  once.  Daniel  McSweeney  is  city  clerk 

STOCKTON.  San  Joaquin  Co.,  Cal.— - 
Viciiir  O  Anderson  has  been  appointed 
Citv  Landscape  Architect  by  City  Man- 
ager Chas.  Ashburner.  Mr.  Anderson 
will  sta'-l  iminediai.ly  in  working  out 
a  park   improvement  program. 

SON'OPA.  Tiiolnmre  Co..  Cal. — Lion.<! 
Club  of  Sonora  has  appointed  Stuart 
Gibbons.  D.  R.  Hanity.  B.  L.  Welton 
and  Dr.  E.  M.  Graham,  as  a  committee 
to  investigate  proposed  construction  of 
swimniins  pool  and   dame   pavilion. 


SEWERS  &  STREET  WORK 


MONTEREY,  Monterey  Co.,  Cal.— 
'"ouncil.  A.  J.  Mason,  city  clerk,  de- 
clares inten.  (No.  1933)  to  imp.  por- 
tions of  Alvarado.  Franklin.  Washing- 
ton .Perry  and  .Ulams  Sis.,  involv. 
T":ol-nsr:  pave  with  4-in.  asph.  cone, 
l---.^  with  2-in.  asph.  cone.  surface. 
1911  Act.  Protests  Aug.  26.  H.  D.  Sev- 
erance,   city    engineer. 


SANTA  MO.NICA,  Cal.— Until  10  A.  M., 
.\ug.  18,  bids  will  be  rec.  by  council  to 
imp.  Ocean  Ave.  bet.  9th  St.  and  Broad- 
way, involv.  IVi-in.  Warrenite-bitul. 
pavement  on  2^4 -in.  asph.  concr.  base, 
const,  concr.  curbs,  walks,  san.  sewers, 
storm  drains,  ornam.  lights,  laying  cast 
iron  water  pipes,  corr.  iron  culv:  1911 
act.     Howard  B.  Carter,  city  engr. 


MANHATTAN  BEACH,  Cal.- Until  8 
P.  M.,  Aug.  21,  bids  will  be  rec.  by  city 
trustees  to  imp.  Morningside  Dr.,  bet. 
Centre  St.  and  Manhattan  Beach,  Div. 
No.  2,  involv.  cem.  curbs,  walks,  5-ln. 
cone,  pave.,  2xl2-in.  r.  w.  headers:  1911 
act  and  1915  bond  imp.  act.  Llewellyn 
Price,  city  clerk. 


SAN  RAFAEL,  Marin  Co..  Cal. — Until 
Aug.  18,  bids  will  be  rec.  by  Engineer 
C.  H.  Towle,  Cheeda  Block,  San  Rafael, 
to  imp.  streets  in  Clinton  Court,  San 
Rafael,  involv.  40  to  60  acres  clearing 
and  grubbing;  1,000  cu.  yds.  grading; 
1230  lin.  ft.  6-in.  and  180  lin.  ft.  4-in. 
pipe;  6  br.  manholes;  3  lampholes;  1240 
lin.  ft.  curb  and  24-in.  gutter;  2680  lin. 
ft.  curb  and  18-in.  gutter:  13.70(1  sq.  ft. 
walks:  45  cu.  yds.  cone,  in  catchbasins 
and  culverts;  5  gratings  and  frames; 
109  lin.  ft.  10-in.  pipe:  125  cu.  yds.  rein, 
cone;  38,300  sq.  ft,  asph.  macadam, 
asphaltic  cone,  and  hyd.  cone,  pave- 
ment.s.      Plans   obtainable   from   eng. 


HUNTINGTON  PARK,  Cal. — City 
trustees  declare  inten.  to  imp.  Belgrave 
Ave.,  met.  Pacific  Blvd.  and  Santa  Fe 
Ave.  involv.  lV4-in.  asph.  concr.  pave, 
on  3Vfe-in.  asph.  concr.  base,  gutters, 
walks,  curbs;  1911  act.  H.  H.  Hunter, 
clerk.  Paul  E.  Kressly,  city  engineer, 
H.   W.   Hellman   Bldg.,   Los  Angeles. 

SACRAMENTO,  Cal. — No  bids  rec.  by 
supervisors  to  gravel  Tyler  road  and 
work  will  be  done  by  day  labor  under 
supervision  of  County  Surveyor  Chas. 
Deterding,  Jr, 

CULVER  CITY,  Cal. — City  trustees 
declare  inten.  to  imp.  Wesley,  Patricia 
and  iSchaefer  Sts..  bet.  Hays  and  Hi- 
guera  Sts.,  involv.  1%-in.  National  pave 
on  3 '/J -in.  asph.  cone,  base:  cone,  curbs, 
walks,  altering  of  nine  manholes;  1915 
imp.  bond  act.  Nellie  Brown  Haus.  city 
clerk. 


REDWOOD  CITY.  San  Mateo  Co..  Cal. 
— Kaiser  Paving  Co..  American  Bank 
Bldg.,  Oakland,  at  $17,749  awarded 
contract  by  supervisors  to  grade  Black 
Mountain  lateral  to  Skyline  Blvd.,  in- 
volving 24,000  cu.  yds.  unclassified  ex- 
cavation. C.  J.  Lindgren,  $18,630,  and 
Giddings  and  Wythe,  $18,527.62,  next 
two  low  bidders. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— A.  J.  Grier.  480  Chetwood  St..  Oak- 
land, at  $24,899  awarded  cont.  by  super- 
visors to  imp.  Mission  rd..  from  west 
city  limits  of  South  San  Francisco  to 
junction  of  Grand  Ave.  extension  at 
San  Francisco,  involv.  154,500  ft.  water- 
bound  macadam  pave,  $.133;  5S00  ft. 
r.w.  curb,  $.10;  23,520  ft.  rock  gutter, 
$.14;  2  catchbasins,  $100  ea:  32  ft.  12- 
in.  vlt.  pipe.  $1.75;  50  ft.  IS-in.  vit.  pipe 
$3;  1  culvert  inlet,  $25.  Other  bids:  O. 
McHugh.    $26,076. 

SANTA  MONICA,  Cal. — Council  de- 
clares inten.  to  imp.  Tale  St.,  bet.  Colo- 
rado Ave.  and  Harvard  St.,  involv.  1%- 
in.  Warrenite-bitul.  pave,  on  2%-in. 
asph.  base:  6-in.  cem.  pipe  hse.  sewers; 
c.i.  water  pipe  distributing  sys.;  curbs, 
walks;  1911  Act.  Howard  B.  Carter,  city 
engineer. 


SACRAMENTO.  Cal. — County  Sur- 
veyor Chas.  Deterding  Jr.,  preparing 
estimates  of  cost  to  const,  road  along 
Marysville  Blvd.  from  end  of  present 
pavement  north  along  old  Marysville 
road  to  its  intersection  with  North 
Ave.,   approx.   .07   mi.   in   length. 


SANTA  ANA,  Cal. — City  trustees  de- 
clare inten.  to  imp.  S  Bdwy.,  bet.  Tr. 
352  and  Fairview  Ave.,  involv.  2-in. 
asph.  cone,  wearing  surface  on  3%-in. 
asph.  cone,  base;  1911  and  1915  imp. 
bond  act.  E.  L.  Vegely,  city  clerk. 

LAGUNA  BEACH,  Cal.— F.  W.  Stet- 
son, of  Hemet,  completes  plans  for 
sewer  mains  and  sev>'age  disposal  plant 
at  Laguna  Beach.  Hugo  B.  Lindberg. 
local  engr.,  has  been  employed  as  engr. 
on  right-of-way  matters,  etc.  The 
work  is  to  be  done  under  the  auspices 
of  the  Laguna  Beach  Sanitary  Board. 

MILL  V.4LLEY',  Marin  Co.,  Cal. — 
Town  Engineer  J.  C.  Oglesby  completes 
spec,  for  outfall  sewer  project;  est. 
cost  .$24,500.  Bonds  will  probably  be 
voted  to  finance  the  work. 


Contractors  Machine  Works 

We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We   build  rock  bunkers,   elevators   and   conveyors,  portable   pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


3S  Stan  f lira 


San  Francisco 


Phone  Kearny  1885 
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PASADENA,  Cal.  —  City  directors 
adopt  ord.  of  inten.  to  call  an  election 
'in  Municipal  Imp.  Dist.  No.  1  to  vote  a 
$300,000  bond  issue  for  impr.  streets 
in  said  dist.,  involving  grading,  6-in. 
oil  macad.,  gutters,  curbs,  walks, 
ornam.  light  system.  Bessie  Chamber- 
lain,  city  clerli. 

ROSEVILLE,  Placer  Co.,  Cal.— City 
Bng.  J.  W.  Meredith  preparing  spec,  to 
imp.  Vernon  and  Main  Sts.,  involv. 
800,000  sq.  ft.  3-in.  asph.  cone,  base 
with  2-in.  and  1  Vz-in.  Willite  surface; 
10,000  lin.  ft.  comb,  curb  and  gutter; 
25,000  sq.  ft.  walks;  catchbasins,  etc. 

SAN  DIEGO,  Cal.— City  council  plans 
$.50,000  bond  issue  to  pave  streets  in 
front  of  city  schools. 


SOUTH  GATE.  Cal.— Until  8  p.  m., 
Aug.  19,  bids  will  be  rec.  by  city  trus; 
tees  to  imp.  under  1911  act  and  191o 
imp.  bond  act: 

Otis  Ave.,  involv  50  sq.  ft.  walk;  20 
lin.  ft.  curb;  5303  sq.  ft.  5-in.  gutter; 
388  sq.  ft.  8-in.  gutter;  49,933  sq.  ft. 
grading;  49,933  sq.  ft.  IVz-in.  Willite 
wearing    surface    on    4-in.    bitum.    base. 

Seville  Ave.,  involv.  50  sq.  ft.  walk; 
1954  ft.  curb;  3085  sq.  ft.  5-in.  gutter; 
705  sq  ft.  8-in.  gutter;  42.612  sq.  ft. 
grading;  42,612  sq.  ft.  IVa-in.  Willite 
wearing  surface  on  SVz-in.  bitum.  base. 

Southern  Ave.,  involv.  18,280  sq.  ft. 
walk;  4820  lin..  ft.  curb;  19.630  sq.  ft. 
5-in.  gutter;  6110  sq.  ft.  8-in.  gutter; 
276,950  sq.  ft.  grading;  276,950  sq.  ft., 
paving  with  1%-in.  Willite  surface  on 
SVz-in.  bitum  base. 

Plans  on  file  at  office  of  city  engr., 
E.  M.  Lynch,  Central  Bldg.,  Los  An- 
geles.  L.   Griley,    city    clerk. 


WOODLAND,     Yolo     Cc 
Sept.   3,  2  p.  m.,  bids  will 


Cal.— Until 

^^  J...  -,  -  , '■s'^-  ^y  H. 

H.'saiinders.  county  clerk,  to  furnish 
material  in  bunker  to  macadamize  Pre- 
fix 7,  Sec.  B  of  county  highway  sys- 
tem, extending  from  so.  line  of  Re- 
clamation Dist.  No.  307  along  crest  of 
levee  along  west  bank  of  Sacramento 
river  to  Freeport.  Cert,  check  10%  pay- 
able to  county  req.  Spec,  on  file  in 
office  of  clerk. 


WOODLAND,     Yolo 
Sept.   2,    S-  p.    m.,   bids 


:o.,  Cal.— Until 
vlll  be  rec.  by 
H~'r.  Saunders,  county  clerk,  to  take 
materials  from  bunkers  and  spread 
same  on  sub-grade,  already  prepared, 
to  macadamize  Prefix  7,  Sec.  B  of 
county  highway  system  extending  from 
so.  line  of  Reclamation  Dist.  No.  307 
along  crest  of  Levee  along  west  bank 
of  Sacramento  river  to  Freeport.  Cert, 
check  10%  payable  to  county  req.  Spec. 
on   file   in   office   of  clerk. 

REDONDO,  Cal. — City  trustees  de- 
clare inten.  to  pave  Catalina  Ave.,  bet. 
Margarita  Ave.  and  Ave.  1,  involving 
Willite  surface).  Protest,  Aug.  18.  Vic- 
tor  H.    Staheli,    city    engr. 


REDONDO,  Cal. — City  trustees  de- 
clare inten.  to  pave  Agate  St.,  betw. 
Camino  Real  and  Lucia  St.,  involv  pav- 
ing with  2% -in.  asph.  cone,  base  and 
H4-in.  Willite  surface;  walks;  gutter; 
curb.  Protests  Aug.  18.  Victor  H.  Sta- 
heli, city   engineer. 

STOCKTON,  San  Joaquin  Co.,  Cal.  — 
City  Bng.  W.  B.  Hogan  preparing  spec, 
to  imp.  streets  in  Merryvale  and  Mun- 
ston  Additions,  including  Harrison  St., 
bet.  Charter  Way  and  Worth,  Ander- 
son, Jefferson,  Jackson  and  Clay  Sts., 
bet.   Harrison   and  Lincoln   Sts. 


LOS  ANGELES,  Cal. — Approx.  quan- 
tities for  the  imp.  of  Las  Flores  Can- 
yon Rd..  bids  for  which  are  to  be 
opened  by  county  supervisors  Sept.  2, 
are:  28,600  cu.  yds.  clearing  and  grub- 
bing; S296  cu.  yds.  roclc  excav;  8635 
sq.  yds.  placing  oil  (roadway  to  be 
graded  16  ft.  wide,  rolled  and  oiled); 
2000  lin.  ft.  guard  fence;  50  cu.  yds.  cem 
cone,  for  culv;  2555  lbs.  steel  for  culv. 
Cash  contr.  No.  224. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
City  council,  J.  J.  Lynch,  Clerk,  de- 
clares inten.  to  imp.  26th  St.,  bet.  Santa 
Clara  and  McKee  Rd.,  involv.  grade; 
pave  with  1%-in.  Durite  asph.  cone, 
surface  on  3-in.  Durite  asph.  cone,  base 
hyd.  cone,  curbs,  gutters  and  walks. 
1911  Act  and  Bond  Ave  1915.  Protests 
Sept.  2.     Wm.  Popp,  city  engineer. 


LOS  BANGS.  Merced  Co.,  Cal.— W.  J. 
Taylor,  at  approx.  $2787.50  awarded 
cont.  by  city  trustees  to  pave  extension 
of  H  St.  to  connect  with  Volta  highway 


FULLEliTON.      Cal.  —  City      coun 
ijlans     paving    of    principal     alleys 
business   district.      W.    C.    Record,    c 

engineT. 


REDONDO,  Cal. — City  trustees  de- 
clare inten.  to  const,  ornam.  lights  on 
Catalina  Ave.,  Pacific  Ave.  and  Ave.  I, 
involv.  343  Westinghouse  metal  lights. 
Protests  Sept.  2.  Victor  H.  istaheli,  city 
engineer. 


LOS  ANGELES,  Cal. — C.  E.  Green, 
Western  Mutual  Life  Ins.  Bldg.,  award- 
ed contr.  1)y  Bd.  Pub.  Wks.  at  $63,297 
to  const,  storm  drain  in  Mesa  St.,  bet. 
O'Farrell    St.    and    Third    St. 


LA  HABRA,  Cal. — The  $75,000  bond 
election  for  sewer  system  to  connect 
with  outfall  to  ocean  being  built  by 
Fullerton,  Orange,  Anaheim  and  Santa 
Ana   carried   at   the   election  Aug.   5. 


EL  CERRITO,  Contra  Costa  Co..  Cal. 
— Bids  will  be  asked  shortly  by  town 
trustees  to  pave  three  blocks  of  Po- 
mona Ave.,  including  const,  of  side- 
walks. 


GLENDALE.  Cal.— F.  R.  Mosher,  118 
S.  Kenwood,  Glendale,  submitted  low 
liid  to  council  at  $124,686  to  imp.  Elem 
Ave.,  Allen  Ave.,  Linden  Ave.  and  other 
streets,  involv.  773,255  sq.  ft.  grading, 
Vic  ft.;  27,450  ft.  curb.  r,Oc  ft.;  29,470 
sei.  ft.  gutter,  20c  ft.;  384,880  sq.  ft.  3- 
in.  macad.,  9V4c  ft.;  120,986  sq.  ft.  walk, 
16c  ft,;  water  pipe  complete,  $24,000; 
u3'J2  s<|.  ft.  5-in.  concr.  pav.,  20c  ft; 
12,658  ft.  8-in.  vit.'  sewer,  95c  ft.;  19 
June.  Cham.,  $100  each;  manholes,  $100 
each;  4  flusht.  $150  each;  450  hse.  conn. 
$11.50   each.      Other   bide   were: 

B.  L.  Fleming,  $126,571.32;  Cornwell 
&  Henderson.  $127,742.32;  Chas.  and 
Geo.  K.  Thompson,  $130,370;  Chalmers 
&  Ford,  $130,994.44;  Bates  &  Borland, 
$132,373.78;  Gibbons  &  Reed  Co.,  $132,- 
751.91;  H.  E.  Cox,  $149,453.51;  J.  B. 
Haddock,  $149,598;  Blumenkranz  & 
Vernon,    $171,866.87. 


PORT  ANGELES,  Wash. — Until  Aug. 
20,  10  A.  M.,  bids  will  be  rec.  by 
Eloise  Morison,  city  clerk,  to  imp. 
Cherry  St.,  and  const,  roadway  through 
blocks  35  and  36,  involv.  70,000  cu.  yds. 
embankment;  8000  cu.  yds.  excavation; 
5050  cu.  yrs.  road  gravel;  114,000  f.  b. 
m.  wood  sidewalks;  490,000  f.  b.  m. 
liridging;  19,000  lin.  ft.  peeled  piles; 
335  cu.  yds.  cone,  culverts;  844  sq.  yds. 
9-in.  cone,  pavement;  5040  sq.  yds.  rein. 
5-in.  cone,  pavement.  Cert,  check  5% 
payable  to  City  Treasurer  req.  Plans 
obtainable  from  clek  on  deposit  of  $5, 
returnable. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Until  Aug.  25,  11  a.  m.,  bids  will  be  rec 
Ijy  Eugene  D.  Graham,  county  clerk,  to 
imp.  John  M.  Perry  road  No.  505  from 
corner  of  Harding  and  Wilson,  city  of 
Ctockton,  easterly  2000  ft.,  along  Hard- 
ing Way  to  pave  in  Cherokee  Lane 
State  Highway  ,Rd.  Dist.  No,  1.  Cert, 
check  10%  payable  to  Chairman  of  Bd. 
of  Sups.  req.  Plans  obtainable  from 
County  Surveyor  F.  E.  Quail  on  deposit 
ot   $10,   returnable. 


GLENDALE,  Cal. — A.  R.  McGrath.  403 
S.  Central,  Glendale,  submitted  low  bid 
to  council  at  $31,294  to  imp.  Bonnie 
Brae  Rd.,  Ard  Bevin  Ave.  and  other 
streets,  involv.  145,832  sq.  ft.  grading, 
li/ac  ft.;  572  ft.  curb,  50c  ft.;  3579  sq.  ft. 
gutter.  21c  ft.;  87,952  sq.  ft.  3-in.  macad. 
10.5c  ft.;  27,207  sq.  ft.  walk,  16c  ft.; 
water  pipe  compl.,  $7000;  2540  ft.  8-in. 
vit.  sewer,  $1.15;  2  .1unct.  cham..  $100 
each;  6  manholes,  $100  each;  2  lamp- 
holes,  $75  each;  46  hse.  conn.,  $22.50 
each.      Other    bids   were: 

Cornwell  &  Henderson,  $32,264.42;  W. 
J.  Curren,  $32,512.64;  Gibbons  &  Reed 
Co.,  $33,477.58;  Bates  &  Borland,  $33.- 
640(20;  E.  L.  Fleming,  $33,733.51;  F.  R. 
Mosher,  $37,912.25;  J.  K.  Haddock,  $38,- 
$24.48. 


FRESNO,  Fresno  Co.,  Cal.  —  Until 
Aug.  25,  7:30  p.  m.,  bids  will  be  rec.  by 
L.  M.  Martin,  clerk,  Washington  Union 
High  School  District,  to  const,  cone, 
curbs  and  "walks  at  school  grounds. 
Plans  obtainable  from  Coates  and 
Traver,  architects,  Rowell  Bldg., 
Fresno. 


LONG  BEACH,  Cal —City  Engr.  R.  D. 
Van  Alstine  completes  spec,  to  pave 
B  7th  St..  bet.  Redondo  Ave.  and  Ter- 
mino  Ave;  est.  cost,  $40,000;  will  be  8- 
in.  cone,  50  ft.  wide  bet.  curbs. 


SANTA  BARBARA.  Cal.— City  Engr. 
Geo.  D.  Morrison  completes  spec,  for  3 
mi.  of  paving  on  Around-the-City  Blvd. 
Est.  cost  of  present  proposed  section, 
along  Camino  Rey  Alberto  to  Eucalvp- 
tus  Hill  Rd.,  $90,000.  Pavement  to  be 
5-in.  cone.  Total  cost  of  the  complete 
road  which  will  practically  encircle 
the    city,    $1,000,000. 


Barber  Greene   Model  42  Loader 


Prominent  Users  Are 


Oakland    Paving    Co. 

]\IcGillivTay     Constr. 
Co. 

J  lie  Dowling 

<  alifornia     Highway 
Commission 

Bhimenkranz  &  Ver- 
non 

•j  Bates  &  Borland 
Basalt  Rock  Co. 

SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Distritjutors 

50-60  FREMONT  ST. 

Sutter  952  San  Francisco 
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I'KTALUMA.  Soiioniu  I'o.,  Cul.  —  K. 
WouiU,  retalunm,  al  »47J0  awarded 
coiit.  liy  council  to  inii>.  ICditli  St.,  bet. 
HadlBoii  and  WashliiKiuii  Sis.,  luvolv. 
CrudlnK  uiiU  oil  macadamlzlni;;  curbs, 
KUttem. 

O.VKLAN'D.  Cal.  —  Hutchinson  Co.. 
Huiihlnson  HIdg.,  Uaklan<^  awarded 
colli,  by  council  to  imp.  portions  of 
K'-yrs  and  55th  Avcs.,  Involv.  gradinK, 
I  (iti5:  cone,  curb,  $.75;  cone.  Butter.  $.27 
oil  iiiacaUam  pave,  $.U;  cem  .walks, 
I  17.  Sxl-l-ln.  corru.  Iron  and  cone,  cul- 
vert. $4.3U;  rein.  cone,  box  culvert,  J3.60 
10-ln.  conduit  with  cone,  covering.  $2.40 
Inlets  with  c.  i.  gratings.  $2S;  hand- 
holes.  $15.  

SANTA  ANA.  Cal. — Ueo.  A.  Simpson. 
Ol.-ion  Bldtr.,  Burbank,  submitted  low 
bid  to  city  trustees  at  $44, -ITS  to  imp. 
Santa  Clara  Ave.,  bet.  Bush  St.  and 
Lincoln  Ave..  Involv.  201,058  sq.  ft. 
grade  and  pave  with  5-in.  cone;  S754 
Im.  ft.  cone,  curb;  979  lin.  ft.  trench, 
fui-nish,  lay  6-in.  main  line  sewer;  2109 
lin.  ft.  4-in.  hse.  sewers;  2  manholes; 
one  flush  tank:  one  lamphole.  Other 
bills  were;  B.  H.  Ford.  $44,473.51;  Wells 
&  Bressler.  $45,447.21;  Tho.s.  T.  Craw- 
f.ird.  $47,221.23;  Oglesby  &  Dahl,  $4S,- 
1U2.47;  Griffith  Co.,  $50,216.35;  D.  C. 
Ml. Means  &  Co.,  $53,268.69;  Ckas.  D. 
Soleras,  $72,168.32.  Bids  under  advise- 
nunt. 


PASADENA,  Cal. — Hickey  &  Harmon, 
Alhambra.  awarded  oont.  by  city  direc- 
tors at  $7435  to  con.«t.  sewer  in  Maren- 
go Ave.,  bet.  Glenarm  St.  and  Los  Ro- 
bles  Ave. 


SAN  KAKAEL,  Marin  Co..  Cal.— F.  C. 
Mclntire,  Mill  Valley,  at  $.044  awarded 
com.  by  supervisors  to  surface  wilh 
penetration  asphalt  spray  coat  on 
county  road  in  Town  of  Tomale«.  Pro- 
ject involv.  85,000  sq.  ft.  surfaeinK- 
Heafey-Moore-McNair.  Oakland,  bid 
$.045. 

MAUYSVILLE.  Yuba  Co.,  Cal. — Bids 
will  be  asked  Immediately  by  county 
supervisoi-s  to  pave  5-ml.  of  proposed 
.-Vrboga  Blvd.,  16-ft.  wide.  5-ln.  thick, 
cone,  or  asph.  jiavemcnt.  J.  K.  Meek, 
county    surveyor. 

SAN  RAFAEL,  Marin  Co..  Cal. — Un- 
til Aug.  25,  8  p.  m..  bids  will  be  rec. 
by  Eugene  W.  Smith,  city  clerk,  to 
imp.  Maple  St.,  bet.  Lincoln  Ave.  and 
McCrea  Ave.  and  McCrea  Ave.  for  its 
entire  length,  involv.  4-in.  asph.  cone, 
pave;  cone,  curbs  and  gutters;  2  cone, 
and  eorru.  iron  culverts;  2  catchbasins; 
6-in.  ironstone  sewer;  19  4-in.  ironstone 
house  sewers;  1  br.  manhole.  1915  Bond 
Act.  Cert,  cheek  10%  payable  to  Mayor 
req.  Plans  on  file  in  office  of  clerk. 

LA  VEUNE.  ("al. — The  $60,000  sewer 
bond  issue  voled  to  cover  La  Verne's 
share  in  const,  of  tri-eity  sewer  outfall 
has  been  so.d  for  premium  of  $765. 

OAKLAND.  Cal. — Bates  and  Borland. 
Oakland  Bank  Bldg.,  Oakland,  award- 
ed cont.  by  council  to  imp.  2nd  St.,  bet. 
Alice  and  Oak  Sts.,  involv  .grading, 
$.06;  cone.  curb.  $.75;  cone,  gutter,  $.30; 
2-in.  ■\Varienite-Bit.  surface  on  6-in. 
Port.  cem.  cone,  base  pave,  $.305. 


SALINAS.  Monterey  Co.,  Cal. — Until 
Aug.  18,  7:30  p.  m..  bids  will  be  rec.  by 
M.  R.  Keef,  city  clerk,  to  fur.  materi- 
als and  labor  to  const,  storm  water 
sewer  in  Capitol  et.,  and  Central  Ave., 
involv.  413  lin.  ft.  18-in.,  925  lin.  ft. 
21-in..  956  lin.  ft.  24-in.  and  893  lin. 
ft.  30-in.  Bids  will  be  taken  for  con- 
crete or  vitrified  clay  pipe.  City  will 
construct  manholes  and  catclibasins 
and  make  connections  from  catch- 
basins  to  manholes  and  wyes.  Cert, 
cheek  10%  req.  with  bid.  Spec,  obtain- 
able from  Howard  F.  Cozzens.  city 
eng.  See  call  for  bids  under  official 
proposal  section  in  this  issue. 

LOS  ANGELES.  Cal. — John  Artuko- 
vich  614  N  Bunker  Hill  Ave.,  awarded 
cont.  by  Bd.  Pub.  Wks.  at  $27,750  to 
const,  sewer  in  58th  PI.,  bet.  80  ft.  west 
of  Normandie  Ave.  and  1U5  ft.  west  of 
Denker  Ave.  Engr's  est.  $34,552.68. 


SALINAS,  Monterey  Co.,  Cal. — Until 
Sept.  2,  2  p.  m..  bids  will  be  rec.  by 
T.  P.  Joy.  county  clerk,  to  imp.  por- 
tion of  Alisal  road  in  Rd.  Dist.  No. 
2.  Plans  obtainable  from  County  Sur- 
veyor  Howard   F.    Cozzens. 

FRESNO.  Fresno  Co..  Cal. — Ross  and 
Sutherland,  consulting  engineers,  have 
been  commissioned  by  land  owners  in 
North  and  Northeast  sections  of  city 
to  prepare  plans  for  street  paving  and 
a  subway  project;  est.  cost  $125,000. 
The  work  will  be  submitted  to  the 
supervisors  shortly.  The  work  also  In- 
volves the  extension  of  street  car  line* 
to  McKinley  Ave. 


WALNUT  CREEK.  Contra  Costa  Co.. 
Cal. — C.  C.  Kennedy,  consulting  engi- 
neer, Call  Bldg.,  San  Francisco,  com- 
pletes spec,  to  const,  sanitary  sewer 
In  Oak  Blvd.,  Involv.  5,760  lin.  ft.  6-in. 
vit.  pipe:  9  manholes:  4  lampholes.  1911 
Act.      Protests   August   27. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Raymond  H.  Cruramey,  5th  and  Keyes 
Sts.,  San  Jose,  awarded  cont.  by  coun- 
cil to  imp.  West  Virginia  St.  from  First 
to  Locust  St.,  involv.  grade  and  pave 
with  lV2-in  Warrenite-Bitulithic  sur- 
face on  3-in.  Bituminous  cone,  base: 
hyd.  cem.  cone,  curbs,  gutters,  and 
storm  water  inlet,  vit.  pipe  drains. 

SAX  JOl'E.  Santa  Clara  Co..  Cal. — 
City  coiineil,  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  34th  Ave.,  bet. 
San  Fernando  and  Santa  Clara  Sts,, 
involv.  grading;  pave  with  H^-in.  Du- 
rite  asph.  cone,  surface  on  3-in.  Durite 
asph.  cone,  base;  hyd.  cem.  cone,  curbs, 
gutters  and  walks:  30-in.  double  hyd. 
cem.  cone,  gutters  in  certain  portions. 
1911  Act  and  Bond  Act  1915.  Protests 
Aug.   25.  Wm.   Popp,   city  eng. 

STOCKTON.  San  Joaquin  Co..  Cal. — 
Chamber  of  Commerce  of  Oakland  and 
Stockton  back  plans  to  construct  ap- 
prox.  20  miles  of  new  road  between 
Ihose  cities  bringing  Oakland  within 
60   miles   of  Stockton. 

MONROVIA,  Cal. — City  Engr.  H.  S. 
Gierlieh  instructed  to  proceed  with 
grading   of   32-acre     Recreation      Park 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
W.  Moreing.  232  West  Vine  St.,  Stock- 
ton, at  $18,011  awarded  cont.  by  super- 
visors to  surface  Farmington  road, 
involv.  100  tons  road  gravel.  $3;  3330 
tons  crushed  rock.  $2.90;  1530  tons 
dressing  for  oil,  $3.10:  1270  bbls.  asph. 
oil,  $3.75  Other  bids  Irey  and  Holden, 
Lodi,  $19,465;  Heafey-Moiore-McNair, 
Oakland,   $21,292. 

LOS  ANGELES,  Cal. — Until  10  a.  m., 
Aug  18,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  to  const.  Section  No.  15  of  North 
Outfall  Sewer.  This  section  will  be  6789 
lin.  ft.  and  bids  will  be  taken  as  fol- 
lows: A,  5-ft.  3-in.  semi-elliptical 
brick  cone,  sewer,  with  deductions  (a) 
5-ft.  9-in..  pre-cast  cone,  pipe  sewer, 
including  certain  5-ft.  ft-in.  circular 
brick  cone,  sewer,  with  deductions  (a) 
and  (b)  as  in  spec,  for  Sec.  16:  C,  5-ft. 
3-in.  semi-elliptical  cone,  sewer,  with 
deductions  (a)  and  (b)  as  in  spec,  for 
Sec.  No.  16.-  Bids  will  be  taken  for  con- 
struction and  furnishing  of  materials 
complete,  and  also  for  construction 
alone,  the  city  to  furnish  materials. 


EUREKA,  Humboldt  Co.,  Cal. — City 
council,  petitioned  to  pave  Dist.,  bet. 
4th  and  7th  sts.,  bituminous  pavement 
is    requested.      Harry    H.    Hannah,    city 


WOODLAND,  Yolo  Co.,  Cal.— State 
Highway  Commission  completes  spec, 
for  subwav  under  tracks  of  Sacramento 
Northern  "r.  R.  in  Washington,  Yolo 
county;  est.  cost  $26,000.  Application 
has  been  filed  with  State  R.  R.  Com- 
mission for  permission  to  construct.  R. 
M.   Morton,   state  highway  eng. 


CENTRALIA,  Wash. — R.  M.  Bard- 
sen  Longview.  Wash.,  at  $128,450  sub- 
mitted low  bid  to  council  to  const, 
storm  and  tank  sewers,  involv.  5000  ft. 
36-in.  sewer  pipe.  2060  ft.  30-in.,  888  ft. 
24-in.,  5250  ft.  15-in.,  4640  ft.  12-in., 
4540   ft.   10-in.,  and  32,650  ft.   8-in.  pipe. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal 
—County  Surveyor  Geo.  A.  Kneese  in- 
structed to  prepare  spec,  for  new  road 
to  connect  with  Hillside  Drive  at  its 
west  termination  in  North  Burlingame 
to  connect  with  Skyline  Blvd.,  also 
spec  to  repair  Wallbridge  St..  from 
Bavshore  rd.  to  San  Francisco  county 
line. 


OAKLAND,  Cal.— Manuel  Smith.  1003 
85lh  ave.,  Oakland,  awarded  cont.  by 
council  to  imp  portions  of  Orchard  St., 
involv.  8-in.  sewer,  $2.50;  manholes, 
$90;  lampholes,  $10;  wye  branches. 
$1.50. 


LONG  BEACH,  Cal— Council  declares 
inten.  to  imp.  Gaviota  Ave.,  bet.  4th  and 
5th  Sts.  involv.  curb,  walk,  gutter,  6- 
iii.  cem.  pipe  connecting  sewers,  6-in. 
asph.  cone,  paving,  etc.;   1911   act. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.  — 
City  council,  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  Taylor  St.,  at  in- 
Itrscellons  2,  3,  4,  5  and  6th  Sts..  involv 
grad  ng;  pave  with  IV^-in.  Durite  asph 
cone,  surface  on  3-in.  Durite  asph.  cone 
base;  hyd.  cem.  cone,  curb,  gutter  and 
walks;  2  hyd.  eeni.  cone,  storm  water 
inlets:  8-in.  vit.  pipe  drains.  1911  Act 
.&  Bond  Act  1915.  Protests  Aug.  18.  Wm 
Popp,   city   eng. 


ALHAMBRA,  Cal.— City  Engr.  T.  B. 
Downer  preparing  spec,  to  pave  Poplar 
Ave.,  bet.  Main  St.  and  Fremont  Ave.; 
proposed  bridge  across  arroyo  will  not 
be  built  at  present. 


SAN  DIEGO.  Cal.— C.  E.  Green,  418 
Western  Mutual  Life  Ins.  Bldg..  Los 
-Angeles,  submitted  low  bid  to  council 
at  $223,000  to  const,  sewer  system  in 
Mission  Beach,  involv.  (a)  ttvree  pump 
stations  complete.  $38,000;  (b)  pres- 
sure line  complete,  $5000:  <c)  collection 
system  complete,  $135,000;  <d)  settling 
tank  complete,  $20,000;  (e)  outfall 
complete.  $25,000.  Other  bids  were: 
Doran  &  Boyd.  San  Diego — (a)  $30,- 
000;  (b)  $4000;  (c)  $14*. 000;  (d)  $20,000 
(e)    $30,000:   total  $224,000. 

David  H.  Ryan,  San  Diego — (a)  $28,- 
SOU;  (b)  $5100;  (e)  $126,000;  (d)  $25,000 
(e)    $58,400;    total    $243,900. 

Thos.  Haverty  Co.,  Los  Angeles — (a) 
$39,219;  (b)  $3150;  (e)  $132,247;  (d) 
$29,980;    (e)    $43,054;    total    $247,650. 

Hickey  &  Harmon,  Alhambra,  (a) 
$45,000;  (b)  $4000;  (c)  $175,000;  (d> 
$22,000;    (e)    $24,000;    total    $270,000. 

Ross  Construction  Co.,  San  Diego — 
(a)  $52,000;  (b)  $8000;  (c)  $130,000; 
(d)  $28,000;  (e)  $54,000;  total  $272,000. 
The  sewer  lines  call  for  the  follow- 
ing approx.  quantities:  27,945  lin.  ft. 
6-in.  cem.  cone,  pipe;  5470  lin.  ft.  10- 
in.  cem.  cone,  pipe;  6781  lin.  ft.  12-in. 
cem.  cone,  pipe;  865  lin.  ft.  8-in.  cast 
iron  pipe;  40,196  lin.  ft.  trenching,  lav- 
ing sewers  from  4  to  12  ft.  deep;  87 
cone,  manholes  with  cast  iron  covers: 
40  drop  manholes,  cone,  with  cast  iron 
covers;  46  deadends;  13  deadends  with 
cross:  6  flush  tanks. 


OAKLAND,  Cal. — City  council,  E.  K. 
Sturgis,  clerk,  declares  inten.  to  imp. 
portion  of  Logan  St..  bet.  Fruitvale 
and  27th  Aves.,  and  culvert  rights  of 
way  adjacent  to  Logan  St..  involving 
const,  cone,  culvert:  manhole;  cone, 
end  wall  and  curtain  walls.  1911  Act. 
Protests  Aug.  21.  W.  W.  Harmon,  city 
engineer. 


BERKELEY.  Alameda  Co.,  Cal. — City 
council,  E.  M.  Hann,  clerk,  declares 
inten.  (No.  517-n.s.)  to  imp.  Le  Roy 
Ave.,  bet.  Le  Conte  Ave.  and  Virginia 
St.  and  Virginia  St.,  bet.  Le  Roy  and 
pt.  350  ft.  north,  involv.  const,  of  cone, 
curb  and  gutters;  macadam  pavement: 
cem  .W'alks;  cone,  and  stone  "walls; 
cone,  and  eorru.  iron  culverts.  1911  Act 
&  Bond  Act  1915.  Protests  Aug.  19. 


OROVILLE.  Butte  Co.,  Cal.— County 
Engineer  Harry  H.  Hume  instructed 
to  prepare  spec,  for  const,  of  Oroville- 
Las    Plumas    road. 


LONG  BEACH,  Cal.— Council  declares 
inten.  to  imp.  Seaside  Blvd.,  bet.  Gol- 
den Ave.  and  east  right  of  way  of 
county  flood  control  channel  and  por- 
tion of  Venetian  Square,  involv.  board 
walk  supported  on  piles,  stairways, 
lighting  system,    etc.:   1911   act. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
City  council.  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  Hobson  St.,  bet. 
Poplar  and  Walnut  iSts.,  involv.  grad- 
ing; pave  with  1%-in.  Warrenite-Bit. 
surface  on  3-in.  bituminous  cone,  base; 
hyd.  cem.  cone,  curb  and  gutter;  lay 
basalt  blocks  furnished  by  city.  1911 
Act  &  Bond  Act  1915.  Protests  Aug.  25. 
Wm.    Popp,    city    eng. 
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SANTA  ANA,  Ca).— Supervisors  ap- 
prove s'vev..  to  const.  1.5  mi.  road  on 
Cedar  St.  on  highway  bet.  FuUerton 
and  La  Habra;  R.  D.  I.  ^' "■„•*>»  J,^So 
(•ail  for  an  asph.  pavement,  18-it.  wiae 
and  5-ln.  thick.  J.  U  McBriilc,  (  o.  rd. 
commissioner. 

FRESNO,  Fresno  Co.,  Cal — Calitornia 
Construction  Co..  58  2nd  St..  San  Fran- 
cisco at  $56,487.01  awarded  cont.  by  su- 
pervisors to  pave  McCall  Ave.  Estimate 
of  County  Engineer  Chris  P.  .Jensen. 
$61,069.83  or  $15,267  per  mi.  Unit  bid  of 
Calif.  Const.  Co.  was  $14,122  per  mi., 
grading, -900  cu  yd;  pave,  15  3-lOc  sq.  ft. 

LOS  ANGELES,  Cal.— Tom  Gogo  and 
L  Rados  &  Co.,  7135  Bernard  St.  award- 
ed cont  by  Bd.  Pub.  Wl<s.  at  $13,038  to 
const  sewer  in  8th  Ave.,  bet.  Slauson 
Ave.  and  point   320  ft.   south. 

SANTA  BARBARA,  CaL— Until  10  a. 
m  Aug  21,  bids  will  be  ree.  by  the  citf 
mgr.  for:  (1)  fur.  std.  and  submarine 
reinf.  cone,  pipe  or  c.  i.  pipe  for  out- 
fall sewer;  (2)  const,  outfall  sewer  42 
in  dia.  from  screen  plant  to  ocean  out- 
let, approx.  distance  of  3800  ft.  Plans 
on  file  at  office  of  city  engr.,  Geo  D. 
Morrison.  Deposit  of  $10  for  plant.  Cert 
check  or  bond,  10%.  Herbert  Nunn,  city 
manager. 

SAN  ANSELMO,  Marin  Co.,  Cal. — Jas. 
Currie  1100  Peninsula  Ave.,  Burling- 
ame,  at  $57,678  awarded  cont.  by  San- 
itary District  No  .1,  Marin  County.  W. 
A  Bliss,  sect'y.,  to  const.  51,000  lin.  ft. 
eiin.  vit.  sewer;  650  wye  branches;  92 
manholes;  64  lampholes;  120  ft.  6-in. 
well  casing;  270  cu.  ft.  cone.  Other 
bids-  P.  A.  Belser,  Oakland,  $78,782; 
Chambers  and  DeGolyer,  Oakland,  $68,- 
182;  J.  A.  Dowling,  $67,353. 

SAN  LUIB  OBISPO,  Cal.  —  Geo.  A. 
Simpson,  Olson  Bldg.,  Burbank,  sub- 
mitted low  bid  to  council  at  $109,357  to 
■  imp.  Marsh  St.  and  other  streets,  in- 
volving 6-in.  cem.  cone,  pave,  curbs, 
walks,  reinf.  cone,  culv.,  etc.  Other 
bids  were;  Griffith  Co.,  $113, 651. 3*; 
Pioneer  Trans  Co.  of  Calexico,  $114,- 
371.39;  Basieh  Bros.,  $115,547.31;  Flem- 
ing Constr.  Co.,  $116,708.41;  H.  P.  Mc- 
Comas,  $122,638.06;  W.  F.  Hanrahan, 
$122,827.25;  F.  W.  Nighbert,  $125,176.38; 
Sam  Hunter.  $125,529.53;  W.  A.  Don- 
tanville,  $126,577.05;  Calif.  Constr.  Co., 
$127,368.05;  Atkinson  &  Kettlewell, 
Oakland,  $128,731.86;  Clark  &  Henery 
Constr.  Co.,  $129,223.04;  Ed  Johnson  & 
Sons,  $134,824.13;  Granite  Constr.  Co., 
$134,280.67;  Blumenkranz  &  Vernon, 
$135,431.71;  Jasper-Stacey  Co.,  San 
Francisco,   $139,675.91. 

COMPTON,  Cal. — Until  8  p.  m.,  Aug. 
19,  bids  will  be  rec.  by  city  trustees  to 
imp.  under  1911  act  and  1915  imp.  bond 

Palmer  Ave.,  involv.  27,480  sq.  ft. 
walk;  6470  ft.  curb;  213,650  sq.  ft. 
grading;  213,650  sq.  ft.  5-in.  cone,  pav- 
ing: 80  ft,  15-in.  cem.  pipe  sewer;  160 
ft.  8-in.  cem.  pipe  sewer;  ornam.  light- 
ing sys.   complete. 

Magnolia  St.,  involv.  60  sq.  ft.  walk; 
1786  ft.  curb;  37.245  sq.  ft.  grading;  37,- 
245  sq.  ft.  5-in.  cone,  paving;  2  catch 
basins  to  be  reconstructed;  200  ft.  6-in. 
cem.  pipe  hse.  sewers;  724  lin.  ft.  4-in. 
cast  iron  water  mains  and  fittings;  32 
lin  ft.  1-in.  galv.  iron  service  connec- 
tions; 500  lin.  ft.  %-in.  galv.  iron  serv. 
connections. 

Plans  on  file  at  office  o£  city  engr., 
E.  M.  Lynch,  Central  Bldg.,  Los  Ange- 
les.  Maude    Hecoek,    city    clerk. 
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POMONA,  Cal. — Bids  rec.  by  council 
to  fur.  sewer  pipe  (city  of  Los  Angeles 
spec.  123),  involv.  (1)  2674  ft.  20-in., 
(2)  3800  ft.  21-in.,  (3)  4126  ft.  22-in.. 
(4)    15,548   ft.    24-in.   pipe  were: 

Tropico  Potteries  Co.,  Inc.  —  (Vit. 
pipe)    (1)    $L10;    (2)    $L32;    (3)    $1.4575; 

Pac.  Clay  Products  Co.,  Inc. — Cvit. 
pipe)    (1)    $1.10;    (2)    $1.32;    (3)    $1.4575; 

Bent  Cone.  Pipe  Co.^(Conc.)  (1)  95c; 
(2)  $1.10;  (3)  $1.25;  (4)  $1.30;  and  30- 
in.,    $2.50. 

Western  Cone.  Pipe  Co. — (cone.)  (1) 
90c;    (2)    $1;    (3)    $1.10;    (4)    $1.17. 

CULVER  CITY,  Cal. — R.  A.  Garnett, 
1130  Loew  State  Bldg.,  Los  Angeles, 
submitted  lowest  regular  bid  to  city 
trustees  at  $38,728.89  to  const,  com- 
plete system  of  sewer  mains  in  Imp. 
Dist.  No.  2,  Culver  City,  connecting 
with  the  Los  Angeles  city  outfall  using 
vit.  pipe.  The  two  lowest  bids  were  ir- 
regular an  dthe  matter  was  referred 
to  the  engrs.,  Koebig  &  Koebig,  and 
the  city  atty.  for  recommendation  and 
report,  which  will  be  made  to  the 
board  Monday,  Aug.  11.  The  bids  were: 
Milovich  &  Milovich,  $33,721;  Gogo  and 
Rados,  $34,167;  R.  A.  Garnett,  $38,728; 
Robt.  Metcalf,  $39,744;  E.  L.  Plantlco, 
$46,805;  G.  M.  Wucetich  and  D. 
Dakovich,  $46,917;  Chas.  D.  Soteras, 
$51,066;  H.  D.  Churchill,  $51,767;  W.  E. 
Kennedy,  $52,865;  R.  A.  Wattson,  $o5,- 
514;  Hickey  &  Harmon,  $60,140;  R.  P. 
Davidson,  $69,898. 

LARKSPUR,  Marin  Co.,  Cal. — Dow- 
ner and  Mero.  Richmond,  at  $11,123 
awarded  cont.  by  town  trustees  to  pave 
with  5-in  cone.  Madrone  Ave.  Other 
bidders  were:  F.  C.  Mclntyre,  Mill  Val- 
ley, $12,146;  T.  A.  McDougall,  San  Ra- 
fael. $13,889;  M.  C.  McDonald,  Sassalito 

Dolliver  and  Cuffe.  San  Rafael,  at 
$4890  awarded  cont.  to  surface  with 
asph.  macadam  William  Ave.  Other 
bids:  F.  C.  Mclntyre,  $5195;  Downer  & 
Mero,  $5267;  M.  C.  McDonald,  $5800. 


HAYWARD,  Alameda  Co.,  Cal. — Un- 
til Aug.  20,  8  p.  m.,  bids  will  be  rec. 
by  M.  B.  Templeton,  city  clerk,  to  imp. 
portions  of  Soto  St.  and  Sunset  Blvd., 
involv  118,270  sq.  ft.  3i^-in.  asph.  cone 
base  with  li/i-in.  asph.  cone,  surface, 
including  grading;  582  sq.  ft.  cone,  gut- 
ter; 1S9.5  lin.  ft.  cone,  curb;  107  lin. 
ft  rw.  header  boards.  1911  act  and 
bond  act  1915.  J.  B.  Holly,  town  en- 
gineer 

SANTA  MONICA,  Cal. — City  council 
plans  widening  the  Palisades  Beach 
road;  widening  of  Broadway  from  the 
ocean  to  city  limits  is  also  before  the 
council.      Howard  B.   Carter,  City  engr. 


LOS  ANGELES,  Cal — ^Supervisors  de- 
clare inten.  to  imp: 

Bresee  Ave.,  bet.  Covina  Blvd.  and 
El  Monte  St.,  .31  mi.,  involv.  1980  cu. 
yds.  excav;  3162  ft.  cone,  curb;  7087 
sq.  ft.  cone,  gutter;  5839  sq.  yds.  oil 
maoad.  paving;  est.  cont.  price,  $11,- 
335.25    Aver,  haul,  2  mi.  Co.  Imp.  No  95. 

102nd  and  other  streets  in  Tr.  No. 
5294  1  mi.,  involv.  871  cu.  yds.  excav; 
6617  ft.  curb;  26,392  sq.  ft.  walk;  16,127 
sq.  ft.  gutter;  est.  cont.  price  $13,338.85. 
Co.  Imp.  No.  132. 

<i2nd  St.  (so  side)  &  93rd  St.  (n  side) 
bet  San  Pedro  and  Wall  Sts.,  and  San 
Pedro  (W  side)  and  Wall  St.  (e  side) 
bet  92nd  and  93rd  Sts.,  involv.  316  cu. 
yds  excav.;  1836  ft.  curb;S856  sq.  ft. 
walk;  522  sq.  ft.  gutter;  est.  cont  price 
$3314.10.  Co.  Imp.  No.  93. 


LOS  ANGELES.  Cal. — Pioneer  Trans- 
fer Co.,  of  Calexico  submitted  low  bid 
to  supervisors  at  $69,850  to  imp.  Gar- 
vey  ave.  bet.  New  Ave.  and  the  Lex- 
ington-Gallatin Rd.,  18,850  ft.  or  3.52 
mi  (R.  D.  1.  No.  263),  involving  25,646 
cu'  yds.  excav.  63.327  sq.  yds  cone  pave- 
ment; 45,677  sq  yds.  d.  g.  sub-base;  two 
culverts;  18,580  lin.  ft.  shaping  shoul- 
ders Coupty  furnishes  17.222  bbls.  cem 
7714  tons  sand;  14,233  tons  gravel;  f.  o. 
b  El  Monte.  Est.  contr.  price,  $112,- 
976.10.  Other  bids  were:  Chalmers  and 
Ford.  $74,819.70;  Kuhn  Bros.,  $75,767; 
T  W  Oglesby,  $77,000;  J.  F.  Murphy, 
$78,238.70;  Basieh  Bros.,  $78,516;  Grif- 
fith Co.,  $78,900;  Clarence  P.  Day  Corp. 
$81,761;  D.  C.  McMeans  &  Co.,  $86,000; 
Cristich,  Mandie  &  Cristich,  $90,600;  Ed 
Johnson  &  Sons,  $97,000;  Chas.  D.  So- 
teras, $97,250;  Fry  Bros.  Contr.  Co., 
$106,000;  Wm.  Liddington,  $108,640;  Geo 
R    Curtis   Pav.   Co.,   $136,000. 


SAN  FRANCISCO— Until  Aug.  20.  3 
p.  m.,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.   to   imp: 

Vicente  St..  bet.  14th  and  19th  Aves., 
involv.  19,592  cu.  yds.  cut;  8225  cu. 
vds.  fill;  500  lin.  ft.  8-in.,  680  lin.  ft. 
i2-in.,  350  lin.  ft.  15-in.,  and  275  lin.  ft. 
18-in  vit.  pipe;  19  8-in.  wye  branches; 
35  12-in.  #ye  branches;  10  15-ln.  wye 
branches;  10  18-in.  wye  branches;  7  br. 
manholes;  610  lin.  ft.  10-in.  culvert; 
17  br  catchbasins;  2878  lin.  ft.  cone, 
curb;  85,392  sq.  ft.  asph.  cone,  pave; 
3000    sq.    ft.    walks. 

Kirkham  St.,  bet.  14th  and  16th  Aves 
involv.  3100  cu.  yds.  cut;  275  lin.  ft. 
S-in.,  40  lin.  ft.,  12-in.,  vit.  pipe;  2  br. 
manholes;  13  8-in.  wye  branches;  1304 
lin.  ft.  cone,  curb;  3  br.  catchbasins; 
100  lin.  ft.  10-in.  vit.  vulvert;  1016  sq. 
ft.  walks;  38,412  sq.  ft.  asph.  cone,  pave 

Crossing  20th  and  Mississippi  Sts., 
involv.  SS  lin.  ft.  cone,  curb;  554  sq.  ft. 
walks;  2  br.  catchbasins;  50  lin.  ft.  10- 
in.   vit.   culvert;   4684   sq.   ft.  asph.   cone. 

Pope  St.,  bet.  Mission  and  Morse  Sts., 
involv.    22,940    sq.    ft.    art.    stone   walks. 

Brunswick  St.,  bet.  Oliver  and  Whit- 
tier  Sts.,  involv.  100  lin.  ft.  cone,  curb; 
1800   sq.   ft.   asph.   cone.  pave. 

Spec,  obtainable  from  Bureau  of  En- 
gineering,   3rd   floor.   City   Hall. 

MARYSVILLE,  Yuba  Co.,  Cal. — Until 
Sept  3.  bids  will  be  rec.  by  supervis- 
ors to  pave  7.25  mi.  of  road  in  Arboga 
and  Plumas  Lake  Districts;  bids  to  be 
taken  on  both  cone,  and  asph.  cone, 
pavements.  Plans  obtainafle  from  J.  R. 
Meek,  county   surveyor. 

SAN  FRANCISCO— Until  Sept.  3,  3 
p  m  bids  will  be  rec.  by  Board  of 
Public  Works  to  const,  rein.  cone,  sew- 
er in  Great  Highway  bet.  Ortega  and 
Rcviera  Sts.,  involv.  531  lin.  ft.  2-rt. 
6-in  by  3-ft.  9-in.,  rein  cone,  sewer; 
1347  lin.  ft.  2-ft  .by  3-ft.  rein.  cone, 
sewer-  1  rein.  cone,  taper  connection; 
364  lin.  ft.  ironstone  pipe;  1200  lin.  ft. 
6-in.  ironstone  pipe;  688  lin.  ft.  8-in. 
ironstone  pipe;  12  br.  manholes.  Est. 
cost  $31,000.  Plans  obtainable  from  Bu- 
reau of  Engineering,  3rd  floor  City 
Hall. 

SAN  FRANCISCO — Raisch  Improve- 
met  Co.,  46  Kearny  St.  at  $8442  submits 
low  bid  to  Bd.  Pub.  Wks.  to  imp.  Carr 
St.  bet.  Paul  and  Salinas  Sts.,  involv. 
1740  cu  yds.  cut;  1200  lin.  ft.  cone, 
curb;  18,000  sq.  ft.  asph.  cone,  pave-- 
raent.  Other  bids:  Fay  Imp.  Co.,  J84a, 
Municipal  Const.  Co.,  $8502;  C.  B.  Eaton 
$8580. 

SAN  MATEO,  San  Mateo  Co.,  Cal.— 
City  council  rejects  bids  to  pave  Cry- 
stal Springs  road  and  El  Camino  Real. 
Project  involv.  29,000  sq.  ft.  hyd.  cem 
cone  pavement,  7  to  9-in.  thick;  900 
cu  yds  excavation;  2000  sq.  ft.  cone, 
walks;  800  lin.  ft.  curb;  6  catchbasins; 
300  lin.  ft.  4-in.  sewer  laterals;  80  lin. 
ft  10-in.,  900  lin.  ft.  12-in.  and  80  Im 
ft'  15-in.  vit.  tile  pipe  storm  drain. 
G  Stanley  Whitehead.  San  Mateo,  ■n;as 
low  bidder  at  $11298.10.  Other  b^s 
we.re-  W.  A.  Dontanville,  $13,730,  w. 
J  Taylor,  $12,694;  Fay  Improvement 
Co  $13  478;  Eaton  &  Smith,  $13,641;  W. 
A.  "Thompson,  $13,297;  C.  J-  Lmgren 
$12,007;  G.  S.  Whitehead,  $11,298;  V. 
Coc'oni,   $12,516. 


LOS  ANGELES,  Cal. — Nick  Chutuk 
and  Leo  Vuksich,  343  Wilcox  Bldg., 
submitted  low  bid  to  Bd.  Pub.  Wks.  at 
$39  150  for  sewer  in  6th  Ave.,  bet.  Ver- 
non Ave.  and  50th  St.  Other  bids: 
Adam  Dalmatin,  $39,500;  Geo.  Petro- 
vich  $39,799;  Martin  Culjak  and  Nick 
Bebek,  $39,800;  M.  Simunovich,  $41,733; 
John  Artukovich,  $41,900;  Tom  Gogo 
and  S.  P.  Rados  &  Co..  $41,972.01;  P.  S. 
Tomieh,  $42,900;  Leo  Miletich.  $43,793; 
Thos.  Havertv  Co.,  $44,565;  W.  E.  Ken- 
nedy, $46,400;  Martin  G.  Brkich.  $46.- 
440;  Nick  Artukovich,  $47,880;  S. 
Zarubiea  and   B.   P.   Radich,   $51,437. 


LOS  ANGELES.  Cal.— Warren  Constr. 
Co  2221  E.  25th  St.,  awarded  contr.  by 
Bd'.'  Pub.  W^ks.  at  $17,539  to  imP-  West- 
moreland Ave.,  bet.  7th  and  9th  Sts., 
involv.  grading  at  $3260;  1397  sq.  ft. 
asph.  pav.,  29.5c  ft.;  10,816  sq.  ft.  concr. 
pav.,  26e  ft.;  33,083  sq.  ft.  Warremte- 
bitul.  pav.,  25.8c  ft.;  199  ft.  curb  90o  f t  .  , 
386  sq  .ft.  walk,  23e  ft.;  1876  sq  ft.  i 
gut  33c  ft.;  storm  drain,  $1200,  60  tt. 
hse."  sewers.  $2  ft.;  1520  sq.  ft.  asph. 
pave,   remod.,   15c  ft.  t,i.^_ 

Griffith  Co.,  5$2  L.  A.  Ry.  Bldg., 
awarded  cont.  at  $15,147  to  imp.  Plum- 
mer  St.,  bet.  Saugus  Ave-  and  641^  It. 
w  from  Haskell  Ave.,  involv.  grading 
at  $3500;  64,700  sq.  ft.  Topeka  pav.,  ISO 
ft. 

OROVILLE,  Butte  Gov..,  Cal.— UntU 
\ug  2S,  11:30  a.  m.,  bids  will  be  rec.  by 
C  F  Belding.  county  clerk,  to  imp. 
Plumas  road,  Line  change  on  old  U.  C. 
road  Cert,  check  10%  req.  Plans  ob- 
tainable from  County  Road  Engineer 
Harry  H.  Hume. 
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((KUVII.LK,     Butte     Co.,     Ca,l.— Until 

Ml      :;7.    la    At.,    I>ltl»    "111    111-    rec.    I>y 

li.d       I'.     Martin,       i  |,rk.       OrovUK- 

M     lllKh     Schocl     ni.stri.t.     Km.     6. 

■  s  IJIdK  ,  li.  loiisl.  .iirlKs  uikI  KUtliTS 

• 'lunKi'    Av<-.,    rrunliiiK    si'himl    |>rn|i- 

]i.\.      r-hins  on   lllf   in   i.ltkc  ..r  Ori.vlllv 

ii'y  t'U-rk. 


LOS  ANliKLKS.  Cal.  — Hills  n-o.  by 
rtd.  l'ul>.  Wks.  to  imp.  Crandall  St.,  bet. 
SiiuiiU  and  Park  View  Sts.,  Involv. 
KrailInK;  Till  .sq.  ft.  asph.  pav.:  133,343 
»i|.  ft.  5-ln.  cone,  pav;  53.034  sq.  ft. 
oil  and  roll:  3281  ft.  curb;  52,431  sq. 
ft.  walk:  7225  sq.  ft.  Kut.;  storm  drain; 
san.  sewer;  3071  ft.  hse.  sewers;  !)S,790 
si|.  ft.  6-in.  cone,  pav.,  were: 

Ceo.  H.  Curtis  Pav.  Co. — $17,500  grad- 
ing (I.  .•«.):  30c  asph.  pav.;  22c  5-in.  cone 
pav;  oc  oil  and  roll:  70c  curb;  22c  walk 
28v  KUt;  $3C50  storm  dr;  $9500  san.  sew- 
er: $1.00  hsc.  sewers;  22c  6-ln.  cone, 
paving. 

tiriffith  Co.— $14,800  Brai';  30c  asph. 
pav;  IS. 2c  5-ln.  cone,  pav.;  6.5c  oil  and 
Ti<\\:  600  curb;  21o  walk;  :U)c  Kutter; 
$3500  storm  dr;  $7500  sewer;  $1.50  hse. 
Sewers;  21c  5-in.  cone.  pav. 

A.  R.  Hindman,  818  Coniml.  ICx.  Bldg. 
—  $14,000  grad.  30c  asph.  pav;  18.7c  5- 
In.  eonc.  pav;  6c  oil  and  roll;  58c  curb; 
17.7c  walk:  27c  gut.;  $4000  storm  dr.; 
$8750  sewer;  $1.70  hse.  sewers;  21. 5o 
6-in.   cone.   pav. 

Ed  Johnson  &  Sons — $20,000  grad.; 
20e  asph.  pav;  23c  5-in.  eonc.  pav.:  lOe 
oil  and  roll:  70c  curb;  24c  walk;  33c 
gut.;  $3300  storm  dr.;  $7500  sewer;  $2 
hse.  sewers;  25c  6-in.  cone.  pav. 

Wm.  I^iddlngton  —  $15,742.80  grad.: 
30e  asph.  pav:  19c  5-in.  cone,  pav;  6c 
oil  and  roll;  62c  curb;  18.5c  walk;  28o 
gut.:  $3828  storm  dr.;  $7738  sewer; 
$1.S5   hse.   sewers;    2lc   6-Jn.   cone.   pav. 

\V.  D.  McCray — -$15,000  grad.;  30o 
asph.  pav.:  21c  5-in.  cone,  pav.;  7c  oil 
and  roll;  64c  curb:  20c  walk;  30c  gut.; 
$3800  storm  dr.:  $9000  sewer;  $1.50  hse. 
sewers;    23c    6-in.    cone.    pav. 

Joe  MuUarkey  —  $10,000  grad;  30o 
asph.  pav.:  19c  5-in.  cone,  pav;  6.5c  oil 
and  roll;  60c  curb;  20c  walk;  28c  gut.; 
$3500  storm  dr;  $7000  sewer;  $1.50  hse. 
sewers;  22c  6-in.  cone.  pav. 

T  E.  Shafer— $17,500  grad.;  20c  asph. 
pav.;  21c  5-in.  cone,  pav:  To  oil  and 
roll;  65c  curb;  21c  walk;  32c  gut.:  $4300 
storm  dr.;  $9800  sewer;  $1.75  hse.  sew- 
ers; 24o  6-in.  cone.   pav. 

SISKIYOU  COUNTY,  Cal.— Until  Sept 
4,  9  a.  m..  bids  will  be  ree.  by  U.  S. 
Bureau  of  Public  Roads,  C.  H.  Sweet- 
ser,  dist.  eng.,  9  Main  St.,  San  Fran- 
cisco, to  const.  Salmon  River  Natl.  For- 
est road  in  Siskiyou  county,  approx. 
6.76  mi.  in  length,  involv.  32  acres 
clearing;  154.972  cu.  yds.  unclassified 
excavation;  1346  lin.  ft.  corru.  metal 
pipe-  147  cu  yds  cement  rubble  ma- 
sonry; 390  lin  ft.  14-ft.  log  bridges: 
2967  sq.  ft.  log  cribbing.  See  eall  for 
bids  under  official  proposal  section  m 
this  isNue. 


NEWPOBT  BEACH,  Cal.— Until  7:30 
p.  ni..  Auk.  'i-'.  bids  will  be  rro.  by  city 
irustoe.M  to  imp.  portions  of  McFadden 
I'l.  and  21st  St.;  grade,  none,  pav.', 
curbs.  Paul  E.  Kressly,  city  cngr.  }1.  \V. 
Helliuan  Bldgl,  hos  Angeles.  V.  -V. 
Sebring,  city  clerk. 

STOt  KTON,  San  Juaquin  Co.,  Cal. — 
Until  Aug.  25,  8  P.  M..  bids  will  be  ree. 
by  A.  I-.  Hanks,  eity  elerk,  to  imp. 
Bonnie  Lane  and  N-Commeree  St.,  bet. 
Alpine  and  Fulton  Ave.,  and  Knoles 
and  Pacific  Ways  and  Euclid  Ave.,  bet. 
Lower  Sacramento  Kd.  and  east  bound- 
ary of  Paeitie  Manor,  inv.)lv.  grading; 
const,  eomli.  eonc.  curbs  and  gutters; 
cone,  walks;  pave  with  4-ln.  cementing 
gravel  base  with  2-in.  asph.  macadam 
surface:  also  portions  of  Lower  Sacra- 
mento Rd.  involv.  grading;  const,  comb, 
cone,  curbs  and  gutters;  cone,  walks; 
pave  witli  2M!-in.  cementing  gravel 
base,  2',"-in.  asph.  one.  base  and  2-in. 
asph.  cone,  wearing  surface:  portions 
of  Fulton  St.,  involv.  grading;  const, 
comb.  cone,  curbs  and  gutters;  coiic. 
walks:  portions  of  Alpine  Ave.,  involv. 
grading:  const,  comb.  cone,  curbs  and 
gutters;  cone,  walks.  1911  Act  and 
Bond  Act  1915.  Cert,  check  10%  pay- 
able to  city  req.  \V.  B.  llogan,  city 
eng. 


FULLKllTON,  Cal.— City  trustees  de- 
clare inien.  to  imp.  alleys  in  blks.  8,  9, 
16  17,  20,  28,  29;  5-in.  asph.  concr.  pav.; 
1911  act.     P.  C.  Hezmalhaich,  city  clerk. 

ARCAOIA,  Cal. — Election  will  be  held 
Sept.  1  to  vote  on  a  $230,000  St.  imp. 
bond  issue. 

WATTS,  Cal. — City  trustees  declare 
inten.  to  imp.  Morton  Ave.  bet.  Villa 
Ave,  and  w.  boundary  line,  involv.  cern. 
curbs  5-in.  cone,  pav.,  walks,  asph.  oil 
coating  ('4  gal.  per  sq.  yd,);  1911  act. 
Sarah   A.   Smith,   city   clerk. 

COLTOX,  Cal.— City  Ciiuneil  plans 
paving  La  Cadena  Blvd.  as  a  two-way 
boulevard. 

SAN  FERNANDO,  Cal. — City  trustees 
declare  inten.  to  imp.  Fourth  St.,  bet. 
Hagar  St.  and  Harding  Ave.  and  por- 
tions of  other  Sts.:  6-in.  cem.  concr. 
pav.,  curbs,  walks,  cem.  posts  light, 
sys.;  1911  act.  Ivan  A.  Swartout,,  city 
clerk. 

\NTIOCH,  Contra  Costa  Co.,  Cal. — 
Until  Aug.  25,  8  P.  M.,  bids  will  be  rec. 
by  J.  C.  McElheney,  city  clerk,  to  imp. 
lOih  St.,  bet.  G  and  Diamond  Sts.,  in- 
volv. 40.000  sq  .ft.  cone.  pavement, 
curbs,  etc.  1911  Act.  R.  Naas,  city 
engineer. 


LIVE  OAK,  Sutter  Co..  Cal.— Super- 
visors petitioned  to  provide  funds  In 
September  tax  rate  to  finance  paving 
Lurkln  rd.,  approx.  2-ml.  from  Live 
Oak  north  to  Butte  county  line. 

HAWTHORNE,  Cal.— Geo.  K.  Curtis 
lav.  Co.,  2440  E  26lh  St.,  awarded  conlr 
by  city  trus  at  $41,120  to  imp.  Dela- 
ware Ave.,  Involv.  grad.  at  $3000;  3352 
ft.  curb  75e  ft.,  16,887  sq.  ft  walk  23c 
ft,  9094  sq  ft.  5-in.  gut.  26o  ft,  94,139 
sq  ft.  IH-ln.  Willite  on  2'/2-in.  asph. 
cone,  base  23c  ft.,  27  light  stds.  $290  ea. 

SAN  LUIS  OBISPO,  Cal.  —  Geo.  A. 
S.mpson,  Olson  Bldg.,  Burbank,  award- 
ed cont.  by  council  at  $109,357  to  imp. 
Marsh  St.  and  other  streets,  involving 
«-ln.  cem.  cone,  pave,  curbs  .walks, 
reinf.  cone,  eulv.,  etc.  Other  bids  were. 
Griffith  Co.,  $113,651.30;  Pioneer  Trans 
Cu.  of  Calexico,  $114,371.39;  Basich 
Bros.,  $115,547.31;  Fleming  Constr.  Co., 
$116,708.41;  H.  P.  McComas,  $122,638.06; 
W.  F.  Hanrahan,  $122,827.25;  F.  W. 
Nighbert,  $125,176.38;  Sam  Hunter, 
$125,529.53;  W.  A.  Dontanville,  $126,- 
577.05;  Calif.  Constr.  Co.,  $127,368.05; 
Atkinson  &  Kettlewell,  Oakland,  $128,- 
731.86;  Clark  &  Henery  Constr  Co., 
$129,223.04;  Ed  Johnson  &  Sons,  $134,- 
S24.13;  Granite  Constr.  Co.,  $134,280.67; 
I'.lumenkranz  &  Veriton.  $135,431.71; 
.lasper-Stacey  Co..  San  Francisco,  $139,- 
675.91. 

SANTA  MONICA.  Cal.^ — Proceedings 
under  way  to  imp.  streets  in  Tr.  7009 
(inel.  18th.  Oak,  Hill,  Dewey  Sts.  and 
.\shland.  Navy  Aves.  and  other  Sts.), 
with  4-in.  asph.  cone.  pav.  Howard  B. 
Carter,   city  engineer. 

CULVER  CITY,  Cal. — R.  A.  Garnett, 
1130  Loew  State  Bldg.,  Los  Angeles, 
awarded  cont.  by  city  trustees  at  $38,- 
729  to  const,  complete  system  of  sewer 
mains  in  Imp.  Dist.  No.  2,  Culver  City, 
connecting  with  the  Los  Angeles  city 
outfall,  using  vit.  pipe.  Koebig  & 
Koebig,  Title  Ins.  Bldg.,  Los  Angeles, 
tiigineers. 


BERKELEY.  Alameda  Co.  Cal. — City 
council  plans  to  pave  Arlington  ave. 
if  financial  aid  of  Contra  Costa  county 
can  be  obtained.  A  permanent  pave- 
ment is  contemplated.  J.  N.  Eddy,  city 
mgr.  of  Berkeley. 

VENICE,  Cal.— City  trustees  declare 
Broadway  and  California  Ave.;  5-in. 
cone  pave.,  walks,  curbs,  driveways; 
1911   act.  T.  H.  Hanna,  city  clerk. 


NATIONAL  CITY,  Cal.— H.  G.  Fenton, 
Bo.-c  907.  San  Diego,  awarded  contr.  by 
city  trustees  to  imp.  2nd  St.,  bet.  1st 
and  Highland  Aves.  and  portions  of 
other  Sts.,  involv.  exeav.  50c  cu.  yd.; 
embank.,  lie  cu.  yd.;  cem.  walks.  20c 
sq  ft.;  curb,  63c  ft.;  gutter,  23c;  culv. 
eompl.   $2300. 

SANTA  BARBARA,  Cal.— Until  7;30 
P.  M.,  Aug.  21,  bids  will  be  rec  by 
council  to  imp.  De  La  Guerra  Plaza, 
involv  5-in.  concr.  pav..  curb,  catch- 
basins,  manhole;  1911  act.  Geo.  D. 
Morrison,   city   engineer. 


Auto    Supplies 

at  Cut  Rate ■ 


VERYTHING    FOR    YOUR   MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

1 1  Junction   Valencia 


Established    1907  .,ri-^iTTT- 

24  VAN  NESS  AVENUE 

Phone  Market  S926  Near  Market 


NAPA,  Napa  Co.,  Cal. — Until  Aug.  25, 
7.30  p.  m.,  bids  will  be  rec.  by  H.  H. 
Thompson,  city  clerk,  to  imp.  Elm  St., 
bet.  Coombs  and  Jefferson  Sts.,  involv. 
grading;  concrete  curbs;  pave  with  2- 
course  asph.  macadam  39  ft.  wide  in- 
cluding alley  terminations;  8-in.  vit. 
sewers  with  12-in.  wye  branches; 
flushing  hole;  br.  manhole:  12  tour 
inch  side  sewers;  cone,  eatchbasin;  4-in 
c.i.  water  pipe.  1911  Act.  Cert,  check 
10%  payable  to  city  req.  H.  A.  Herrold, 
city  engineer. 

REDLANDS,  Cal. — Until  2  P.  M.,  Aug. 
20,  bids  will  be  rec.  by  city  trustees  to 
imp.;  ,    ^ 

Lawton  St.,  bet.  Western  and  Lu- 
gonia  Aves.;  grade  and  oil. 

Pearl  Ave.,  bet.  Orange  St.  and  the 
e.  line  of  the  Lynn  Tr.:  4-in.  macad., 
asph.  wear.  surf.,  stone  curbs,  gut. 
walks,      1911  Act. 

NAPA,  Napa  Co.,  Cal. — Lord  &  Bishop 
Oroville,  at  $12,666  awarded  cont.  by 
supervisors  to  imp.  road  from  Miller 
ranch  to  Foss  Valley. 


GUADALUPE.  Cal. — Election  will  be 
held  Aug.  26  to  vote  on  a  ?35.O00  out- 
fall  sewer   bond    issue. 


SAN  BERNARDINO,  Cal.— Council 
declares  inten.  to  const.  8-in.  vit.  sew. 
in  Mountain  View  Ave.,  bet.  Arrowhead 
Square  St.  and  27th  St.,  with  4  man- 
holes and  41  4-in.  hse.  conn;  1911  act. 
J.  H.  Osborn,  city  clerk. 


MONROVIA,  Cal.  —  Petitions  are  in 
circulation  to  pave  5th  Ave.,  bet.  Foot- 
hill Blvd.  and  Orange  Ave. 


POMONA,  Cal. — City  council  orders 
paving  ot  E.  Holt  Ave.,  bet.  Reservoir 
.Kt.  and  the  e.  city  limits:  est.  cost,  $60,- 
iiiMi.  Work  under  $400,000  St.  imp.  bond 
issue.      F.  C.  Froehde,  city  engineer. 


SANTA  ANA,  Cal. — E.  F.  Bruce,  Long 
Beach,  submitted  low  bid  to  supervis- 
ors at  $19,516  to  imp.  4.7  mi.  highway 
from  Huntington  Beach  Blvd.  to  Los 
Alamitos  Blvd..  involv.  4000  cu.  yds. 
exeav.,  24,910  lin.  ft.  shaping,  4350  cu. 
yds.  gravel  unloading  and  hauling  from 
cars,  4350  cu.  yds.  gravel  hauling 
from  county  pit  at  Olive.  J.  L.  MoBride, 
Co.   I'd.   Commr. 
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BUILDING  CONTRACTS 

SAN    KUAN  CISCO    COUNTY 


$1,(KM)  and  Over  Reported 


The    fv-)llowing    is    an    Index    for    the 
contracts  in   this  Issue. 


No. 

Owner 

3398 

Binet 

3399 

Geilfuss 

3400 

Lanza 

3401 

Associated 

3402 

Mesak 

3403 

McDonald 

3404 

Campana 

340.5 

Mission 

3406 

Kruse 

3407 

Meyer 

3408 

Mclnnes 

3409 

Bauer 

3410 

Nelson 

3411 

Monson 

3412 

KrausUoff 

3413 

Nelson 

3414 

People's 

3415 

Oppenheimer 

3416 

Khrler 

3417 

Witt 

3418 

French 

3419 

O'Connor 

3420 

Maples 

3421 

Bergfeld 

3422 

Same 

3423 

Hansen 

3424 

Assinger 

3426 

Kennedy 

3427 

Lanzavecchic 

3428 

Garibaldi 

3429 

Zimmerman 

3430 

Hogrefe 

3431 

Grace 

3432 

Pesser 

3433 

Gantner 

3434 

McCarthy 

3435 

Same 

3436 

Feerick 

3437 

Johnson 

343S 

Lord 

3439 

Bee 

3440 

Schwerin 

3441 

McDonald 

3442 

Weiss 

3443 

College 

3444 

Emanuel-El 

3445 

Pierce 

3446 

Boe 

3447 

Maples 

Chadwick 

Owner 

Owner 

Hamill 

Stempel 

Blood 

MacDonald 

Nimmo 

Owner 

Martin 


26000 
4000 
3000 

12000 
4000 
1400 
600000 
2000 
4000 

152S5 


3448 
3449 
3450 
3451 
3452 
3453 
3454 
3455 
3456 
3457 


Contractor 

Amt. 

3458 

Owner 

10000 

3459 

Owner 

4800 

3460 

Meyer 

7000 

3461 

Owner 

2000 

3462 

Meyer 

6000 

3463 

McDonald 

7000 

3464 

Blum 

3000 

3465 

Owner 

10000 

3466 

Magill 

7000 

3467 

Owner 

4850 

Klimm 

2385 

3469 

Michaels 

17864 

3470 

Owner 

12000 

Monson 

25000 

3472 

Owner 

8500 

3473 

Owner 

5000 

3474 

Owner 

2000 

3475 

Miller 

7000 

3476 

Michel 

1000 

3477 

Metcalfe 

3000 

3478 

Owner 

8700 

3479 

Meyer 

9000 

3480 

Martin 

15000 

3481 

Owner 

6000 

3482 

Same 

6000 

3483 

Owner 

15000 

3484 

Kronqquist 

8000 

3485 

Reilly 

7000 

3486 

Meyer 

10160 

3487 

Benedetti 

4600 

3488 

Klahn 

15000 

3489 

Owner 

12000 

3490 

Stephenson 

8000 

3491 

Hansen 

106500 

3492 

CoUman 

37440 

3493 

Arnott 

3000 

3494 

Same 

:;iioo 

3495 

Owner 

9000 

3496 

Owner 

10000 

3497 

Hopkins 

Bauer 

Bauer 

Bauer 

Bauer 

Steinguer 

New   York 

Elliot 

Stefan 

McCarthy 

McNair 

Janssen 

Schibi 

Guarante 

Benedetti 

Grace 

Meyer 

Nelson 

Swanson 

Irving 

Oiron 

i;.-diiull 

.storkhclni 

fl.arliaro 


Ar 


Arnott 

Ferreri 

Osterberg 

r>eMartini 

Lindeman 

Liindeman 

Lindeman 

Lindeman 

Pasqualetti 

Giacobbi 

Dohrnian 

Pardini 

Parkside 

Johnson 

Twomey 

Midbust 

Hjul 

Gawarlick 

Lindeman 

Friedorff 

Schabiague 

Kauftman 

O'Brien 


Barrett 
Gilley 

Mocker 
Foster 

Michael 
Meyer 
Michel 
Owner 
Owner 
Arnott 
Ross 
Owner 
Romines 
Owner 
Verner 
Owner 
Owner 
Owner 
Owner 
Meyer 
Owner 
Owner 


Owner 

Owner 

Owner 

Owner 

Carraro 

Lindeman 

Lindeman 

Lindeman 

Lindeman 

Lindeman 

Lindeman 

American 

Hjul 

Sampson 

Co-Oi?erative 

Owner 

Owner 

Hardiinan 

Owner 

Owner 

Glaser 

Owner 

Owner 

Bruce 

Larsen 

Perenra 


99535 

1138 

1890 

2328 

17864 

14000 

1000 

10000 

200U 

3000 

6000 

4000 

4227 

1000 

4500 

3000 

4000 

20000 

3000 

soon 

1800 

9700 

6000 

48000 

8000 

4000 

4800 

28000 

9700 

14100 

12700 

6000 

6000 

6000 

12000 

18000 

16000 

106000 

6000 

4000 

20000 

4968 

20000 

20000 

1400 

OOfio 

10000 

1000 

37675 

13300 


FLATS 

(3398)      S    DORLAND    260    AV    Guerrero. 

2-story     and     basement     frame     (3) 

apartment    flats. 
Owner— John    J.    Binet,    336    Church   St., 

San   Francisco. 
Architect — None.  $10,000 


KE.S1DKXCE 

(.3399)      S    DEWEY    BLVD.    115    W    La- 

guna  Honda.  2-story  and  basement 

frame    residence. 
Owner — Carl    Geilfuss,    1056   Fulton    St., 

San   Francisco. 
Architect — Carl    Geilfuss,     1056    Fulton 

St.,   San   Francisco.  $4800 


FLATS 

(3400)      S  GREENWICH  193-2  W  Brod- 

erick.   2-story  and  basement  frame 

(2)  flats. 
Owner — M.   Lanza. 
Architect — None. 
Contractor — Meyer    Bi'os 

ery   St.,   S.    F. 


Montgora- 
?7000 


GASOLINE    STATION 

(3401)  SE  MISSION  &  TENTH  ST.  1- 
story    frame    gasoline    station. 

Owner — lAssociated  Oil  Co.,  79  Mont- 
gomery St.,   San   Francisco. 

Architect— None.  $2000 


FLATS 

(3402)  S  FIFTEENTH  135  W  Noe.  2- 
story  and  basement  frame  (2)  flats 

Owner — Ed  Mesak. 

Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery S.,  IS.  F.  *6000 


FLATS 

(3403)  W  TWENTY-EIGHTH  AVE. 
100  N  California.  2-story  and  base- 
ment  frame    (2)    flats. 

Owner — Richard   McDonald,   1049   Treat 

Ave.,  San  Francisco. 
Architect — None. 
Contractor — Patrick  M.  McDonald,   1049 

Treat  Ave.,  S.  F.  $7000 

DWELLING 

(3404)  SW  GERARD  200-6  NW  Silli- 
man.  1-story  and  basement  frame 
dwelling. 

Owner — W.     Campana,     14     Gerard    St., 

San   Francisco. 
Architect — None. 
Cltintractor — Joe     Blum,     212     Silliraan 

Ave.,   San   Francisco.  $3000 


FLATS 

(3405)  S  FOURTEENTH  128-3  E  Do- 
lores. Two-story  and  basement- 
frame    (4)    flats. 

Owner — Mission  Realty  Co.,  2008  Mis- 
sion St.,  San  Francisco. 

Architect — A.  J.  Horstmann,  110  Sutter 
St.,    San    Francisco. 


flO.OOO 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(fire 

surety  bonds 
casualty 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 


Salurdtiy,    August    16.    r.iJ4 


BUILDING    AND    ENGINEERING    NEWS 


ninJ)"    K    TWKNTV-SIXTll     AVK     i:." 
\    Cal.rllUi.      Two-slory    and    bii8i-- 
Mii'iU  frame  (2)  Mats. 
.  r— J.    Kru.Mc.    185    I'Jlh   Ave.,   S.   F. 

,,'.i,'ei.^— C.  T.  MaKlll,   18S   I'Jlh  Ave.. 
.■<!in    Kraneisco.  JTUOO 


()„.ner— Kmlolph  F.  C.   Witt,  Colma. 
Arehltect — None. 

I  ontractor — Joseph    Metcalfe,    I3ii    Lcs 
BanoN  Ave.,   Daly  illy.  »3"'i« 


KKATIONS  ,    , 

7)  NO.  2170  GKAUY.  Kemiidel 
■  liiulile  frame  residence  for  (S) 
.luartments. 

,,,.,_irred  W.  Meyer,  2148  Geary  St., 
San    Franolsri). 

.|,ll,.i.t_l>hllip  Sehwert,  2y20  Sacra- 
mento  St.,   San   Francisco.  $4850 


.MUINO,    ICTC. 

•i)      COM.    AT   PT.    100   W    POLK  on 
.V   Fell   W   4S  X  N   137-6.   Plumbing- 
mil    electric    wirine    for    two-story 
iilntorced   concrete   liuiKiintr. 
i.r — loseph    M.    Arburua    and    John 
.Melnnes.    1190    Marliet    St..   H.    F. 
hitect-CrestDn    II.    Jens.n.    74    New 
.Mimtsomery   St.,    San   Francisco, 
iraetor — Frank    J.    Kllmm    Co.,    456 
i;ilis  St.,  San   Francisco. 
(1   AUK.    I.  '24.      Dated  Aug.    7,   '24. 

II   10th  of  each  month 75% 

.■jual    35    days 25% 

TOTAL   COST,    J2385 
■  il,    none.      Limit,   90    days.      Forfeit, 
Plans   and   specifications   liled. 


i.lJSIDF.NCK 

CMO'.i)      N       WASHINGTON       1  l7-:i       K 

Cherry.      Two-story    and    basement 

frame   residence. 
Owner — Herbert    Bauer. 
Architect — Alfred    H.    Jaco 

ter   St.,    San    Francisco 
Anbiteet — Mieliael    &    Boi 

llaro  St.,   San   Francisc 


110    Sut 


ifi2     rie 
$17,8fi4 


in\  lOULINOS 

(3410)      S  JOOST  AVE   !I9,    146.    185   and 

225   E   Hazelwood.      Four   one-story 

and    basement    frame    dwellings. 
Owner — Nelson     Bros..     1375     Plymouth 

Ave.,  San   Francisco. 
Architect— Chas.  F.  Strothoff.  2275  14th 

St.,  San   Francisco.  J.3U00   each 


GARAGE 

(3411)      N    UNION      62-6      W      Laguna. 

Two-story   concrete   garage. 
Owner — Chas.  Monson. 
Architect — Henry    C.    Smith,    Humboldt 

Banlt  Bldg..   San  Francisco. 
Contractor — Monson   Bros,,    251    Kearny 

St.,    San    Francisco.  ?25,000 


FLATS 

(3412)      S    FIFTEENTH    175    E    Castro. 

Two-story  and  basement  rrame   (2) 

flats. 
Owner — H.    F.    Krauskoff,    384    Dolores 

St..   San   Francisco. 
Architect — None. 


J8500 


GAI.     KIVK  AIG     8 

DWELLING 

(3413)      NE  VALDEZ  AND  MONTEREY 
.  Blvd.       One-story       and       liasement 

frame  dwelling. 
Owner— Nelson     Bros.,     1375     Plymouth 

Ave..  San  Francisco. 
Architect — I  has.  F.  Strothoff,  2274    15th 

St.,   San   Francisco.  $5000 


ALTERATIONS 

(3414)  NO.  3770  TWENTY-FOURTH. 
Remove  p<irtions  of  creamery  and 
add  pasteurizing  room,  bottling 
plant   and   receiving  platform. 

Owner — People's  Dairy  Co.,  Premises. 

Architect — J.  A.  Poroporalo,  619  Wash- 
ington   St.,    .S.    P.  ?20no 


FLATS 
(3415)      ■ 

Two 

flats. 
Owner — Jas.   Oppenhcimer, 

Ave.,   .San    Francisco. 
Architect — None, 
(.'ontractor — Robert    Miller 

tornia  St.,   San   Franci 


1    150 
and 


DWKLLLNGS  . 

(3418)  N  KUINBURG  100,  12a  ai 
W  Italy.  Three  one-story 
basement    frame    dwelling.-. 

Owner — W.    M.    French,    605    Lisbon    St. 
San   Francisco. 

Architect  — None.  ?2900   eacl" 


DWELLINGS 

(3419)      N    ANZA    45, 


34  lb 


70   and   95   E 
Three    one-story    and    base- 
ment frame  dwellings. 
Owner — John    O'Connor. 
Architect— None. 

Contractor — Meyer  Bros.,  1  Montifom- 
ery  St.,  S.  F.  $3000  each 

DWELLING  ,      ^ 

(3420)  E  TWENTY-SIXTH  AVE.  50  9 
CleiTient.  Two-story  and  basement 
frame  dwelling. 

Owner — Mrs.   R.    W.   Naples.     ■ 
Architect — Albert   Farr   and   Francis   J. 

Ward. 
Contractor — Wm.     Martin,     180     .lessie 

St.,    San    Francisco.  $15,000 

FLATS 

(3421)  S  OAK  56-6  E  Clayton.  Two- 
story  and  basement  frame   (3)  flats 

Owner — Herman       H.     Bergfeld,       1491 

Guerrero   St.,    San    Francisco. 
Architect- None.  $0000 


Accepted    IJfO 

Usual    35   days    1150 

TOTAL  COST,  $4600 
B(md,  sureties,  forfeit,  none.  Limit.  90 
days.      Plans    and    specifications    filed. 

FLATS 

(3429)  W  SEVENTEENTH  AVE  162-6 
N  Irving.  Two-story  and  base- 
ment  frame   (6)    flats. 

Owner — Martha  and  Bertha  Zimmer- 
man, 1340  21st  Ave.,  San  Francisco. 

Architect — None. 

Contractor— Arthur  H.  Klahn,  1334  21st 
Ave.,  San  Francisco.  $15,000 


Oi;TAVI.\   112-6  N  Lombard, 
ory  and  basement  frame   (2) 


3055    Pacific 


FLATS 

(3422)      S  OAK    81-6    K   Clayton,      Two- 
story    and    basement      frame       '.2) 

Owner  —  H.  H.  Bergfeld,  1491  Guerrero 

St..   San   Francisco. 
.\rchitcct — None,  $600u 


DWELLINGS 

(3423)      E    CAPISTRANO    150, 
225,    250    S    San    Juan.       F 
storv   and   basement  frame 

Owner — Walter   E.    Hansen,   48 
trano  Ave.,   San  Francisco 

Architect — None. 


175,    200, 
ive    one- 

dwlgs. 
5    Capis- 

$3000   each 


(3424)  SE  CUMBERLAND  230  E  San- 
chez. Two-story  and  basement 
frame    (2)    fiats. 

Owner— M.  A.  Assinger,  239  Cumber- 
land  St.,   San   Francisco. 

Architect — Alfred    J.    Kronquist. 

Contractor — Alfred    J.    Kronquist, 
Elizabeth  St.,   S.   F. 


$8000 


f3425^^NW    CHENERY    AND    MATEO. 

1-storv  and  basement  frame  dwlg. 
Owner  —  "Hemmen    and    Weinman,    544 

Market   St.,   S.   F.  c  ,,    „ 

Architect— Gustave  Stahlberg,  544  Mar;; 

ket    St.,    S.    F. 


$4000 


FLATS 

(3426)       W    CHURCH    110 
story    and       basement 


Own  er- 
st. 


-J.    F.    Kennedy, 
S.    F. 


70 


Sycamore, 
144 


\rchitect  —  Jas.     F.     McGuinness, 
Somerset    Ave.,    Redwood    City 

Contractor— F.    J.    Reilly,   752    4th   Ave 
San    Francisco. 


7000 


(3427)         S      GREENWICH 
Broderick,  W  25  x  S  105. 
tor    2-storv    frame    bldg, 
Ow'ner — Melchione   Lanzavec 
Architect — None. 
Contractor — Meyer    Bros.,    1 

ery  St.,  S.   F. 
Filed  Aug.  8,  1924.  Dated  July 
Side     and    roof    sheathing    c 

Brown   coated    

ipl 


193-2  W 
All  work 
flats. 


Montgom- 


STATION 

C'.llO)  NW  HOWARD  AND  NINTH. 
One-story    steel    service    station. 

Owner— Felix  Ehrler.  2630  Van  Ness 
Ave.,   San    Francisco. 

Archilect--Michel   &    Pfeffer   Iron   Wks. 

Con  ■■■'"to---Miehel  ,*l  Pfoffer  I'-on  Wks. 
10th  and  Harrison  Sts..  San  Fran- 
cisco. $101)0 


STORES 

(3430)  SE  MONTEREY  &  GENE9SEE. 
One-story  and  basement  frame 
stores. 

Owner — Herman   Hogrefe,   %   Architect. 

Architect — Edward  E.  Y'oung.  2002  Cali- 
fornia   St.,    S.    F.  $12,000 


Filed    Au 

ia.     One 

Iwelling 

Frame 
Mortar 

up 


8,"  1924.'  Filed   Aug.    4 
iiid    plumbing    in.  . 


GYMNASIUM 

(3431)      SE    CAPP    &    TWENTY-FIRST 

One-story      and      basement      frame 

gymnasium. 
Owner — Grace  M.  E.  Church,  Premises. 
Architect— Chas.  F.  Strothoff,  2274  15th 

St.,  San  Francisco. 
Contractor — J.  H.  Stephenson,  2626  26th 

Ave.,  San  Francisco.  $8000 


1924. 

$2540 

2540 

2540 

Usual    35    days    ■■■■■.■■■■■■■■■  \-,^^ln 


TOTAL  COST,  $10,160 
Bond,  sureties,  forfeit,  none.  Liniit  90 
days.-    Plans  and   specifications   filed. 

COTTAGE  .,„      „.,  ,,,     „ 

(3428)       W     DELANO     AVE.     207-7%     S 
^        Ocean    Ave.      All    work    for    1-story 

frame  cottage. 
Owrner  —  Antonio     Garibaldi,     352     De- 
lano Ave.,  S.  F. 
Architect — Non 
Contractor — A. 
Cotter  St 


APARTMENTS 

(3432)      N    JACKSON    100    E    Buchanan 

N  72-8Vi  E  5  N  55  B  32-6  S  127-8^ 
N  37-6.  Excavation,  grading,  con- 
crete, carpenter,  mill,  hardware, 
sheet  metal  roofing,  plaster,  glass 
and  glazing,  marble,  etc.,  for  six- 
story  reinforced  concrete  apart- 
ment building. 
Owner — Sidney  L.  Perser. 
Architect — Samuel    Lightner    Hyman    & 

A.  Appleton,   68  Post  St.,  S.  F. 
Contractor — F.  L.  Hansen,  510  Pine  St., 

San   Francisco. 
Filed  Aug.   9,   '24.      Dated  Aug.  .7,   '2;. 
Mezzanine  and   1st   fioor  concrete 

poured     $10,000 

3rd   floor  concrete   poured 10,000 

5th   floor  concrete  poured 10,000 

All  concrete  poured 10,900 

Ready   for    lathing 10,000 

Interior    plastering    completed   10,000 
3  upper  floors  ready  for  painter   10,000 

Completed    and    accepted 9,875 

Usual    35    days 26,625 

TOTAL  COST,  $106,500 
Bond,  $53,250.  Sureties,  L.  B.  Sibley 
and  Ella  M.  Hansen.  Limit,  135  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


UNDERTAKING    PARLORS 
(3433)      SE      MARKET    AND      DUBOCE 
Ave.      All    work    for   two-story    un- 
dertaking  parlors. 
Owner — Gantner    Bros.,    Inc.,    424    Guer- 
rero St.,  San  Francisco. 
Architect — Walter      C.    Falch,       Hearst 

Bldg..  San  Francisco. 
Contractor — A.    D.    Collman    &    Co.,    180 

Jessie  St.,  San   Francisco. 
Filed  Aug.  9,  '24.     Dated  Aug.  — ,  '24. 

On  1st  of  each  month^t, 75% 

Usual    35    days 25% 

TOTAL  COST,  $37,440 
Bond,  $18,772.  Sureties.  Jas.  N.  Pink- 
erton  and  E.  M.  Hundley.  Limit, 
forfeit,  none.  Plans  and  specifications 
filed. 


BUNGALOW 

(3434)      N    BRUCE    AVE    42;j 

Ave    E    25xN    112-6.    Lot    4    Blk    C, 
Lakeview.      All  work  for  one-story 
frame  bungalow. 
Owner — John    D.    McCarthy,    316    Bush 

St.,   San   Francisco. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville   Way,   San   Francisco. 
Filed  Aug.  9,  '24.     Dated  July  22,   '24^ 

30   days   after    frame  up 

30  days  after  brown  coated., 
after  comp.  &  accpt. 


Harold 


25% 
25% 
25% 


Usual     35     days 25% 

TOTAL  COST,  $3000 
Bond,  none.  Limit,  90  days.  Forfeit, 
$1.      Plans   and    specifications    filed. 


nedPtti  &  Son,   22 


1924. 

.$1150 
.    1150 


BUNGALOW 

(3435)  E  FAXON  AVE  225  N  Lake- 
view  Ave  N  25xE  112-6"  Lot  15  Blk 
20,  Lakeview.  All  work  for  one- 
slorv    frame    bungalow. 

Owner— The  McCarthy  Co.,  316  Bush 
St.,   San   Francisco. 

Architect — None. 

Contractor — James  Arnott  &  Son.  235 
Granville   Way,   San  Francisco. 


40 

Filed  Aug.  9,  '24.     Dated  July  22,  '24- 

30   days   after   frame  up 25% 

30  days  after  brown  coated....      25% 
30  days  after  comp.  &  accpt...      25% 

Usual     35     days 23% 

TOTAL  COST,  ?3000 
Bond,  none.  I^imit,  90  days,  i-'ovfeit, 
$1.      Plans    and   specifications    filed. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,    August    16.    1924 


DWELLINGS 

(3436)  W  THIRTY-FIFTH  AVE.  100 
125  X  Fulton.  2  2-story  and  base- 
ment frame  dwellings. 

Owner — Patrick  J.  Feerick,  SOS  25th 
Ave.,    San    Francisco. 

Architect— A.  H.  Knoll,  Hearst  Bldg., 
■San  Francisco.  $4500  each 


FLATS 

(3437)  N  LOMBARD  55  W  Franklin. 
2-story  and  basement  frame  (4) 
flats. 

Owner — Peder  P.  Johnsen,  696  McAllis- 
ter St.,  San  Francisco. 

Architect— None.  $10,000 


OFFICES 

(3438)      NE     MONTGOMERY     &     CALI- 

fornia.    2-story   brick   and  concrete 

offices. 
Owner — Marion    L.     Lord,    Kohl    Bldg., 

San   Francisco. 
Architect — Henry  H.  Meyers,   1201  Kohl 

Bldg.,  San  Francisco. 
Contractor — Chadwlck  and  Sykes,  Kohl 

Bldg.,  San  Francisco.  J26,0O0 


DWELLING  ,      „ 

(3439)      N    MONTEREY    BLVD.      25      B 

Hamburg.  1-sto.  &  basement  frame 

dwelling. 
Owner — Anders   H.   Boe,   7S0   Joost  Ave. 

San  Francisco. 
Architect — None.  $4000 


DWELLING 

(3440)      E    EDINBURG    125    N    Italy.    1- 

story    &   basement   frame   dwelling. 
Owner — H.  W.   Schwerin,  2851  Clay  St., 

San.  Francisco. 
.Architect — None.  $3000 


FLATS  .„^ 

(3441)  W  TWE.XTY-EIGHTH  AVE. 
25  50  N  Balboa.  2  2-story  and  base- 
ment frame  flats  (2  flats  in  each 
building). 

Owner — Wm.  McDonald.  6140  Geary  St., 
San  Francisco. 

Architect — None. 

Contractor — Thos.  Hamill,  6140  Geary 
St.,   San  Francisco.  $6000  each 


DWELLING 

(3442)      N    BEACH    90    W    Retire    Way. 

Two -story     and     basement     frame 

dwelling. 
Owner — H.    L.    Weiss,    5331    Geary    St., 

San  Francisco. 
Architect — Ed.  J.  Symmes,   1st  National 

Bank  Bldg.,  San  Francisco. 
Contractor — Stempel      &      Cooley,      5331 

Geary   St.,   S.    F.  $4000 


ALTERATIONS 

(3443)  NO.  344  FOURTEENTH.  In- 
stall  toilet  room. 

Owner — College  of  Physicians  &  Sur- 
geons, Premises. 

Architect — None. 

Contractor — W.  W.  Blood,  840  Geary 
St.,  San  Francsico.  $1400 


SYNAGOGUE 

(3444)  SE  ARGUELLO  BLVD  &  L.\KE 
Concrete    synagogue. 

Owner — Congregation  Emanu-El,  Ne- 
vada   Bank    Bldg.,    San    Francisco. 

-Architect  —  Sylvain  Schnaittacher  and 
Bakewell    &   Brown,    Associated. 

Contractor — MacDonald  &  Kahn,  130 
Montgomery    St.,    S.    F.  $600,000 


Owner — Roscoe    W.    &   Ann   O'Day   Ma- 
ples, 260  California  St.,  S.  F. 
Architect— Albert  Farr,  J.  F.  Ward,  68 

Post  St.,  San  Francisco. 
Contractor — Wm.  Martin,  180  .Jessie  St. 

San  Francisco. 
Filed  Aug.   11,   1924.  Dated  Aug.  8,   1924 

1st  each  month    75% 

Usual    35    days    2o% 

TOTAL  COST.  $15,28.^ 
Bond.  $7642.50;  Sureties,  D.  W.  Her- 
ringer.  Edwin  T.  Peterson;  Forfeit, 
none:  Limit,  120  days;  Plans  and  speci- 
fications filed. 


REPAIRS 

(3445)  NO.  728  MONTGOMERY.  Re- 
pair fire  damage  to  offices  and 
studio. 

Owner — H.   W.   Pierce,   Inc.,   Premises. 

Architect — None. 

Contractor — George  Niramo,  804  Mont- 
gomery St.,  San  Francisco.         $2000 


DWELLING 

(3446)  N  MONTEREY  BLVD  50  E 
Hamburg.  One-story  and  base- 
ment  frame   dwelling. 

Owner — Anders  H.  Boe,  730  Joost  Ave., 

.San    Francisco. 
Architect — .None.  $4000 

RESIDENCE 

(3447)  B  THIRTY-SIXTH  AVE  50  S 
Clement  E  82-6  x  S  50.  All  work 
for  2-story  and  basement  frame 
residence  and   garagre, 


ADDITIONS  ETC. 

(3448)  NW  POST  AND  POWELL.  All 
work  for  1-story  addition  and  al- 
terations  to   building    (club   rooms) 

Owner — E.    W.    Hopkins. 

Lessee — Argonaut    Club,    care   archt. 

Architect — Sylvain  Schnaittacher,  233 
Post  St..  San  Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,   San  Francisco. 

tiled  Aug.  11,  1924.  Dated  July  31,  1924 

3rd   each   month    75% 

Usual    35    days    25% 

TOTAL  COST,  $99,533 

Bond,    $49,768;    Sureties,    Fidelity    and 

Deposit   Co.   of   Maryland:   Forfeit,    $20; 

Limit,  Dec.  1,  1924;  Plans  and  specifi- 
cations   filed. 


(;j44:i)      N  WASHINGTON  147-3  E  Cher- 
rv  —  59  X  .X  127-814.  Vaper  heating 
installation    for    2-story    and    base- 
ment residence. 
Owner — Herbert   Bauer. 
Archltect^Altred    H.    Jacobs,    110    Sut- 
ter St..  San  Francisco. 
Contractor — Gllley  Schmid  Co.  Inc.,  19S 

Otis   St.,    San   Francisco. 
Filed  Aug.   11,  1924.  Dated  Aug.  7,  1924. 

Roughed   in    $284.50 

Completed  and  accepted 569.00 

Usual  35  days 284.50 

TOTAL  COST.  $1138 
Bond,  Forfeit,  none;  Limit,  as  required: 
Plans    and    specifications    filed. 


(3450)  PAINTING  AND  DECORATING 
on   above. 

Contractor— H.   C.   Wocker,   1370   Sutter 

St.,    San    Francisco. 
Filed  Aug.   11,  1924.  Dated  Aug.  7.  1924. 

Completed  and  accepted $1417.50 

Usual    35    days    472.50 

TOTAL  COST,  $1S90 
Bond,  Forfeit,  Limit,  none;  Plans  and 
specifications  filed. 

(3451)  PLUMBING    ON   ABOVE. 
Contractor — Wm.   J.  Foster  Co. 

Filed  Aug.  11,   1924.  Dated  Aug.  7,  1924. 

Roughed    in    ^^^^i 

Completed  and  accepted    582 

Usual    35    days    ^_^582 

TOTAL  COST,  $2328 
Bond.  $232S;  Sureties,  Wm.  M.  Forster, 
Jos.  M.  Cleary;  Forfeit,  none;  Limit,  as 
required;  Plans  and  specifications  tiled 

(3452)  ALL  WORK  EXCEPT  PLUMB- 
ing.  painting  and  vapor  heating 
on  above. 

Contractor — Michael    &    Bomer,    762    De 

Haro   St..    San   Francisco. 
Filed  Aug.  11.  1924.  Dated  Aug.  7,  1924. 
Forms    for    walls    and    footings 

poured     $2000 

Frame   and   roof  boards   on   and 

rustic  on    2466 

Brown    coated     4466 

Completed  and  accepted 4466 

Usual  35  days    4466 

TOTAL  COST,  $17,864 
Bond.  $17,864;  Sureties,  Maryland  Cas- 
ualty Co.;  Forfeit,  none;  Limit,  Jan.  15, 
1925;   Plans  and   specifications  filed. 

(3453)  S  TWENTY-THIRD  54  B  Chat- 
tanooga. Two  2-story  and  basement 
frame   flats    (2   flats   in   each   bldg.) 

Owner — Theresia  Steinguer,  care  con- 
tractors. 

.Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery St.,  S.  F.  $7000  each 

(3454)  NW  ELLIS  &  TAYLOR  STS. 
One-story    frame    office. 

Owner — New  York  Lubricating  Oil  Co., 
947  Bryant  St.,  San  Francisco. 

.Architect  &  Contractor  —  Michel  and 
Pfeffer  Iron  Works,  10th  and  Har- 
rison St.,  S.  F.  $1000 


DWELLING 

(3455)  W  FORTY-SEVENTH  AVE.  30 
60  S  Anza.  Two  1-story  and  base- 
ment frame  dwellings. 

Owner — Elliot  &  Grant,  180  Jessie  St., 
San  Francisco. 

Architect  —  Milton  W.  Morrison,  601 
42nd  Ave.,   S.  F.  $5000  each 


ADDITION 

(3456)      1224    WEBSTER   STREET.   Add 

kitchen    and   3   rooms   in    basement 

of  dwelling. 
Owner — George    Stefan,     1224     Webster 

St.,  San  Francisco. 
Architect  —  J.   C.    Hladik,    Monadnock 

Bldg.,  Ban  Francisco.  $20001 


DWELLING 

(3457)  W  ASHTON  AVE.  130  N  Graf- 
ton. 1-story  and  basement  frame 
dwelling. 

Owner — McCarthy  Co.,  316  Bush  St.. 
San    Francisco. 

Architect — None. 

Contractor — James  Arnott  &  Son,  235 
Granville   Way,  S.  F.  $3000 


ii 


D  WELLING 

(3458)  E  SAN  FERNANDO  bet.  Mon- 
terey Blvd.  &  Darien  Way.  1-story 
and  basement  frame  dwelling. 

Owner— Geo.  F.  Mc.N'air,  738  10th  Ave., 
Oakland. 

Plans   bv  owner. 

Contractor — D.  W.  Ross,  ISO  Jessie  St., 
San  Francisco.  $6000 


DWELLING 

(3459)      E  TWENTY-EIGHTH  AVE  209 

.V   Cabrillo.    1-story    and    basement 

frame  dwelling. 
Owner — E.  A.  Janssen,  402  Hearst  Bldg 

San  Francisco. 
.Arcliitect — None.  $1000 


ADDITION 

(3460)  5150  THIRD  STREET.  Second 
story  addition  for  flat. 

Owner — Lawrence  Schibi,  5150  Third 
St.,  San  Francisco. 

Architect — Thomas  Brothers,  225  Mont- 
gomery iSt.,   San   Francisco. 

Contractor — W.  P.  Romines,  747  Joost 
Ave.,    San   Francisco.  $4227 


-ALTERATIONS 

(3461)  1180  VALLEJO  STREET.  Raise 
and  make   alterations   to  dwelling. 

Owner — Tony   Guarante. 

Architect — None.  $1000 

DWELLING 

(3462)  NW  CAPISTRAXO  AVE.  (cir- 
cular corner  bet.  San  Gabriel  and 
Santa  Rosa  Avenues).  1-story  and 
basement   frame    dwelling. 

Owner — Leone  Benedetti,  655  Hamp- 
shire  St.,    San   Francisco. 

Architect — None. 

Contractor — J.  H.  Verner,  3251  Army 
St.,   San  Francisco.  $4500 


DWELLING 

(3463)      W  RHODE  ISLAND  325  N  23rd 

One-storv  &  basement  frame  dwlg. 
Owner — E.    Grace,     1017     Rhode    Island. 

St.,    San   Francisco. 
Architect — None.  $3000 


DWELLING 

(3464)      AV  -AA^LLA  125   N   Chestnut.   1- 

story  and  basement  frame  dwelling 
Owner — Meyer  Bros.,     IMontgomery  Sl. 

San   Francisco. 
.Architect — None.  $4000 


DAVBLLINGS 

(3465)      S  GR-ANVILLB  545   570   605   640 

675   E  Claremont.   Five   1-story  and 

basement  frame   dwellings. 
Owner- — Bmil    Nelson,    55    Alston    Way, 

San   Francisco. 
-Architect — Chas.  F.  Strothoff,  2274  15th 

St.,  San  Francisco.  $4000  each 


DWELLING 

(3466)  NW  MOSCOW  275  SW  Excel- 
sior -Ave.  1-story  and  basement 
frame    dwelling. 

Owner — Noak  Swanson,  63S  Belvedere 
St..    San    Francisco. 

-Architect — None.  $3000 


DWELLING 

(3467)  E  FORTIETH  AVE.  100  N  Bal- 
boa. 1-story  and  basement  frame 
dwelling. 

Owner — Henry  Irving,  care  contractors 
-Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery  St.,    S.   F.  S3000 

DWELLING 

(3468)  W  FITZGERALD  200  S 
Hawes,  San  Francisco..  1-story 
frame    dwelling. 

Owner — Angelo     &    Maria     Giron,     1045 

Fitzgerald    Ave. 
-Architect — None.  $1800 


FLATS    (2)1 

(3469)  N  GREENWICH  81  W  BROD- 
erick,  San  Francisco.  Two  2-story 
and  basement  frame  flats. 
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,,,.,_W.    W.     U»dnall.     liSnO     Filbert 
,,l,eot— None.  ♦i'700 


;  .1)  N  AUTON  AVE  270  \V  CAS- 
icna.ln.  San  Kranilsco.  2-8tory  & 
l.aHiiiuiil    friime   dwelling:. 

,i,.r Mr».    S.    Stoikholm.    813  Mon- 

.idn.'ck    UlUg. 

hiti'Ot — None.  .  „ 

inuior— CliBS-    Sl...'kl).>lm    &  Sons, 

sj»   Monndnock  lUdi,'.  J6000 

,71)  \V  SCOTT  75,  100,  125,  150, 
175  200  N  Chestnut,  San  Francisco. 
Six  2-story  and  basement  frame 
flats  (2  flats  in  each  building). 
,ier— Sbarbaro  -  Dctjen  -  Jorgensen. 
.S'W    Cbostnut   and    Scott    Sts. 

,  hltect— None.  JSOOOeach 

,''^)"^S*^MNCOLN    WAY   90    W    26TH 
\vo       S    Lincoln     Way    90     E-27th 
Ave      San    Francisco,      Two    bldgs. 
^,,er— Jas.    Arnott   &   Son,    235   Gran- 
ville   Way. 
.\rihllcct— None. 

Contractor — Jas.     Arnott     &     Son,     235 
Oranville  Way.  ?4000  each 

TtsV^kIrTH    AVE    30    S    X.INCOT.N 
Way,    San    Francisco.      1-story    ami 
basement  frame  dwelling:.   _ 
ywner— Jas.   Arnott   &    Son,    23a    Gran- 
ville   Way. 
Architect— None.  ,.       „       a    „      oi^ 

f,.ntractor— .las.    Arnott      &      """i,Hn 
C.ranvillc  Way.  $4000 


13U4)'''SE^'27T  HAVE  &  T,INCOT.X 
Way  San  Francisco.  1-story  and 
basement    frame    dwelling. 

Owner— Jas.  A.  Arnott,  23o  Granville 
Way. 

Architect— None.  ..„=,„      o,=; 

Contractor— Jas.  Arnott  &  Son.^^^ 
Granville  Way.  ♦^SOC 

DWELLINGS    (S) 

(347.T)  B  BRIGHTON  200  -  225  -  250 
"75  N  Lakeview  .ind  E  Brighton 
Ave.'300  -  325  -  330  -  375  N  Lake- 
view  Ave.,  San  Francisco.  Bight 
1-story  and  basement  frame  dwlgs. 

Owner— Jas.  Arnott  &  Son,  23o  Gran- 
ville Way. 

Architect— None. 

Contractor — -Jas.    Arnott      &      hon,    ^,53 

°"""'"laTtr6oOea;4at$4O0Oea. 


'■'476)  LOT  9.  BLK.  3108.  Westwood 
Park.  All  work  except  water  heat- 
er furnace,  plumbing  fixtures,  wall 
pa'ppr  light  fixtures  and  cabinet 
wall  beds,  for  1 -story  and  base- 
ment frame  residence.  . 

,,wner— Joseph    and    Lena    Ferrari,    202 

ITniversity   Ave.,   S.  P. 
\,.,.hitect— rhas.  F.  Strothoff.   22,4   15th 
St      S    F 

(■ontraoto'r— G.  Carraro,  750  Felton  St., 
San   Francisco.  o    ,„,. 

Filed  Aug.   12.  1S124.  Dated  Aug.  8,  1924. 
Frame    up    and    roof    sheathing      ^   ^j. 

Rrnwn    cated    ".'.'.'.'.'.'.'.'■'.^' '■'■'■'■'■  ■    "2S 

Complefed    and    accepted     2425 

rsual    35   days    after    ,;,■•, „4„a 

TOTAL    COST.    $9700 

I'.ond,    $4850.      Sureties.    Adolnh    J.    Ber- 

iiicci    and    A.    Balzarini.      Forfeit,    none. 

Limit.    90    days.       Plans    and    specifica- 

li'ins  filed. 


Owner   —   Cesar   &   Frank   De   Martini, 

J80'4    10th    Ave.,    San    Francisco. 
Architect— None.  .,„„-., 

Contractor — H.    O.    Lindeman,    619    2itli 

Ave.,  San. Francisco. 
Filed  Aug.  12,   1924.  Dated  JUy  17,  1924 

I-^ncloscd     '?}!? 

Kough    plastered 317;. 

Completed  and  accepted   317;> 

L'sual  35  days   317;j 

TOTAL  COST,  $12,700 
Hond.  none;  Forfeit,  $3;  Limit,  90  days; 
rians  and  specifications  tiled. 

BUNGALOW 

(3479)      E    THIKTV-NINTH   AVE.,    72-4 
N   Geary   N   23-8   x  E   85.      All   work 
for    l-story    bungalow. 
Qw.ner— H.  O.   Lindeman,  619  27th   Ave., 
San   Francisco. 

Architect— None.  

Contractor — W.    R.    Lindeman,    619    2itli 

Ave.,    S.    F. 
Filed  Aug.  12,  1924.  Dated  July  21,  1924 

Enclosed    ?J5()0 

Rough   plaster  on    1500 

Completed     Jj^oO 

Usual    35   days    1500 

TOTAL  COST,  $6000 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.     I'lans  and   specifications  filed. 

BUNGALOW 

(3480)      E    THIRTY-NINTH    AVE.    48-8 
N   Geary  N   23-8   x   E   85.     All   work 
for    1 -story    frame    bungalow. 
Owner — H.  O.  Lindeman,   619   27th  Ave., 

San    Francisco. 
Anhiteet— None. 
<  nnlractor — VV.    R.    l^indeman,    619    2ith 

Ave..  S.  F. 
I''iled  Aug.  12,  1924.  Dated  July  21.   1924 

ICnclosf-d    «1500 

Uiiugh    plaster    on     1500 

Completed      15110 

Usual    35    days    ^1500 

TOTAL  COST,  $6000 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days,     rians  and   specifications   fiUd. 

BUNGALOW  ^,^     _„   ^. 

(3481)      W  THIKTY-FIFTH  AVE.   oO   N 

Anza  N   25  X  W   100.     All  work  for 

1-story   frame  bungalow. 

Owner — H.  O.  Lindeman,   619   27th  Ave., 

San    Francisco. 
.\rchitect — None. 
( Ontractor — W.    R.   Lindeman,    619    27th 

Ave.,  S.  F. 
Filed  Aug.  12,  1924.  Dated  July  21,  1924 

Enclosed    H500 

Rough    plaster    on     1500 

Completed     1600 

Usual    35    days    1500 

TOTAL  COST,  $6000 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.     Plans  and   specifications   filed. 

FLA'iS 

(3482)       E    EIGHTEENTH    AVE.    100    S 
Clement.     All  work  for  2-story  flat 
building. 
Owner — H.   O.  Lindeman,   619   27th  Ave.. 

San    Francisco. 
.\rehitect — None. 
Contractor — W.    R.   Lindeman,    619    27th 

Ave.,  S.  F. 
Filed  Aug.  12,  1924.  Dated  July  21,  1924 

Enclosed    $3000 

Rough    plaster    on     3U00 

Completed      3000 

Usual    35    days    3000 

TOTAL  COST,  $12,000 
I'.ond,  sureties,  forfeit,  none.  Limit,  90 
days,      rians   and    specifications    filed. 
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lOiigincer— J.     H.     Hjul,     128  Russ    Sft., 

San   Francisco,  ^  , 

iMitractor— J.    H.    Hjul,    128  Russ    St 
San    Francisco.  Jlb.uou 


WAREHOUSE  ...       ,,,,„_,, 

(3485)  SW  HLUXOME  AND  FIFTH. 
Four-story  and  basement  con- 
crete warehouse. 

owner  —  Pohrmann  Commercial  t  o., 
Butler  Bldg.,  San   Francisco. 

Architect— Ashley  &  Evers,  Holbrook 
Bide-,  San   Francisco, 

Contractor— J,  S,  Sampson  Co,,  Monad- 
nock    Bldg.,   S.   F.  $106,000 

FRAME    FLATS  ^     ^ 

(3486)  W  HARRIET  12o  S  Bryant. 
Two-story  and  basement  frame   (2) 

Owner— Onorate  Pardini,  978-A  Harri- 
son St.,  San  Francisco. 

ArchitPCi— T.  A.  Sourich,  625  Market 
St,,   San   Francisco. 

Contractor — Co-Operative  Builders,  625 
Market   St.,   San   Francisco.        $6000 

(3487)  W  THIRTY-FOURTH  AVE  400 
N  Taraval.  One-story  and  base- 
ment frame  dwelling. 

Owner  —  Parkside  Realty  Co.,  618 
Crocker  Bldg.,   San   Francsico. 

Architect— Chas.  F.  Strothoff,  2274  l.ith 
St.,  San  Francisco^  $4000 

APARTMENTS 

(3488)  S  BAY  112-6  W  Franklin. 
Three-story  and  basement  frame 
112)  apartments. 

Owner — Axel  A.  Johnson,  632  Belvedere 

St.,  San  Francisco. 
Architect- None.  $20,01)11 


WT.    BLDG.  „,„   „    ^, 

(3)77)      E    SIXTEENTH     AVE    218-6    N 
Cabrillo  N  2.'^  x  E  140.  AI!  work  for 
2-storv  and  basement   frame  apart- 
ment  buildinff.  ,     ^    ,.       „ 
Owner — C.    H.    Osterherg    and    Jul'a    C. 
Osterberg.    1708    Clement    St..    ».    P. 
Architect— None  „,„    .,,^ 
Contractor — H.    O.    Lindeman.    619    nth 

.\ve..    San    FVancisco. 
Fibd  Aug.  12,  1924.  Dated  July  10.  1924 

Roof  on    $3n2.T 

Thrown    coated    S'ro- 

Completed    and    accepted    3.i2.t 

Usual   35  days    ,»52.t 

'".ind     Forfeit,    none:    Limit.    120    days; 
rUins   and    specifications    filed. 

,  ...,.     r,,  no 

(■■17''^  -XV  TWEN'rV-FTFTTT  AA'E  :i't'"' 
Cnlifornia  N  25  x  W  120,  .MI  work 
for  2-story  and  basement  frame 
apartment   building. 


STORES  .      „      , 

(3489)      S  GEARY  28-4   E   Twenty-first. 

One-story    frame    (2)    stores. 
Owner — Mathew      M.      Twomey,        5653 

Geary   St..    San   Francisco. 
Architect — None. 
Contractor — Michael    D.    Hardiman,    423 

38th   Ave.,    San    Francisco.  $4968 


APARTMENTS  ^      . 

(3490)      N    UNION    192-6    W    Steiner    St. 

Three-story     and     basement     frame 

(12)   apartments. 
Owner — P.    Midbust   and    Ivar    Sellmen, 

529   Pierce   St.,   San   Francisco. 
Architect — None. 
Contractor— P.   Midbust,   529    Pierce   St., 

San   Francisco.  $20,000 


FACTORS' 

(3491)    3W  ALABAMA  AWD  TWENTY- 

flrst       Two-stury    concrete    factory. 
Owner— J.  H.  Hjul,  128  Russ  St.,  S.  F. 
Engineer— J.  H.  Hjul,  128  Russ  St.,  San 

Francisco.  .  ,„    „ 

Contractor— J.    H.    Hjul,    128    Russ    Sa.. 

San    Francisco.  $20,000 


BAKE    OVEN  .    , 
(3492)      NO.   500   HAIGHT.  Install  brick 

bake  oven. 
Owner — H.  Gawarlick,  Premises. 

Architect — None.  . 

Contractor— J.     P.     Glaser,     2480  Union 

St.,  San  Francisco.  $1400 


GARAGE  „      „ 

(3483)  S  TWENTY-FOURTH  60  E 
Shotwell.  Two-story  concrete  pub- 
lic garage. 

Owner — .loseph  Pasqualettil,  785  Mar- 
ket St.,  San  Francisco. 

.\rchitect — None. 

Contractor — American  Concrete  Co.,  785 
Market  St.,  S.  F,  $18,000 


FLRTS 

(3493)  N  CALIFORNIA  82».4  W  Six- 
teenth Ave.  Two-story  and  base- 
ment frame  (4)  flats. 

Owner — H.  O.  Lindeman,  619  27th  Ave., 
San  Francisco. 

Architect— None.  $9000 


FACTORY 

(3484)      N  HOWARD  135  W  Tenth.  Two 

story  concrete  factory. 
Owner — L.    A.    Giacobbi    &    Son. 


ALTERATIONS 

(3494)  NO.  635-637  FREDERICK  ST. 
Ra:se;  add  one-story  and  re- 
arrange upper  stiries  for  apart- 
ments. 

Owner — Geo.   E.   Priedorff  . 

Architect — E.  A.  Neumarkel,  544  Mar- 
ket St.,  San  Francisco.  $10,000 


NOW  READY   FOR   DELIVERY—  „„    „    .  „  ..    „....         ,_,_., 

PRIDDLE-S    TABLES,    called  "3700   Splay    Bases   and   Othier   OtUcula- 
<ions,"   for  Quantity   Sun'eyor.s   and    Confractors. 

T  onse    T  eaves    in    Fabrikoid    Covers    $3.50    Net,    Postpaid.      Same    In 
o'enuine"  Leather  Covers   $5.50  Net,    Postpaid. 

Mail    Personal    Check   to  ARTHUR  PRIDDLE,   Publisher,  693   Mission 
St..   San   Francisco,  Calif.,  U.   S.  A. 
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Saturday,    August    16,    1924 


ALTERATIONS  „    .,^ 

(3495)      NO.  838  GREENWICH  ST.  Alter 

for  flats. 
Owner — A.  &  T.  Sohabiague,  1453  Hyde 

St.,  San  Francisco. 
Architect — None. 
Contractor — Bruce  &  Ash,  1920  Post  St., 

San    Francisco.  ?1000 


10(1 


ALTERATIONS 

(3496)       2075    MISSION,    E    Mission, 

N  17th,  N  25  X  E  210.  M.  B.  41. 
All  work  tor  alterations  and  ad- 
dition   to    building. 

Owner — Sophia    and     Jacob     Kauffman, 
3333   17th   St.,   S.   F. 

Architect — None. 

Contractor— H.    H.    Larsen    Co.,    Monad- 
nocli   Bldg.,   S.   F. 

Filed  Aug.  13  ,1924.  Dated  Aug'.  13,  1924 

1st  and   15th   each  month 75% 

Usual    35    days     25% 

TOTAL    COST,    ?37,675 

Bond,    $18,837.      Sureties,    F.    H.    Martell 

and    H.     N.     McClure.       Forfeit,       none. 

Limit,    140    days.      Plans    and    specifica- 
tions  filed. 


FLATS 

(3497) 


BAY    98-9    E    Gough,    S    137-6 
18-4.       All    work    for    2-story 
and  basement  frame  flat  bldg. 
Owner  —  T.    O'Brien,    886    Dolores    St., 

San  Francisco. 
Architect — Albert    J.    Fabre    and    E.    H. 

Hildebrand,    110    Sutter   St.,    S.    F. 
Contractor — J.    H.    Pereira,    1430      19th 


Ave 


S.   F. 


Filed  Aug.    13,   1924.  Dated  Aug.   4,   1924 
Rustic    on    and    roof    sheathed .  .$3325 

Brown   coated    3325 

Completed    and    accepted     3325 

•      Usual    35    days    3325 

TOTAL  COST,  $13,300 
Bond,  $6650.  Sureties,  C.  B.  Reinhart 
and  H  .L.  Reinhart.  Forfeit,  $10.00  per 
day.  Limit,  90  days.  Plans  and  speci- 
fications filed. 


COMPLETION  NOTICES 


SAN      FRAlVriSCO      COUNTY 


Recorded  Accepted 

Aug.  1,  1924 — W  STANYAN  248  S 
Parnassus  Ave  46x111-6.  John  C 
Thieden  to  Joel  Johnson  &  Son... 
August    1,    1924 

Aug.  6,  1924— W  MISSION  112-9  N 
Twenty-second  S  112-9  W  125  N 
36-10  W  125  W  59-5  E  250-7  to  W 
Mission.  O'Brien  Kirenan  Invst  Co 
&  Wm  H  Woodfield  Jr  to  Kiernan 
&   O'Brien Aug.    1,   1924 

Aug.  6,  1924 — N  SACRAMENTO  35-6 
W  Cherry  W  25xN  102-8 'A.  Anna 
Fishel  to  H  O  Lindeman.  .July  29,  '24 

Aug.  6,  1924 — N  SACRAMENTO  60-6 
W  Cherry  W  25xN  102-8  V4.  Anna 
Fishel  to  H  O  Lindeman.  .July  29,  '24 

Aug.  6  ,1924 — NW  HOLLOWAY  AVE 
and  Plymouth  Ave  W  50x100. 
Dennie  A  O'Connell  to  W  French 
June    28,    1924 

Aug.  6,  1924— E  TWENTY-SEVENTH 
Ave  75  N  California  E  70xN  25; 
W  28th  Ave  50  N  California  E  70x 
N  25.  Lillie  L  Dayton  to  A  M 
Hardy Aug.    6,    1924 

Aug.  6,  1924— S  CHESTNUT  80  E  Bu- 
chanan E  32-6xS  120.  Andrew  J 
Holmes  to  J  C  Thomas.. Aug.   5,   1924 

Aug.  6,  1924— E  BRIGHTON  AVE 
179-6  S  Ocean  Ave  S  24-6xE  112-6. 
Meyer  Bros  to  whom  it  may  con- 
cern  Aug.    4,    1924 

Aug.  6,  1924 — S  BAY  75  B  Franklin 
E  25xS  137-6.  Rose  Criglar  to  Wm 
Costello: Aug.     5,     1924 

Aug.  6,  1924— W  FORTY-FIFTH  AVE 
270  N  Balboa  30x120.  J  O  England 
and  M  Little  to  Mose  Little  and 
Herman    Christensen.  .  .  .  Aug.    5,    1924 

Aug.  6,  1924 — W  FOURTEENTH  AVE 
124  N  Cabrillo.  W  F  Klein  to  S  R 
Anderson Aug.  6,  1924 

Aug.  7,  1924— E  STOCKTON  97-6  S 
Chestnut    S    25xE    137-6.      Angelina 

Falconi   to   Paul   De   Martini 

Aug.    4,    1924 

Aug.  7,  1924 — E  THIRTY-FIRST  AVE 
150  and  175  S  Taraval  S  25xE  120. 
G  W  Rawls  to  McCauley  &  Weber 
August    1,    1924 

Aug.  7,  1924 — NW  LISBON  200  SW 
Italy  Ave  25x100.  Gus  Johnson  to 
whom   it  may  concern ...  Aug.   6,    1924 

Aug.  7,  1924— NE  FLORENTINE  ST 
SB  Mission  25x90.  George  W.  Wit- 
beck  to  whom  it  may  concern.... 
Aug.    7.    1924 

Aug.  7,  1924  —  E  TWENTY-FIFTH 
Ave   150  IS   Lincoln   Way    S   25x120. 


J.  W.  Barton  to  whom  it  may  con- 
cern     Aug.    6,    1924 

Aug.  7,  1924  —  E  TWENTY-FIFTH 
Ave.  175  S  Lincoln  Way  S  25x120.  J. 
W.  Barton  to  whom  it  may  con- 
cern     Aug.    6,    1924 

Aug.  7,  1924—536  GERARD  STREET. 
Jeremiah  J.  Shea  to  F.  Hanna.... 
Aug.    7,    1924 

Aug.  7,  1924— W  GOUGH  137-6  N 
Chestnut  N   25  x  W  137-6.   Luisa  C. 

Beronio    to   John    Harder 

Aug.     7,     1924 

Aug.  7.  1924— W  SEVENTEENTH 
Ave  25  S  Balboa  S  25  x  W  60.  John 
&  Lena  Walren  to  Peter  M.  Krogh 
Aug.     6,     1924 

Aug.  7,  1924— LOTS  12  &  13  BLK  6468 
A.  Harder  &  Daniels  Mission  Tract. 
Victor  Holmgren  to  whom  it  may 
concern    Aug.  2,  1924 

Aug.  8,  1924 — LOT  12  BLK  2,  St. 
Francis  Wood  Extn  No.  1.  West- 
gate  Park  Co  to  Henry  Papen- 
hausen Aug.    6,   1924 

Aug.  8,  19  24- SW  BEACH  &  GRANT 
Ave  W  275xS  137-6.      Otis  Elevator 

Co    to    James   A   Nelson,    Inc 

Aug.    4,    1924 

Aug.  8,  1924— N  FRANCISCO  45-10  W 
Grant  Ave  W  68-9xE  34-4M:. 
Jennie  Kastie  to  K  Gardner  and 
John    Miron Aug.    4,    1924 

Aug.  8,  1924— E  HOWARD  195  S 
Twenty-fifth  S  25x115.  P  J  and 
Margaret  McVeigh  to  Dan  E  Ulrich 
July   26,    1924 

Aug.  8,  1924— NW  BATTERY  AND 
Sacramento  W  275  N  119-6  E  275  S 
119-6.  Federal  Reserve  Bank  of 
S.    F.    to   J    G   Williams.  .Aug.    1,    1924 

Aug.  8,  1924 — LOT  29  BLK  I  Mission 
Terrace  175  SW  San  Juan  Ave  on 
Delano  Ave  25x181.     Einar  A  Olsen 

to   whom   it   may  concern 

Aug.    8,    1924 

Aug.  8,  1924 — W  FORTY-FOURTH 
Ave  150  S  Irving  S  50xW  120.  David 
Leigh  to  whom  it  may  concern... 
August    8,    1924 

Aug.  8,  1924— W  FORTY-FOURTH 
Ave  200  S  Irving  S  50xW  120. 
Gustave  Moeller  to  whom  It  may 
concern August    8,    1924 

Aug.  8,  1924— W  EIGHTH  AVE  20  N 
Ortega  25x120.  Charles  E  and 
Hulda  S  Erickson  to  whom  it  may 
concern Aug.    8,    1924 

Aug.  8,  1924— BLK  BDED  BY  BRY'- 
ant,  Brannan,  First  and  Fremont. 
Southern  Pacific  Co  to  Standard 
Fence    Co June    25,    1924 

Aug.  8,  1924— S  JERSEY  165  E 
Church  E  25-6x114.  W  Kelly  to  E 
Wiander Aug.    5,    1924 

Aug.  8,  1924 — N  FARALLONES  275  E 
Capitol  Ave  E  25xN  125  Lot  6  Blk 
M  R  R  Hd  Assn.  J  A  and  Mar- 
garet Look  to  whom  it  may  con- 
cern        — 

Aug.  8,  1924— N  JUDAH  32-6  E  11th 
Ave.  Sophie  Johe  to  Joel  Johnson 
&    Son Aug.    1.    '924 

Aug.  9,  1924 — SB  CLINTON  PARK  & 
Valencia  50  on  Valencia  and  180  on 
Clinton  Park.  J  J  Tobin  to  J  J 
Leibert Aug.   7,  1924 

Aug.  9.  1924 — N  FULTON  ■  82-6  W 
Twenty-fourth  Ave  W  25xN  100. 
Patrick  J  Feerich  to  whom  it  may 
concern Aug.    7,    1924 

.\ug.  9,  1924— E  LEE  AVE  350  S 
Grafton  Ave  S  25x  E  112-6  Lot  — 
Blk    D,    Lakeview.      The    McCarthy 

Co    to    James    Arnott    &    Son 

Aug.  7,  1924 

Aug.  9,  1924— B  FAXON  AVE  275  N 
Lakeview  Ave  N  25xE  112-6  Lot 
17  Blk  20,  Lakeview.  The  Mc- 
Carthy Co  to  James  Arnott  &  Son 
August    5,    1924 

Aug.  9,  1924— SB  DIVISADERO  AND 
Clay  —  106-3x3  127-8%  W  25  N 
25  W  81-3  W  102-8  >4.  Sixth  Church 
of  Christ  Scientists,  Corpn.  to  Geo 
S  MacGruer  and  Robert  M  Simp- 
son (as  MacGruer  &  Simpson).... 
Aug.    1.    1924 

Aug.  9,  1924— W  CORDOVA  175  S 
Winding  Way  S  25xW  100  Ptn  Lot 
11  Blk  6451,  Crocker  Amazon  Tract 
Sub.  2.  Crocker  Estate  Co  to 
whom   it  may  concern.  .July   31,    3924 

Aug.  9,  1924— W  CORDOVA  150  S 
Winding  Way  S  25xW  100  Ptn  Lots 
10  &  11  Blk  6451.  Crocker  Amazon 
Tract  Sub.  2.  Crocker  Estate  Co 
to  whom  it  may  concern.  .July  31,  '24 

Aug.  9.  1924— W  CORDOVA  100  .'^ 
Winding  Way  S  25xW  100  Ptn  Lot 
r,  Blk  6451,  Crocker  Amazon  Tract 
Sub.  2.  Crocker  Estate  Co  to  whom 
it  may  concern Aug.  2,  1924 


Aug.      9,    1924— LOT      19    BLK      6452 
Crocker    Amazon       Tract     Sub.       2. 
Crocker  Estate  Co  to  whom  it  may   ^ 
concern Vug.    5,    192* 

Aug.    9,    1924— LOT      18      BLK      6452    | 
Crocker       Amazon     Tract       Sub.     2. 
Crocker  Estate  Co  to  whom  it  ma.v 
concern Aug.     5,     ]  924 

.\ug  9,  1924 — LOT  7  BLK  6450  .Crock- 
er  Amazon    Tract   Sub.    2.      (,"rocker 
Estate  Co  to  whom  it  may  concern 
July  31,   1924 

Aug.  9,  1924 — LOT  6  BLK  64.^0 
Crocker  Amazon  Tract  Sub.  2. 
Crocker  Estate  Co  to  whom  it  may 
concern .\ug.    5,    1924 

Aug.  9,  1924— W  CORDOVA  200  S 
Winding  Way  S  25xW  100  Ptn  Lot 
12  Blk  6451,  CrockerAmazin  Tct 
Sub.  2.  Crocker  Estate  Co  to  whom 
it  may  concern July  3!,   1924 

Aug.  9.  1924— LOT  22  BLK  6452. 
Crocker  Amazon  Tract  .Sub.  2. 
Crocker  Estate  Co  to  whom  it  may 
concern Aug.    5,    1921 

Aug.  11.  1924— N  SEVENTEENTH  30 
W  Capp  W  25xN  100.  Charles  W 
Hunt   to  John  Botman  .  .  .  Aug.  8,   1924 

Aug.  11,  1924— B  P0TRP;R0  AVE  75 
N  Twenty-fourth  E  lOOxN  100. 
Ceo  and  Edw  Doherty  and  Mrs.  Ida 
O'Connor  to  James  B  McSheehy... 
July     10,    1924 

.\ug.  11.  1924- N  LOMBARD  27-6  W 
Franklin  27-6x100.  Alex  Savio  to 
J   H   Verner Aug.  9.  1924 

Aug.  11.  1924 — E  HOWARD  195  S  5th 

5  25xE  115.  Patrick  J  and  Mar- 
garet McVeigh  to  whom  it  may 
concern Aug.    5,    1924 

Aug.  11.  1924— NW  SIXTEENTH  & 
Valencia.  The  Mission  Savings  Bk 
Inc.  to  C  J  lliUard  Co.  .  .  .Aug.  6.  1924 

Aug.  11,  1924— SW  .JOOST  AVE  AND 
Kdna  S  lOOxW  99  Ptn  Lot  26  and 
all  Lots  27.  30  and  31  Blk  21,  Sun- 
nyside.      R    Mohr    to    James    Arnott 

6  Son Aug.   4,   1924 

Aug.   9,   1924 — E  TWENTY-SEVENTH 

Ave  200  N  Ulloa  No.  2462  27th  Ave. 
A  K  and  E  M  Seibel  to  A  L  Camp- 
bell  &   Rro Aug.    7,   1924 

Aug.  9,  1924— E  TWENTY-NINTH  AV      . 
250    and    350    S    Irving   S    25x120;    E 
29th    Ave    200    N    Judah    N    25x120. 
H    B    Bernhardt    to    whom    it    may 
concern Aug.     8.     1924 

Aug.  9,  1924 — B  FRANKLIN  27-6  S 
Chestnut  S  25x100.  Max  Weissman 
to    whom    it    may    concern — 

Aug.  9,  1924 — E  TWENTY-FIRST  AV 
175  S  Irving  S  25x120.  Westre  & 
Larsen  to  whom  it  may  concern... 
July  30,   1924 

Aug.  11,  1924— LOT  12  BLK  10  St. 
Francis  Wood  Extn  No.  1.  H  C 
and  W.  J.  Mangels  to  whom  it  may 
concern Aug.     11,     1924 

Aug.      12,    1924— W      THIRTY-SIXTH 
Ave  50   S  Cabrillo   S  50xW  82-6;  W    • 
36th  Ave  325  N  Fulton  N  oOxW  120. 
W  V  Hollingbert  Jr  to  A  M  Hardy 
Aug.   n.  1924 

Aug.  12,  1924 — W  GUERRERO  60  'W 
Guerrero  S  25xW  80.  M  Crocker; 
Gertrude  and  Selma  Crock.^r  to 
Charles  J   W   Koenig.  . .  Aug.    11.   1924 

Aug.  12,  1924— S  NORWICH  27-6  AV 
Harrison  W  27-6xS  80.  Charles  W 
Greene  to  whom  it  may  concern.. 
Aug.    12,    1924 

Aug.  12,  1924— N  TWBNTY-FOUiiTH 
255  E  Castro  B  50xN  114.  Joseph 
Pasqualetti  to  whom  it  may  con- 
cern     Aug.    12,    1924 

Aug.    12.    1924— E   FORTY-SIXTH   AV 
225   and   220  N  Balboa   25x120   each. 
Moses    Little    to    whom    it    may    con- 
cern  Aug.    12,    1924 

Aug.  12,  '24— N  FELL  31-3  W  CLAY- 
ton  25  X  100.  Joseph  M.  Etienne  to 
A.    R.    Larson    Aug.    11,    1924 

Aug.  12,  1924 — S  DE  MONTFORD  50 
E  Capitol  Ave.  E.  J.  Hargrave  to 
whom  it  may  concern  .  .Aug.   12,    1924 

Aug,  12,  1924— LOT  11  BLK  3107  MAP 
Westwood  Park.  Northern  Supply 
Co.  to  W.  D.  Henderson.  .Aug.  7,  1924 

Aug.  12.  1924 — S  CABRILLO  53-0  4-12 
W  8th  Ave  26-0  8-12  x  100.  Joseph 
J  Barrett  to  whom  it  may  con- 
cern      Aug.     12,     1924 


Notice  of  Non-Responsibility 

SAN    FKANCISCO    COINTY 


Aug.  11,  1924— E  THIRD  AVE  135  S 
Irving  S  25xE  120.  Western  Invst 
Co  and  Chas  E  Stuhr  as  to  im- 
provements   on    property 


I.;      Saturday.    AiiKUst     U:     IHCl 
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SAN    KIlANflSCO   COUNT* 


Recorded 
AUK 


Amount 
ilil— S    1-.\I.IKC)1!N1A     154-9 
w'jii'iifs  W  r.I-«xS  ia7-8.     lOd  SwIft 
va  Clirla  and  Mary   I'cti-rsen  and   H 
T    l.uUwiK »132f).79 

Auk  !'  I'.t24  — W  THIRTY-FIFTH  AV 
•Juii  S  Cabrillo  W  12i>xS  2:').  Ni.rlh 
l!.ai-li  Aulo  HauliiiB  Co  vs  Thos  J 
ShauKlin.ssy    »100 

\u«  '.1  l;t24  — \V  THIUTY-FIFTH  AV 
:•;.-,  S  Cahrillo  W  120xS  2r>.  North 
I'.cach    Auto    Hauling   Co    vs   James 

I    Uarry    ?100 

i^-.  8.  1924—881  or  370  S  FELL 
137-6  K  Pierce  K  55-2x8  137-6  rung 
W  55-2.  Jas  E  Lennon  Lime  & 
Cement  Co  vs  Edith  A  Schlndler.. 

$439.60 

Au'b.  8.  1924-^E  STElNEll  62-5  S  Fil-     , 
liert  S  25xE  62.5.     Kcinhart  Lumber 
&   PianinB  Mill  Co  vs   Henry  S  and 
Kli/,al)eth  Fiterre  and  W   K  Schuet/. 

$692.40 

Aug.  7.  1924—949  MARKET  ST.  Gins- 
berg Tile  Co.  vs  A.  M.  Hardy  and 
New  York  and  S.  F.  Amusement  Co. 

$272.67 

Aug'H'  1924— NVV  OFARnELL  AND 
Shannon  \V  96xN  112-6.  Charles 
Sarlorio  v.s  Fifth  Church  of  Christ 
.Srlentisl   and   John    Morton  .  $11,116.50 

Aug.  5,  1924— E  TWENTY-SIXTH  AV 
175  N  Ulloa  N  25x120.  Ginsberg 
Tile   Co    vs   J    M    Lepetich $92.35 

Aug  11,  1924— W  ARCH  148-5  S 
Hollowav  S  33-4xW  100.  Spring 
Valley  Lumber  Yard  to  R  Swend- 
sen  $468.07 

Aug  li,"l'9'2'4— S  NEWCOMli  AVE  100 
S  Mendell  S  25xW  100.  H.  J.  Bice 
and  P  J  Ratto  vs  Emma  E  Pontet.$40 

Aug.  11,  1924— E  THIRTY-EIGHTH 
Ave  250  S  Lincoln  Way  S  25xE  120. 
T   W   Copnils   vs   St. Francis   Realty 

Co    $312 

Aug  11.  1924 — S  BDY'  orignal  Miranda 
Grant  and  W  Lyon  W  92.07  N 
277.97  E  57-9  S  279.84.  Conrad  B 
Sovig  vs  Carlo  Matraia,  August  C 
Headman  and  R  A  Wilson  ....  $811.68 

BUILDING  CONTRACTS 


ALAMBDA    COUNTY 


91,000  and  Over  Reported 


The    following    1 
contracts   in   this  iss 
Ko.       Owner 

4105  Nelson 

4106  Brock 

4107  Hall 

4108  Larmer 

4109  Duval 

4110  Nelson 

4111  Lapham 

4112  Glazier 

4113  Wise 

4114  Chicago 

4115  Hock 

4116  Monezz 

4117  Dilling 

4118  Garrett 

4119  Wickham 

4120  Chanciuet 

4121  Willing 

4122  Bartlett 

4123  Wallace 

4124  Junior 

4125  Clark 

4126  City 

4127  Daggett 

4128  Newman 

4129  Frederickson 

4130  Gibson 

4131  Halbert 

4132  Miehe 

4133  Gan-elt 

4134  Stolte 

4135  Whitehouse 

4136  Blackburn 

4137  Board 

4138  Capwell 

4139  Deegan 

4140  Leonard 

4141  White 

4142  City 
414  3      City 

4144  City 

4145  City 

4146  City 

4147  City 

4148  Taylor  • 

4149  City 

4150  Henshall 

4151  Bloom 

4152  Figge 

4153  Zeppernick 


an    index    for    th» 
ue. 

Contractor  Amt. 

Owner  6000 

Havden  2000 

Porter  8000 

Owner  3500 

Owner  18450 

Owner  3000 

Owner  8000 

Owner  2500 

Owner  1900 

Nordstrom  20000 

Gaubert  1400 

Applewhite  3700 

Connor  3000 

Wesco  1280 

MacGregor  3800 

Hambleton  1250 

Fraser  1000 

Owner  3850 

Anderson  13000 

Watts  4300 

Maurer  10500 

F'aulkes  1500 

Hansen  12000 

Johnson  2000 

Owner  4000 

Owner  4000 

Owner  4500 

Marshall  1300 

Owner  2000 

Owner  3250 

Owner  4000 

Older  7500 

Jensen  4500 

Muller  90000 

Owner  3500 

Owner  18000 

White  9000 

Faulkes  3000 

Faulkes  1500 

FaSlkes  1500 

Faulkes  1500 

Faulkes  1500 

Olson  103328 

Owner  9000 

Faulkes  1500 

Collins  3960 

Flittner  3500 

Davis  ■    3000 

Johnson  3750 


42,'i4 

Peder.s.n 

Stolte 

1000 

4155 

Mason 

Lewis 

7633 

4156 

Harde 

Calltornia 

45000 

4157 

Mcrrlman 

Owner 

55110 

4158 

t'ourtney 

Frollng 

2800 

4159 

Bell 

Owner 

3000 

416U 

Andersen 

Casey 

2000 

4161 

Bloom 

Flittner 

3500 

4162 

Espejo 

Owner 

2000 

4163 

New  by 

t)wner 

4000 

4164 

SanouUar 

Owner 

1000 

4165 

Harris 

Merrill 

13000 

4166 

Mansdeld 

Carlson 

7350 

4167 

Arndl 

Owner 

2200 

4168 

Ten nan I 

Lee 

2000 

4169 

First 

Kolh 

15000 

4170 

Kalisky 

Koth 

9500 

4171 

Noble 

Owner 

5000 

4172 

Fowler 

Henderson 

5000 

4173 

Jennings 

Lyon 

5000 

4174 

Williams 

Owner 

3000 

4175 

Gubanslvi 

Coffee 

3000 

4176 

Davis 

Henderson 

6000 

4177 

Pealv 

Henderson 

6500 

4178 

Noble 

Owner 

18000 

4179 

Coil 

Owner   100000 

4180 

Cary 

Owner 

2500 

4181 

Bowman 

Kulchar 

1000 

41S2 

Hart/..ll 

Jensen 

4000 

4183 

Wagiu-i- 

Burton 

3100 

1184 

Rollins 

Owner 

1800 

4185 

Fish 

Owner 

5350 

4186 

Smith 

Owner 

2000 

4187 

Sutter 

T'edgrifl 

1000 

4188 

Haserman 

Barr 

4000 

4189 

DeFerrari 

Owner 

1250 

419(J 

Eichner 

NisUa 

7500 

4191 

Vallakis 

Alfier 

3400 

4192 

Baldwin 

rherryman 

1200 

4193 

Bollaret 

Owner 

4000 

4194 

Mattison 

Owner 

3500 

4195 

Adams 

RusseP 

3080 

4196 

Illinois 

Bender 

1.558 

4197 

Marston 

Johnson 

12250 

4198 

Alameda 

Owner 

12000 

4199 

Maxian 

Davis 

2600 

4200 

Hawke 

Patterson 

4000 

4201 

Klingbiel 

White 

1400 

4202 

Tolen 

Hansen 

7350 

4203 

Wagenet 

Hildebrand 

19100 

4204 

Vieiria 

Owner 

4000 

4205 

Roeber 

Wilson 

2900 

4206 

P.    &    M. 

Green 

1500 

4207 

Walker 

Owner 

5000 

4208 

Cameron 

Owner 

3000 

4209 

Cameron 

Owner 

6000 

4210 

Anderson 

Owner 

3000 

4211 

White 

Kulchar 

2800 

4212 

Agrella 

Owner 

3000 

4213 

Castro 

Tell 

3650 

4214 

Hennessey 

Fennelly 

4250 

4215 

Nor 

Johnson 

1920 

4216 

Smith 

Anderson 

2000 

4217 

Klingman 

Owner 

4500 

4218 

Hauser 

Owner 

5000 

4219 

Ekstam 

Owner 

6200 

4220 

Wilkins 

Rose 

1900 

4221 

Haskell 

Owsier 

1800 

4222 

Board 

Jensen 

5490 

4223 

Cadman 

McCuUough 

7000 

4224 

Mero 

Sultgrove 

9120 

4225 

Levy 

Knight 

15500 

4226 

Fox 

Owner 

2900 

4227 

Shepherd 

Fox 

5000 

4228 

Stover 

Allen 

1200 

4229 

Warford 

Ingram 

5000 

4230 

Carpenter 

Owner 

3000 

4231 

Bettencourt 

Owner 

2500 

4232 

Moore 

Owner 

2500 

4233 

Breeden 

Schulz 

1500 

4234 

Bilva 

Conser 

3150 

4235 

Cross 

Owner 

3500 

4236 

Jacobson 

Owner 

3000 

4237 

Wright 

Owner 

1500 

4238 

Millward 

Owner 

4600 

4239 

Scott 

Power 

5000 

4240 

Hynes 

Wilson 

2000 

4241 

Lancaster 

Reed 

6000 

4242 

Anderson 

Flittner 

3300 

4243 

Madewell 

Owner 

6000 

DWELLING 

(4  108)      2234    STUART,     Berkeley. 
Dwelling. 

Owner — E.  Larmer,  90  Fairvlew  Ave., 
Piedmont. 

Architect— None.  |350O 

APARTMENTS 

(4109)  SW  COR.  THIRTY-EIGHTH  & 
Webster  Sts.,  Oakland.  2-story  23 
room  apartments,  stores  and  ga- 
rages. 

Owner  —  Phllllpe  Duval,  586  Kenwyn 
Uoad,  Oakland. 

Architect — None.  $18,450 


DWELLING 

(4110)       S    E-FIFTEENTH     ST.,     60     B 

3rd  Ave.,  Oakland.     1-story  4-room 

dwelling. 
Owner^Oscar    Nelson,    303    E-12th    St., 

Oakland. 
Archilect— None.  $3000 


(4105)  500  BLOCK  SANTA  CLARA 
Ave.,  Alameda.  2  1-story  5-room 
dwellings. 

Owner — A.  Nelson,  1219  Central  Ave., 
Alameda.  «„„„„  u 

Architect— None.  $3000    each 


(4106)      2216  LINCOLN  AVE.,  Alameda. 

Alterations.  ^ .        ,       , 

Owner- Peter  Brock,  2216  Lincoln  Ave 

Alameda. 
Architect — None. 
Contractor— H.  L.  Hayden,  351  12th_^St.^ 

Oakland. 


2000 


DWELLING 

(4111)       E     WARFIELD     AVE.,     40     N 

Wcldon    St.,    Oakland.       l-slory    8- 

room   dwelling. 
Owner — A.    R.   Lapham,    6311   Geary   St., 

San  Francisco. 
."Architect— None.  $8000 


DWELLING 

(4112)      S  GLENWOOD  GLADE,   1000    S 

Broadway     Terrace,     Oakland.       1- 

story     5-room    dwelling. 
Owner  — •  A.    E.    Glazier,    55    (Jlenwood 

Glade,  Oakland. 
Architect — None.  $2500 


DWELLING 

(4113)      W  SEVENTY-NINTH  AVE.,  925 

S  Hillside  St.,  Oakland.     1-story  4- 

room   dwelling. 
Owner — M.     F.     Wise,     224f     tiSth     Ave., 

Oakland. 
Architect— None.  $1900 


MILL,   WAREHOUSE 

(4114)  W  SIXTY'-EIGHTH  AVE.,  opp. 
Spencer  St.,  Oakland.  1-story  plan- 
ing   mill    and    warehouse. 

Owner — Chicago  Lumber  Co.  of  Wash- 
ington,  Hearst  Bldg.,   S.   F. 

Architect — None. 

Contractor  —  David  Nordstrom,  4146 
Emerald   St.,    Oakland.  .f.20,000 


ALTERATIONS 

(4115)  3212  MARKET  ST.,  -Oakland. 
Alterations. 

Owner — C.  Hock,  3212  Market  St.,  Oak- 
land. 

Architect — None. 

Contractor — N.  Gaubert,  4735  Brook- 
dale  Ave.,  Oakland.  $1400 


DWELLING 

(4116)      SW    COR.    MONTANA    ST.    AND 

Adell    Court,    Oakland.      l-story    5- 

room  dwelling  and  garage. 
Owner — C.    H.    Monez,    1427    E-32na    St., 

Oakland. 
Architect — None. 
Contractor  —  W.    C.    Applewhite,    1017 

Linden    St.,    Oakland.  $3700 


DWELLING 

(4117)  W  ADELD  COURT,  120  S  Mon- 
tana St.,  Oakland.  1-story  5-room 
dwelling. 

Owner — Walter  Dilling,  2530  San  Pab- 
lo Ave.,  Oakland. 

Architect — None. 

Contractor — Rov  Conner,  2848  Hopkins 
St.,    Oakland.  $3000 


INCINERATOR 

(4118)      SE  COR.  E-FOURTEENTH  ST. 

and  69th  Ave.,  Oakland.     Steel  and 

brick    incinerator. 
Owner — Garrett    Lumber    Co.,    351    12th 

St.,  Oakland. 
Architect — None. 
Contractor — Wesco   Blower  &   Pipe  Co.. 

1739    E-14th    St.,    Oakland.  $1280 


DWELLING 

(4119)  S  THORN  RD.,  690  E  Pine- 
haven  Rd.,  Oakland.  1-story  3- 
room    dwelling. 

Owner  —  Wickham  Havens  Inc.,  1510 
Franklin    St.,    Oakland. 

Architect — None. 

Contractor — C.  M.  MacGregor,  470  13th 
St.,    Oakland.  $3800 


DWELLING  ^      ,     ,         T-.^,^i, 

(4107)      1501  LE  ROY,  Berkeley.  Dwell- 

Owne"r— E,  E.  Hall,  2523  Wheeler.  Ber- 
keley. 
Architect — None.  n.^ford 

Contractor— H.    H.    Porter,    833    Oxford 
Berkeley.  $'*""" 


FIRE   REPAIRS 

(4120)  713  WASHINGTON  ST.,  Oak- 
land.     Fire    repairs. 

Owner — P.  Chanquet,  1714  Telegraph 
Ave,,    Oakland. 

Architect — None. 

Contractor — Fred  Hambleton,  3737  13th 
Ave.,  Oakland.  $1250 
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ALTERATIONS  ^,^      ^   , 

(•1121)  722  GRAND  AVliNUK,  Oak- 
land.     Alterations. 

Owner— Willing  &  Mixer,  722  Grand 
Ave.,   Oakland. 

Architect — None. 

fontractor — Fraser  Mill  &  Mtg.  ( o., 
19th  and  Union  Sts.,  Oakland.  .^lOUO 


UWliLLING  ,„„    „,^ 

(4122)  .S  E-TWENTY-SRVKNTH  ST., 
120  W  22nd  Ave.,  Oakland.  1-story 
5-room  dwelling.  .     ., 

Owner— Thos.  J.   Bartlett,   3001   GalinOo 

St.,   Oakland. 
Architect — None.  •*;38.)0 

RESIDENCE  „    „,  ,,     . 

(4123)  POR.  LOTS  5  AND  16,  BLK.  A, 
San  Louis  Court,  Berkeley.  Gen- 
eral construction  2-story  frame 
residence. 

Owner    —    C.    B.    Wallace,    833    Curti.s, 

Berkeley. 
Architect — S.  G.  Jackson. 
Contractor — C.   P.   and   Edward   Ander- 
son,    (Anderson    &    Anderson),    Al- 
bany,  Calif.  „     ,„„. 
Piled  Aug-.   7,   1924.   Dated   Aug.   2,    1924. 

Roof  frame  up    ^H^n 

Brown    coated    olln 

Completed      nrS 

Usual    35    days    3250 

TOTAL  COST,  $13,000 
Bond,  yes.  Sureties,  C.  A.  .Johnston. 
Forfeit,  none.  Limit,  90  working  days 
from  Aug-.  4,  1924,  Plans  and  speoiti- 
cations   filed. 


HEATING,  ETC.  ^     ^^,     ^, 

(4124)  LOT  25  AND  POR.  LOTS  21, 
24,  26,  28,  29  and  30,  Map  of  Madi- 
son Square,  Elmhurst,  Alameda  Co. 
Heating  and  ventilating  equip- 
ment,   theatre    and    store    hldg. 

Owner — Junior  Monarch  Hay  Press  Co., 
San   Leandro,   Calif. 

Architect— A.  W.  Cornelius,  909  Mer- 
chants   Exchange    Bldg.,    S.    F. 

Contractor  —  Charles  R.  Watts,  1413 
Arch    St.,    Berkeley. 

Filed  Aug.   7,    1924.   Dated   Aug.    5,   1924. 
1st   of   each   month,   of   labor   and 

materials    incorporated    75% 

Usual  35  days   25 % 

TOTAL   COST,    $4300 

Bond,  yes.     Sureties,   Fred  L.   Holbrook 

and    John    W.    Hottas.       Forfeit,    none. 

Limit,  50  days  after  Aug.  5,  1924.  Plans 

and  specifications  filed. 


TERR.. 


DWELLING 

(4125)      1435       HAWTHORNE 

Berkeley.   Dwelling. 
Owner — W.  B.  Clark. 
Architect — J.    H.    Thomas,    Merc.    Trust 

Berbeley. 
Contractor  —  Geo.   J.   Maurer   Co.,    177 

Ridgeway  Ave.,   Oakland.        $10,500 


SCHOOLi  .  „^ 

(4126)      EAST  FOURTEENTH  ST.  AND 

66th  Ave.,   Oakland.   1-story  school. 
Owner — City  of  Oakland. 
Architect — None.  „     ^ 

Contractor^J.    R.    Faulkes,    9828    Bast 

14th    St.,    Oakland.  $1500 


DWELLING  „ 

(4127)  1425  HAWTHORNE  TERRACE 
Berkeley.  Dwelling. 

Owner— L.  &  C.  Daggett,  1427  Haw- 
thorne, Berkeley. 

Architect — J.  H.  Thomas,  Merc.  Trust 
Bldg.,  Berkeley. 

Contractor  —  Louis  O.  Hanson,  1409 
Bonita,  Berkeley.  $12,000 


ALTERATIONS  ,       ^ 

(4128)  670  SIXTIETH  ST.,  Oakland. 
Alterations  and  addition. 

Owner — A.  Newman,  670  60th  St.,  Oak- 
land. 

Architect — None. 

Contractor — S.  G.  Johnson,  4652  Do- 
lores   Ave.,   Oakland.  $2600 


DWELLING 

(4129)  4036  ELSTON  AVE.,  Oakland. 
1-story    6-room    dwelling. 

Owner — Karl    S.    Frederickson,    16    Bon- 
ita   Ave.,    I'iedmont. 
Architect— None.  $4000 

DWELLING 

(4130)  E  TWENTY-NINTH  AVE.  160 
N  E-16th  St.,  Oakland.  1-story  5- 
room  dwelling. 

Owner — A.  Gibson,   1845   9th   Ave.,  Oak- 
land. 
Architect— None.  $4000 


DWIOLLING 

(4131)  E  SIXTY-FIFTH  AVE.,  320  K 
Arthur  St.,  Oakland.  1-story  6- 
room    tile   dwelling  and  garage. 

Owner — Albert  Halbert,  9380  Thermal 
Ave.,   Oakland. 

Architect — None.  $4.')00 


SERVICE    STATION 

14132)        SB     COR.     FRUITVALE     AVE. 

and    E-12th    St.,    Oakland.      1-story 

brick   service   and  comfort   stations 
Owner — Ernest  Miehe,  1725  Webster  SI. 

Oakland. 
Architect — None. 
Contractor  —  Marshall    .S:    Burks,    1725 

Webster  St.,  Oakland.  $1300 


SHED 
(4133) 


NW   COR.  SIXTY-NINTH  AVE. 
Oakland.      1-story 


14th 

lumber  shed 
Owner — Garrett    Lumber    Co 

14th  St.,  Oakland. 
Architect — None. 


DWELLING 

(4134)  S  SYLVAN  AVE.  275  E  Maple 
Ave.,  Oakland.  1 -story  5-room 
dwelling. 

Owner — F.  C.  Stolte,  3455  Laguna  Ave., 

Oakland.  . 
Architect — None.  $3250 

DWELLING 

(4135)  NW  COR.  ELSTON  AVE.  AND 
E-38th  St.,  Oakland.  1-story  6- 
room  dwelling. 

Owner — J.    F.    Whitehouse,    124    Moraga 

Ave.,  Piedmont. 
Architect — None. 


$4000 


DWELLING 

(4136)  W  PORTAL  AVE.  240  E  Wa- 
wona  Ave.,  Oakland.  1-story  7- 
room    dwelling. 

Owner — Leslie  A.  Blackburn.  724  Wes- 
ley,  Oakland. 

Architect — None. 

Contractor — Alder  &  Clark,  2907  Flor- 
ida  St.,   Oakland.  $7500 


LECTURE   HALL 

(4137)      W    SIXTY-FOURTH    AVE.    100 

N     Brann     St.,     Oakland.         1-story 

lecture  hall. 
Owner — The    Board    of      Control 

fornia    Concordia    College. 
Architect — None. 
Contractor — Jensen     &    Pedersen, 

Adeline    St.,    Oakland. 


Cali- 


STORE    BLDG. 

(4138)  N     FIFTEENTH     ST.,     125     N 

Broadway,  Oakland.  3-story  con- 
crete  store   bldg. 

Owner — H.  C.  Capwell,  14th  and  Clay 
Sts.,    Oakland. 

Architect  —  Reed  &  Corlett,  Oakland 
Bank   Bldg.,    Oakland. 

Contractor — F.  A.  Muller,  805  Syndicate 
Bldg.,    Oakland.  $90,000 


DWELLINK 

(4139)        2460     HAVENSCOURT     BLVD., 
Oakland.      1-story   5-room   dwelling 


•ner  —   Wm.   A.    Deegen,    2055    Santa 

Clara    Ave.,    Oakland, 
ihitect— None.  $3500 


Ai 


APARTMENTS 

(4140)       S    EXCELSIOR    AVE.,    295 

Beacon     St.,     Oakland.       3-story 

room    apartments. 
Owner — E.    B.    Leonard,    1429    Franklin 

St.,   Oakland. 
Architect — None.  $18,000 


18 


FLATS 

(4141)      N    SUNNYSLOPE   AVE.,    125   W 

Giand    Ave.,    Oakland.      2-story    10 

room    flats. 
Owner — Anna  L.  White,   939  Grove   St., 

Oakland. 
Architect — None. 
Contractor — T.     A.     White,     939 

St.,    Oakland. 


Grove 
$9000 


SCHOOLS 
■  (4142)  NINTY-EIGHTH     AVE.     AND 

Plymouth     St.,    Oakland.       Two     1- 

story    schools. 
Owner — City    of    Oakland. 
Architect — None. 
Contractor  —  J.    It.    Faulkes.    9828    E- 

14th  St.,  Oakland.  $3000 


(4143)  TWENTY-EIGHTH  AND  WEST 
Sts.,  Oakland.     1-story  school. 

Owner — City  of  Oakland. 

Architect — None. 

Contractor — J.  R.  Faulkes,  9828  E-14th 
St.,    Oakland.  $1500 


(4144)         COR.     SHAFTER    AND    COL- 
lege  Aves..  Oakland.     1-story  school. 
Owner — City    of   Oakland. 
Architect— None. 

Contractor— J.   R.   Faulkes,   9828   E-14th 
St.,   Oakland.  $1300 


AND 

story 


SCHOOLS 

(4145)         E -FOURTEENTH 

66th    Ave.,    Oakland.      Tw 

schools. 
Owner — City   of   Oakland. 
Ai'chitect — None. 
Contractor — J.   P..  Faulkes,   9828  E-14th 

St.,   Oakland.  $1500 


SCHOOL 

(4146)       BOSTON    AND    SCHOOL    STS., 

Oakland.       1-story    school. 
Owner — City  of  Oakland. 
Architect — None. 
Contractor- — John    R.    Faulkes,    9828    E- 

14th  St.,  Oakland.  $1500 


SCHOOL 

(4147)         E-SEVENTEENTH    ST.    AND 

29th   Ave.,   Oakland.      2-story  brick 

and  concrete  school. 
Owner — City   of   Oakland. 
Architect — None, 
Contractor — Alfred     Olsen.     631     Viona 

Ave.,   Oakland.  $103,328 


DWELLINGS 

(4148)       N    FORTY-FOURTH    ST.,    450, 

480,    520    W    Market    St.,    Oakland. 

Three   1-story   5-room   dwellings. 
Owner — G.   Taylor.   455   Mountain   Ave., 

Piedmont. 
Architect — None.  $3000  each. 


The  San  Francisco  Savings  and  Loan  Society 

(THE  SAN  FRANCISCO  BANK) 

SAVINGS  COMMERCIAL 

INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 

the  Assets  of  which  have  never  been  increased 

by  mergers  or  consolidations  with  other  Banks. 


Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  30th,  1924 

Assets $93,198,226.96 

Capital,  Reserve  and  Contingent  Funds 3,900,000.00 

Employees'  Pension  Fund 446,024.41 


MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  DISTRICTT  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haigiit  and  Belvedere  Streets 

WEST  PORTAL  BRANCH. West  Portal  Ave.  and  Ulloa  St. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (41^)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 
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...unnl  DWKI.MNn  CHURCH 

111!      li'iKD    VVK..  Si..M.'lHir.Hl   Schoi.l  (11611)      N    SIXTIKTH    100    W    Shaltiicl!  C416a)      OAK  ST.  AND  ALAMKUA  AVK. 

1       i-Htory   sihijol  Avi>.,    Oakland.      One-story    5-room  Alameda.     Church. 

of    Oakland  dwelling.  nwiur — Isl  Hebrew  CongreBallon,  Ala. 

x,„n,  Owner— 10.   U.   Hell,   228   Po.st   St.,   S.   F.  .\t<  hitect— None. 

I     It    Kaulk.s    ;>!i::s    K-IIIti  .Vrehitecl— None.                                       $3000  i  i.iilractor— t'c>nra<l   Uoth,  Dublin  Ulvd.. 

(Mkla'nd.                                      »150U  Alameda.                                           Jiri.Ucii) 

DWIil.LINti  

1  LINO  (ll(iO)      NO.    3728     UEDDINC.    Oiiklund.  IIOTKL. 

j'    COM.   AT  A   PT  ON   N  W  LINE  One-. story   4-room   dwelllns.  II17U)      PAUK       S'l\.     Alain.da.         One- 

f    9th    Ave    160    NK    from    boundry  Owiur— Harold    Andersen,    S:i08    Maple  story  24-room  hotel. 

:ne  of  the  Town  of  Clinton,  thence  Ave..  Oakland.  Own.r— U     Kallsky,     1301    Uegent    St., 

I',  50   NW   120  SW  <0  BE   120  to  pt  Architect— None.  ,       Alameda. 

l„t,'iMMinK.  oaklar,.]    .\il  u..rk  l..r  ronlractor— James    Casey,    3308     Maple  Arihileet— (onrad    Uoth,    Dublin    Blvd., 

room  frame  dwellinsr  and  garage  Ave.,   Oakland.                                $2000  ,,      Alameda.                       ^    ,,    ,  ,       ,,,    , 

r  —  Dorothy  L.  and  Jack  J.  Bloom,  Contractor— Conrad  Koth.  Dublin  HIvd., 

.1146  8th  Ave.,  Oakland.  HWELLING  Alameda.                                               JHSUO 

A.cb.iect— Jos.  Fllttncr,  1700  35th  Ave.  ,.,,y,,     w    NINTH    AVE    J.'iO    S   E-24tli  i,u-|.MTTvr        

Oakland.                            ,-«a,c.u    .„-  »t-.    Oaklmid.        One-.story      4-rooin  m  f  t  I'r    vv.    ini?  T  T  t.'wii-T  I  VfC  rniiHT 

Contractor— Jos.  FUttner  1 1 00  35th  Ave  dwelling  and  garage  V,     NO-  1032  ULEW  E1.I.\  N  COUKT, 

Oakland  .-       ""eiimt,  uiiu  ei'^ec.  Alameda.      One-story   8-room   dwlg. 

■    °   \ug    7,   1924    Dated  Aug.  5,   1924.  <^)wner--Jack    J.    Bloom.    2046    8th    Ave,.  ,,„.ner— G.      H.      Noble,    1336      Park   St., 

,,ne    UD     .' *875  .      u-?     .     vi  Alameda. 

-at  >--"    •_..^... |75  L^rn^r.!,7''-"r,os.    F.i.tner,    1700    3.,h  Architect-None^ ,6000 

■!l3ldlys^   .'?;:::::::   875  Ave.,    Oakland.                                $3.W0  nWELLING 

TOTAL  COST.  J3500  (4172)      615     SANTA     ROSA,     Berkeley. 

i.   none;  Forfeit,   Jl   day;   Limit.   90  ,t  mm  iT.inv<j  Dwelling. 

king  days;  Plans  and  specifications  '^hJSi^^Jii^r^ ,  fWAPnT  i-o  vn   nn.  Owner— E.    Fowler,    Mill   Valley,    Calif. 

,l,d  (4162)      NO.  .0>.il  (  HABOT  I.OAD.  Oak-  Architect— Herbert  M.   Crane,   3S2   17th, 

.  land.      Alterations    and    addition.s.  Oakland 

•OTT\GE  Owner— J.    C.    Esepjo,    Premises.  Contractor— E.      F.       Henderson,       5744 

.ll.'2)     2632    BENVENTJE    AVE.,    Ber-  Architect— None.                     >               JJOfiO  Keith  Ave.,  Oakland.                    $5000 

k.ley    All  work  tor  1-story  3-room  

lar   cottage    and   double    garage.  ,,,„c.t  t  txt/-                         '  DWELLING 

,— John  A.   and  May  Dexter  Hen-  "Yc?^H^    >cr.,     .,r^,-,-    ct      o   ii..  i  '"'^^      "^      CRAGMONT,        Berkeley. 

-l.all     1406    P  St.,   Sacramento.  (4163)      No.    fiSfil     I.R(  K     ST      OaKlanil.  Dwelling. 

',,t  —   Hut.his.in    &    Mills,      1214  One-Story    5-room    dwelling.  Owner— H.  W.  Jennings. 

.\  ebster  St..  Oakland.  Owner— P.  A.  Newby,  226:!  Auseon  Ave.,  Designer    &    Contractor— O.    P.    Lyon, 

.^icior — E.   K.   Collins,   740   Walker,  Oakland.  520    San    Fernando    Ave.,    Berkeley. 

Oakland.  Architecl— None.                                       ?4000  J5000 

i   Aug.   7,    1924.  Dated  Aug.   1,   1924.  ,  

"wn  c"oate(i'::::::::::::::'.:::'99o  (VJe^^^N't?  ■  1434  fortieth   ave..  <^''f)  2"o    martinez,    Berkeley. 

Mipleted  and  accepted 990  Oakland.     One-story   3-rooin    dwlg.  ^      Dwelling 

ual    35    days    990  Owner— D.     Sanoukar,     1434    40th    Ace.,  Owner— D      H.     Williams.     1040     Keith, 

TOTAL  COST,  $3960  Oakland  Berkeley. 

i    Forfeit,  none;  Limit,  90  working  \rchitect— None                                      $1000  Architect — None.                                     $3000 

Plans   and  specifications   filed.  

r>T\'TrT  T  TVV:  1*^*  h^LL,li\t:r 

NO     572      SAX      LUIS      ST.,      Berkeley.  <^1'5)      1224     PARKER,     Berkeley. 

LLING  Dwell  in"-  Dwelling. 

:,      NO.  3215  MOUND  ST.,  Alameda.  owner— C.    b:    Wallace,    Shattuck    Ave.,  ^^.^'i'ir-?-  f'  2"^^"?^i'  "^=  D^'^^^i;!- 

I  ine-story  5-room  dwelling.  Rerkelev  Architect — S.  R.  Coffee,  1835  Delaware. 

.  1— Irene    Figge,    3232    Bayo    Vista  Architect  -  S.   C.   Jackson,  Solano  and  ^'°"l"$l°'"— ^-     ^-     ^°"^^'     ^^^=    ?|n'?; 

Ave,,  Alameda.  Neilson,  Berkeley.  ^^'^®-             *^"'"' 

\!    liitect — None.  Contractor — Anderson    &  Anderson.   961  mr^Ti'T  t  tvi- 

'■'■"  AtCATa^meda.           '"'                 ^loOO  ^''"'"'^  St..   Berkeley.                $11,000  uY^f^  jof    ARLINGTON,       Berkeley. 

APARTMENTS  n\^'npr TrJa     TT      "nnvi"?      "Rprlcf^lpv 

liWFILING        '"^^>      LOT   7   ELK   G,   Fourth   Avenue  Xrehitect-Rav     Bancroft        Ho'^el       St. 

|J\\  h.LLl.NL,            r^„r,„^,  c-v     13   .,i,oio„  Terrace.     Oakland.       All    work     for  Mark      Oakland 

"'l.wenfng  two-story      (3)    apartments     frame  Cont^i%t'^oV-l!''^F''-     Henderson,      5744 

Dwelling.                              1337   9nd  St  „       building  ancj  garage.  Keith    Ave..    Oakland.                   $6000 

T   i          .'^eppernich,   ijJi    -nu  oi..  Owner — Frank   &   Rosalyn   Harris,   3940  ' 

i'i'fJn."    Vnnp  Linwood  St     Oakland.  (4177)     225       ALVARADO,       Berkeley. 

liitect — ^one.    ^      ,,     ^    .                  ,„„„  Architect — A.    W.    Smith,   American   Bk.  Dwelling 

^^■,1f'°rTt'^''^'»'rV.l^v'^''         ''"•    S37M  Bldg.,  Oakland.  Owne^D.     McPeak.     Berkeley. 

htuart  St.,  Berkeley.                      $3.o0  Contractor— J.     W.     Merritt,     7934     Ney  Architect— Roy     Bancroft,       Hotel       St. 

Ave.,   Oakland.  Mark,    Oakland. 

„T,.rrT^ivto  Filed  -\ug.   8,   '24.      Dated   Aug.   4,   '24.  Contractor — E.      F.       Henderson,       5744 

,,      M,;    IOC   uTTTr-T>v«T  cyr     Ppr  Frame  up    $1500  Keith   Ave.,   Oakland.                   $6500 

1)      NO.    125   HILLCREST  ST.,   Ber-  j^^    ^^^^^    plaster    on 1500  

l^eley       Alterations.  -^Vhen    completed,    note    of    $70oO  GARAGE 

r— Airs.   Pedersen,  Premises.  and      1500  (4178)       NE    COR.    TENTH    AND    OAK 

.-liitect— None                                   ,.,„„„„  Usual    35    days 1500  Sts.,    Oakland.       1-story    brick    and 

^     niiactor— F.    (  .    st.dte,    J4do    Laguna  TOTAL    COST,     $13,000  tile    garage    and    salesroom. 

M.,   Oakland.                                       iimv        Hond,   $ .      Surety,   Fidelity   &   Guar-  Owner— G.    H.    Noble,       1336    Park    St., 

anty  Co.     Limit.  Nov.  20,   1924.     Forfeit,  Alameda. 

.\I'.\RTMENTS  ?1    per    day.      Plans    and    specifications  Architect — None.                                    $18,000 

inr.r,)      \V    VVAY.NE   AVE    2275  N   Athol  nied.  

.We..  Oakland.     Two-story  IB-room  .APARTMENTS 

apartments.  r^,,-,,,  t  t^t^  (4179)       NW    COR.    FIFTEENTH    AND 

,.r     S^oi^i.    Mason,    1572    Alice    St.,  f^l^^p%  «,r  ^   V.    LOT  42  BLK  ^^^\^  fp^^n'^e^nt,^-"'"-''   '' 

Uit^cl-None.  9    Thousand  Oaks   Tract,   Berkeley.  owner— Coit    Investment    Co.,    306    14th 

1    .ntiactor— W.     O.     Lewis    Co..     Bacon  All  work  for  si.x-room  frame  dwlg.  St.,   Oakland. 

L'.klg.,  Oakland.                              $17,633  tpwner— A.   E.  Mansfield,   San   Francisco  Architect— None.                                  $100,000 

Architect — None.  

^''Xl'TMENTS  Contractor — Victor    Carlson    and    J.    H.  DWELLING 

■  :i,)    'se"p.\RK   BLVD.    AND   E-28th  Herman    811  Carmcl  St     Berkeley.  ^^q,       'jf,jg     .sixTY-EIGHTH     AVE., 

.^t.,  Oakland.     Two  and  three-story  Filed  Aug.   9,    24.     Dated   Aug.   7,    24  Oakland.     1-story  4-room  dwelling. 

:;8-room    apartments.  i,'?i?^  °",  ■■.•■■ -j onw  Owner— E.     H.     Cary,     1098     68th     Ave., 

iM-r— Elizabeth       M.       Harde,       1636  W  hen   plastered    20%  Oakland. 

Franklin  St.,  Oakland.  Usual    3a    days ...........  .      .iO/o  Architect— None.                                       $2500 

lijj^.pt. None  lOlAL   (-Or>i,    juou  

;, actor— California      Builders       Co.,  Bond.    none.      Limit,    90    working    days  ALTERATIONS 

1636  Franklin  St.,  Okd.              $4.5,000  from    date.      Forfeit,   plans   and   specui-  (418I)      RW  COR.   THIRTEENTH  AVE. 

cations,  none.  an^   E-14th    St..    Oakland.      Altera- 

i:LLlNG  r^,..r,T  T  T.>,„         "  tions. 

.7)      N   AVENAL   AVE    218    K    Semi-  D\V  ELLIN (.             .^,„,,..  ..     ,  ,,„       ,,„  Owner— Bowman  Drug  Co.,  premises. 

narv   Ave.,   Oakland.      One-story    8-  (4167)      NO.   2709  ENCIN.AL  .\VE..   Ala-  Architect— None. 

room   2-family  dwelling.  ^      medii.     Three-room   dwelling.  Contractor— S.  Kulchar  &  Co..  8th  Ave. 

"wiier— Jas.   Merriman,   2063   64th  Ave.,  Owner— O.       F.     Arndt,       1436    Bay    St.,  a,,^    E-lOth    St.,    Oakland.           $1000 

Oakland  Alameda.  . 

Architecl— None.                                       $5500  Architect— .None.                                       $2200  dWELLLNG 

(4182)       E    TWENTY-NINTH    AVE.    N 

I  DWELLING  ,  ^,..,T.-^,           E-16th    St.,    Oakland.         1-story    6- 

1(4158)      NO.  2329   FOURTEENTH   AVE.,  ADDITKDN     ,„,„   ,-,„„™.,„„   „„       .,„  room    dwelling. 

I    '.    Oakland.      One-story    5-room    dwlg.  (4168)      NO.    1 .  16   CHEblNU  i    hi.,   Aia  Owner— Harlzell      &      Nicholson,      1520 

I  Owner— M.   J.  Courtney,    1740   Franklin  meda.     Addition.  Madison   St.,  Oakland. 

,1           St.,   Oakland.  (Dwner— J.  Tennant,   Premises.  Architect— None. 

'  Architect— None.  Architect— None.                              t  „f„,.   .,o  Contractor— A.  Jensen,    4256   Sutter  St., 

lontractor— O.  M.  Froling,  1740  Frank-  t  ontractor— Sam     Lee.     1801     Latajctte  g^j,  Francisco.                                   $4000 

lin   St.,   Oakland.                               $2800  St.,    Alameda.                                      $2000 
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DWELLING  ^      o-  T^  , 

<4183>      X  MADELINE   ST.,   8a  W  Lau- 
rel Ave..  Oakland.     1 -story  5-room 
dwelling  and   garage. 
Owner — Edna  Wagner. 
Architect — None.  •„ .    x^ 

Contractor— E.    W.    Burton.    3684    Daws 
St.,   Oakland.  »3100 

DWELLING  ..„    „    „.    . 

(4184)      N    HOPKINS    ST..    3o0    E    High 

St  Oakland.  1-story  3-room  dwlg. 
Owner— E.    E.    Rollins,    357    Athol   Ave., 

Oakland.  ,,o„a 

Architect — None.  J180U 
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Saturday,    August    15.    is; 


DWELLING  ,^      ^   , 

(4185)      1400    EXCELSIOR    -^^T:,;.  Oak- 
land.     1-story    5 
garage   . 

Owner — L.    C.    Fish. 
Oakland. 

.Vrchitect — None. 


-room    dwelling    & 
Park    Blvd.. 
«5350 


2453 


DWELLING 

(4186)      W   M.\GEE   AVE., 

fornia    St..      Oakland. 

room  dwelling. 
Owner — C.  D.  Smith.  2&»1  Eastman  Ave 

Oakland. 
.Vrchitect — None. 


200   N   Call- 
l-story    3- 


$2000 


ALTERATIONS.    ETC.  ,^      ^   ,  ,        . 

(4187)      977  BAY  VIEW  AVE.,  Oakland 

Alterations    and    addition. 
Owner  —  Mrs.    Louis    Sutter.    97  <    Bay 

View  .We.,  Oakland. 
Architect — None. 
Contractor    —    Jas.    H.    Pedgrift,    4106 


Broadway,    Oakland. 


$1000 


60  N  Cav- 
1-story    5- 


DWELLING 

(4188)      W   B.\RROWS  RD.. 

anaugh    Rd..    Oakland. 

room  dwelling. 
Owner — R.  C.  Hasermann. 
.Architect — None. 
Contractor — Barr    &    Son.    306    26th    St., 

Oakland.  $4000 


ADDITION  ,.„      „    , 

(4189)      840    L.AKESHORE  .\%T;.,    Oak- 
land.    .\ddiiion. 

Owner — H.    M.    DeFerrari,  840    Lake- 
shore  .Ave..  Oakland. 

.Architect — None.  J1250 


DWELLING 

(4190)  1051  SIXTY-SECOND  ST..  Oak- 
land. 1-story  lO-room  2-fainily 
dwelling. 

Owner — H.  Erchner.  1057  62nd  St..  Oak- 
land. 

.Architect — None. 

Contractor — A.  Niska.  2133  Byron  St.. 
Berkeley.  $7500 


DWELLING 

(4191)  E  PER.\LT.\  .AVE..  90  N  Geor- 
gia St..  Oakland.  1-story  6-room 
dwelling. 

Owner — Peter  Valtakis.  808  16th  St.. 
Oakland. 

-Architect — None. 

Contractor — John  .Alfler.  2429  Chestnut 
SL,    Oakland.  $3400 


.\LTER.ATIONS 

(4192)        1431     T^VENTY-FIFTH     A\TS., 

OaklaniL      .Alterations   and   repairs. 
Owner — Mrs.   Mary    E.   Baldwin.    1125ii 

Morton    St..   -Alameda. 
.Architect — None. 
Contractor — E.   R.   Cherryman,    2960   E- 

14th  St.,  Oakland.  $1200 


DWELLING 

(4193)     E  RHOD.\  -AVE.,  214  N  Carmel 

St..   Oakland.   1-story  5-room  dwlg. 
Owner — M.    Bollaret,    3940    Rhoda   Ave., 

Oakland. 
.Architect — None.  $4000 


D'WELLING 

(4194)  3944  L-\GUN.A  .A.A"E..  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner — E.  T.  Mattison,  3629  Laguna 
.We..  Oakland. 

Architect — None.  $3500 


DWELLING 

(4195)       W     THIRD     .AVE.,     120     N    E- 

Tenth   St.,   Oakland.     1-story  4-rm. 

dwelling. 
Owner — Mr.    and    Mrs.      Ralph    .\dams. 

6251  Hayes  St.,  Oakland. 
-Architect — None. 
Contractor — R.  A.  Russell,   6231   Hayes 

St..  Oakland.  $3000 


ROOFING  „    ^^ 

(4196)  COM.  .AT  THE  MOST  EAST- 
erly  cor.  of  that  certain  10-acre 
tract  conveyed  by  Central  National 
Bank  of  Oakland  to  Victor  Talk- 
ing Machine  Co.  by  deed  dated 
Oct.  19.  1923.  recorded  in  Library 
605  Oflicial  Records,  page  217,  Ala- 
meda County  Records,  running 
thence  SW  along  the  SE  line  of 
aforementioned  10-acre  tract  Sw 
456.02  ft.,  thence  SE  554.29  ft..  NE 
453.81  ft..  NW  608.29  ft.,  to  pt.  of 
commencement.  Roofing  work  for 
1-story    factory   bldg. 

Owner — Illinois  Wire  &  Cable  Co..  417 
Market    St..    9.    F. 

Architect — Washington  J.  Miller,  41. 
Market  St.,   S.   F. 

Contractor — J.  W.  Bender,  (J.  W.  Ben- 
der Roofing  &  Paving  Co.),  417 
Market   St.,    S.    F. 

Filed    -\ug.    11,    1924.    Dated    _—- 

On    completion    ^?^ 

se   days   atfter   aceeptamre    25 S; 

TOT-AL   COST,    $1558. 

Bond.    yes.      Sureties.    Geo.    S.    Forderer 

and  S.  Stockholm.     Forfeit.  $50  per  day. 

Limit.    12   working   days   after   bldg.    is 

ready.      Plans    and    specifications    filed. 


DWELLINS 

(4197)  2301  ROSE  TERRACE,  Berke- 
ley.   Dwelling. 

Owner — W.    H.  Marston,   1500  Arch   St., 

Berkeley. 

Designer  &  Contractor  —  H.  Elmer 
Johnson,  644  Woodland.  San  Lean- 
dro.   Cal.  $12,250 


(4198)      1001  1005  1009  1011  CED-A.R  ST.. 

Berkelev.  4  dwellings. 
Owner  —  -Alameda   Inv.  Co.,  Syndicate 

Bldg.,  Oakland.  $3000  each 


DWELLING 

(4199)     610    PEP^ALT.\,    Berkeley. 
Dwelling. 

Owner — W.  'W.  Maxian,  2077  University 

.Ave..   Berkeley. 

-Architect — None. 

Contractor — Davis    &    Sprinkling.    Ber- 
keley. $2500 


(4200)     2211    S-\CRAi£ENTO.    Berkeley. 

Dwelling. 
Owner — A.  Hawke. 
Designer  &  Contractor — J.  F.  Patterso 


2001    68th  Ave.,   Oakland. 


$4000 


-ALTER.ATIONS 

(4201)      1617      SHATTUCK,       Berkeley. 

-Alterations. 
Owner — F.     Klingbiel.     2115     Shattuck, 
Berkeley. 
-Architect — None. 
Contractor   —   WTiite    &    Boerner,    2414 

Prince,  Berkeley.  $1400 


DWELLING 

(4202)  2420  PRINCE.  Berkeley.  Dwell- 
ing and  garage. 

Owner — H.  S.  Tolen.  2424  Prince  St., 
Berkeley. 

-\rchitect — None. 

Contractor    — ■    Hans    -A..    Hansen.    1749 


Grove,  Berkeley. 


$7350 


400    W 
2-story 


STORES.  OFFICES 

(4203)       N    FOOTHILL    BL'V'D., 

Seminary    .We..    Oakland. 

11    room    stores   and   offices. 
Owner — C.    R.    Wagenet,    359    12th    St. 

Oakland. 
.Architect — L.    F.    Hyde.       372    Hanover 

Ave..  Oakland. 
Contractor  —  C.     G.    Hildebrand.     1700 

Fremont  Wav.   Oakland.  $19,000 


DWELLING 

(4204)      N   E-TWENTIETH   ST..    100   'W 

25th     .We.,     Oakland.        1-story     6- 

rocm    dwelling. 
Owner    —    .A.    Vierria.    1404    16th    .Ave.. 

Oakland. 
Architect — None.  $4000 


DWELLING 

(4205)      E    SIXTY-SE\'ENTH  -AVE..   15U 

S    Beck    St..    Oakland.       1-story    4- 

room   dwelling. 
Owner — F.   H.   Roeber. 
.Architect — None. 
Contractor — F.     J.     Wilson,     1657       68th 

-We.,  Oakland.  $2900 


-AiTER.ATIONS 

(4206)       1728    MARIN    W.AY.     Oakland. 

-Alterations. 
Owner — P.  &  M.  Products  Co..  62nd  -We 

and   E-14th   St..   Oakland. 
-Architect — None. 
Contractor — Robert  E.  Green,  1464  72nd 

Ave..    Oakland.  $1500 


DWELLING 

(4207)      S  CONTR.A  COSTA   P.i 

Contra    Costa     Place.    Oakiiiiiu. 

story    6-room    dwelling. 
Owner — L.    H.    Walker,    1927    Courtlar 

Ave..    Oakland. 
-Architect — F.    B.    Comstock,    2617    Fu 

ton   St.,    Berkeley.  $5" 


Peral 


DWELLING 

(4208)      N    TEIXAS    ST.,    115    I 

Ave.,      Oakland.        I-story      5-r 

dwelling. 
Owner    —    Herbert    C.    Cameron. 

Dover    St.,    Oakland. 
.Architect — None.  $ 


DWELLINGS 

(4209)      E  PER-ALT.A  AVE.,  80  and   :. 

S  Maine  St.,  Oakland.  Two   1-st 

5-room    dwellings. 
Owner—Herbert  C.  Cameron.  5619  l^^■ 

er    St.,    Oakland. 
Architect — None.  $3000  ea 


DWELLING 

(4210)       .\-     BIRCH    ST.,    160    E    9:N 

.Ave..      Oakland.        1-story      5-r- 

dwelling. 
Owner — A.  T.  Anderson.  2248  62nd  .\ . 

Oakland. 
Architect — None.  $-' 


.ALTER.ATIONS 

(4211)      1445   FR.ANKLIN   ST.,  Oakia: 

.AJterations. 
Owner — Z.    W.    White,    732    Lakesh' 

Oakland. 
Architect — None. 
Contractor — S.    Kulcbar    Co.,    8th    -\ 

and   E-lOth   St.,    Oakland.  i- 


DWELLING 

(4212)       2115    E-TWENTY-THIRD    S 

Oakland.       1-story    4-room    dwlg 
Owner — .A.  J.  -Agrella,  Jr..    1811    E-l?t 

St.,  Oakland. 
.Architect — None.  $300 


DWELLING 

(4213)  SE  COR.  104TH  AVE.  -Al*! 
Walnut  St.,  Oakland.  1-story  5- 
room    dwelling   and    garage. 

Owner — Joe  Castro,  Thayer  Bldg.,  Oak- 
land. 

Architect — None. 

Contractor — John  Tell,  312''  «3rd  .Ave. 
Oakland.  $3t5( 


DWELLING 

(4214)  1536    THIRTY-THIRD    AVK. 

Oakland.      1-story   6-room   dwellinf 

and   garage. 
Owner — Mary    J.    Hennessey,    1542    33rt 

.Ave..  Oakland. 
.Architect — None. 
Contractor — J.    D.    Fennellv 

22nd  St.,   Oakland. 


2910    E- 
$42Sl 


G.AR.AGE 

(4215)         S    CL.ARENDON    CRESCENT 

300   E   Mandana.   Oakland.      l-stor> 

garage. 
Owner — C.    H.   Nor.   5^2   Excelsior  .Axe. 

Oakland. 
Architect — None. 
Contractor — S.  G.  Johnson,  4652  Dolores 

-Ave.,  Oakland.  $1»8( 


DWELLING 

(4216)       S    C-AL.AVER-AS    AVE..     800 

High  St.,  Oakland.     1-story  5-rooir 

dwelling. 
Owner — D.   L.   Smith.   3895  Brown  Ave. 

Oakland. 
.Architect — None. 
Contractor — .Anderson   &   Johnson.   367: 

Lily   St..   Oakland.  $20« 


DWELLING 

14217)       N    FIFTY-NINTH    ST.,    220    ■« 

Grove      St.,      Oakland.       1-story    * 

room  dwelling. 
Owner — Jacob    Klingman.     1607     Stuarv 

St.,    Berkeley. 
.Architect — None.  $45d* 


SHOP 

(4218)  STV  COR.  E-SE%"ENTH  ST.  ant 
Fruitvale  Ave.,  Oakland,  1-storj 
tile  machine  shop  and  1-story  tile 
ofBce. 

Owner — W.    H.    Hauser,    Builders    Ex- 
change. Oakland. 
-Architect — None.  $4000    &    $10»( 

DWELLINGS 

(4219)  7018  -AND  7100  H-ALLIDAl 
-Ave.,  Oakland.  Two  1-story  5 
room    dwellings   and    garages. 

Owner — N.    J.    Ekstam.    1586 !»     Pacifli 

-Ave.,  -Alameda. 
-Architect — None,  $3100  e&ci 


iturday,    Aujust    1«,    1024 
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IKK    llEPAIKS  .  ,  ,       . 

-20)       1223    FIFTH    A\  K..      Uakliiiid. 
"yirv   repairs. 
f„er— A.    <■•    WllkiiiH,     1223    r.th    Ave.. 

Oakland. 
•chlti'Cl-    None. 

rntraolor---A.    H.    lU,^.:    478    ^iU,    S. 
Oakland.  $l!tOO 

W'ELljIN'i  „   , 

»♦!)      2742   liKOoKDALlO   AVK.,   Oak- 
land,     l-.slory   4-roiuM   dw.lllng. 
„,ner— Chas.    <'.    Hask.U,    2;iui     Frull- 
vale  Ave..  Oakland.  ,,„„„ 

ihlteot— None.  ♦1»<"' 


^HOOL   KLDG. 

222)  UPON  OUOUN-I)S  OK  CAI.IF. 
Concordia  College,  64th  Ave.  and 
Urann  St.,  Oakland.  General  con- 
struction 1 -story  frame  science 
laboratory  school   huildine. 

wner — The  Hoard  of  Control  of  Cali- 
fornia   Concordia    t'ollege. 

rthitect-Ward    «:    Hlohnie,    4.'.4    Cali- 


'V23»)''''37?   PALM    AVE..    Oakland.    1- 

story  1-room  dwelling, 
g^vner W.  E.  Breeden,  326  Vernon  SI., 

Oakland. 
Architect — None. 
Contractor— H.    K.    Schulz.    932    Arline- 

ton  Ave.,  Oakland.  $1500 

DWELLING  „       ,    „,,, 

(4234)      E    MONTANA    ST..    16(1    S    Wil- 

son   St..'  Oakland.        1-story   5-room 

dwelling. 
Owner— Tony   Silva,    2711    Montana   St., 

Oakland. 
Architect — None. 
Contractor  —  C.    H.    Conser,    1949    87th 

Ave.,   Oakland.  $3150 


rni 


St..   S.    F 


intractor— Hans    C.    Jensen    &    Chris- 
tian    Pcderscii,     (.leiisen     &     Peder- 
s.n).   42.')6  Sutter  St..  S.  F. 
iled  AUK.  12.   1924.  Dated  Aug.  9,1924 

Frame     is    up     ♦    (00.00 

Plastered    817.50 

Completed    and    accepted    1000.00 

On    thr  :HHh    day   afirr   accept- 

mice     872.50 

TOTAL  COST.  $34911 
ond,  yes.  Sureties,  K.  D.  Fearey  and 
.  ().  Torr.  Forfeit,  none.  Limit.  3h 
orking  days  after  date.  I'lans  and 
peciflcations  filed. 


4224)         817    MENDOCINO,      Berkeley. 

Dwelling  and   garage. 
iwin.r — p.    A.     Uero,    733    Bisscll    Ave., 

Richmond, 
architect — None.  ,    „_ 

cnlractor — W.   Sultgrove,   160   18lh   St., 

Hichmond.  $8720 


)WELLING 

4225)      1121  SPRUCE,  Berkeley.  Dwell- 
ing and   garage. 
)vi.ner — L.  L.  Levy,  1109   Glenn,   Berke- 

Vrchitect — W.  A.  Doctor,  847  Arling- 
ton. Berkeley. 

Contractor— H.  C.  Knight,  1426  Frank- 
lin,  Oakland.  $15,500 


4226) 


520     SAN    LORENZO,    Berke- 
ley.     Dwelling, 
iwner — Fox      Bros.,      1926      University, 

Berkeley, 
designer — Fox    Bros..    1926    University. 
■^      Berkeley.  $2900 


IJWELLING 

(4227)  V'ALLE.TO  NEAR  SAN   RAMON, 
Berkeley.      Dwelling. 

Jwner — A.  W.  Shepherd. 
Designer     and     Contractor — Fox     Bros., 
^^      1926    University.    Berkeley.        $5000 

(4228)  2207     TELEGRAPH,     Berkeley. 
Slore. 

Owner — J.  O.  Stover,  2214  Haste,  Berk- 
Designer  and  Contractor — Allen  &  Con- 
rad,   357    12th   St.,   Oakland.        $1200 


DWELLINGS 

(4229)      1248  AND  1252  OILMAN,  Berk- 
eley.     Two   dwellings. 

Owner— Rita    Warford,    2261    Shattuck, 
Br'rkeley. 

Designer  and  Contractor — F.  F.  Ingram 
1956    University,    Berkeley. 

$2500    each. 


EVELYN, 

riurt, 


Berkeley. 
1211     Eve- 


DWELLING  ,,„      , 

(4235)      E  TWENTY-SECOND  AVE.,    50 

S    E-29th    St..    Oakland.    1-story    6- 

room  dwelling. 
Owner  —  Claque   Cross,   2428   Chestnut 

St.,  Oakland. 
Architect — None.  $3500 


DWELLING 

(4  236)     S  OLIVE  ST..  50  E  Warner  Ave 

Oakland.       1-story    6-room    dwlg. 
Owner — W.    P.    Jacobson,    1924    Warner 

Ave.,   Oakland. 
Architect — None.  $3000 


HOPKINS, 


DWELLING 

(4237)       NE     COR.     lOOTH     AVE.     AND 

Birch  St.,  Oakland.     1-story  4-room 

dwelling. 
Owner — W.  M.  Wright,   1900  lOOth  Ave., 

Oakland. 
Architect — None.  $1500 


DWELLING 
4230)      2253    WARD,    Berkeley.    Dwell- 
ing 
Owner — E.   E.   Carpenter,   Hotel   AVhite- 

cotton,   Berkeley. 
Architect — and    Contractor — E.    E.    Car- 
penter,   Hotel    Whitccotton,    Berke- 
ley. $3000 


DWELLING 

(4238)      3406    CURRAN    AVE.,    Oaklanu. 

1-story  7-room  dwelling. 
Owner — Geo.    H.    Millward,    251    Arroyo 

Ave.,  San  Leandro. 
Architect — None.  $J600 


DWELLING 

(4239)         W      SHAFTER    AVE.,      150    S 

41st   St.,   Oakland.      1-story   6-roora 

dwelling. 
Owner — John     A.     Scott,     381     12th     St., 

Oakland. 
Architect — None. 
Contractor — J.    J.    Power,    533    40th    St., 

Oakland.  $5000 


DWELLING 

(4240)      3362   JORDAN   ROAD,  Oakland. 

1-story  3-room  dwelling. 
Owner — Annie    M.    Hynes,    3374    Jordan 

Road,   Oakland. 
Architect — None. 
Contractor — C.  D.  Wilson,  2215  Mitchell 

St.,  Oakland.  $2000 


DWELLING 

(4241)       N    FIFTY-NINTH     ST..     250     E 
Shattuck     Ave.,     Oakland.       H4 -story 

7-room    dwelling. 
Owner — Clarence     Lancaster,     617     59th 

Oakland. 
Architect — None. 
Contractor — G.    G.    Reed,    679    62nd    St., 

Oakland.  $6000 


DWELLING 

(4242)         2255      SIXTY-FOURTH    AVE., 

Oakland.     1-story  5-room  dwelling 

and   garage. 
Owner — Fred  Anderson,   5932  Hayes  St, 

Oakland. 
Architect — None. 
Contractor    —    Jos.    Flittner,    1700    35th 

Ave.,     Oakland.  $3300 


ADDITION 

(4243)  SE  COR.  E-TWELFTH  ST.,  and 
25th  Ave.,  Oakland.  1-story  addi- 
tion   to   factory. 

Owner — Madewell     Mfg.     Co.,     Oakland, 

Architect — Miller  &  Warnecke,  14th  & 
Franklin    Sts.,    Oakland.  $6000 


DWELLING 

(4231)  1217 

Dwelling. 
Owner— C..    ,1.     Bel  It 

Ivn,    Berkeley. 
Architect    and    '-ontractor- G.    J.    Bet- 

tencourt,    1211    Evelyn,    Berkeley. 

$2500 


Berkeley. 
17      Grant, 


(4232)         1212 

!~>wel!ing. 
Owner — W.      I 

Berkeley. 
l>.'siE:ner  and  Contraetnr — W.  H.  Moore, 

21)17    Grant,    Berkeley.  $2500 


COMPLETION  NOTICES 

ALAMEDA   COUNTY 

Recorded  Accented 

Aug      5      1924-2517     VIRGINIA     ST 
Berkeley.  Evan  Kurpachaff  to  EmU 

Person  Aug.   5,   1924 

Aug.  5,  1924— LOT  21  BLK  K  MAP 
of  Foothill  Park,  Brook  Twp.  C.  J. 
Anderson  to  whom  it  may  concerri 

Aug.     1,     1924 

\iig",5"  1924— LOTS  12  &  13  BLOCK 
E  Linda  Park  Subdivision,  Oak- 
land. Mrs.  M.  Gonsalves  to  whom  it 


may  concern •  •  •  Aug.  4,  1924 

Aug.  5  .1924- W  WEBSTER  67.92  N 
17th  St.  th  N  100  W  150  S  100  E 
150  to  pt  beg,  Oakland.  Jo,seph  c 
Vargas,  John  C  Vargas  and  Arthur 
L  Rogers  to  whom   it  may  concern 

August    1,    1924 

Aug.  5,  1924— NO.  2232  CEDAK  ST., 
Berkeley.         F    H    Slocombe    to      A 

Frederick   Anderson Aug.   1,   1924 

Aug.  5.  1924 — LOT  9  BLK  12  Amend- 
ed Map  Central  Park,  Alcatraz  and 
Newbury  Station,  Oakland  Twp. 
Harriett  M  Berlte   to  whom   it  may 

concern Aug.    1,    1924 

Aug.  5,  1924 — LOT  5  BLK  6  Map  of 
Highland  Park  Terrace,  Oakland. 
George  H  Moffatt  and  N  A  Blodgett 
to  whom  it  may  concern.  .Aug.  2,  '24 
Aug.  5,  1924 — SE  25  LOT  8  BLK  G 
Map  of  Stone  Tract,  Brooklyn  Twp. 
A  C  Thorpe  to  whom  it  may  con- 
cern  Aug.    4,    1924 

Aug.  5,  192  4 — LOT  5.  BLK.  A,  Oak- 
land Highland  Tract,  Oakland. 
Mrs.   Mary   M.   Huntley   to   whom   it 

may  concern    Aug.    5,    1924 

Aug.  5,  1924  —  LOT  134,  BLK.  16, 
Amended  Map  of  Havenscourt.  W. 
E.  Murii  to  C.  A.  Shipman.Aug.  5.  '24 
Aug.  5,  1924— LOT  10,  BLK.  32,  Map 
of  Town  of  Livermore,  Livermore. 
Chas.  A.  Smith  to  Samuel  Bothwell 

July   28,   1924 

Aug.  5,  1924— POR.  LOT  8,  BLK.  C, 
Map  of  a  portion  of  the  Woolsey 
Tract,  Berkeley.  Norman  A.  Hol- 
lister  to  Llovd  M.  Sims.. Aug.  4,  1924 
Aug.  5,  1924— LOT  5,  BLK.  17,  Mel- 
rose Heights,  Oakland.  Victor 
Vallerga  to  J.  A.  Stanley .  .Aug.  2,  '24 
Aug.  6,  1924— POR  OF  LOTS  15  &  16 
Blk  3  Wheeler  Tract,  Berkeley. 
Minna     Frank     Blum     to     whom    it 

may  concern   Aug.  5,  1924 

Aug.  6,  1924— NO  SIDE  OP  FORTY- 
ninth  St.  100  W  of  Webster,  Oak- 
land.   John    and   Augusta    Erickson 

to  A.  Cederborg    Aug.  2,   1924 

Aug.  6,  1924—2715  SIXTY-EIGHTH 
Ave..    Oakland.    Mary    E.    Nelson    to 

J.  V.   Frazier July  29,   1924 

Aug.  6,  1924 — 3005  HOOPER  ST.,  Ber- 
keley. Frances  M.  Kunzelman  to  A. 

B.  White   Aug.   6,  1924 

Aug.  6.  1924— NE  COR.  EUCLID 
Ave.  and  Hilgard  St.,  Berkeley. 
Mrs.  Allan  C.  Wright  by  W.  H. 
Ratcliffe,  architect,  to  David  Nord- 
strom        Aug.  — ,    1924 

Aug.    6,    1924— LOT    13    BLK    4    Hotel 

Le   Teaver   to   F.   A.   Kurtz 

Aug.    2,    1924 

Claremont  Tract,  Berkeley.  J.  H. 
Aug.  6,  1924— LOT  9  BLK  9  DOMINGO 
Tract,  Berkeley.  Henry  Blume  to 
whom  it  may  concern .  .Aug.  6,  1924 
Aug.  6,  1924— LOT  19  BLK  3  MAP 
Claremont,    Berkeley.    J.    C.    Beedy 

to  whom  it  may  concern 

July   26,   1924 

Aug.  7,  1924 — LOT  13  BLK  6  MAP 
Dalev's  Scenic  Park,  Berkeley.  Geo. 
Hausam   to   whom   it   may   concern 

Aug.     4,     1924 

Aug.  7,  1924— LOT  63  MAP  OP  OAK- 
land  Prtospect  Homestead,  Oak- 
land.  Earl  B.   Leonard  to   whom   it 

mav  concern    Aug.  6,  1924 

Aug.  "7,  1924 — LOT  33  BLK  F  NORTH 
Brae  Terrace,  Berkeley.  Ethel  T.  & 
C.  W.  Perkins  to  C.  M.  Texdahl .... 

Aug.    1.    1924 

Aug.  7,  1924— W  SIDE  OF  SIXTIETH 
Ave.  120  S  of  Brann  St.,  Oakland. 
J.    Ritchie    Dunn    to   whom    it   may 

concern    Aug.    7,   1924 

Aug.  7,  1924 — LOT  7  BLK  G  GRAND 
Avenue    Heights,     Oakland.     F.    M. 

Neher  to  whom  It  may  concern 

Aug.    5,    1924 

Aug.  7,  1924— LOT  12  BLK  H  COUN- 
try  Club  Acres,  Oakland.  Sallie  M. 
Perry    by    Robert    H.    Perry,    agent 

to    G.   A.    Scott    Autr.    7.    1924 

Aug.  8,  1924 — 1943  ONE  HUNDRED 
Third    Ave.,      Oakland.      Elton      M. 

Y'oung  to  Geo.  Mills July  28,  1924 

Aug  7,  1924 — 4113  MERA  STREET, 
Oakland.    Theo. '  C.    Casha   to   whom 

it    mav    concern Aug.    2,    1924 

Aug.  7.  1924— LOT  60  &  SE  12^4  OF 
Lot  61  Blk  12  Chevrolet  Park,  Oak- 
land.   Thomas    J.    Murray    to    G.    H. 

Butzbach    &    Son Aug.    4,    1924 

Aug.  7,  1924— COM  AT  A  POINT  ON 
the  SB  boundary  line  of  that  cer- 
tain parcel  of  land  containing 
122.73  acres  desc  in  Deed  from 
Franklin  Moss  et  al  to  Charles 
Moss  dated   Oct.   7   .1861    and   recorded 

in  Liber  L  of  Deeds  page  466  Ala- 
meda County  records.  Dist  thereon 
NE  949.16  ft  from  the  intersec- 
tion   thereof    with    the    NE   line   of 
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Foothill  Blvd.  running:  thence  NW 
334.48  ft  to  a  pt  in  Slst  Ave  which 

|:said  pt  is  NE  108.91  ft  from  a  con- 
crete monument  thence  continuing 
X\V  30  ft  to  the  X  line  of  81st  Ave 
thence  along  last  named  line  SW 
3.06  ft  thence  NW  142.10  ft  to  a  pt 
of  commencement  of  the  land 
herein  described.  Thence  XW  80 
SW  180.48  ft  to  X  line  of  Slst  Ave 
thence  SE  43.16  ft  XB  146.02  ft  to 
the  said  pt  of  commencement  of 
land  herein  described.  Geo.  F.  Cra- 
mer to  H,  J.  Xichols Aug.  6.  1924 

Aug.  8.  1324 — X  FIFTEENTH  100  W 
Clay  th  49-ll>;2  X  103-9  E  49-11',^ 
S  103-9  to  i)t  beg,  Oakland.  Arthur 
E  Corder  to  Grinnell  Co.  of  the 
Pacific Aug.    5,    1L124 

Aug.  8.  1924 — LOT  22  BLK  9  Map 
Iveywood  Extn.  Oakland.  Lillian  E 
McCord  to  T  J  McCord.  .  .Aug.  8,   1921 

Aug.  8.  1924— FOR  LOT  31  BLK  1 
Bhattuck  Tract  Xo.  1.  Berkeley. 
Frank  L.  Xaylor  to  Conner  &  Con- 
ner    Aug.  7,  1924 

Aug.  8,  1924— SW  COR  SIXTIETH 
and  Camden  St.,  Oakland.  E.  F. 
Bentley  by  J.  F.  White  agent  to 
whom    it    may   concern.  .Aug.    4.    1924 

Aug.  8,  1924 — E  SIDE  OF  NIXTH 
Ave.  about  275  S  of  E-28th  St.,  Oak- 
land. R.  O.  Torr  to  Jensen  &  Peder- 
sen    Aug.    S,    1924 

Aug.  8,  1924 — POR  LOTS  6  &  7  BLK 
F  Map  of  the  Suburban  Tra-ct,' 
Oak  Twp.  Samuel  Dvorin  to  whom 
it  may  concern    Aug.   5,   1924 

Aug.  8,  1924 — 111  DALE  AVE;  531 
Moraga  Ave;  533  Moraga  Ave., 
Piedmont.  William  King  to  Geo.  W. 
Ehassen    July   16,    1924 

Aug.  8,  1924— LOTS  15  &  16  BLOCK 
10  Amended  Map  of  the  Putnam 
Tract.  Oakland.  E.  L.  Thompson  to 
whom    it    may    concern .  .Aug.    6.    1924 

Aug.  S,  1924— LOT  16  BLK  A  EAST 
14th  St.  and  Villa  Trace,  Oakland. 
L.  A.  De  Chaine  to  whom  it  may 
concern    Aug.    7   ,1924 

Aug.  8.  1924 — POR  LOTS  8  &  9  BLK  6 
Map  of  part  of  the  Hays  and  Cap- 
erton  Property  in  the  Town  of 
Alameda.  Wickliff  E.  Willis  to 
whom   it   may   concern.  .Aug.,  8,   1924 

Aug.  11.  1924  —  LOT  14.  BLK.  K. 
Fourth  Ave,  Terrace.  Oakland. 
John  T.  Kearney  to  Xess  Bros... 
Aug.  8.  1924 

Aug.  11.  1924  —  LOT  L,  BLK.  34, 
Thousand  Oaks  Tract,  Berkeley. 
W.  C.  Marsh  to  A.  W.  Potter.... 
Aug.    8,    1924 

Aug.  11,  1924— POR.  LOT  11,  BLK. 
D.  Leonard  Tract.  Berkeley.  Fred 
Klingbeil  bv  A.  Lo  Prest.  agent  to 
A.    Lo    Prest     July    15.    1924 

Aug.  11.  1924— LOT  13,  IX  THE  E  % 
of  Blk.  M,  Map  of  lands  adjacent 
to  the  town  of  Encinal.  Alameda 
County.  Maria  F.  Paula  to  Lau- 
rence. J.  Hinds  and  William  E. 
Hinds    July   25.    1924 

Aug  11,  1924 — NO  LOCATIOX  FUR- 
ther  than  Lot  50  x  63.  Berkeley. 
Rita  Warford  to  Fred  F.  Ingram 
Aug.  8.   1924 

Aug.  11.  1924 — X  16  FT.  OF  LOT  17 
and  all  of  Lot  18.  Blk.  D.  Map  of 
Broadwa.v  Terrace.  Oakland.  F.  L. 
Doelker  and  Florence  Doelker  to 
A.  T.  Beckett  and  Wilder  Wight 
Aug.  4.   1924 

Aug.  9,  1924— XW  CEDAR  &  ARCH 
Sts.,  Berkeley.  W  Gus  Smith  to 
H    Elmer    Johnson Aug.    9,    1924 

Aug.  8,  1924 — PTX  LOTS  1  AXD  2 
Vernal  Terrace.  Piedmont.     Wm  W 

W  Burris  to  E  F  Henderson 

Aug.   7.  1924 

Aug.  12,  1924 — SE  COR.  OF  FAIR- 
fax  Ave  &  Foothill  Blvd..  Oakland. 
Mrs.    Jesse    Garns   by   J.   F.   Magan- 

ini    agent    to    J.    F.    Maganini 

Aug.    7.    1924 

Aug.  12.  1924 — 5217-19-21-23  BROAD- 
way  Terrace.  Oakland.  J,  H.  Wil- 
bur to  Harry  C.  Knight ..  .Aug.  1,  '24 

Aug.  12,  ■24—845-7-9-51  WARFIELD 
Ave.,  Oakland.  Dorothy  D.  Smith 
and  Floyd  A.  Smith  to  Harry  C. 
Knight Aug.    7,    1924 

Aug.  12,  1924 — 383  GRAXD  AVE., 
Oakland.  John  Moxam  and  Blanche 
Irene  Moxam  to  whom  it  may  con- 
cern     Aug.    7,    1924 

Aug.  12.  1924 — LOT  2  BLK  4  BUEXA 
Peralta  Tract.  Chris  Silva  to  whom 
it  may  concern    lulv   24.   1924 

Aug.  12.  1924— LOT  4  BLK  A  MAP 
of  Bdwy  and  Telegraph  Ave  Home- 
stead also  Lot  5  map  of  Bdy  and 
Weston  Avenue  Lots  Oakland. 
Minnie    E.    Henderson   and   Herbert 


B.  Henderson  to  whom  it  may  con- 
cern  Aug.  11,  1924 

Aug.  12,  1924— LOT  26  PARK  VIEW 
Tract,  Piedmont.  J.  W.  Scammell 
to  whom  it  may  concern.  Aug.  3,  1924 

Aug.  12.  1924— LOT  48  MAP  OF  THE 
Pacific  Theological  Seminary  Tct. 
Oakland.  Jacob  VVelnstein  to  Calif 
Builders  Co Aug.   11.  1924 

Aug.  11,  1924— COM  AT  A  POINT  OX 
So  line  of  Lincoln  St  290-6  W  of 
McGee  Ave  running  thence  W  41-6 
S  135  E  41-6  X  135  to  pt  of  com- 
mencement, Berkeley.  Eric  King  to 
whom  it  may  concern ...  .Aug.  9.  1924 

.\ug.  11,  1924^XE  45  FT  OF  LOT 
1  Blk  F  Map  of  Grand  Avenle  Hts 
Oak  Twp.  Bert  R.  Shrader  to  whom 
it  mav   concern    Aug.  11.  1924 


LIENS  FILED 


A.-AMEDA    COUNTY 


Recorded  Amoxnt 

Aug.  6.  1924 — SW  COR.  12TH  AXD 
Oak  Sts..  Oakland.  G.  Walter  Spen- 
cer (Spencer  Electric  Co.),  vs.  M. 
F.  Smith  and  Murch-Williams  c:on- 
struction    Co $1601.20 

Aug.  6.  1924 — W  MARSHALL  ST.. 
340-40  ft.  S  of  Stanford  Ave.,  Berk- 
eley. Rhodes-Jamieson  &  Co.  vs. 
Marie  Runckel  and  P.  J.  Ulrey.  $60.60 

Aug.  5,  1924 — LOT  32  BLK  8  Map  of 
Pierce  Tract,  Hayward.  Sunset 
Lumber  Co  vs  M  V  B  Webb  and 
C    F    Carpenter    $177.63 

Aug.  5,  1924— COM.  AT  PT  OX  E 
line  of  certain  piece  of  land  de- 
scribed in  certain  Deed  from  Dutra 
to  John  Lemes  Recorded  in  Liber 
119  Official  Records  Page  174  th 
XE  1457.04  XW  323.98  SW  1637.53 
SE  291.96  to  pt  of  commencement, 
i;den  Twp.  Sunset  Lumber  Co  vs 
Joiin  and  Olive  Lemas  and  Joe  T 
and    Julia    M    Avelar $294.05 

.\ug.  6,  1924  —  LOT  5,  DOWLIXG 
Houiestead  Tract.  Oakland.  Rhodes 
Jamison  &  Co.  vs,  Alexander  W. 
Porter  and  W.  X.  Keeler    $23.85 

Aug.  6.  1924 — SW  COR.  12TH  AXD 
Oak  Sts..  Oakland.  Strable  Hard- 
wood Co.  vs.  M.  F.  Smith  and 
Murch-Williams  Construction  Co. 
51701.13 

Aug.  6.  1924 — SW  COR.  12TH  AXD 
Oak  Sts..  Oakland.  G.  Walter 
Spencer  (Spencer  Electric  Co.).  vs. 
M.  F.  Smith  and  Walter  Gordon 
$996.20 

Aug.  7.  1924 — LOTS  44  &  45  BLOCK 
3  Fourth  Avenue  Heights,  Oak- 
land.   A.   Tickell   vs    D.    Moran....$S2 

Aug.  7.  1924 — W  SIDE  FIFTH  AVE 
75  N  of  E  15th  'St.,  Oakland.  Max- 
well Hardware  Co.  vs  Martin  Man- 
galin     $193.86 

Aug.  7,  1924 — LOT  39  DOWLIXG 
Tract  (W  side  of  82nd  Ave.  bet. 
Birch  and  Plymouth  Sts.).  Oak- 
land. Sunset  Lumber  Co.  vs  Gus 
Lungren    $668.97 

Aug.  8.  1924— SW  10  LOT  14  &  ALL 
Lot  15  Blk  45.  Map  of  Beverlv 
Terrace.  Bay  City  Lumber  Co.  vs 
C.  W.  Boden  Co..  C.  W.  Boden.  Oak- 
land Mtg.  &  Finance  Co. — James 
Traverse,   E.   C.   Lyon,  John  David- 

Aug.  9,  1924 — LOT  10  BLK  11,  Map 
Thousand  Oaks,  Berkelev.  Superior 
Tile  S-  Products  Co  vs  JI  W  and 
Mary  Fairfield    $131  50 

Aug.  8,  1924 — SW  COR  TWELFTH 
and  Oak  Sts.,  Oakland.  Kawneer 
Manufacturing  Co.  vs  M.  F.  Smith, 
Murch-Williams  Construction  Co. 
$758 

Aug.  8,  1924 — LOT  24  BLK  7  MAP 
Resub  of  a  portion  of  Hollywood 
laid  down  in  1914  Alameda  County. 
A.  C.  Keddy  vs  S.  Victor  Davidow 
$60 

Aug.  8,  1924 — LOT  10  MAP  OF  THE 
View  Tract,  Oakland.  A.  C.  Keddv 
vs    S    Victor    Davidow $27 

Aug.  8,  1924 — N  100  FT  OF  LOTS  1, 
2,  3  &  4  Blk  97  Map  of  Northern 
addition  of  the  Town  of  Brooklyn. 
J.  L.  Todd  and  J.  Z.  Todd  (Western 
Door  and  Sash  Co.)  vs  D.  Berger, 
Charlotte  Berger.  Contractors  Ex- 
change, Fred  W.  Borden $880 

Aug.  8.  1924 — XW  LIXE  OF  C  ST. 
200  XE  of  Main  St  thence  NE  100 
XW  200  SW  100  SE  200  to  pt  of 
beg.  Geo.  L.  Burger  vs  Catherine 
Pratt,  State  Builders  Co $427  50 

Aug.  8.  1924— LOTS  125  126  BLOCK 
34  Map  of  Havenscourt.  Oakland. 
W.  A.  Noack  (Concealo  Fixture  Co) 
vs  M.  Sullivan,  E.  F.  Robinson,  and 
John     Enlund     / $96 


Aug.  8,  1924— SW  20  OF  LOT  13  & 
NE  20  of  lot  14  Blk  45  Map  of  Bev- 
erly Terrace,  Oakland.  I3ay  City 
Lumber  Co.  vs  C.  W.  Boden  Co.,  C. 
W.  Boden,  Oakland  Mtg.  &  Finance' 
Co. — James  Traverse,  E.  C.  Lyon,. 
and  John   Davidson,   trustees.  .$407.05 

Aug.  8.  1924— SW  20  OF  LOT  6  AND 
all  Lot  7  Blk  45  Map  of  Beverly 
Terrace,  Oakland.  Bay  City  Lumber 
Co.  vs  C.  W.  Boden  Co..  C.  W.  Bo- 
den, Oakland  Mtg.  &  Finance  Co — 
James  Traverse,  E.  C.  Lyon,  John 
Davidson,    trustees    $359.02 

.\ug.  11.  1924  —  1929,  1929A,  H'LViB, 
1929C.  1929U,  1937.  1937A,  1' .71;, 
1937C,  1937n.  E-29th  St.,  Oak;,,:,. I. 
H.  E.  Cecil  and  T.  U  Cecil  v.-  I  >, 
Berger   and   F.   W.   Borden. ..  .io45..'iV 

Aug.  11,  1924 — LOT  5.  BLK.  C.  MAP 
showing  subdivision  of  the  south- 
erly portion  of  the  Harmon  Tract. 
Algot  Ekstrom  vs.  James  Curley.. 
$991.61 

Aug.  11,  1924 — PTX.  OF  LAND  BEG. 
at  the  int.  of  County  Rd.  Xo.  397 
with  the  center  line  of  County  Rd. 
No.  1697  thence  S  33  deg.  W'  40.77 
chs.  S  32  deg.  30  ft.  W  92  chs.  S 
57  deg.  E  35.25  chs.  S  55  deg.  30 
ft.  E  3.75  chs.  N  33  deg.  E  40.26 
chs.  X  54  deg.  45  ft.  W  37.49  chs.  to 
beg.,  contg.  156.46  acres,  town  of 
Centervlllc.  Tilden  Lumber  and 
Mill, Co.  vs.  John  W.  Stevenson... 
.::....... $116  7' 

.\ug.  12,  1924— PIECE  OF  LAXD  BEG 
at  the  intersection  of  center  line  of 
County  road  Xo.  397  with  the  cen- 
ter line  of  County  Road  Xo.  1697 
thence  south  33  degrees  W  40.77 
chains  south  32  degrees  30  ft  west 
0.92  chains  south  37  degrees  east 
35.25  chains  south  55  degrees  30  ft 
east  3.75  chains  north  33  degrees 
east  40.26  chains  north  54  degrees 
45  ft  W  37.49  chains  to  beginning. 
Sunset  Lumber  Co.  vs  John  Steven- 
son. G.  G.  Xunen   $.'^11.35 

Aug.  13.  1924— LOT  10,  BLK.  17.  Map 
Daley's  Scenic  Park,  Berkeley. 
Sunset  Hardware  Co.  vs.  Clara 
Pond  Powell  and  San  Francisco 
Builders,   Inc $93.52 

Aug.  13,  1924  —  1148  E-15TH  ST., 
Oakland.  A.  G.  McKerlie  vs.  J.  W. 
Armstrong,  A.  B.  Hughes,  M.  C. 
Beach,    (Beach   &    Hughes)    $57.75 

.\ug.  13,  1924— SW  COR.  12TH  AND 
Oak  Sts.,  Oakland.  Truscon  Steel 
Co.  vs.  M.  F.  Smith  and  Murch- 
TVilliams    Co $475.00 


I 


BELEASE  OF  LIENS 


ALV.IIKDA     «  Ol  MY 


Aug.  2,  1924— LOT  85  BLOCK  A  MAP 
of  Por  of  Alta  Vista  Tract,  Brook 
Twp.  E.  L.  Macy  to  W.  B.  Wilson 
&    E.    R.    Dunn    $325 

Aug.  2,  1924— LOT  S5  BLK  A  MAP  OF 
Portion  of  Alta  Vista  Tract,  Brook 
Twp.  Oakland  Lime  &  Cement  Co 
to  W.  B.  Wilson,  E.  R.  Dunn ..  $239.45 

July  30.  1924 — E  SIDE  OF  XIXETY- 
fourth  Ave.  about  50  X  of  Birch  St. 
Oakland.  Neighbors  Lumber  Yard 
to  Alvin  J.  Michaelson  and  C.  L. 
Hewitt    $753.26 

Aug.  11,  1924 — LOT  218,  MAP  4TH 
Ave.  Terrace  Extension,  Oakland. 
James  F.  Thomas  to  Minnie  Harris 

Aug.'  S,  1924— LOT'S  1  AXD  2  aiid  NW 
15  Lot  3  Blk  A  Map  of  Andrew 
Jones  Sbdvn  Two  of  Brooklyn. 
Boorman  Lumber  Co,  Inc  to  Mrs 
Lillian  J  Mills  and  George  Han- 
sen    $120. sn 

Aug.  8,  1924 — B  THIRD  AVE  about 
120  X  E-14th  St..  Oakland.  Henry 
Cowell  Lime  &  Cement  Co  to  A  F 
Page,  J  J  Donnolly  and  Bertha  M 
Donnolly $606^ 


BUILDING  CONTRACTS 


cO>TR.\       COSTA       COUNTT 


1>WELLIN'G,      one-story      frame,   $200- 
SE  11th  and  Clinton  Sts.,  Richmoivl 
owner,      K.    J.    Henning,      545      San 
Pablo  Ave.,  Richmond. 

i:;.\RAGE,  brick,  50xll2i^,  $8000:  P 
Maedonald,  bet.  17th  and  18th  Sts 
Richmond;  owner.  J.  Belliardo,  1>^ 
Standard  Ave.,  Richmond;  contrac- 
tor, K.  J.  Henning,  545  San  Pablo 
Richmond. 
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BUILDING  CONTRACTS 


».\t;UAMIi>  TO  »  1)1  .\T\ 


BUILDING 

8  4   I-OT  S  &  N  I2.7S  FT  LOT  9  Clare- 
mont.  All  work   for  building. 

Owner— Chaa.  J.  Cheiiu,  2612  J  St.,  Sac- 
ramento. 

ArchiUci— None. 

Contraitor   —   James   T.    Gormley,    U52 
*iiintii    Barbara    I'mirt,    Sacramento. 

riled   AUK.   4,    1924.   Dated  Aub'.   4.   1924. 
Payments   not   given. 

TOTAL    COST.    $9914 

Bond.   Forfeit,   Limit,   Plans  and  speci- 
fications,  none. 

I 'WELLING,   1-story  and  garage,  $3000 
140S  Santa  Ynez  Way,  Sacramento; 
owner,   E.  M.   Keagh,  925   P,  Sacra- 
mento. 
DWELLING,  l-story  and  garage,  $3000; 
24  30  W.  Sacramento;  owner,  Mrs.  D 
Danielson,      2401      W,     Sacramento; 
contractor,    Bert    Cameron,    Florin. 
I 'WELLING,  1-story  and  garage.  $3100; 
2017    36th,    Sacramento;    owner,    E. 
A.  Carum  2533  I'ortola  Way,  Sacra- 
mento. 
I 'WELLING,  1-story  and  garage,  $2500; 
2'.i47    57th,    Sacramento;    owner,    T. 
SchUickbier,     2730     Marshall     Way, 
Sa<Tamento. 
nWELLlNG,   1-story  and   garage,   $5000 
733  3Sth.  Sacramento;  owner,  H.  L. 
Mee,  1920  13th,  Sacramento. 
I'WELLI.N'G,  1-story  and  garage,  $3000; 
2449  Curtis  Way,  Sacramento;  own- 
er,   L.   J.    Meller,    1080    Santa      Tnez 
Way,  Sacramento. 
'AELLING,  1-story  and  garage,  $3400; 
2317   Marshall     Way,     Sacramento; 
owner,   F.    H.   Bill,   656   42nd,  Sacra- 
mento. 
I 'WELLING.  2-story  and  garage.  $5000; 
1309  X,  Sacramento;  owner,  Mrs.  A. 
and    Anna    S.     Durkin,     1822     13th 
Sacramento;    contractor,      Geo.      L. 
Danger,    1300    27th,    Sacramento. 
I 'WELLING,  1-story  &  garage.  $10,000; 
3901     Folsom     Blvd.,     Sacramento; 
owner,    John    Matcher,    211    J    Sac- 
ramento;   contractor,    R.    M.    Smith, 
4028  .'Sherman  Way,  Sacramento. 
I'WELLING.  2-slory  &  garage,  $14,000; 
owner,   M.  Wisseman,   1201  K,  Sac- 
ramento;  contractor,   G.   E.   Harvie, 
2212   T,  Sacramento. 
DWELLING,  1-story  and  garage,  $2900 
4533    U,    Sacramento;   owner,    Philip 
Gates.  911  T,  Sacramento. 
I'WELLING.  1-story  $2700;  1508  U,  Sac- 
ramento;   o^v^er,   John    Semas,   2016 
6th,   Sacramento. 
DWELLING.   1-story  frame  and  garage 
$3600;   1032  35th,  Sacramento;  own- 
er,   Leroy    K.    Morris,    3417    J,    Sac- 
ramento;    contractorn    Carl     Koch, 
3418  L,  Sacramento. 
DWELLINGS,    4    1-story    and    garages, 
$2500     each;     3153     3165     3135     3136 
early   Way,   Sacramento;   owner,  H. 
G.    Birdsall,    1516    27th,  Sacramento. 
DWELLING,   1-story  and  garage,   $2500 
2164    36th,    Sacramento;    owner,    H. 
G.    Birdsall. 
1 'WELLING.  1-story  and  garage.  $2500; 
300:i    ;i2nd.    Sacramento;    owner,   H. 
G.   Birdsall. 
DWELLING,    1-story    4-room    and    ga- 
rage,   $2500;     4008    T.     Sacramento; 
owner,    S.    Johnson,    1511    7th,    Sac- 
lamento. 


BUILDING,  $12,000;  Ni>.  2720  Ventura 
Av.,  Fresno;  owner,  Prescott  Brick 
&  Lumber  Co.,  Unwell  Bldg.,  Fresno 

llfSlNESS  building,  $15,0U0;  No.  1435 
Van  Ness,  Fresno;  owner,  Iverson 
H.  Cureton;  contractor,  C.  Jorgcn- 
spn. 

DWKLLI.M;.  $6000;  No.  706  ITniversily 
Ave.,    Fresno;    owner,    J.    E.    Saylor. 

G.MIAGE.  $1500;  Inyo  and  A  Sts..  Fres- 
no; owner,  I  ily  of  Kr.srio;  rontrac- 
I'.r.    .I.'llv    «.-    Jolly. 


BUILDING     CONTRACTS 


COMPLETION  NOTICES 


FRESNO    COUNTY 

R«coriied  Accepted 

.Vug.  5,  1924— LOT  3,  Hobinson  Trad 
No.  2,  Fresno.  Vic'.or  E  Laisne  to 
whom  It  may  concern.  .  .  .Aug.  4,  1924 

Aug.  5.  1924— HEEDLEY.  Reedley 
Joint  Elementary  School  District  to 
Leo    Judge July    21,    1924 

.\ug.  5,  1924 — SAME.  Work  on  Con- 
tract No.  I.  Same  to  Jolly  &  Jolly 
July   21.    1924 

.\ug.    5,    1924 — W    50    FT.    LOT   3   BLK 
4,    Hazelwood    Add,    Fresno.      Jack 
W  Bandy   to  whom   it   may  concern 
.\ugust    1,    1924 

.\ug.  6,  1924— LOTS  41  .\ND  42  BLK 
I.  Recreation  Tract.  Fresno.  W  P 
Graham  to  whom  it  may  concern 
Aug.  5,  1924 

Aug.  8  ,1924 — PTN  BLK  28,  East 
t  lovis.  Jas  E  Pendergrass  to  whom 

it   may  concern .\ug.   6,   l',i24 

4 . 

l,IEN5s  yiLED 


ALTER  school,  $1000;  Palm  and  Vir- 
ginia Sts.,  San  Jose;  owner,  Roman 
Catholic  Church,  Diocese  of  San 
Francisco,  IIMO  Franklin  St.,  San 
Francisco. 

lOTTAGE.  $3900;  Sixteenth  St.  near 
Washington  St.,  San  Jose;  owner, 
J.  BeaudlkofTer.  Premises;  contrac- 
tor, U.  T.  .Souther.  43  Grand  Ave., 
.San  Jose. 

COTTAtSE.S,  (2)  3-room,  $1975  each; 
Colfa.\  &  Vine  Sis.,  San  Jose;  own- 
er. Dr.  H.  A.  Forrest,  Premises; 
contractor,    Logan    Kay. 

COTTAGE,  5-room,  $4700;  Plaza  Drive, 
San  Jose:  owner,  F.  Schimmel, 
Prem.;  contractor,  C.  F.  Kessling, 
798  Coe  St.,  San  Jose. 

COOLING  sheds,  $9000;  Montgomery  & 
Cinnabar  Sts..  San  Jose;  owner, 
Richmond-Chase  Co.,  72  W'-Santa 
Clara  St..  San  Jose;  contractor,  Z. 
O.  Field  &  Son,  76  W-San  Antonio 
St.,   San   Jose. 


FBESNO   COUNTY 


Recorded  Amount 

Aug.  5,  1924 — LOTS  16,  17  AND  1« 
BLK  1,  Kings  Orange  Manor.  Routt 
Lumber  Co  vs  V  R  Thoman $167 

Aug.  5,  1924 — LOTS  5  AND  6  BLK  9, 
Klinehurst  Add,  Fresno.  J  D  Hal- 
stead  Lumber  Co  vs  W  A  Segar.  .$179 

Aug.  8,  1924— E  ',4  OF  NW  Vi  OF  SE 
14  of  Sec.  26,  15-21.  Fresno.  W  M 
Grow  vs  C  and  Mary  Metzler $190 

Aug.  9,  1924— LOT  11  N  13  ft.  Lot  12, 
High  Addn  Annex  No.  5,  Fresno. 
Sunset  Lumber  Co  vs  Geo  E  and 
Josephine    N    May $876 

Aue.  9,  1H21 — S  12  FT.  LOT  12.  all  Lot 
ll  N  8  ft.  Lot  14,  High  Add'n  Annex 
No.  5.  Fresno.  Sunset  Lumber  Co 
vs  Geo  E  and  Josephine  N  May.. $944 

Aug.    9,    1914— LOTS    11    AND    12    BLK 

1,  New  High   School  Add'n,  Fresno. 

C  E  Weston  vs  A  F  Wood $133 

Aug.    11.    1924— LOT    18    BLK    2,    Blvd 
Gardens,     Fresno.       Tom     Prichard 
Planing  Mill  Co  vs  Harry  Stine..$277 
ius.   11.   1924 — LOTS  23  AND  24   BLK 

2.  New  High  School  Add.  Fresno. 
Tom  Prichard  Planing  Mill  Co  vs 
Claude    Innian    $442 


BUILDING  CONTRACTS 


SANTA    CI,.\RA   COUNTY 

ALTERATIONS,  $25,000;  Santa  Clara 
St.,  near  Market.  San  Jose;  owner, 
Grattan  D.  Phillips,  22611  ValleJT 
St.,  San  Francisco;  architect.  An- 
drew H.   Knoll,   Hearst  Bldg.,   S.  F. 

STORE  and  residence,  $3900;  Jackson 
St..  near  5th,  San  Jose;  owner,  Mrs. 
Raso  Datto,  Premises;  contractor, 
H.  M.  Dangefield,  51  S-22nd  St., 
S.in  Jose. 


FRESNO    COINTY 


.-TORE 

LyOTS  71  .\.ND  72  North  Park  E.xtension, 
Fresno.      .Ml    work   for   frame   store 
building. 
Owner — Chas.      K.      Tutunjian,      186   N- 

Broadway,   Fresno. 
Architect — None. 
Contractor — J.    T.      Cowan      and      A.    C. 

Mitchell,   Green    Kt.,    Fresno. 
I'iled   Aug.   6,   '24.      Dated  Aug.   5.   '24. 

Hoof   on    $608.50 

When  plastered    608.50 

When  completed    608.50 

;;o   ilayn   after   completion ...    Balance 

TOT.AL    COST.    $3160.(111 

r. 't!d.    $15Sil.      Sureties.    1,'i'y    .M.    Cowan 

lul  <ivn.   K.  Evans.      Limit.   3ii   working 

iiys.      Forfeit,  none.      Plans   and  speci- 

ii.aiions,    none. 

.NOTE: — Owner    to    furnish    lumber. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


BUILDING  CONTRACTS 


S  A.\    ANSBLMO,    MARIN    COUNTY 


Following       building    permits     were 
granted    by    the    City    Trustees    of    San 
Anselmo,     Marin    County,     during     the 
month  of  July: 
DWELLING,  $4200;  Lot  5  Elk  5,  Morn- 

ingside   Court;    owner,    P.   Arbini. 
DWELLING.     $500;     Short    Ranch,    San 

Francisco  Blvd.;  owner,  C.  Lezzeni. 
DWELLING,  $4250;  Lot  10  Sub  2  High- 
lands;   owner,    C.    Wellington. 
DWELLING.    $3000;    Lot    146   Ross   Val- 
ley    Park    Sub    2;    owner,     Charles 

Lezzeni. 
DWELLI.VG,  $3000;  Lot  147  Ross  Valley 

Park,  Sub  2;  owner,  L.  E.  Green. 
GARAGE,    $350;    Yolanda  Court;   owner 

A.  C.  Pressley  Jr. 
DWELLING  .$3800;  Linda  Vista  Tract; 

owner.  W.  Kappelman. 
GARAGE,    $100;    Lot    2a6    Short   Ranch; 

owner,   E.  J.  Lough. 
REPAIR   AND    ADD    to    present    struc- 
ture.   $500;   Barber   Tract;      owner, 

Mr.  Kierulff. 
DWELLING  $1000;  Lot  326  Short  Ranch 

owner.  J.   Saporetti. 
DWELLING,      $5000;      Cordone      Tract; 

owner,   T.   E.   Cordone. 
DWELLING,  $4000;  Lot  10  Blk  6  Morn- 

ingside   Court;   owner,  W.  R.  Quig- 

ley. 
DWELLING.     $600;     Rosenthal     Tract; 

owner,  Edna  Adrian. 
ADD  WING  to  present  structure,  $1000; 

Bella  Vista  Tract;  owner.  J.  S^\'ard. 
DWELLI.XG,  $5000;  Lot  110  Ross  Valley 

Park.    San    Rafael    Ave.;    owner,    J. 

Burton. 
DWELLING.      $4000;      Lot      226      Short 

Ranch;   owner,   E.   B.   Morgan. 
GARAGE.    $100;    Short    Ranch;    owner, 

W.    Blackford. 
ADDITION    to   present  structure,   $900; 

Ancha      Vista     Tract;     owner,      G. 

Goodale. 
DWELLING,   $800;  Lot  4  Blk   5  Section 

1.   Sequoia  Park;   owner,   G.   G.   Sill. 
GARAGE.    $200;    Lincoln    Park;    owner, 

E.   Meyer. 


TIMBER    BID    ACCEPTED 


Contract  for  the  cutting  of  300,000,- 
(100  feet  of  ripe  timber  on  the  North 
Marsh  unit  of  the  Klamath  Indian  Res- 
ervation in  Oregon  has  been  awarded 
to  the  Fremont  Land  Company  of 
Minneapolis.  The  prices  to  be  paid  are 
$5.53  per  thousand  feet  for  yellow  and 
sugar  pine;  $2.50  for  Douglas  fir  and 
incense  cedar  and  $2  for  other  species. 
For  a  period  beginning  April  1,  1928, 
the  prices  will  be  advanced  12  per  cent 
and   later  other   increase   will   be  made. 

EDITOR'S  NOTE:  —  The  Fremont 
Land  Company  of  Minneapolis,  it  was 
revealed  at  Klamath  Falls  after  bids 
were  entered  for  the  Klamath  Indian 
Reservation  timber  units,  is  a  sub- 
sidiary of  the  Shevlin-Hixon  interests, 
\\'hich  control  vast  timber  acreages  in 
Deschutes  and  Klamath  Counties  in 
Oregon  and  also  operate  along  the  Mc- 
(.'i'Tud  River  in  California.  The  other 
unit,  tile  Long  Prairie,  was  awarded 
last  week  to  the  Ewauna  Box  Company 
of  Klamath  Falls. 
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Saturday,    August   16,    1924 


A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  and  Inside  House  Paints 

Rubber  Cement  Floor  Paint 

Concxeta 

Washable  Wall  Finish 

Pioneer  SIdngle  StainB 

Porch  and  Step  Paint 

Decoret  (A-'arnish  Stain) 

Silkcnwhite  Enamel 

Fuller  Oil  Stains 

Factory  White  Enaniil 

Fullerweav  Spar  Varnish    {iov 

inside  and  outside) 
15  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror  Paint   and   Varnish 

Remover 
Pioneer  White  Lead 


GLASS 


Plate  Glass 

Window  Glass 

Ornamental  Glass 

Mirrors 

Beveling 

Polishing 

Silvering 


Estimates     furnished     on     request 

W.  p.  FULLER  &  CO. 


301  Mission  Street 


San  Francisco 


Phone  SUTTER  4400 


OAKLAND 
SACRAMEXTO 
STOCKTON 
FRESNO 


LOS  ANGELES 
HOLLYWOOD 
PASADENA 
LONG  BEACH 


Fuller  Branches 

SAN    DIEGO 
SANTA  MONICA 
SAN   BERNARDINO 
SANTA   ANA 


PORTLAND 

BOISE 

AVALLA    WALi^A 

SALT  LAKE  CITY 


SEATTLE 
PACOMA 
SPOKANE 
YAKIMA 
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Schumacher 

Office 

210  American  Bank  Building,  S.  F. 
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Economy 


Wall 


Warehouses 

San  Francisco        Oakland 
San  Rafael 
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Remixes  Concrete 

When  materials  have  passed  through  mixing  process 
once,  and  come  to  discharging  side  of  the  dnom, 
the  reversed  discharge  chute  sprays  them  back  to 
the  charging  side  for  repeated  trips  through  the  5- 
action,  remixing  process.  This  spraying-showering 
action,  at  the  same  time  prevents  separation  of  aggre- 
gate according  to  size.  To  the  last  shovelful  of  every 
batch,  Koehring-mixed  concrete  is  uniform,  re-mixed 
concrete — dominant  strength  concrete — and  to  every 
last  casting  and  bearing,  the  Koehring  is  the  heavy 
duty  mixer  of  trouble-proof,  long  service  life. 

Capacities 

Corutraction  Mixers:     10,  14,  21,  28  cu.  ft.  mixed  concrete. 

Write  for  Catalog  C  000. 
Pavers:    7,  10,  14,  21,  32  cu.  ft.  mixed  concrete.    Write  for 

Catalog  P  000. 
Dandie:    Light  mixer,  4  and  7  cu.  ft.  mixed  concrete;  power 

charging  skip,  or  low  charging  platform.     Light  duty 

hoist.    Write  for  Catalog  D  000. 

KOEHRING    COMPANY 


M  I  LWA  U  K  E  E 


WISCONSIN 


(1)  Blade  cuts  through  materials  with 
churning  action.  (2)  Blade  carries  ma- 
terials up,  spilling  down  again  against 
motion  of  drum.  (3)  Materials  hurled 
across  diameter  of  drum.  (4)  Materials 
elevated  to  drum  top  and  cascaded  down 
to  reversed  discharge  chute  which  (5), 
with  scattering,  spraying  action,  show- 
ers materials  back  to  charging  side  for 
repeated  trips  through  mixing  process. 


"SOMETHING   NEW" — Dandie  Mixers  In  Stock  With  Rubber  Tired  Wheels. 

HARRON,   RICKARD  C^   McCONE   CO. 

San   Francisco  Los  Angeles 
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AM>    FlGl'RES    DO-N'T    LIE 


111.'  oalamity  howler,  particularly  in 
).•  sections  of  the  East,  is  having 
nsiderable  to  say  these  days  relative 
ilie  business  depression  that  is  sup- 
,(1  to  be  enveloping  California,  but 
old,  hard  bank  figures  that  cannot 
successfully  disputed  are  a  criterion 
iid  thev  are,  for  there  is  no  more 
iked  reflection  of  the  financial 
iiding  ot  a  community  than  its  bank 
„,.sits — the  Golden  State,  instead  of 
ni;  in  the  slough  of  a  business 
r.m,  is  en.ioying  a  prosperity  seldom 
i.iled  in  the  history  of  the  common- 
■  '  Mlth   . 

According    to    figures    compiled    by   L. 

'■    Willems,  director  of  the  Information 

n-cau  of  the   San  Francisco   Chamber 

'ommerce,    the    total    bank    deposits 

I'alifornia  up   to  .June  30,  1924,  were 

7  17,307.136.       On     the     same    date     in 

_:'.   the   bank   deposits   totaled   $2,545,- 

.".28.      This    is    an    increase    of    $171,- 

i,i;08.     These   figures   are  an   absolute 

tntation      that      business      depression 

icvails    in   California. 

luit    to    get    down    to    figures    in    the 

:.v   District.      The   total   bank   deposits 

to   .June    30,    of    1924    for    San    Fran- 

■  1,   Oakland   and   Berkeley  were   $1,- 

l,ti69.038.     In  1923  the  deposits  in  the 

Ihree  cities  mentioned  were  $1,181,316,- 

738 — the   tremendous   gain    of   $130,352,- 

300.      Thts   increase    is   far   in    excess  of 

any  other  section  of  the  State. 

The  increase  in  Los  Angeles  bank 
deposits  up  to  June  30,  1924,  was  $32,- 
632,776.  The  deposits  in  the  agricul- 
tural sections  of  the  State  for  1924  up 
to  June  30  were  $665,686,182  which  is 
a  substantial  increase  over  the  figures 
for  the  same  1923  period,  and  are  proof 
that  the  "back  country"  of  the  state  is 
en.ioying  the  same  prosperity  as  pre- 
vails in  the  seaport  towns. 


ni.scussine  output  of  cement  in  its 
/■elation  to  business  and  labor  employ- 
ment, "The  Index,"  jiublished  by  the 
New   York  Trust  Co.,  says: 

'•Portland  cement,  as  one  of  the  basic 
commodities  to  he  considered  in 
gauging  the  course  of  business,  pre- 
sents an  interesting  exception  to  the 
general  feeling  of  hesitancy  which  has 
been  more  or  less  prevalent  in  other 
basic  lines.  Government  statistics  for 
June  and  the  first  six  moths  of  this 
year,  compiled  by  the  Geological  Sur- 
vey, record  a  production  for  the  month 
exceeded  only  by  May.  and  for  the 
period  in  excess  of  even  last  year, 
during  which  output  for  the  year 
rea^ched  its  maximum. 

"Shipments  for  June  were  the  great- 
est on  record,  and  for  th<i  period  only 
slightly  less  than  in  the  first  six 
months  of  1923.  This  is  in  rather  sharp 
contrast  with  steel,  lumber,  copper  and 
other  commodities. 

"The  significance  of  the  present  data 
relating  to  cement,  however,  lies  in  the 
fact  that  May  is  barometric  of  the 
year's  trend  for  this  commodity,  and 
can  be  regarded  as  indicative  of  the 
volume  of  the  full  year's  trend  for  this 
commodity,  and  can  be  regarded  a.s 
indicative  of  the  volume  of  the  full 
year's   manufacture   and   consumption. 

"This  is  so  because  usage  of  cement 
is  such  that  requirements  must  be  an- 
ticipated well  in  advance,  and  ordinari- 
ly contracts  for  building  and  road  work 
to  be  carried  on  during  the  year  are 
well  in  hand  by  the  end  of  May. 

"Even  if  the  extraordinary  output  of 
1923  should  not  be  exceeded  ana  there 
should  be  a  reduction  of  10  per  cent 
this  year,  1924  would  still  be  a  year  of 
noteworthy  activity,"  declares  "The 
Index."  "Its  relation  to  employment  of 
common  labor  in  road  construction  and 
of  both  common  and  skilled  labor  in 
building  and  other  construction  also 
enables  the  cement  industry  to  shed 
some  light  on  what  may  be  expected  in 
these  fields." 


M.     ('.        VAIGIIX.        OAKL.VXI>        «0.\. 

'IRACTOK,    IS     ARRESTED    IN 

LO.S   ANGELES 


■WEATHER  TESTS  OF  WIRE 

SCREENS    PLAN    OF    STANDARDS 

BUREAU 


Tests  to  determine  the  relative  re- 
sistance to  atmospheric  corrosion  of 
wire  screens  of  different  metals  are 
planned  by  the  Bureau  of  Standards  of 
the  Department  of  Commerce  in  co- 
operation with  the  American»  Society 
for  Testing  Materials.  The  metals  to 
be  included  in  the  sets  are  copper, 
commercial  bronze,  low  brass,  alumi- 
num bronze,  silicon  bronze,  and  Am- 
brac  metal.  All  materials  will  be 
tested  in  the  form  of  Standard  No.  16 
mesh  screens. 

The  screens  will  be  exposed  to  the 
weather  in  four  locations:  an  inland 
location,  an  industrial  center,  a  sea- 
coast,  and  a  tropical  seacoast.  The 
cloth  of  each  material  will  be  exposed 
on  a  painted  frame  that  will  with- 
stand the  weather.  Three  types  ot 
frame  will  be  used;  12x12  inch  wooden 
frames,  30x36  inch  wooden  frames,  and 
30x36  inch  metal  frames.  The  tests 
will  be  made  in  co-operation  with  the 
manufacturers  of  the  materials.  The 
Bureau  of  Mines,  the  Bureau  of  Light- 
houses, and  the  Panama  Canal  will  co- 
operate with  the  Bureau  ot  Standards 
in  making  the  exposure  tests. 


Merrltt  C.  Vaughn,  former  Oakland 
contractor,  has  been  arrested  in  Los 
Angeles.  His  arrest  follows  the  is- 
.suanue  against  him  last  January  of  a 
secret  indictment  by  the  federal  grand 
jury.- 

Vaughn  was  found  working  as  a  car- 
penter in  a  suburb  ot  Los  Angeles,  and 
will  be  returned  to  Oakland  for  trial. 

In  1922  Vaughn  was  awarded  the 
contract  by  Alameda  county  for  the 
new  $480,000  Highland  Hospital.  The 
hospital  contract  proved  to  be  a  losing 
venture,  and,  before  it  became  known 
to  the  public  that  his  creditors  had 
filed  involuntary  petitions  in  bank- 
ruptcy against  him,  Vaughn,  it  is  al- 
leged, realized  on  all  his  assets  and 
disappeared. 

A  warrant  on  the  county  treasurer 
for  $45,000  was  drawn,  and  he  with- 
drew the  balance  on  his  bank  account 
before  leaving,  according  to  evidence 
placed  before  the  department  of  justice. 

Vaughn's  brothers,  Aza  V.  and 
Wylie  T.  Vaughn,  who  are  named  as 
co-defendents  in  the  indictment,  be- 
came involved  when  Vaughn  transferr- 
ed to  them  all  the  equipment  being 
ii.scd  in  the  construction  of  the  High- 
land   hospital. 

The  government  investigators  claim 
they  ascertained  that,  before  leaving 
the  city,  Merritt  Vaughn  had  paid  cer- 
tain promissory  notes  amounting  to 
$27,000,  and  that  when  he  left  he  had 
about  $30,000. 

Following  Vaughn's  disappearance 
the  county,  county  officials,  and  the 
Globe  Indemnity  Company,  security 
bondsmen  for  Vaughn,  were  made  de- 
fendants by  contractors  and  material 
dealers  in  suits  to  recover  amounts 
they  alleged  were  owed  to  them  by 
Vaughn. 

It  was  necessary  that  the  building 
of  the  hospital  be  completed,  and  so,  in 
order  to  protect  itself,  the  county 
awarded  to  the  Globe  Indemnity  Com- 
pany the  remainder  of  the  contract  for 
the  sum  of  $153,344.  This  sum  repre- 
sented the  difference  betweeji  the 
amount  ot  the  original  contract  and 
the  money  already  paid  Vaughn.  The 
hospital  is  still  in  the  process  of  con- 
struction. 


SAND    AND    GRAVEL     SOLD    IN    1923 


The  sand  and  gravel  sold  in  the 
United  States  in  1923  amounted  to  139,- 
932.153  short  tons  and  was  valued  at 
$90,903,651,  according  to  reports  made 
by  the  producers  to  the  Department  of 
the  Interior  through  the  Geological 
Survey.  These  figures  show  an  in- 
crease ot  about  48  per  cent  in  quantity 
■and  41  per  cent  in  value  over  those 
for  1922.  There  was  a  general  increase 
in  both  the  quantity  and  the  value  of 
all  classes  of  this  material  sold  except 
in  the  value  for  filter  sand.  A  special 
canvas  of  railroad  companies  wa^s  made 
in  1923  in  order  to  obtain  more  com- 
plete reports  of  non-commercial  ma- 
terial used  by  them,  and  the  figures  ob- 
tained make  up  in  part  the  large  in- 
crease (146  per  cent)  shown  in  the 
quantity  of  gravel  usd  for  railroad 
ballast.  The  sale  of  sand  and  gravel 
for  use  in  the  construction  of  buildings 
and  pavements  also  showed  a  large  in- 
crease. The  figures  for  1923  include 
returns  obtained  from  2428  sanJ  ar.d 
gravel  plants,  which  Is  4  43  more  than 
the  number  represented  by  the  figures 
for  1922. 
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California,  wliich  leads  the  world  in 
automobile  registration,  is  also  the 
•■black  spot"  in  high  percentage  ol 
automobile  fatalities,  accordmg  to 
figures  compiled  by  the  statistical  de- 
partment of  one  of  the  leading  life  in- 
surance companies,  says  Percy  E. 
Towne,  chairman  of  the  public  safety 
department  of  the  California  State 
Automobile  Association.  These  fig- 
ures, according  to  Towne,  compiled  on 
a  basis  of  fifteen  million  policy  holders 
in  the  United  States,  disclose  the  fact 
that  California  leads  the  nation  with 
a  record  of  25.8  deaths  per  100,000  as 
a  direct  result  of  automobile  accidents. 
New  York  state,  which  led  California 
in  1923,  the  year  covered  by  the  rec- 
ords, in  total  number  of  motor  vehicles 
registered,  has  a  record  of  only  17.5 
deaths  per  100,000,  while  Ohio  and 
Pennsylvania,  next  in  order  in  point 
of  registration,  had  19.1  and  17.1  re- 
spectively. Michigan,  sixth  in  the 
order  of  states  in  total  registra- 
tion, was  second  to  California  in  the 
percentage  of  fatalities,  with  20.6  per 
100,000.  The  average  for  the  United 
States  as  a  whole   was   16.4. 


Los  Angeles  building  permits  for  the 
first  13  days  of  August,  1924,  show  a 
decided  increase  over  permits  tor  the 
.same  period  last  month.  Valuation  of 
1648  permits  issued  during  the  first  13 
days  of  August  is  $4, .'582, 764,  as  com- 
pared with  1364  permits  and  a  total 
valuation  of  $3,807,735  tor  the  same 
pericd  of  July,  this  year.  Compared 
with  same  period  of  August.  1923,  the 
total  was  $8,687,969  with  2364  permits 
issued,  and  1512  permits  issued  in  the 
same  period  of  .July,  1923.  with  a  valu- 
ation of  $4,163,675.  The  total  for  the 
current  vear  to  date  is  32,948  permits, 
with  a  valuation  of  $95,011,284,  making 
a  favorable  comparison  with  totals  for 
the  same  period  1923,  when  36,764  per- 
mits were  issued  with  a  total  of  $117,- 
660.154. 


The  application  for  a  restraining 
urder  against  the  International  Asso- 
liation  of  Bridge,  Structural  and  Orna- 
mental Iron  Workers  asked  for  by  the 
Iron  League  of  New  York  has  been  re- 
fused by  .Justice  Lydon  of  the  Supreme 
Court.  The  injunction  called  for  the 
restraint  of  all  officials  and  members 
of  the  union  in  the  metropolitan  dis- 
trict from  interfering  with  the  non- 
union men  employed  by  the  members 
of  the  Iron  Lea.srue.  The  League  re- 
cently instituted  a  suit  against  the 
union  in  which  it  demanded  $6,000,000 
damages,  and  the  union  immediately 
retaliated  by  suing  the  Iron  League  for 
damages    in    the    amount    of    $10,iiO(i.OOO. 

Bookings  of  architeetural  terra 
colta  by  26  manufacturers  who  pro- 
duced about  95  per  cent  of  the  archi- 
tectural terra  cotta  in  1922,  have  been 
reported  to  the  Department  of  Com- 
merce for  the  first  seven  months  of 
1924  and  are  shown  below  in  tonnage 
and  in  value.  Values  exclude  freight, 
cartage,  duty  and  setting  charges. 
Booliings  for  the  past  seven  months 
are  sumined  up  as  follows; 

Net    tons  Value 

January     16,240  $1,561,518 

February     13.227  1,467,539 

March    12,022  1,316,553 

April     13,011  1,570,117 

May     10.171  1.229,551 

June      1(1.807  1,127.928 

July    10.83]  1,475.672 


A  voluntary  petition  in  inankruptcy 
has  been  filed  in  tlie  United  States  dis- 
trict court  in  Tacoma  by  the  C.  ^. 
Taylor  Log  &  Lumber  Company  of 
Lindbcrg.  The  petition  listed  liabili- 
ties totaling  $68,410  and  assets  of  $57,- 
443.  The  p'.  &  F.  Lumber  Company  of 
Pe  Ell  also  filed  a  voluntary  potition  in 
bankruptcy.  The  liabilities  of  the 
company  p.>'e  listed  at  $1,951,  v.'Hh  no 
assets. 


Red  River  Luml)cr  ''ompany.  in  con- 
nection with  its  lumbering  interests 
at  Westwood.  Lassen  County,  is  erect- 
ing a  pine  veneering  plant  200  feet 
long  and  160  feet  wiae.  Tne  com- 
pany has  3000  men  employed  in  West- 
wood  and  vicinity. 


The  coiistrurlion  industry  is  in  iiiurh 
the  same  frame  of  mind,  as  the  boy 
who  has  been  exposed  to  chickenpox— 
waiting  to  "break  out."  is  the  way  the 
Monthly  Digest,  issued  by  the  Common 
Brick  Manufacturers  Association,  sizes 
up  the  situation.  The  threatened 
liuilding  slump  that  was  freely  predict- 
ed on  all  sides  early  in  the  year  failed 
to  materialize.  The  Association  re- 
ports that  there  is  an  unusually  good 
demand  for  brick,  which  is  generally 
an  indication  that  there  is  no  slump 
in  the  construction  industry.  The 
lirick  manufacturers  are  optimistic 
over  the  outlook  for  the  lialance  of  the 
yijar. 


American  Plywood  Company,  capi- 
talized at  $500,000,  will  erect  a  plant  in 
Stockton  for  the  manufacture  of  glue, 
veneers,  plywood  and  plywood  pro- 
ducts. Cerf  Rosenthal,  civil  engineer, 
is  president  of  the  company  and  W.  D. 
Thurman,  president  and  general  man- 
ager of  the  California  Cedar  Products 
Company  of  Stockton  is  vice-president. 
Other  interested  are;  A.  E.  Gianelli 
and  Win.  J.  McMillan,  the  latter  tor 
many  years  associated  with  the  Reno 
National  Bank  of  Reno.  It  is  proposed 
to  erect  the  Stockton  plant  on  the 
unit  basis,  extensioils  being  con- 
structed when  increase  business  war- 
rants a  larger  production. 


As  a  result  of  the  recent  ruling  of 
the  Interdepartmental  Board  of  Con- 
tracts and  Adjustments  on  the  "sepa- 
rate contract  system"  a  meeting  of 
lilumbing  and  heating  contractors  was 
lield  in  Wilmington,  N  C,  to  protest 
against  the  action  of  the  Board  The 
meeting  went  on  record  in  favor  of  the 
letting  of  separate  contracts  and  a 
committee  was  appointed  to  take  the 
matter  up   with    the   proper  authorities. 


July  production  of  Portland  cement 
totaled  14,029,000  barrels  as  against 
13,538,000  in  June  and  12,620,000  in  July 
1923.  Shpiments  of  Portland  cement 
made  a  similar  high  record  in  July,  a 
total  of  16,614,000  barrels  comparing 
with  15,036,000  in  June  and  13,712,000  a 
year  ago.  Stocks  of  Portland  cement  at 
mills  on  August  1  totaled  12,318,000 
barrels,  as  against  14,903,000  on  July 
1,    and    8,081,000    barrels    a    year    ago. 


Out  of  .J48  wage  cnanges  effective 
during  the  past  seven  months  484  were 
increases  and  64  reductions  according 
to  the  National  Industrial  Conference 
Board. 


J.  S.  Eastwood,  we'll  known  civil  en- 
gineer and  designer  of  the  Eastwood 
multiple  arch  dam.  was  drowned  Aug. 
10  while  swimming  in  a  reservoir  at 
his  ranch  near  Fresno.  Among  the  17 
noteworthy  dams  tor  which  he  pre- 
pared designs  are  the  Lake  Hodges, 
Murray  and  San  Dieguito  dams  in  San 
Diego  county.  Big  Bear  Lake  in  San 
Bernardino  county  and  Little  Rock  dam 
in    Los   Ange.lcs   county. 


Marshall  K.  White,  assistant  city  en- 
gineer of  San  Mateo,  has  been  ap- 
pointed acting  city  manager  and  city 
engineer  pending  the  appointment  of 
a  permanent  official.  C.  F.  Price,,  for- 
mer city  manager,   resigned. 


The  National  Association  of  Builders' 
lOxchanges  announces  that  the  next 
ciinvention  of  the  organization  will  be 
held  in  Los  Angeles  on  February  23,  24, 
25  and  26,  1925. 


IIIOHWVY       SIDKPATHS      PROPOSED 
TO   PREVKNT  ACCIDEXTS 

Why  should  people  walking  along 
our  highways  be  compelled  to  walk  in 
the  path  of  a  trackless  locomotive? 
This  is  the  question  that  is  agitating 
many  who  use  American  highways — 
from  the  motorist  who  rounds  a  curve 
to  find  in  his  path  a  number  of  chil- 
dren returning  home  from  the  country 
school,  to  the  country  lad  who  has  to 
use  the  highway  in  getting  to  the  cow 
pasture  and  the  suburbanite  who  walka 
over  it  to  make  a  call  upon  a  neighbor. 
In  certain  sections  of  America  the 
rural  towns  are  so  close  together  and 
the  population  is  so  dense  that  the 
country  roads  are  used  constantly  by 
pedestrians  for  lack  of  sidewalks. 
This  is  true  particularly  of  all  the 
New  England  states  and  New  York, 
New  Jersey,  Pennsylvania,  Delaware. 
Maryland  "and  other  states.  In  New 
Jersey  at  the  present  time  the  matter 
of  constructing  sidepaths  along  the 
highways  is  being  seriously  agitated 
as  the  result  of  numerous  accidents  to 
pedestrians  on  the  highways.  The 
State  Highway  Department  has  given 
conisderable  thought  to  the  proposition 
and  it  is  not'  improbable  that  the  State 
Legislature  will  authorize  the  depart- 
ment to  undertake  the  construction  of 
side  paths  along  some  of  the  principal 
highways  at   least. 

Resolutions  were  recently  adopted  by 
the  New  Jersey  Association  of  County 
Engineers  recommending  passage  by 
the  New  Jersey  Legislature  of  a  law 
authorizing  the  laying  of  sidewalks 
along  all  state  and  county  roads  and 
authorizing  condemnation  of  property 
for  the  purpose  where  there  is  in- 
sufficient width.  It  is  proposed  that 
the  act  be  not  mandatory  but  that  it 
give  discretionary  powers  to  the  boarris 
of  county  commissioners  with  resped 
to  county  roads  and  to  the  State  High- 
way Commission  where  state  highways 
are  involved.  In  New  Jersey  the 
proposition  has  been  welcomed  by 
motorists  and  pedestrians  as  well  as 
public  officials. 
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Dnj     OutiiiK,    Santn    Cruz 


The  C'asa  nel  Key  i.s  situated  on  the  beach  at  Santa  Cruz  and  is  one  of  the  most  beautifully 
equipped  hotels  in  California,  artistic  in  design  and  elegant  in  furnishing.  It  is  built  in  the  pleasing 
Spanish  style  about  a  central  garden,  or  patio,  filled  with  palms,  shrubs  and  flowers.  It  contains  lux- 
urious appointments  and  all  the  features  and  refinements  of  the  modern  fireproof  metropolitan  hotel 
of  300  rooms.  Casa  Del  Rey  is  on  the  Southern  Pacific  Railroad  line.  It  can  also  be  reached  over 
ihree  differtnt  auto  routes:  the  Coast  Road  via  Half  Moon  Bay;  the  scenic  Santa  Cruz  Mountain  Road 
via   l,os  Gatos  and  Gkinvciod:  through  the  Big  Basin   via  Saratoga   Springs. 


Record    Attendance    Expected    At    Annual    Builders'   Outing 


KWilch  in  location  from  Monte 
•I  Santa  Cruz  for  the  annual  Build- 
I'ay  Outing,  August  30,  31  and  Sept. 

s  struck  a  responsive  chord 
IS'  the  members  "C  the  various 
I'-rs'  Exchanges  in  Northern  and 
I  al  California. 

nia  Cruz  will  entertain  the  build- 
n  royal  fashion.  All  sorts  of  ar- 
•  menis   are   in   course  of   formula- 

lo  welcome  what  is  expected  to 
tic    biggest    gathering    of    the    con- 

lion    industry     ever   witnessed      in 

'Ction. 
n  Feary,  chairman  of  the  Builders" 

ange  Committee  is  full  of  pep  and 
'  omniittee  is  bacKing  him  to  the 
1  for  the  event.  The  four  previous 
lies"  of  the  builders,  the  first  two 
ig  Basin  and  the  last  two  at  Capi- 


tola,  were  all  voted  "some  parties,"  but 
the  coming  event  at  Santa  Cruz,  ac- 
cording to  Feary,  will  easily  surpass 
the  others. 

"We  were  never  offered  such  facili- 
ties for  our  outing  as  Santa  Cruz  holds 
out  to  us,"  said  Bill  Feary  yesterday. 
"First  of  all  Santa  Cruz  is  within  easy 
machine  drive  of  the  city.  Then  the 
hotel  accommodations  are  excellent  and 
the  rates  the  best  possible,  and  when 
these  rates  are  backed  by  the  Chamber 
of  Commerce  of  Santa  Cruz  we  know 
we  are  going:,  to  get  what  we  are 
guaranteed.  The  grbat  ball  room  has 
been  turned  over  to  us  entirely  and  as 
there  is  a  stage  fully  equipped  our 
world-famed  "Builders  Follies  of  1924" 
will  be  able  to  spread  themselves  to 
the  limit.  Our  entertainment  com- 
mittee   will    have    plenty    to    offer    out- 


side the  Follies,  and  the  kiddies  and 
the  ladies  will  be  fully  catered  to.  The 
Casa  Del  Rey  Hotel  will  be  the  head- 
quarters. These  facts  are  enough  to 
warrant  a  record  breaking  crowd  of 
you  builders  going  over  the  week  end 
to  Santa  Cruz." 

Special  arrangements  are  being  made 
at  Santa  Cruz  to  handle  the  big  build- 
ers party.  The  Chief  of  Police  is  work- 
ing with  the  Chamber  of  Commerce  to 
assure  plenty  and  proper  automobile 
accommodation  and  parking  and  a 
special  set  of  "rules  of  the  road"  are 
being  worked  out  for  the  special  bene- 
fit of  the  Builders'  Day. 

The  Mayor  of  Santa  Cruz  has  a  citi- 
zens' Committee  working  and  the  sea- 
side city  will  be  prepared  to  welcome 
and  entertain  and  house  everyone  who 
desires  to  make  the  trip.  Those  going- 
are  urged  to  make  immediate  applica- 
tion for  rooins.  The  committee  will 
handle  all  these  details  for  you,  simply 
let  the  committee  know  you  want  ac- 
commodations for  yourself  and  family. 
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C\)LI-      ISSUED   FOR      BlILDERS 
GATHER    AT    CA.>«A    DEL    RE\ 


J? 
ORGASIZATION  J? 


MVSTER     PLIMBERS     OF     OAKLAM, 
IXSTALC  OFFICERS 


AV. 


Gompertz,     San     FranciSt-o 

nd  president  of  the 

Kxchane> , 


Chas. 
general  contractor 
California  State  Builder 
has  issued  the  following  announcement 
requesting  the  attendance  of  every  ex- 
change in  California,  at  the  Annual 
Builders'    Day   festival: 

•We  are  living  in  the  days  of  or- 
ganized effort  and  the  results  that 
have  been  accomplished  in  the 
Building  Business  during  the  last 
few  vears  have  proved  conclusively 
that"it  pavs  to  organize,  and  par- 
ticularlv  in  the  case  of  San  Fran- 
cisco, where  since  1920  when  the 
\merican  Plan  became  effective, 
large  building  operations  have  be«n 
consumated  at  lesser  costs  than 
formerlv.  thereby,  encouraging  the 
owners '  to  invest  more  freely  in 
buildings  and  making  more  busi- 
ness  for  the  contractors. 

"The  records  show  that  the  July 
1924,  building  permits  for  San 
Francisco  amounted  to  nearly  four 
millions  of  dollars  or  about  24% 
more  than  July  1923  and  was  the 
largest  total  for  any  July  since  the 
Are    of    1906.  ,         , 

"That  the  building  interests  of 
the  whole  State  should  be  welded 
together  has  been  the  aim  of  the 
vsriter  since  1920,  who  at  that  time 
organized  the  State  Builders'  Ex- 
change, and  though  the  results  to 
date  have  not  been  100%  mainly 
because  many  of  the  (7iiies  AVt-rt- 
tied  up  by  agreements  with  the 
Vnions,  vet  it  has  been  possible 
to  maintain  the  present  organiza- 
tion, and  by  an  educational  effort 
of  the  leaders  in  this  movement  it 
can  be  made  a  success. 

"A  meeting  of  the  State  Builders 
Exchanges  has  been  called  at  Santa 
Cruz  for  August  30-31  and  Septem- 
ber 1st.,  and  every  exchange  should 
be  represented  and  take  an  active 
part  in  the  proceedings." 


WAGE  S(  AI-RS  FOR  SKII-bED 

WORKERS    HOLD   FIRM 

Nothwithstanding  the  general  slow- 
ing up  of  business  within  recent 
months  and  the  tendency  of  building 
activities  toward  more  normal  condi- 
tions in  many  parts  of  the  country 
wage  scales  for  skilled  craftsmen  are 
generally  holding  firm,  according  to  a 
national  building  labor  survey  made  by 
S.  AV.  Straus  &  Co.  The  building  labor 
situation  is  summed  up  as  follows: 

1.  Practical  disappearance  of  com- 
ni<>n  labor  shortage  and  a  more  plenti- 
ful  supply  of  skilled    labor. 

2.  Increased  wage  scales  in  many 
large  cities,  although  bonuses  seem  to 
be  disappearing  and  common  labor  has 
accepted  some  reductions  In  some  lo- 
calities. 

3.  Numerous  strikes  in  various 
cities  which  have  interfered  with  the 
progress  of  the  building  program  dur- 
ing the  summer. 

i.  Increased  dependence  upon  ap- 
prenticeship training  schools  to  supply 
the  annual  reriuirements  of  some  35,- 
000   workers. 

"The  general  trend  of  l»uildin'g  ■wages 
is  still  upward.  although  in  a  few 
smaller  cities  there  has  been  a  pre- 
ceptiblc  tendency  to  reduce  wages  of 
skilled  craftsmen."  says  the  survey. 
"The  payment  of  bonuses  seems  to  be 
tlisappearing  generally  and  common 
labor,  of  which  there  is  now  a  plenti- 
ful supply,  has  accepted  some  reduc- 
tions in  some  localities.  High  wage 
records  have  been  attained  during  the 
past  six  months  in  many  cities  and 
employers  in  some  cities  have  organiz- 
ed a  bitter  fight  against  further  in- 
creases." 


The  office  boy  had  made  a  slight  mis- 
take, and  his  boss  was  now  finishing  a 
long  tirade  on  his  general  inefficiency. 
"You're  a  fine  kind,  you  art^!"  he  howl- 
ed. "Here  I've  taught  you  ever.vthing 
I  know  and  still  you  don't  know  any- 
thing:"— Malteaser. 


The  organization  movement  has 
always  had  a  strong  champion  in 
the   person   of  Secretary  of  Com- 
merce.   Hoover.      Mr.    Hoover   has 
repeatedly    urged    that    business 
men      in   every      line      should      be 
thoroughly     organized.       One     of 
the  functions  of  organization  ac- 
cording   to     the    Secretary    is     to 
eliminate     evil     practices     in     in- 
dustry.     Mr.    Hoover   in    a   recent 
statement  said,  "The  question  we 
need  to  consider  is  whether  these 
rules    and    regulations    are    to    be 
developed    solely   by    government 
or    whether    they    cannot    be.    in 
s.-me    part   developed   out   of   vol- 
untary  force-s   in   the   nation.     In 
o:her      words,     can      the      abuses 
which  give  rise  to  government  in 
business    be     eliminated   by      the     ^ 
svstematic    and    voluntary    action     n 
of  business   itself?     A  great  deal     ^ 
of  legislation  is  due  rather  to  the    g 
inability   of   business    hitherto    to     V 
so  organize  as  to  correct  abuses     i 
than    to    any    lack    of    desire    to     X 
have   it  done.     Legislative  action     A 
is  always  clumsy — it  is  incapable    fi 
of   adjustment    to   shifting   needs,     g 
It   often    produces   new    economic     V 
currents  more  abusive  than  those     I 
intejided   to    be   cured.     The   vast    X 
tide  of   these    regulations   that   is     A 
sweeping  onward  can   be  stopped     g 
if  it   is   possible   to  devise   out   of    g 
the    conscience  and    organization    2 
of       business      itself,      those      re-     X 
straints    which    will    cure    abuse,     ft 
eliminate  waste,  and  prevent  un-     A 
fair  dealing."  Y 

STOCKTO.X   Bl  ILDERS  l.\CORPOR.\TE 

The  Stockton  Builders'  Exchange,  or- 
ganized for  the  maintenance  of  a  just 
and  equitable  system  of  dealing,  has 
filed  articles  of  incorporation  with  the 
county  clerk  in  that  city.  The  corpora- 
tion has  no  capital  stock.  Its  mem- 
bership is  open  to  building  contractors 
and  dealers  in  building  materials.  The 
directors  are:  O.  H.  Chain,  Edward 
Rilev,  Charles  Rich,  M.  W.  Hild.  Charles 
Frederickson.  T.  P.  Hinckley,  J.  F. 
Garrow.  T.  E.  Williamson,  O.  H.  Miller, 
W.  F.  O'Keefe  and  Vt'.  H.  Falconbury. 


Installation  of  officers  was  held  Aug. 
12  at  the  Hotel  Oakland  by  the  Master 
Plumbers"  Association  of  Oakland. 
Berkeley  and  Alameda,  together  with 
a  program  which  included  talks  of 
practical  interest  to  the  craft  and  en- 
tertaining features.  The  principal 
talk  was  given  by  AVilliam  H.  Earrj- 
on  the  subject  of  "Sanitary  Engineer- 
ing." Songs  and  other  features  w:- 
presented  by  leading  members  of  t> 
vaudeville   stage. 

The  oflicers  installed  are:     President 
L.    J.      Kruse:      vice-president.      \V.   H. 
Picard:    secretary,    J.    B.    Morse:    tre»B- 
urer,   A.   H.  McKown.   and   sergeant-at- 
arms,   P.   H.    Blake       L.   ■«".   Blak.      past 
president,    conducted    the    insi;ill^iion. 
George  Stoddard  of  Berkeley     ^uos 
in   the   capacity  of  master  of 
ies,      programed      a      most      ir 
musical  and  literary  evening 
out  five-minute  talks   by  Her 
ham  on  "Plumbing,  a  Potent 
in  Legislative  Propaganda": 
on    "Plumbing,    the    Health    oi    :.. 
tion":    L.   J.    Kruse    on    "Applicauoi: 
Plumbing    and    Heating    Toward    C 
Betterment";    W.    H.    Picard    on    "f; .: 
tionship  of  the  Bath  to  National  s.  • 
taiion":      and      V.    A.      Edgeworth 
•Plumbing,  a  Scientific  Vocation." 

The   membership    present,   as    wel 
several       invited       guests       from 
scholastic,     religious    and     professi. 
walks    of   life,    gave    vent    to    their   . 
preciation  of  the  evening's  selection - 
enthusistie    applause    and    hearty    < 
ment.      The    banquet    marked    anoi:. 
progressive  step  on  the  part  of  the  a' 
sociation    through   its   policy   of  educa 
tional   interest,    it   being  a   part   of   th 
year's    program    to    place    the    Appren 
liceship  School   on   a   high   standard  o 
mathematical,    scientific    and    hygieni 
curriculum. 

"With    the    purchase    of   a   home.    : 
bonding   of    its    membership,      the 
stallation   of   a  credit    bureau,   and    i. 
placing    of    the    association    under 
guidance  of  a  business  managemenj 
well  as  the  employment  of  an  est 
tor,  the  association  looks  forward  j 
year     of    real   civic      accomplishn 
says  Stoddard. 


ELErTRlt-AL    MEX   MEET 

Representatives  from  all  Monterey 
Bay  towns  attended  a  dinner-meeting 
of  "the  Monterey  Bay  Electrical  De- 
velopment League  in  Walsonvillc.  Aug. 
13.  The  dinner-meeting  was  held  fol- 
lowing a  theatre  party.  R.  Griffen  of 
Stockton  was  present  as  a  special  rep- 
resentative of  the  Western  States  Gas 
&  Electrical  Company  and  gave  an  in- 
structive talk  on  that  corporation's 
new  plant  above  Placerville  on  the 
American  River.  Motion  pictures  show- 
ing the  life  of  Thomas  Edison  and  his 
plant  closed   the  meeting. 


EMPLOYERS    WIN    MORE    VICTORIES 
THAN    EMPLOYEES 


Out  of  S.081  strikts  on  which  ac- 
curate data  is  available  from  1916  to 
1923  inclusive,  employers  won  4,23, 
and  employees  3,844  according  to  the 
U.  S.  Department  of  Labor.  From 
1916  to  1918  the  victories  won  by  em- 
ployees were  in  the  majority.  The 
pendulum  then  swung  the  other  way 
and  during  the  next  four  years  em- 
ployers were  credited  with  the  most 
•wins."  In  1921  employers  won  701 
strikes  as  opposed  to  256  victories  by 
the   workers. 


LARGE       IRRIGATIO       PROJECT! 
PROPOSED  AT  JIADERA 


Construction  of  one  of  the  1 
irrigation  systems  in  the  state, 
will  make  Madera  county  one 
leading  producers  in  California, 
pected  to  be  under  way  within  a  ; 
This  is  the  San  Joaquin  water  sto 
district,  which  has  been  formed 
much  threatened  litigation.  The 
age  will  be  552.000.  with  some  lani 
Fresno,  Merced  and  Stanislaus  couj 
In  1920  the  Madera  irrigation  ] 
trict  was  formed,  and  the  foUa 
year  the  people  voted  J28,000,0(| 
build  the  system  to  water  350.000  : 
Litigation  was  begun  b.v  smaller 
jects  within  the  district  which  wei 
taking  water  from  the  headwaters  c 
the  San  Joaquin  river^  This  has  finall 
been  compromised  and  a  new  distrit 
f'^rmed  to  be  known  as  the  San  Joaqui 
district. 

The  reservoir  is  to  be  created  a  ml- 
from  Friant.  The  dam  will  be  tfc 
largest  in  the  state — 1200  feet  long,  3^ 
feet  high,  containing  1,500,000  cub: 
yards  of  concrete  and  store  600,8t 
acre-feet  of  water.  The  lake  will  I 
eighteen  miles  long,  three  miles  wit 
and  300  feet  deep.  Incidentally,  6' 
hydro-electric  horse  power  wil'. 
created. 


Martinez — 570.000  Subway  planr- 
.Santa    Fe   Christie   Crossing   in    Fran, 
lin  Canyon. 


itrii.DiNn    AM)    K.\(ii.\Ki;uiN(i    m;\vs 


TRADE  NOTES 


A  liiMl  ailv.ilin.iiK  as  ■oiu.  c.f  Ihe 
■uuiitry'8  lurmst  maiiutaotuiiis  of 
i<>atlnK  plants  anil  aiTtssoi  y  ,i|uip- 
■iienl,"  ilcsirlng  to  i-ompUto  Its  chain 
if  national  dlstributiun  liy  estalilishlng 
■  ales  and  <llstributlnB  lu-adiiuaiters  for 
he  I'arilK'  Ooast,  wants  a  district  nian- 
iger  to  act  uk  distributor.  It  Is  said 
his  market  urf.Ts  great  possibilities 
or  this  particular  type,  of  product  In 
vhlch  coal.  oil.  gas  or  wood  may  be 
ised  as  fuel.  Complete  Information  re- 
lardlng:  iiuallflcatlons  and  flnanclal  re- 
Jlionsibllity  should  be  given  when  seek- 
ng  the  position.  Address  all  com.nu- 
hlcatlons  IJox  34.260.  The  Kxaminer. 
leurst   Ulilg.,   San   Francisco. 


f  The  Bull  Dog  Floor  flip  Company  of 
hVlnterset.  Iowa,  was  notified  July  29 
■ly  the  U.  S.  I'alenl  Otlice  of  the  reissue 
.f  Us  patent.  The  Issuance  oi:  this 
patent  ends  a  two  year  litigation  with 
;-:imer  K  .Cole,  (Munson  Manufacturing 
j'ompany).  as  to  who  was  entitled  to 
'he  patent.  The  original  bull  dog 
loor  clip  patent  was  an  invention  of  C. 
■V  .Prickett  in  1921.  The  floor  clips  are 
f  device  for  laying  wood  floors  on  a 
•oncrete  base. 


H.  A.  Larsen,  formerly  with  the 
iiVlckwire-Spencer  Co.,  has  been  ap- 
pointed Pacific  Coast  Manager  of  the 
National  Steel  Fabric  Company  with 
lemporary  otlices  at  564  Market  street, 
'5an  Francisco.  Mr.  Larsen  is  seeking 
VI  warehouse  and  permanent  office  lo- 
l-ation. 


'  Fraga  &  Ramus  Mill  &  Lumber  Com- 
jany  has  purchased  15,000  square  feet 
if  land  adjacent  to  its  present  yard  in 
Twenty-ninth  avenue  between  Seventh 
ind  Chapman  streets,  Oakland,  and  is 
i-onstructing  an  addition  covering  3500 
'tquare  feet  on  the  newly  acquired  site. 


■rge  E.  Nicholson,  of  Kansas  City, 

has    disposed    of    his    interests    in 

-     i'osemite    Portland    Cement    Com- 

I  |jany,  of  Merced,  Cal.,  and  has  resigned 

:  lis   its   president   and   director. 

J.  C.  Draper,  formerly  connected 
yith  the  Home  Builders'  Association  of 
iurlingame,  will  open  an  electrical 
[itore  in  Burlingame  avenue,  that  city, 
(ibout   Sept.   1. 


Modesto  Paint  &  Wall  Paper  Co.  has 
upened  new  and  enlarged  quarters  at 
J004  H  street,  Modesto.  Matt  D.  De- 
aney  and  \Vm.  J.  Hickox  operate  the 
j'oncern. 

.  I  Wm.  L.  Aisthorpe,  former  salesman 
of  the  Griswold  Lumber  Company,  has 
>)een  appointed  manager  of  the  com- 
pany with  headquarters  at  Chico. 


.^PPnENTICESIIIP  IN   lOAVA 


'  The  Master  Builders  Association  of 
Jowa  announces  that  the  first  step  in 
fipprenliceship  training  in  the  build- 
(jng  trades  of  the  state  will  be  taken 
jiext  winter.  If  present  plans  ma- 
;erialize,  a  class  for  bricklayers  will 
!!>e  organized  first.  OfHcials  of  the 
State  Board  for  Vocational  Education 
lind  Iowa  State  College  are  co-operat- 
ng  with   the  contractors   in   the   move- 


SO    S.\Y    -W^   ALL 


Dumb;       "Knee    length    skirts    have 
Ireduced   street   car   accidents   fifty   per 

!    Bell:      "Wouldn't    it    be    fine    if    ac- 
cidents could  be  prevented  entirely." 


Just  The  Core 


Compiled    by 
California    Development    Ass'n. 


.Mameda — $700,000  to  be  spent  for 
construction  of  3  modern  high  school 
buildings. 

Anaheim — Glass  factory  to  be  erected 
West  Virginia  X.,amp  Chimney  Co.  to 
employ  200  men. 

Arcadia — $230,000  bonds  to  be  voted 
September  1st,  for  street  paving. 

Bakersfleld — $93,000  bonds  tor  school 
Improvements  to  be  voted  August  15th. 
$45,000  Union  Avenue  Subway  being 
constructed;  $150,000  plant  being 
planned  by  Pacific  Gasoline  Company. 
Berkeley — $500,000  John  Hopkins  In- 
stitute of  Art  being  planned  for  Uni- 
versity of  California. 

Contra  Costa  County — $100,000  to  be 
si)ent  at  Giant  in  constructing  a  group 
of    20    buildings. 

Crescent  City — $90,000  appropriated 
for  Harbor  improvements. 

Crockett — $1,250,000  to  be  spent  by 
California  Hawaiian  Sugar  Refining 
Co.   for  additional   warehouses. 

Culver    City — $75,000    voted    to    com- 
plete sewer  system  in  Imp.  Dist.  No.  2. 
El  Centro — $265,000  hotel  planned  for 
Calexico,   Mexico. 

Fresno  County — $130,000  bonds  voted 
to  finance  sewage  disposal  plant  at 
Reedley 

Glendale  —  $100,000  stadium  being 
planned  at  Los  Felix  Rd.  and  Central 
Ave.      Architects,    Walker   &   Eisen. 

Lankershim — $780,000  bonds  to  be 
voted  Sept.  16th,  to  finance  water  sys- 
tem. 

La  Verne — $50,000  orange  and  lemon 
packing   plant  to   be   erected   soon. 

Long  Beach  . —  $720,000  investment 
planned  by  City  for  cast  iron  water 
pipe  to  be  used  for  main  extension  and 
repair;  Marine  Holding  Corp.,  capital 
stock  $1,000,000  plans  to  construct  8- 
story  bank  building  at  Pine  Ave.  and 
Broadway. 

Los  Angeles — $245,000  six-story  hotel 
planned  at  Washington  St.  and  Central 
Ave.;  $500,000  5-story  office  and  garage 
building  planned  at  Hollywood  Blvd. 
and  Sycamore  Ave.  Architect,  Richard 
D.  King. 

Oakland — $150,000  to  be  spent  for 
underground  conduit  in  35th  Ave.  and 
Foothill  Blvd.,  by  Pacific  Telephone  & 
Telegraph  Co.;  $120,000  6-story  hotel 
to  be  erected  at  16th  St.  between  Jef- 
ferson and  Grove  Sts. :  $1,100,000  in- 
vestment planned  for  construction  of 
5  apartment  buildings;  $250,000  sub- 
station to  be  erected  by  the  Pacific 
Gas  &  Electric  Co.;  $90,000  investment 
in  new  buildings  planned  by  Orinda 
Golf  &  Country  Club. 

Palo  Alto — $80,000  voted  for  exten- 
sion of  municipal  water  and  power 
system. 

Reedley — $130,000  voted  for  improve- 
ment of  sewer  system 

Richmond — $750,000  to  lie  spent  in 
additions  and  improvements  by  Atlas 
Power  Co. 

Roseville — Modern  store  building  to 
be  erected  by  Feddyment  &  Son. 

Sacramento — $1,000,000  Union  Pass- 
enger Depot  planned  by  Southern 
Pacific  Co. 

San  Francisco — $1,500,000  15-story 
annex  to  Clift  Hotel  planned;  $1,750,000 
investment  being  planned  by  City  and 
County  tor  construction  of  6  hospital 
buildings;  $400,000  ice  plant  at  Lom- 
bard and  Montgomery  Sts.,  A.  Torig- 
gino,  architect;  $700,000  to  be  expend- 
ed by  City  on  pipe  contract  for  Dum- 
barton  cut-off. 

Niles  —  $250,000  concrete  highway 
being  planned  between  Niles  and 
Pleasanton. 


PUBLICATIONS 


•  .\rnerican  Colonial  Architecture."  by 
.ln.s.i)h  Jackson,  is  a  rapid  survey  of 
the  manners  of  the  colonists,  rather 
tliuii  a  work  on  architectural  designing 
am.  .:  Intended  to  show  the  causes 
which  led  to  the  adoption  of  what  la 
called  the  colonial  style  of  architecture. 
The  book  was  written,  says  the  author. 
In  an  effort  to  show  the  origin  of  this 
style  and  the  circumstances  under 
which  it  was  developed.  David  McKay 
Comjiany  are  the  publishers,  604-608 
South  Washington  Square,  Philadelphia, 
Pa.      The   price   of   the   volume    is   $2.00 


The  Truscon  Steel  Company,  Youngs- 
town,  Ohio,  has  issued  a  four-page 
folder  featuring  Truscon  Copper  Steel 
Lintels.  The  lintels  are  made  in  four 
sizes,  2'6",  3'6",  4'6"  and  5'6".  The 
folder  describes  the  lintels  as  being 
"light  in  weight  yet  of  maximum  load 
capacity  and  easy  to  handle."  Copies 
of  the  folder  will  be  furnished  on  re- 
quest. 


"Seasonal  Operations  in  the  Con- 
struction Industries"  is  the  title  of  a 
new  bulletin  issued  by  the  Department 
of  Commerce.  It  is  a  summary  of  a 
report  and  recommendations  of  a  com- 
mittee of  the  President's  Conference  on 
Unemployment.  Copies  of  the  bulletin 
may  be  obtained  for  five  cents  each 
from  the  Superintendent  of  Documents, 
Washington,   D.   C. 


IXCOME     TAX     RILING     ON     SALARY 
FOR    CONTR.\CTORS 


Salaries  paid  the  general  officers  of 
a  contracting  company  must  be  de- 
ducted in  the  year  in  which  they  are 
paid  or  accrued,  and  cannot  be  defer- 
red until  completion  of  contracts  even 
though  the  return  is  prepared  on  a 
completed  contract  basis,  by  an  im- 
portant income  tax  ruling  just  handed 
down  by  the  Committee  on  Appeals  and 
Review,  according  to  M.  L.  Seidman, 
tax  expert,  of  Seidman  &  Seidman, 
certified  Public  Accountants. 

The  question  arose  in  the  case  of  a 
contracting  corporation  that  had  con- 
sistently made  out  its  income  tax  re- 
turns on  the  basis  where  the  profit  on 
any  contract  was  not  determined  until 
the  contract  was  completed.  In  one  of 
the  years  when  the  contract  was  still 
under  way,  it  paid  its  general  officers 
a  certain  salary.  As  none  of  the  con- 
tracts were  completed  in  that  year  it 
had  no  income  to  offset  against  the  of- 
ficers' salaries,  and  it  claimed  the  right 
to  take  the  deduction  in  the  year  when 
the  contracts  were  completed  and  the 
profit   on    them   reported. 

It  was  held  by  the  Committee,  Mr. 
Seidman  explained  that  if  the  officer 
devoted  his  time  during  any  one  year 
to  any  particular  contract,  the  pro- 
portionate amount  of  his  salary  could 
be  regarded  as  a  cost  of  completing 
the  contract,  and  claimed  as  a  deduc- 
tion in  the  year  in  whicli  the  contract 
was  completed.  However,  in  the  case 
of  general  officers  whose  services  are 
used  in  connection  with  the  business  of 
the  company  as  a  whole,  and  not 
definitely  in  connection  with  tiie  com- 
pletion of  any  particular  contract,  the 
salaries  paid  such  officers,  the  com- 
mittee held,  can'  be  deducted  only  in 
the  year  in  which  they  are  paid  or  ac- 
crued. 

"This  ruling  is  of  extreme  impor- 
tance," Mr.  Seidman  Ideclared,  "be- 
cause of  its  general  application.  It 
would  apply  not  only  to  deductions  for 
officers'  salaries,  but  also  to  such  gen- 
eral items  as  depreciation,  rent,  etc." 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,    AugU:-t    23,    19U 


I 


APARTMENTS 


Owner   Taking   Figures. 

APT    BLDG.  Cost,    $35,000 

SAN  FRANCISCO,  Corner  Guerrero  and 

Liberty    Sts.  ^    ,     ._. 

Three-story    frame    apartment   building 

(12    apts.    3-rms.    each). 
Owner — E.    Ellingson. 
Architect — C.  O.  Clause 

San   Francisco. 


Hearst  Bldg., 


Plans    To    Be    Revised.  ,,,«<>« 

APTS.  &   STORES  Cost,   $45,000 

SAN  FRANCISCO,  North  Beach  District 
Three-story   frame  and  stucco   (S)   apts 

and    (5)    stores. 
Owner — Withheld.  ^  „,, 

Architect — C.  O.   Clausen,  Hearst  Bldg., 

San    Francisco. 

Owner   Taking    Segregated   Figures. 

APT.  BLDG.  Cost,  $12,000 

SAN  FRANCISCO,  N\V  14th   &  Noe  iSts. 

Two-story  and  basement  frame  apart- 
ment   building,     (i    apts). 

Owner — G.    Molakidis,    care    architects. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San  Francisco. 

Contract   Awarded.  »,„„„„ 

APARTMENTS  Cost.    $40,000 

STOCKTON,  San  Joaquin  Co.,  Cal.  No. 
707   N-San  Joaquin  St. 

Frame  and  stucco  apartment  building. 

Owner— Dina  Wallin  and  L.  Zimmer- 
man. 

Architect — None. 

Contractor— L.  S.  Peletz,  611)  E-Miner 
St.,  Stockton. 

Contract   Awarded. 

STORE  &  APTS.  Cost,  $16,000 

OAKLAND,  NE  Cor.  Grand  Ave.  and 
Weldon  St. 

Two-story  lo-room  frame  store  and 
apartment  building. 

Owner — G.  B.  Thompson,  458  Lalceshore 
Blvd.,  Oakland. 

Contractor — H.  E.  Thompson,  458  Lake- 
shore   Blvd.,    Oakland. 


Plans  Being  Figured. 

APARTMENTS  Cost,   $200,000 

SAN  FRANCISCO,  Nob  Hill. 

Nine-story  class  A  community  apart- 
ment. 

Owner — Withheld. 

Architect — Carl  Werner,  Santa  Fe  Bldg 
San  Francisco. 


Construction  Under  Way. 
APARTMENTS  Cost,     $35,000 

SAN    FRANCISCO.      Cor.    Guerrero    and 

Liberty   Sts. 
Three-story    frame    apartment    building 

(12  apts.  of  3-rooms  each). 
Owner — E.    Elling.son. 
Architect — C.  O.  Clausen,   Hearst  Bldg., 

San  Francisco. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal. — Mann-Walker  Bldg.  Co.,  412  I.  W. 
Hellman  Bldg.,  Los  Angeles,  has  the 
contract  for  a  three-story  apartment 
building  on  Ocean  Front  and  Hill  St., 
Santa  Monica,  for  E.  J.  McCartney. 
There  will  be  12  apartments  and  store 
on  Ocean  Front.  Frame  construction, 
stucco  exterior,  brick  front,  tile  and 
composition  roofing,  gas  heating  sys- 
tem, tile  baths  and  drainboards,  hard- 
wood floors,  pine  trim,  wall  beds,  re- 
frigerators.     Cost,    $50,000. 


SEATTLE,  Wash.— Alexander  Pear- 
son, Mutual  Life  Bldgi,  Seattle,  at 
approx.  $100,000  awarded  contract  by 
J.  G.  Price  to  erect  two  and  part  three 
story  store  and  apartments,  115  by 
120  ft.,  at  n.  e.  corner  of  Eastlake  Ave. 
and  Denny  Way;  will  be  rein.  cone,  and 
masonry  construction.  H.  H.  Ginnold, 
a'-'-hitect,  Aicade   Bldg.,   Seattle. 


LOS  ANGELES,  Cal. — Security  & 
Construction  Corp.,  426  Union  League 
Bldg.,  has  the  contract  tor  a  two-story 
Class  C  store  and  apartment  building 
on  the-  northeast  corner  of  52nd  S't.  and 
Vermont  Ave.  for  E.  Gerleman.  There 
will  be  5  stores  and  17  single  apart- 
menth.  Dimensions,  102x130  feet,  brick 
walls,  composition  roofing,  gas  radi- 
ators, automatic  water  heaters,  tile 
baths  and  drainboards,  hardwood  and 
cement  floors,  pine  trim,  wall  bods. 
plate   glass.     Cost,   $57,000. 


SEATTLE,  Wash. — Archt.  John  A. 
Cruetzer,  Leary  Bldg.,  taking  bids  to 
erect  3-story  120  by  120  ft.  masonry 
construction  apartments  at  1619  Minor 
Ave.    Owner's    name    withheld. 


LONG  BEACH,  L.  A.  Co..  Cal.— Geo. 
A.  Trelkeld,  1256  Cherry  Ave.,  Long 
Beach,  has  the  contract  to  erect  a 
$65,000  two-story  brick  apartment 
building  at  633-639  Elm  Ave.,  Long 
Beach,  lor  Malcom  Smith.  Found.  42x 
143  ft.,  comp.  rf..  hardwd.  fls..  tile 
baths,  dis.  beds,  gas   rads. 


BONDS 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Kern  Co.  Bd.  Sups,  approved  $6000  bond 
issue  for  new  schools  in  Rockpile 
school  district. 


LOOMIS,  Placer  Co.,  Cal. — Loomis 
Union  Grammar  School  District  votes 
$12,000  bonds  to  supplement  the  $49,000 
voted  several  years  ago,  for  the  edec- 
tion  of  a  new  school  building.  At  the 
same  time,  it  was  also  voted  to  raise 
$8000  additional  by  special  taxation,  to 
be  used  in  connection  with  the  school. 


MODESTO,  Stanislaus  Co.,  Cal. — 
Until  Aug.  27,  bids  will  be  received  by 
county  supervisors  for  purchase  of 
$8000  bond  issue  of  Shiloh  School  Dist. ; 
proceeds  of  sale  to  finance  school  im- 
provements. 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-up-Dors,  'ri-co-dors,  Cobald- 
dors,  Wal-el-rtors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products   Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    fireproof,    ventilated     non- 
slipping   flooring.  —  Irving   Iron 
Works  Co. 
IJGNT  SALTOR 
Best  Wood  Pi-eseiver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


JIODESTO,    Stanislaus    Co.,    Cal — Si 
pervi.sors     sell     $5,00ii     liond     issue     i 
Koberts'   Ferry     Union     School     Distri 
for     premium     of     $86.50;     procee-ils 
finance    school    improvements. 


SAN  BRUNO,  San  Mateo  Co.,  Cal— 
Election  will  be  held  Oct.  7  in  San 
Bruno  School  District  to  vote  bonds  I'f 
$50,000  to  purchase  additional  land  an- 
rt-model  and  make  additions  to  Nor 
Brae  and   Edgemont   Schools. 

SACRAMENTO,  Cal.— Until  Sept.  > 
bids  will  be  received  by  county  supei 
visors  for  purchase  of  $7500  bond  issii 
of    Sutterville    Heights   School    Distrii 

REDWOOD  CITY,  San  Mateo  Co.,  C^ 
— Supervisors  sell  $10,000  bond  issue  ui 
Burlingame  School  District  for  premi- 
um of  $262;  proceeds  of  sale  to  finance 
scliool   improvements. 


ROSEVILLB,  Placer  Co.,  Cal. — Bonds  ; 
of  $40,000  voted  in  Roscville  School  i 
District  to  erect  new  school  in  Vernon  I 
Street. 

NAPA,  Napa  Co.,  Cal. — Until  Sept.  10 
liids  will  be  received  by  supervisors 
tor  purchase  of  $3500  bond  issue  of 
Gordon  Valley  School  District;  pro- 
ceeds of  sale  to  finance  school  im- 
provements. 

BAKERSFIELD,  Kern  Co.,  Cal.  — 
Bakersfield  School  District  rejects  pro- 
posal to  levy  direct  tax  of  $93,000  to 
finance    school    improvements. 


GALT,  Sacramento  Co.,  Cal. — Elec- 
tion will  be  called  at  once  in  Gait 
Union  High  School  to  vote  bonds  to 
finance  rebuilding  of  school  recently 
destroyed  by  fire.  Recent  election  held 
to  vote  bonds  of  $100,000  to  finance 
erection  of  a  new  school  failed  to 
carry. 


CHURCHES 


Sub  Contract  Awarded. 

SYNAGOGUE  Cost,   $1,000,000; 

SAN    FRA.NCISCO,    Arguello    Blvd.    and 

Lake   St.  ■ 

Jewish  Synagogue.  I 

Owner  —  Temple  Emanu-El,  450  Sutter 

St.  ,San  Francisco. 
Architect — Sylvain    Schnaittacher,      233; 

Post   St.,    San   Francisco. 
Contractor — McDonald    and    Kahn,    130 1 

Montgomery   St.,   San   Francisco. 
Steel  reinforcing  bars  awarded  to  Badt 

Falk  &  Co.,  Call  Bldg.,  S.  F. 
As     previously     reported,     structural 
."Steel  was  awarded  to  Moore  Dry  Dock 
Co.,   Foot  Adeline  St.,   Oakland. 


ALHAMBRA,    L.    A.    Co.,    Cal. — Arclit. 
C.    F.    Skilling.    430    Bradbury    Bldg..    is 
preparing  plans  for  a  new  church  bldg. 
on  the  n.w.  cor.  of  Main  and  Almansor 
Sts..    Alhambra.    for    the    First   Methori 
ist  Episcopal  Church  of  Alhambra.  T' 
main    auditorium    bldg.    will    be    SOx 
ft.  and  will  have  a  seating  capacity 
650    people    on    the    main    floor   and    :-- 
on    the   balcony.    The    educational    bldg 
dimen.    are    65x140    ft.    and  will   have    a 
Eivmnasium,  stage,  Sunday  school  depts 
social    kitchen    and    rest    rooms.    Board 
room   and   pastor's    study   bldg.    dimen.. 
I'i5x7n    ft.;    bldgs.    to    be    connected    by 
cloisters.    Spanish    design,    prob.    brick 
walls,  plaster  exter..  tile  rfg..  art  stone 
with  inserted  tile  entrances,  htg.  unde- 
cided,    forced    mechan.    vent.,     indirect 
light,    sys.,    hardwd.   lis.,   hardwd.    trim, 
wrought    iron    work,    art    glass.    C.    A. 
Harding.   Alhambra,      is      chairman      ot 
bldg.    comm.,   and  Rev.   E.    J.   Inwool    is 
pastor. 

FRESNO,  Cal.— A.  K.  Pinoris,  pres., 
Greek  community  of  W.  Fresno,  con- 
tt'iiiplates  building  new  church  at  Col- 
lins   and    Fresno    Sts. 


iJuy.    Aiiifusl    23,    1S2I 
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Klddi-r. 

lU'H  &  SCHOOL  Cost.   »50.00() 

oKUAMI.    Yolo    C<i.,    Cal. 
iiif    nnd    stucco    chiinli    and    scliool 

(tile  roof,  iSpnnish  stylo). 

,,.r— Kli-Mt  M.   E.   Church. 

I, licet   —  Tutlle   &    Tuttlo,    35"    12th 

.'{t..  Uukland. 

r-     Fuvctte    of    Woodland    submitted 

liid. 


FACTORIES  ANV 
WAREIWUSEIS 


t'hiM.--    Iieini;^    rreiuued. 
BLDO    &    WIISE.  Cost,  $250,000 

B.MKHYV1I>LK.    Alameda    Co.,    4Bth    St. 
l)tt.    Watts   and   Mollis   Sts. 
iiienay,    60    x    100-ft.    assembly    bldg. 
and  warehouse  (first  unit  of  plant) 
TUT — Hubbard    and    Co.,    IMttsburffh, 
I'a.     (San    Francisco    office,    Sheld- 
on   Bldg.) 
hitt-ct — Withheld. 
1  lie   above    structures   comprises    the 
1st    unit    of    the    plant      which      will 
Manufacture         electrical         equipment. 
MMcializing     particularly     in     pole-line 
•  .|iiipnient.       An     administration     bldg. 
~    !..   be   erected  at  a  later  date. 

istruction   Started. 

iTORV   BLDGS.  Cost,   $500,000 

II'^RYVILLE.  Alameda  Co.,  45th  St. 

up    of    reinforced    concrete    factory 

buildings. 
iier — Hubbard  &  Co.,  Sheldon  Bldg., 

San  Francisco. 
I '-signer  &  Contractor — Austin  Co.,  605 

Market    St..    San    Francisco. 


BKVKltl.Y  11IM.,S,  Los  Angeles  Co.. 
Cal. — Moran  Co.,  Itoom  6,  KerckholT 
Itldg..  is  preparing  plans  and  have  ihe 
lontriii't  to  erect  a  silk  mill  In  Beverly 
Mills  for  the  Sunset  Holsery  Mills  Co. 
Hrbk  walls,  steel  frame  construction, 
one-story,  50x150  ft.,  pressed  brick 
facing,  composition  rooting,  cement 
floors,  metal  skylights,  steel  sash. 
wire  glass. 


:itract   Awarded. 

vrTORY  Cost,    $30,000 

iiDESTO,   Stanislaus   Co.,  Cal. 
I.  -story,  reinforced  concrete  &  brick 

tin  can  factory  50x180  ft. 
vner — Borden   Condensed   Milk   Co. 
\ichitect   &    Contractor — Davis-Heller- 

Pearce    Co.,   Delta   Bide.,    Stockton. 


I. ins    Being    Prepared 
\REHOUSE  Cost,  $55,000 

\X    FR.\XCISCO.    NE    4th    and    W'elsh 

T\vo-.«tory  and  basement  concrete  class 

C  warehouse  80x125   ft. 
Ou-ner — Walter   H.   Sullivan,   Alexander 

Bldg.,  San  Francisco. 
Designer    &    Contractor — Geo.    Wagner, 

181  South  Park  St.,  S.  F. 

.MODESTO,  Stanislau  Co.|.  Cal. — Geo. 
.1  nirich  has  contract  for  new  ware- 
house at  9th  and  M  Sts.,  for  Grange 
lo..   Henry  Turner,  president. 

BAKERBFIELD,    Kern    Co.,     Cal.    — 

lOdison  Citrus  Assn,  recently  organized 

V   Los  Angeles  interests,  will  let  con- 

•;,ct    shortly   for      a      $30,000      packing 

ilant    to    be    erected    in    Edison    Blvd. 

►  st  of  Arvin  spur  of  S.  P.  Main  line, 
'tficers  and  directors  of  the  new  com- 

iny  arc.  O.  S.  Tillman,  president;  Ar- 
iiur  Tavlor,  vice  president;  Carl  Kie- 
.  lliorst,"    secretary.    These    executives, 

ith  Emil  Ritzman  and  C.  L.  Jackson, 

inprlse  the  board  of  directors  of  the 
is.sociation. 


LOS  ANCICLE.S,  Cal.— Beverly  Hills 
Ice  &  Cold  St'irage  Co.,  consisting  of 
H  Clyde  Harms,  Morrltt  Bldg..  atty.,  H. 
H.  Thraser  Jr.,  J.  W.  Fanaii,  J.  H. 
Townsend  and  J.  A.  Limbach.  contem- 
plate erecting  a  large  Ice  and  cold 
storage  plant  in  Beverly  Holls.  The 
building  will  probably  be  of  reinforc- 
ed concrete  construction  and  will  cost 
about  $100,000.  .N'o  architect  lias  lw,-ii 
ri'laineil. 


FLAT  IS 


Completing   Plans. 

FLAT   BLDG.  Cost,    $50,000 

SAN    FRANCISCO,    E    line    Scott    near 

Chestnut. 
Five     2-story     frame    and    stucco    flat 

bldgs.   (2  in  each). 
Owner — Meyer  Bros. 
Designer  &  Contractor — Meyer  Bros.,   1 

Montgomery  St.,   San  Francisco. 

Contract   Awarded.  ,,„„„„ 

BUILDING  Cost,  $10,000 

SAN   FRANCISCO,   N  Lombard  112-6  E 

Jones   St  ^  „   , 

Two-story    and    basement    frame    flat 

building   (2   flats).  . 

Ow-ner— Sam    Crivello.    827    Greenwich 

St..  San  Francisco. 
Architect    and      Contractor— F.     Ennis, 

Jr.,  340   Eddy  St.,  San  Francisco. 

Contract  Awarded. 

p"L;\^TB  Cost.    $26,000 

SAN  FRANCISCO,  NB  Grant  Ave.  and 
Greenwich  St. 

Three-storv  and  basement  frame  flat 
building  (9  flats). 

Owner— L.  N.  Santini  and  E.  Giam- 
polini.   619  Washington  St..  S.  F. 

Architect — J.  A.  Porporato,  619  Wash- 
ing ton  St.,   San   Francisco. 

Contractor — S.  Montani  1753  Greenwich 
St.,    San   Francisco. 


Plans  Completed.  jmnnf. 

■j^T  ATS  Cost.    $10.0011 

S\N  FRANCISCO.     NW  Fulton  St.  and 

Thirty-eighth   Ave. 
Two-story     and     basement     frame     flat 

building    (4    flats). 
Owner— Arthur     Stevens,     4026     Fulton 

St.,  San  Francisco. 
Architect — None. 


OAKLAND,  Cal.-The  Granitized  Con- 

i  reie  Products  Co.,  formerly  of  Sanger, 

I'lil.,    has    leased   a    site    at    7738    E-14th 

treet,    Oakland,    and    will    establish    a 

Unit    for    the    manufacture    of    cement 

rick  with  granite  and  marble  facings. 

Frank  Smith  and  J.  P.  Coates  are  of- 

M  t-rs  of  the  company. 

SAN  DIEGO.  Cal.— Archt.  Mott  M. 
.\Iarston,  507  Douglas  Bldg.,  and  Fred 
'•.  Allen,  Jr.,  San  Diego,  are  preparing 
plans  for  a  manufacturing  plant  at  San 
riiego  for  the  Potter  Radiator  Corp. 
.Saw    tooth    constr.;    $150,000. 

SANTA  ANA.  Orange  Co  ,  Cal^— The 
Vendor  Distributing  Co.,  V31  Pacific 
Finance  Bldg.,  has  had  preliminary 
lans  drawn  for  3  class  A  factory 
uildings  to  be  erected  on  a  5-acre 
ii-act  at  Gertrude  and  Standard  Aves., 
Saifla  Ana.  The  buildings  will  be  re- 
inforced concrete  construction,  o  story 
and  basement,  composition  roohng, 
steel  sash,  cement  floors,  sprinkler  sys- 
tem. Each  building  will  be  about  60x 
120    feet.      Cost,    $150,000. 


Contract   Awarled.  .„„ 

FL.\TS  Cost,    $17,000 

SAN    FRANCISCO,    E    Guerrero    150    S 

Seventeenth  St. 
Three-story    and    basement    frame    flat 

building    (6    flats). 
Owner— A.  B.  Torelll,  3538  ITth  St.,  San 

Francisco.  .      .  „  „.       . 

Architect— P.  Rlghettl,  12  Geary  Street 

Ban  Francisco. 
Contractor    —    F.     P.    MazucchI,     1006 

Hampshire,   San  Francisco. 

Contract  Awarded.  „ 

KI,\TS  Cost,  $50,000 

SA.\  FRANCISCO.     SW  Clay  and  Baker 

Streets.  ^  ^    ^ 

Three-story    and    basement    frame    flat 

building  (6  flats). 
Owner — Arthur   Laib.   2882   Jackson   St., 

San   Francslco. 
Architect — None. 
Contractor — Emil    Nelson,     310     Allston 

.St..  San  Francisco. 

Contract  Awarded. 

FLAT   BLDG.  Cost,   $12,000 

SAN  FRANCISCO,  S  Broadway  300  E 
Jones. 

Two-storv  and  basement  frame  flat 
building    (4    flats). 

Owner — Ernest  Kennedy,  1041  Broad- 
way, San  Francisco. 

Designer— E.  Williams.  1039  Broadway 
San   Francisco. 

Contractor — L.  H.  Stevenson,  45  Worth, 
St.,   San   Francisco. 


Plans  Completed.  ,ionnn 

fl  \'rs  Cost,    $12,000 

S  \N    FR.A.NCISCO.        SW   Cabrillo      and 

Twenty-third  Ave. 
Three-storv    and    basement    frame    flat 

building    (6    flats). 
Owner — H.  O.  Lindeman,  619   2,th  Ave., 

San    Francisco. 
Architect — None. 


Plans    Completed  ,,niinn 

FLATS  Cost.    $10.0110 

SAN    FRANCISCO.      R    15th    Ave    175    N 

Fulton  St.  .  a    ^ 

Two-story     and     basement     frame     flat 

building  (2  flats). 
Owner— Edw.  E.  Manseau.  690  6th  Ave., 

San   Francisco. 
Architect — None. 


Res    Phone  Piedmont  482 

MJ.MacDonough 

STUMPS  PULLED 
LAND    CLEARED 

TREE  SURGERY 
EXPERT   POWDER  WORK 
Trees  Trimmed  or  Remoyed 

Equipped    with    Stump    Pullers 

and  Power  Saws 
B212  Baker  St,  Berkeley,  Calif. 


Plans    Complete. 

FXAT  BLDG.  Cost,  $10,000 

SAN  FRANCISCO,  N  California  betw. 
Spruce  and  Locust  Sts. 

Two-story  and  basement  frame  flat 
building   (4  flats). 

Owner — George  Healing,  3665  Sacra- 
mento   St..    San    Francisco. 

Architect — W.  A.  Armitage,  Call  Bldg., 
San   Francisco. 


Contract  Awarded.  .  „„„ 

FLAT    BLDGS.  Cost,    $11,398 

SAN    FRANCISCO,    Fulton    B    of    22nd 

Avenue. 
Two-story  frame  and  plaster  flat  bldga 
Owner — Sol  Bibo. 
Architect  —   Henry    Shermund,    Hearst 

Bldg.,   San   Francisco. 
Contractor — Paul    K.    Jones,    ISO   Jessie 

St.,   San   Francisco. 


Completing  Plans. 

APT.  HOUSE  Cost,  $15,000 

SAN  FRANCISCO.  S  Clay  E  Presidio. 
Two-story    and   basement     frame     and 

stucco    apartment    house     (4    apts. 

3-rooms  each). 
Owner — M.  Shestel. 
Architect — Mel  I.  Swartz.  Nevada  Bank 

Bldg.,   San  Francisco. 


Contract   Awarded. 

FLAT  BLDGS.  Cost,   $7500   each 

SAN  FRANCISCO,  E  Powell  27-6  &  77-6 

N  Lombard. 
Three  2-story  and  basement  frame  flat 

buildings   (2  flats  in  bldg.) 
Owner — Geo.  I.  Cadenasso,  139   11th  St., 

San  Francisco. 
Architect  —   W.    H.   Armitage,    72    New 

Montgomery    St..    San    Francisco. 
Contractor — John  Harder,   87 2   39th  Ave 

San  Francisco. 


Plans  Complete.  '   .,„„„„ 

FLAT  BLDG.  Cost,  $10,000 

SAN    FRANCISCO,    S    Fulton    131-3       E 

Clayton. 
Two-story    and    basement    frame    flat 

building   (4  flats). 
Qnnev — ^Anton     Ondry,     775     5th     Ave.. 

San  Francisco, 
architect— C.    S.    McNally,    661    Golden 

Gate   Ave..   San   Francisco. 


Contract  Awarded.  .  ,,^ 

PLATS  Cost.     $10,000 

SAN  FRANCISCO.  N  Carl  160  E  Stan- 
yan  St. 

Two-story  and  basement  frame  flat 
building    (4    fiats). 

Owner — Mrs.  J.  Murphy,  62  Carl  St., 
San  Francisco. 

.Architect — None. 

Contractor — F.  H.  Thorarinson,  Con- 
gress Hotel,  1414  Fillmore  St.,  San 
Francisco. 
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GARAGES 


Sub  Contracts  Awarded.  tisnnn 

fJARAGE  Cost,   $48,UOU 

OAKLAND,   W  Broadway  S  Mosswood. 
One-story  concrete  and  steel  garage. 
Owner-Hebrank.  Hunter  &  Peacock 
Architect— Wythe.  Blaine  &  Olson.  1800 

Telegraph    Ave.,    Oakland, 
contractor    —    Hansen,    Kol'"tson    and 

Zumwalt,   4145  Broadway,  Oakland. 
ReinforcuiK   steel    awarded   to    Truscon 

Steel  Co.,  Gunst  Bldg.,  &.  F. 
Sheet  metal  to  Oakland  Machinery  Co., 

569    3rd    St.,    Oakland 
Glass  to  P.  A.  Smith,  63S  4th  St.,  S.  t. 
Marble  to  Roy  Cook  Marble  Co  Emery- 

Tile^o  Gladding-McBean  &  Co  Crocker 

Bldg.,   San   Francisco. 
Ho«(fitas  to   National   Roofing   Co.,   4057 

San    Pablo   Ave.,    Oakland. 

SEATTLE,  Wash.  —  Western  Con- 
struction Co.,  Seaboard  Bldg.,  at  ap- 
prox.  S80,000  awarded  contract  by  Alex 
Christie  to  erect  3-story  and  basement 
80  by  120  ft.  reinforced  concrete  ga- 
rage, auto  repair  shop,  parts  nianufae- 
turing  departments  and  paint  shops 
on  12th  Ave.,  bet.  Pike  and  Pine  fets. 
Stuart  and  Wheatley,  architects.  Wal- 
ker  Bldg.,   Seattle. 


SAN  FHANCnSCO— Until  Aug.  29,  11 
A.  M.,  Iiids  will  be  rec.  by  U.  S.  Engi- 
neer Ottice,  85  2nd  St.,  under  Order  No. 
5492-6)7  to  fur.  and  del.  Rio  Vista,  So- 
Ltho  t  ounly,  miscellaneous  hardware 
and  supplies.  I^ists  of  materials  de- 
sired   on    request    from    above    office. 


GOVERNMENT  WORK 
AND  SUPPLIES 


MARE  ISLAND,  Cal.— Bids  will  be 
asked  shortly  by  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
under  Specification  No.  4979,  to  con- 
struct psychopatic  ward  at  Navy 
Yard  (Hospital),  Mare  Island.  Work 
includes  plain  and  reinforced  concrete; 
structural  steel  and  other  metal  work; 
artificial  stone;  brick  and  hollow  tile; 
tile  and  built  up  roofing;  steel  sash; 
metal  covered  doors  and  metal  trim; 
wood  doors,  sash  frames  and  trim; 
stucco;  lathing  and  plastering;  marble 
and  tile  work;  hardware;  screens; 
dumbwaiter;  painting  and  glazing; 
plumbing,  heating  and  lighting  sys- 
tems. Sec  notice  under  Oflieial  Pro- 
posal  Column   in   tills   Lssue. 

VISALIA,  Tulare  Co.,  Cal. — Federal 
Government  has  accepted  offer  of 
Adolph  Sweet,  Visalia,  to  erect  building 
in  Center  St.,  facing  county  court- 
house for  post  office  quarters.  Post 
Office  quarters  will  cover  area  of  52x 
115  feet.  A  store  room,  26  by  60  ft.  will 
be   leased    for   private  purposes. 


OAKLAND,  Cal.— Until  Sept.  20,  11 
A.  M.,  bids  will  be  rec.  by  U.  S.  Engi- 
neer Office,  Customhouse,  for  dredging 
in  Oakland  Harbor.  Further  informa- 
tion obtainable  from  above  office. 


WASHINGTON,  D.  C— Bids  are  being 
received  by  Bureau  of  Supplies  and  Ac- 
counts, Navy  Department,  Washington, 
D.  C,  to  fur.  materials  to  Navy  Yards 
and  Stations,  as  follows;  date  to  open 
bids  as  noted  at  close  of  each  para- 
graph: 

Sched.  2530,  various  yards,  brass  and 
copper   pipe   and   tubing,   Aug.   26. 

Sched.  2534,  Puget  Sound,  7175  rubber 
gaskets,  Aug.   26. 

Sched.  2537,  Mare  Island,  1250  ft.  cast 
iron  water  pipe  and  8  and  12-inch  pipe 
fittings,   etc..  Sept.   2. 

Sched.  2539,  Puget  Sound,  2  precision 
bench  lathes,  Aug.  26. 

Sched.  2540,  Mare  Island,  18  tons 
structural  steel,  Aug.  26. 

Sched.  2542,  Mare  Island,  500  steamer 
engine  grease  cups  and  75  oil  cups, 
Sept.  2. 

Sched.  2543,  Puget  Sound,  1000  gals, 
carbon    tetrachloride,   Sept.   2. 

Sched.  2544.  Mare  Island.  SOOO  ft.  galv 
steel  coil  chain.  Sept.  2. 

Sched  2546,  Mare  Island,  1  set  heat- 
ing units  for  electrical  heater  kettle. 
Sept.  2. 

Sched  2565,  various  yards,  bar  steel, 
Sept.  2. 

Sched.  2554,  various  yards,  sheet  steel 
Sept.   2. 

bched.  2555,  various  yards,  steel 
shapes  and  plates. 

Sched  2565,  various  yards,  glasses  for 
airports,  glasses  for  deck  lights,  etc., 
Aug.  26.  

PEARL  HARBOR,  T.  H. — Follo%ving 
bids  received  by  Bureau  of  Yards  and 
Docks,  Navy  Department,  under  Speci- 
fication No.  4992  ,for  elevated  steel 
tank  at  Naval  Operating  Base,  Pearl 
Harbor: 

Item  1,  entire  work.  2,  using  a  500.- 
OOO-gal.  tank  in  lieu  of  750,000-gal. 
tank;  3,  375,000-gal.  tank;  4,  250,000- 
gal  tank. 

Pittsburgh-Des  Moines  Steel  Com- 
pany, Richmond,  Va.,  item  1,  $44,541;  2, 
?32,2S0;   3,   $51,152;   4,    $39,570. 

Chicago  Bridge  &  Iron  Company,  30 
Church  St.,  New  York  City,  item  1.  $52,- 
000;    2,    $36,000;    3,    $58,000;    4,    $43,000. 


PEARL  HARBOR,  T.  H.— Walker  & 
Oiund,  Honolulu.  T.  H.,  at  $78,i:)2,  lime 
for  completion  230  days,  awarded  con- 
tract by  Bureau  of  Yards  and  Docks 
\;ivy  Department,  to  erect  storchouiie 
and  case  ammunitions  filling  house  at 
llc.nolulu.    (Specification    .No.    4975). 


HALLS   AND   SOCIETY 
BUILDINGS 


Sub  Contracts  Awarded. 

CLUB  AND  STORE  Cost,   ?— 

OAKLAND,  Alameda  Co.,  Cal.,  Clay  St. 
bet.  12th  and  13th  Sts. 

Class   A  club    and    store    building. 

Owner — Athens  Athletic  Club. 
•  rchitect — Wm.    Knowles,    Central    Bk. 
Bldg.,    Oakland. 

■  Contractor  —  MacDonald  &  Kahn,  130 
Montgomery  St.,  San  Francisco,  & 
1916    Broadway,    Oakland. 

Piunibing  awarded  to  Carl  T.  Doel,  351 
12th  St.,  Oakland. 

Heating  to  Scott  Co.,  351  12th  St.,  Oak- 
land. 

JUeetrieal  wurit  to  Kenyon  Electric  Co. 
526   13th   St.,  Oakland. 
.\9    prcviouslv    reported,      steel      was 

:. warded    to   .Judson    Mfg.    Co.,    619    Fol- 

som   St.,   San   Francisco. 

As    reported    before,    the    grading    is 

now  being  done  by  Arris-Knapp  Co. 


To  Be  Done  By  Day's  Labor. 

CLUB   HOUSE  Cost,  J5000 

SACRAMENTO,    American    River    n    ot 

H  St. 
Two-story  frame  club  house. 
Owner — Kiwanis  Club,  Sacramento. 
Architect — ^Jens   Petersen,    Peoples   Bk. 

Bldg.,    Sacramento. 


DENVER  COLO.— Until  Sept.  16,  3 
p.  m.,  bids  will  be  rec.  by  U.  S.  Recla- 
mation Bureau,  Denver,  to  fur.  4-water 
wheel  driven  pumping  units  for  Or- 
chard Mesa  Pumping  Plant,  Grand  Val- 
ley Project,  Colo.  Two  of  units  to  pump 
30-sec.  ft.  each  to  height  of  130  ft.  and 
two  40-sec.  ft.  to  height  of  41-ft.  Fur- 
ther information  obtainable  from  above 
office. 


SAN  FRANCISCO — Contract  awarded 
to  Grinnell  Company,  610  Brannan  St., 
San  Francisco,  at  $12,177  to  install 
.sprinkler  system  in  U.  S.  Marine  Corps 
depot  supply  warehouse  has  been  with- 
drawn by  the  Bureau  of  Yards  and 
Docks,  Washington,  D.  C.  The  work  is 
provided  for  under  Specification  No. 
5000-A. 


I'lans  Being  Completed. 
LUILDING  Cost,    $18,000 

ANTIOCH,   Contra  Costa  Co.,   CaL 
One-story    hollow    tile    memorial    bldg. 
Owner — American     Legion    'Of     Contra 

Costa   County. 
Architect    —    Davis-Heller-Pearce    Co., 
Delta   Bldg.,    Stockton. 
Plans  will  be  ready  for  figures  about 
Sept.    10,    1924. 


I^lans  Being  Completed. 
BUILDING  Cost,  $18,000 

BRENTWOOD,  Contra  Costa  Co.,  Cal. 
One-story    frame   and   stucco   memorial 

building. 
Owner — American    L<egion     of    Cointra 

Costa  County. 
Architect    —    Davis-Heller-Pearce    Co., 

Delta    Bldg.,    Stockton. 
Plans  will  be  ready  for  figures  ?bout 
Kept.    10th. 


Cost,    $ — 


POINT  ST.  GEORGE,  Cal.  —  Allen 
Pope,  Washington,  D.  C,  awarded  con- 
tract at  $29,500  (items  1  and  2)  by 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment, Washington,  D.  C,  to  erect 
iradio  compass  station  at  Point  St. 
George,  Cal.,  under  Specification  No. 
4952,  time  for  completion  135  days.  Bid 
item  3  also  accepted. 


Plans  To   Be   Prepared. 
LODGE    BLDG. 
ALAMEDA 

Fireproof   lodge   building. 
Owner — Masonic   Temple   Assn. 
Architect — Carl  Werner,  605  Market  St 
San  Francisco. 
Plans  drawn  up  for  the  above  lodge 
building  will  not  be  used  as  the  Assoli- 
ation    recently    purchased    a    new    site 
which  will  enable  them  to  erect  a  larg- 
er   structure.    New    plans    will    be    pre- 
pared by   the  same  architect. 


IVI I LL  WORK 

A  senice  i>(  real 
Tiilue  is  olifered  by 

National  Mill  &  Lumber  Co. 

We  are  gUid  to  place  at  your  disposal,  without  oliligation, 
the  services  of  a  corps  of  skilled  estimators,  with  wide  ex- 
perience in  figuring  general  millwork,  cabinet  work  and 
detail  work  of  all  kinds.  Behind  them  is  an  organization 
offering  virtually  unlimited  selection  of  materials.  We  be- 
lieve  their   assistance   will   be   genuinely   helpful   to  you. 


312  Market  Street 
San  Francisco 


High  St.  &  Tidewater  A\e. 
Oakland 


8aturday,    Aukuri    23.    1924 
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I'n-liniiniiry    IMans   lidiiK    Pit- |mi>  >l. 

i,()1>(;k  hi.ih;.  Chsi,  jiun.ooo 

KirilMOM'.    I'onirn      C'ostn      I'c...    Cal. 

N.vln    Avi'.,    h.t.    7tli    and    81  h    Sts. 
T»i>-»ti>ry  and  haHenifiit  seml-llri'proot 

lodei'   hulldliifi;. 
owner — Masonic  Hall  Ass'n  .  Itk-limond, 

Calif. 
Vr.hltcct— Jas.     T.     Narhi-tl.     !tl»     Mac- 

rti.nald  Ave.  Kkhnionil.  lallf. 
II  is  propo.sfd  111  havf  lonstruotlon 
undiT  way  within  GO  days.  otlicers 
and  directors  are:  10.  M.  Ddwhit, 
president;  <".  S.  Hen  wick.  vie.  -presi- 
dent; C.  C.  OIney.  secretary;  farl  .Mex- 
ander.  treasurer:  A.  D.  Jones,  Harry 
Haniitiond.  \V,  l>.  Mason,  Hull  lirown 
and  .1.  U   Kakle, 

AuBiisl  ir.,  1924 
Coinnilssioned   to   Prepare    Plans. 

I.ODiJK    lil.rx;.  fosl.    i 

KliKS.NO,    Kresno    Co..   Cal. 

Thrie     or     four-slory     fireproof     lodge 

liiiildinu.    TSxliin   ft. 
Owner  —  Fraternal    Ordtr    of    Kagles. 
.Vrchitect — Swartz    &     Ryland.     Howell 

ItldK..  Fresno. 
Members  of  the  lOaBles'  Iluildinff  As- 
sociation are:  .Indue  .1.  II.  Cri.  hton.  A.. 
.\nderson  Jr..  Mark  P.  Hall.  K.  F.  Wil- 
liams. T.  K.  Prior.  John  Koth.  lOlmer 
Itieter  and   Secretary   Carl    H.    Yurk. 


FlKurcs  to  he  Taken  Short ly. 

ilA'W  HOO.MS  (oxt,  $:!5,ftnn 

HKKKKLKV,     Alameda     Co..     Cal.       In 
vicinity  of  Memorial  Stadium. 

Cluh    rooms    for   visiting    tams. 

.\rchitecl — John  Oalen  Howard  and  As- 
sociates.  1st  Natl.  Itank  lildg,,  San 
Francisco. 
Construction    will    l.e    undertaken    in 

three    units,    only    the    first    unit    being 

erected  at  this  time. 


Plans    Being    Figured. 
CLI'I!  Cost.    f,io,oon 

RKKKELKY.  Euclid  Ave  near  l-e  Conte 
Three-story  frame  and  stucco  students 

club. 
Owner — Japanese    Club. 
.\rchitect — Masten  &  Hurd,  278  Post  St, 

San  Francisco. 


Plans  To  Be  Figured  in  a  i'ev.'  Days. 
LODGE  &  OFFICE  Cost.  $175,000 

SAN  .rOSE.  Santa  Clara  Co.,  Cal..  North 

First  Street. 
Six-story     and     basement     steel     frame 

class  C  lodge  and  office  building. 
Owner — Knights  of  Columbus,  San  Jose 
Architect — Leo  J.  Devlin,   Pacific  Bldg., 

San   FYancisco. 


BOS  ANCKBES.  Cal.— A.  B.  Bean,  861 
1.  W.  Hellman  Bldg.,  has  completed 
preliminary  plans  for  a  lodge,  store 
and  offli-e  building  to  be  erected  at 
Hoover  St..  23rd  St..  24th  St.  and  Union 
.■Vve.  for  the  Galden  State  Temple  No. 
:i.'i8.  F.  &  A.  M.  It  will  contain  stores 
on  the  first  floor,  ottices  on  the  second, 
and  the  third  floor  will  have  lodge 
nxmis,  etc.  Brick  walls,  three-story, 
pressed  brick  facing.  There  is  a  brick 
building  on  a  portion  of  the  site  which 
will  he  remodeled  to  match  ihe  new 
building. 


BABBARD.  Wash.— Arch.  F.  .1.  i'eters. 
Seaboard  Bldg.,  Seattle,  taking  bids  to 
erect  3-story  and  basement,  200  by 
100  ft.,  reinforced  concrete  and  terra 
rotia  lodge  building  for  Fraternal 
Order  of  Eagles,  Ballard  Aerie  No.  172. 
Will  be  erected  at  corner  of  22nd  Ave. 
northwest  and  Market  St.:  est.  cost, 
?inn.(Miii. 


KING  S 
ORIENTAL 
STUCCO 

Untform    Color   and   Texture 
^Vaterproof,   Dnrable 

Manufactured   by 
J.  B.  lOlVG  &  CO. 

NEW   YORK 

Send   for  Color   Card 

A.  li.  GREENE: 

Pacific   Coast   Sales  Agent 

490   Burnside   St..   Portland 

1161-5J  Mission  St.  San  Franclgco 


SAX  RAFAEB,  Marin  Co.,  Cal.— The 
following  bids  were  received  by  the 
Masonic  Hall  Association  August  19th. 
for  the  construction  of  a  two-story 
steel  and  brick  store,  office  and  lodge 
liullding.  according  to  plans  and  speci- 
fications by  Architect  S.  Helman,  57 
Post    Street.    San    Francisco: 

Cflriirnter  and  Mill  Work 
Smith  &  Jackson,  San  Anselmo. $26,740 

Jack     Bcibert     30.497 

John    Spargo     33.360 

Brick    and    Terra    Cotta 
H.   H.    Larsen    Co..    Monadnock 

Bldg.,     San     Francisco %   7.577 

Harry    E.    Drake     S,480 

Emil     Hogberg     8.731' 

H.    H.    Barsen    Co 7,577 

John   E.   Sward    (incl,   brick) 10.200 

B.  J.  Goodhart  {incl.  brick) 10,250 

W.   A.    Rainey    (incl.   brick) 11,998 

W.  P.  McGraw   9.500 

(incl.     brick     12.001) 

Ste»l   Work 
Moore   Dry   Dock.   Foot   Adeline 

St.    Oakland    $57.i0 

I'acific    Rolling    Mill    Co 6300 

Michel    &    Pfeffer    670.S 

Herrick    Iron    Works     6440 

Shrader  Iron  Works   6769 

Judson    Mfg.    Co 7295 

Dyer    Bros 7450 

Ualston     Iron    Works 7589 

Sims    &    Gray    8120 

Concrete    Work 
Adam   Arras.   185  Stevenson  St....?372.5 

K.   J.    H.   Forbes    3924 

John    Spargo    4320 

A.    H.    Smith    5506 

Plnnibin^ 

J.  J.  McLeod.  1246  G.  G.  Ave $5616 

J.     Camp    Co 5773 

R.    F.    Murrav    5850 

Geo.    A.    Shields     6250 

Rrinforeiiig    Steel 
Gunn    Carle    Co..    444    Market   St. 

San     Fi-ancisco     $139 

Badt-Falk      168 

W.   S.   Wetenhall    143 

Lathuie    and    Plastering 
H.   Biston.    San    Rafael    $   9.S41 

C.  Webber    10.025 

Peter   Bradley    10,290 

MacGruer  &  Simpson    10,84/ 

Painting 

D.  Zelinsky    &    Sons,    165    Grove 

St..  San  Francisco $3800 

A.    Quandt    &    Sons    4584 

A.  Webber      J.    5400 

J.    J.    Burden    5550 

Marin    Furniture    Co 6950 

Electrical    W^ork 
Shipman  &   Bauer,  1318   Polk  St. 

San    Francisco     $2200 

H.    R.    Eckland     2250 

Rex   Electric   Co 2800 

Crown  Electric  Co 2890 

Butte   Electrical   &  Mfg.   Co 3095 

Decker   Electrical   Construe.   Co...    3740 

Marble 
John  E.  Beck,  180  Jessie  St. 

San    Francisco    $1275.00 

Musto-Keenan   Co 1447.50 

Mission  Marble  Works    1448.00 

Vermont   Marble   Co 1459.00 

San   Rafael  Marble  Co 1654.00 

Tile  Work 
Mangrum    &    Otter.    827    Mission   St. 

San    Francisco     $778 

Malott   &    Peterson    779 

Ginsberg    Tile    Co 793 

B.  G.    Goodhart     1023 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAAVSOIVS    PATENT   CHIMNEY 

is  tbe  Most   Complete  on  the 

Market 


CL,AWSON'S 

HOODS  and  D.\MPERS  for 

Open    Etreplace* 


Experts    in    Curing    Smoky   Fines 
and    in   Ventilating 


Terra  Cotta   and  Galvanized  Iron 

Chimney  Tops    Erected 

Chimney  Sweeping 


Ruofinic 

Klehmond   Roofing  Co.,   1  20th  St. 

Richmond      $873 

.lohns-MaiiVillc     Co 898.75 

Malott    &    Peterson     989.00 

Composition  Flooring 
California   Floor  Co.,  Mill   Valley.. $400 

Malott   &    Peterson    450 

lirinker    &    Allrich    509 

Henllne    and    Ventilating: 
Atlas    Heating   Co.,    557    4th    St. 

San    Francisco     $4475 

Herger    &    Kerr     4950 

Geo.   A.   Shield    5750 

Gilley-Schmidt     5805 

She«t    Metal    Works 
Guilfoy  Cornice  W^ks.  1234  Howard 

St..    San    Francisco    $4183 

.T.    A.     Korell     4457 

W.    Heidt     483S 

Morrison    Sheet    Metal    "Works....    5170 

Geo.    A.    Shields    5250 

Metal  Sash 
Truscon   Steel   Co.,   709   Mission 

St.,     San     Francisco     $870 

Michel    &  Pfeffer    928 

U.    S.    Metal    Products    Co.    (in 

place)      1225 

Ornamental    Iron    and    Grill    Work 
Kevstone    Ornamental    &    Bronze 

'Work.    830   Howard   St..    S.    F...$175 

Fair   Manufacturing   Co 250 

Michel    &    Pfeffer    253 

Schrader    Iron    Works    254 

Glass    and    Bars 
W.    P.    Fuller   301    Mission    (glass)    1530 

(bars)      275 

Tvre    Bros.    Glass    Co.    (incl.    bars)   2090 
Habenicht-Howlett    Inc.    (glass)..    1653 

(bars)      358 

Drain  TUe 

S.   H.   McCormick.   San  Rafael. .  .$373.60 

Patent  Chi'mney 

R.    F.    Murrav     $136 

Geo.    A.    Shields    140 

Directory 
The   Tablet   &  Ticket  Co.,   407   San- 
some    St.,    S.    F $25 

All  bids  are  being  held  under  advise- 
ment   until    next    meeting    of    the    Ma- 
sonic   Hall    Association,    the    25th    of 
August. 


BIG  BEAR  VABBEY,  San  Bernardino 
Co.,  Cal. — Archts.  Monaco  &  Bordeaux 
913  Bank  of  Italy  Bldg.,  have  complet- 
ed sketch  plans  for  a  new  club  bldg. 
at  Big  Bear  Valley  for  the  Biltmore 
Sporting  Club.  The  bldg.  will  be  300x 
100  ft.  of  log  constr..  rustic  orchitec- 
tural  design,  and  will  contain  150 
sleeping  rooms  with  100%  baths,  steam 
htg.  It  is  also  planned  to  erect  30  cab- 
ins: $400,000.  Geo.  L.  Moore,  Rm.  7. 
Hollywood  News  Bldg..  6369  HoUywool 
Blvl.,  is  the  promoter. 

SANTA  MONICA,  L.  A.  Co..  Cal.— 
.\rcht.  Chas.  F.  Plummer.  1108  Story 
Bldg..  is  preparing  plans  for  a  6-story 
class  A  club  bldg.  to  be  erected  at  the 
foot  of  Pico  Blvd..  Santa  Monica,  for 
the  Casa  Del  Mar  Club.  W.  Y.  Jackman. 
organization  mgr.,  Consolidated  Bldg.; 
it  will  ontain  about  150  rms.  with  100 
per  cent  baths,  diningrooms,  kitchen, 
swimming  pool,  ballroom,  lobby,  lock- 
er rooms,  club  rooms,  etc.  Reinf.  cone, 
constr.,  brick  exter.  walls,  tile  rtg.. 
elevators,  steam  htg.  sys..  basement, 
tile  and  marblt  work,  hardw.  and  pine 
trim,  tiled  baths,  ornam.  iron  work, 
hardwd.  and  pine  trim;  there  will  also 
be  a  pier  500  ft.  long  erected;  $1,000.- 
000.  Ross  &  Brown.  350  Merrick  St., 
have    the    excavating    contract. 


A.   E.   Leitch 


J.   a.  Leltcb 


LEITCH 
ROOFING  CO. 

Snccessors  to  Clark  A  Leitch 

Office  and   Warehouse; 

1116  SKCOND  ST.,  SACRAMENTO 

Pht-ne.a   Main   726 — 6223 
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LO-N-G  BEACH.  L.  A.  Co.,  Cal.— Archt. 
W.  Wellington  Smith.  24a  E  1-tn  St., 
Lone  Beach,  has  completed  plans,  gen. 
contr.  and  segregated  bids  to  be  rec 
shortly,  tor  erecting  the  new  Labor 
Temple  bldg.  at  Locust  St.  and  Ana- 
heim   Ave.,    Long    Beach,    for    the    Lone 

Beach    Labor   Temple     Assn.      Class c 

brick,  steel  and  cone,  constr.,  i-story, 
TDxlOO  ft.,  full  base,  with  printing 
plant.  lodge  rms..  lounge  and  steam 
heat  plant.  Street  floor  will  have  offi- 
ces lounge  and  folding  doors.  Second 
floir  will  have  main  auditorium  seat- 
ing 6.50,  with  stage,  office.  Third  floor 
will  have  offices,  dbl.  lodgerms,  fold- 
ing doors.  Press,  brick  exter.,  comp  rt. 
terra  cotta  trim,  hardwood  us.,  aut. 
elec.  elevator.  Cost.  J90.000. 

Contract  Awarded.  ,-n  loi 

BUILDING  Cost    SaO  494 

RICHMOND.  Contra  Costa  Co.,  Cal.  12th 
St..   bet.   Macdonald  Ave.   &  Bissell 
Street. 
Two-story   and  basement  brick  veneer 

memorial    building. 
Owner— Contra  Costa  County. 
Architect— Jas.    T.    Xarbett.    910    Mac- 
donald  Ave.,    Richmond. 
Contractor — Cobby   &   Owsley,    644   Call 
Bldg.,   San   Francisco. 
Xote — Contract  was  awarded  on  Pro- 
position   3    calling   for  brick   veneer. 
The    following    bids    were   for      solid 

Cobby    &    Owsley    Ili'f ?t 

Geo.    Pandy    *e4'Sni 

Sample  &  Cody ",800 

Dinnie   Construction   Co c    ein 

F.   W.  Maurice    |i'S-n 

Murch-Williaras     cnc2c 

Miner    Co -c'i-?, 

Carl    Overall     ??'S2„ 

P.  M.  Stanford   Ivlll 

Davis-Heller-Pearce     66.000 


SANTA  ANA,  Orange  Co..  Cal.— Lntil 
2  p.  m.,  Sept.  1.5  bids  will  be  rec.  by 
Santa  Ana  Valley  Hospital  Assn.  for 
-3-story  and  basement  reinf.  cone,  hos- 
pital at  s.w.  cor.  Grand  and  Washilig- 
ton  Aves.  Separate  bids  on  general 
work,  plumbing  and  heating,  and  elec- 
tric wiring.  Cert,  check  (amt.  not  giv- 
en) Plans  by  Frank  Lansdown,  211 
Commercial  Bldg.,  Santa  Ana.  Deposit 
of  J.50  for  plans,  to  be  refunded.  Dr. 
.lohn  Wehrly.  secy..  610  N  Main  St., 
Santa  Ana.  Plas.  ext.,  tile  and  comp. 
rf  marble  and  tile,  refrigerating  plant 
steam   htg.;    ?200,000. 

FRESNO,  Fresno  Co.,  Cal. — Super- 
visors order  estimates  prepared  for 
clinic  building  at  county  hospital  in 
addi  ion   to  other   minor   improvements. 

SAN  FRANCnSCO— H.  G.  Newman 
Co  573  Calif.  St..  at  $2499  submits  low 
hid  to  Board  of  Public  'Works  to  fur- 
nish and  install  radiators  in  Nurses- 
Home  at  San  Francisco  Hospital.  Other 
bids   were:  ••ni:- 

F.  J.  Edwards   *l„«n 

Turner  Co 3020 

P.    J.    Enright    3200 

J.     E.     OMara     29(5 

A.    Lettich     S**' 


LOS  ANGELES,  Los  Angeles  Co..  Cal. 
—  Until  2  P.  M.,  Sept.  8,  bids  will  be 
rec  by  co.  super,  for  six  hospital  ward 
Mdg.s  at  Olive  View  Sanitarium,  near 
Sylmar.  30x124  ft.  each..  1-story  frame 
constr.,  cone.  fr>und..  manle  As.,  shingle 
and  comp.  rfg..  accora.  26  beds.  Plans, 
etc..  on  file  at  office  of  mechan  dept., 
icith    n     Hal!   "f   Tlecords. 


HOTELS 


HOSPITALS 


LOS  ANGELES,  Cal. — Until  2  p.  m., 
Sept.  8,  bids  will  be  rec.  by  co.  super, 
for  three  ambulant  ward  bldgs.  at 
Olive  View  Sanitarium,  near  Sylmar: 
65x112  ft.  ea.,  1-sto.  frame,  shingle  and 
comp.  rfs.,  maple  fls.,  accom.  26  beds 
Plans  and  spec,  on  file  at  affice  of 
mechan.   dept. 

SAN  FP^NCISCO — Board  of  Public 
Works  has  extended  the  date  for  open- 
ing bids  to  erect  the  Relief  Home 
Buildings  from  September  3  to  Septem- 
ber 17,  3  p.  m.  Plans  and  specifications 
for  this  work  are  obtainable  from  the 
Bureau  of  Architecture,  2nd  floor  city 
hall.  Segregated  bids  are  being  taken 
for  (1)  general  construction,  estimated 
cost  11,320,000;  (2)  plumbing  and  gas 
fittings  $120,000;  (3)  mechanical  equip- 
ment. $150,000;  (4)  electric  work,  $70,- 
000.  John  Reid  Jr.,  architect. 

MARE  ISLAND,  Cal. — See  "Govern- 
ment Work  and  Supples,"  this  issue. 
To  ask  bids   for  psuchopathic  ward. 

LOS  ANGELES.  Cal. — Until  2  p.  m., 
Sept.  S  jbids  will  be  rec.  by  co.  super, 
for  two  children's  ward  bldgs.  at  Olive 
View  Sanitarium  hear  Sylmar.  Each 
30x124  ft.,  1-story  fr.  constr.,  cone, 
found.,  maple  fls.,  shingle  and  comp 
rfs.;  portable  mer.  lockers;  accom.  26 
beds.  Bids  will  be  taken  on  general, 
pibg.  and  htg..  and  elec.  work.  Spec, 
etc.    on    file   at   office   of   mechan.   dept. 

Until  2  p.  m.,  Sept.  S,  bids  will  be 
rec.  by  CO.  super,  for  six  hospital  ward 
bldgs.  at  Olive  View  Sanitarium,  near 
Sylmar,  30x124  ft.  ea..  1-story  frame 
constr.,  cone,  found.,  maple  fls..  shingle 
and  comp.  rfg.,  accom.  26  beds.  Plans. 
etc.  on  file  at  office  of  mechan  dept., 
10th   fl.   Hall   of   Records. 


flans    Being    Prepared.  ,,„„  Anp 

HOTEL  BLDG.  '-" ^'' Jl*"''",'^ 

SAN    FRANCISCO.    NW    Cor.    O  Farrell 

and  Taylor  Sts. 
Five-story     addition     to     the     12-story 

class   A   hotel   bldg.   Hotel   Califor- 

Ow-ner — M.     A.     Little,     535     Geary    St„ 

San   Francisco. 
Architect— Edw.    E.    Young,    2002    Calif. 
St..    San    Francisco.  . 

Plans  will  be  out  for  figures  in  about 
1   month.  '-J 

LOS  ANGELES,  Cal.— P.  W.  Neville, 
219  Merchants  Nat.  Bank  Bldg.,  has  the 
contract  to  erect  a  class  C  hotel  bldg. 
on  Orchid  St.,  bet.  Hollywood  BUd.  and 
Franklin  Ave.  for  Mrs.  Gloria  W.  Har- 
riman;  it  will  contain  107  rooms  with 
100  per  cent  baths,  and  lobby  6oxjo  it. 
Brick  walls,  4  story  and  basement,  tile 
^nd  comp.  rfg.,  65x187  ft.,  steam  htg. 
.svo  struc  steel,  pine  fls.  and  trim. 
storage  water  htr.,  aut  elec  elevator, 
ierrazzo  n.  in  lobby,  marble  entrance. 
tiled  baths,  ornam.  ""on  work:  $140^000 
H.  C.  Deckbar.  1"07  -sv  nght-Callender 
Bldg.,  archt. 


I.VGLEWOOD,  L.  A.  Co..  Cal. — Archt. 
L.  Skidmore,  '19  Lissner  Bldg.,  has 
been  commissioned  to  prepare  plans 
for  a  class  C  hotel  bldg.  to  be  erected 
on  N  Market  St.,  Inglewood,  for  the  In- 
gle wood  Hotel  &  Market  Corp.;  it  will 
contain  75  rms.  with  50  per  cent  baths, 
lobby,  stores,  etc.  Brick  walls,  plaster 
exter.,  tile  and  comp.  rfg.,  3  story,  125 
bv  150  ft.,  plate  glass;  the  bldg.  will 
l.e  erected  under  the  supervision  of  R. 
C.  Nutt,  124  N  Market  St.,  Inglewood. 

MONROVIA,  L.  A.  Co.,  Cal— W.  H. 
McCune  Jr.,  232  N  Myrtle  St.,  Monrovia, 
has  been  awarded  contract  for  2-story 
Ijrick  and  hollow  tile  hotel  at  White 
Oak  and  Magnolia,  Monrovia,  for  the 
Community  Hotel  Corp.  of  Monrovia. 
Plans  by  Robt.  B.  Stacy-Judd,  6030 
Hollywood  Blvd.  Lobby,  dining  room, 
kitchen  ,4  apts.  and  7  stores  on  1st  fl, 
36  hotel  rms.  and  4  apts.  above;  laOxlSO 
ft.,  plas.  ext.,  comp.  rf.,  cop.  and  pi. 
glass  store  fronts,  comp.  lobby  fl.,  44 
baths  with  tile  fls.,  steam  htg.,  refrig. 
plant,  vent.  sys..  hardwood  fls. 

AZUSA.  Los  Angeles  Co..  Cal. — Archt 
H  Ryan  Byrne  Bldg..  is  preparing 
plans  for  a  4-story  class  C  hotel  bldg.. 
at  Azusa  for  J.  W.  and  Lillian  T.  Cof- 
fee. There  will  be  6  stores,  large  lobby, 
dining  room,  lounge  room  and  100  bed 
rooms.  Dimensions  75x140  ft.,  basement 
tapestrv  face  brick,  comp.  rfg..  60% 
tile  baths.  40%  showers,  pine  and  ter- 
razzo  fls.,  elevator,  metal  skylights; 
$180,000. 


LOS  ANGELES.  I'al. — .Vrchilect  W. 
S.  Hebhard.  534  I.  W.  Hellman  Bldg..  is 
preparing  plans  for  remodeling  arena 
building  for  the  .Xmliassador  Hotel  Co. 
Work  will  include  new  plaster  w.-ills, 
new  ornamental  pla.ster  entrances,  new 
hardwood  floors,  redecorating  entire  in- 
terior and  installing  n^w  boxes.  (  ost. 
$50,000. 


POWER  PLANTS 


WHITTIEK,  Cal.— Until  7:30  P.  M., 
Aug.  25,  bids  will  be  rec.  by  city  trus- 
tees  for; 

One  125  h.  p.  water  leg.  water  tube 
boiler,  200  lb.  wkg.  pressure,  complete. 
Cert,  chk.,  $500. 

One  combined  3-phase  generator,  ex- 
citer and  feeder  panel  to  take  care  of 
one  600  k.  w.,  2300  volt  turbine  gene- 
rator,  with   equip.      Cert,   chk.,    $100. 

One  surface  condenser.  Cert,  chk., - 
$500. 

One  600  k.  w.,  2300-volt,  3-phase  al- 
ternating current  generator.  Cert* 
chk..    $500. 

Spec,  on  file  at  office  of  city  clerk. 
Paul   Gilmore. 


rj&sr^^sci^ 


PASADENA.  Cal. — The  $46,000  elec. 
lisht  and  power  bonds  have  been  sold 
t'7  Peirce,  Fair  &  Co. 


Mailing  Lists 


nisrneli  s.Tid:  "Confidence  i.'  a 
plant  ol  slow  growth.'  The  con- 
fidence which  architects,  con- 
tractors, and  owners  everywhere 
h.nve  in  Qnandt-finality  pamting 
and  decorating  .service  has  been 
established  through  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  pasrt  40  years. 
^VTiether  the  job  be  large  or 
small,  our  paramonnt  interest  is 
to  achieve  the  best  result  and 
give  fnll  value  for  every  dollar 
expended,  Qnandt-qtnality  serv- 
ice is  a  dependable  service  and 
will  fulfill  all  your  retiulrements. 


A.  Quandf  &  Sons 

Painters  •  Decorators 

Since  13S5 
3-4  GL-ERRERO  STREET  •  ^t.^RKET  17C9 

SAN  FBAHCISCO 


ANAHEIM.  Cal. — City  trustees  will 
call  election  to  vote  $240,000  bond  issue 
for  municipal  power  plant. 


FULLERTON.  Cal.- 
Record  investigatinf 
pal  power  plant. 


lity  Engr.  W.  C. 
■ost    of    munici- 


LOS  ANGELES 


ii^ss^SssslSs^sCi&aiSs^^ss^ 


Member  S.  F.  Builders'  Exchange 
Phone   Sutter   6700 

ALBERT  DEAN 

Eandom  Variegated  Colors  Slate 

Roofing 

and 

Random  Variegated  Colors  Tile 

Eoofing 

Composition  Roofing 

General  Roof  Repairing 

Samples  Submitted 

180  Je»Ble   St.,  San  Francisco 

Res     4201    Mission    St. 

Phone    Randolph    6981 


AuKust   :':i.    hi; I 
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PriiLlC  Bl'ILDI.\(;S 


SANTA  CUITZ,  Cal.  —  San  Lorenzo 
Improvomoiit  Club.  Morris  Ahrams. 
I  liairman,  is  solicltln^g'  TuikIs  Id  finance 
ImllditiK  nf  civic  audlloriuni.  Site  has 
livrn   Ni-lected. 


LOS  ANOBLES.  Cal.— Cliiitdn  Con- 
slnn-llon  Ci>..  Stocli  Kxchann.'  Bldg.. 
wore  Iiiw  l)lddors  at  $1.3SO,OflO  for  all 
wortc  coniplcte  for  eroitinn  the  Central 
llbrjiry  l)tiildlnK  at  Fifth  St.  and  Orand 
Ave.  for  the  Hoard  of  Lllirary  Direc- 
tors of  L"S  AnKeles  ("ily;  Hertram  G. 
ifOftdhue  Associates  of  New  Yoric  and 
I'arieton  M.  Wlnslow,  Van  Nuys  Bldg:., 
assoc.  archts.  lOdwards,  Wildey  &  Dix- 
on Co.,  .".!.->  Hlack  BUlK..  submitted  a 
l>id  of  Jl,:!.'il,onii.  A  number  of  alternate 
liids  were  called  for  In  the  iiroposal 
forms  and  if  certain  aUernates  are  ac- 
cepted the  relative  standing  of  the  two 
low  bidders  migrht  be  changed.  The 
other  bids  were:  Los  Angeles  Planing 
Mill  Co..  $1,111,686:  Weymouth  Crowell 
Co.,  $1,417,000;  Winter  Constructi/bn 
Co..  $1,430,000:  Edward  C.  English,  $1,- 
4.^)6. .542:  n.  E.  Campbell,  $1,463,433;  C. 
.r.  Kubach  Co..  $1.47.5.000:  North  Pacific 
Construction  Co..  $I.4S0.200;  llennessy 
Bros.  &  Co.,  Inc.,  $1,. 510,0(10:  Thus.  Kelly 
&  Sons.  Inc..  $1,519,000;  ,1  .11.  Wiese  Co. 
$1,598,400:  Anton  .Johnson  Co.,  $1,769,- 
686.  Bids  were  taken  under  advisement 
for  a  report  and  recommendation  from 
the   architect. 


S.\N  BlCliNAKIUXO.  C.iL  —  .\nton 
.lohnson  Co.,  1007  S.  (irand  Ave,  was 
low  bi<ldcr  iind  will  I)c  awarded  g:eneral 
contract  at  about  $125,000  for  exposi- 
tion building  at  Mill  and  K  streets,  San 
Bernardino,  for  National  Orange  Show. 
Nine  bids  were  received,  ransiiif;  from 
$125.0110  to  $145,000,  DeWitl  Miiliani, 
architect,  456  E  St.,  San  Beriiaiilino. 
Dimensions,  135.\800  ft.,  plaster  exterior 
on  metal  lath,  hinged  timliered  arch 
trusses,  tile  and  composition  roof,  steel 
sash  and  skylights,  structural  steel. 
Bids  tor  plumbing,  painting  and  wiring 
will  be  received  between  September  1st 
and    10th. 


LOS  A.N'fJELES.  Cal.  —  Edwards, 
Wildey  &  Dixon  Co..  515  Black  Bldg, 
was  awarded  contract  for  all  worli 
complete,  using  stone  called  for  under 
allernate  No,  2,  for  erecting  the  Cen- 
tral library  building  at  5th  St.  and 
tJraml  Ave.  tor  the  Board  of  Library 
Directors  of  Los  Angeles.  Bertram  G. 
Goodhue  Associates  of  New  York  and 
Carleton  M.  Wlnslow.  Van  Nuys  Bldg., 
assoc.  archilecls.  Award  was  made  on 
recommendation  of  the  architect.  .Ap- 
proximate amount  of  conlracl,  $1,350,- 
000. 


RED  BLUFF.  Tehama  Co.,  Cul.— Un- 
til Kept.  4,  10  a.  m.,  bids  will  be  rec. 
by  H.  G.  Kuhn.  county  clerk,  to  fur- 
nish and  install  furniture  In  county 
courthouse.  Lists  of  materials  desired 
obtainable  from  clerk  on  request.'  Bids 
previously  received  were  rejected.  Cert 
check  10%  payable  to  Chairman  of  Bd. 
of  Sups.  req.  with  bid. 


BAKERSFIELD.  Kern  Co.,  Cal.—  Mc-- 
Kee  &  Wentworth  Co..  at  $1868,40 
awarded  contract  by  county  supervis- 
ors to  furnish  and  insTaii  iiirnuure  iii 
branch   library  at  McKittrlOk. 


BED  BLUFF,  Tehama  Co..  Cal.  — 
County  supervisors  reject  bid  to  fur- 
nish and  Install  furniture  in  county 
courthouse  and  bids  will  be  re-adver- 
tLsed  for  at  once.  H.  G.  Kuhn,  county 
clerk. 


EUREKA,  Humboldt  Co.,  Cal.— Bids 
will  be  asked  at  once  by  county  super- 
visors to  install  burglar  alarm  system 
in  office  of  county  treasurer.  Fred  M. 
Kay   is  county  clerk. 


AVILLOWS,  Glenn  Co.,  Cal.  —  Until 
Aug.  29,  10  a.  m.,  bids  will  be  received 
by  ,1.  C.  Eubank,  city  clerk,  to  remodel 
entrance  of  city  hall  at  128  North 
Butte  street.  Cert,  check  10%  payable 
to  Pres.  Bd.  of  Trustees  req.  Plans  on 
file   In  office  of  clerk. 


RESIDENCES 


Contract  Awarded. 

KMSIDENCE  Cost,  »1«,000 

SAN  FRANCISt^O,  S*-.  Francis  Wood. 

Two-story  frame  and  plaster  residence. 

Owner — G.   Williams. 

Architect — Hasten  &  Hurd.  278  Post  St. 
■San   Francisco. 

Contractor — Mangels  Bros..  4792  Mis- 
sion   St.,    San    Francisco. 


Plans    Being    Prepared. 
RESIDENCE  Cost,    $9000 

OAKLAND.   Highland   near  Guilford  PI. 
Tw'o-story   frame   and   stucco  residence 

(8  rooms). 
Owner — Mrs.  Frank  Laidlaw. 
Architect    —   Henry    H.    Gutterson,    278 

Post    St.,    San   Francisco. 


Owner  Taking  Figures. 

RESIDENCE  Cost,    $20,000 

SAN  FRANCISCO.  W  Octavia  St.  S 
Jackson    St. 

Two-storv  fratne  and  plaster  residence 

Owner — F.   R.   Grannis. 

Architect — E.  E.  Young,  2002  Califor- 
nia   St.,    San    Francisco. 


(,'ompleting   Plans. 

BLTNGALOW  Cost,    $15,000 

SOUTH    SAN    FRANCISCO,    ISan    Mateo 

County. 
Five   1-story  frame  bungalows   (5  rms. 

each). 
Owner — American      Marble;    Enterprise 

Foundry   Co.,   and   W.   P.   Fuller. 
Designer  &  Contractor — Meyer  Bros.,  1 

Montgomery  St.,   San  Francisco. 


Plans    Being    Prepared. 

DWELLINGS  Cost,    $18,000 

SAN  FRANCISCO.  West  line  Avila  St. 
N  of  Chestnut. 

Three  1-story  frame  and  stucco  dwell- 
ings. 

Owner — 'Meyer   Bros. 

Designer  &  Contractor — Meyer  Bros.,  1 
Montgomery   St.,  Ban  Francisco. 


WESTEST 

Electric  Safety  Switches 

a  Western  made  product 
used  and  installed 

by 

LATOURRETTE  FICAL 

on  the 

U.  S.  Veterans'  Hospital 

Livermore,  Calif. 


Western  Safety    ^ 
Manufacturing  Co.,  Inc. 

Manufacturers  of 

Enclosed   externally    operated 

safety  switches,  knife  switches, 

metal  switch  and  cut-out  boxes, 

safety  switch  boards 

247  MINNA    STREET,    SAN   FRANCISCO 

Phone  Sutter  3008 


Standard 
Gypsum  Hardwall  Plaster 

Manufactured  by 

STANDARD  GYPSUM  CO. 

Ludwig,  Nevada 
Used  exclusively  on   the 

U.  S.  Veterans'  Hospital 

LIVERMORE,  CALIF. 


Furnished  by 
J.  S.  GUERIN  CO.,  SAN  FRANCISCO 
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Plans    Being    Prepared. 
RESIDENCE  Cost,  J7500 

SAN   FRANCISCO,  Guerrero   St. 
One-story   frame   and   stucco   residence. 
Owner — Withheld.  ^,  , 

Architect— C.  O.  Clausen.  Hearst  Bids., 
San   Francisco. 


cost,    $2,5.000 
Cal.      Park 

and     stucco 

court). 
Regent     St., 

68    Post    St., 


Cost.   $11,710 


Completing   Plans. 
BUNGALOWS 
ALAMEDA.    Alameda     Co., 

Avenue. 
Eight    one-story      frame 

bungalows  (bungalow- 
Owner— L.     Kalislii,     1301 

Alameda. 
Jirchitect— A.    A.    Cantm, 

San  Francisco. 

Contract   Awarded. 

RESIDENCE  v'yn'iitheate 

PALO  ALTO,  Lot  1  Block  ^^^^o^'^Sate^ 
Two-story  frame  residence  and  sairaso 
Owner— Guy    H.    Preston.     240    Cowper 

San   Jose.  ,.        rjia- 

Contractor— S.    A.   Born   Bldg.   Co.,    Gla 

zenwood,  San  Mateo. 

Contract  Awarded.  ,,n  (,fiii  -mnrox 

RESIDENCE  Cost,  $10,000  approx 

OAKLAND.   Bellview  Ave.  ^,.^u^ence 

Two-story    frame   and   stucco    residence 

8  rooms. 
Owner— Mr.    Seminoft. 
Architect— Hutchison     and    Mills,     1^14 

Webster  St.,  Oak  and.  _,  ^valker 
Contractor— E.   K.    Collins,    .40   WalKer 

St.,  Oakland. 

Contract  Awarded.  .   , 

I^T^^^I'aY  FRANCISCO,'^  sI'A  'l^'^iH 

-"H%^o?ISI^hl^ic^)"^ 
Owner— Metal    and    Thermit   Corp..    So, 

San  Francisco.  ^^,,,^^  _  Mever 
Designers    and    Contractor.^    —    Meyer 

Bros.,  1  Montgomery  St.,  S.  1< . 

Contract  Awarded.  Sin  0(10 

RESIDENCE     ^   ,        ,  .     ."^|;,  *&   7   ft 

SAN)  MATEO,   Palm  Ave.  Lot  1-   &,    i   it 

of  lot  11  Blk  A. 
Duplex  frame  residence.  ^-,...„,.w,.,^ 

Owner— Violet  Bracker,  har  J^,";  "V,"^'  ' 
Architect— Edw.     G.     Bolles,     iSo     los. 

St.,    San    F-rancisco 
Contractor— W.     E.     Wood,     121.1     l.th 

Ave..   ISan    Francisco. 

Plans    Being    Prepared. 

frfgg^SllSCO.   San   ^.^.^o'^^^y's' 

Francis   Wood.  ,     .     „       „„,i 

Two-story     and     basement    frame     and 

stucco  Spanish  type  residence.    . 
Owner— W.    F'.    Altvator,    2565    Mission, 

San   Francisco.  Tr„„, 

Architect — Baumann  &  Jose,  251  K.ear- 

ny  St.,  San  Francisco. 

?F"smENCE^'""''^'  Cost.    $10,000 

S^N  FRANCISCO.  Fifth  Ave  S  of  Judah 
Two-.«tory    and    basement    frame    resi- 
dence   (6   rooms). 
Owner— L.    B.   Lichenor. 
Architect — Henry    Sherniund. 
CoS tractor-Paul    K.    Jones,    180    Jessie 
St.,  San  Francisco. 


Plans  To  Be  Prepared.  .,-„„„„ 

BUNGALOWS  Cost,    $4oM00 

SAN    FRANCISCO,    Park    Presidio   Dist. 
64   1-story  frame  &  plaster  bungalows. 
Owner — Jas.   Arnott  &   Sons,   23o   Gran- 
ville  Way,    San   Francisco. 
Plans  by  owners. 


Figures  To  Be  Taken  Shortly. 
RESIDENCE  Cost,   $20,00t 

SAN    FRANCISCO,    W   Octavia   S  Jack- 
son. .  . 
Two-story  frame  and  plaster  residence. 
Owner — F.  R.  Grannis.                     ^   ,,_, 
fr.hitect— E.    E.    Young,    2002    Califor- 
nia St.,  San  Francisco. 

'^  \NTA  CLAKA.  Santa  Clara  Co..  Cal. 
—George  McKillip  has  been  granted 
huiKling  pcrmii  ny  city  trustees  to 
erect  twenty  frame  and  plaster  bunga- 
lows on  The  Alameda.  Total  estimated 
<•  ,.«..    $!I4,0<I0. 


Plans    Complete.  ,ji.>Knnil 

DWELLINGS  .    „„  Cost.   $136,000 

SAN    FRANCISCO.    AV    39th    Ave     N   Ca- 

brillo    and    W    26th    Ave.    S   Lincoln 

Way  and  vicinity. 
:u   1-story   and  basement  frame  dwlgs. 
Owner— Jas.  Arnott.  234  Granville  Way 

San   Francisco. 
Contractor— Jas.     Arnott     &     hons,     -Jo 

Granville  Way,   S.  F. 


IMans    l-omp!eted. 

r/wKLLlNGS  Cost.   $42.-,0   em;l, 

l'.l'-|;KULKy.  Alameda  Co..  Cal.  No. 
212  1-28-32-36-40-44-48-52-56-60  Ore- 
gon  Street. 

Ten     one-story     frame    dwellinrfs     with 

Owner— R.J.   Pavert.  Mercantile  Trust 

Bldg..    Berkeley. 
Architect — None. 

Contract    Awarded.  _ 

DWELLINGS  Cost.  $.^500  each 

OAKLAND.    W    Kenwyn    Rd.    90    140    N 

Cleveland   Ave 
Two  1-story  6-room  frame  dwellings. 
Owner    —    Louise    H.    Short,    574    Rosal 

Avp..   Oakland. 
Contractor— C.  W.  .Short,  574  Rosal  Ave 

Oakland. 


^T^RATT^ 


CONCRPTE  pCuJ 


Aug.   1'.",    1024. 


iiin   enclosing   this   fiver 


OFFK  lO 

II.    B.    FAIlftl  HARSOX 

Contractor 

1760   Ellis   .SI..  San    I-'ra 
Satidv  Pratt,   President, 
Pratt   Building   Material   Co., 
Dear  Sir;  ^,.         ,        ,  ,    „ 

To  the  greatest  Prattling  freak  in_  tov 

.      ,11       .,,,,.  h,.r    ..ir-  miihiiic   running  about  "Builders'  Day." 

to   help  keep  .%our  hot  an    maUiuit    running  a  ^^^   ^^^   another  success. 

D.     B.    FA  RQUH  ARSON. 
1IKU.%A1«I1       JOSKIMl 

'  San    Francisco,    August    19,    1924. 
Sandv    Pratt.    President, 
Pralt  Building  Malerial  Co., 
Producer  of  S-,ind,   Rock  and  Gravel. 

1  give   for  a  prize   for  "Builders'   Day      a 

$10.0O  Silver  CUP  (Golf  Pri.e)  ^^^^^    ^^^,^, 

BERNARD    JOSEPH, 

UAVE      ZKLINSKY      &      SO.NS 
Painting    Contractors 

Snidy   Pratt;— Here  are  two   prizes   tor    "Builders     Day. 
I    Gal.    Can    Filler    (Value   S5/»0) 
1  Gal.  Can  Eniunel   (Value  »5.00)        ^^^^^   ^^^^^ 

DAVE     ZELINSKY     &     SONS. 
DOUGLAS    300— "easy    to    remember." 

TO  NAME  them. 

•      «      • 
FOR  SANDY   has   to  use. 

SOME  OF   this   space. 

TO  TELL  about. 

HIS  SAND,  rock  and  gravel. 

SAID   (BY  Sandy)    to  be   the   best. 

IX  THE  world. 

"1    THANK    you." 


rmo   THREE  above   letters. 

.NAME    THREE    concerns. 

WHO  ARE  giving  prizes. 

•      •     • 
FOR    "BUILDERS'    Day." 

THERE  ARE   hundreds. 

OF   MORE   prizes. 

i;UT   SPACE. 

0      •      m 
i:)OES  NOT  permit  Sandy  Pratt. 

OF  THE  Pratt  Building  Material 


B°UieFVar>^(^en?ral  Chairman,  told  Sandy    Pratt,    producer    of    sand,    crushed 
rock    and   gravel. 


Sainriln 


AUKiis 


::!.    I'.'LM 
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1'luii.s    HelnK   Flgurvd  This   Week. 
HKSIDKNCE  Co»l.  112,000 

SAN    KKANCISCO,    Vullejo   near   Baker 

ijtreel. 
Two-stiiry   frame  aiul   sliii'co   riMidonce 
Dwiier — H.   Thompson. 
Architect  — Henry    C    .Smith.    Humboldt 

Kiink    Hld^..    Saii    Fruiulsco. 


HKVKItl.V  I1II.I..S.  l^..s  AllKiles  Co.. 
Cal — l>unhip  H  I'rii.sby.  .117  T.Tfl  B)«1k.. 
Hollywood  Hlv<l.,  and  Vine  SI.,  are  pre- 
parlMK  plans  for  a  }:!.'>. uuu,  iwo-atory 
10-room  frame  Italian  dwelling  to  be 
.-reeled  ill  Beverly  Hills.  K.  V.  lientzel, 
the  owner,  will  handle  <'i>nsli  uetlon. 
Foundation.  52x52  feet,  .ftueco  exterior, 
tile  roof,  hardwood  floors,  travertine 
reeeptlon  hall.  Iron  grilles  ami  stairs, 
stone  mantels,  3  tile  bath.s,  mahosany 
trim  In  lower  Hour,  tlk-  draiiihoards, 
double    carage    with    nKin's   ;>|i^ii'iineMts. 


SAN  CARLOS.  San  Mateo  Co..  Cal. — 
See  "Miscellaneous  Construction"  In 
this  Issue.  Sewers,  street  work,  golf 
course,    etc.,    contemplated. 


SCHOOLS 


("oMtract   Awarded. 

SCHOOL   fclLDG.  Cost.   ?77,425 

WOODLAND.    Yolo    Co..    Cal. 

Kebuilding  of  brick  and  concrete  gram- 
mar school  building. 

Owner   —    Woodland    Grammar   School 
District. 

Architect — W.   H.   Weeks,   369   Pine  St,. 
San  Francisco. 

Contractor — Campbell   Construction  Co. 
Nicolaus   Bldg.,  Sacramento. 
Campliell      Construction      Co.        was 

awarded    contract    on    combination   bid 

including   general,   plumbing   and  elec- 
trical work. 


Worklni;   Drawings   Heing  Prepared. 
"oLLKUW   HLlHiS.  Cost,   |160,0UU 

First 'iiiiit  of  group  of  college  bldgs. 
owner— Mills  College. 
Architect— \V.    H.    Katcllff,    mer.    Trust 
Hldg.,    Berkeley, 

SAN  FBANIUSCO  —  Mahony  Bros.. 
Flood  Bldg..  general  contractor.s  for 
High  School  of  Commerce  addition  In 
Fell  St.  near  Van  Ness  Ave.,  awards 
following  sub-contracts  in  connection 
with  the  work  Terra  cotta  to  Gladding- 
McBean  Co.;  marble  work  to  Ainericaii 
Martde  and  Mosaic  Co.;  reinforcing 
steel  to  Gunn-Carle  Co.,  and  raillwork 
to  National  Mill  and  Lumber  Company. 

PASADIONA.  Li.s  Angeles  Co.,  Cal.— 
Architects  John  C.  Austin  and  Fredtric 
M  Ashley,  1125  Detwiler  Bldg.,  Los  An- 
eeles  have  prepared  preliminary  plans 
for  additional  units  to  be  erected  at 
John  Marshall  junior  high  school  at 
Pasadena.  The  principal  unit  will  be 
an  auditorium  to  seat  1500  people.  It 
will  have  complete  stage  equipment 
and  dre.ssing  rooms.  Other  units  art- 
contemplated  but  have  not  been  de- 
linitely   decided    upon. 

KAGLB  llOCK,  Los  Angelesc  Co.,  Cal. 
\rchitect  Molt  M.  Marston,  507  Doug- 
las Bldg.,  is  preparing  plans  for  a  12- 
classroom  school  building  on  Fair  Park 
\ve  Ragle  Kock.  for  the  L.  A.  Board 
of  Education.  Part  one-story  and  part 
two-story,  60x178  feet,  brick  walls,  tile 
roofing.  art  stone  trim,  hardwood 
floors,    blackboards.      Cost.    «84.000. 


SAN  FR.4NCISCO — Van  Emon  Eleva- 
tor Co.,  1161  Howard  St..  at  $3973 
awarded  contract  by  Board  of  Public 
Works  to  install  elevator  in  High 
School  of  Commerce  addition  in  Fell 
St.  near  Van  Xess  Ave. 


Working  drawings  Being  Prepared. 
SCHOOL  Cost,    ?300,000 

SA.N    FRANCISCO,    Block    bounded    by 

Goettingen,    Burrows,    Girard    and 

Bacon  Sts. 
Fireproof    school       building       (Portola 

Junior    High    School). 
Owner — Citv    and   County    of   S.    F. 
Architect— Joseph  &  Stone    (Bernard  J. 

Joseph),  New  Call  Bldg..  S.  F. 


Working  Drawings  Being  Prepared. 
SCHOOL  Cost,    approx.    1300,000 

SAX    FRANCISCO.    Block    bounded    by 

16th.   17th,   Dehon   and  Church  Sts. 
Fireproof      school      building      (Mission 

Junior    High    School.) 
Owner — City  and  County  of  IS.  F. 
Architect— John   Reid  Jr.,   1st  Natl.  Bk. 

Bldg.,  San  Francisco. 


SACRAMENTO,  Cal.— The  following 
contracts  were  awarded  by  the  Board 
of  Trustees  of  the  Pacific  School  Dis- 
trict for  the  construction  of  a  one- 
story  frame  school  building  from  plans 
by  Architect  Eugene  J.  Seadler,  1005 
Eighth  St.,  Sacramento: 
General    awarded    to    Wm.   V.    Whitsell, 

2900  C  St.,  Sacramento  at  J8650. 
Plambing  to  Luppen  &  Hawley,  906  7th 

St..  Sacramento,  at  $1145. 
Electrical    work     to     Latourrette-Flcal 

907  Front   St.,   Sacramento  at   $872. 

MADERA,  Madera  Co.,  Cal. — Until 
Aug.  28,  5  P.  M.,  bids  will  be  rec.  by 
H  C  Austin,  clerk,  Madera  Elementary 
School  District,  to  fur.  (1)  dishej;  for 
domestic  science  department;  (2) 
utensils  for  domestic  science  dept. 
Dishes  to  be  Homer  Langhlin  Republic 
Pattern.  Further  information  obtain- 
able  from   clerk. 


LOS  ANGELES,  Cal.  —  Arhts.  Elwin 
P.  Norberg  and  Chas.  E.  Norberg,  704 
Union  Bank  Bldg..  are  preparing  plans 
for  a  1-story  top  add.  to  school  bldg., 
to  be  erected  at  the  Farmdale  school 
site,  El  Serano  and  Gambler  Aves.,  for 
the  Board  of  Education.  It  will  have 
6  classrooms,  brick  walls.  67x141  ft., 
tile  and  eomp.  rfg.,  press,  brick  facing 
maple  fis.,  pine  trim;   $45,000. 


All-Key 
Plaster  Lath 

(Patented) 
10O%    Mechanical  Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
The  Last  Word  in  Wall  Board, 


CAXEFORJOA   CEDAB  PRODUCTS   COMPANY 

STOCKTON,   CALIFORNIA 
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.\1A.\TF:(;A.  .San  Joaiiuiii  Co.,  Cal.— 
I'.  W.  Van  Syckle  and  J.  II.  McHaley, 
Manteca.  awarded  contract  to  erect 
grainniar  school.  28x30  ft.  Will  be 
hollow    tile   construction. 


WILLOWBROOK,  L.  A.  Co..  Cal.— 
Until  7:30  p.  m.,  Aug.  26,  bids  will  be 
received  by  Willowbrook  School  Dist. 
for  cafeteria  bldg.  at  Compton  Ave. 
site.  Plans  and  spec,  by  Archt.  Arthur 
W.  Angel,  340414  Whittier  Blvd.  Dep. 
of  $5  for  plans,  to  be  refunded.  Cert,  or 
lush.  chk.  or  bid  bond  5%.  Andrew 
lUrskind,  clerk.  Bldg.  will  be  1-story, 
3:;x36  ft.,   frame,  comp.  rt. 


LOS  ANGELES.  Cal. — Archt.  Otto  Ne- 
her.  and  H.  Hasenberger,  engr.,  209 
Marsh-Strong  Bldg.,  are  preparing 
plans  for  a  school  bldg.  to  be  erected 
at  the  Eschelman  school  site,  for  the 
board  of  Education;  it  w-ill  have  an 
auditorium  to  seat  about  400  jieople 
and  12  classrms.  and  offices.  Brick 
walls,  L-shape,  178x154  ft.,  2-story  and 
basement,  tile  and  comp.  rfg.,  maple 
and  cem.  fls.,  pine  trim,  steam  htg.  sys.. 
press,  brick   facing,   toilets;  $112,000. 

SACRAMENTO.  Cal. — Until  Sept.  2, 
5  p.  m.,  bids  will  be  received  by  Chas. 
C.  Hughes,  secy.  Board  of  Education, 
to  furnish  and  install  window  and 
transom  shades  in  high  school,  34th 
and  Y  Sts.  Shades  to  be  finished  at 
least  1  ft.  longer  from  top  of  roller  to 
bottom  of  sill;  where  possible  2-in. 
lap  on  either  side;  Hartshorn  rollers, 
at  least  li/i-in.,  li,i-in.  slats,  heavy 
cord.  Cert,  check  10%  payable  to  Bd.  of 
Educ.  req.  Further  information  oljtain- 
able   from  secretary. 


LOS  ANGELES.  Cal. — Until  9  a.  m.. 
Aug.  29.  bids  will  be  received  by  Los 
Angeles  Bd.  of  Ed.  for  new  bldg.  pro- 
posed for  79th  St.  school,  n.e.  cor.  Mc- 
Kinley  Ave.  and  79th  St.  Separate  bids 
on  genl..  plbg..  htg.  and  vtg.,  pntg.,  and 
elec  wiring.  Plans  and  spec,  on  file 
with  secy.  Cert,  or  cash.  chk.  or  bid. 
bond  57c.  Wra.  A.  Sheldon,  secretary. 


LOS  ANGELES,  Cal.  —  Henry  W. 
Schlueter,  Black  Bldg.,  was  awarded 
the  general  contract  at  $49,360  for 
erecting  a  gymnasium  bldg.  at  Jeffer- 
son high  school  site.  Other  contracts 
were  awarded  as  follows:  Plumbing  to 
W.  T.  Ashton  at  $4922;  heating  and 
ventilating  to  A.  R.  Cunningham  at 
$3769;  painting  to  R.  Rasmussen  at 
$1865  and  wiring  to  American  Electric 
Construction  Co.  at  $1348.65. 


SACRAMENTO.  Cal.— Until  Sept.  2. 
5  p.  m.,  bids  will  be  received  by  Chas. 
C.  Hughes,  secy.  Board  of  Education, 
to  fur.  and  install  12  or  more  three- 
burner  Clark  Jewel  ranges,  or  equal, 
with  oven  and  broiler,  same  to  have 
white  broiler  pan,  white  door  panel 
and  white  drip  pan.  Cert,  chec  10% 
payable  to  Board  of  Education  req. 
Further  information  obtainable  from 
Business  Manager,  School  Administra- 
tion  Bldg.,   21st   and  L  Sts. 


WINTON,  Merced  Co.,  Cal.  —  J.  A. 
Balame.  Cressey.  Cal..  at  $1925  awarded 
contract  by  Winton  School  District  to 
erect  temporary  1-classroom  school,  24 
by  50  ft.  Other  bids:  J.  M.  Aitchinson, 
Cressey,  $1936;  J.  M.  Ennis,  Livingston 
$1950. 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  612 

Efjuipped  To  Handle 
Any  Size   Job. 

DIRECT  FACTORY   BUYERS 


IS 

STOCKTON.  San  Joafiuin  Co  .  Cal  — 
Until  Sept.  8,  4  P.  M..  bids  will  be  le- 
oe"ved  bV  Ansel.  S.  W""'^,';",'^;,  ,f,t<=ij;u 
Board  of  Education.  San  •'/"^'l"'"  ,f "'' 
Lindsay  Sts,,  for  h.gh  f'-h""'  ^^^J"^;; 
torium  heating  plant  and  sanitary 
plant;  also  tinting,  painting.  P'"^'<^''"^, 
etc.  Louis  S.  Stone,  architect  357  12th 
St.,  Oakland.  Cert,  check  10%  ;««■ 
with  bid.  Plans  obtainable  from  archi- 
tect or  from  Sup't.  of  Schools. 

BAKERSFIELD,  Kern  Co.,  Cal.  ■— 
Until  Aug.  30,  bids  will  be  received  by 
W  A.  Smart,  clerk  Mountain  View 
School  District,  Rt.  4,  Box  1",  Bakers- 
field,  to  furnish  one  room  of  school 
building.  Further  information  oDtain- 
able  from  clerk. 

TURLOCK,  Stanislaus  Co.,  Cal  — 
TTntil  Sent  1,  8  p.  m.,  bids  will  be  rec. 
by  Mrs  Bffi4  Zimmer,  clerk  Fairacres 
School  District,  to  install  electric  mo- 
tor and  pressure  tank  connected  with 
water  piping  system.  Further  informa- 
tion obtainable  from  clerk,  Rt.  i..  isox 
106,   Turlock. 

BAKERSFIBLD,  Kern  Co..  Cal.— Ar- 
chitect Chas.  H.  Biggar,  «ank  of  Italy 
Bide.,  completing  plans  and  bids  will 
he  isked  about  Oct.  1  to  erect  new 
classroom  school  to  be  erected  at  the 
hig-h  school  grounds;  est.  cost.  IflJJ.Uuu. 
Will  be.  fireproof  construction  with  tile 
roof. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Kingman   Mfg.   Co.,    2201    S.    Main    bt 
awarded    contract   by   Los    Angeles    Bd. 
of   Ed.    at    $103,000    for  desks. 

LOS  ANGELES,  Cal.— .Jacob  W  Pur- 
Inton  and  assoc.  Pacific  Southwest 
Bldg.,  and  Laughlin  Bldg.,  L.  A.  and  i. 
C  Kistner  Co.,  architects,  616  Pantages 
Theatre  Bldg.,  L.  A.  and  Spreckels 
Bldg.,  San  Diego,  have  completed  plans 
for  an  8-unit  elementary  school  build- 
ing to  be  erected  at  the  \Vm.  Cullen 
Bryant  school  site,  corner  Fountain 
and  Termino  Aves.,  for  the  Board  of 
Education.  Brick  walls,  2-story  and  1- 
story  kindergarten  wing,  pressed  brick 
facing,  composition  roofing,  art  stone 
trim,  maple  floors,  pine  trim,  heating 
not  decided  although  bids  will  be  taken 
for  gas  and  steam,  tile  toilets,  rein- 
forced concrete  corridor  and  stair 
construction.     Bids  will  be  taken  soon. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Sept.  8,  4  P.  M.,  bids  will  be  re- 
ceived by  Ansel  S.  Williams,  Sect'y., 
Board  of  Education,  San  Joaquin  and 
Lindsay  Sts.,  for  heating  plant  and 
completion  of  general  work,  including 
wood  finish,  lathing,  plastering,  black- 
boards, tinting  and  painting  for  Luther 
Burbank  School,  Pilgrim  and  Jefferson 
Sts.  Chas.  H.  Young,  architect,  725  N- 
El  Dorado  St.,  Stockton.  Cert,  check 
107<,  req.  with  bid.  Plans  obtainable 
from  architect  or  from  Sup't. 
Schools. 
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I'KIAH,  Mendocino  Co..  Cal. — l.rntil 
Aug.  27.  3  P.  M.,  bids  will  be  rec.  by 
William  Bromley,  clerk,  Ukiah  Union 
High  School  District,  to  furnish  !t2 
:-*teeI  locker,  li;.xl2.\36-in.,  single  row 
and  96  steel  lockers,  12xl2x36-in., 
double  tier,  double  row.  Further  infor- 
mation  obtainable  from  clerk. 


SAN  DIEGO,  Cal. — Until  7;30  p.  m., 
Sept.  2.  bids  will  be  rec.  by  Bd.  of  Ed. 
of  San  Diego  High  School  Dist.  for  pro- 
posed Woodrow  Wilson  Junior  High 
School  bldg.  Plans  and  spec,  by  T.  C. 
Kistner  &  Co.,  archts.,  616  Pantages 
Bldg.,  L.  A.  and  537  Spreckels  Bldg., 
San  Diego.  Separate  bids  will  be  taken 
on  gen.  work,  plumbing,  heating  and 
elec.  wiring.  Cert,  or  cash,  check  or 
bid  bond,  2%.  Will  Angler,  secy.  Bldg. 
will  be  2-story  and  basement,  hollow 
tile   walls,    tile   and   comp.   rf.;   $300,000. 


Saturday,    Aiigu.st    23,    1924 


LOS  ANGELES,  Cal.— Archt.  George 
M  Lindsey,  331  Laughlin  Bldg.,  Is  pre- 
paring plans  for  the  James  A.  Garfield 
senior  high  school  at  Belvedere, 
bounded  on  the  south  by  6lh  St.,  north 
by  Louisiana,  east  by  Francis  and  west 
by  Fraser,  for  the  L.  A.  Board  of  Edu- 
cation. The  main  bldg.  will  consist  of 
administration  and  educational  units 
with  approi.  20  rms.  The  mechanical 
art.s  bldg.  will  have  about  9  rms.  which 
.shop,  electrical  shop,  sheet  metal  shop, 
auto  shop,  machine  shop  and  two  me- 
chanical drawing  rooms.  The  home 
economics  bldg.  will  include  a  cafeteria 
seating  capacity  400,  faculty  lunch 
room,  kitchen  storerooms,  two  cooking 
laboratories,  two  sewing  rooms.  There 
will  also  be  two  gymnasiums  with  toi- 
lets, showers  and  lockers;  $600,000. 


HANFORD,  Kings  Co.,  Cal. — Water- 
house-Lester  Co.,  San  Francisco,  at 
$3878.17  awarded  contract  by  Hanford 
High  School  District  to  furnish  and 
install  machine  shop  equipment  for 
manual    training    departments. 

LOS  ANGELES,  Cal. — Archt.  Myron 
Hunt,  1107  Hibernian  Bldg.,  has  com- 
pleted plans  and  is  taking  bids  for  a 
college  dormitory  bldg.,  to  be  erected 
at  Occidental  College  at  Eagle  Rock; 
it  will  have  accommodations  for  about 
60  girls  and  there  will  also  be  maid's 
apt.,  lobby,  reading  rooms,  etc.  Brick 
and  cone,  constr.,  2-story  and  basement 
clay  tile  rfg.,  37x150  ft.,  stucco  and 
cast  stone  exter.,  oak  and  pine  trim, 
steam  htg.,  tile  baths,  elevator, 
wrought  iron  work,  aut.  water  htrs., 
vacuum  cleaning  plant,  brine  tank; 
$150,000. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
T  C.  Kistner  Co.,  architects,  616  Pan- 
tages Theatre  Bldg.,  and  Spreckels 
Bldg.,  San  Diego,  have  completed  pre- 
liminary plans  for  a  grammar  school 
building  to  be  erected  at  the  Gates  St. 
school  site,  for  the  Board  of  Education; 
there  will  be  about  o  classrooms,  as- 
sembly hall,  domestic  science  depart- 
ment, etc.  Brick  walls,  tile  and  com- 
position roofing,  two-story,  pressed 
brick  facing,  concrete  stair  and  corri- 
dor construction,  pine  trim,  tile  toilets. 
Cost,   $84,000. 


LOS  Angeles  Los  Angeles  Co.,  Cal. — 
Architect  Edward  Cray  Taylor  and 
Ellis  Wing  Taylor,  engineer,  713  W.  8th 
St.,  are  preparing  plans  for  a  gram- 
mar school  building  to  be  erected  at 
the  Hooper  Ave.  school  site.  Hooper 
Ave.  and  5l8t  St.,  for  the  Board  of- 
Education.  It  will  have  8  classrooms, 
assembly  hall,  70x35  ft.  Brick  walls, 
2-story  and  basement,  tile  roofing, 
pressed  brick  facing,  maple  floors,  80x 
130  ft.,  pine  trim,  steam  neating  sys- 
tem.     Cost,    $82,000. 


Contractors, 

Builders, 

Engineers, 

You  Can  Now 

Protect    Your 

Checks 

right  on  the  job 

if  you  have  a 

"Security 

CHECK 

PROTECTOR 

FOUNTAIN 

PEN" 

The  Steel  Cutting 
Wheel  on  the  end 
perforates  and  forces 
red  acid  proof  ink 
into  the  i'ibre  of  the 
paper,  protecting  the 
amount,  payee's  name 
date,  number  of 
check,  and  all  kinds 
of   negotiable   papers 

NEW  FROM 
END  TO  END 

lost    perfect    writing 
Instrument    made. 

PRICES 

$3.50    to    $7.00        , 

COUIVTY  and  GENERAL  AGENTS 
WANTED 

SECURITY  SALES  CO. 

253    MONTGOMERY     STREET 
San   Francisco.   Caltf. 


BANKS,  STORES  &  OFFICES 


Sub-Contracts   Awarded.  ,,-„„„„ 

STOKE  &  OFFICES  Cost    $150  000 

S\N  FRANCISCO.     S  Market  St.  155  E 
Eighth  St.  .,      «,   „ 

Six-story   steel    frame    store   and   offlee 
building.  ,,     ,     , 

Owner — Marian  Realty  Co.,  11  il  Market 
St.,  San   Francisco. 

Architect — Rousseau   &    Rousseau,    Inc., 

117>  Market   St.,   San   Francisco. 

Bids    are    being    taken    on    plastering 

painting  and  sheet  metal  work. 

Concrete    to    Patrick    Hurley,    180    Jes- 
sie   St.,    San    Francisco. 

Electrical   work   to   G.    A.   Metcalfe,   311 
Turl'   St.,  San   Francisco. 


Segregateu    Figures    to    be    Taken    This 

OFFK-E    iBLDG.  Cost,    $180,000 

OAKLAND,  Alameda  Co.,  Cal.  Thir- 
teenth and  Franklin   Sts. 

Five-story  Class  C  office  building. 

Owner — Karl    Raentsch. 

Architect — H.  H.  Winner,  55  New  Mont- 
gomery   St.,    San    Francisco. 


Figures  to   be   Taken   This   Week. 

STORE    BLDG.  Cost,    $35,000 

SAN  FRANCISCO.  E  Mission  St.,  bet. 
Sixteenth     and    Seventeenth     Sts. 

rwo-story  brick  furniture  store  build- 
ing. 

Owner — Lachraan  Bros. 

Architect — S.  Heiman,  57  Post  St.,  San 
Francisco. 


Contract   Awarded. 

STORE  BLDG.  Cost,  $12,000 

SAN    FRANCISCO.      SE    Monterey    and 

Ge.nessee    Sts. 
One-story    and    basement    frame    store 

building. 
Owner — Herman   Hogrefe,    7o   Architect. 
Architect— Ed.    E.    Young,    2002   Califor- 

nio  St.,  San  Francisco. 


Sub-Contracts    Awarded. 

STORE    ETC  Cost,    $150,000 

.SAN    FRANCISCO.      S   Market    St.    E   of 
Seventh   St. 

Six-story  and  basement  steel  frame  and 
brick  store  and  office   building. 

0„ner — Marian    Realty    Co.,    1171    Mar- 
ket St.,   San   Francisco. 

Architect — Rousseau    &    Rousseau,    1171 
Market   St.,    San    Francisco. 
Bids    are    being    taken    for    painting, 

plastering  and  sheet  metal  work. 

Concrete — L.    Vannucci,    16th   &    Church 
Sts..   San   Francisco. 

Klcctrlcal    WvrU — G.    A.    Metcalfe,    311 
Turk   St.,    San    Francisco. 


Contract   Awarded. 

STORE    BLDG.  Cost,    $50,000 

OAKLAND,   NB    Cor.    7th   and   Franklin 

Two-story    concrete   store   building. 

Owner — Axel  Johnson,  7th  and  Frank- 
lin Sts.,  Oakland. 

Contractor — W.  K.  Owen,  852  36th  St., 
Oakland. 


Sub  Contracts  Awarded. 

ORNAMENTAL  IRON  ETC  $33,248 

BAN  FRANCISCO.  E  Beale  &  Market. 

Ornamental  iron,  bronze  and  miscella- 
neous iron  work  for  general  of- 
fice  bldg. 

0„.„er — Pacific  Gas  &  Elec.  Co.,  44o 
Sutter    St.,    San    Francisco. 

Architect    —    Bakewell    &    Brown,    251 

Kearny    St.,    San    Francisco. 
Contractor — Federal     Electric     Co.,     91 
New  Montgomery  St.,  S.  F. 


naturJay,    Aukiisi    23,    11124 

i-oiiMtructloii   Under  Way. 
ALTKKATIO.NS  KTC.  Cosl,  »1U,000 

SAN   FUANi'lSCU,   11  Slcuarl  St. 
\llt-iiili>iii«.    I'liiove    wood    floor,    build 

new      lotui'ttu      vault,      iit-w      steel 

stuiis.  ,     ^ 

owner — Anchor  Chain  Safe  Ueposlt  Co. 

11   Sleuart,   San   Francisco. 
Architect— H.    H.    Winner.    305    Sharon 

llldg.,   San   Francisco. 

Contract  Awarded. 

.STOHK  Com,    $4500 

NAl'A.   Napa   Co.,   fal.      Brown   St.,   bet. 

1st   and    2nd   Sts. 
one-siory    lirlck    store,    25x80    feet, 
owner — Mrs.  Holiert  Walker,  3937  J  St., 

Sacramento, 
.\rchltect — Not  Stated. 
Contractor— Cotlleld  &  Arnltz,  430  Evan 

St.,   Napa.  Cal. 

I'lans   Complete. 

ALTERATIONS  Cost.    $24,000 

OAKLAND,  NE  Cor.   Hlh  and   Webster 

Streets. 
Alterations  to  store  building^. 
Owner — City    of    Paris    Dry    Goods   Co., 

Geary  and  Stockton  Sts.,  S.  F. 

(,'ontract   .Awarded.  .,rnAA 

.STORE  HLDG.  Cost,  $15,000 

OAKLAND,  NW  COH.  13th  Ave.  and  E- 

Hth  i>t.,  Oakland, 
one-story    frame    store    building. 
Owner — H.   Daube. 
Contractor— F.  A.  Muller,  S0.>  Syndicate 

Hldg.,   Oakland. 

Contract   Awarded. 

.STORE   KLDG.  Cost,   $16,000 

SAN  M.\TEO,  B  Street  Lot  4  Block  7. 
One-story    frame   store    building. 
Owner — A     B.    Benost,    San   Mateo. 
Contractor   —   Leadly    &    Wiseman,    207 
2nd,   San   Mateo. 

Contract  Awarded.  ^,„  ..„ 

RESTAURANT  Cost     $10  000 

S.\N  MATEO,  San  Mateo  Co.,  Cal.  Third 

Avenue.  . 

One-story     and     mezzanine     reinforced 

concrete  restaurant. 
Owner — B.    Getz. 

Lessee — Noah's  Cafe.  . 

Architect — Morrow  &  Garren,  Chronicle 

Bldg.,   San   Francisco. 
Contractor — Michell-Jackson    Co.,    San 

Mateo. 
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nans  Ready  For  Figures  Next  Week 
STORE  &  LOFT  Cost,  $35,000 

SAN  FRANCISCO  15th  &  Mission  Sts 
Two-story  class  C  store  and  loft  bldg. 
Owner— Withheld. 

Architect — Mark  T.  Jorgensen,  110  Sut- 
ter St..  San  Francisco. 


Plans  To  Bo  Figured  Shortly. 
COMMISSION  HOUSE  Cost,  $75,000 

OAKLAND.    Fifth   &    Webster  Sta. 
Two-story   l)rick  commission  house. 
Owner— Withheld. 

Architect — Schiriner-KuKbee  Co.,  Thay- 
er Bldg.,  Oakland. 

I'lans  Completeii. 

ALTERATIONS  Cost,    $10,000 

STOCKTON,  San  .Joa(|uin  Co.,  Cal.      No. 

333    .\-American    St. 
Alterations    to   store,  building. 
Owner — A.   L.   Branch,    Premises. 
Architect- None. 


Contract  Awarded.  iionno 

LOFT  BLDG  Cost,   $18,000 

OAKLAND,  SE  Cor.   4th  and  Washing- 
ton Sts.,  Oakland. 
Two-story   concrete   loft   building. 
Owner— H.  M.  Thornally,   3rd  &  Wash- 
ington  Sts.,   Oakland. 
Contractor— W.   G.   Thornally,   357   12th 
St.,  Oakland. 

Plans  t<i  be  Figured  Next  Week. 
BANK   BLDG.  Cost,   $90  00(1 

SAN     FRANCISCO.       SE     Twenty-third 

and  Mission  Streets. 
One-storv    reinforced      concrete      bank 

building,  35x90.  ,     ^    ^.^ 

Ow^ner— Liberty    Bank,    948    Market    St., 

San  Francisco. 
Ai'chitert — H.     A.     Minton,     Monadnock 

Bldg.,  San  Francisco. 


Phona   Mission    2607 

Res.   Phone  Mission   5228 

Fire  Protection  ProductsGo 

FIRE  DOOR  EXPERTS 

Kalamein,     Coppex     and     Bronie 

Doom   mud   Trim 

Ornamental    Entrances 

Sheet  Metal  Work  of  Every 

Description 

CHAS.   SCHULTHEIS,  Mgr. 

S11T-»11»  TWENTIETH    STREET 

near    HArrison    8t« 

SAN    FRANOISOO,    CALIF. 


Plans   Being   Prepared. 

STORE   BLDG.  Cost,   $10,000 

Z.VMORO,   Yolo  Co.,   Cal. 

One-story    frame       and       stucco       store 

building. 
Owner — P.    Foster. 
Architect  —  E.  J.  Seadier,  Mitau  Hldg., 

Saeraniento. 


Sub    Contracts    Awarded. 

FIXTURES   ETC.  Cost,    $10,000 

SA.N   FRANCISCO,   Gore   corner  Ellis  & 

Market. 
Install    fixtures   and   stairway. 
Owner   —    Anglo-California    Trust    Co., 

Market  and  Sansome,  S.  F. 
Architect — Meyer  &  Johnson,  742  Mar- 
ket St.,  iSan  Francisco. 
Contractor — Geo.     Wagner    &     Co.,     181 

South  Park,  San  Francisco. 
Mnrble     awarded     to     Mission     Marble 

Works,   209   Mississippi,  S.  F. 
Ornumental  iron  to   Sartorius  Co.,   15th 

and  Utah  Sts.,   S.   F. 
Heating     and     ventilating     to      Gilley- 

Schmidt  Co.,   198  Otis  St.,  S.  P. 
Plumbing    to    James    H.    Pinkerton    Co., 

927   Howard   St.,   S.    F. 
Cabinet  fixtures  to  Brass  &  Kuhn,  1917 

Bryant  St.,  S.   F. 
Safe  &  Vaults  to  Hermann  Safe  Co.,  216 

Fremont  St.,  S.  F. 
Tile  to  Rigney  Tile  Co.,   180   Jessie  St. 


Figures  Being  Taken. 

STORE    BLDG.  Cost,    $15,000 

HEDWOOD    CITY,    Broadway    and    El 

Camino  Real. 
One-story  frame   &   plaster  store   bldg. 

(11   stores). 
Owner — S.    F.    Stafford. 
Architect — Alfred    I.    Coffey,    Humboldt 

Bank   Bldg.,    San    Francisco. 


Segregated   Figures   Being   Taken. 
STORE  &  OFFICE  BLDG.     Cost  $25,000 
SAN  JOSE  Santa  Clara  near  Market. 
Additions    and     alterations     to     3-story 

brick    store    and   office   bldg. 
Owner — Grattan    D.    Phillips,    2260   Val- 

lejo  St..  San  Francisco. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 

San   Francisco. 


LOS  ANGELES,  Cal.— Archt.  Loy  L. 
Smith,  218  Bryne  Bldg.,  is  preparing 
plans  lor  a  13-story  class  A  office 
bldg.  to  be  erected  on  s  side  of  2nd  St. 
bet.  Hill  St.  and  Broadway  for  the 
Public  Service  Commission.  Reinf.  cone 
constr.,  13-story,  basement  and  sub- 
basement,  49x120  ft.,  comp  rfg.,  cement 
and  pine  fls.,  plate  glass,  steel  sash, 
skylights,  cone,  exten.,  hollow  tile  or 
gypsum  partitions,  pine  trim,  2  elec. 
passenger  elevators,  wrought  iron 
work;  $250,000. 


Mr.  Architect  or  Builder 

If  yon  want  yonr  Typevrrlter 
Work  on  Specification*  to  be 
clean  cut  rent  or  bay  a 
'Woodstock,  tbe  macbtne  tbat 
cnta  tbe  beat  atcacll 


Hate  of  Opening  of  Bids  Postponed  Un- 
til Aug.  22nd. 
OFFICE  BLDG.  Cost,  $100,000 

SAN  JOSE,  3rd  and  San  Fernando. 
Two-story  &   basement  reinforced  con- 
crete   office    building. 
Owner — Pacific  Gas   &   Elec.  Co. 
.Architect    —    Binder    &    Curtis,    Binder 
Bldg.,  San  Jose. 

SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Until  Aug.  29,  2  P.  M.,  bids  will  be  re- 
ceived by  J.  J.  Casey,  clerk,  San  Mateo 
.School  District,  to  erect  2-room  school 
in  Date  Ave.,  Beresford.  Cert,  check 
III'/,,  payable  to  district  req.  Plans  ob- 
ininable  from  Wm.  F.  TAirnbull,  % 
Peninsula  Water  Co.,  Third  Ave.,  San 
Mateo. 


PASADENA.  Los  Angeles  Co.,  Cal. — 
Robert  E.  Millsap,  423  Marsh-Strong 
Bidg.,  Los  Angeles,  has  been  awarded 
the  general  contract  at  about  $33,000 
for  erecting  a  two-story  Class  C  shop 
liuilding  at  the  northeast  corner  of  Los 
Robles  Ave.  and  Colorado  St.,  Pasadena, 
for  F.  L.  Dickinson.  Morgan,  Walls  & 
Clements,  1124  Van  Nuys  Bldg.,  Los 
Angeles,  architects.  Dimensions,  lOOx 
175  feet,  bricli  walls,  stucco  and  cast 
stone  exterior,  plate  glass,  marble, 
copper  sash,  composition  roofing,  metal 
slvylights,   cement  and   wood   floors. 


HANFORD,  Kings  Co.,  Cal.— Bank  of 
Italy  will  purchase  the  old  Sharpies 
Building  at  Seventh  and  Irwin  Streets 
and  will  remodel  the  structure  for 
banking  quarters. 


THEATRES 

Plans   Being  Figured. 

THEATRE  BLDG.  Cost,  $90,000 

SAN  FRANCISCO,  Mission  St.,  bet.  26th 

and   27th  Sts.    (Aztec  Theatre). 
Cne-story    reinforced    concrete    class    A 

motion    picture    theatre    bldg.    (850 

seats). 
Owner — J.  F.  Young  Imp.  Co. 
Architect — Reid  Bros.,  105  Montgomery 

St.,  San  Francisco. 
It    is    planned    to    erect    store    bldga. 
adjoining   the   theatre   covering   350   ft. 
frontage. 


Plans  Being  Completed. 

THEATRE  Cost,    $100,000 

SAN  LEANDRO,  Alameda  Co.,  Cal. 

War!  St.  and  Washington  Ave. 
Fireproof  picture   theatre. 
Owner — J.  Hoorwitz,  Hayward  Theatre 

Hayward. 
Architect — Reed  Bros.,  105  Montgomery 

St.,    San    Francisco. 

Plans    Being    Prepared. 
ALTERATIONS  Cost,  $40,000 

PBTALUMA,    Sonoma    Co.,   Cal. 
Extensive  alterations     to     Hill     Opera 

House,   (class  C  bldg.) 
Owner — T  &  D  Jr.  Enterprises  Inc. 
Architect — Mark   Jorgensen,   110   Sutter 

St.,  San  Francisco. 


Plans   Completed. 

STORE  &  THEATRE  Cost,  $100,000 

SAN      MATEO,    San      Mateo    Co.,       Cal. 

Third  Avenue. 
Reinforced   concrete   store   and   theatre 

building. 
Owner — B.    Getz,    Chronicle    Bldg.,    San 

Francisco. 
Architect — Morrow  &  Garren,  Chronicle 

Bldg.,   San   Francisco. 

(Continued    on    Page    26) 
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JOOST  BROTHERS 

Builders'  Haidware 
Tools,  Etc, 

(Members  Builders'   Bxchanee) 
1053  HARKBT  BT. 

Phone  Market  891     San  Franclaco 
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Official    Proposals 


,\OTIC'K    TO    C'ONTKAITOHS 
(Psychopathic     Ward — Mare     Island) 

The  Bureau  of  Yards  and  Docks  in- 
vites attention  to  tlie  fact  tiiat  it  will 
open  proposals,  in  tlie  near  future,  on 
Specification  No.  4979,  psycliopathic 
Ward,  Navy  Yard  (Hospital),  Mare 
Island,  California.  The  work  includes 
plain  and  reinforced  concrete;  .struc- 
tural steel  and  other  metal  work; 
artificial  stone;  brick  and  hollow  tile; 
tile  and  built  up  roofing;  steel  sash; 
metal  covered  doors  and  metal  trim; 
wood  doors,  sash  frames  and  trirri ; 
stucco;  lathing-  and  plastering,  marble 
and  tile  work;  hardware;  screens, 
dumbwaiters;  painting  and  glazing  and 
plumbing,  heating,  and  lighting  sys- 
tems. . 

In  the  event  that  this  work  is  of 
Interest  to  your  firm  you  should  for- 
ward immediately  to  the  Bureau  ot 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  or  to  the  Comman- 
dant, Navy  Yard,  Mare  Island,  Calif.,  a 
check  or  postal  money  order  for  $2U, 
payable  to  the  Chief  of  the  Bureau  of 
Yards  and  Docks,  as  security  tor  the 
safe  return  of  the  drawings  and 
specifications,  which  will  be  forwarded 
as    soon   as   available. 

Prospective  bidders  on  the  West 
Coast  should  make  application  at  the 
Navy  Yard,  Mare  Island,  Calif.,  for  the 
bidding  date. 


NOTICE    TO    CONTRACTORS 


(U.    S.       Bureau       ot    Public      Roads — 4 
lirid|;es) 


Sealed  proposals  for  constructing  4 
Bridges  on  the  Grants  Pass  Crescent 
City  National  Forest  Road  projggt  lo- 
cated within  the  Siskiyou  National 
Forest,  State  of  California,  County  ot 
Del  Norte,  will  be  received  by  the  Dis- 
trict Engineer,  Bureau  of  Public 
Roads,  U.  S.  Department  of  Agricul- 
ture, at  Portland,  Oregon,  until  10 
o'clock  A.  M.,  on  the  27th  day  of 
AuK-ust,  1!)24,  at  which  time  and  place 
they  will  be  publicly  opened  and  read. 
The  right  is  reserved  to  reject  any 
and  all  bids,  and  none  will  be  con- 
sidered exlcept  those  from  contractors 
ascertained  to  be  experienced  and  re- 
sponsible. 

The    project    to    be    constructed    con- 
sists   of   four   bridges   at   Stations   211- 
217-325  and  370  and  the  principal  items 
of  work  are  approximately  as  follows; 
890  cu.  yds.  Excavation. 
1208  cu.  yds.  Concrete. 
162,900   lbs.   Reinforcing   Steel. 
308,000    lbs.    Structural   Steel. 
13,500    lbs.    Cast    Steel. 
The    Bridge    at    Station    211       except 
handrailing  and  field   painting  shall  be 
completed    by   January    1,    1925,   and   all 
bridges  shall  all   be   completed   by  Sep- 
tember 1,   1925. 

The  Bureau  ot  Public  Roads  has 
available  for  loan  to  contractors  on  a 
rental  basis  equipment  as  listed  in  the 
proposal  sheets.  Bidder  will  state  in 
his  bid  the  amount  of  government 
equipment  that  he  will  use  during  con- 
struction and  the  minimum  rental 
period    thereof. 

The  contract  form  and  the  maps, 
plans,  specifications,  and  estimates  of 
quantities  may  be  examined  by  re- 
sponsible contractors  at  the  Bureau  of 
Public  Roads,  Post  Office  Building, 
Portland,  Oregon;  Bureau  of  Public 
Roads,  Bay  Building,  San  Francisco. 
California;  California  State  Highway 
Commission,  Sacramento,  California; 
and  at  the  office  ot  the  Forest  Super- 
visors, Grants  Pass,  Oregon. 

Plans  and  specifications  will  be  fur- 
nished eontraotors  who  contemplate 
bidding  upon  deposit  of  check  tor 
$10.00  payable  to  the  Secretary  of 
Agriculture  of  the  United  States,  at 
Portland,  Oregon,  or  San  Francisco, 
California.  Check  will  be  held  pending 
return   of   plans   and   specifications. 


A  call  for  bids  published  In 
this  section  Indicates  that  bids 
are  desi.-ed  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  Is  assured 
through  BUILDING  AND  ENGl- 
NEEKI.XG  NEWS  which  reaches 
every  worlh-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  official  calls  tor  bids  of 
the  California  State  Hlsrhway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this   section. 


Ijlank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be   don-  ,   etc. 

The  California  Highway  Commission 
reserves   the  right   to   reject  any   or  all 
bids    or    to    accept    the    bid    deemed    for 
the  best  interests  of  the  State. 
HARVEY    M.   TOY, 
LOUIS    EVERDING, 
N    T.  EDWARDS, 
California    Highway    Commission. 
R.  M.  MORTON, 

State   Highway   Engineer. 
W.    F.    MIXON.    Secretary. 
Dated;      Aug.    18,   1924. 

(Aug.    22-29,    Sept.    5-12) 
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The    bond    requirement    on    this    work 
will  be  100%  of  the  bid. 

All  proposals  must  be  made  on  forms, 
and  in  accordance  with  instructions 
forming  a  part  of  the  specifications 
above  referred  to,  and  must  be  ac- 
companied by  a  proposal  guaranty  In. 
an  amount  at  least  equal  to  five  (a)  per 
cent  of  the  total  amount  of  the  pro- 
posal. 

C.    H.    PURCELL, 

District    Engineer. 


NOTICR   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Hishivny  Commission,  ."JIS  Forum 
lluildln;^-,  Sacranient4>,  Cal.,  until  2 
o'clock  V.  M..  on  Sept.  !.•>,  0)24,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  the  construction,  in  accor- 
dance with  the  specifications  therefor, 
to  which  special  reference  is  made  of 
portions  of  State  Highway,  as  follows: 
Butte  County,  a  reinforced  concrete 
girder  bridge  across  Cherokee  Canal 
By-Pass,  about  one  mile  east  of  Rich- 
vale  (III-But-3-B),  consisting  of  five 
30   foot  spans. 

Plans  rnaj'  be  seen,  and  forms  ot 
pr0730sal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  offices 
ot  the  Division  Engineers  at  Los  Ange- 
les ard  San  P'rancisco,  and  at  the  of- 
fice of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  .Dunsmuir,  Sacramento, 
San  Francisco.  San  Luis  Obispo,  Fres- 
no, Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
ot  the  v/ork  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  ot 
work  to  be  done,  with  a  representa- 
tive of  the  Commission.  It  is  requested 
that  arrangements  tor  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  concern- 
ing the  proposed  work  may  be  obtained 
from  the  Division  office. 

No  bid  will  be  reoaived  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 


OU,\NTITY  SURVEYOR 

Valuation    Engineer 
ARXHUFt    PRIDDLE 

fl»3    Mission    Street,   at   Third    St. 
San    Francisco,    CalU. 

Telephone   Douglas   8-4-9-3 
General  Ltstine  Bureau 

Architect's  Preliminary  Estimates 


XOTICK    TO    fONTUACTORS 


(<  ireulatine    Wai 
Pear 


Ha 


.Sealed  proposals,  indorsed  'Troposals 
for  Circulating  Loop,  Pearl  Harbor, 
Hawaii,  Specification  No.  5001,"  will  be 
received  at  the  Bureau  ot  Yards  and 
Dock.s,  Navy  Department.  Washington, 
until  11  o'clock  A.  M.,  October  1,  1924, 
and  then  and  there  publicly  opened, 
for  circulating  water  discharge  loop, 
consisting  ot  a  54-inch  concrete  pipe 
line  about  630  ft.  long,  concrete  man- 
holes, cast  iron  frames  and  covers, 
screens,  sluice  gates  with  hand  operat- 
ing mechanism,  and  all  the  necessary 
trenching,  concreting  ot  pipe  and  back- 
fill at  the  naval  operating  base  (navy 
yard),  Pearl  Harbor,  T.  H.  Specifica- 
tion No.  5001  and  accompanying  draw- 
ings may  i)e  obtained  on  application  to 
the  bureau,  to  the  commandant,  naval 
operating  base.  Pearl  Harbor,  T.  H.,  or 
to  the  commandant,  navy  yard,  Mare 
Island,  Calif.  Deposit  of  a  check  or 
postal  money  order  tor  $10  payable  to 
the  chief  of  the  bureau  of  yards  and 
docks,  is  required  as  security  for  the 
safe  return  ot  the  drawings  and  speci- 
fication. L.  E.  GREGORY,  Chief  ot 
Bureau     .July    26,    1924. 


NOTICE    TO    CONTRACTORS 


(Honolulu — Mail    Chute) 

TREASURY  DEPARTMENT,  Office  of 
the  Supervising  Architect,  Washington, 
D.  C,  .lune   27,   1924:: 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  ot  the  Custodian  ot 
Post  OHice,  Honolulu,  Hawaii,  until  9 
A.  M..  and  at  the  office  ot  the  Super- 
intendent of  Construction,  Room  402 
Post  Office,  San  Francisco,  Calif.,  until 
12  M.,  and  at  this  office  until  3  P.  M., 
Sept,  2,  1924.  and  then  opened,  for  mail 
chute  in  the  United  States  Post  Office, 
Custom  House  and  Court  House,  at 
Honolulu,  T.  H.  Drawings  and  speci- 
fications may  be  obtained  from  the  Su- 
perintendent of  Construction,  Room  403 
Post  Office  Building,  San  Francisco, 
Calif.,  or  from  this  office  in  the  dis- 
cretion of  the  Supervising  Architect. 
.I.\S.  A.  WETMORE,  Acting  Supervis- 
ing Architect. 


NOTICE    TO    BIDDERS 
(Mail    Chute — Honolulu,  T.   H.) 

TI^EASURY  DEPARTMENT,  Office  of 
the  Supervising  Architect,  Washington, 
D.   (\,   .lune  27,   1924. — 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  ot  the  Custodian 
of  Post  Office,  Honolulu,  Hawaii,  until 
9  A.  M.,  and  at  the  office  ot  the  Super- 
intendent ot  Construction,  Room  403 
Post  Office,  San  Francisco,  Calif.,  until 
12  M.,  and  at  this  office  until  3  P.  M.. 
Sept.  2,  1924,  and  then  opened,  for  mail 
chute  in  the  United  States  Post  Office, 
Custom  House  and  Court  House,  at 
Ilono'tilu,  T.  H.  Drawings  and  specifi- 
cations may  be  obtained  from  the 
Custodian  of  Post  Office,  Honolulu, 
Hawaii,  or  from  the  Superintendent  of 
Construction.  Room  403  Post  Office 
Building,  San  Francsico,  Calif.,  or  from 
this  office  in  the  discretion  of  the  Su- 
pervising Architect,  Jas.  A.  Wetmore. 
Acting   Supervising   Architect. 
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Bli'IDCiES 


.MI:K<'K1>.  Mi-ri'ed  Co..  (\iU — Until 
s.|ii.  3.  10  A.  M.,  bids  will  be  rec.  by 
r.  J.  Thornton,  ruunty  clerk,  to  const. 
5    rein.    cone,    brltiges.    as    follows: 

Bridge  No.  127.  over  canal  on  Dos 
Palo.s   County   Hisliway. 

HrlilBe  No.  128.  ov.-r  canal  on  Dos 
Palo.s   County    Highway. 

IJridge  No.  12S»,  over  I'oso  Slough  on 
Dos   I'alo.s  County   Highway. 

Briilges  No.  132.  over  slough  on  Mer- 
fed-Snelling  road. 

BridBe  No.  133.  over  slough  on  Mer- 
ced-Snelling  road. 

Cert,  check  10%  payable  to  Chairman 
of  Bd.  of  Sups.  reii.  Plans  obtainable 
from  W.  K.  Bedesen,  county  surveyor, 
on    deposit   of   $10,    returnable. 

STOCKTON,  San  .loaquin  Co..  Cal. — 
Cntil  Sept.  8.  11  A.  iM..  I>ids  will  be  rec. 
by  lOugeiie  U.  Graham,  county  clerk,  to 
remove  present  structures  and  const, 
(wo  new  bridges  on  Thomas  Wall  Sr., 
rouil  .\o.  243  near  l.,inden  in  IW.  Dist. 
1.  Cert,  check  10%  payable  to  Chair- 
man of  I'.rl  of  Sups.  rei|-  Plans  obtain- 
alile  from  County  Surveyor  F.  K.  Quail 
on    deposit   of   $10.    returnable. 


MARTINEZ,  Contra  Costa  Co..  Cal. — 
.las.  T.  Sayles,  Martinez,  at  approx. 
$14,350  awarded  cont.  by  supervisors 
to  const.    4    timber  bridges. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  Sept.  15,  11  a.  m.,  bids  will  be 
rec.  by  Henry  A.  Pfister.  county  clerk, 
to  const,  rein.  cone,  bridge  on  Coleman 
road  over  Capitancillos  creek  in  Su- 
pervisor  Dist.   No.   4. 

Separate  bids,  same  date,  to  const, 
rein.  cone,  bridge  on  Trimble  road 
over  Coyote  Creek  in  Supervisor  Dis- 
trict No.  3.  Plans  obtainable  from  office 
of  clerk.  Robt.  Chandler,  county  sur- 
veyor. 


BUTTE  COUNTY.  Cal. — Until  Sept. 
15,  2  p.  m,,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg-., 
Sacramento,  to  const,  rein.  cone,  gir- 
der bridge  over  Cherokee  Canal  By- 
Pass  about  1-mi.  east  of  Richvale. 
Butte  County.  R,  M.  Morton,  state 
highway  eng.  See  call  for  bids  ttnder 
official   proposal   section    in    this   Issue. 

SACRAMENTO,  Cal.  —  Frederickson 
and  Shannon.  Sacramento,  and  T.  G. 
Hersun,  at  $2500  submitted  identical 
bids  to  supervisors  to  const,  trestle  on 
Elvcrta  Natomas  rd.  Morsberger  and 
Sons  at  $2214  submitted  only  other  bid. 
Taken   under  advisement. 

NAPA,  Napa  Co.,  Cal.— Harry  Thor- 
sen.  Napa,  at  $1860  awarded  cont.  by 
supervisors  to  const.  4  rein.  cone, 
bridges  in  Rd.  Dists.  Nos.  2  and  5, 
and  at  $713.50  for  2  rein.  cone,  bridges 
in  Wooden  Valley,  also  at  $2293  to 
const.  2  rein.  cone,  bridges  near  White 
Sulphur    Springs. 

MERCED,  Merced  Co.,  Cal. — R.  V. 
Meikle.  Chief  engineer.  Merced  Irriga- 
tion District,  prepare  spec,  for  five 
steel  bridges  in  connection  with  re- 
location of  Yosemite  Valley  R.  R. 
contract,  as  previously  reported,  has 
been  awarded  to  F.  Rolandi,  550  Mont- 
gomery St.,  San  Francisco.  Spec,  are 
under  way  for  one  plate  girder  bridge, 
350  ft.  long;  one  500  ft.  long:  two  400 
ft.  long  and  one  plate  and  girder  and 
truss  bridge,  1620  ft.  long  having  piers 
225  ft.  high. 

WILLOWS,  Glenn  Co.,  Cal.  —  Until 
Sept.  10.  10  a.  m.,  bids  will  be  rec.  by 
W.  H.  Sale,  county  clerk,  to  const, 
rein.  cone,  bridge  in  Rd.  Dist.  No.  1, 
5-mi.  n.w.  of  Willows.  Cert,  check  10% 
payable  to  Chairman  of  Bd.  of  Sups, 
req.  Plans  on  file  in  office  of  clerk. 
Bayard  Knock,  county  surveyor. 


EUREKA,  Humboldt  Co..  Cal. — Henry 
Padgett,  Eureka,  at  $7000  awarded 
<onlract  by  supervisors  to  const.  Elk 
River  bridge:  three  other  bids  received. 

WILLOWS.  Glenn  Co.,  Cal.  —  Until 
Sept  10,  10  a.  m.,  bids  will  be  rec.  by 
W.  H.  Sale,  county  clerk,  to  const,  re- 
inforced concrete  bridge  in  Rd.  Dist. 
No.  1,  7  mi.  n.w.  of  Willows.  Cert.  chk. 
10%  payable  to  Chairman  of  Bd.  of 
Sups  req.  Plans  on  file  in  office  of 
clerk.  Bayard  Knock,  county  surveyor. 

DEL  NORTE  COUNTY,  Calif. — Until 
Aug.  27,  10  a.  m.,  bids  will  be  rec.  by 
U.  S.  Bureau  of  Public  Roads,  C.  H. 
Sweetser,  district  engineer,  9  Main  St., 
San  Francisco,  to  const.  4  bridges  on 
Grants  Pass-Crescent  City  Natl.  Forest 
road  in  Del  Norte  county.  Involv.  890 
cu.  yds.  excavation;  1208  cu.  yds.  cone; 
162,900  pounds  reinforced  steel; 
308,000  pounds  structural  steel  :13,- 
500  lbs.  cast  steel.  See  call  for  bids  un- 
der offielal  proposal  section  In  this 
issoe. 

OROVILLE,  Butte  Co.,  Cal.— Until 
Sept  2.  1:35  p.  m.,  bids  will  be  rec.  by 
C  F  Belding,  county  clerk,  to  remove 
44-ft.  span  steel  bridge  over  Dry  Creek 
at  Pentz  and  reconst.  same  over  Berry 
creek  on  Oroville-Quincy  road.  Cert, 
check  10%  req.  with  bid.  Plans  obtain- 
able from  Co.  Rd.  Eng.  Harry  H.  Hume. 

SANTA  ROSA,  Sonoma  Co.  ,Cal.  — 
Until  Sept.  11,  12  M,  bids  will  be  rec. 
by  W.  W.  Felt.  Jr.,  county  clerk,  to 
const.  2  rein.  cone,  culverts  and  fill, 
in  2nd  Supervisorial  District,  involv. 
65  cu.  yds.  Class  A  cone;  2700  lbs.  steel; 
1500  cu.  yds.  fill;  est.  cost  $3250.  Spec. 
on  file  in  office  of  clerk  and  obtain- 
able from  County  Surveyor  E  .A.  Peugh 

WOODLAND,  Yolo  Co.,  Cal. — County 
Eng  Asa  G.  Proctor  preparing  plans 
for  bridge  at  Knights  Landing  over 
Sycamore  slough  to  replace  structure 
which    collapsed. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


LOS  ANGELES,  Cal.  —  Western 
Dredging  Co.,  629  Citizens  National  Bk. 
Bldg,  only  bidder  at  $346,500  to  imp. 
Banning  Blvd.,  l)et.  Anaheim  and  B 
Sis  involv.  grading  (about  800,000  cu. 
yds.'  fill),  and  at  $1436  for  cem.  pipe 
sanitary  sewer.  The  contract  for 
dredging  in  the  harbor  adjacent  to  this 
work  calls  for  2.500,000  cu.  yds.  ma- 
terial to  be  removed.  Of  this  amount 
800,000  cu:  yds.  will  be  used  for  fill  on 
the  Banning   Blvd.  job. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

565  HOWARD   STREET 
San  Franeinco,  Calif. 

Douglas  6320 


OAKLAND,  Cal.— Until  .Sept.  20,  11  A. 
M.,  bids  will  be  rec.  by  U.  S.  Engineer 
Ollice,  Customhouse,  for  dredging  in 
tialiland  Harbor.  Further  information 
olitainable    from    aliove    office. 


LOS  ANGELES.  Cal.— Until  2  P.  M,, 
Aug.  25,  bids  will  be  rec.  by  supervisors 
of  Hood  control  dist.  to  fur.  10,000  to 
15.000  tons  riprap  rock,  f.  o.  b.  cars  at 
fiuarry.  Spec,  at  office  of  board.  Cert, 
check  or  bond,  10%,.     M.  B.  Beatty,  elk. 


LOS  ANGELES,  Cal. — San  Francisco 
Bridge  Co.,  14  Montgomery  St.,  San 
Francisco,  submitted  only  bid  to  har- 
bor comm.  at  26.5c  cu.  yd.  to  dredge  in 
vicinity  of  Berths  208  and  168,  involv. 
64,000   cu.  yds. 

SAN  DIEGO,  Cal. — Election  will  be 
held  Sept.  10.  to  vote  $250,000  bond  is- 
sue for  harbor  imps.  A  3000-ft.  bulk- 
head and  fill  of  pre-cast  cone,  18  ft. 
high,  will  run  from  Columbia  St.  to  8th 
St.  Dredging  estimates  place  a  cost  of 
20c  yd.  for  the  channel,  which  will  be 
200  ft.  wide  and  20  ft.  deep  at  low 
water,  with  a  slope  upon  which  apron 
wharves  can  be  constructed,  to  serve 
various  industries  along  the  water 
front. 


IRRIGATION  PROJECTS 


TRACY,  San  Joaquin  Co.,  Cai. — Bids 
will  be  asked  shortly  by  Banta  Car- 
bona  Irr.  Dist..  Tracy,  for  pumping 
plants,  involv.  dredger  cut,  involv. 
100,000  cu.  yds.  dredged  material;  main 
canal.  4  mi.  of  main  canal,  involv. 
about  64,000  cu.  yds.  earthwork; 
pumping  plans  as  follows:  six  pump- 
ing plants,  equipped  with  12  24-in.  cen- 
trif.  pumps;  6  20-in.  centrif.  pumps, 
lifts  vary  from  20  ft.  to  35  ft.;  18 
motors,  ranging  from  175  h.  p.  to  250 
h.  p.;  valves  est.  to  cost  about  $5000 
for  each  plant.  Total  est.  cost  of 
pumping  plants  is  $120,000.  Above  de- 
tails are  appro.ximate  only,  as  spec, 
have  not  yet  been  completed.  Later 
contracts  will  include  completion  of 
the  main  canal,  concr.  lining.  lateral 
sys.,    etc.      Total    est.    cost,    $705,000. 


HANFORD,  Kings  Co.,  Ctl. — State 
Engineer  W.  F.  McClure  has  approved 
petition  to  form  Tulare  Lake  Water 
Storage  District  which  contemplates 
irrigation  of  150,330  acres  in  lake 
district    by   constructing   several    reser- 


CALIFORNIA— Following  is  a  par- 
tial list  of  aplications  filed  during 
month  of  July,  1924,  with  the  State 
Department  of  Public  Works,  Division 
of  Water  Rights,  Sacramento,  for  per- 
mits to  appropriate  water:  (Edward 
Hyatt,  Jr.,  acting  chief  of  division): 
Applications 
Application  No.  4061  (Stanislaus  Co.) 
John  S.  Tully,  Modesto,  for  1.5  cu.  ft. 
per  sec.  from  Dry  Creek  trdibutary  of 
Tuolumne  River  for  irrigation  of  100 
acres.   Est.  cost  $3500. 

App.  4063  (Riverside  Co)  Stuart  D, 
Allen,  Redlands,  Cal.,  for  0.025  cu.  ft. 
per  sec.  from  Blaisdell  Canyon  for  do- 
mestic purposes.  Est.  cost  $1000. 

App.  4066  (Humboldt  Co)  John  Chris- 
tensen,  Ferndals,  Cal.,  for  1  cu.  ft. 
per  sec.  from  Eel  River  tributary  to 
Pacific  Ocean  for  agricultural  purpos- 
es   to    irrigate    69    acres. 

App.  4067  (Imerial  Co)  J.  E.  McDon- 
ald. Jacumba.  Cal.,  for  0.011  cu.  ft. 
per  sec  from  Deep  Canyon  for  domestic 
purposes  at  Service  station.  Est.  cost 
$1000. 

Ap.  4068  (Riverside  Co)  Jas.  I.  Gulick 
Elsinore,  Cal.,  for  .25  cu.  ft.  per  sec. 
from  Dickey  Canyon  for  irrigation  of 
SO  acres.  Est.  cost  $1000. 

App.  4069  (Sacramento  Co)  City  of 
Sacramento,  for  1000  cu.  ft.  per  sec. 
and  400,000  ac.  ft.  storage  from  Amer- 
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control. 

Ann.  4070  (Sacramento  Co)  City  of 
Sacramento  for  1000  cu.  ft.  per  sec.  and 
400,000  ae.  ft.  storage  from  American 
River  for  irrigation  and  flood  control, 
^f  oil  li)nH«  IjeluW  iOO  It. 
ides   of 


7000. 


by    means    of    siphons.    Est. 


Add.  4114  (Los  Angeles  Co)  Gypsum 
ria.stcr  Co..  227  Black  Bldg.,  Los  An- 
geles, Cal.,  for  .05  cu.  ft.  per  sec.  from 
Uypsy  Spring  tributary  to  Santa  Clara 
River,  for  domestic  use  and  mining 
purposes.  Est.  cost  ?1200. 

App.    4116    (Santa    Cruz    Co)    city   of 
Santa  Cruz  for  200  cu.  ft.  per  sec.  from 
App    4071   (San  Joaquin  Co)  Dorothea        g^^  Lorenzo   River,   for  power  plant   to 
i-inck     Raab,     Stockton,     Cal.,     for     2.1        jjenerate    3977    h.p.  „     ,    ^^         , 

a    ft    per  sec.  from  Old  River  tributary  ^pp.    4117    (Santa    Cruz    Co.)    City    of 


contour    on    North    and    South         „.  ,^, 
American    River    to    Sacramento    Kiver. 


LIGHTING  SYSTEMS 


LK.S  .\.\<;K1.I:S,  Cal, — council  dec 
iiitin.  to  const,  light  system  in: 

Wilco.'C    Ave.,       bet.    Hollywood 
Sunset   Blvds. :   20  -pr.  ste*l   posts. 

Deans       Ave..       Wilshire       Blvd. 
Country   Club    Dr.:      21    coner.   posts 

l^a      Brea    Ave.,      Wilshire    Blvd. 
Country  Club  Dr.:   30  concr.  posts. 


.loaquin    River,    for    the    irriga- 
tion of   165.13   acres.   Est.  cost  $oOOO. 

App.  4074  (San  Luis  Obispo  Co)  John 
Tognazzini,  San  Luis  Obispo,  f  al,  for 
33  cu.  ft.  per  sec.  from  Villa  Creek 
tributary  to  Corral  de  Piedra  Creek 
for  the  irrigation  of  2i  acres.  S!jSI. 
cost   $2000. 

App.  4078  (Humboldt  Co)  V.  E.  Paine 
Larabee,  Cal.,  for  .50  cu.  ft.  per  sec. 
from  Eel  River,  for  agricultural  pur- 
oses   on   40   acres.   Est.   cost,   *100(i 

App.  4079  (Humboldt  Co)  V.  P.  Pe- 
dratti,  Larabee,  Cal.,  for  .oO  cu.  ft.  per 
sec  from  Eel  River,  tor  agricultural 
purposes  on  20  acres.  Est.  cost  ?1000. 

App.  4080  (Sierra  Co)  R.  Gillespie, 
Sierra  City,  Cal.,  for  25  <;■"•. "-.Per 
sec.  from  South  Fork  of  North  ^uba 
River,  for  power  purposes  at  Osceola 
Fr.,'  Osceola,  Colorado,  Colorado  Ex. 
and  Yellow  Jacket  mines  in  Sierra  Co. 
Mining  District.  ^   n    a     i 

App.  4085  (San  Bernardino  Co)  A.  I. 
Kouda,  Los  Angeles,  Cal.  for  2i5  gals, 
per  day  from  unnamed  spring  tribu- 
tary to  Holcom  Creek  for  domestic- 
use  on  cabin  sites  in  Angeles  National 
Forest.   Est.   cost   $2500. 

App.  4089  (San  Diego  Co)  Luyamaca 
Water  Company,  Can  Diego,  Cal.,  for  10 
-u  ft.  per  sec.  and  91.575  ac.  ft.  per 
annum  from  San  Diego  River  for  irri- 
gation and  domestic  use  on  25,000  acres 
est.    cost   $3,000,000. 

App.  4090  (Eldorado  Co)  George  Wes- 
ton, Onio  Ranch,  Placerville,  CaU  for 
1  25  cu.  ft.  per  sec.  from  Oregon  Gulch 
tributary  to  Consumes  River,  for  min- 
ing,   ground   sluicing,   and   tunnel   pur- 

^  App.  4093  (Los  Angeles  Co)  U.  S. 
Forest  Service,  Los  Angeles,  Cal.,  for 
025  cu.  ft.  per  sec.  from  Bluejay 
spring  tributary  to  Little  Bear  Canyon 
for  domestic  purposes  on  N'ational 
Forest  residence  tract  Est.  cost  $3o00. 
App  4094  (Los  Angeles  Co)  U.  S. 
Forest  Service,  Los  Angeles,  Cal.,  for 
025  cu.  ft.  per  sec.  from  unnamed 
spring  tributary  to  Little  Bear  Canyon 
for  domestic  purposes  on  special  use 
tract.   Est.   cost   $1500. 

App.  4095  (Los  Angeles  Co)  U.  b. 
Forest  Service,  Los  Angeles,  Cal.,  for 
025  cu  ft.  per  sec.  from  unnamed 
spring  tributary  to  Burnt  Mill  Canyon, 
for  domestic  purposes  on  special  use 
tract.  Est.  cost  $1500.  „   ^    tt     = 

App.  4096  (Los  Angeles  Co)  U.  S. 
Forest  Service,  Los  Angeles,  Cal,  for 
025  cu.  ft.  per  sec.  from  group  of  i 
springs  tributary  to  Burnt  Mill  Canyon 
for  domestic  purposes  on  special  use 
tract.   Est.  cost  $1500. 

App.  4097  (Eldorado  Co)  D.  F.  Densel 
423  Chronicle  Bldg.,  San  Francisco,  for 
1  cu.  ft.  per  sec.  from  unnamed  stream 
from  abandoned  tunnel  for  Placer  min- 
ing in  same  section.  Est.  cost  $1000. 

App  4099  (Yolo  Co)  Reclamation 
District  No.  999,  Clarksburg,  Cal.  for 
4.82  cu.  ft.  per  sec.  from  West  Levee 
Borrow  Pit  tributary  to  Prospect 
Slouglh  for  irrigation  of  386  acres. 
Cost  $5795. 

App.  4100  (Yolo  Co)  Reclamation 
District  No.  999  Clarksburg.  Cal.,  for 
114  cu.  ft.  per  sec.  from  Elk  Slough 
tributary  to  Sacramento  river,  for  irri- 
gation of  21,905  acres  being  the  lower 
unit  of  Reclamation  District  No.  999. 
Cost  $15,000.  _. 

App  4101  (Yolo  Co)  Reclamation  Dis- 
trict No.  999,  Clarksburg.  Cal.,  for  12.80 
cu  ft.  per  sec.  from  West  Levee  Borrow 
Pit  of  Reclamation  District  No,  999  for 
irrigation  of  1038  acres.  Est.  cost  $9000 
App.  4104  (San  Mateo  Co)  Islam  Red- 
woods Shrine,  1320  Alaska  Commercial 
Building,  San  Francisco,  Cal.,  for  9  cu. 
ft  per  sec.  from  Peters  Creek,  tribu- 
tary to  Pescadero  Creek,  for  domestic 
use"  and  irrigation  of  lawns,  garden 
and  golf  course  and  maintaining  roads. 
App.  4110  (San  Joaquin  Co)  Albina 
Bonetti  care  Ohm  and  Raab,  517  East 
Market  St  Stockton  Cal.  for  8.40  cu. 
ft  per  sec.  from  Old  River  and  North 
Canal  tributary  to  San  Joaquin  River, 
for  irrigation  of  lands.  Seven  points  of 


per  sec.  from 
for  municipal   pur- 


Santa  Cruz  for  1 
San    Lorenzo   1 
poses. 

App.  4124  (Yolo  Co)  S.  Sweet  Com- 
pany, Visalia,  Cal.,  for  7.12  cu.  ft.  per 
sec.  from  West  Line  Borrow  Pit  of 
Reclamation  District,  for  irrigation  of 
lands. 

Permits 
Permit  No.  1762  (Mono  Co)  issued  to 
Nevada  California  Power  Company, 
Riverside,  Cal.,  4500  ac.  ft.  per  annum 
from  North  Fork  Rush  Creek  for  power 
purposes.  Proposes  to  develop  5040  t. 
h     p.    Est.   apst   $160,000. 

Permit  1764  (Trinity  Co)  The  Morris 
Group  Gold  Mining  Company,  Burnt 
Ranch.  Cal.,  10  cu.  ft.  per  sec.  from 
Clark  Creek  for  raining  and  domestic 
purposes  near  point  of  diversion.  Est. 
cost   $2500. 

Permit  1765  (Trinity  Co)  Morns 
Grouy  Gold  Mining  Company,  Burnt 
Ranch,  Cal..  10  cu.  ft.  per  sec.  from 
Allen  Creek  for  mining  purposes.  Est. 
cost    $1500. 

Permit  1766  (Lassen  Co)  Homer  C. 
Jack,  Bieber,  Cal..  6.5  cu.  ft  per  sec. 
from  Dark  Canyon  Branch  of  Juniper 
Oeiek  for  irrigation  of  1720  acres. 
Est   cost  $20,000. 

Permit  1767  (Modoc  Co)  W.  O.  Blas- 
ingame  et  al,  Alturas,  Cal.,  for  1832 
ac  ft  per  annum  from  Antelope  Plains 
Drainage  Area  in  Sec.  11,  T  43  N,  R  10 
E,  for  irrigation  of  1515  acres  near 
point   of   diversion.   Est.   cost   $5000. 

Permit  1768  (Modoc  Co)  Hot  Springs 
Valley  Irrigation  District,  Alturas,  Cal. 
50,000  ac.  ft.  per  annum  from  the  en- 
tire drainage  area  whilch,.  naturally 
drains  into  that  certain  basin  known 
as  Big  Sage  for  irrigation  of  9640  acres 
within  the  Hot  Springs  Valley  Irriga- 
tion  District.   Est.   cost   $92,500. 

Permit  1769  (Modoc  Co)  James  Mc- 
Brien,  Alturas,  Cal.,  1626  ac.  ft  per 
annum  from  Rye  Grass  Swale  Drainage 
Area  for  irrigation  of  375  acres.  Est 
cost   $10,000.  „    ,     ,  ^ 

Permit  1771  (Modoc  Co)  James  C. 
Porter,  Alturas,  Cal.,  for  500  ac.  ft.  per 
annum  from  Parker  Creek,  for  irriga- 
tion  of  172  acres.   Est  cost  $2000. 

Permit  1777  (Ventura  Co)  Charles  J. 
Wheeler,  Stauffer,  Cal.,  for  .015  cu.  ft. 
per  sec.  from  a  spring  for  domestic 
purposes  and  irrigation  of  10  acres. 
Est.   cost   $1000.  „    ,T    ,,   T 

Permit  1779  (Butte  Co)  G.  H.  V.  Land 
Company,  Chico,  Cal.,  15  cu.  ft  per 
sec.  from  Hamlin  Slough  and  Butte 
Creek,  for  irrigation  of  2338.3  acres. 
Est   cost   $1250.  „    ,      ^  r. 

Permit  1780  (Inyo  Co)  George  B. 
Warren,  Big  Pine,  Cal.,  7  cu.  ft.  pel 
sec.  and  120  ac.  ft.  per  annum  from 
Harkless  Slough  for  irrigation  of  o60 
acres.   Est.  cost  $1500.  „    ,       -^       „ 

Permit  17S1  (Tuolumne  Co)  U.  S. 
Forest  Service,  Sonora,  Cal.,  for  .3  cu. 
ft  cer  sec  from  Gooseberry  Spring  for 
domestic  purposes  for  homesites  on 
Stanislaus  National  Forest  for  approxi- 
mately 300  homesites.  Est.  cost  $6o00. 

Peril  1782  (Inyo  Co)  Pierson  Mines, 
Independence,  Cal.,  for  .1  cu.  ft.  per  sec. 
from  Green  Water  Spring,  for  domestic 
and  industrial  purposes.  Est.  cost  laOIJO 
Permit  1783  (San  Mateo  Co)  Dante 
Dianda  and  John  Patroni,  Half  Moon 
Bay,  Cal.,  for  1.88  cu.  ft.  per  sec.  and 
"33.5  ac.  ft.  per  annum  from  McHahon 
Creek  and  unnamed  creek  for  irriga- 
tion  of   150   acres   in   Sec.    11.   Est.   cost 

Permit  1784  (San  Bernardino  Co) 
ft  per  sec.  from  undergrounl  water, 
Ezra  B.  Meeker,  Cajon,  Cal.,  for  .19  cu. 
for  domestic  and  irrigation  of  15  acres. 
Est    cost   $1500.  „    ,    r  r. 

Permit  1785  (Siskiyou  Co)  Jerome  D. 
and  John  J.  Kuck,  Montague,  Cal ,  for 
5  cu  ft  per  sec.  from  Parker  Camp 
Canyon  for  irrigation  of  465  acres  near 
point   of  diversion. 

Permit  1786  (Riverside  Co)  Alberhill 
Coal  and  Clay  Company,  Alberhill,  Cal. 
for  25  cu  ft.  per  sec.  from  Sycamore 
Springs,  for  domestic  and  irrigation 
of  30  acres.  Est.  cost  $2000. 


LOS  ANGELES,  Cal. — Supervisors  de- 
clare inten.  to  constr.  ornam.  light 
svs.  in  Covina  Blvd.,  EI  Monte  St.  and 
Main  Ave..  Co.  Imp.  No.  101.  Concr. 
posts  with  granite  finish. 


NAPA,  Napa  Co.,  Cal.— H.  C.  Reid  Co., 
115  Mission  St.,  San  Francisco,  at  $35,- 
878.50  awarded  cont.  by  council  to  in- 
stall 153  Arcadian  c.  i.  lighting  stand- 
ards with  globes,  wiring,  etc.,  in  por- 
tions of  Brown.  Main,  Soscol,  3rd,  2nd, 
Ist,  Clay  and  Pearl  Sts.  Other  bids 
Wire:  Central  Electric  Co.  of  San 
Francisco,  $37,385;  Butte  Elec.  Equip- 
ment Co.,  San  Franci.sco,  $37,816:  Rob- 
inson Elec.  Co.,  Fresno,  $37,542;  Butte 
Elec.  &  Mfg.  Co.,  San  Francisco,  $36,- 
1139  15;  E.  G.  Wilson.  Napa,  $37,125.45; 
F.  E.  Newhery  Co.,  San  Francisco,  $37,- 
485. 


LOS  ANGEI-ES.  Cal. — R.  A.  Waltson, 
4928  Melrose  Hill,  awarded  contr.  by 
lid.  Pub.  Wks.  at  $14,771  for  ornam. 
lighting  systems  in  Virginia  ltd.,  bet. 
Washington    and    23rd    Sts. 


LOS  ANGELES,  Cal.— Geo.  W.  Kem- 
per, P.  O.  Box  233,  Venice,  submits  low 
bid  to  Bd.  Pub.  Wks.  at  $160,689  for 
lighting  system  in  Sunset  Blvd.  bet. 
N.  Broadway  and  Sanborn  Ave,  Other 
bids:  Robertson  Elec.  Co.,  $160,750; 
Newberv  Elec.  Corp.,  $168,751;  C.  W. 
Sparks,  $169,432;  H.  H.  Walker,  $171,- 
416;  K.  A.  Wattson,  $174,319;  Elec.  Ltg. 
Supply  Co.,  $174,990;  W.  A.  McNally, 
$175,760;  J.  C.  Rendler,   Inc.,   $179,888. 


PASADENA,  Cal. — W.  A.  McNally  517 
Broadway,  Pasadena,  awarded  cont.  by 
city  directors  at  $10,666  for  light  sys- 
tem in  Oakland  Ave.,  bet.  Calif.  St.  & 
.Mlendale  Ave.  Walker  &  Marin  bid 
$14,300. 


LOS  ANGELES,  Cal.  —  Council  de- 
clares inten.  to  install  light  system  in 
Flower  St.,  bet.  Third  and  Washington 
Sts..  62  pr.  steel  posts;  and  in  Glen- 
hurst  Ave.,  bet.  Glendale  Blvd.  and 
Tyburn  St.  (11  cone,  posts);  1911  act. 


MACHINERY  &  EQUIPMENT 

SACRAilENTO.  Cal.— L'ntil  Sept.  3,  3 
I'.  M..  bids  will  \>a  ree.  by  W.  C.  Kes- 
ner,  clerk,  Beaver  Union  Elementary 
School  District,  to  furnish  school  bus; 
11^  ton  chassis,  150-inch  wheel  base. 
Dual  rear  wheels,  about  40  horsepower, 
electric  starter  and  lighting  system, 
weather  proof  body,  capacity  30  pupils 
or  more.  Cert,  check  10%  req.  with 
bid.  Further  information  obtainable 
from  clerk. 

M., 


LOS  ANGELES,  Cal. — Until  9 
Aug.  30,  bids  will  be  rec.  by  L.  M. 
Pratt,  sec.  Bd.  of  Education,  521  Se- 
curity Bldg.,  Pasadena.,  to  fur.  machine 
lathes. 

HANFORD,  Kings  Co.  Cal — Ben  Han- 
cock, Lemoore,  at  $2700  awarded  cont. 
by  Hanford  High  School  District  to 
furnish  Reo  chassis  for  transportation 
of  school  pupils.  Contract  for  body 
awarded  to  Lauritzen  Implement  Co.. 
Fresno,  at  $1653. 

Eureka,  Humboldt  Co.,  Cal.  —  Until 
Sept.  2,  8  p.  m.,  bids  will  be  rec.  by 
A.  Walter  Kildale,  city  clerk,  to  fur. 
one  35-45  passenger  motor  bus  to  be 
used  in  connection  with  Municipal 
Railway  System.  Further  information 
obtainable    from    clerk. 

OROSI,  Tulare  Co..  Cal. — Until  Aug. 
26.  1  p.  m.,  bids  will  be  rec.  by  C.  P. 
Schleicher,  clerk  Orosi  School  District, 
to  fur.  (sale  or  lease)  one  gasoline  mo- 
tor truck  with  bus  body  complete,  mo- 
tor to  be  not  less  than  20  h.p.,  body  to 
have  carrying  capacity  of  between  30 
and  40  pupils.  Further  information 
from  clerk. 


Uirday.    AuKus 


BUILDING    AND    ENGINEERING    NEWS 


n 


COVINA.  C«l.— Until  8  p.  in.,  AuK-  25 
bid*  win  be  rec.  by  city  trus.  for  1-ton 
iruck.   John   C.    Hutchinson,   riiy   clerk. 


LOS  ANOKLKS,  Cal.— L'niil  9  a.  m.. 
AiiB.  I'J.  bids  will  he  rec.  I)y  city  purcli. 
iijcl.,  :;o:!  n  rity  hall  annt'X.  fnr  motor 
ri.il.r;   No.    97fi. 

Hids  Ann  211  for  wne"'n  bi;un;  spec. 
'.•7!i. 

Bids  .VuK.  2<i  f"r  Barl'.iKi-  \vai;on  bod- 
ies;  spec.   '.'78. 


RAllJiOADS 


KItlOS.VU,  Kresno  C"o.,  Cai. — .S.  1'.  Ky. 
has  H|>plic'd  fur  permit  to  lay  aliout  23 
lildi'Ut-  spur  trai'ks  in  the  indus.  ser- 
lion.  Appl.  made  l>y  W.  H.  Stammer, 
attorney  for  railway. 


S.\N  A.VTONIO,  T<;.\.--Tampico  & 
.Northern  Kail  way  has  r<  r.  fianehise 
from  Mexican  government  to  const, 
line  bet.  San  Antonio,  Te.\..  and  Tam- 
Iiico.  Mexico.  .550  mi.  Jo.se  Maiia  Oritz 
of  Mexico  City,  vice-president,  secured 
the  franchise  for  the  railway.  Albert 
Steves,  President. 


LOH  ANtlKLKS,  Cal. — A  lontract 
amounting  to  approx.  $L>.">.niiii  for  rail- 
way switches  and  frogs  awarded  by 
harlior  .sonini.  lo  the  l\  S.  Si. el  I'rou. 
<'orp. 


\V1.NN1I"K(;,  Canada — Following  con- 
tracts awarded  by  Canadian  National 
liailway.-i.  involv.  clearing  and  Krading 
of  new  branch  lines  recently  author- 
ized  bv    I'ariiaraent: 

Dnmblane  .southeast:  Messr.s,  But- 
ton, Mannie  &  Wickstrand  o£  Winni- 
peg: line  is  42  mi.  in  length;  contract 
includes   installation   of  cone,   culverts. 

Hanna  to  Warden  branch,  50  mi.; 
Iioyds,  Ltd.,  and  A.  C.  Bryson  &  Son, 
Winnipeg. 

Lovena  West  branch,  50  mi.;  J.  T. 
Hargrave   &  Co.,  Ltd.,   Winnipeg. 

Peebles  south  branch,  2',4  mi.;  J.  T. 
Hargrave    &    Co.,    Ltd.,    Winnipeg. 


FIRE  ALARM  SYSTEMS 


EUREKA,  Humboldt  Co.,  Cal.  —  Su- 
pervisors will  ask  bids  at  once  to  in- 
stall burglar  alarm  system  in  county 
treasurer's  office.  Fred  M.  Kay,  county 
clerk. 


FIRE  EQUIPMENT 


URAWLEY,  Cal.— Bonds  of  $45,000 
for  Are  department  eiiuipment  have 
been    voted. 


bbls.  cem.  tor  sec.  16  north  outfall  sew- 
er. Refunds  loc  per  sack.  Calif,  speci- 
fied carlots  f.  o.  b.  cars  Sentous  siding. 
Calif,  specified  any  incr.  or  deer,  in 
frl.  rales  to  be  jiaid  by  purchaser,  also 
no  cash   disc. 

Bids  rec.  tor  steel  tor  cone,  base  tor 
sec.  ID,  north  outfall  sew.,  Involv.  (a) 
(b)  and  (c)  in  accordance  with  spec, 
were: 

American  Sys.  of  Reinforcing — (a) 
$106.50  per  100  bars;  (b)  1,  $41  per 
100  bars,  and  2,  $106.50  per  100  bars. 

Calif,  lldwe.  Co.— $105,25;  (b)  1, 
M0.3U   and   2,   $105.25. 

Pac.  Coast  Steel  Co.— (a)  $103.60;  (b) 
1,  $39.75,  and   (2)  $103.60. 

Bid  of  Ohio  Falls  Iron  Co.  not  de- 
clared; no  affidavit. 

Bids  rec.  for  reinf.  steel  for  concrete 
base  sec.  16,  north  outfall  sewer,  in- 
volving (a),  (b)  and  (c)  in  accord,  with 
spec,   were: 

American  Sys.  of  Reinforcing — (a) 
$41;    fb)    1,  $12.25   and   2,   $43.50. 

Calif.  Hdwe.  Co.- (a)  $40.30;  (b)  1, 
$10.35,  and  2,  $40.30. 

Pac.  Coast  Steel  Co.— (a)  $39.75;  b, 
1,  $11,95,  and  2,  $39.75. 

Bid  ot  Ohio  Falls  Iron  Co.  not  de- 
clared; no  affidavit. 

Bids  rec.  for  sand  for  sec.  15  north 
outfall  sew.  involv,  (a)  4500  tons  cone, 
sand;  (b)  850  tons  sand,  and  (c)  70  tons 
mortar  sand,  were: 

Blue  Diamond  Co.  —  $1.S0  per  ton 
each  item;  17c  disc,  cash  pay.  10th  mo. 
fol. 

Consumers  Rock  &  Gravel  Co.  — 
$1.55  per  ton  each  item. 

Fewel-Webb  Co.— (a)  82c,  (b)  $1, 
(c)  $1;  city  to  pay  frt.  charges  from 
gravel  pit  at  Baldwin  Park  to  Culver 
City 

Mavhugh-McGaffey   Co.   —    (a)    $1.50, 

(b)  $1.60;    (c)    $1.60;    re    frt.,    etc.;    see 
bids  on  crushed  rock. 

Union    Rock    Co.— (a)    $1,    (b)    $1.15. 

(c)  $1.15;    re    frt.,    etc.,    see    bids    on 
crushed  rock. 

Bids  rec.  for  sand  for  sec.  16.  nortli 
outfall  sewer,  involv.  (a)  1700  tons 
cone,  sand,  (b)  600  tons  mortar  sand, 
and    (c)     25    tons    mortar    sand,    -were: 

Blue  Diamond  Co. — $1.50  per  ton 
each  item. 

Fewel-Webb  Co.,  Inc.— (a)  82c,  (b) 
$1.    (c)    $1. 

Mayhugh-McQaffey     Co. — (a)     $i:oO. 

(b)  $1.60,   (c)   $1.60. 

Union   Rock    Co.— (a)    90c,    (b)    $1.05, 

(c)  $1.05. 

For  frt.  and  other  conditions,  see  bid 
on  crushed  rock. 


SAN  FRANCISCO— Until  Sept.  2,  2:30 
p.  m.,  bids  will  be  received  by  Leonard 
S  I-eavy,  city  purchasing  agent,  270 
Citv  Hall,  to  fur.  and  del.  fire  hose. 
Further  information  obtainable  from 
above   office. 


CHINO.  Cal.— City  trustees  plan  pur- 
chase of  fire  truck.  M.  L.  Birnie,  city 
clerk.  ) 


COMPTON,  Cal. — $40,000  bond  issue 
for  additional  fire  protection  carried 
at  the  recent  election. 


MISCELLANEOUS    SUPPLIES 


LOS  ANGELES,  Cal.— Simons  Brick 
Co.,  Standard  Brick  Co.  and  Western 
Brick  Co.,  IncI,  submitted  identical 
bids  to  bd.  pub.  wks.  for  (a)  1.100,000 
and  (b)  75,000  common  sewer  brick  for 
sees.  15  and  16  north  outfall  sewer, 
at  $17.50  per  M  each  item.  All  bids 
stated  net  except  Standard  Brick  Co.'s 
bid.  Standard  also  spec.  del.  as  re- 
quested. I  ,  „         „, 

Tropico  Potteries,  Inc.,  and  Pac.  Clay 
Products  Co..  Inc.,  submitted  identical 
bids  at  $122  per  M  ft.  for  vit.  clay 
lining  blocks,  9%lin.  wide,  for  north 
outfall  sewer,  involv.  100,000  lin.  ft. 
for  sec.  15  and  47,000  lin.  ft.  for  sec.  16. 

Calif.  Portland  Cement  Co.  and 
Southwestern  Portland  Cement  Co.  sub- 
mitted identical  bids  at  ?3  per  bbl.  for 
72,000   bbls.   cem.    for   sec.    15   and   3000 


Union  Rock  Co. — $1.25  ea.  item;  add. 
frl.  to  these  prices  for  total  del.  unit 
price;  co's  del.  points  are  within  the 
liresent  min.   city   rate   of   50c   per   ton. 

CLIFTON,  Ariz. — Until  10  A.  M.,  Sept. 
2,  bids  will  be  rec.  by  the  (Jreenlee 
I  o.  Super,  tor  59  M.  B.  M.  3".\12" — 16' 
planking  tor  (looring  the  Duncan 
iMldge.  Cert,  chk.,  10%.  A.  L.  Tery, 
clerk.  ,     , 


SAN  FRANCISCO  —  City  Bureau  ot 
Engineering  completing  specifications 
lo  surface  with  ornamental  brick  Civic 
Center  Parking  area  fronting  the  city 
sca|ie  improvements  to  be  done  by  the 
hall.  Approx.  $20,000  will  be  expended 
in  the  work  which  Includes  land- 
Park  Commissioners. 


LOS  ANGELES,  Cal. — Until  2:30  P.  M., 
Aug  29,  bids  will  be  rec.  by  harbor 
comm.,  312  Byrne  Bldg..  for  manila 
rope;  spec.  639  from  harbor  engr.. 
Berth  90,   San  Pedro. 


RESERVOIRS  AND  DAMS 


HA.XFORD.  Kings  Co.,  Cal.— See  "Ir- 
rigation Projects,"  this  issue.  Reser- 
voirs contemplated. 


LOS  ANGELES,  Cal. — Bids  rec.  by 
bd  pub  wks  for  crushed  rock  or  screen 
gravel,  for  sec.  15,  north  outfall  sew., 
involv.  (a)  SOOO  tons  with  max.  size 
2'/4-in.;  (b)  1,  3000  tons  with  max.  size 
2%-in.,  and  2,  3000  tons  with  max.  size 
IVi-in.;  (c)  4000  tons  with  max.  size 
2^-in.,  were: 

Blue  Diamond  Co. — (a)  $2.35;  (b)  1, 
$2.35,  and  2,  $2.45;  (c)  $2.35;  less  1% 
cash  disc.  pay.  by  10th  mo.  foU. 

Consumers  Rock  &  Gravel  Co. — $2 
under  ea.   item. 

Fewell-Webb  Co.,  Inc. — $1.19  each 
item.  City  to  pay  frt.  from  grav.  pit, 
Baldwin    Park    to    Culver    City. 

Mayhugh-McGaffey  Co. — (a)  ?1.80; 
(b)  1.  $1.80,  and  2,  $1.90;  (c)  $1.80; 
quot.  on  items  a,  b,  and  c,  incl.,  frt. 
charges  to  Culver  City  or  Sentous  sid- 
ings,   where     material    is    shipped    by 

rail- 
Union   Rock  Co. — $1.25   ea.   item;   add 
frt.   for  total   delivered   unit  price;  cos 
del.  points  are  within  present  minimum 
city  rate,  50c  per  ton. 

Bids  rec.  by  bd.  pub.  wks.  for  crushed 
rock  tor  sec.  16,  north  outfall  sewer, 
involv.  (a)  3000  tons  with  max.  size 
2>/i-in.;  (b)  1,  1200  tons  with  max. 
size  2%-in.,  and  2.  1300  tons  with  max. 
size  l^i-in.;  (c)  1800  tons  with  max. 
size   21,4-in.,   were: 

Blue  Diamond  Co.— (a)  $2.35;  (b)  1. 
$2.35  and  2,  $2.45;  (c)  $2.36;  1%  cash 
disc.   pay.   10th   mo.   fol. 

Consumers  Rock  &  Gravel  Co. — $2  ea 
item. 

Fewel-Webb  Oo.,,  'Inc. — $1.1S  each 
item;  city  pay  frt.  from  grav.  pit  at 
Baldwin    Park   to   Culver   City. 

Mavhugh-McGaffey  Coi— (a)  $1.80; 
(b)  1,  $1.80,  and  2,  $1.90;  (c)  $1.80, 
above  items  a.  b.  c.  incl.  frt.  charges 
to  Culver  City  or  Sentous  sidings 
where  mat.  is  shipped  by  rail;  time  of 
die.  as  direo.  by  engr. 


NEWPORT    BEACH,    Cal.— See    "Wa 
lerworks,"    this   issue. 


VALLEJO.  Solano  Co.,  Cal — See  "Wa- 
terworks," this  issue.  Bids  wanted  for 
Gordon   Valley   Dam. 


LOS  ANGELES.  Cal. — County  super- 
visors will  submit  to  Col.  Goethals 
plans  for  Pacoima  dam  as  prepared  by 
Engr.  Reagan.  Est.  $1,750,000.  If  ap- 
proved by  Goethals  bids  will  be  asked 
at  once.  The  dam  is  to  be  complete  in 
November   1927. 


PHOENIX.  Ariz.— C.  C.  Cragin,  gen. 
supt.  Salt  River  Valley  Water  Users' 
Assn..  has  left  for  Washington,  D.  C, 
to  confer  with  sec.  of  inter,  regarding 
plans  for  Horse  Mesa  Dam.  A  portion 
of  $4,400,000  bond  issue  will  be  sold 
August   28. 


LOS  ANGELES.  Cal. — Until  2  p.  ra., 
Sept.  29.  bids  will  be  rec.  by  Los  An- 
geles County  Flood  Control  District 
for  const,  of  a  constant  angle  arch  type 
dam  in  "The  Narrows"  in  Pacoima 
canyon,  approx.  4  mi.  from  San  Fer- 
nando, 600  ft.  long  on  top  and  375  ft. 
high,  with  a  top  width  of  8  ft.,  est^  to 
cost  $1,500,000.  Work  involv.  (1)  22,- 
000  cu.  yds.  excav.;  (2)  2000  cu.  yds. 
excav.  (no  blast,  and  incl.  excav.  below 
elev.  of  1660;  (3)  143,000  cu.  yds.  plain 
cone;  (4)  620  cu.  yds.  reinf.]  cone;  (5) 
360  cu.  yds.  tunnel  excav;  (6)  120  cu. 
yds.  plain  cone,  tunnel  lining;  (7)  50 
cu.  vds.  reinf.  cone,  tunnel  lining;  (8) 
11,000  lin.  ft.  grout  pipe  and  fittings 
and  dr.  pipe  and  fittings  to  be  placed 
in  the  cone;  (9)  100  cu.  yds.  cement 
grouting  under  pressure   in  drill  holes; 

(10)  1200  lin.  ft.  2-in.  galv.  wr.  iron 
hand  railing  with  2x2-in.  Clinton  weld- 
ed mesh   (to  be  placed  only  by  contr.); 

(11)  1900  lin.  ft.  asphaltum  filler  with 
steam  pipe  (to  be  placed  only);  (12) 
150  lin.  ft.  30-in.  steel  discharge  pipe 
(to  be  placed  only);  (13)  lOOO  lin.  ft. 
drilling  in  indef.  n  of  dril  holes,  3-in. 
dia.  in  bed  rock  beneath  dam  and  in 
bottom  of  canyon  or  through  masonry 
for  grouting  beneath  dam,  incl.  filling, 
placing  and  sealing  of  pressure  grout 
pipe.  Work  to  begin  Oct.  20.  1924,  to  be 
compl.  Nov.  1,  1927.  Plans  and  spec, 
upon  dep.  $5.  Cert.  chk.  or  bond,  10%. 
Jas.  A.  Reagan,  co.  flood  control  engr. 
The  dist.  will  fur.  f  o.  b.  San  Fernando 
cem.,  steel,  copper  plate  for  water 
stops,  and  mat.  req.  in  items  8  to  13, 
incl ^ 

PIPE  LINES,  WELLS,  ETC. 

AZUSA,  Cal.— South  Counties  Gas  (;;o. 
will  expend  $60,000  for  31,000  ft.  8-in. 
line  in  west  sec.  of  Pomona  valley, 
from  Spadra  to   Covina. 

MAYFIELD,  Santa  Clara  Co..  Cal. — 
Grinnell  Co.  of  the  Pacific.  5th  and 
Erannan  Sts.,  ISan  Francisco,  at  .^.SO 
ft  awarded  cont.  by  town  trustees  to 
fur.  2200  ft.  4-in.  bell  and  spigot,  cast 
iron  pipe. 


ti 

SAN  FRAXCISCO  -  H|f,V7,'„''^ub- 
Co.,  64  Pine  St.,  at  approx^  ?3".-30  suD 
mits  low  bid.  to  Bd.  Pub  )^ks  to 
const,  submarine  pipe  lines  tor  ±5ay 
rrossing  Division,  Hetch  Hetchy  pro- 
ject. Contract  No.  103.  Other  l^'ds  were 
San  Francisco  Bridge  Co,  $42,  000. 
Merritt,  Chapman  and  Scott,  fcan  Iran 
Cisco,    $492,316.  

MAYFIELD,    Santa    Clara    Co.,    Cal. 
Following     bids     taken     under    advise- 
ment by  town  trustees  to   fur.  2000  Un. 
ft.  4-in.  bell  and  spigot  ci.pipe. 

Amer.  C.  I.  Pipe  Co.,  $.i>lS3  ft. 

Crane  Co.,  $77.20  ton. 

Grinnel  Co.,  $.80  ft.         ..       „       >  o,.,, 

U.  S.  C.  I.  Pipe  &  Foundry  Co.,  5.81,!/ 
per  ft.  .  „,  ,„ 

Nafl  C.  I.  Pipe  Co.,   $.6119. 

LOS  ANGELES,  Cal.— Public  Service 
Commission     awards     following     con- 

"^  James  Jones  Co.,  201  Leroy  St.,  at 
$3300  for  water  metre  conn;  spec,  w- 
278  (%-in.  at  15c  and  1-in  at  24c), 
part  from  stock;  bal.  as  required  Natl 
Brass  Wks.  bid  27.8oc  ?4  "i";,^"  Vo '^^fS 
1-in  or  $4955  total.  Mueller  Co.  bid 
15%c  for  %-in.  and  25%c  for  1-in.,  or 
$4955  total.  Bids  f.  o.  b.  801  N  Alameda 

^^De^Laval  Pac.  Co.  at  $749  for  one 
centrit.  oil  purifier  (spec.  72t)-A), 
equip,  with  110-v.,  50-cycle,  single 
phase  motor;  del.  40  days. 

Baker  Iron  Wks,  912  N  Broadway  at 
*3  38  per  ft.  for  20-in.  riv.  sheet  steel 
pipe.  spec.  726-C.  f.  o.  b.  bidder's  shop; 
compl.  del.  Sept.  15. 

Baker  Iron  Wks.  at  $5.0d  per  ft.  for 
1400  ft  36-in.  riv.  sheet  steel  pipe,  spec 
726-D;  comm  del.  2  wks.,  compl.  2  wks 
thereafter. 
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BRA'V%'LEY,  Cal. — Bond  issue  of  $30,- 
000  for  waterworks  improvements  car- 
ried. 


SEWAGE  DISPOSAL  PLANTS 


NORTH  SACRAMENTO.  Cal.— C.  C. 
Kennedy,  consulting  engineer,  commis- 
sioned by  citv  trustees  to  prepare  speci- 
fications for  sewage  disposal  system. 
Estimate  of  cost  will  Ue  submitted 
shortly. 


MISCELLANEOl'S 
CONSTRUCTIOX 


TAFT,  Kern  Co.,  Cal. — City  Engr.  O. 
R.  Boyd  deires  to  secure  quotations  for 
various  types  of  street  signs,  incl.  wall 
and  curb  types;  also  on  house  numbers. 

NAP.A.  Napa  Co..  Cal. — Napa  Lumber 
I'o..  and  Noyes  Lumber  Co.,  both  of 
Napa,  awarded  contract  by  supervisors 
to  furnish  2000  bbls.  Portland  cement, 
each   to   furnish   1000  bbls. 

EUREKA,  Humboldt  Co.,  Cal. — City 
council  contemplates  construction  of 
incin-^rator  to  dispose  of  garbage  at 
citv  dump.  Estimates  of  cost  are  be- 
ing prepared  l)y  City  Engineer  Harry 
HannaJi. 


SAN  CARLOS.  San  Mateo  Co..  Cal.— 
Municipal  Propertits  Co.  of  San  Fran- 
cisco, backed  by  San  Francisco  and 
Eastern  capital,  has  purchased  for  ap- 
proximately $730,000.  the  old  Phelps 
estate,  north  of  San  Carlos  and  plans 
to  expend  $1,000,000  for  the  improve- 
ment of  the  lands.  Sewering  and  pav- 
ing of  streets,  construction  of  tennis 
courts,  golf  course,  etc.  are  among  im- 
provements contemplated.  W.  F.  Chip- 
man  of  San  Francisco  is  said  to  be 
interested  in  the  purchase. 

REDONDO  BEACH,  Cal. — City  trus- 
tees will  call  bond  election  to  vote 
$35,000  for  garbage  disposal  and  in- 
cinerate rplant.  Walter  J.  Baalam.  city 
clerq. 


WATER  WORKS 


TRACY.  San  Joaquin  Co..  Cal. — See 
"Irrigation  Projects,"  this  issue.  To 
ask  bids. 


WHITTIER,     Cal.  —  See     "Power 
Plants,"  this  issue.     Bids  wante<l. 


HEMET.  Cal. — Estimates  of  cost  for 
water  system  proposed  is  set  at  $129,- 
000  by  City  Engr.  Stetson.  A  mass 
meeting  will  be  held  within  two  weeks 
to  decide  plan. 

DENVER,  Colo.  —  See  "Government 
Work  and  Supplies,"  this  issue.  Bids 
wanted    for   pumping    plants. 

PEARL  HARBOR.  T.  H.— See  "Gov- 
ernment Work  and  Supplies,"  this  is- 
sue. Bids  opened  for  steel  tank. 

VALLEJO,  Solano  Co.,  Cal.  —  Until 
Sept.  1,  10  a.  m..  bids  will  be  rec.  by 
Alf.  E.  Edgcumbe.  city  clerk,  to  const. 
Gordon  Valley  Dam  in  connection  with 
Gord  >n  Valley  water  project  for  city 
of  Vallejo;  dam  to  be  of  rolled  earth- 
fill  type,  92-ft.  high,  560  ft.  long  on 
top,  45  ft  deep  core  trench  work.  Bids 
will  be  accepted  separately  on  any  of 
the  following  items: 

Item  1 — 45,000  cu.  yds.  excavation, 
stripping  the  foundation  for  the  dam. 

Item  2 — 20.000  cu.  yds.  excavation  of 
material    stripping    from    borrow    pite 

^'  Hem  3—92.000  cu.  yds.  excavation, 
earth    and    clay   shale   for   core   trench. 

Item  4 — IS. 600  cu.  yds.  eqcavation. 
earth  and  clay  shale  for  outlet  and 
spillway  works.  ,. 

Item  5—416  cu.  yds.  excavation,  earth 
shale  for  outlet  tower  foundation. 

Item  6—272.000  cu.  yds.  placing  and 
compacting  earth  in  core  trench  and 
main   embankment.  j       „ 

Item  7 — Constructing  reinforced  con- 
trol and  outlet  towers,  gate  liouse, 
outlet  conduit,  spillway,  headwalls  anl 
canals  and  paving  of  face  of  dam  with 

'^""t'em  8— (Alternative)  concrete  lined 
tunnel   in  place  of  conduit  in  cut. 

Item  9  — (Alternate)  paving  face  of 
dam   with   hand   placed  rock  instead  of 

''Ttem^To— Furnishing  3950  bbls.  Port- 
land cement.  .  , 

Item  11—60.000  lbs.  reinforcing  steel. 

Item  12  —  Cast  iron  body,  brass 
mounted  gate  valves;  5  18-in.  and  1 
24-in.  stand,  weight. 

Item  13 — Castings,  pipe  and  fittings, 
metal,    archor    bolts,    ladders,    railings, 

"''item  14— Clearing  of  flooded  mar- 
ginal area  of  reservoir  60  acres. 

Plans  on  file  In  office  of  city  clerk 
and  obtainable  from  A  Kempkey.  con- 
sulting engineer,  Hobart  Bldg..  San 
Francisco.  

LANKERSHIM.  Cal— The  $780,000 
water  system  bond  issue  election  will 
lie  held  Sept.  16. 

SANTA  ROSA.  Sonoma  (To.,  Cal.— 
Until  Aug.  20.  5  P.  M.,  bids  will  be 
rec  by  (jfo.  R.  Cadan,  Sect'y  Board  of 
Public  Utilities,  to  drill  well  and  in- 
«-=.ll   pump.     Bids  desired  for;        . 

Diameter    of    well ^^i -'?'>1e, 

Depth    of    Well Ij3   feet 

n.-ic^nce     to    water 40   feet 

Pimping  level    ■ *!   f?f! 

Pumping   head  above   surface..      8   feet 

Total  pumping  head rin '*„!«« 

I'nllons  per  minute 550  to   600 

Pump  to  be  installed   for  service 

1 — 6    inch    check    valve 

,,,.... 1 — 6    inch   gate   valve 

.-,n  feet  rf  6  toot  casing.  . 

Cert  check  $600  req.  with  bid.  Fur- 
ther information  obtainable  from  Sec- 
retary.  Rm.    14.   City  Hall.   Santa  Rosa. 

NEWPORT  BEACH.  Cal.— City  Eng. 
Paul  E.  Kressly.  H.  W.  Hellman  Bldg., 
Los  Angeles,  preparing  plans  for  eii- 
larged  water  system  for  city.  An  add. 
reservoir  of  1,500.000  gal.  cap.  is  rec. 
ommended. 

DOWNEY.  Cal.— Until  2  p  .m.,  Aug. 
30,  bids  will  be  rec.  by  Alameda  School 
Dist  for  aut.  water  pressure  system 
at  Alameda  school.  College  and  Gala- 
tan  Rds.  Downey.  Cert,  check  or  bid 
bond,  5^t.  Plans  and  spec,  by  Archt. 
Mott  M.  Marston,  307  Douglas  Bldg. 
John  I.  Emig,  clerk. 

SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
U.  S.  Cast  Iron  Pipe  and  Foundry  Co.. 
Monadnock  Bldg..  San  Francisco,  at 
$9778.30  awarded  cont.  by  council  to 
fur.  water  pipe. 
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TURLOCK,  Stanislaus  Co.,  Cal.— Ln- 
til  Sept.  1.  8  p.  m.,  bids  will  be  rec. 
i.v  Mrs  Effie  Zimmer,  clerk,  Falracres 
School  District,  to  install  electric  mo- 
t(.r  and  pressure  tank  connected  to 
water  piping  system.  Further  informa- 
lion  obtainable  from  clerk,  Rt.  2,  Box 
me,   Turlock. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Bvron-Jackson  Pump  Mfg.  Co.,  San 
Francisco,  at  $1706  awarded  cont.  by 
council  to  install  pumping  plant  tor 
sewage  in  Garfield  Park  District.  Fair- 
banks, Morse  Co.  at  $1885,  only  other 
b.dder. 

SAN  FRANCISCO— Until  Sept.  2  2;30 
p  m.,  bids  will  be  rec.  by  Leonard  S. 
Leavy,  city  purchasing  agent,  270  City 
Hall  for  fur.  and  del.  fire  hydrants. 
Further  information  obtainable  from 
above    office. 

VISALIA,  Tulare  Co  Ca'.  —  Earl 
Ui.wen,  Stiathmore.  Cal..  at  fli.ssz.io 
awarded  cont.  by  Kings  and  Tulare 
County  supervisors  to  const,  approx. 
;.000  ft.  of  pipe  line  for  Sprlngville  Tu- 
bercular hospital  water  supply.  L.  A. 
.Moye.  Tulare,  county  surveyor,  esti- 
mated  work   at   $13,861.76. 

VISALIA,  Tulare  Co.,  Cal.  —  Earl 
i;owen,  Strathmore,  awarded  contract 
l.y  supervisors  of  Tulare  and  Kings 
counties  at  $12,232.36  for  pipe  line  for 
Tulare-Kings  Co.  tubercular  hospital 
at  Springville.  Lawrence  Moyc  co.  eng. 
The  awd.  was  made  on  Prop.  D.  double 
riv.  lO-gauge  dipped  trapped  pipe 
(■iriOO    ft.    6-in.).    Engr.'s   est.,    $13,S>61.(b. 


PLAYGROUNDS   AND   PARKS 


SAN  CARLOS.  San  Mateo  Co..  Cal.— 
See  "Miscellaneous  Construction,  this 
issue.  Sewers,  street  work,  golf  course 
etc.,   contemplated. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
—Santa  Cruz  Seaside  Co.,  will  expend 
approx.  $500,000  along  beach  front,  A. 
O  Goldstein,  president  of  the  company 
announces.  Extension  of  the  board 
walk  and  construction  of  a  sea  wall  i» 
contemplated  in  addition  to  a  stadium 
and  number   of   concession   buildings. 

EL  PASO.  Texas— Local  business  men 
organize  to  promote  $250,00()  amuse- 
ment park  on  260-acre  site  within  one 
mile  of  citv.  It  is  reported  states  of 
Texas  New  Mexico  and  Arizona  will 
build  permanent  exposition  buildings 
on  the  grounds. 


SEWERS  &  STREET  WORK 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  Sept.  8.  2  p.  m.,  bids  will  be  rec. 
hv  H  E.  Miller,  county  clerk,  to  imp. 
Santa  Cruz-Watsonville  road,  a  dis- 
tance of  0.10-mi.  Spec,  obtainable  from 
County  Surveyor  Lloyd  Bowman  on  de- 
posit  of   $5,    returnable. 

SAN  JOSE.  Santa  Clara  Co..  Cal.— 
Citv  council.  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  4th  St..  bet.  Taylor 
and  Rosa  Sts.,  involv.  grading;  pave 
with  m-in.  Warrenite-Bit.  surface  on 
3 -in.  bituminous  base;  hyd.  cem.  cone, 
walks,  curbs  and  gutters;  6-in.  hyd. 
cem.  cone,  alley  driveways;  2  hyd.  cem. 
cone,  basins  with  17-in.  c.i.  grating  and 
frame;  8-in.  vit.  pipe  drains;  2  hyd. 
.em  cone,  storm  water  inlets;  8-in. 
hyd.  cem.  cone,  sanitary  sewer;  2  br. 
manholes,  etc.  1911  Act  &  Bond  Act 
1915.  Protests  Sept.  2.  Wm.  Popp,  city 
engineer. 

LOS  ANGELEIS,  Cal.— Until  Sept.  1, 
12  M  bids  will  be  rec.  by  H.  A.  V>  ood 
Co.  301  Hillcrest  Bldg..  for  approx. 
30  000  sq.  ft.  of  paving*in  Palmer  Ave. 
and  Marion  and  Oberlin  Drives,  Unit 
1  of  Acacia  Hills,  Tract  6759,  Glendale, 
with  3-ln.  rock  mac.  pavement  under 
Glendale  City  spec. 

REDWOOD  CITY.  San  Mateo  Co.,  Cal 
County  Surveyor  Geo.  A.  Kneese  pre- 
paring estimates  of  cost  to  construct 
wider  fill  at  intersection  of  Belmont 
road  and  the  Skyline  Blvd. 
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EL,  CEltKlTO,  Contra  Costa  Co..  Cal. 
— City  Ens.  Koss  Ii.  CaUee  preparing 
.spfc.  to  puvu  Stockton  St.,  bet.  San 
I'ablo  Ave.  and  Terraeo  Drive,  will  be 
anplialt  macadam  ,  :!0-ft.  wide  with 
loiic.    curbs    and    nutters. 

OAKLAND,  Cal.— Manuel  .Smith,  1003 
85th  Ave.,  Oakland,  awarded  eont.  by 
counotl  to  const,  sewer  In  Flora  St..  In- 
volv:  s-ln.  sewlr.  $.85  Un.  ft.:  manholes 
»75  each;  lanu>hi.les,  $10  each;  wye 
branches.  $150  each. 


MONTEREY.  .Monterey  Co..  Cal— City 
council,  A.  .1.  Mason,  clerk,  declares 
inten.  (No.  i;i4S)  lo  imp.  Lighthouse 
Ave.,  bet.  n  line  ['  S.  Military  Reserva- 
tion and  boutidary  liet.  cities  of  Monte- 
rey and  Pacific  Grove,  Involv.  grading; 
pave  with  5 ',4 -in.  macadam  base  with 
2V4-ln.  asph.  cone,  surface;  cone,  gut- 
ters. ISll  Act  &  Bond  Act  1915.  Pro- 
tests Sept.  2.  H.  D.  Severance,  city  eng. 


SANTA  MONICA.  Cal.  — <'oiinoil  plans 
to  Imp.  portions  of  Berkeley.  Cam- 
bridge, Lipton.  Franklin,  Stanford  and 
Darlington  Sts.,  In   East  Santa  Monica. 

OKOVILLE.  Butte  Co.,  Cal.  —  Until 
Aug.  28,  11:45  a.  m.,  bids  will  be  reo. 
by  C.  F.  Belding,  county  clerk,  to  const. 
Chico-Oroville  rd.  Rt.  20.  Section  B. 
Cert,  check  107,,  req.  with  bid.  Plans 
obtainable  from  Co.  Ud  Ensj.  Harry  H. 
Hume. 


HAWTHORNE,  Cal.— Uoo.  R.  Curtis 
I'av.  Co..  2440  E  26th  St..  L.  A.,  award- 
id  coiitracts  by  city  trustees  lo  pave: 
Uroadwav  bet.  Birch  and  I'rairie  Aves. 
at  $47,041.  Involv.  Willitl  pave;  Truro 
and  Eucalyptus  Aves  at  $51,411,  involv. 
\V  11  lite   pave. 

MONTERKY,  Monterey  Co.,  Cal.  — 
Clly  council,  A.  J.  Mason,  clerk,  de- 
clares inten.  (No.  1!I4G)  to  imp.  Deca- 
tur St.,  bet.  Alvarado  and  Pacific  sts., 
Involv.  grading:  const,  cone,  curbs, 
gutters  and  walks;  pave  with  3',4-in. 
asph.  cone,  base  with  IVi-in.  asph. 
cone,  surface;  6-in.  vit.  pipe  sewers 
with  22  wye  ranches;  inspection  holes; 
underground  conduit  system  of  1%-in. 
d'a.  1911  Act  &  Bond  Act  11115.  Protests 
Sept.   2.    H.    D.   Severance,   city   eng. 

LOS  ANGKLES,  Cal.— See  "Miscella- 
neous Supplies"  this  issue.  Birts  opened 
for  materials  in  Los  Angelis  outfall 
sewer. 


LOS  ANGELES.  Cal.— Until  10  a.  m., 
Sept.  2,  bids  will  be  rec.  by  Bd.  Pub. 
\Vks.  to  imp.  under  1911  act: 

78th  St..  bet.  San  Pedro  and  Main  Sts. 
involv.  468  sq.  ft.  6-in.  cone,  paving; 
34,921  sq.  t  t.conc.  paving;  34,921  sq.  ft. 
Warrenlte-bitul.  paving  (1^-in.  top 
and  3'/4-in.  base);  224  ft.  curb;  9S1 
sq.  ft.  walk. 

Sanborn  Ave.  and  Rector  PI.  Imp. 
Dist..  involv.  12,700  sq.  ft.  oiling  and 
rolling;   450  sq.   ft.  gutter. 

63rd  St.,  bet.  Normandie  and  West- 
ern Aves.,  involv.  4242  sq.  ft.  5-in.  cone 
paving:  131,956  sq.  ft.  oiling  and  roll- 
ing: 10,159  ft  curb:  49,430  sq.  ft.  walk; 
21,921   sq.   ft.   gutter. 


HUNTINGTON  PARK,  Cal.— City  at- 
torne.v,  A.  A.  Trippell,  instructed  by 
city  trustees  to  talve  action  in  collec- 
tion of  a  bidder's  bond  which  was  filed 
with  bid  of  Joe  Chutuk,  Los  Angeles, 
when  bids  were  opened  by  former  bd. 
of  trustees  of  city  for  constr.  of  out- 
fall sewer  sys.,  Chutuk  having  been 
awarded  the  contract  at  $66,400. 


SAN  DIEGO,  Cal.  —  Griffith  Co.,  25 
14th  St.,  San  Diego,  submits  low  bid  to 
council  at  $1S,986  to  imp.  Hawthorne 
and  other  Sts.,  involv.  S955  s.  f.  4-in. 
cone.  pav.  20c  ft;  88.861  sq.  ft.  pav. 
(4-in.  cone,  and  H4-in.  asph.)  18. Sc  ft: 
37  ft.  curb  75c  ft;  208  cu.  yds.  earth 
excav  $1.50  yd;  2  4-in.  cem.  cone,  sew- 
er laterals  $34  each;  curb  inlet,  $75; 
remov.  curb  and  walk  $5.  G.  R.  Daley 
bid    J21.S28.97. 


MONTEREY,  Monterey  Co.,  Cal.  — 
City  council,  A.  J.  Mason,  clerk,  de- 
clares inten.  (No.  1951)  to  imp.  Haw- 
thorne 1st.,  bet,  n  line  U.  S.  Military 
Reservation  and  soutli  line  of  David 
Ave.,  involv.  paving  with  2% -in.  asph. 
cone.  (Willite  process)  surface  laid  on 
existing  macadam  base  and  Hawthorne 
St.  bet.  s  line  of  David  Ave.  and  boun- 
dary line  bet.  cities  of  Monterey  and 
Pacific  Grove,  involv.  grading;  pave 
with  3% -in.  asph.  cone,  base  with  1%- 
in.  asph.  cone.  (Willite  process)  surface 
cone,  curbs  and  gutters:  29  sidewalk 
&  Bond  Act  1915  Protests  Sept.  2.  H.  D. 
Severance,   city   eng. 


LOS  ANGELES.  Cal.— Council  starts 
to  condemn  property  through  Arroyo 
Seco  for  const,  of  scenic  highway  its 
entire  length  to  connect  with  tri-city 
boulevard.  The  proposed  highway  will 
consist  of  a  drainage  channel  in  mid- 
dle with  roadway  on  each  side.  All 
grade   crossings   will   be    eliminated. 
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SAN  DIECJO,  Cal. — Pioneer  Truck  Co 
954  3rd  St.,  San  Diego,  submitted  low 
bid  lo  council  at  $40,399  to  imp.  Santa 
.Monica  .Ave.,  Involv.  9552.3  cu.  yds. 
earth  excav.  $1.29  yd;  4011.6  cu.  yds. 
larth  embank.  29c  yd;  113.629.4  sq.  ft. 
paving  with  2-in.  bitum.  macad.  11.75c 
ft.;  26.172.7  sq.  ft.  cem.  cone,  sidewalk 
25c  ft;  7932.1  sq.  ft.  cem.  cone,  gut- 
ters 50c  ft;  3S81.4  lin.  ft.  8-in.  cem.  cone 
curb  75c  ft:  88  lin.  ft  .6-ln.  cem.  cone, 
curb  75c  ft:  relocating  gutter,  $75. 

Geo.  R.  Daley,  4430  Boundary  St.,  San 
Diego,  only  bidder  to  imp.  El  Cajon 
Ave.,  involv.  245,827.76  sq.  ft.  paving 
with  2-in.  asph.  cone,  lop  on  3-in.  asph. 
cone,  base  18.3c  ft;  285.085.46  sq.  ft. 
paving  with  l'/4-in.  asph.  cone,  top  on 
4-in.  Portland  cem.  cone,  base  18.3c  ft.; 
;!.'!. 243. 09  sq.  ft.  cem.  cone,  sidewalk  23c 
ft.;  137.58  lin.  ft.  cem.  cone,  curb  67c 
ft:    miscellaneous,   $400. 


S.\N  LUIS  OBISPO,  Cal. — Supervis- 
ors reject  bid  to  const,  portion  of  Avila 
road  and  work  will  be  done  by  force 
account  under  supervision  of  county 
surveyor. 


LOS  .\I%'GELES.  Cal. — John  McNainee 
750  S  Figueroa  St.  awarded  contract 
liy  Bd.  Pub.  Wks.  at  $41,742  to  imp.  Ave 
fiO,  bet.  Hellman  Ave.  and  Monterey  Rd 
involv.  grading  at  $8000  (lump  sum): 
76,151  sq.  ft.  cone,  paving  22c  ft:  17,248 
.s(i.  ft.  oil  and  roll  7c  ft.:  4618  ft.  curb 
fiOc  rt:  2*,92»  sq.  ft.  walk  20c  ft;  2316 
s(i.  ft.  gutter  27c  ft;  storm  drain  $330; 
san  sewer.  $7400;  997  sq.  ft.  remod. 
oiled  surface  7c  ft. 

Geo.  H.  Oswald,  366  E  58th  Street, 
awarded  cont.  at  $56,149  to  imp.  9th 
St..  bet.  Vermont  .\ve.  and  Harvard 
Blvd.,  involv.  grading  at  $8100  (lump 
sum):  552  sq.  ft.  asph.  paving  26c  sq. 
ft;  648  sq.  ft.  cem.  cone,  paving  26c  sq. 
ft.:  142,768  sq.  ft.  Warrenite-hitul.  pav- 
ing, 29. Sc  sq.  ft.;  828  ft.  curb  75c  sq.  ft: 
1065  sq.  ft.  walk  22c  ft;  1781  sq.  ft. 
gutter  27c  ft;  san.  sewer.  $675;  210 
ft.  hse.  sewers  $2  ft;  catch  basin,  $700; 
3670  sq.  ft.  'bitum  base  paving  12c  ft. 


G.\RDEN  GROVE.  Cal. — L.  D.  Folsom 
Santa  Ana,  submitted  low  bid  to  di- 
rectors of  Garden  Grove  Sanitary  Dist. 
Price  Bldg.,  Garden  Grove,  at  (a)  $16,- 
208.42,  using  vit.  pipe,  and  at  (b)  $15,- 
R02.54  using  cone,  pipe,  for  construct- 
ing a  sewer  system  consisting  of  sewer 
pipe,  drain  pipes,  manholes  and  acces- 
sories. Approx.  quantities  are:  1213  ft. 
12-in.,  6632  ft.  18-in.  and  60  ft.  8-in. 
pipe;  16  manholes.  Alternate  bids  will 
be  rec.  on  vit.  clay  and  cone.  pipe.  R. 
L.  Loucks,  Santa  Ana.  engr.  for  the 
dist.  Other  bids  were:  Hickey  &  Har- 
mon, (a)  $18,042.72;  (b)  — ;  Cox  and 
Teget.  (a)  $21,941.30.  and  (b)  $21,643.50; 
Heafey.  Moore  &  Mc.Nair,  (a)  $23,200. 
(b)  $22,784.29;  Thomas  Haverty  Co., 
(a)  $25,197.75,  (b)  $24,935.14;  E.  L. 
Plantico  (a)  $30,321.36,  (b)  — :  Pernel 
Barnet,  (a)  $37,805,  (b)  $37,805.  Bids 
under    advisement. 


SAN  DIEGO,  Cal.  —  Geo.  R.  Daley, 
4430  Boundary  St.,  San  Diego,  awarded 
enntr  by  council  at  $105,000  to  pave 
El   Cajon  Blvd.  with  5-in.   asph.  cone. 

S.\N  DIEGO,  Cal. — Supervisors  reject 
bids  to  pave  Santa  Monica  Blvd.  Pio- 
neer Truck  Co.  was  low  at  $40,398. 

M.VRYSVILLB,  Yuba  Co.,  Cal. — Phil- 
lips i'onsir\irtion  Co.,  Oakland,  at 
MPIir.ix.  ¥14,000  awarded  cont.  by  Farm 
Lands  Investment  Company  to  grade 
and  repair  road  leading  to  proposed 
Rio  Oso  bridge  eonnecting  with  the 
termination  of  the  Feather  River  Blvd. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
.Supervis.irs  reject  bids  to  imp.  Moun- 
tain View  and  Alviso  road  and  work  • 
will  1)6  done  by  day  labor,  under  su- 
pervision of  County  Surveyor  Robt. 
Chandler. 

B.4.KERSFIELD.  Kern  Co.,  Cal.— City 
council,  V.  V.  Riper,  clerk,  declares 
inten.  (No.  499)  to  imp.  M  St.,  bet.  20th 
and  24th  Sts.;  24th  St..  bet.  M  and  O 
Sts.,  O  and  P  Sts.,  and  P  and  Union 
Ave.,  involv.  grading:  const  .cem.  cone, 
gutters:  pave  with  3-',^ -in.  asph.  cone. 
base  with  H4-in.  Warrenite  surface; 
rem.  cone,  rulverts  with  corru.  iron 
covering;  eel.  cone,  catchbasins.  All 
in  Imp.  Street  Dist.  No.  499.  1911  Act 
1915,  Protests'  Sept.  2  .W.  D.  Clarke, 
city  eng. 
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OLYMPIA,    Wash.    —   Until    Sept. 
bids  will  be  rec.     by     State)     Highway 
Commission      for      following 
projects:  .,   ,       , 

State    road    No.    3,      Inland 
highway — fur.    .stocl<    pile    of^ 

gravel    to    he    in    readinp 

next  spring  of  approx.  6  mi.,  txt.  v-oi- 
fax  and  Steptoe,  Whitman  county,  in- 
volving approx.  7300  cu.  yds.  sand;  10,- 
800    cu.    yds.    gravel. 

State  road  No.  5,  Naches  Pass  high- 
way Grade  2000  ft.  of  road  and  const, 
cone  slab  liridge  of  two  20-ft.  spans 
over  Cowichee  creelt.  Takima  county. 

State  road  No.  4— Const.  2-span  tim- 
ber bridge  100  ft.  long  over  San  Foil 
river   near  Keller,   Ferry  county   . 

State  road  No.  10.  Chelan-Okanogan 
road— Grade  and  surface  with  crushed 
rock  5.2  mi.  bet.  Chelan  and  Okanogan 
county  line.  Chelan  county. 

Bids  for  the  following  projects  will 
be  opened  Oct.  7:  .         ,      „     , 

State  road  No.  .5,  National  Park 
highway.  Pave  from  Park  junction  to 
Rainier  Forest  Reserve  line,  6.2  ml. 
in  Pierce  county. 

State  road  No.  3,  Inland  Empire 
highway.  Pave  5.5  mi.  bet.  Dixie  and 
Coppel,    in    Walla    Walla    county. 

State  road  No.  11.  Central  Wash- 
ington highway— Pave  2.8  ml.  from 
Four  Lakes  north  in   Spokane  county. 
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SACRAMENTO.  Cal.— Until  ,Scpt.  8, 
bids  will  be  rec.  by  Harry  VV.  Hall, 
county  clerk,  to  pave  approx.  JOOO  tt. 
of  Old  Marysville  road;  est.  cost  $8000. 
Plans  obtainable  from  County  Surveyor 
('has.   Deterding,   Jr. 

WHIPPLE  BARRACKS,  Ariz.— FV.l- 
lowing  bids  rec.  by  U.  S.  Veterans  Bu- 
reau, Washington.  D.  C,  for  grading, 
curbs  and  gutters  at  Veterans  Hospi- 
tal  No.    50.   Whipple   Barracks,   Ariz: 

Warren  Bros.  Co.,  9  Cambridge  St., 
Boston,  $36,989.92;  alt.  bid.  $35,382.06: 
time,  10  to  90  days. 

Lee  Moore  Construction  Co.,  El  Paso, 
Texas,  no  total  price  given;  approx. 
15  000  sq.  yds.  pavement,  $2.35  sq.  yd; 
8-in  cone,  curb  60c  ft;  curb  and  gutter 
$155  lin.  ft;  if  awarded  contract  by 
September  1  will  complete  by  Decem- 
ber   31    if    the    weather   permits, 

OAKLAND.  Cal.— City  council,  Eu- 
gene K.  Sturgis,  clerk,  declares  inten. 
to  sewer  portions  of  streets  in  Fruit- 
vale  Garden  Farms  Tract,  includ.  con- 
struction of  manholes,  lampholes  and 
drop  connections  and  wye  branches. 
1911  Act.  Protests  Sept.  4.  W'.  W.  Har- 
mon,  city   engineer. 

SAN  JOSE,  Santa  Clara  Co..  Cal.  — 
,Iohn  Doyle,  660  N  10th  St..  San  Jose, 
at  $4632  awarded  cont.  by  supervisors 
to  imp.  Marten  Ave.  in  Supervisor  Dist. 
No.   4. 

SACP^\MENTO.  Cal.— L.  D.  Moore, 
Sacramento,  at  $.16  ton  per  mile 
awarded  cont.  by  supervisors  to  gra- 
vel Power  Line  road.  Other  bids:  C.  W. 
Wood,  Manteca,  $.191,4  ton:  Husbye  & 
Reeves,  Sacramento.  $.211,4  ton;  F.  J. 
Cheson,   Yuba   City,    $.17ii    ton. 

LOS  ANGELES,  Cal.— Until  2  p.  m.. 
Sept.    8,   bids   will   be    rec.    by    supervis- 

Chicago  Ave.  (north  side)  and  Leigh 
Ave.  (north  side)  from  Brannick  Ave. 
to  Mountain  View  Ave.,  etc..  involving 
1760  cu.  yds.  excav.;  7198  ft.  curb;  27,- 
840  sq.  ft.  walk;  15,342  sq.  It.  gutter. 
Est.    contract    price     $16,044.    Co.     Imp. 


LOS  ANGELES,  Cal.  —  Seven  bids 
were  rec.  by  Bd.  Pub.  Wks.  for  Sec.  15 
North  outfall  sewer.  This  section  will 
be  6789  lin.  ft.;  bids  were  taken  as  fol- 
lows: A,  5-ft.  3-in.  semi-elliptical  brick 
coiic.  sewer  with  ded.  (a)  and  (2)  as  in 
spec,  for  Sec.  16;  B,  5-ft.  9-in.  pre- 
cast cone,  pipe  sewer  Incl.  certain  5-ft. 
9-in.,  circular  brick  cone.  sew.  with  ded. 
(a)  and  (b)  as  in  spec,  for  Sec.  16:  C, 
5-ft.  3-in.  semi-elliptical  cono.  sef., 
with  ded.  (a)  and  (b)  as  in  spec,  for 
Sec.  No.  16.  Bids  were  taken  for  (1) 
const,  and  furn.  of  matls.  compl.,  and 
also  for  (2)  const,  alone,  the  city  to 
fur.  mat.  The  bids  were: 

Adam    Dalmatin    and    Mike   Guho — A, 

1,  $256,900,  (a)  $1.75  and  (b)  $9;  2, 
$173,400;  (a)  15c,  (b)  $1.25;  B,  1,  $267.- 
700,  (a)  65c,  (b)  $1.60,  (c)  $9;  2,  $163.- 
900,  (a)  10c,  (b)  15c,  (c)  $1.25;  C,  1, 
$265,000,    (a)    $1.75,    (b)    $9;    2,    $179,500, 

(a)  15c,    (b)    $L25. 

C.   E.  Green— A,   1.   $198,795,   (a)   $2.8?, 

(b)  $13.91:  2,  $134,000,  (a)  75e,  (b) 
$9;  B,  1,  $210,000,  (a)  $1,  (b)  $1,  (c) 
$15;  2,  $106,000,  (a)  50c,  (b)oOc,  (c) 
$10;  C,  1,  $201,500,  (a)  $2.88,   (b)   $15.24; 

2,  $138,999,    (a)    75c,    (b)    $10. 
Thomas    Haverty    Co.— A,    1,    $208,350, 

(a)  $1,  (b)  $8;  2,  $119,500,  (a)  25c,  (b) 
$2;  B,  1,  $208,050,  (a)  40c,  (b)  $1,  (c) 
$8;  2,  $121,100,  (a)  10c,  (b)  25c,  (c) 
$2;  C.  1.  $184,300,  (a)  $1.  (b)  $8;  2, 
$108,700,  (a)  25c,  (b)  $2.  Prices  condi- 
tioned only  on  award  of  both  sees.  13 
and  16  at  the  toll,  prices:  A,  1,  $314,- 
325  and  2,  $181,215:  B,  1,  $316,625.  and 
2,  $18.8,265;  C.  1,  $263,850,  and  2.  $158,- 
76.1:  deductions  given  above  apply  also 
to  these  prices  where  applicable.  Coin- 
plitc   in   time  as  per  spec. 

Thomas  Kelly  &  Sons- A.  2.  $164,- 
633.25.  (a)  25c,  (b)  $1.50;  C,  2,  $161,- 
238.75:   (a)   25c,   (b)  $1.50. 

Ross  Constr.  Co.— A,  1,  $210,000,  (a) 
$1.25,  (b)  $7.20;  2,  $149,000,  (a)  15c,  (b) 
75c:    B,    7,    $197,545,    (a)    50c,    (b)    $1.25, 

(c)  $7.20;  2,  $140,545,  (a)  5c,  (b)  15c, 
(c)  75c;  C.  1,  $186,650,  (a)  $1.25,  (b) 
$7.20;  2,  $124,650,    (a)    15c,    (b)    75c. 

Chas.  T.  Salata— C,  2,  $158,000, 
90c.   (h)    $20. 

M.  Simunovich— C,  $178,900,  (a) 
(b)    90c. 


Nc 
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Otis  Ave.,  bet.  Baker  and  Florence 
Aves.,  2796  lin.  ft.,  Co.  Imp.  No.  SI,  in- 
■volv  950  cu.  yds.  remov.  d.g.  base;  11,- 
372  sq  yds.  replacing  d.g.  base;  4027 
cu  yds.  excav.;  2575  ft.  curb;  11.227  sq. 
ft  gutter;  10.125  sq.  yds.  cone.  pav. 
Est  cont.  price,  $33,612.30.  Average 
haul   from   Bell   on   U.   P.    Ry.,   1   mi. 

GLENDALE,  Cal. — Council  approves 
plans  for  Sec.  1,  2  and  3  of  outfall 
sewer  which  will  lie  within  the  city  of 
L  A  This  portion  will  run  from  6th 
and  Utah  Sts.  to  Aviation  Dr.  and  San 
Fernando  Rd.  Date  for  sale  of  the 
bonds  and  for  the  constr.  work  is 
being  arranged.  Work  will  be  done  un- 
der the  direction  of  the  Glendale  city 
council  with  Los  Angeles  city  inspec- 
tion. Plans  prep,  by  Burns  &  McDonnell 
engrs.,   Marsh-Strong  Bldg.,   L.  A, 


(a) 


LOS  ANGELES.  Cal. — Bids  were  rec. 
by  Bd.  pub.  wks.  for  sec.  16,  north 
outfall  sewer.  This  sec.  is  5871  lin.  ft 
bids  were  taken  as  follows:  A,  3-ft. 
3-in.  semi-elliptical  brick  cone,  sewer 
with  (a)  ded.  per  bar  for  omission  of 
reinf.  steel  in  base,  and  (b)  ded.  per  cu 
yd.  for  partial  omission  of  cone,  in 
base;  B,  3-ft.  6-in.  pre-cast  cone,  pipe 
sewer  incl.  certain  3-ft.  6-in.  circular 
brick  cone,  sew;  with  (a)  ded.  per  bar 
for  omission  of  reinf.  steel  in  base  of 
pre-cast  cone,  pipe  sewer;  (b)  deduct 
per  bar  for  omission  of  reinf.  steel  in 
base  of  circular  brick  cone,  sew;  and 
(c)  ded.  per  cu.  yd.  for  partial  omis- 
sion of  cone,  in  base  of  circular  brick 
cone,  sewer;  C,  3-ft.  3-in.  semi-ellip- 
tical cone,  sew.,  with  (a)  ded.  per  bar 
for  omission  of  reinf.  steel  in  base  and 
(b)  ded.  per  cu.  yd.  for  partial  omis- 
sion of  cone,  in  base.  Bids  were  taken 
for  (1)  constr.  and  furn.  of  mat.  com- 
plete and  also  for  (2)  constr.  alone,  the 
city   to    fur.    mat.   The   bids   were: 

Atkinson-Spicer  Co.— C,  2,  $79,500, 
(a)   75c,   (b)   $1.50. 

Adam  Dalmatin  and  Mike  Guho — A,  1 
$124,100,  (a)  55c,  (b)  $9;  2,  $83,660.  (a) 
10c,    (b)    $1.25;   B,   $119,000,    (a)    20c,    <b) 


55c,  (c)  $9;  2,  $67,000,  (a)  5c,  (b)  10c, 
(c)  $1.25;  C,  1,  $127,400.  (a)  55c,  (b)  $9: 
2.  $900,700.   (a)   10c,   (b)   $1.25. 

r.  E.  Green— A.  1,  $85,747.72,  (a)  $1, 
(b)  $15;  2,  $58,216,  (a)  25c.  (b)  $10; 
U,  1,  $101,479,  (a)  oOc,  (b)  50c,  (c)  $15; 
2,  $.',8,216,  (a)  25c,  (b)  $10;  B.  1.  $101,-  . 
4?'J,  (a)  50c,  (b)  50c,  (c>  $15;  2,  $58,216, 
(a»  25e,  (b)  25c,  (c)  $15;  C,  1,  $83,000, 
(a)    $1,    (b)    $15;   2,   $54,770,    (a)    30c;  (b) 

$10. 

Thomas  Haverty  Co.— A,  1,  $110,800, 
(a)  40c.  (b)  $S;  2,  $66,599,  (a)  10c.  (b) 
$2;  K,  1,  $113,250,  (a)  10c,  (b)  50c,  (c) 
S8:  2.  $71,750,  (a)  20c,  (b)  10c,  (c)  $2; 
C.    1.  $84,200,   (a)   40c,    (b)    $8;   2,  $54,750, 

(a)  10c.  (b)  $2.  Prices  conditioned  only 
up  n  award  for  both  sees.  15  and  16.  at 
f.l.  prices:  A,  1,  $314,325;  2,  $181,215; 
IJ.  1,  $316,625;  2,  $188,265;  C,  1,  $263,850 
and  2,  $158,765.  Ded.  given  above  to 
apply  where  applicable.  Complete  in 
time  as  spec. 

Healev,  Moore  &  McNair — A,  1,  $109,- 
903.    (a)    49c,    (b)    $9;   2,    $80,476,    (a)    3c. 

(b)  $2;   B,    1,   $109,903,    (a)    16c,    (b)    49c, 

(c)  $9;  C.  1,  $97,456,  (a)  49c,  (b)  $9;  2, 
*72.580.    (a)   3c,   (b)   $2. 

Thomas  Kelly  &  Sons,  Inc.  —  A,  2, 
$84,248.85,  (a)  15c,  (b)  $1;  C.  2,  $81,- 
606.90,  (a)  15c,   (b)  $1. 

William    E.    Kennedy— A,    2,    $58,500, 

(a)  10c,    (b)    $3;    C.    2,    $54,800,    (a)    10c. 

(b)  $3. 

Robert  Metcalf— A,  1,  $110,486,  (a) 
fiSc-,  (b)  $8.50;  2,  $88,080,  (a)  15c.  (b) 
.■(3;  H.  1.  $120,549.  (a)  18c,  (b)  65c,  (c) 
$s..-,li;  2.  $111,797.  (a)  6c,  (b)  15c  (c)  $3; 
C,  1,  $103,477,  (a.)  65c,  (b)  $8.50;  2,  $82,- 
.-.82.   (a)    15c,   (b)  $3. 

Koss  Constr.  Co.— A,  1,  $110,000.  (a) 
.-,0c.  (b)  $7.20;  2,  $85,000  (a)  5c,  (b)  76c; 
B,  1,  $121,600,  (a)  15c,  (b)  50c,  (c)  $7.20 
2,  $94,500,  (a)  2c,  (b)  5c,  (c)  75e;  C.  1. 
$109,800.  (a)  50c,  (b)  $7.20;  2,  $85,800, 
(a)  5c,  (b)  7Bo. 

Chas.  T.  Salata— C,  2.  $106,000,  (a) 
75e,    (b)    $20. 

M.  Simunovich— t:,  2,  $116,800,  (a) 
25c,    (b)    90e. 


YREKA.  Siskiyou  Co.,  Cal.  —  Until 
Sept.  2,  10  a.  m..  tiids  will  be  rec.  by 
W.  J.  Neilon.  county  clerk,  to  const, 
grade  on  Bogus  Hill  on  route  of  Ager- 
Klamath  Falls  rd.  Cert,  check  10%  req. 
with  bid.  Plans  obtainable  from  County 
Surveyor  Albert  J.  Parrott. 

LOS  ANGELES.  Cal. — Braun,  Bryant 
k  Austin,  Inglewood,  submitted  low  bid 
to  supervisors  to  imp.  Hardy  St.,  bet. 
Hawthorne  and  Prairie  Aves.,  (Co.  Imp. 
No  71)  involv.  (1)  4289  cu.  yds.  excav., 
$1.11  vd.;  (2)  11,694  sq.  ft.  gutter,  30c 
yd.;  (3)  3258  ft.  curb,  63c  ft.;  (4)  13,126 
sq  .ft.  walk,  23c  ft.;  (5)  9116  sq.  yds. 
Nat,  pav..  $1.12  yd.;  (6)  9116  sq.  yds. 
aspb.  concr.  base.  $1.25  yd.     Other  bids: 

Gibbons  &  Reed  Co.— (I),  $1.20;  (2) 
32c;  (3)  60c;  (4)  23c;  (5)' $1.33:  (6) 
$1.30. 

Geo.  R.  Curtis  Pav.  Co.— (1)  $1.25;  (2) 
x->i-:  ci)  65c;  (4)  25c;  (5)  $1.40;  (6) 
$1.40. 


S.\NTA  ROSA.  Sonoma  Co.,  Cal.  — 
Supervisors  petitioned  to  form  road 
di.«triet  to  take  the  city  of  Santa  Rosa 
and  all  territory  on  the  GuerneviUe  rd 
to  pt.  1-mi.  north  of  Guerneville-Sebas- 
topol  highway.  It  is  proposed  to  have 
the  district  finance  paving  the  Guerne 
ville  rd.  from  Santa  Rosa  to  the  Sebas- 
topol-Guerneville  highway;  est.  cost 
$100,000.  E.  A.  Peugh,  county  surveyor. 


Contractors  Machine  Works 

We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We   build   rock  bunkers,   elevators   and   conveyors,  portable   pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 

CREAR  &  BATES 


3S  Staiil'ord 


San  I'niueisco 


IMione  Kearny  1.'*.S.5 
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YItKKA.  :;i8kiyou  Co.,  C'ul.  —  Until 
-■  l>l.  1.  10  a.  111.,  liids  will  lie  rt-c.  by 
v\  .1.  .Ncilon.  I'uunty  i-UTk.  to  i-oiiatruct 
i.aiiKL-  ill  AKir  Tliriill  lou.l  .N...  323. 
I\laiii!itli  KoiKl  DIslrii't.  CiTl.  ihi><-k  10% 
i<'i|.  wlih  l>kl.  ruiiis  olitahiulile  from 
1  i.iinty    t-'uiVfyiir    AlbiTl    J.    i'lirrott. 


INGI.EWOUi:),  fill. — lie...  K.  Curtis 
lav.  Co.,  244U  K  26th  St..  1...  A.,  award- 
.d  I'lint.  by  city  trustees  at  J.'i3,425  to 
pave  U.iiiiask  St.,  bet.  Arbor  Vltae  St. 
..nd  i:<'d(iiulo  Blvd.,  Involv  320,862  sq. 
ft.  grad.  3c  ft;  8122  ft.  curb  00c  ft; 
I  hoili  sizes);  3Sl.o02  sq.  ft.  walk  20c  ft; 
'.i5!>6  sq.  ft.  gut.  25c  ft  (both  sizes); 
siorm  dr.,  $2200;  culv.  $1200;  7.'>.33d  sq. 
ft.  5-in.  niacad.  10. uc  ft.;  9!i.880  sq.  ft. 
r.-in.  asph.  cone.  pav.  17c  ft;  28  water 
s.rv  $12  ea.  Other  bids:  Geo.  H  Os- 
wald. $53.50954;  Brumenkranz  &  Ver- 
non. $60, 91294;  Braun,  Bryant  &  .Austin 
463,60043. 


VENICE,  Cal. — Final  details  to  pave 
Trollcyway  have  been  approved  by 
city  trustees.  Pac.  Elec.  Jty.  ordered 
to  move  lioles  and  overhead  equip,  to 
sides  of  St.  The  ry's  part  of  the  imp. 
will    cost    $180,000. 


LOS  A.VC.KI.KS.  (.•nl.— until  Sept..  8, 
••  p  III.,  bids  will  he  lec.  by  Los  Ange- 
les County    I'M. ...a   Control   District  for: 

lliiiif.  i-onc.  mnnil  and  reinf.  cone, 
xtorin  dr.  in  -Mtadcna  bet.  Marengo 
Ave.  and  the  Arroyo  Seco,  2  mi.,  con- 
sist, of  covered  ditch,  7x4  ft. 

Keiiif.  cone,  tunnel  and  rein.  cone. 
storm  dr.  in  Sycamore  Canyon  No.  1. 
consist,  of  unc.jv.  ditch  9x5  ft. 

Reinf.  cone,  tunnel  and  reinf.  cone. 
storm  dr.  in  Sycamore  Canyon  No.  2 
consist,  of  uniov.  ditch  9x5  ft.  Total 
length.  Sees.  I  and  2.  2  mi.  (Sec.  3, 
about  1  Vj   mi.,  to  be  liuilt  later). 

Reinf.  cone,  tunnel  and  reinf.  cone, 
storm  dr.  in  Sycamore  Canyon  No.  1-A 
(altern.'ite  of  plain  tunnel  throuf^h  hill.f 
into   Veidugo   Wash). 

The  completed  Sycamore  storm  dr. 
will  run  from  the  Anderson  ranch  at 
head  of  canyon  to  a  point  on  L.  A. 
river,    below   San    Fernando   Rd. 


LA  HABK.-V.  Cal.  —  Elrod  Engr.  Co., 
Mills-Fraser  Bldg.,  Santa  Monica,  re- 
ports Heafey,  Moore  &  MeNair,  Oak- 
land, are  apparently  low  bidders  on 
outfall  sewer  for  I^a  Habra  Sanitation 
Dlst.,  Orange  Co;  bid  opened  Aug.  12. 
Bids  are  being  tabulated  and  complete 
report  will  not  be  available  for  several 
days. 


COMPTON.  Cal. — $40,000  bond  issue 
for  activated  sludge  sewage  disposal 
plant  defeated  at  recent  election,  but 
a  $7U,000  bond  issue  tor  sewer  system 
improvements  carried. 

NAPA,  Napa  Co.,  Cal. — Until  Sept. 
10,  10  a.  m.,  bids  will  be  rec.  by  Jas.  A. 
Daly,  county  clerk,  to  imp.  -Atlas  Peak 
and  Foss  Valley  road.  Cert,  check  107o 
payable  to  Chairman  uf  Bd.  of  Sups. 
req.  Plans  on  file  in  office  of  clerk. 

TREKA,  ISiskijjou  Co.,  C>J. — Until 
Sept.  2,  10  a.  m.,  bids  will  be  rec.  by 
W.  J.  Neilon,  county  clerk,  to  const, 
cattle  pass  on  route  of  Weed  Bray 
road  at  pt.  %-fi.  west  of  town  of  Bray, 
Klamath  Kd.  Dist.  Cert,  check  107,,  req. 
with  bid.  Plans  obtainable  from  County 
Surveyor  Albert  J.  Parritt. 

SOUTH  PASADENA,  Cal.— H.  E.  Cox 
305  Slavin  Bldg..  Pasadent.  awarded 
cont.  by  city  trustees  at  $30,960  to  pave 
Milan  and  Lemon  Sts.,  involv.  176,500 
sq.  ft.  3-in.  macad;  18,600  sq.  ft.  gut; 
1842  ft.  6-in.  c  .i.  water  pipe;  1280 
ft.  4-in.  water  pipe;  540  ft.  1-ln  w-ater 
serv  ■  450  ft.  6-in.  sew.  laterals;  400 
sq.  ft.  walks.  Other  bids:  A.  R.  Mc- 
Grath  $31,232.91:  J.  E.  Hadock  $32 - 
118  41-  Ducey  &  Breitenstein.  ?3.J.755.1S 
E  'l  '  Fleming,  $33,259.48;  Tracy  and 
Combs,  $33,286.48;  Clarence  P.  Day 
Corp.,  $33,972.24;  Pac.  Pav  Co..  $34,- 
593.38;   O.   U.   Miracle,    $36,253.72. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal 

(jity    Eng.    C.    L.    Dimmitt    instructed 

to  prepare  spec,  to  extend  Duane  St. 
to  link  Redwood  Highland.^  &  Welles- 
ley  Park.  Assessment  district  will  be 
organized  to  finance  the  work. 


BAKERSFIELD,  Kern  Co.,  Cal. — Un- 
til Aug  2.1,  lU  a.  m.,  bids  will  be  rec. 
by  F.  E.  Smith,  county  clerk,  for  street 
work  in  town  of  Fellows.  Cert,  check 
10%  payable  to  county  req.  Plans  on 
tile    in    office    of    clerk. 

FULLERTOX,  Cal.— L.  A.  Pav.  Co., 
2900  Santa  Fe  Ave.,  L.  A.,  awarded 
cont.  by  eitv  trus.  at  $55,096  to  pave 
portions  of  West  Truslow  Ave.,  East 
Truslow  Ave.,  West  Maple  Ave.,  East 
Maple  Ave.  and  six  other  sts.,  involv. 
grad.,  aspli.  cone.  pav.  (Topeka  top), 
curb,   ri'mov.   of  culv.,   ets, 


MOniOSTO.  Stanislaus  Cu..  Cal.  — 
Until  Aug.  27,  .S  p.  m..  I)ids  will  be  rec. 
by  H.  E.  Gragg,  city  clerk,  to  improve 
(irant  St.,  bet.  Henry  and  .Johnson 
involv.  grade;  pave  with  2% -in.  asph. 
cone,  base  with  IV^-in.  Warrenite-Bit. 
surface:  const,  cem.  cone,  curbs  and 
gutters:  fur.  and  install  concrete  "Mar- 
belite  Tvpe  700,  electroliers  with  G.  E. 
Novaux  "Unit  Form  12  complete  with 
globe,  wire,  lamps,  conduits,  etc.  1911 
Act  &  Bond  Act  1915.  Cert  check  10% 
payable  to  city  req.  Plans  on  file  in 
office    of    clerk. 

LOS  ANGELES.  Cal.— Until  2  p.  m.. 
Aug.  25,  bids  will  be  rec.  by  supervis- 
ors to  imp.  Center  St.,  bet.  Atlantic 
Ave.  and  Glenarm  Ave.  and  Atlantic 
Ave.  bet.  Santa  Barbara  St.  and  Walnut 
St.,  Co.  Imp.  No.  106,  3630  lin.  ft.,  invlov 
(1)  3076  cu.  yds.  excav;  (2)  5833  lin. 
ft.  curb;  (3)  44.263  sq.  ft.  gut.;  (4)  9806 
sq  yds.  IVi-ln.  Topeka  top;  (5)  9806 
sq.  ft  Sy-.-in.  asph.  cone,  base:  (6)  1571 
sq.  ft.  cem.  cone.  walk.  Est.  contr  price 
$37,964.65. 

FULLERTON,  Cal. — City  trustees  de- 
clare inten.  to  imp.  alleys  in  blks.  8.  9, 
16  17,  20.  2.^,  29,  involv.  2-course,  5-in. 
asph.  cone.;  1911  act.  F.  C.  Hezmalhalch 
city  clerk. 


2& 


SANTA  cnVK.  Santa  Criiz  Co..  Cal.— 
Until  Sept.  8.  2:30  p.  m.,  bids  will  be 
rec.  by  H.  E.  Miller,  county  clerk,  tor 
Valencia  Creek  Channel  Change  south 
of  the  Santa  (;ruz-Watsoiiville  county 
highway  bridge  over  Valencia  Creek, 
town  of  Aptos.  Plans  obtainable  from 
County  Surveyor  Lloyd  Bowman  on  de- 
posit   of   $5. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  Sept.  2,  8  p.  ra.,  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
2nd  St.,  bet.  Taylor  and  Rosa  Sts.. 
involv.  grade  and  pave  with  IVi-in. 
Warrenite-Bit.  surface  on  3-in.  bitu- 
minous base:  hyd.  cem.  cone,  walks, 
curbs,  gutters,  inlets;  S-in.  vit.  pipe 
drains,  hvd.  cem.  cone,  house  lateral 
drains.  1911  Act  &  Bond  Act  1915.  Cert, 
check  10%  payable  to  city  req.  Wm. 
Popp,  city  eng. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

New   aiiil   Used.  Boiiglit,  Sold,  Excliangcd,  Rented  and  Repaired 
Industrial  Liglit  and  Power  Installation 

Telephone  SUTTER  3266 


SANTA  ANA,  C-al.— Until  11  a.  m., 
.Sept.  2,  bids  will  be  rec.  by  supervis- 
ors to  grade  and  pave  portion  of  Grand 
.\ve.  and  constr.  reinf.  cone,  bridge. 
Plans,  etc.  from  J.  L.  McBride,  co.  rd. 
cumm.,  dep  $3  Cert.  chk.  or  bond  5%. 
.1.    .VI.   Backs,  clerk. 


ORANGE  COUNTY.  Cal. — Following 
liids  rec.  by  State  Highway  Commis- 
sion Aug.  18  to  grade  5.2-mi.  between 
Corona  Del  Mar  and  Laguna  Beach: 

Cone.  Pipe     Culvert 
W.    D.    McCray,    129    W 

2nd   St.,    L.    A $108,310   $109,494 

.lames   Martin    109,999      111,766 

J.    F.    Murphy    113,513      115,455 

diaries    and    Geo.    K. 

Thompson     117,550     118,074 

Henry  A.  Fenton    120,431      122,951 

1!.    R.   Ford    120,328      128,915 

A.    it.  Hingerman 121,675      122,123 

\V.    Oglesvy    133,654       

S.  Wright  Jewett 134,757     133,161 

S.   Y.  Faucett   135,631      135,349 

Willis  &   Son    138,204      143,018 

Breedlcjve     144.351      149,209 

H.    J.     Petersen     147,941      128,855 

10.    Sehelling     150,032      151,709 

.1.    E.    Donoras    151,634      154,831 

W.    P.    Callahan     157,441      155,836 

\\  illiams  &  Single- 

tary     159,274      163,777 

Plumenkranz  &  Vernon   162,392      163,167 

\V.    S.    Beale     166,017      IBS. 045 

Blown  &.  Malcolm    ....    167,598      169,375 

W.  J.  Burton  &  Co 170,875      170,961 

Hewett    &    Felch    173,975      175,860 

Engineer's    estimate...    159,089      159,630 

LASSEN  COUNTY',  Calif.— Following 
liids  rec.  Aug.  IS  by  State  Highway 
Commission  to  const.  35-ft.  cone, 
bridge  across  Robbers  Creek,  a  90-ft. 
comb,  wood  and  cone,  trestle  Baxter 
Creek  and  a  100-ft.  comb,  wood  and 
cone,  trestle  across  Long  Vallev  Creek. 
Lord   &  Bishop,   Napa.    (Low).    (1)    $19,- 

637,    (2)    $$19,637.    (3)    $19,527. 
R.  B.  McKenzie,    (1)   $21,101.30,  (2)   $21,- 

1(11.30,    (3)    $21,101.30. 
F.    H.    &    M.    C.     Polk.     (1)     $21,260,     (2) 

$21,150.    (3)    $21,150. 
Hexen    &    Hoffman.     (1)       $21,989,       (2) 

$24,850,    (3)    $24,757. 
C.    H.    Gildersleeve,    (1)    $22,905.50,    (2) 

$22,982.50,    (3)    $22,9S2.50. 
West   Coast  Construction   Co.,    (1)    $29,- 

783.44,    (2)    $29,783.44,    (3)    $29,783.44. 
Engineer's   Estimate,   $19,569. 


CORONA,  Cal.— A  $100,000  bond  is- 
sue for  a  sewer  system  is  under  eon- 
sideraticin   by  city  council. 

SAN  GABRIEL,  Cal.— Co.  surveyor 
has  asked  .South  Pasadena,  Alhambra 
and  San  Gabriel  to  form  a  sanitation 
dist.  as  part  of  the  new  metropolitan 
outfall  sewer  system. 


HERMOSA  BEACH,  Cal. — Ed  John- 
son &  Sons.  4183  S  Normandie  Ave.,  L. 
A.,  submitted  low  bid  to  city  trustees 
to  itave  Prospect  Ave.,  bet.  Pier  Ave. 
and  city  limits,  involv.  6890  ft.  A 
curb  70c  ft;  10,733  ft.  B  curb  70c  ft;  6- 
in.  cone.  pav.  33c  sq.  ft.;  5-in.  cone,  pav 
32c  sq.  ft.;  5-in.  cone.  pav.  32c  sq.  ft. 
Other  bids:  J.  G.  Beekjord,  75c  A  curb 
75e  B  curb,  35c  6-in.  cone,  33c  5-in. 
curb,  34.5c  6-in.  cone,  pav.,  32c  5-in. 
eonc.  pav.;  E.  C.  Nichols,  75c  A  curb, 
70c  B  curb,  34c  6-in.  cone,  pav.,  33c 
5-in.  cone,  paf;  O.  U.  Miracle  and  Geo. 
W.  Kemper,  75c  A  curb,  65e  B  curb, 
33. 5e  6-in.  cone.  pav.  and  32.5c  5-ln. 
cone.    pav.    Bids    taken    under    advise- 


YREKA,  Siskiyou  Co.,  Cal,  —  Until 
Sept.  2,  10  a.  m.,  bids  will  be.  rec.  by 
W.  J.  Neilon,  county  clerk,  to  const, 
change  in  Griffin  Lane  rd.  bet.  Etna 
and  Fort  Jones,  No.  330.  Etna  Rd.  Dist 
near  dividing  line  bet.  Sadie  Messner 
and  Fannie  B.  Hansen  farms,  a  dis- 
tance of  2911  ft.  Cert,  check  10%  req. 
with  bid.  Plans  obtainable  from  coun- 
ty   Surveyor,    Albert    J.    Parrott. 
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SAN  DIEGO,  Cal.  —  Doran  &  Boyd, 
San  Diego,  awarded  cont.  by  council  at 
$224,000  for  sewer  system  in  Mission 
Beach.  The  bid  of  C.  E.  Green,  Los  An- 
geles, who  was  low  at  |223,OU0,  was  re- 
jected on  a  technical  error. 

SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Until  Sept.  2,  8  p.  m.,  bid.s  will  be  rec. 
b"  E.  W.  Foster,  city  clerk,  to  imp. 
Crystal  Springs  road  and  Kl  Camino 
Real  Bids  previously  received  rejected. 
Project  involv.  29,000  sy.  ft.  hyd.  cem. 
cone,  pavement,  7  to  9-in.  thicic;  900 
cu.  yds.  excavation;  2000  sq.  ft.  cone, 
walks;  800  lin.  ft.  curb;  6  catchbasins; 
300  lin.  ft.  4-in.  sewer  laterals;  80  lin. 
ft.  10-in.,  900  lin.  ft.  12-in.  and  80  lin. 
ft.  15-in.  vit.  tile  pipe  storm  drain.  G. 
Stanley  Whitehead,  San  Mateo,  under 
last  call  was  low  bidder  at  HI. 298.10. 
Other  bids  were:  W.  A.  Dontanville, 
SIS.TSO;  W.  J.  Taylor,  $12,694;  Fay  Im- 
provement Co.,  $13,478;  Eaton  &  Smith 
$13,641;  W.  A.  Thompson.  $13,297;  C.  J. 
Lineren,  $12,007;  G.  S.  Whitehead,  $11,- 
298;  V.  Coeoni,  $12,516.  Cert,  check  10% 
payable  to  city  recj.  Spec,  on  file  m 
office   of   clerk. 

SANTA  BARBARA,  Cal. — Sewer  bond 
issue  of  $407,000  sold  for  premium  of 
$17,748. 

SAN  RAFAEL,  Marin  Co.,  Cal. — Dow- 
ner and  Mero,  I  20th  St.,  Richmond, 
at  approx.  $17,275  for  asph.  mac'adam 
pavement  submits  low  bid  to  C.  ±1. 
TiJwSe,  consulting  ehg'ineer,  Clteeda 
Block,  San  Rafael  ,for  street  improve- 
ments in  Clinton  Court,  work  to  be 
financed  by  owners  of  property.  Pro- 
ject involves  40  to  60  acres  clearing 
and  grubbing;  1000  cu.  yds.  grading; 
1230  lin.  ft.  6-!n.  and  180  lin.  ft.  4-in. 
pipe;  6  br.  manholes;  3  lampholes  1240 
lin.  ft.  curb  and  24-in.  gutter;  2680  lin. 
ft.  curb  and  18-in.  gutter;  13,700  sq.  ft. 
walks;  45  cu.  yds.  cone,  in  catchbasins 
and  culverts;  5  gratings  and  frames; 
109  lin.  ft.  10-in.  pipe;  125  cu.  yds.  rein, 
cone;   38,300  sq.  ft.  pavement. 

DOS  ANGELES,  Cal. — Joe  Mullarkey 
8435  S  Vermont  Ave.,  awarded  cont. 
by  Bd.  Pub.  Wks  at  $95,268  to  pave 
Crandall    St.,    bet.    2nd    r      '    "  "■" 

Sts.     with     asph.,     cem. 
and  roll.   pav. 


SAN  MATEO,  .San  Mateo  Co.,  Cal.  — 
City  Engineer  Marshall  White  in- 
structed to  prepare  spec,  to  pave  Edge- 
-wood  and  Oleiidale  roads,  San  Mateo 
lark. 


LOS  CJATOS,  Santa  Clara  Co.,  Cal. — 
Town  trustees  plan  early  paving  of 
Clellan  and  Kimball  Aves.,  Caldwell 
and  Bella  Aves.,  the  cost  to  exceed 
$10,000.  Henry  Fisher,  San  .fose,  is 
town   engineer. 


MERCED,  Merced  Co.,  Cal.  —  Until 
LSept.  2,  S  p.  m.,  bids  will  be  rec.  by 
\V.  W.  Cornell,  city  clerk,  to  imp.  P  St 
bet.  16th  and  lath  Sts.,  and  from  15th 
.St.  to  south  city  limits  involv.  grade 
and  pave  with  2',4-in.  asph.  cone,  base, 
Willite  process,  with  IMi-in.  WlUite 
process  asph.  cone,  surface  with  seal 
coat;  comb.  cone,  curbs  and  gutters; 
corru.  galv.  iron  culverts  on  concrete 
bases.    1911   Act  &   Bond  Act   1915. 


SOUTH  SAN  FRANCISCO,  San  Mateo 
Co.,  Cal.— Eaton  and  Smith,  715  Ocean 
Ave.,  San  F'rancisco.  at  $31,085  award- 
ed contract  by  city  trustees  to  const. 
San  Bruno  and  Butler  Aves.,  storm 
sewer,  using  12-in.  to  18-in.  vit.  pipe 
and  24x36-in.  Monolithic  concrete  pipe. 
Project  involv.  1158  ft.  18-in.,  160  ft. 
15-in.,  182  ft.  10-in..  548  ft.  12-in.  vit. 
or  cone,  pipe;  and  1320  ft.  type  A 
Monolithic  24x36-in.  cone,  pipe  sewer; 
1166  ft.  type  B  monolithic  24x36-in. 
cone,  pipe  sewer;  194  ft.  type  C  mono- 
lithic 24x36-in.  cone,  pipe  sewer;  8 
manholes  and  7   catchbasins. 

EUREKA,  Humbboldt  Co.,  Cal. — Un- 
til Sept.  10,  2  p.  m.,  bids  will  be  rec. 
by  Fred  M.  Kay,  county  clerk,  to  const 
4.1-mi.  of  new  road  bet.  end  of  pres- 
ent road  at  Paul's  Point  in  Trinity 
County  and  Patten's  Mail  Box  on  the 
Alderpoint-Blocksburg  rd.  in  lid.  Dist. 
No.  2.  Cert,  check  10%  req.  with  bid. 
Plans  obtainable  from  County  Surveyor 
Arthur  J.  Logan. 


SANTA  A.NA,  Cal.— Until  Sept.  2, 
bids  will  be  rec.  by  supervisors  to  pave 
I.o-mi.  on  Cedar  St.  on  rd.  bet.  Fuller- 
ton  and  La  Habra;  R.  D.  I.  No.  32.  Asph 
pav.  IS  ft.  wide,  5  in.  thick.  J.  L.  Mc>- 
Bride,   co.   rd.   coram. 


NEW  MEXICO — John  Mulligan,  El 
Paso,  awarded  cont.  by  bur.  pub.  roads 
at  $108,131.38  for  natl.  forest  highway 
bet.  Alma  and  Dry  Creek,  Catron  and 
Granite  counties,  Gila  Nat.  forest,  New 
Mexico;  5.798  mi.,  14  ft.  wide,  gravel 
surface. 

SALINAS,  Monterey  Co.,  Cal.— Stroud 
Bros,  and  Seabrook,  Bakersfield,  at 
$7940  awarded  cont.  by  council  to  con- 
struct sanitary  sewer  in  Central  Ave. 
and  Capitol  St.  Estimate  of  City  Eng. 
H.  P.  Cozzens,  $9500.  18-in.  to  30-in. 
pipe   will   be   used. 


SALEM,  Ore. — Until  Aug.  28.  2  p.  m.. 
bids  will  be  rec.  by  State  Highway 
Commission,  meeting  in  Multnomah  Co. 
Courthouse,  Portland,  to  const,  follow- 
ing   projects: 

Coos  county:  Myrtle-Point-North 
section  of  Coos  Bay-Roseburg  high- 
way extending  1.2-mi.  involv.  65,000 
en.   yds.    excavation. 

Douglas  county:  Gardiner  section 
Roosevelt  highway,  .93  mi.  grading 
and  surfacing,  involv.  9300  cu.  yds.  ex- 
cavation and  1350  yds.  crushed  gravel 
or  broken   stone  surfacing. 

Malheur  county:  Weiser-Payette 
Spur  section  of  Old  Oregon  Trail,  3.56 
mi.  grading  and  surfacing  involving 
30.000  yds.  excavation  and  9500  yds. 
crushed  gravel  surfacing.  Roy  A.  Klein 
state  highway  engineer. 


WATSONVILLB,  Santa  Cruz  Co.,  Cal. 
City  Eng.  H.  B.  Kitchen  estimates  cost 
of  enlarrging  sewer  mains  in  portions 
of  Lincoln  and  Lake  Sts.  at  $24,993.  It 
is  probable  that  8,  10  and  12-in.  mains 
will  be  installed. 


INGLEWOOD,  Cal. — Until  8  p.  m., 
Sept.  2,  bids  will  be  rec.  by  city  trus- 
tees to  imp.  Arbor  Vitae  St.  bet.  Prairie 
and  Freeman  Aves.,  involv.  529,830  sq. 
It.  grad.  (22,860  cu.  yds.);  14,832  ft. 
curb;  73,134  sq.  ft.  walk;  377,321  sq.  ft. 
5-in.  Willite  pav.  Boundary  Line  Act 
of  1911  and  bond  act  of  1893.  Arthur  W. 
Cory,  city  engr. 

S.\N    MARINO,    Cal.— Until    8    p.    m., 

Sept.  10,  bids  will  be  rec.  by  city  trus- 
tees to  imp.  Santa  Anita  Rd.,  bet.  Calif 
St.  and  n  city  limit;  grad.,  oil  macad., 
curb,  gutter,  reinf.  cone,  culv;  1911  act. 
H.  W.  Joyce,  city  clerk,  R.  F.  D.  3,  Box 
117,    San  Marino. 


THEATKES 


SEATTLE,  Wash.  —  Archt.  Andrew 
McQuaker,  Melhorn  Bldg.,  preparing 
plans  to  alter  Class  A  theatre  at  1508 
Third  Ave;  est.  cost  $60,000;  $30,000  for 
new  seating  and  furnishings  and  pipe 
organ,  the  latter  to  cost  $25,000,  to  be 
purchased  from  W.  W.  Kimball  Co., 
Chicago.  Rainier  Theater  Co.,  John 
Danz,  president,  are  owners  of  struc- 
ture. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


Plans   Being  Completed— Figures  to  be 

Taken    Next    Week.  

BATHHOUSE,   ETC.  Cost,   $85j00p 

RICHMOND,    Contra      Costa      Co.,    Cal. 

Point   Richmond. 
Gemi     fireproof    bathhouse    and    swim- 
ming  pool. 
Owner — City  of  Richmond. 
Architect — James   T.   Narbett,   910   Mac- 
donald    Ave.,    Richmond. 
The   heating   system   plans  are   being, 
prepared  bv  the  City  Engineer.     Struc- 
ture  without  heating   system   will  cost 
approximately,   $55,000. 

SONORA,  Tuolumne  Co.,  Cal. — Lions 
club  contemplates  building  swimming- 
pool  on  Jamestown  Rd.,  one-half  mile 
from    the   city;    $10,000. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mail  Today 


.192.. 


TO  BUILDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  Sau  Francisco,  Calif. 

Seud  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I   enclose  check  for  $.'').00     (UemUtance    must   accompany   order) 
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BUILDING  CONTRACTS 


S.W    FH.WCISCO    COL.M'Y 


(l.UUV  iind  Over  Kcpurtrd 


The    following    is    an    Index    for    th* 
contracts  In   this  Issue. 


Contractor     Amt. 


ll-t'.iS 

St)iirus 

llaMiill 

12000 

349't 

Itourk.: 

lluschk.- 

4000 

SfiMU 

IJevot 

.I..1U-S 

2200 

3.'.U1 

t'unt'u 

Dwiur 

2000 

SSii;; 

Kol.ljin.s 

Keu.allly 

2200 

3.-)03 

Senner 

llaniill 

6000 

3504 

Arnolt 

Owner 

4000 

3. '•.1 15 

I'hristiansvn 

Owner 

10000 

35<I6 

Dean 

Owner 

1000 

3507 

I'ait 

Owner 

1875 

3508 

I'acific 

H.iuara 

4300 

sr.oa 

Santini 

.Moiitani 

26000 

3510 

Zimnu-imnn 

Klahii 

21500 

3511 

facilic 

Otl.S 

41245 

3512 

Hills 

Farrar 

10650 

3513 

Sorbi 

Owner 

6000 

3514 

Duane 

Owner 

7000 

3515 

Meyer 

Owner 

3000 

3516 

Huat 

McCarthy 

4000 

3517 

Mohawk 

Shrader 

1350 

3518 

Costcllo 

Owner 

2000 

3519 

Griiuiell 

Austin 

12000 

352U 

Fall 

Kelly 

3000 

3521 

Stevens 

Owner 

6750 

3522 

Crivello 

Knnis 

8750 

2523 

Costello 

Owner 

3000 

3524 

Murphy 

Thorarinson 

liiOOO 

3525 

Meyer 

Owner 

8000 

3526 

Collier 

Feerick 

5000 

3527 

Powell 

Lindsay 

4000 

3528 

Wigton 

Hamilton 

3000 

3529 

Meyers 

G  Wynne 

4800 

3530 

Heglin 

Owner 

3500 

3532 

Fazio 

Filiypis 

20000 

3533 

Manseau 

Owner 

9000 

3534 

Cadenasso 

Harder 

15000 

3535 

Union 

Owner 

2000 

3536 

Kenville 

Beach 

6500 

3537 

Dunn 

Lutz 

3500 

3538 

Arnoy 

Owner 

SOOO 

3539 

Arnurt 

Owner 

60000 

3540 

Arnott 

Owner 

36000 

3541 

Arnott 

Owner 

32000 

3542 

Ondry 

Owner 

SOOO 

3543 

Morton 

Howard 

3000 

3544 

Garnet  t 

Parker 

30000 

3545 

Resler 

.Mullen 

2750 

354  6 

Ferrerins 

.\ew 

300(1 

3547 

Perain.j 

Si.  wart 

1500 

3548  Suninierli.ld  Home  7iioii 

3S4U  Faliano  otUson  4iinu 

35i0  SoUlhein  'I'lliliitts 

3551  l{ol.bin.s  Keneally  3300 

3552  CuniminKs  I'roul  10184 

3553  Breitman  Goldstein  4500 

3554  Ureitman  Goldstein  4500 

3555  Sbarbaru  Owner  14900 

3556  Cotter  Owner  400O 

3557  Healing  Owner  lOOOO 

3558  fJust  Owner  3000 

3559  lOIdrup  Owner  4000 

3560  Deak  owner  lOoo 

3561  I'acilic  Federal  33248 

3562  Fisclu-r  McCarthy  539{i 

3563  Cadenasso  Harder  23000 

3564  Lindeman  Owner  12000 

3565  Conlon  Hamill  12000 

3566  McDonald  Hamill  6000 

3567  Tluuber  Owner  3000 

3569  Treliine  Owner  4000 

3570  L,aib  .Nelson  50,000 

3571  Vittori  Byrne  7000 
35(2  IVitrs  owner  ISOiili 

3574  Stevens  Owner  975C 

3575  Kennedy  Stevenson  12000 

3576  Wenger  Carlson  5000 

3577  McGill  Thulin  1000 

3578  Monroe  Delaney  1342 

3579  Fuhr  Christensen  25011 

3580  Suhr  Owner  2500 

3581  Vlagge  Owner  3500 

3582  Towle  Zelinsky  1040 

3583  Southern  Quandt  .... 

3584  Podesta  Gillogiy  17001) 

APAP.TMFXTS 

((478)       \V    TWKNTY-FIFTH    AVE    3(10 

N     California     N     25.VW     120.       All 

work   for   two-story  and      basement 

frame   apartment  building. 

Owner  —  Cesar  and  Frank  De  Martini. 

180V4    10th  Ave.,  San  Francisco. 
Architect — None. 
Contractor — H.    O.    Lindeman,    619    27th 

Ave.,   San   Francisco. 
Filed  Aug.  12,  '24.     Dated  July  17,  '24. 

Enclosed    $3175 

Rough    plastered    3175 

Completed  and  accepted 3175 

Usual  35  days 3175 

TOTAL  COST,  $12,700 
Bond,  none.  Limit.  90  days.  Forfeit, 
?3.      Plans   and   specifications   filed. 

FLATS 

(3498)  S  LINCOLN  90  AND  155  E 
21st  Ave.  Two  2-story  and  base- 
ment frame  flats,  2  flats  in  each 
building. 


owner — J.    D.    Soares,    6140    Geary    St., 

San    Francisco. 
Architect — None. 
Contractor — Thos.   Hamill,   61400   Geary 

St.,  S.  F.  $6000  each 


CONCRETE  BLDG. 

t34!i9)         SW    BRYANT    AND    MORRIS 

Ave.      1 -story    and    mezzanine    floor 

reinforced   concrete    building. 
Owner — D.  and  M.   Rourke,   604    Mission 

St.,    S.    F. 
-Architect — None. 
Contractor    —    Buschke    &    P.rown.    604 

Mission   St.,    S.    F.  .$4000 


ADDITION 

(3500)         7115    GEARY      ST.        Add    sun 

porches  for  dwelling. 
Owner — Mrs.   Devot,   premises. 
I'lans    by    owner. 
Conlractor — Thos.  M.  Jones,   3767  Army 

St.,   S.   P.  $2200 


STORE    BLDG. 

(3501)      E   MISSION   150  N   Amazon.      1- 

story  frame  store. 
Owner  —  John    P.    Cuneo,    lol    .Amazon 

Ave.,  S.  F. 
Architect — None.  $2000 


DWELLING 

(3502)      N    QUESADA    100    W    Lane.    1- 

story  and  basement  frame  dwelling 
Owner  —  Geo.    J,    and    Meter    Robbins, 

1562    Thomas   Ave.,    S.    F. 
Architect — None, 
contractor — H.  J.  Keneally,   2175  Green 

St.,   S.   F.  $2200 


FLATS 

(3503)      S    LINCOLN   WAY    95    E    22ND 

Ave.    2-story    and    basement    frame 

(2)    flats. 
Owner — Wm.     Senner,     6140    Geary    St., 

San   Francisco. 
Architect — None. 
Contractor — Thos.    Hamill,    6140    Gearv 

St.,    S.    F.  $6uob 


DWELLING 

(3504)  E  FORTIETH  AVE.  45  N  Ca- 
brillo.  1-story  and  basement  frame 
dwelling. 

Owner — James  A.  Arnott,  235  Gran- 
ville Way,  S.  F. 

Architect — None. 

Contractor — James  A.  Arnott  &  Son, 
235  Granville  Way,  S.  F.  $4000 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(fire 

surety  bonds 
casualty 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 
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Satvuday,    August    23,    1924 


fssoj)^  W  EIGHTH  AVE.  125  S  Geary 
2-atoi-y    and      basement    frame    (4) 

Owner  —  Christiansen    Bros.,    518    25tli 

Ave.,  S.  F. 
Architect — None.  ?10,iM)u 


ALTERATIONS  ^^^,       ^       ^,    , 

(3506)      33    PROSPECT  AVE.      Remodel 

one  and  one  half  story  cottage  for 

two    story    bldg. 
Owner— G,    S.    Dean,    33    Prospect    Aye 

San  Francisco.  ifiuuu 


Owner — Hills    Bros.,     175    Fremont    St.,        FI>ATK 

San    Francisco.  (  3   '  ' ' 

Architect  — •  Geo.    W.    Kelham,    Sharon 

Bldg.,   S.    F.  „„  .,        .  "^ 

Contractor— Farrar  &  Carlin,  180  Jessie 

»t-.  S.  F.  ,    ,„„.  '■ 

Filed  Aug.  14,  1924.  Dated  Aug.  14,  1924 

Monthly    75% 

Usual    35    days    .^'iu'k 

TOTAL,  COST,  $10,650 
Bcmd,  $5365.  Sureties,  National  Surety 
Co.  Forfeit,  none.  Limit,  Sept.  15,  1924 
Plans  and  specifications  filed. 


DWELLING  „   „    .,      J 

(3507)      N   TEDDY  AVE.  50  E   Rutland. 
1-story  and   basement  frame  dwlg. 
Owner— W.  C.  Pait,  Teddy  A  'e.,  S.  F 
Plans    by    owner.  $i»(o 

FRAME    BLDG.  ,,„ 

(.3508)         W    TWENTY-FOURTH    AVE. 

125  N  Ulloa.     All  work   for   1-story 

frame   bldg. 

Owner  —  Pacific    Investment    Co.,    1211 

Alexander  Bldg.,  S.  F. 
Architect    —    Dodge    A.    Riedy,    Pacific 

Bldg.,   S.  F. 
Contractor  —  .Joseph    Howard,    118    8th 
Ave.,    S.    F.  ,„    ,„„, 

Filed  Aug.  14,  1924.  Dated  Aug.  13,  1924 

Framing    complete    'JSiiK 

Brown   coated    10J» 

Completed    and    accepted    107o 

Usual    35    days    ^1075 

TOTAL  COST,  $4300 
Bond,  $2150.  Sureties,  Byron  Feerich 
and  Lawrence  .1.  Sinnon.  Forfeit,  none. 
Limit,  75  days.  Plans  and  specifica- 
tions   filed. 

(3509)  NE  GREENWICH  AND  GRANT 
Ave.  N  47-6  E  72-1%.  All  work  ex- 
cept plumbing,  painting,  electric, 
finish  hardware,  shades  and  ohan- 
dileres  for  3-story  frame  bldg., 
flats.  „ 

Owner — L.    M.    Santini    and    E.    Gram- 

polini,   619    Washington    St.,   S.    F. 
Architect — J.    A.    Porporato,    619    Wash- 
ington St.,  S.  F. 
Contractor  —  S.    Montani,    1753    Green- 
wich   St.,    S.   F. 
Filed  Aug.  14,  1924.  Dated  Aug.  11,  1924 

Rough    frame    up    $4500 

Enclosed   &    roof   sheathing   on.   4500 

Brown    coated    4750 

Completed    and    accepted    5250 

?Usual    35    days-   ,-„n"" 

TOTAL  COST,  $26,000 
Bond,  $13,000.  Sureties,  F.  Borcelli  and 
T.  Navi.  Forfeit,  none.  Limit,  90  deys. 
Plans  and  specifications  filed. 

APARTMENTS  ^„   „ 

(3510)  W  SEVENTEENTH  AVE.  162-6 
N  Irving  N  37-6  x  120.  All  work 
for  2-story  and  basement  frame 
apartment  building. 
Owner — Bertha  and  Martha  Zimmer- 
man, 1340  21st  Ave.,  S.  F. 
Architect — A.     Klahn.     27     Chenery    St., 

San   Francisco. 
Contractor  —  Arthur     H.     Klahn,     1334 

21st    Ave.,    S.    F. 
Filed  Aug.  14,  1924.  Dated  Aug.  8,  1924. 

Rafters   up    $4000 

Brown    coated    4000 

Plaster    completed     4000 

Bldg    completed    4100 

Usual    35    days    5400 

TOTAL  COST,  $21,500 
Bond,  sureties,  forfeit,  none.  Limit, 
Jan.  8,  1925.  Plans  and  specifications 
filed. 


,      N  CARL  160   E  Stanyan.     Two- 

tory  and  basement  frame   (4)   Hals 

wner-Mrs.    J.    Murphy,    62    Carl    St., 

San    Francisco, 
rchltect — None. 

(jntractor — F.  H.  Thorarinson 
gress  Hotel,  Fillmore  St 
Francisco. 


San 
$10,000 


DWELLINGS  „ 

(3513)  E  EDINBURGH  200  N  Russia 
and  275  N  Excelsior.  Two  one- 
storv  and   basement  frame  dwlgs. 

Owner— A.  Sorbi,  224  Russia  Ave.,  San 
Francisco.  ,   , ,  „  ^ 

Architect— None.  $3000    each 


DWELLING  ^,^      .       , 

(3514)  W  BAKER  85  S  Chestnut. 
Two-story  and  basement  frame 
dwelling.  ^        ,.    j     ,, 

Owner — Walter     H     and     Rosalind     M, 

Duane,   Mills  Bldg.,   S.  F. 
Architect— Dodge  A.    Riedy,   850  Pacific 

Bldg.,  San   Francisco.  $7000 

DWELLING  .,,^    ,, 

(3515)  E  TWENTY-SECOND  AVE  75 
S  Lincoln  Way.  One-story  and 
basement   frame   dwelling. 

Owner  —  Meyer    Bros.,    1    Montgomery 

St.,   San   Francisco. 
Architect— None.  *'*0U« 


nVVELLINGS  ,      ,.„      ^, 

(3525)  W  AVILLA  100  and  IdO  N 
Chestnut.  Two  one-story  and 
basement    frame   dwellings. 

Owner  —  Meyer    Bros.,    1    Montgomery 

St.,  San  Fraincisco. 
Architect— None.  $4000   each 

DWELLING  ,„^    ^.,^    ^, 

(3526)  E  THIRTY-THIRD  AVE  225  S 
Balboa.  Two-story  and  basement 
frame  dwelling.  ._,,.,.    » 

Owner— Thomas  Collier,  365  11th  Ave., 
San   Francisco. 

Designer— Bryan  Fecrick,  2o3  Downey 
St.,   San   Francisco. 

Contractor— Bryan  Feerick,  253  Down- 
ey St.,  San  Francisco.  $500U 

DWELLING  ^,    ^.., 

(3527)  W  CRAUT  79.42  N  Silver  Ave. 
One-story  and  basement  frame 
dwelling.  ,.  , 

Owner— William    Powell,    L)8    Maynard 

St.,   San    Franci.sco. 
.Architect — .\one. 
contractor  —  Lindsay   Conslr.    <-"•.    2J1 

Winchester  St.,   S.   F.  $4000 


(3516)'"  S    HAIGHT      125    W      Clayton. 

One-story  frame  (2)  stores. 
Owner— Mrs.    Huat,    2020    Fell    St.,    San 

Francisco. 
.\rchitect — None. 
(Contractor— Jas.       F.       McCarthy.       436 

Kureita    St.,   San   Francisco.        $4000 


(351?)'"nE  BAKER  AND  HAYES. 
One-story   gasoline  service   station. 

Owner— Mohawk  Oil  Co.,  311  Califor- 
nia   St.,    San    Francisco. 

Architect— Schrader  Iron  VVorks. 

Contractor— Schrader  Iron  Works,  1247 
Harrison  St.,  S.  F. 


$1350 


DWELLING  „.  „         .       . 

(3518)  S  NEWMAN  25  W  Bennington. 
One-story  and  basement  frame 
dwelling.  ,,        „.„       „„,, 

Owner— William  Costello,  7i,8  29th 
Ave.,    San    Francisco. 

Architect — None. 


$2000 


(3519)      S     BRANNAN     110       W       Fifth. 

One-story  frame  shed(pipe  storage) 
Owner — (irinnell  Co.  of  the   Pacific,   5th 

and  Biannan  Sts.,  San  Francisco. 
Architect — Austin   Co.   of   California. 
Contractor — Austin    Co.     of    California, 

708   Santa  Fe  Bldg.,  S.  F  $12,000 


(352())      W    TWENTIETH    AVE     150     S 

Rivera.      One-story    and    basement 

frame  dwelling. 
Owner— S.    S.    Fall,    28    Baker    St.,    San 

Francisco.  „  , 

Architect— R.   P.   Kelly,    1284    19th  Ave., 

San  Francisco. 
Contractor— R.  P.  Kelly,  1284  19th  Aye 

San   Francisco.  $3UUU 


ELEVATOR 

(3511)      N   BUSH    108    W    KEARNY.    All 
work    for    electric    passenger    ele- 
vator   for    main    office    building. 
Owner — The    Pacific    Telegraph    &    Tel- 
ephone Co.,   333  Grant  Ave.,  S.  F. 
Architect — Bliss     &    Faville;     Engineer 

E.  V.  Cobby,  Balboa  Bldg.,  S.  F. 
Contractor — Otis    Elevator    Co.,    Beach 

and  Stockton  Sts.,  S.  F. 
Filed  Aug.  14,  1924.  Dated  Aug.  12,  1924 
On   delivery  of  machines,  of  con- 
tract  price    50% 

Completed    and    accepted     25% 

.SO   days   after    25% 

TOTAL  COST,  $41,245 
Bond,  sureties,  forfeit,  limit,  none. 
Plans  and  specifications  filed. 

EXCAVATION,    ETC. 

(3512)     N  HARRISON  AND  SPEAR,  NE 

275     X    SW     276.         All    excavation, 
grading,  piling,  shoring  and  reinforced 

concrete   for   warehouse    and    office 

building. 


Ts^l?)  E  THIRTY-NINTH  AVE  125  N 
Fulton.  Two-story  and  basement 
frame   (2)  flats. 

Owner— Charles  A.  Stevens,  4026  Ful- 
ton St.,   San  Francisco. 

Architect — None.  $6750 


FLATS  „     , 

(3522)      N    LOMBARD     112-6    E    Jones. 

Two-story  and  basement  frame   (2) 

flats.  .   , 

Owner — Sam     Crivello,     827     Greenwich 

St.,   San   Francisco. 
Architect — F.    Ennis    Jr.,    340    Eddy    St., 

San  Francisco. 
Contractor — F.  Ennis  Jr.,   340  Eddy  St., 

San    Francisco.  $8700 


ADDITIONS  .        .       , 

(3528)  NO.  1069  CAPP.  Construct  ad- 
ditions for  flats. 

Owner— J.  F.  Wigton,  1032-A  Capp  St., 
San   Francisco. 

.Architect — None. 

Contractor— E.  B.  Hamilton,  985  Capp 
St.,    San    Francisco. 


$3000 


DWELLING  „  ^,      . 

(3529)  W  TENTH  AVE  75  S  Noriega. 
One-story      and      basement      frame 

Owner— Henry  Meyers,  1799  10th  Ave., 
San   Francisco.  

Architect — Edward  E.  Young,  2002  Cal- 
ifornia St.,  San  Francisco 

Contractor— C.  G.  Gwynne,  3904  Cali- 
fornia  St.,   San    Francisco.  $4800 


DWELLING                                      „  ^      .,,„ 

,3530)      E    CORDOVA     37%     E  Seville. 

One-story      and    basement  frame 

dwelling.                           „.    ,  ,  ,    . 

Owner— Ben  Heglin,  251  Richland  Ave., 
San   Francisco.  • 

Architect — None.  *.sauu 

BUILDING  ^  ^,       ,       .        .,    ■ 

(3531)      W  BAKER  85  S  Chestnut.     AH 

work      except      plumbing,      electric 

wiring  and   painting   for   two-story 

and  basement  frame  building. 

Owntr— Walter    H.      and      Rosalind    M. 

Duane,    Mills    Bldg.,    San    Francisco 

A.rchilect— Dodge   X.   Riedy.   850   Pacific 

Bldg.,  San  Francsico. 
Contractor— Otto    Johnson. 
Filed   Aug.    16,   '24.      Dated  Aug.   14      24 

Concrete    footing    poured $1500.00 

2nd  floor  joists  on Jio^ln 

Brown  coated    • Ji;i-?n 

Completed     and     accepted....    I'S'-SO 

usual  3d  a^^^TOTAL  COST,  $8650.00 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 

APARTMENTS  ,,,  ,,  , 

(3532)  N  CALIFORNIA  112-6  W  Hyde. 
Three-story  and  basement  frame 
(12)   apartments.  .    ^   ,. 

Owner — S.  Fazio  and  D.  Molinari,  Cali- 
fornia and   Hyde   Sts.,   S.    F. 

Architect — August  G.  Headman,  Call 
Bldg.,    San    Francisco. 

Contractor — V.  Filippis,  180  Jessie  St., 
San  Francisco.  $20,000 


Tls'sS)^    E     FIFTEENTH     AVE    _1_7 


N 


DWELLING 

(3523)      W    TWENTY-THIRD    AVE    250 

S  Balboa.     One-story  and  basement 

frame  dwelling. 
Owner — William     Costello,       758       29th 

Ave,,  San  Francisco. 
Architect— None.  $3000 


Fulton.      Two-story    and    basement 

frame  (2)  fiats. 
Owner — Edw.  E.  Manseau,  690  6th  Ave., 

San  Francisco. 
Architect — None.  $900U 

3534)  E  POWELL  27-6,  52-6  and  77-6 
N  Lombard.  Three  two-story  and 
basement  frame  flats  (2  flats  in 
each   building).  ,oo    nn, 

Ow-ner— George   I.   Cadenasso,    139    11th 
St.,   San  Francisco. 


iiday,    Auttutil 


IHU 


BUILDING    AND    ENGINEERING    NE 


liltfcl      W.    ir.      Ai-inllaKi'.      72    New 
MtiiitKOiiU'iy    St..   Siiii    Kraiiilsco. 
t.inii'idr — John  IMrUt-i',  871'  3'.iih  Ave., 
San    Kraiuisii..  J7.'iiii(    rach 


\TH>N 

;r.)      NK      IJKAKY    AM'      TIUKTY- 

llrst  Avi-.     Onc'-stoiy   KUKuliiie  si-r- 

vlc-f   Ktaliun. 
ner — L'nion     Oil     Co.     of    Caliromiu, 

iSl   .Mills   KUIe.,   San   Krantisro. 
iM.s    Ipy    Itw  n.T.  J200II 


I  ATS 
.16)      VV  CIIATTA.VOOG.^   2:U   S  22nd 

Twi>-.Mtory  anil  busenifni  framr  (2) 

llat.s. 
I  uvntT — Frank     Kt-nville.     IVJ     Cliatta- 

nouca  St.,  San  Kraneisro. 
.Mihltt'Ct — Chas.  F.  StiotholT,  -2274    l.ith 

St.,  San   FrancLsco. 
C"i>ntractor — H.    O.    Beach    &    Sun,    4173 

23rd  St..  San   Francisco.  $6o«0 


KWKLLIXO 

(3537)      W   STANYA.N      258-3      S   Rivoli. 

One-story      and      basement      (raniu 

dwelling. 
Owner— .Vgne.s   M.    Dunn.    I  toil    ("ule   St., 

San  Francisco. 
Architect^ — .None. 
Contractor — .Nelson  K.  Lutz.  ."i21    Waller 

St.,   San    Francisco,  $3ijOO 


KWELLI.NGS 

(a.-iSS)    .N  cvhrilko  mu  I':  joth  avk. 

and    aO    W    39th    Ave.      Two    1 -.story 

and     basenunt     frame    dwellings, 
owner — Jas.  Arnott.  23.".  Oninville  Way 

San   Francisco. 
.\rchitect. — None. 
"Ontractor  ■ —  Jas.   .\rnoit    ,t   Sons,    235 

tSranville    Way,   S.    F.  J 100   each. 

DWKLLINGS 

(3538)  W  TWE.XTV-SIXTH  -VVE..  60, 
!iO,  120,  150,  180,  210,  24U.  270  S 
Lincoln  Way  and  90.  12u,  150,  180, 
210,  240  and  270  X  Irving.  Fifteen 
l-&tory  and  basement  frame  dwell- 
ings. 

Owner — Jas  Arnott,  235  Granville  Way 
San  Francisco. 

Architect — None. 

Contractor — Jas.  Arnott  4-  Sons,  235 
Granville  Way,  S.  F.         iflnoo  each. 


DWELLINGS 

(3540)  W  THIRTY-NINTH  AVE.,  45, 
70,  95,  120,  145,  170,  195,  220  and 
245  Cabrillo.  Nine  1-story  and 
basement  frame  dwellings. 

Owner — Jas.  Arnott,  235  Granville  Way 
San    Francisco. 

Architect — None. 

Contractor — Jas.  Arnott  &  Sons,  235 
Granville  Way.  S.  F.         ?4000  each. 


(3541)  E  FORTIETH  AVE.  70,  95,  120, 
145,  170,  las,  22U  and  245  N  Cabril- 
lo. Eight  1-story  and  basement 
frame  dwellings. 

Owner — Jas.  Arnott,  235  Granville  Way 
San   Francisco. 

Architect — None. 

Contractor — Jas.  Arnott  &  .Sons,  23.^ 
Granville  Way,  S.   F.         .?4Uii(i  each. 


FLATS 

(3542)      S  FULTON  131-3   E  Clayton.   2- 

stor.v  and  basement  frame  (4)  flats. 
Owner  —  Anton    Ondry,    775    5th    Ave., 

San  Francisco. 
Architect — C.     S.    McNally,    661    Golden 

Gate    Ave.,    S.    F.  »8000 


DWELLING 
(3.'i4  3)       S    ANZA    8: 
1-story  and    bas 


;    W    UiTir    .WE. 
lent   frame    dulg. 


owner— R.    C.    .M..rtun.    2972    Hush 

Sun    Franclseo. 
Architect  -None. 
Contractor— Joseph     Howard,     IIS 


Av. 


S.  F. 


;3iiiiu 


OFFICES,    WAREHOUSES 

(3.144)  NW  I'Ol'ltTII  AND  II.V  R  1!1S<  >N 
SIS.  2-s.ory  conii  ile  olTl.es  an<l 
warehouse. 

Owner — (larnell- Young  Co.,  612  How- 
ard  St..   S.   F. 

Architect— None. 

Contractor— K.  E.  F'arUer  Co.,  519  Cali- 
fornia   St.,   S.    F.  |30,()(i;i 


ALTER  AT  KJNS 

(3545)      .S    .VI.VRKET   50    E  (;(dden   Gate 

Ave.      Remove    cigar    store    (i.vtures 

and  stairs  to  nie/./.anine  Moor:  |)hHe 

glass   work,   etc. 
Owner— Kesler     Hrothers.     365     Market 

St.,  S.  F. 
.Architect— .None. 
Contractor — Mullen  Manufacturing  Co., 

60-64    Rausch    St.,    S.    F.  ?275U 


DWELLING 

(3546)      SE    BROMTTON    22 

Ave.      1-story    and    base 

dwelling. 
Owner — L.    Ferrerios,    3289 

San   Francisco. 
.ilrehitect^.None. 
Contractor    —    New    Era    I'.uil.ling    Co., 

3289   Mission   St.,   S.   F.  *30UO 


,n    St., 


.VDDITIO.N 

(3547)      1734    YOSEMITE    AVIO. 

addition    for  dwelling. 
Owner  —   Vito    I'eraino.    1713    Yi 

Ave..    S.    F. 
Architect— H.  J.   Siino.    1616    Ball 

San  Francisco. 
Contractor — .A.   L.   Stewait,   121.". 


fl5(IO 

ALTER.-iTlONS 

(3548)  SE  M.\RKET  .\.ND  16TH  STS. 
Rearrange  section  of  store  for 
mezzanine  floor  extension;  plaster- 
board  ceilings,    etc. 

Owner — Sumnierfield  &  Haines  Co.,  6th 
and  Market  Sts..   S.  F. 

Architect — None. 

Contractor — Home  Manufacturing  Co., 
552  Brannan  St.,  S.  F.  ?7000 


DWELLING 

(3549)  E  TWELFTH  AVE.  100  S  Kirk- 
ham.  1-story  and  basement  frame 
dwelling. 

Owner  —  A.  Faliano,  1465  11th  Ave., 
San    Francisco. 

.Architect  —  Paul  F.  DeMartini,  960 
Broadway.    S.    F. 

Contractor — Ohlson  &  Almquist,  2952 
25th  St.,   S.   F.  J4000 


(3550)  AGREEMENT  EXTENDING 
time  45  days  on  agreement  dated 
Anril  8,  1924,  for  grading,  paving, 
etc.  of  spur  track  on  5th  St.  be- 
twe&n    Townsend    and   Harrison. 

Owner.  iSouthern  Pacific  Co.,  65  Mar- 
ket St.,   S.   F. 

Architect — None. 

Contractor  —  Tibbitts  Pacific  Co.,  16 
California    St.,    S.    F. 

Filed  Aug.   18,  1924.  Dated  Aug.   6,   1924 

Surely — Fidelity   &   Deposit   Co. 


BUILDING 

(3551)      N   INSAD.\   100   W   LANE.      All 

work   except  hot   water  heater  and 

wall    bed    for    building. 
Owner  —  Geo.    J.    and    Meter    Bobbins, 

1562   Thomas   Ave.,   S.    F. 
.Architect — None. 


Auto    Supplleis 

at  Cut  Rate 


EVERYTHING    FOR    YOUR    MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

Junction   Valencia 


Established    1907 

24  VAN  NESS  AVENUE 


Phone  market  8926 


Near  Market 


\VS  29 

Contractor--H.  J.  Keneally,  217.i  Greert 
St.,   S.    F. 

Filed  Aug.  18,   1924.  Dated  Aug.   18.   1924 

Frame   up    $825 

Brown    coated    825 

Completed  and  accepted    825 

Usual   35  days    825 

TOTAL   COST.    »330U 

I'.ond,  sureties,  none.     Forfeit,  $2.00  per 

I'ay.      Limit,  60  days.      Plans  an<l  sp.ci- 

lii'ali.>ns   not   filed. 

1>W10LL1\G 

13552)      LOT    16,    RLK.    13,    St.    Francis 
Wood.      All    work    for    2-story    and 
basement    frame    dwelling   and   de- 
tached  garage, 
owner — J.  M.  Cummings,  952  Sutter  St., 

San  Francisco. 
.Architect — Charles  F.  Masten  and  Les- 
ter W.  Hurd,   278   Post  St.,   S.  F. 
<ontraetor    —    J.    Prout,    515    Magellan 

Ave.,    S.    F. 
Filed  Aug.  18,  1924.  Dated  July  31,  1924 

Frame    up    $2546 

Brown   coated    2546 

Completed    and    accepted    2546 

Usual  35  days   2546 

TOTAL  COST,  $10181 
Bond,  $5092.  Sureties,  Fidelity  &  De- 
liosil  Co.  of  Maryland.  Forfeit,  $5.00. 
Limit,  90  days.  Plans  and  specifica- 
tions   filed. 

BUNGALOW 

(3553)  W  ASHTON  AVE.  80  N  Graf- 
ton Ave.,  40  X  60.  All  work  for 
4-room    bungalow. 

Owner — Max  and  Mildred   A.  Brietman, 

2735    Clay   St.,    S.    F. 
-Architect — None. 

>  ontractor — Louis   Goldstein.    1821    Lin- 
coln  Way,    S.    P. 
Filed  Aug.  18,  1924.  Dated  Aug.  12,  1924 
Frame  up  and  plumbing  roughed 

in      $1125 

Brown   coated    1125 

completed  and  accepted    1125 

Usual    35    days    1125 

TOTAL  COST,  $4500 
Cijnd,  sureties,  none.  Forfeit,  $5.00. 
Limit,  100  days.  Plans  and  specifica- 
tions  filed. 

BU.NGALOW 

(3554)  W  ASHTON  AVE.  4U  N  Grafton 
40  X  60.  All  work  for  4-room  bun- 
galow. 

Owner — Max  and  Mildred   A.   Brietman, 

2735   Clay   St.,    S.    F. 
Architect — None. 

Contractor — Louis   Goldstein,    1821    Lin- 
coln   Way,    S.    F. 
Filed  .Aug.  18.  1924.  Dated  Aug.  12,  1924 
Frame  up  and  plumbing  roughed 

in      $1125 

Brown   coated    1125 

Completed  and  accepted    1125 

Usual    35    davs    1125 

TOT.AL  COST,  $4  500 
Bond,  sureties,  none.  Forfeit.  $5.00. 
Limit.  100  days.  Plans  and  specifica- 
tions  filed. 

RESIDENCE 

(3555)  W  WALNUT  86-S14  S  Wash- 
ingtim.  2-story  &  basement  frame 
residence. 

Owner — Remo  E.  Sbarbaro,  460  Mont- 
gomery St.,  S.  F. 

.Architect — John  H.  Powers  &  John  H. 
Ahnden,  460  Montgomery  St.,  San 
Francisco.  $14,900 

(3556)  NE  GENEVA  AND  HOWTH. 
1-story   and   basement   frame   dwlg. 

Owner — James    Cotter,    4073    Army    St.. 

San   Francisco. 
.Architect — F.    M.    Singer.    6284    Mission 

St.,   San  Francisco.  $4000 

(3557)  N  CALIFORNIA  bet.  Spruce  & 
Locust  Sts.  2-story  and  basement 
frame  (4)  flats. 

Owner — George  Healing,  3665  Sacra- 
mento St..  San  Francisco. 

Architect — W.  A.  Armitage,  Call  Bldg., 
San  Francisco.  $10,000 

(3558)  SW  WILSON  200  S  E  Rhine. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — Chas.   Gust  .41   Shakespeare  St. 

San  Francisco. 
-Architect — W.     P.     Lovell.     702     Haight 

St.,   San  Francieso.  $3000 

DWELLING 

(3559)  W  TWENTT-ISECOND  AVE  125 
N  Ulloa.  1-story  &  basement  frame 
dwelling. 

Owner — John    Eldrup,     45     Belcher    St., 

San  -Francisco. 
Architect — None.  $4000 


30 
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REPAIRS 

(3560)         1569    OAK    STREKT.      R.pa.r 

fire   damage    to   flats.  ^ 

Owner— -M.   Deak,    156!)   Oak    St.,    h.^l-.^ 
Architect — None. 


flOUO 


BUIiLDING 

(3569)      VV    NOE    281-6    S    30th.    1-story 

and    basement    trame?  dwelling. 
Owner— Louis    Treblne,     101     Wool    St., 

San   Francisco.  ..„„„ 

Architect — None.  Plans  by  owner.  $4000 


IRON  WORK.  ETC.  ,.„,.,.t      vr- 

(3561)  E  BEAL  AND  MARKET.  NE 
137-6  X  SE  138-2.  All  work  for 
ornamental  iron,  bronze  and  mis- 
cellaneous iron  work  for  general 
office    building.  ,,        ^,^ 

Owner— Pacific  Oas   &    Electric  (  o.,   44.i 

Sutter  St.,  S.  F. 
Architect — None. 

Contractor  —  Federal    Gas    «-.f' "■';•■"'■ 

Co..   91    New   Montgomery    St      S    I- . 

Filed  Aug.  19,  1924.   Dated  Aug.  1,   1924. 

10th  of  each   month    75% 

usual  35  days  -^-^-^-^^y^^i^^ 
Bond,  $17,000.  Sureties,  Fidelity  &.  De- 
posit Co.  of  Maryland.  Forfeit,  limit, 
none       Plans   and   specifications   filed. 


FRAME    Bi.DG.  „,,      .,._ 

(3562)       E    THIRTY-FIFTH    AVE.    i,r, 
S    Lincoln    Way,    S    25    10    120.      All 
work    for    1 -story      and      basement 
frame  building. 
Owner— Frank    and   May   L.    Fischer. 
Architect— John    E.    McCarthy,    S.    F 
Contractor   —   John    K.    McCarthy,    14  ^9 

12th   Ave.,   San   Francisco. 
Filed  .\ug.  19,  1924.  Dated  Aug.  16.  1924 
Frame    up    and    enclosed    ....$1347.50 

Brown    coated    HII?? 

Completed    and    accepted    HIIrA 

usual  35  days  ■  ^^^^^  y^r.^'^^i;, 
Bond,  sureties,  forfeit,  none.  Limit,  90 
day.s.      Plans   and   specifications  filed. 


FRAME    BLDGS.  ,       ^    ^. 

(3563)  E  POWELL  27-6  N  Lombard,  N 
75  E  82-6.  All  work  except  finish 
hardware,  electric  fixtures  and 
■window  shades  for  three  2-story 
and  basement  frame  bldgs. 
Owner — Geo.  I.   Cadenasso,   139  11th  St., 

San  Francisco. 
Architect  —  AV.    H.    Armitage,    72    New 

Montgomery   St.,   S.   F. 
Contractor  —  John     Harder,     872     39tn 

Ave.,  S.  F. 
Filed  Aug.  19,  1924.  Dated  Aug.  14,  1924 

Rough    frame   up    $5000 

Brown    coated   on    interior   and 

exterior    1st    coat    on    5000 

White    coated     2250 

Completed    and    accepted     5000 

Usual   35   days    5750 

TOTAL  COST.  $23,000 
Bond,  $11,500.  Sureties,  Fidelity  & 
Casualty  Co.  Forfeit,  none.  Limit,  90 
days.      Plans   and   specifications   filed. 


FLATS 

(3564)  SW  CABRILLO  AND  TWEN- 
ty-third  Ave.  3-story  and  base- 
ment  frame   (6)   flats. 

Owner — H.  O.  Lindeman,  619  27th  Ave. 
San    Francisco. 

Architect — None.  $12,000 


(3570)  SW  CLAV  AND  BAKER  STS. 
3-storv  and  basement  frame  lb) 
flats. 

Owner— Arthur   Laili,    2882   Jackson    hi., 

San  Francisco. 
Architect — None.   Plans  by  owner. 
Contractor — Emil    Nelson,    310    Allsway 

St.,  San  Francisco.  $50,000 

DWELLINGS 

(3571)  NW  CABRILLO  &  FORTY- 
CabriUo.  Two  1-story  and  base- 
ment   frame   dwellings. 

Two   1-story   &   basement   frame   dwlgs. 

Owner— Escale  P.  Vittori,  3820  Mis- 
sion  St..   San   Francisco. 

Architect — None. 

Contractor — J.  T.  Byrne,  155  College 
Ave.,   S.  F.  $3500  each 


FLATS  „ 

(3565)  S  FULTON  32-6  &  57-6  W 
Cabrillo.  2  2-story  and  basement 
frame   flats    (2   flats   in  each  bldg.) 

Owner — Thos.    Conlon,    18S0    Fulton   St., 

San  Francisco. 
Architect — None. 
Contractor — ^Thos.    Hamill,    6140    Geary 

St.,  S.  F,  $6000  each 

FLATIS 

(3566)  NW  BALBOA  AND  TWENTY- 
eighth  Ave.  2-story  and  basement 
frame    (2)    flats. 

Owner — Wm.  McDonald,  6140  Geary  St., 

San  Francisco. 
.Architect — None. 
Contractor — Thos.    Hamill,    6140    Geary 

St,   San   Francisco.  $6000 


(3572)  E  THIRTY-FIFTH  AVE  100, 
12a,  150,  175  .N  Fulion.  Four  ^-story 
and   basement   frame    dwellings. 

Owner — J.  M.  Peters,  797  35th  Ave., 
iSan  Francisco. 

Architect— None.  $4500    each 


DWELLING 

(3567)      W  FORTIETH  AVE.  75  N  Anza 

1-story  and  basement  frame  dwlg. 
Owner — John  F.   Thurber,  551  7th  Ave., 

San  Francisco. 
Architect — None.  $3000 


DWELLING 

(3573)      NE    GENEVA    AND    PARIS.    1- 

story   and   basement   frame  dwlg. 
Owner — E.     A.     Mullaney,     250     Madrid 

St.,    San    Francisco. 
Architect — None. 
Contr|(u;tor — Oscar     L.     Erickson,     4d0i 

Mission  St.,  S.  F.  $4800 


(3574)  NW  FULTON  AND  THIRTY- 
eighth  Ave.  2-story  and  basement 
frame    (4)    flats. 

Owner — Arthur  Stevens,  4026  Fulton  St 

San   Francisco. 
Plans  by  owner.  $9750 

FLATS 

(3575)  S  BROADWAY  300  E  Jones. 
2-story  and  basement  frame  (4) 
flats. 

Owner — Ernest  Kennedy,  1041  Broad- 
way, San  Francisco. 

Architect — E.  Williams,  1039  Broadway 
San  Francisco. 

Contractor — L.  H.  Stevenson,  45  Worth 
iSt.,  S.  F.  $12,000 


i-mg  Saturday,    .\ugust    23,    1!'24 

p  \i.\Tl.Nf; 

,3582)  THIRD  AND  CLEMENTINA. 
All  work  for  painting  of  Golden 
Eagle    Hotel. 

owner — Towie   Estate   Co. 

Architect  —  Matthew  O'Brien,  Nevada 
Bank    Bldg.,   .S.   F. 

Contractor — Raphael  Zelinsky.  693  Mis- 
sion   St.,    S.    F. 

Filed  Aug.  20,  1924.  Dated  Aug.  12.  1924 

Completed   and  accepted    75% 

Usual    3D    days    25% 

TOTAL   COST,    $1040 

Bond,     sureties,      forfeit,      limit,      none. 

Plans  and  specifications  not  filed. 

E.XTENDING    TIME 

I  3583)  THIliD  AND  TOWNSEND  STS. 
Extending  time  for  painting  ex- 
terior of  passenger  station  to  Aug. 
31.    1924. 

Owner — Southern  Pacific  Co. 

.Architect — None. 

Contractoi — A.    Quandt    &    Sons. 

Surety — New    Amsterdam    Casualty    Co. 

Filed  Aug.  20,  1924.  Dated  Aug.  2.  192i. 

APARTMENTS  ,,^      „,  „    a 

(3584)         W    SAN    JOSE    AVE.    93-9    S 
29th.    S    28    X    W    99-6.       All    work 
except    shades    and    lighting    for    2- 
story    and     basement    frame    bldg., 
apartments. 
Owner — F.    Podesta,    Colma,    Calif. 
Architect — P.  F.  De  Martini,  946  Broad- 
way,   S.    F. 
Contractor— J.    W.    Gillogley,    745    San 
Jose   Ave.,   S.   F.  „      ,„„, 

Filed  Aug.  20,  1924.  Dated  July  24,  1924 

Frame   up    $4J5« 

Brown   coated 4250 

Completed    and    accepted    4^»« 

Usual    35    days •    4^50 

TOTAL  COST,  $17,000 
Bond  $8500.  Sureties,  R.  W.  Gillogley 
and  S.  J.  Lazarus.  Forfeit,  none.  Limit, 
100  days  after  Aug.  1.  1924.  Plans  and 
specifications   filed. 

^ — 

COMPLETION  NOTICES 


ALTERATIONS 

(3576)  SW  FILLMORE  &  SACRA- 
mento.  New  store  fronts;  new  roof- 
ing and  addition  for  stores. 

Owner  —  S.  Wenger,  care  Albertson 
Realty    Co.,    Hearst   Bldg.,    S.    F. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San  Francisco. 

Contractor — P.  S.  Carlson,  1456  Willard 
St.,   San   Francisco.  $5000 


-ADDITION 

(3577)  1361-63       NATOMA       STREET. 
Raise  and  make  additions  for  flats 

Owner — J.    C.    McGill,    1361   Natoma   St., 

San   Francisco. 
Architect — None. 
Contractor — A.   L.    Thulin,    120    Otis   Sv, 

San  Francisco.  $1000 

REPAIRS 

(3578)  1056-62       SANCHEZ      STREET. 
Repair  fire  damage  to  flats. 

Owner — Robt.     Monroe,     1060     Sanchez 

St.,   San   Francisco. 
Architect — None. 
Contractor    —    Chas.    S.    Delaney,    2415 

Bush  St.,  S.  F.  $1342 

DWELLING 

(3579)  S    GENEVA    130    E    Athens.    1- 
story  and   basement  frame  dwlg. 

Owner — Fred  Fuhr,   1137  McAllister  St. 

San   Francisco. 
Architect — None. 
Contractor — Christenseii     &    Matheson. 

1720   Fillmore   St.,    S.   P.  $2500 


REMODEL 

(3580)  NO.  2919  MISSION  ST.  Remodel 
front  for  undertaking  parlors. 

Owner—H.  F.  Suhr  &  Co.,  2919  Mis- 
sion   St..    San    Francisco. 

Architect — Edw.  G.  Bolles,  233  Post  St., 
San    Francisco.  $2500 


LOFT   BLDG. 

(3568)  SE  THIRD  AND  PERRY  STS. 
One-story  class  C  loft  bldg. 

Owner — Carl  Jorgensen,  Atlas  Bldg., 
San  Francisco. 

Architect — Baumann  &  Jose,  25^  Kear- 
ny St.,  San  Francisco.  $3000 


DWELLING 

(3581)      W    THIRTY-FIFTH    AVE.    175 

N    Irving.     1-story    and    basement 

frame   dwelling. 
Owner — Albert   A.   Vlagge,    135   Steiner 

St.,    San   Francisco. 
Architect— None.  .  $3500 


SAN      FKANCISCO      COlNTlt 

Recorded  ^  „^  "^P"*"}®* 

Aug  13,  1924— SE  10  FT.  LOT  29  and 
.T.11  Lot  30  Blk  2818,  Forest  Hill 
Court      John  Little  to  whom  it  may 

concern    Aug.    11,    1924 

Aug     13,    1924— E    THIRTY-EIGHTH 
'    Ave  150  N  Cabrillo  N  25x120.     Mary 

J  Nagle  to  A  F  Amlersan.  Aug.  9,  1924 
Aue    13    1924— NO.  446  DRUMM.     King- 

an  &  Co  to  Scott  Co Aug.  9.  1924 

Aug  13  1924— NW  WOOLSEY  50  NE 
Gi'rard  NE  50xN  100  Lot  5  Blk  6, 
Univ        Md.      Louis      Silverstein    to 

Meyer  Bros Aug.  11,  1924 

Aug    13     1924— NW   SILVER  AVE   150 

'    NE   Merrill   NE    75.xNW   75   Lots   16, 

17  and  18  Blk  11.  Peoples  Hd  Assn. 

Louis  Silverstein   to  Meyer  Bros... 

August    13.    1924 

Aug"  13,  1924— LOT  17  BLK  2886, 
Forest  Hill  Extension.  Charles  J 
W  Koenig  to  whom  it  may  concern 

August    12,    1924 

Augil,  1924 — .SB  FREDERICK  AND 
Willard.     Chas  Terranova  to  whom 

it    may   concern. Aug.    13,    1924 

Aug  13  1924— E  TWENTY-SIXTH 
Ave  175  N  Taraval  N  25xE  120. 
Robert  E  Bartlett  to  whom   it  may 

concern    Aug.    9,    1924 

Aug  13  1924— E  TWENTY-EIGHTH 
Ave  275  S  Taraval  30x120.  Ernest 
E  and  Annie  B  Norton  to  Dahlberg 

&    Peterson Aug.    13,    1924 

Aug  13  1924— W  FOURTEENTH  AV 
106-2  S  Irving  25x127.  Emil  and 
Kate   Aceret   to   whom   it   may   con- 

(.pi-n  Aug.  13,  1924 

Aug     l'3"i924— S   FRANCISCO   200    W 

Franklin     25x137-6.       Paul     and     A 

Cheli   to   J   Martinelli.  .  .Aug.    11,    1924 

Aug.    13,    1924— LOT      1      BLK    23    St 

Francis  Wood  Extn  No.   2.     Garden 

Homes   Co    to    Mangels   Bros 

August     11.     1924 

Aug'  14,  1924— N  MAYNARD  325  W 
■Grant  W  50  x  N  110.  Risso  Estate 
Co      Inc.,    to    Lindsey    Construction 

Co Aug.    5,   1924 

Aug.  14,  1924 — SE  BUCHANAN  and 
Hickory  Ave.     A.  L.  Nelson  to  G.  P. 

W.   Jensen    --^ug.    5,    1924 

Aug  14,  1924— E  STEINER  100  S  Fil- 
bert.     Elizabeth   Fiterre   to    Walter 

E  Schuetz Aug.   12,   1924 

.Aug.  14,  1924— PTN  LOT  9  BLK  22  St. 
Francis  Wood  Extn  No.  2.  Daisy 
C  Scott  to  whom  it  may  concern.. 
Aug.  13,   1924 


SiKurday,    AUKUSt    23,    1924 


BUILDING    AND    ENGINEERING    NEWS 


\'iir  H.  1924— W  FRANKLIN  63  S 
I'lllHTt  S  30xW  100.  AuKuxt  and 
i:MK.lii>urs  Magnuson  anil  Andrew 
I  nil     Hulda     Peterson     to     whom    It 

iiav   concern    

,1,-  14.  1924— E  SIXTH  AVK  225  S 
Irvinjr  S  25xE  120.  Fred  Sin/,  lo  W 
!•:  Grant July  2.S.    1924 

\iiB.  H.  1924— LOT  13  HLK  3189, 
We.siwood  I'ark.  MaUcl  M  Tembey 
til   whom   it    may  coniern 

,\UK.  13.  i;i::4— \v  \viiiTTii:i:  ;b.-,-6  n 

l:runswiek  N  54x\V  7.")  IMn  I.,<)t  37, 
West  Knd  Hd.     Wm  R  McKnight.. 

to    whom    It    may    concern 

Aug.    11.    1924 

AUK.  15.  1924— NW  NAPLES  AND 
Newton.     \Vm  E  Grosman  to  whi  m 

it  mav  concern Auk.  12,   1924 

.\us.  15.  1924— NO.  485  DEWEY  BLVU 
Wm   r   Hamerton   to   whom   it   ma.v 

concern Aug.     15,     1924 

.VUK.  15.  1924— NO.  485  DEWET  BLVD 
Wm   C   Hamerton   tQ  whom   it  may 

.oncern    Aug.    15.    1924 

Aug.  15.  1924- S  NORIEGA  95  W 
18th  Ave  W  25xS  lO'i.  Max  and 
.Mildred  A  Breilman  to  Louis  Gold- 

.^-.L'in .^ug.    15,    1924 

.\ug.  15.  1924— NW  TOWNSEND  100 
.SW  Fifth  SW  80  NW  25ii  NE  180 
SE  13(1  SW  100  SE  120.  The  Dohr- 
man    Commercial    Co      to    Hannah 

liros Aug.    11.    1924 

Aug.  15,  1924— LOT  9  BLK  R  Park 
Lane  Tract  No.  5.  P  and  Josephine 
Ghilotti    to    whom    it    may    concern 

Aug.    14.    1924 

Aug.  15.  1924 — NO.  589  SANCHEZ. 
Wm.  Shi>rt  to   W   &  D  Mcintosh... 

Aui:usl    8,    1924 

Aug.  15.  1924— S  FRANCISCO  225  and 
250  W  Franklin  25x137-6.  J  Mar- 
tinelli   to   whom   it  may   concern... 

August     10,     1924 

Aug.  15.  1924 — LOT  13  and  Pin  Lot 
15  Blk  24.  St.  Francis  Wood  Extn 
No.  2.  Gerald  C  and  Cordelia  P 
Halsey    to    George    W    Boxton    and 

Walter  C  Zwieg Aug.    12.   1924 

Aug.  15.  1924 — W  OCTAVIA  75  S 
Francisco    S    25x\V     11".       Dominic 

Gallette   to   H   O   Lindeman 

August    H,    1924 

Aug.     15.     1924— N     JOOST     AVE     225 
B  Foerster  E  25x100.     G  H  De  Hoft 
to  whom  it  may  concern. Aug.   13.   '24 
Aug.     15,    1924 — SE    GRANT    AVE    & 
Commercial     S    120xE    68-9.       King 
Wo  Inc  to  W  J  Stevens.    Aug.  6.  1924 
Aug.    15.       1924— NW      NINETEENTH 
Ave  and  California.     M   P  Storheim_ 
to  whom  it  may  concern.  .Aug.  15.  '24 
Aug.     15.     1924— SW     ARLINGTON     & 
Roanoke.       Sam    and     Pavlino     San 
Filippo  to   Henry  Erickson... 

August     II 

Aug.  16,  1924 —LOT  11  BLK  25, 
Crocker  Amazon  Tract.  Henry 
Stoneson  to  whom  it  may  concern.  . 

August    15,    1924 

Aug.  16,  1924— SE  CALIFORNIA  & 
Fillmore  S  87-6xE  54.  E  and  D  A 
Horn  to  Louis  J  Cohn...Aug.  4.  1924 
\ug.  16.  1924 — SE  BRUNSWICK  355 
W  Whittier  W  30x213.  August 
^1  Saunier  to  whom  it  may  concern 
B  August     16.     1924 

■  Aug.    16,    1924— S  BRUCE    AVE    50   W 

■  Edgar  Place.  Lot  25.X100.  Wesley 
H  Donaldson  to  whom  it  may  con- 
S  cern Au.g.    16.    1924 

■  Aug.   16,   1924— E  FORTY-THIRD   AV 

■  180  S  Cabrillo  S  lOOxB  120.  Ed- 
^B           ward  Ginley  to  whom   it  may  con- 

^1  cern August     15.     1921 

H  Aug.  16.  1924 — LOT  17  BLK  'G"  MIS- 
TS' sion  Terrace.     Margaretha  S  Rem 

^m  to   W    E  Grosman Aug. 

^m  Aug.  15.  1924 — N  DUNCAN  25i'  W 
^R  Guerrero   No.   146-148   Duncan.   Otto 

^H  H  Suderman   to   whom   it   may   con- 

■»         cern Aug.    -'".     1»24 

^L  Aug.  16,  1924— W  POTRERO  AVE  110 
^^L      S  Twentv-third   S  25xW   100.  Nellie 

^^^b    G  Warren    lo   John   T   Grace 

^^K     August    12.    1924 

^^TAug.  18.  1924— LOT  10  BLK  3080 
^^^        Weilwood    Heighlands.      Hans    and 

Esther  E  Nelson  to  whom  it  may 
concern Aug.    l".    1924 

Aug.  18.  1924— W  SIXTEENTH  AVE 
350  N  Judah  N  310-3x120.  Thos 
Skellv  and  Wm  Kohler  lo  Arthur 
H    Kiahn Aug.    18.    1924 

.Aug.  18,  1924~E  THIRTY-SEVENTH 
Ave  150  N  Irving  N  75xE  l-».  John 
E  and  Ethel  M  McCarthy  to  whom 
it   mav  concern July    H.    1921 

Aug.  IS.  1924— w  thirty-ki<;hth 
Ave  75  N  Cabrillo  N  25x90.  C  F 
Dempsey  to  whom  it  may  ciinc-ern 
August    16.    1924 


\UB  18.  1924— I'TN  L(_)T  14  BLK  3106 
and  Lot  15  Hlk  3106.  Westwood 
Park.       Hans    and     Esther     E    Nel- 


1924 


l')21 


son    to    whom    it    may 


Aug.  18.  1924— N  Gl 
27-6  on  Geary  x 
and   O   E  Carlson 


Aug.  I 
S  Tv 
ham 


concern . . . 
Aug.  10.  i; 
163   ~ 


Ik 


ARY 

120.      E    V    Lacey 
to   whom   It   may 

Aug.    18.    1924 

l<j24_K  SAN  JOSE  AVE  62-6 
nty-fourth  40x90.  A  H  Beet- 
o    whom    it   may   concern.... 

Aug.   18.   1924 

Aug.  18.  1924— LOTS  5  AND  6  BLK 
E  Mission  Terrace.  Walter  E  Han- 
Sen    to    whom    it    may    concern... 

Aug.   15.   1924 

Aug.  18.  1924— E  FORTY-SIXTH  AV 
200  S  Anza  S  80xE  120.  R  Mon.son 
to  whom  it  may  concern.  .Aug.  18.  '24 
Aug.  18,  1924— SW  BEACH  &  GKANT 
Ave  W  275xS  137-6.  Otis  Elevator 
Co  to  A  Quandt  &  Sons.. Aug.  12.  2  1 
Aug.  18,  1924— N  EDDY  62-6  E  Hyde 
E  50  .\  137-6  W  25  S  50  W  25  S 
87-6.  Theodore  Veyhle  and  Elmo 
Collins   to    whom    it   may   concern.. 

August     16.     1924 

Aug.  16.  1924— W  TWENTY-FIFTH 
Ave  150  and  175  S  Irving  S  25x120 
each.     Elias  Vigen  to  whom  it  may 

oncern Aug.     16.     1924 

Aug.  16.  1924— N  SACRAMENTO  107 
W  Franklin  N  127-6xW  54.  Louis 
D    Sloff    lo    whom    it    may   concern. 

Aug.   14.   1924 

.Vug.  18.  1924— .NW  LISBO.V  22.">  NE 
Brazil  Ave  NE  75xNW  100  Ptn  Lot 
6  Blk  18,  Excl  Hd  Assn.  Ambrose 
B  Frank   to   whom   it  may   concern 

July   18,    1924 

Aug.  19.  1924 — E  NOE  73-6  N  Alvara- 
do  28x105.     Axel  R  Larson  to  whom 

il    may    concern Aug.    16.    1924 

Aug.  19.  1924 — S  IRVING  32-6  E  2Tlh 
Ave   E    25xS    100.      Fannie    S   Akard 

to  G  Sandberg Aug.  16,  1921 

Aug.  19,  1924 — W  STEINER  35  S 
Lombard  S  oOxW  100.  Marina  In- 
vestment Co.  to  w-hom  it  may  con- 
cern  Aug.    18,    1924 

Aug.  19,  1921 — NW  NINTH  AVE  AND 
California  45x100.  Strand  &  Strand 
to  whom  il  may  concern.  April  19,  '24 
Aug.  19,  1924 — E  JULES  AVE  185  S 
HoUoway  Ave  S  25xE  112-6.  John 
W  Hinkel  to  whom  il  may  concern 

August     19,     1924 

Aug.  19.  1924 — S  LOMBARD  250  W 
Van  Ness  Ave.     Angelo   Corbelli   lo 

Wm  Costello Aug.  19.  1924 

Aug.  19,  1924— W  THIRTY-THIRD 
Ave  250  S  Balboa  25x120.  William 
Costello  lo  whom  it  may  concern.. 

Aug.    18,    1924 

Aug.  19.  1924 — LOT  34  BLK  2932 
West  Portal  Park.     Kate  A  Benson 

lo   K  H   McKenzie Aug.    18,    1924 

Aug.  19.  1924— W  FORTY-SECOND 
Ave  75  S  Geary  25x55.  Theodore 
Chrislensen   &  N  T   Olsen   lo   whom 

il    may   concern Aug.    1?.    1924 

Aug.  14,  1924 — B  FIFTEENTH  ,VVE 
150  S  Lincoln  Way  S  25xE  127-6. 
Anna  C  Moren   to  George   R   Moren 

Aug.  12,  1924 

Aug.  14,  1924— N  CHES'TNUT  164-9  W 
Van  Ness  Ave..  N  137-6  x  W  27. 
Jlelchoire  Regusa  to  John  Harder 
Aug.    12,    1924 
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Vries  vs  Herman  T  Ludwig,  Chris 
and    Mary    Petersen $3307.48 

Aug.  19.  1924— S  PACIFIC  AVE  165 
W  Broderick  W  55xS  127-8%.  A  M 
Hardy  vs  S  A  and  Bella  Schwartz. 
$13,287.11 

Aug.  14.  1924 — SE  NEWCOMB  100  SE 
intrsn  SW  Newcomb  and  SW 
Mendell  SE  25xSW  100.  S  Stein- 
berg and  W  B  Jefferson  (as  The 
Greater  City  Lumber  Co)  vs  Emma 
E  Pontet  and  McKellar  &  Son.... 
$707.25 

Aug.  18,  1924— W  TWENTY-EIGHTH 
Ave  235  S  Lincoln  Way  S  40  W  120. 
Russell  Hinton  vs  Joseph  H  and 
Isabelle    A    Walker $738 

Aug.  18.  1924— S  GREEN  80  W  Stock- 
ton —  57-6xS  70-11%  No.  613-615 
Green  St.  John  H  Roberts  (as 
Pacific  Gasleam  Co)  vs  Jlrs.  A 
Allesandro      $865.45 

Notice  of  Non-Responsibility 

S.W   KRAXCISCO   (  Ol'iNTY 

.\ug.  19.  1924— SE  OFARRELL  AND 
Powell  E  62-6  S  87-6  E  50  S  50  W 
112-6  N  137-6.  United  Stores 
Realt.v    Corp    as     lo     improvements 


LIENS   FILED 


S.*N   FHANCISCO  COUNTY 


Recorded  4'?.?V"' 

Aug.  16.  1924— SB  PAGE  &  OCTAVIA 
E  27-6XS  60.  California  Wall  Bed 
Co    vs    Clara    A    and    H    H   A    Berch 

$222 

Aug  15,  1924— E  TVVENTT-SIXTH 
,Vve  175  N  Ulloa  N  25xE  120.  Smith 
Co    vs   John   L   and    Rose   Lepelich 

$112 

\ug"i2.'  1924— S  ELLIS  161  W 
Webster  W  33-9xS  137-6.  Fried- 
man   Bros  vs   J   A    '"urey    JJO 

Aug  12.  1924— NW^  POST  &  FRANK- 
lin  W  54  X  N  137-6.  A.  E.  Springer 
Co.  vs  Superior  Grinding  Co...  $880. 50 

Aug  12,  1924 — 605  VAN  NESS  AVE. 
L  A.  Taylor  vs  Hannah  de  Urioste 
John  Doe  Porler,  Monarch  Body 
^•orks  ^lO" 

Aug  20.  1924— SE  NF:WC0MB  AVE 
100  SF  from  inter  SW  Newcomb  & 
SW  Jli'ndell  SE  25xSW  100.  Na - 
iii>nal  Plumbing  .Supply  Co  vs 
Emma  Poutet  and  W  J  McKellar  & 
Son    ;*!''•■' 

Aug  19  1924— S  CALIFORNIA  ln4-9 
W  Jones  W  51-6xE  137-6.     H  J  De- 


^ 

BUILDING  CONTRACTS 

ALAMEDA 

COUNTY 

Vl.OOO  and  Ov 

er  Reported 

The 

following    is 

an    index    for    th« 

contra 

cts  in   this  issue. 

Ko. 

Owner 

Contractor 

Amt. 

4244 

Dimmler 

Monson 

4000 

4245 

<  linton 

Rankin 

8500 

4246 

( Jaw 

Kelman 

4500 

1247 

Lock 

Owner 

3500 

1218 

Fisher 

Burke 

6750 

4249 

\\  alerman 

California 

12500 

4250 

Thompson 

Thompson 

16000 

<251 

Carreiro 

Owner 

1800 

4252 

Dowling 

Owner 

3000 

4253 

Smith 

Owner 

4500 

4254 

United 

Barrett 

274S 

4255 

Maw 

Shrader 

2270 

4256 

Nicholson 

Owner 

8000 

4257 

Hall 

Barrett 

1000 

4258 

Galia 

St.  Mary 

2500 

4259 

Davidson 

Mullen 

4000 

4260 

Cornwall 

Van    Ness 

3000 

4261 

Bonneau 

Marshall 

3000 

4262 

Moore 

Owner 

3700 

4263 

Thomas 

Owner 

3000 

4264 

Champonot 

Porter 

3000 

4265 

Griffith 

Owner 

2500 

4266 

City    Pans 

Owner 

24000 

4267 

Davidow 

Owner 

27000 

426S 

Humphrey 

Gosselt 

2800 

4269 

Muller 

15000 

4270 

East 

Owner 

2000 

4271 

Connolly 

Lloyd 

12000 

4272 

Roman 

Brown 

10000 

4273 

Zeisz 

Fish 

3800 

4274 

Henry 

Williford 

3000 

4275 

Stutt 

Thiele 

6000 

4276 

Mehrtens 

Thiele 

2700 

4277 

Henry 

Williford 

6600 

4278 

Wilson 

Hildebrand 

1750 

4279 

Furlong 

Owner 

7500 

4280 

Chamberlain 

Allermalt 

5000 

4281 

Hansen 

Broadway 

3500 

4282 

Stewart 

Pearce 

4000 

4283 

Hendrickson 

Owner 

3000 

4284 

Hoffman 

National 

6000 

4285 

Goodwin 

Correira 

3300 

4286 

Del    Fava 

Doyle 

6550 

4287 

Laurez 

Norgrove 

12000 

4288 

Kingsley 

Owner 

4000 

4289 

Irwin 

Shipman 

3400 

4290 

Shipman 

Owner 

4000 

4291 

Johnson 

Owen 

50000 

4292 

Alberts 

Sand 

2600 

4293 

High 

Ferguson 

6000 

42a4 

Gardiner 

Adams 

4700 

4295 

Robbins 

Nylander 

6000 

4296 

Riggle 

Bennassini 

2000 

4297 

Sydes 

Owner 

2500 

4298 

Clark 

Maui-er 

10697 

4299 

McDonoiigh 

Knight 

430U 

Lew 

Knighl 

4301 

Brennen 

Owner 

7000 

i:i02 

Kaufman 

Wieben 

5200 

4  303 

Spraggins 

Owner 

1000 

4304 

Hughes 

Pinkerton 

4800 

4305 

Smalley 

Loblow 

1000 

4  306 

Stuckert 

Owner 

1000 

4307 

Peppin 

Owner 

12550 

4308 

Same 

Same 

27600 

4309 

Edwards 

Jensen 

10400 

4310 

Andrews 

Owner 

3750 

4311 

Melanphy 

Wells 

6468 

4312 

Heitman 

McCullnugh 

17484 

4313 

Pa  vert 

Owner 

42500 
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Salurday,    AueUfcL 


4314 

Williamson 

Owner 

13000 

4315 

Krieger 

Owner 

6500 

4316 

Thomas 

Barnard 

3200 

4317 

Fessenden 

Malmstrom 

9000 

4318 

Bd.    Educ. 

Owner 

4236 

4319 

Bd   Educ. 

Owner 

3890 

4320 

Bd.    Educ. 

Owner 

2277 

4321 

Bd.    Educ. 

Owner 

1492 

4322 

Bd.    Educ. 

Owner 

2386 

4323 

Bd.    Educ. 

Owner 

2079 

4324 

Bd.    Educ. 

Owner 

1554 

4325 

Bd.   Educ. 

Owner 

1176 

4326 

Bd.     Educ. 

Owner 

2100 

4327 

Fox 

Owner 

3300 

432S 

Clifford 

Pratt 

1400 

4329 

Mansfield 

Carlson 

7350 

4330 

Leavy 

Walter 

1200 

4331 

Martin 

Owner 

3000 

4332 

Uhlenkamp 

Lehman 

5600 

4333 

Argust 

Squires 

4000 

4334 

Monez 

Owner 

3000 

4335 

Courtney 

Foreman 

4400 

4336 

Daehn 

Fairfax 

2000 

4337 

Honck 

Owner 

7000 

4338 

Maurer 

Kram 

4200 

4339 

Mahon 

Brown 

4500 

4340 

Donohue 

Van  Ness 

2800 

4341 

Watkins 

Owner 

3500 

4342 

Rovanpera 

Owner 

3250 

4343 

Kohle 

Owner 

4200 

4344 

Thornally 

Thornally 

18000 

4345 

Short 

Short 

11000 

4346 

Braralage 

Bramlage 

4800 

4347 

Burrnin 

Schmidt 

1000 

4348 

Earle 

Henderson 

1000 

4349 

Clonon 

Matkala 

4000 

4350 

Turner 

Owner 

3000 

4351 

Melumphy 

Wells 

6218 

4352 

Morehouse 

Hall 

2200 

4353 

Marshall 

Owner 

4000 

4354 

Maloney 

Shipman 

360(1 

4355 

GervaLs 

Owner 

1575 

4356 

Norris 

Norris 

6000 

4357 

Hamilton 

Elrod 

8000 

4358 

Mortenson 

MacGregor 

5100 

4359 

Gallagher 

Jacobsen 

2300 

4360 

Booth 

Owner 

6000 

4361 

Laugbehn 

Laugbehn 

3000 

4362 

Metge 

Anderson 

3400 

4363 

Dado 

Dado 

2000 

4364 

Relagliate 

Anderson 

3400 

4365 

Flittner 

Owner 

4300 

4366 

Drysdale 

Owner 

3650 

4367 

Fowler 

Scott 

7700 

4368 

Del   Key 

Mason 

29C00 

4369 

Marks 

Kat 

12200 

4370 

Stone 

Perdus 

2500 

4371 

Davidson 

Smith 

1275 

4372 

Ehret 

Owner 

4000 

4373 

Lind 

Jackson 

2500 

4374 

Jackson 

Owner 

1500 

4375 

Foley 

Butzke 

5000 

4376 

de  Normandie 

Martin 

4000 

4377 

Rodda 

Knapp 

2500 

4378 

Turner 

Henderson 

4500 

4379 

Hickok 

Wightman 

2100 

4380 

Elliott 

Owner 

3000 

4381 

Holmes 

Goranson 

6500 

4382 

Gallagher 

Zwaal 

4000 

4383 

Klein 

Owner 

5000 

4384 

Tollefsen 

Owner 

3100 

4385 

Burroni 

Bardwell 

6000 

4386 

Sharp 

Dahl 

3650 

4387 

Patterson 

Owner 

5300 

4388 

Storer 

Owner 

3000 

4389 

Pacific 

Gorrill 

Alterations 

(4244)      NO.  770  SPRUCE  ST.,  Berkeley. 

Alterations   and  additions. 
Owner — C.   L.    Dimmler. 
Architect — None, 
Contractor — Monson    Bros.,    251    Kearny 

St.,  San  Francisco.  $4000 


DWELLING 

(4245)  NO.  2939  ASHBY  AVE.,  Ber- 
keley.     Dwelling. 

Owner — Margaret  Clinton,  Belmont, 
Calif. 

Architect — C.  W.  Gompertz,  Claremont 
Manor,    Berkeley. 

Contractor — S.  G.  Rankin,  712  Haddon 
Road,   Oakland.  t8500 


DWELLING 

(4246)  NO.  1608  SCENIC,  Berkeley. 
Dwelling. 

Owner — Hugh  Gaw,  1533  Walnut,  Ber- 
keley. 

Designer — Kelman  Bros.,  3099  Tele- 
graph Ave.,  Berkeley. 

Contractor — Kelman  Bros.,  3099  Tele- 
graph   Ave.,    Berkeley.  $4500 


PLANING  MILL 

(4247)      NO.    739      UNIVERSITY      AVE., 

Berkeley.     Planing  mill. 

Owner — Chas.  Lock,  Pacific  Grove,  Cal. 

Architect — Marshall  Dean,  Pacific  Grove 

Contractor — Chas.   Lock,   Pacific   Grove. 

$8500 


DWELLING 

(4248)  NO.  661  ARLINGTON  ST.,  Ber- 
keley,    Dwelling  and  garage. 

Owner — H.  O.  Fisher,  2015  Yolo  St., 
Berkeley. 

Designer — C.  E.  Burke,  4129  Randolph 
Ave.,    Oakland. 

Contractor — C.  E.  Burke,  4129  Randolph 
Ave.,  Oakland.  ?6750 


APARTMENTS 

(4249)  S  E-SIXTEENTH  ST.  100  W 
41st  Ave.,  Oakland.  2-story  12-roora 
apartments   and   garage. 

Owner — Martin  Waterman,  1636  Frank- 
lin St.,  Oaklanl. 

Architect — None. 

Contractor  —  California  Builders,  1636 
Franklin    St.,    Oakland.  $12,500 


ETORES  &  APTS  . 

(4250)  NE  COR.  GRAND  AVE.  AND 
Weldon  St.,  Oakland.  2-story  15-rm 
stores  anl  apartments. 

Owner — G.  E.  Thompson,  458  Lakeshore 
Blvd.,  Oakland. 

Architect — None. 

Contractor — H.  E.  Thompson,  458  Lake- 
store  Blvd.,  Oakland.  $16,000 


ADDITION 

(4251)      SW  COR.  FIFTIETH  AVE  AND 

E-14th  St.,  Oakland.  Brick  addition 
Owner — John    Carreira,    4999    East    14th 

St.,  Oakland. 
Architect— None.  $1800 


DWELLING 

(4252)      SW     COR.     SIXTV-SECOND     & 

Racine     Sts.,     Oakland.     1-story     5- 

room  dwelling. 
Owner — Geo,    F.    Dowling,    407    F'edera! 

Bldg.,  Oaklanl. 
Architect— None.  $3000 


DWELLING 

(4  253)      E   VICENTE   RD.    250    S    Grand 

View  Dr.,   Oakland.   1-story  5-room 

dwelling. 
Owner — L.    D.    Smith,   303  Vicente  Road 

Oakland. 
Architect — None.  $4500 


ALTERATIONS 

(4254)   SW  COR.  SEVENTEENTH  & 

Broadway,    Oaliland.    Alterations. 
Owner — United    States    Treasury    Dept. 
Architect — None. 
Contractor — Barrett    &    Hilp,    357    12th 

St.,  Oakland.  $2748 


REPAIRS 

(4256)  3911  WEBSTER  ST.,  Oakland. 
Fire  Repairs. 

Owner — Mrs.  G.  A.  Maw,  3911  Webster 
St.,  Oakland. 

Architect — None. 

Contractor  —  J.  F.  Shrader,  2004  Tele- 
graph Ave.,  Oakland.  $2270 


DWELLINGS 

(4256)  239  245  CROSS  ROADS,  Oak- 
land.   2    1-story    5-room    dwellings. 

Owner— C.  H.  Nicholson,  461  9th  St., 
Richmond. 

Architect — None.  $4000    each 


REPAIRS 

(4257)      W    TELEGRAPH    AVE,    140    N 

16th  1st.,  Oakland.   Repairs. 
Owner — Hall  &  Buhs 
Architect — None. 
Contractor — Barrett    &    Hilp,    357    12th 

St.,   Oakland.  $1000 


DWELLING 

(4258)      W  NINETY-SECOND  AVE.   200 

S    D    St.,    Oakland.    1-story    4-room 

dwelling. 
Owner  —   Pete   Galia,    1035    92nd   Ave., 

Oakland. 
A  rchitect — None. 
Contractor — Joe    St.   Mary,    9415    B    14th 

St.,  Oakland.  $2500 


ALTERATIONS 

(4259)  1318  BROADWAY',  Oakland.  Al- 
terations. 

Owner — Davidson  &  Licht,  1318  Broad- 
way, Oakland. 

Architect — None. 

Contractor — ^Mullen  Mfg.  Co.,  60  Rausch 
St..   San   Francisco.  $4000 


STORES 

(4260)      E  PIEDMONT  AVE.    275   S  Ra- 

mona  Ave.,  Oakland.  1-story  stores 
Owner — ^A.   F.   Cornwall,    4325    39th   Ave 

Oakland. 
Architect — None. 
Contractor — L.   E.  Van  Ness,   4920   Park 

Blvd.,   Oakland.  .^3000 


SPiUVlCE   STATION   ETC. 

(1261)     ISW   COR   EIGHTIETH  AVE.   & 

E-14th     St.,     Oaklanl.     1-story     tile 

service    station    and    1-story    brick 

service  station. 
Owner — J.    J.    Bonneau,    1725    Webster 

St.,  Oakland. 
.\  rihitect — None. 
Contractor  —   Marshall    &    Burks,    1725 

Webster  St.,  Oakland.  J3000 


DWELLING 

(4262)      X  E-21st  St. 

Oakland.    1-story 

and  garage. 
Owner — E.    H.    Moore,    319    21st    Street 

Oakland. 
Architect   —   L.    F. 

Ave.,  Oakland. 


Hanover 
$3700 


DWELLING 

11263)      N   DELAMARE  ST  350   W  MA- 

ple  Ave.,  Oakland.     1-story  5-room 

dwelling. 
Owner — A.    D.    Thomas,    2961    Madeline 

St.,  Oakland. 
Architect-^None.  $3000 


DWELLING    &    GARAGE 

(4264)  W  ADELL  COURT  200  N 
Montana  St.,  Oakland.  1-story 
4-room   dwelling   and   garage. 

Owner — ^Edw.  M.  Champonot,  2130  Em- 
erson   St.,   Berkeley. 

.\  rchitect — None. 

Contractor — A.  W.  Porter,  2234  San  An- 
tonio  Ave.,  Alameda.  $3000 


r>  WELLING 

(1265)      W    102ND    AVE    180    S    BIRCH 

St.,       Oakland.         1-story       4-room 

dwelling. 
Owner- C.   W.   Griffith,   1323   96th  Ave., 

Oakland. 
.\rchitect — None.  $2500 


ALTERATIONS 

(4266)      NE    COR    14TH    &    WEBBTEK 

Sts.,     Oakland.       Alterations. 
Owner — City    of    Paris    Dry    Goods    Co., 

Geary    and    Stockton    Sts.,    S.    F. 
Architect — None.  $24,000 


DWELLINGS    (9) 

(4267)  W  69TH  AVE  PL.,  500  -  547 
611  -  648  -  685  -  722  -  759  -  789 
835  N  69th  Ave.,  Oakland.  Nine 
l-.^tory     5-room    dwellings. 

Owner — S.  Victor  Davidow,  1620  69th 
Ave.,   Oakland. 

Architect — None.  $3000  each 


DWELLING 

(4268)  N  BIRCH  ST  100  W  94TH 
Ave.,  Oakland.  1-story  4-room 
dwelling. 

Owner  —  H.    W.    Humphrey,    1903    94th 

Ave.,    Oakland. 
Architect — None. 
Contractor — C.    A.    Gossett,    327    Davis 

Court,   S.   F.  $2800 

STORES  „ .     „ 

(4269)  NW  COR  13TH  AVE  &  EAST 
14th    St.,    Oakland.      1-story    stores. 

Owner — H.    Daube. 
Architect — None. 

Contractor — F.  A.  MuUer,  805  Syndicate 
Bldg.,  Oakland.  $15,000 

(4270)  N  21iST  ST  BET.  ADELINE  & 
Magnolia  Sts.,  Oakland.  1-story 
shed. 

Owner — East  Bay  Water  Company,  152 

16th     St.,     Oakland. 
Architect — None.  $2000 


.APARTMENTS  ,^ 

(4271)      684  36TH  STREET,  OAKLAND. 

2-story    14-room  apartments. 
Owner— Thos.    Connolly,     688    36th    St., 

Oakland. 
Architect — None. 
Contractor— J.    A.    Lloyd,    763    36th    St.. 

Oakland.  $12,000 


MOVING,  ETC. 

(4272)  COM.  AT  A  POINT  FORMED 
by  the  intersection  of  the  E  line 
of  23rd  Ave.  with  the  S  line  of  E 
9th  St.,  running  thence  E  along 
said  S  line  of  E  9th  St,  at  an  an- 
gle of  90  deg.  from  23rd  Ave.  100 
ft.  thence  at  an  angle  of  132  aeg. 
and  24  inches  SE  and  along  SW 
line  of  E  9th  St.  155.74  thence  at 
an  angle  of  93  deg.  53  ft.  SW  152.75 
ft.  thence  at  an  angle  of  89  deg. 
59  ft.  NW  142.26  ft.  thence  at  an 
angle  of  130  deg.  44  min.  N  along 
easterly  line  of  23rd  Ave.  123.53 
ft.  to  pt.  of  beginning,  Oakland. 
All  necessary  work  for  moving,  al- 
terations and  additions  to  church 
frame  bldg. 


Suluriluy,    Augusi    23,    la*4 


,,„.ner  —  The    Roman    Catholic    Arch- 
)ii»hop    of    S.     F..     (a    ciirp.    solo.), 
1700  Franklin  St..  S.  F. 
Mihitect — Charles     Falonl.     r>30    Mont- 
Konicry  .St.,   S.   F. 
ntraotor — M.   Brown  and   C.  Sauza. 
il.d  Aug.   H.  I'm.  Dat.d  .luly  2'.i.  1924. 
When  bldg  I.S  moved  lo  newfoun- 

diUion      J2500 

Whi'n   plastered    2500 

Whi'n    completed    2500 

Csiial    35    days    2.'>00 

TOTAL  COST,  JIO.OOO 
lloMd,  ves.  Sureliis.  K.  II.  Cania  and 
\V.  Henas.  Forfeit,  $l.i.00  per  day. 
Mnilt,  4S  working  days  from  Aug.  1, 
11124.      Plans   and   specifications   filed. 
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SIC'NS 

(I2K4)       13211    WKKSTKK    ST.,    OalUai'd. 

Koof  sign  and  electric  sipn. 
(jwner — M.    Hoffman    Co.,    1320    Weljsler 

St.,  Oakland. 
Architect — None. 
Contractor — Nalioiial  lilcctric  Sign   Co., 

510    18th  St.,  Oakland.       JSOOO   each 


DWELLliNG 

(4273)       1533    PARU    ST..    Alameda.      1- 

story    5-room    dwelling 
Owner — Mrs.  A.  Zeisz.  San   Francisco. 
.Vrchitect — None. 
Contractor — M.    H.    Fish.    1333    Fountain 

St..   Alameda.  »3800 


UWKLLINC 

(4274)       2841    MADISON    S'"".,    Alameda. 

1-story   4-room  dwelling. 
CUvner — \V.  B.  Henry,  2837  Madison  St., 

Alameda. 
Architect — None, 
iniitractor    —    iiowai.l    Williford,    323i 

Bayo  Vista  Ave.,  Alameda.         $30UU 


liWKLl.lNO 

(427.-.)  ST.  CHAUBKS  AND  KAN  AN- 
tiinio,  Alametla.  1-slory  5-room 
dwelling. 

invner — C.  C.  Stutl,  545  HaiglU  Ave, 
Alameda. 

Architect — None.  __ 

i-..ntraclor— A.  J.  Thiele.  3221  Thomp- 
son   Ave.,    Alameda.  ?60U0 


MWIOl.LlNt; 

.  127B)        PACIFIC     AVE.     ANU    UNION 

SI..  Alameda.     1-story  1-rooni  dwlg. 
,  nvner — (J.    H.    Mehrtens,    1536    Webster 

St.,  Alame<la. 
.\ichilecl — None. 
Contractor— A.    J.    Thiele,    3221    'lliomp- 

son  Ave.,  Alameda.  52700 


(1277)       2843    AND    45     MADISON    ST., 

Alameda.  1-story  5-roum  dwlg.  and 

1-storv  4-room  dwlg. 
(Hvner — W.  B.  Henry,  2837  Madison  St., 

Alameda. 
Architect — None. 
Contractor    —    Howard    ^\  illitord,    3237 

Bavo    Vista    Ave.,    Alameda. 

*360U  and   fSOOO 


ALTERATIONS  .    ^ 

(4278)  126   MONTICELLO   AVE.,   Pied- 
mont.     Alterations. 

Owner — Mrs.   J.   P.  Wilson,    premises. 
Architect — None.  ,    ,,       ^ 

Contractor— C.  G.  HildebranU,  17iiu  Fre- 
mont   Way,    Oakland.  .■pl7o0 

BLDG.  .     , 

(4279)  557    JEROME    AVE..    Pie<lniont. 
New  2-story   6-room  and  garage. 

Owner— Thos.   F.  L.  Furlong.   5o7  Eldo- 
rado,  Piedmont. 
Architect — None.                               _  .,,  , 
Contractor— Thos.    Furlong,     .jo,  Eldo- 
rado,   Piedmont.  *ioUU 


DWELLING 

(4-'85)        K     SEVENTY-SECOND     AVE., 

20(1  S  E-14th   St..  Oakland.      1 -story 

.■i-room   dwellings, 
owner — Eve    Goodwin,    2574    Grove    St.. 

Oakland. 
Architect — None. 
Contractor — A.   E.  Correira,  3121  E-.  ith 

St.,   Oakland.  ?3300 


D\\  ELLING 

(1295)  W  VICKSBURG  AVE.,  277  S 
Congress  Ave.,  Oaki.vnt!.  l-.-;r.ry 
8-room    2-family    dwoUiiig. 

(j«  11, r— Edith  G.  Robi.i'H,  l.".L'  IMh  St, 
Oakland. 

Aicl.itect — None. 

(!oi, tractor — Nyland-r  Pros.,  1111. i  Ex- 
celsior Ave.,  Oakl.ir.  1.  .'•>"»n 

I. WELLING 

(  \:'..6)      2355    MITCHELL  ST.,   Oaklnmi. 

1 -.story  4-room  ciwellirKj. 
(  wner— Chas.    C.    Riggle,    USS.-;    Mitchell 

St.,  Oakland. 
.Vrchitect — None. 
Contractor — Pio    Bennassr.ii,    .'•23'^    r"i..\<) 

Ave.,  Oakland.  If2;.i(,0 


GARAGE 

(4286)  S  SEVENTH  ST.,  150  E  Fiu.sh 
St..  Oakland.     1-story  brick  garage 

Owner — G.   DelFava,   1533   5th,  Oakland. 

Architect — None. 

Contractor— Chas.  A.  Doyle.  2014  Cen- 
tral   Ave.,    Alameda.  ?655U 


DWELLING  ,     , 

(4280)  36  OAK  RIDGE,  Berkeley. 
Dwelling.  ^^    „  , 

Owner — B.  L.  Chamberlain,  3125  Col- 
lege,  Berkeley. 

Architect— C.    C.    Dakin.    3034  Hillegass 

Berkeley.  , ,    ,Tr   . 

Contractor— J.  F.  Altermatt,  1911  Wal- 
nut,   Berkeley.  loOOO 

DWELLING  ,     ,  ,,     , 

(4281)  1512    EDITH,    Berkeley.  Dwlg. 
n„ner — Geo.     Hansen,    Oakland. 
Architect — None,  _ 
Contractor — W.    Broadway,    3432  .Salis- 
bury St.,  Oakland.  $3dOU 

DWELLING  ^  ^      ,,.^ 

(4282)  2227  SIXTY-FOURTH  A\  E., 
Oakland.      1-story    5-room    dwlg. 

Owner— N.    A.    Stewart,    5125    Jaont    St., 

Oakland. 
.\rchitect — None.  ^,  .,     ^_    , 

Contractor — Orland    Pearce,     2U1     b.jth 

Ave..    Oakland.  '4"00 

DWELLIN(j 

(4283)  1747  E-TWENTY-SECON  D  .ST., 
Oakland.      1-story   S-room    n  —  lar. 

Owner — Mrs.   A.    Hendrickson,    2036    7th 

Ave..    Oakland. 
Architect — None.  S3C00 


DWELLINGS 

(4287)      N   ELWOOD   AVE.,    90,    130   and 

170   W   Miia   Vista,   Oakland.   Three 

1-story   o-room  dwlgs. 
Owner — C.     V.     Laurez,     400     Syndicate 

Bldg.,  Oakland. 
.Vrchitect — None. 
Cimtractor    —    C.    M.    Norgmve,       2220 

Itoiisevelt    Ave.,    Berkeley. 

$40(10    each. 


DWELLINGS 

(J2SS)  N        KINGSLEV        ELECTRIC 

Park,     100     W    Seminary,    Oakland. 

Two    1-story   dwellings. 
Clw-ner — C.     A.     Kingsley,     5748    Walnut 

St.,    Oakland. 
Architect — None.  $2000  each. 


(4289)  3258  KANSAS  ST..  Oakland.  1- 
story  5-room  dwelling  and  garage. 

Owner — Mrs.  Irwin,  72nd  Ave.  and  E- 
14th   St.,   Oakland. 

Architect — None. 

Contractor — C.  A.  Shipman.  2621  55th 
Ave.,   Oakland.  $3400 


(4290)  3000  MADERA  AVE..  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner — C.  A.  Shipman,  2621  55th  Ave., 
Oaklanil. 

Architect — None.  $4000 


STORES 

(4291)  NE  COR.  SEVENTH  AND 
Franklin  Sts.,  Oakland.  2-story 
concrete    stores. 

Owner — Axel  Johnson,  7th  and  Frank- 
lin St..  Oakland. 

Architect — None. 

Contractor — W.  K.  Owen.  852  36th  St.. 
Oakland.  $50,000 


DWELLING 

(4292)      N  HARMON  AVE.   500   W  55TH 

Ave..      Oakland.        1-story      3-room 

dwelling. 
Owner — H.    .\lberts.    2358    Peralta   Ave.. 

Oakland. 
.Architect — None. 
(Contractor — W.     F.     Sand,     2721     School 

St.,   Oakland.  *260O 


DWELLING 

(4  293)         NE    COR.    FAIRBANKS    AND 

Warfield    Aves..    Oakland.       1-slory 

6-room   dwelling. 
Owner- L.  A.  High.    jOS  f,;.  ndicato  Bids' 

Oakland, 
.i  rchitect — None. 
Contractor — A.    L.    Fers-us.in.    1268    V3th 

Ave..    Oakland.  $6000 


DWELLING 

(1294)      2800   BELLAIRE   PLACE.   Oak 

land.     1-story  5-room  dwelling 

garage. 
Owner — C.   C.   Gardiner.    2012   11th   .A\  e 


nd 


Oakland, 
chitect — None. 
•  niractor — E.     H.     Adfini<;.     i'^lO     33rd 

Ave.,    Oakland.  $17 TO 


DV\  ELLING 

(<297)       W    SIXTY-SIXTi'i    .WE.    8ii    N 

Avenal    Ave,.    Oakland.      J -story    4- 

room  dwelling. 
Ov.  ner — Sydes  B"Others.  2512  .^5lh  Ave., 

Oakland. 
.Vicl.ilect — None.  f.ROO 


DWELLING 

(4298)      S  50.01  FT.  OF  LOT  3.  BLK.  B. 

Whitney  Tract,   Berkeley.     General 

construction  of  9-roo.ii  I"  aim  dwlg. 

Owner  —  Wellyn   B.    Cla.lr,   Mercantile 

Trust  Bldg..  Berkeley. 
.Vnhitect — John     Hudi.Jn     TMOma■^     177 

P.idgewrv-    Ave..    0-il:l.t:(l 
Contractor — George   Maurer   and   T.    D. 
Courtright,      (The    Geo.    J.    Maurer 
Co.).  Oaklmil. 
Ki'id  Aug.   14.   1921.  Da'.e.l  An 

\v').en    frame     i?    up     

When    brown    coaiod    

When     accepted     

Usual   35   days    

■t'()T.\L  C- 
lend,  sureties,   .'orfcit.  non 
wioling    days    from    tKito. 
s|)i ci'.ications   n^i   iiled. 

y.i)-  K—rer-,'-.    (.i'-i-"''l   '-'-e-   '■'.   192) 
.\'i..   ■:;.'.■>. 


1.   1921. 


.  .  .  2674.25 
...  2674.25 
ST.  $•  0.697 
Limit.  120 
I'lt.ns    and 


APARTMENTS 

(4299)  S  E-THLV.  V-lUCHTll  ST.. 
120  ft.  J  •■■i  Bru.-e  St..  Oaklsnri. 
General  (ons'rucl'on  2  story  4- 
apt.    bldg.,    e.-.ch    »    r.nms. 

Owner  —  Patrick    H.    and    Gi^oigianna 
McDonough.    1371    l-:-38lh    St.,    Oak- 
land. 
Architect— Harry  C.  Kniglit. 
Contractor      -    Harry    C.    Knight,    1426 

Franklin  St..  Orklanl. 
Filed  Aug.  15.  1924.  Dat  ;d   .Vpr.  24.  1P24 
Payments   not    giv--n. 

TOTAL  COST — Cost,  plus  10% 
Bond,  sureties,  forfeit.  i;ontf.  Limit.  90 
davs  from  commenoemcnt  of  wfirk. 
Plans    and    specifications    tiled. 

TvjoTE  —  Permit  applied  tor  July  31. 
1924.   No.   3953. 

RESIDENCE  „.,,..„ 

(4300)  S  SIDE  SPRUCE  ST.  ABOuT 
100  ft.  S  of  Los  Angeles.  Bei  keley. 
General  construction  9-ioom  resi- 
dence  with  garage. 

Owner- Leo  S.  Levy.   1109  Glenn.  Berk- 
eley. 
Architect — Harry    C.    Knight,    Oakland. 
Contractor    —    Harry    C.    Kniaht.    1426 

Franklin    St..    Oakland. 
Filed  Aug.  15.  1924.  Dated  July  17,  1924 
Payments   not  given. 

TOTAL  COST — Cost,  plu.s  10%. 
Pond,  sureties,  forfeit,  none.  Limit.  90 
days  after  beginning.  Plans  .Mid  speci- 
fications filed. 


DWELLING 

(4301)      NO.       346-48       FOORTY-FIFTH. 
Oakland.         One-story       lO-room       2- 
family  dwelling. 
Owner — Martin    Brennen.    383    45th    St.. 

Oakland. 
Architect — None.  $7000 


DWELLING 

(4302)  S  CREED  ROAD  100  E  Bar- 
rows Road,  Oakland.  One-story  6- 
room   dwelling  and  garage. 


NOW   READY   FOR    DELIVERY —  ^    -    ,  -a  „j    »<!.<.,    rtalr^In. 

PRIDDI.EVS    TABLES,    cJiUed   "3700   Splay    Bases    and    Other    Oalcula- 
lions,"   for  auaiitttT    Surveyors   and    Contractors. 

Loose    Leaves    in    Fabrikoid    Covers    $3  50    Net,    Postpaid.       Same    In 
Genuine   Leather  Covers   $5.50  Net.    Postpaid. 

Mail    Personal    Check    to   ARTHUR  PRIDDLE,   Publisher.   693   Mission 
St.,   San    Francisco.  Calif..  U.   S.   A. 
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Saturday,    August    23,    1924 


Owner— M.  Kaufman,  San  Fran<-isco. 
Architect— None. 

Contractor— Alex  C.  Wicben,   8,i9   Rose- 
mount  Road,  Oakland.  ^bZUU 

DWELLING  ^„      ^    , 

(4303)      W     FERNWAY,    Lot     39,    Oak- 
land.     One-story    4-room    dwelling. 
Owner— E.   R.   Spraggins,   Premises 
Architect — None.  ?iuuu 


DWELLING 

(4304)      E    WHITNEY    315 

Oakland.      One-story    6- 
Owner  —  A.    D.    Hughes,    7 

Oakland. 
Architect — None. 
Contractor  —  J.      A.      i'lnk 

Berryman   SI.,   lierki-Uy 


ADDITION 

(4305)      NO.      3303     MAYBLLLL 

Oakland.      Addition. 
Owner — Mrs.   Smalley,   I'remi.'ie.s. 
Architect — None. 
Contractor— M.    H.    Loblow,    Hay\ 


N  65th  St., 
room  dwlg. 
29    37th    St., 


DWELLING  ,    ,     ,  , 

(4306)      W  FERNWAY,  Lot  38,  Oakland 

One-story   4-room    dwelling. 
Owner— Chas.   H,   Stuckert,   ITemise.s. 
Architect — None. 


$100(1 


DWELLINGS  ^    ^,^_^.    ,,  _. 

(4307)      NO.    2933,    3160    and    316b    MAX- 

well  Ave.     Oakland.   Two  one-story 

6-room     dwellings     and     one     onc- 

storv   5-room  dwelling. 
Owner— .1.    B.    Peppin,    851    Trestle   Glen 

Road,   Oakland. 
Architect — None. 

$4300,  $4250  and  $4000  respcctJ'-ely 


DWELLINGS  ^    , 

(4308)  NO.  3101-07-15-21-2i-.!,i  ana  .Ci 
Rawson  St.,  Oakland.  Five,  one- 
story  5-room  dwellings  and  two  1- 
story   4-room  dwellings. 

Owner — J.  B.  Peppin,  851  Trestle  G\cn 
Road,   Oakland. 

Architect — None.  .,    ,    , 

5   at   $4000   each    and   2   at   $3800    each 


DWELLING  ^   ^-   ,     „         u 

(4309)      E   HILLCREST   off   Fish    Ranch 

Road,   Oakland.      Two-story   8-room 

dwelling  and   garage. 
Owner — Captain    Edwards. 
Architect — None. 
Contractor— G.   P.  W.   .lensen, 

ket    St.,    San    Francisco. 


n   Mar- 
$10,400 


[m^^'^E^^GRBENWOOD  AVE  300  N 
Hampel  St.,  Oakland.  One-story  5- 
room   d  welling. 

(jwner — Andrews  &  Santana,  4111 
Broadway,   Oakland. 

Architect — None. 


Owner — Dr.    Hubert     Heitman,     52     Up- 
lands,  Berkeley. 
Architect — W.    H.    Ratcliff   Jr.,    Mercan- 
tile Bank  Bldg.,  Berkeley. 
Contractor — Chas.   H.   McCuilough.    1634 

Berkeley  Way,   Berkeley. 
Filed  Aug.  16,  '24.     Dated  Aug.  13,  '24.^ 

Frame   up    *^^I^ 

1st  coat  plaster  on 4371 

When    completed    4371 

Usual    35    days 43.71 

TOTAL  COST,  $17,484 
Bond,  $ .  Suretyq,  Maryland  Casu- 
alty Co.  Limit,  80  working  days  from 
date  of  contract.  Forfeit,  $5  per  day. 
Plans   and    specifications   filed. 


$3750 


ALTERATIONS 

SE  E-NINTH  AND  TWENTY-THIRD 
Ave.,  Oakland.  Alterations  and  ad- 
tions.  , 

Owner — Roman  Catholic  Archbishop  of 
S    F.,  1100  Franklin  St.,  S.  F. 

Architect — Chas.  Fantoni,  550  Montgom- 
ery St.,  San  Francisco. 
Contractor — H.  Brown  &  G.  Sauza,  1922 
B-14th  St.,  Oakland.  $10,000 

NOTE: — Recorded    contract    reported 

Aug.    15,    1924,   No.   4272. 

RESIDENCE 

(4311)    COR.  ENSENADA  &  YINCENTE 
Ave.,   Berkeley.      All   work   for  one- 
story    frame    and    stucco    residence. 
Owner — R.    J.    and    Roma    J.    Melanphy, 

1509    High    St.,    Alameda. 
Architect — Jas.     T.     Narbfjtt.     9th     and 

Macdonald  Ave.,   Richmond,   Cal. 
Contractor — W.    B.    "Wells,    1924    Parker 

St.,  Berkeley. 
Filed  Aug.  15,  '24.     Dated  Aug.  9,  '24. 

Frame    up    $1617.20 

Brown  coated  inside  and  ready 

for  dash   coat  side 1617.20 

When    accepted 1617.20 

Usual    35    days 1617.20 

TOTAL    COST,    $6468.80 

Bond,    $ .         Suueties,       Edward       S. 

Ransom  and  Margaret  Wells.  Limit, 
90  working  day  safter  filing  contract. 
Forfeit,  none.  Plans  and  specifications 
filed. 


RESIDENCE 

(4312)  TUNNEL  ROAD 
Road,  Berkeley.  All 
story   residence. 


DWELLINGS 

(4313)  2124  2128  2132  2136  2140  2144 
2148  2152  2156  2160  Oregon  Street, 
Berkeley.  10  dwellings  and  garages 

Owner — R.  J.  Pavert,  Merc.  Trust  Bldg. 
Berkeley. 

Architect — None.  $4250    each 


APT.    BLDGS. 

(4314)      1928-30    1932-4      1936-S      CALI- 

fornia,  Berkeley.  3  apt.  bldgs. 
Owner    —    L.    M.    Williamson,    Walnut 

Architect — East  Bay  Planners,  306  tlth 

St.,   Oakland. 
Contractor — Williamson.  1  at  $6000 

2  at  $3500  each 


DWELLING 

(4315)      2047  LOS  ANGELES,  Berkeley. 

Dwelling   and   garage. 
Owner — C.  .1.  Krieger,  2100  Los  Angeles 

Berkeley. 
Architect — None. 


$6500 


DWELLING 

(4316)      13S0   HOPKINS,   Berkeley. 

Dwelling  and  garage. 
Owner — J.    L.    Thomas,    1720    Nason    St., 

Alameda. 
Designer   &   Contractor — C.    L.    Barnard 

3101  Summit  St.,  Oakland.  $3200 


DWELLING 

(4317)      1443    HAWTHORNE,    Berkeley. 

Dwelling. 
Owner — ^H.   P.   Fessenden,  Euclid  Apts., 

Berkeley. 
.\rchitect — None. 
Contractor— J.  B.  Malmstrom,  2326  37th 

Ave.,  Oakland.  $9000 


SCHOOL  REPAIRS 

(4318)  KITTRIDGE  &  GROVE,  Ber- 
keley.  School   repairs. 

Owner — Bd.  of  Education,  2133  Allston 
Way,  Berkeley. 

Architect— None.  $4236.10 


REPAIRS 

(4319)  STUART  &  TELEGRAPH,  Ber- 
keley.  School   repairs. 

Owner — Bd.  of  Education,  2133  Allston 
Way,  Berkeley. 

Architect— None.  $3890 


(4320)      ROSE      &      GRANT,      Berkeley. 

School  repairs. 
Owner — Bd    .of  Education,   2133   Allston 

Way,  Berkeley.  i 

Architect — None.  $2277.60 


REPAIRS 

(4321)      ROSE    &    WALNUT,    Berkeley. 

School  repairs. 
Owner — Bd.   of  Education,  2133  Allston 

Way,  Berkeley. 
Architect— None.  $1492 


REPAIRS 

(4322)  CURTIS  &  UNIVERSITY,  Ber- 
keley.  School  repairs  . 

Owner — Bd.  of  Education,  2133  Allston 
Way,  Berkeley. 

Architect — None.  $2386 


REPAIRS 

(4323)  SACRAMENTO    &    ROSE,    Ber- 
keley.  School   repairs. 

Owner — Bd.   of  Education,   2133  Allston 

Way,  Berkeley. 
Architect — None.  $2079.24 

REPAIRS 

(4324)  DWIGHT    AND    TELEGRAPH, 
Berkeley.  School  repairs. 

Owner — Bd.   of  Education,   2133   Allston 

Way,  Berkeley. 
Architect — None.  $1554 


FIRE   ESCAPES  ETC; 

(4326)  PIEDMONT  &  FOREST,  Berke- 
ley.  Fire  escape  and  school  repairs 

Owner — Bd  of  Education,  2133  Allston 
Way,  Berkeley. 

Architect— None.  $1460  &  $700 


REPAIRS 

(4325)  GROVE  &  BANCROFT,  Berke- 
ley. School  repairs. 

Owner — Bd.  Education,  2133  Allston 
Way.  Berkeley. 

Architect — None.  $1176 


DWELLING  &  STORE 

(4327)  1305  CURTIS,  Berkeley.  Dwell- 
ing and  store. 

Owner — Fox  Bros.,  1926  University  Ave 
Berkeley. 

Architect — None.  J3300 


ADDITION 

(4328)  128  PARKSIDE,  Berkeley.  Ad- 
dition. 

Owner — R.  G.  Clifford,  premises. 
.-\rchilect — None. 

Contractor— G.  F.  Pratt,  1109  Amador. 
Berkeley.  »1400 

DWELLING 

(4329)  617  SANTA  i;OSA,  Berkeley. 
Dwelling. 

Owner— W.   Mansfied,  S.  F. 

Architect— Thos.  Smith,  525  Market  St., 
San  Francisco. 

Contractor— V.  Carlson,  849  The  Ala- 
meda, Berkeley.  J7350 


DWELLING  ,  „       „ 

(4330)      1628  ACTON,   Berkeley.   Dwell- 

iriB- 
Owner — A.    A.    Leavy,    3488    Davis    St., 

Oakland. 
Architect — None.  „   , 

Contractor— Walter    &     English,    Oak- 
land. 


$1200 


DWELLING  &  STORE  „„,„„ 

(4331)      NB    COR    60TH   AVE   &   TBVIS 

St.,  Oakland.     1-story  4-room  dwlg. 

and   store.  .     „^ 

Owner — F.    B.    Martin,    6100    E-14th    St., 

Oakland. 
Architect — ^Nono.  $3000 


DWELLING  „,,.,, 

(4332)       6121  ROCKRIDGE  BL\  D., 

Oakland.     1-story  6-room  dwlg. 
Owner — T.     Uhlenkamp,     654     61st     St., 

Oakland. 
Architect— None. 
Contractor — J.   Lehman,   859   Apgar  bt.^ 

Oakland. 


$5600 


VLTBRATIONS    &    ADDITION 

■(4333)  1825  2STH  AVE.,  OAKLAND. 
Alterations    and   Addition. 

Owner— Dr.  T.  J.  Argust,  1825  28th  Av, 
Oakland. 

Architect — None. 

C<mtractor— C.  R.  Squires,  llol  Sem- 
inary Ave.,   Oakland.  $4000 


DWELLING  ,^^,     ,,^ 

'4334)       S    MONTANA    STREET,    140 

Aden     Court.     Oakland. 

5-room    dwelling. 
Owner — A.    H.    Monez, 

Oakland. 
Architect — None. 


tory 

E-32nd   St., 

$3000 


DWELLING  .,.^        ^,,^ 

(4335)  3737,  LINWOOD  AYE.,  OAK- 
land.      1-story    6-room   dwelling. 

Owner — ^M.  Courtney,  Excelsior  Blvd., 
Oakland. 

Architect — None.  . 

Contractor— H.  S.  Foreman,  3411  Shef- 
field Ave.,  Oakland.  $4400 

[^W^^rToLIVE  ST  260  E  9 2ND  AVE., 
Oakland.     1-story  4-room  dwelling. 

Owner — Chas.  Daehn,  9234  Olive  Street, 

Oakland. 
\rchitect — None. 

"contractor— Fairfax  Realty  Co.,  7927 
E-14th   St.,  Oakland.  $2000 


y?33™65'^  SCOTT      ST..      OAKLAND. 

1-story   7-room  dwelling. 
Owner- H.    L.    Houck,    934    Alma   Ave., 

Oakland. 

Architect — None. 


$7000 


DWELLINGS   (3) 

(4338)      E   57TH   AVE    243 

St.,   Oakland, 

dwellings. 
Owner — F.    Mauer,     1S20 

Oakland. 
Architect — None. 
Contractor — E.    Krara,     2325 

Ave.,   Oakland. 


. _    _  NOBLE 

■Three   1-story   3-rm. 


th    Avenue, 


Ransoms 
$1400   each 


mY3?)'"w°13TH    AVE       Sn    N      BELLA 
Vista  Ave.,  Oakland, 
dwelling. 


l^tory  5-rm. 


iirday,   .MiKUSi    i.t.    l:>:i 

mil 


nor-  -I*.     Maliun, 
Oitkland. 
lilted — None. 

iirnrlor — H.  Brown,  13!i7   K-3'Jnd  St.. 
Uuklund.  ^4500 


BUILDING    AND    ENGINKKRING     i\K 

Avenue, 


!•;    7  7     N    C.Mt- 
1-stur    y4-rm. 


|.\\  KI.I.I.\<: 

I  I  liuj  VV  KIIUOA  A 
nu'l  St..  Uukland. 
dwcllliiK. 

ownei- — Mr.x.  li.  U.  Donohuc,  SSIi.i  llhoda 
Ave.    Oakland. 

\   .  lilfect — None. 
iiira<-tor — L,esier  Van  Ness,  35,")7  Wil- 
son   .\vo.,    Uakland.  }2800 

I'WKM.ING 

.i:ill)  K-24TH  AVIO  40  NK  21ST  ST., 
Oakland,      l-stury  .l-room  dwelling. 

(nvncr— K.  VVatklns,  K-17th  .St..  Oak- 
land. 

Architect — None.  $3500 


|i\VKLI>IN(> 

,i:;42)      N     I.YON    AVE     160     W     HAR- 
rlnpton,    Oakland.      1-story    5-room 
dwelling. 
Aner — H.    Uovanpera,    3.'60    Io'<m    Av., 

Oakland. 
.  hlteot— -None.  $3250 

M\\  1CI.I.ING 

I  i:ii:i)     .\  MONTANA  ST  r,:,  \v  hoston 

St..  Oakland.     1 -story  6-room  dwlg. 
(iwiier— A.    V.   Kohle,    U'"l    Ailrlin.-    St., 

Oakland. 
Ac.hitcct— None.  iriOV 


il'T 

:;44)  SK  COR  4TH  &  W.VSHINOTON 
Sts..  Oakland.  2-story  concrete 
loft  buildiny. 

,viier— H.  M.  Thornally.  3rd  &  Wash- 
ington Sts..  Oakland. 

■ihiteet — None. 

.iitractor — W.  G.  Thornally  307  12th 
St.,   Oakland.  $180U 


nWKLLINGS   (2) 

(l.ll.i)      AV       KEXWYN       P.D      ;i0-:40    N 

Clevelend      Ave..      Oakland.        Two 

]-storv   6-room   dwellings. 
OwMfr — Louise  H.  Short,  574  Rosal  Av., 

Oakland. 
.Xrchitect — None. 
Contractor — C.  W.  Short,  574  Rosal  Av., 

Oakland.  $.0500   each 


rke- 


D  WELLING 

(4346)      1695-97    HOPKI.XS    ST., 

lev.    Dwelling. 
I  Jwner — Mabel  M.  Bramlage  649  Arling-- 

ton   Ave.,   Berkeley. 
A  rpliitect — None. 
Contractor — K    T.    Bramlage,    649    .A.rl- 

ington  Ave.,  Berkeley.  $4800 


.\nDITION 

14347)  1462  SAN  PABLO  AVE..  Berke- 
ley. Addition. 

ciwner— Carl  Eurrnin,  1462  San  Pablo 
Ave.,    Berkeley. 

.\  rchitect — None. 

Contractor— B.  H.  Schmidt,  2237  E  19th 
St.,  Oakland.  ?1000 

ADDITION 

(4348)  149  PARKSIDE  DRIVE,  Ber- 
keley.   Addition. 

owner— L.  H.  Earle,  149  Parkside  Dr., 
Berkeley. 

.Xrchitect — None. 

Contractor  —  E.  F.  Henderson,  5744 
Keith   .\ve.,   Oakland.  $1000 


KWKLLINGS 

(4352)      NE      COU.      GARFIELD      AND 

77th  Aves.,  Oaklaml.  1-story  4-rooiM 

dwelling, 
tiwner — Mrs.  C.   I).   Morehouse,  891  22nd 

St..  Oakland. 
Architect  — None. 
Contractor    -fi. Mil     IImII,     891     22nd    SI.. 

Oakland.  $22011 


RESIDENCE 

(4349)  241SISPAULDING  AVE.,  Berke- 
ley.  Residence. 

Owner — Mrs.  Julia  Clonan,  292  Single- 
lary  Ave.,  San  Jose. 

Designer  &  Contractor — -Vainio  Mat- 
kala,  1734  Carlton  St.,  Berkeley. 
$4000 


►WELLING 

4350)      1216 

MONTEl- 

;et. 

Be 

rkeley. 

Dwelling, 
fwner — G.    N. 

Turner, 

1908 

Grant   St., 

■      Bei 
trchite 
Sontrac 

1       «'•■ 

•keley. 
et — None. 

;tor — G.    N.    Turner, 
Berkeley. 

1908 

Grant 
$3000 

^WELLING  „     , 

#351)  724  ENSENADO  AVE.,  Berke- 
ley. Dwelling. 

pwner — R.  J.  Melumpl.y  715  Ripley  Ave 
Richmond.  ,, 

Architect— James  T.  Market,  906  Mc- 
Donald  Ave.,    Richmond. 

Contractor — W.  B.  Wells,  716  Ensen- 
ardo  Ave.,  Berkeley.  $6218.80 


AVE.    75 
1-slory 


KWKLLINf! 

(4353)  K  KIKTV-lOICIITIi 
Camden  St..  Oakland, 
room  dwelling. 

Owner— Alex   F.   Marshall.   1424   Frank- 
lin  St..   Oakland. 
.\rchltect— None.  $4000 

DWELLING 

(4354)  3245    LYNDE    ST.,    Oakland.    1- 
storv  5-room  dwelling. 

Owner — J.  J.   Maloney,   546  Santa  Clara 

Ave.,   Oakland. 
Architect — None. 
Contractor— C.    A.    Shipnum.    2621     i5tli 

Ave.,  Oakland.  $3600 


DWELLING 

(4355)  NW  COR.  AVENAL  AVE.  AND 
Church  St..  Oakland.  1-story  4- 
room  dwelling  and  garage. 

Owner — Oscar  Gorvais,  5815  AValnut  Rt 
Oakland. 

Architect  — .Vone.  $1575 
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1)WELLINGS 
(435G)      S     .'XillZOXA      ST.      192 

Laurel     Ave..     Oakland.     2     1-stor; 

5-room  dwellings. 
Owner — .1.    Norris. 
Architect — None. 
Contractor— R.    E.    Norris.    3466    Wood 

ruft  .\vc.,  Oakland.  $3000  eacl 


DWELLING 

(4357)      S     HILLCROFT     CLR.     324     W 

Sunnyhill    Rd.,    Oakland.    2-story    8- 

room  dwelling. 
Owner— iN'lrs.    Ja.«.    Hamilton.    1429    29th 

Ave.,   Oakland. 
.Architect — None. 
Contractor — C.  H.  Elrod  3532  Telegrapli 

Ave.,  Oakland.  $8000 


DWELLING 

(435S)  3362  PERALTA  AVE.,  Oakland 
1-story  6-room  dwelling  and  ga- 
rage. 

Owner — Paul  Mortensen,  3945  Laguna 
Ave.,    Oakland. 

Architect — None. 

(  ontractor — L'.  M.  MacGregor,  470  ]3tli 
St.,   Oakland.  $51(iiJ 


DWELLING 

(4359)  1618  EIGHTY-EIGHTH  AVE., 
Oakland.    1-story   4-room   dwelling. 

Owner— J.  J.  Gallagher.  3316  E  12th 
St.,  Oakland. 

Architect — None. 

Contractor — E.  Jacobsen.  2307  Havens- 
court  Blvd.,  Oakland.  $2300 


DWELLINGS 

(4360)  N  KANSAS  ST.  42-85  E  Pat- 
terson Ave.  and  NE  Kansas  corner 
Patterson,  Oakland.  3  1-story  4- 
room    dwellings. 

Owner — B.  S.  Booth,  91  Nova  Drive. 
Piedmont. 

.\rchitect — ^None.  $2000    each 


DWELLING 

(4361)  N  BIRDSALL  AVE,  200  E  Raw- 
son  A-i^e.,  Oakland.  1-story  5-room 
dwelling. 

Owner — Mrs.  M.  Laugbehn,  3216  Bird- 
sail    Ave.,    Oakland. 

A  rchitect — None. 

Contractor — Fred  Laugbehn,  2801  Bird- 
sail  Ave.,   Oakland.  $3000 


DWELLING 

14362)      N    DAKOTA    ST.    250    E    Laurel 

Ave.,  Oakland.  1-story  5-room  dwlg 
Owner — Fred    W.    Metge,    3228    Dakota 

St.,  Oakland. 
Ai-chitect — None. 
Contractor — A.   Anderson,    3935    Whittle 

Ave.,  Oakland.  $3400 


DWELLING 

(4363)      E      SEVENTY-FOURTH      AVE. 

450   N   E-14th   St.,   Oakland.    1-story 

4-room  dwelling. 
Owner — E.    F.    Dado,    1255    Pacific   Ave., 

San  Francisco. 
Architect — None. 
Contractor — J.    M.    Dado,     1255     Pacific 

Ave.,   S.    F.  $2000 


WS  Ob 

DWELLING 

(4  364)  3024  MO.N'TANA  STREET,  Oak- 
land.   1-story    5-room   dwelling. 

Owner— Frank  Relagllate,'  3024  Mon- 
tana St.,  Oakland. 

.Architect — 'None. 

Contractor— A.  Anderson,  3935  Whittle 
Ave.,  Oakland.  $3400 

|i\VKLLI.\G 

(4365)  E  ISIXTY-FOURTH  AVE.  365  N 
Avenal  Ave..  Oakland.  1-story  6- 
roiim  dwelling  and  garage. 

Owner — Jos.    Flittner,    1700     35th    Ave., 

Oakland. 
Architect— None.  $4300 

nWIOI.LING 

(4366)  6014  SCENIC  WAY,  Oakland. 
1-story  5-room  dwelling  &  garage. 

Owner — Geo.     H.     Drysdale,     2321     3Sth 

Ave.,  Oakland. 
Architect— None.  $3650 

Xi.-.      64      TUNNEL      ROAD,      Berkeley. 

Dwelling. 
Owner — Dr.  Hubert  Heitman,  Berkeley. 
Architect— W.    H.    Ratcliffe.    Merchants 

Trust  Bldg.,  Berkeley. 
Contractor    —    Chas.    McCullough,    1641 

Allston    Way,    Berkeley.  $17,400 

.\'OTE — Recorded     contract     reported 
Auk.   KS,   1924,  No.   4312. 

STORE  BLDG. 

(4367)  NW  COR.  OF  SIXTY-THIRD 
St.  and  College  Ave.,  Oakland.  All 
work  for  1-story  frame  store  bldg. 
and  garages. 

Owner — Matilda    N.    Fowler,    6305    Col- 
lege  Ave.,   Oakland. 
Architect — A.  W.  Smith,  Am.  Bank  Bldg 

Oakland. 
Contractor — iG.    A.    Scott,    685    23rd    St., 

Oakland. 
Filed  Aug.  18,  1924.  Dated  Aug.  IS,  1924 

Frame   up    $1925 

1st    coat    of    plaster 1925 

(?ompleted  and  accepted   1925 

Usual     35     days     1925 

TOTA  LCOST,  $7700 
Bond,  none:  Sureties,  Alice  M.  Scott, 
C.  M.  MacGregor;  Forfeit,  10  day;  Lim- 
it. 30th  of  October,  1924:  Plans  and 
specifications  filed. 

FRATERNITY  HOUSE 
(4  36S)         LOT    3    &    N    30    FT.    of    LOT 
2  Elk    13   Map  Daley's  Scenic   Park, 
Berkeley.  All  work  for  3-story  and 
basement    frame    and    plaster    fra- 
ternity   house. 
Owner — Del  Rey  Club  Inc.    (a  Corp.) 
Architect — Masten   and   Hurd,   278   Post 

.St..    San    Francisco. 
Contractor — Mason-McDuffie  Co.,  IShat- 

tuck  &  Addison,   Berkeley. 
Filed  Aug.  19,  1924.  Dated  Aug.  18.  1924. 

Frame    up     .  . ./ $7250 

Brown    coated    7250 

Completed    and    accepted     7250 

Usual   35  days    7250 

TOTAL  COST,  $29,000 
Bond,  yes;  Sureties,  Duncan  McDutfie, 
C.  O.  Young;  Forfeit,  $10  day;  Limit, 
120  working  days;  Plans  and  specifica- 
tions  filed. 

DWELLING 

(4369)  2915  AVALON  AVE.,  Berkeley. 
Dwelling. 

Owner — T.    Marks,    Berkeley. 

Designer — W.    C.    Terry,    260    California 

St.,    Berkeley. 
Contractor — Wm.    Kat,    2430    Humboldt 

Ave.,  Oakland.  $12,200 

DWELLING 

(4370)  1418  BANCROFT  WAY,  Ber- 
keley. Dwelling. 

Owner — Hareld  Stone,  1732  Highland 
Place,  Berkeley. 

Architect — E.  Perdus  269  10th  St.,  Oak- 
land. 

Contractor — E.  Perdus,  269  10th  St., 
Oakland.  $2500 

.ALTERATIONS  1 

(4371)  2440  DANA  ST.,  Berkeley.]  Al- 
terations. 

Owner — Miss  Davidson,  2519  College 
Ave.,  Berkeley. 

.\  rchitect — None. 

Contractor — Harry  Smith,  2011  Fran- 
cisco,   Berkeley.  $1275 

DWELLING 

(4372)  2222  GRANT  ST.,  Berkeley. 
Dwelling. 

Owner— Marie  Ehret,  1821  8th  St.,  Ber- 
keley. 

Architect — D,  M.  Crooks,  1761  Franklin 
St.,   Oakland.  $4000 
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S™?   ADDISON     ST.,    Berkeley. 

Own?r— ""k^'Lind,  225  Richmond,  Oak- 
land. 

^Sf.'^^Lc'toT-^iaS;  Jackson,  Wilson  and 
Solano,    Berkeley.  *'"•"" 

("^T*? ^FIFTH  AND  CARLETON  STS., 

Berkeley.  Office. 
Owner— Byron    Jackson    Pump    Co.,    5th 

and  Carlton   Sts.,  Berkeley. 
Architect— None^^ *"'"" 

fim^^^ol    GRANT      ST.,      Berkeley. 

Own?r'"-'"Mrs.    Foley,   2303  Grant   St., 

Berkeley. 

Architect — None.        „   .  ,  i,,r     Rstv, 

Contractor— O.     H.     Butzke,  1315     66th 

St.,   Oakland^ *5000 

f^Tf^'^im  ISUTTER  ST.,  Berkeley. 
Dwelling.  .  „   f  ' 

Owner— Harold  de  Normandie  1136  Sut- 
ter St.,   Berkeley. 

Architect — None. 

Contractor— Roy  Martin,  1616  25th  Ave 
Oakland.  **''"'' 


DWELLING    ^j^^j^jjjj^^Q  ^AY,   Berke- 

lev.    Dwelling. 
Owner  —  John   Rodda,    1117   Channing 

Way.   Berkeley. 
Architect — None. 
Contractor— G.    B.    Knapp 

ews   St.,    Berkeley. 


2512    Math- 
$2500 


f437f^'"99'°MENLO    PLACE,    Berkeley, 

■  Dwelling.  „     ,     , 

Owner— Emily  Turner,   Berkeley. 
Architect — .None. 
Contractor    —    B.    F.    Henderson 
Keith  Aye.,  Oakland. 


5744 
$4500 


Hickok,  143S  4Sth 


DWELLING 

611     N   'E-lTth^StT.,     Oakland, 
story    4-room    dwelling. 
Owner  —  Grace    B, 
Ave.,  Oakland. 

Architect— None. 

Contractor— R.  F.  Wightman,   104C  V. 
toria   Ave.,    S.    F.  ?21' 


DWELLING  „    „     .       •      * 

(4380)  E  in7TH  AVE.  49  S  Apricot 
St.,  Oakland.  1-story  5-room 
dwelling.  ,    ^  ,„_     „, 

Owner— H.    F.    BUiott,    926    E-18th    St., 

Oakland.  lonnn 

Architect— None^^^^ ?3(»0" 

DWELLING  „   ^  „,      B    ,  , 

(4381)  S  ROSAL  AVE.  139  E  W  arfield 
Ave,,  Oakland.  1-story  7-room 
dwelling.  ^, 

Owner — S.    O.    Holmes,    1680    Chase    St., 

Oakland. 
Architect — None. 
Contractor— H.    Goranson,    3476    Laguna 

Ave.,   Oakland.  $6500 


(4382)  N   ARIZONA   ST.,    440    E    Mapl 
Ave.,      Oakland, 
dwelling. 

Owner — T.     Gallagher, 

St.,  Oakland. 
Architect— None. 
Contractor— L.    Zwaal,    2i48    Montioello 

Ave.,    Oakland.  $4000 

DWELLING 

(4383)  W  WESLEY  AVE. 
land,  Oakland.  1-si 
dwelling. 

Owner — Matthew    Klein,    .''iflSS    Canning 

St.,  Oakland. 
Architect — None.  $;.ii(iii 

DWELLING 

(4384)  2114    109TH    AVE.,    Oakland.    1- 
storv   5-room  dwelling  and   garage. 

Owner— C.    Tolletsen,    5817    B-17th    St., 

Oakland. 
Architect — None.  $3100 


] -story      5-room 
3126    Wisconsin 


400  S  Cleve- 
jrv      6-room 


DWELLING 

(4385)      721    ARIMO   AVE.,    Oakland.    1- 

story    7-room   dwelling. 
Owner — Louis   W.   Burroni,   1015   E-24th 

St.,  Oakland. 
Architect — None. 
Contractor — Chas.  B.   Bardwell,  Jr.,   522 

Santa  Ray  Ave.,  Oakland.         $6000 


KVVELLI.VG 

(4  386)      3029    EASTMAN   AVE 


1-story 


JakUind 
dwelling    and    ga- 


rage. 
Owner — Robert    M.    Sharp,    23 

-  Ave.,   Oakland. 
Architect — None. 
Contractor — E.     VV.    Dalil,     243 

St.,    Oakland. 

DWELLING 

(4387)  E  SIXTY-EIGHTH  AVE., 
N  Avenal  Ave.,  Oakland.  l-J 
5-room    dwelling    and    garage. 

Osvncr — J.  F.  I'alteisun,  2001   B8th 
Oakland. 

Architect — None.  ' 


3-24th 
$3650 


5300 


DWELLING 

(4388)       N    BONA    ST.,     180     E     Peralta 

Ave.,      Oakland.        1-story      5-rooni 

dwelling. 
Owner — Storer  &  Talbot,   544   Chetwood 

St..   Oakland. 
Architect — None.  $3000 


EXCAVATING,   ETC. 

(4389)  BLOCKS     9,     10,     11     AND     12, 

located  near  Hollis  St.  and  Stan- 
ford Ave.,  Emeryville,  Alameda 
(ounly.  Excavating,  grading,  lev- 
eling, concrete  walls,  concrete  cul- 
vert and  trolly  rail  system. 
Owner- Pacific  Gas  &  Electric  Co.,  17th 

and   Clay   Sts.,   Oakland. 
Architect — Dept.    of    Engineering    P.    (J. 

&   E.   Co.,   445   Sutter  St.,   S.   F. 
Contractor — C.    H.    and    A.    W.    G.irrill, 

Bacon    Bldg.,    Oakland. 
Filed  Aug.   20,   1924.   Dated  Aug.   1.   1924 
1st    of   each    month,   all    work    ex- 
cept trolley  rail  system,  of  val- 
ue   of    labor    and   material    fur- 
nished      75% 

Usual  35  days    25% 

TOTAL  COST,  $68,179.00 
For  trolly  rail  system,  $1.58  per 
lineal  ft.  of  completed  track. 
Bond,  yes.  Sureties,  American  Surety 
Co.  of  N.  Y.  Forfeit,  none.  Limit, 
Nov.  18,  1924.  Plans  and  specifica- 
tions   Hied. 


COMPLETION  NOTICES 


AI,.\MKDA    fOINTi' 


Recorded  Accented 

Aug  14,  1924— LOTS  1  AND  2,  SW 
50  ft.  of  Lot  No.  58  in  Blk.  L,  Map 
of  Laurel  Grove  Park.  Brook   Twp. 

A.    Anderson    to    A.    Anderson 

Aug.   9,   1924 

Aug.  14,  1924 — 2450  89TH  AVE.,  Oak- 
land. John  Weber  to  whom  it  may 
ccmcern    Aug.   14,   1924 

Aug.  14,  1924—6008  SCENIC  WAY, 
Oakland.  D.  W.  Parks  to  whom  it 
mav   concern Aug.    14,    1924 

Ausr.  14,  1924  —  6200  MONADNOCK 
Way,  Oakland.  D.  W.  Parks  to 
whom   it   mav  concern .  .Aug.    14,   1924 

Aug.  14,  1924 — LOT  24,  MAP  CHABOT 
Gardens,  Oakland.  Leonard  Asu- 
maa  to  whom  it  may  concern.. 
Aug.   13,    1924 


Aug.  14,  1924  —  LOT  3,  GUILFORD 
Place,  Piedmont.  Charles  H.  New- 
l.)n  to  Ale.\  C.  Wieben..Aug.  9,  1924 
,\ug  .13,  1924— LOT  21,  BLK.  2.  Map 
Dwight  Way  Terrace,  Berkeley. 
c.    M.    Norgrovc    to    whom    it    may 

concern    Aug.    13.    1924 

Aug.  13,  1924— SE  COB.  MCKINLEY 
Ave.  and  Montclair  Ave.,  Oakland. 
William   F.    Pfeiffer   to   William   F. 

Pfeiffer    Aug.    10,    1924 

Aug.  12,  1924— SW  HOPKINS  ST., 
distant  thereon  N  72  deg.  14  ft.  W 
617.30  ft.  from  intersection  thereof 
with  NW  line  of  Fruitvale  Ave. 
S  10  deg.  U  ft.  W  130  ft.  S  4  deg. 
14  ft.  E' 152.20  ft.  S  29  deg.  .05  ft. 
K  5981  ft.  to  the  most  N  cor.  of 
tract  described  in  agreement  to 
sell  bet.  M.  P.  Long,  et  al,  and 
George  Rittenhouse,  et  al,  May  22, 
1924.  omcial  records  T  120454,  for 
point  of  beginning.  SW  52.81  ft. 
NW  95.67  ft.  NE  40  ft.  SE  130.16 
ft.  to  point  of  beginning.  Ashley 
Smith  to  H.  S.  Foreman.  .Aug,  9,  1924 
Aug.  15,  1924 — N  SIDE  OF  BERKE- 
ley  Way,  50  east  of  West  St., 
Berkeley.       O.    L.    Jones     to    G.    F. 

Estey  &   Son    Aug.    8.    1924 

Aug.  15,  1924— LOT  13,  BLK.  7,  Map 
of  Key  Route  Terrace  No.  2,  Oak- 
land   Twp.        Grace    E.    Stokes      to 

Frank  A.  Stokes    Aug.   12,   1924 

.\ug.  15,  1924— ONE  ACRE  SIT.  ON 
the  W  side  of  County  Road  leading 
from  Irvington  to  San  Jose.  Be- 
tween ('ounty  Road  No.  2713  and 
Lands  of  Lawrence  Millard,  Wash- 
ington  Twp.     Raymond  B.  Benbow 

to  R.  A.  Griffin    Aug.   6,   1924 

Aug.  15,  1924— LOT  3,  CLAREMONT 
Crescent  Court,  Berkeley.  Jas.  W. 
Brazier    to    whom    it    may    concern 

Aug.    13,    1924 

Aug.  15,  1924 — LOT  3,  BLK.  J,  MAP 
of  Central  Piedmont  Tract,  Oak- 
land   Twp.        Jay    W.    Stevens      to 

Ephraim    Field    Vug.   4,    1924 

Aug.  16,  1924 — PTN  BLK  24  Map  of 
Part  of  Plot  6,  Kellersberger's  Sur- 
vey of  Vicente  and  Dominga  Per- 
alta  Rancho,  PImeryville.  Letts- 
Oliver  Invst  Co  to  H  J  Christensen 

August    14,    1924 

Aug.  16,  1924 — NO.  1019  RAMONA 
Ave,  Albany.  B  L  Hiteman  to 
whom  it  may  concern.  .Aug.  15,  1924 
Aug.  16,  1924— S  BANCROFT  WAY 
179.2  E  Telegraph  Ave.,  Berkeley. 
\Vm  Cranston  Inc  to  whom  it  may 

concern Aug.    16,    1924 

Aug.  16,  1924 — COM  AT  PT  ON  W 
lin  of  Broadway  170  S  Seventeenth 
St.  th  NW  49-8%  NE  33-1%  SE  58-4 
SW  32  to  pt  of  com.  H  C  W  Stein- 
beck to  F  A  Muller Aug.  9,  1924 

Aug.  18,  1924 — LOT  15  BLK.  3,  Map 
Rock  Ridge  Place.  Oakland.  Al- 
bert   E.    Davies    to    whom    it    may 

concern    Aug.    16,    1924 

Aug.  18,  1924  —  LOT  17,  BLK.  4, 
Dwight  Way  Terrace,  Berkeley. 
Susan    B.    Kendall    to   L.   A.   Peters 

Aug.    15,    1924 

Aug.  18,  1924  —  5833  PATTON  ST., 
Oakland.  L.  L.  Lucas  to  whom  it 
may   concern    Aug.    18,    1924 


The  San  Francisco  Savings  and  Loan  Society 

(THE  SAN  FRANCISCO  BANK) 

SAVINGS  COMMERCIAL 

INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 

the  Assets  of  which  have  never  been  increased 

by  mergers  or  consolidations  with  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  30th,  1924 

Assets $93,198,226.96 

Capital,  Reserve  and  Contingent  Funds 3,900,000.00 

Employees'  Pension  Fund 446,024.41 

MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  DISTRICT  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haipht  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave,  and  Ulloa  St. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (4M)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


.■jaLuiU-iy,    AuiiUHl    2-'.    I'l.'l 
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ly 


18,  lit2l  6<>!l  AMI  till  l:Hl)l)K- 
I  Avr.,  Uukliind.  <  i.  A.  ThyhciK 
I   .1.    H.    Ilcillx'i-K      i"      liiiy   foii- 


■sirii'tloii  <■ 
Auc    18,    IVH    — 

Oak  land.      L.    L.. 

may  •■om-.Tn   . . . 
\iiK.    18.    I'-'-'l    — 

Oakland.      L..   U. 
liny    concern 


.  .    AiiB.   !•,    1924 
.'.827     I'ATTO.N    ST.. 
Luca."    m    whiini    U 

Auk.   18.    1'.I2I 

.■.S:i'.i    P.VTTO.N    ST.. 
Uuca.s    III    whom    it 

AUB.    18,    1924 

AiiK.  18.  r.»Z4 — W  SIDIC  OK  3:iKI>  Avf. 
.ihoiit  42  ft.  S  of  10-16111  .St..  Dak- 
land.      Aniolla    iVrcira    to    whom    it 

may  •  oiui-in    .\uk.    1.'>.    I!'24 

Auk.  18.  1'.I24— SW  SAN  l.Ol'l.S  UOAI> 
iocati-d  Ihereon  S  2!l  d<-K.  ."i7  ft.  44 
in.  !•;  50  ft.  from  mo.st  K  cor.  of 
Lot  30.  Map  Spring  Court.  SIO  on 
arc  of  a  circle  to  left  with  rad.  of 
1120  ft.  a  <llst.  of  7.")  ft.  the  long 
chord  of  which  bears  S  33  deg.  Oil 
ft.  34  In.  10,  SW  y3.39  ft.,  NW  26.07 
ft..  SW  28.71  ft.  SW,  3.54  ft..  NW 
iin  arc  of  circle  to  the  right  with 
rad.  of  1245  ft.  a  Ulst.  of  58.86  ft. 
the  long  chord  of  which  bears  N 
32  deg.  44  ft.  47  in.  W.  .\10  125.03 
ft.  to  beg.  Heing  a  portion  of 
Tract  described  in  deed  to  Geo. 
I'Yiend.  (  oct.  17-lSl.  in  2810  Deeds, 
fage  347.  Edwina  A.  C'ottam  to  E. 
U.   liramlage    Aug.    15,   1924 

Aug.  18,  1924— N  SIDE  OF  MORSE 
Drive  120  W  of  Seminary  Ave., 
Oakland.  N.  C.aubert  to  N.  Oau- 
bert    Aug.    18,    1924 

.\ug.  18,  1924— N  SIDE  OV  .MOUSE 
Drive  160  W  of  Seminary  Ave., 
oaliland.  N.  (Jaubert  to  .\'  .(!au- 
bert    Auk.   16,   1924 

.\ug.  18,  1924  —  bOT  7,  lU^K.  25, 
.Amended  Map  of  Falrmount  Park, 
Albany,    Alameda    Co.         Mabel    M. 

Bramlage    to    E.    D.    Bramlage 

Aug.    18,    1924 

Aug.  19.  1924— BEG.  AT  A  TT.  ON 
\  line  of  E.xcelsior  Ave.  dist.  there- 
on 10  74  ft.  from  E  line  of  Bruce 
St.  running  thence  E  38  -V  90  W  38 
S  90  to  pt.  of  beginning.  Oakland. 
L,.  C.  Fish  to  whom  it  may  con- 
cern        Aug.   14,   1924 

Vug.  19,  1924 — FOR.  LOTS  203  AND 
204,  Map  Crocker  Highlands.  Oak- 
land Twp.  A.  K.  Goodmundson  to 
whom  it  may  concern    ..Aug.  11,  1924 

.\ug.  19,  1924 — 2457  HAVE.NSCOURT 
Blvd.,  Oakland.  Logan  Richard- 
son to  Logan  Richardson.  Aug.  18,  '24 

.\ug.  19,  1924—2019  LOS  ANGELES 
St.,  Berkeley.  J.  D.  Coates  to 
whom  it  may  concern    ..Aug.  12,  1924 

Aug.  19,  1924  —  E  %  OF  LOTS  21 
and  24  Blk.  23,  Map  of  the  prop- 
erty of  L.  M.  Beaudry  and  G.  Pela- 
deau.  Oakland.  S.  and  Palmira 
Banchero  to  Davis  and  Sprinkling 
Aug.    16.    1924 

.Vug.  19,  1924— NE  COR.  BERRYMAN 
and  Milvia  Sts.,  Berkeley.  Roman 
Catholic  Archbishop  of  S.  F.  to 
.John    P.    Brennan    ....    Aug.    19,    "',924 


LIENS  FILED 


.\L,.\MEDA  COUNTY 


Recorded  Amount 

Aug.  14,  1924- N  11)0  FT.  OP  LOTS  1, 
2,  3  and  4,  Blk.  97,  Northern  Addi- 
tion of  town  of  Clinton,  Oakland. 
M.  C.  Hopkins  vs.  D.  Berger,  Char- 
lotte   Berger   and   Fred    W.   Borden 

$607.75 

Aug.  14,  1924 — LOTS  8  AND  9  AND 
SE  7  ft.  6  inches  of  Lot  7  and  NW 
12  ft.  6  inches  of  Lot  10,  Blk.  97, 
Map  of  North  Addition  of  the  town 
of  Brooklvn,  Oakland.  R.  S.  Thomp- 
son, (Tiiompson's  Builders  Hard- 
ware), vs.  D.  and  Charlotte  Berger 
and   F.    W.    Borden $196.03 

Aug.  14,  1924  —  LOT  112,  MAP  OF 
.Joaquin  Miller  Acres,  Oakland. 
Smith  Hardware  Co.,  vs.  .T.  V.  Mat- 
teson    $106.15 

Aug.  14,  1924 — LOT  3,  BLK.  C,  MAP 
of  Hopkins  Terrace  No.  3.  Oakland. 
G.  Jjeone  vs.  J.  Bjorklund  and  Ber- 
nard   Carpenter     $510.00 

Aug.  14,  1924 — LOT  3,  BLK.  C,  MAP 
of  Hopkins  Terrace  Number  Three, 
Oakland.  Not  Given  vs.  J.  Bjork- 
lund  and  Bernard   Carpenter  .  .$300.00 

.-Vug.  14,  1924  —  LOT  112.  JOAQUIN 
Miller  Acres,  Oakland.  H.  B. 
Humm  vs.  Realty  Syndicate  Co.  & 
.1.    V.    Matteson $117.50 

Aug.  14.  1924— LOT  112,  MAP  JOA- 
quin  Miller  Acres,  Oakland.  S.  M. 
Studebaker  vs.  Realty  Syndicate 
Co.    and    J.    V.    Matteson $474.00 


UK  14.  1924— SK  NEWCOMP.  100  SIO 
from  inl.  SW  .Newc.imb  and  SW 
Menilell.  SE  25  x  SW  100.  Th.- 
Greater  City  Lumber  Co.  vs.  rOmm.i 
E.    I'onlet    and    McKellar    &    Son. 
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AuK.  14.  1924  —  LOT  112  JOAQUIN 
Miller  .\cre8.  Edward  Sommar- 
strom  &  Hugo  Sommarstrom  as 
Clinton  Mill  &  Lumber  Co.  vs. 
Realty  Syndicate  Co.  and  J.  V.  Mat- 
teson        $140.99 

Aug.  14,  1924  —  LOT  112  JOAQUIN 
Miller  ..\cres.  Clinton  G.  Langum 
vs.  Realty  Syndicate  Cn.  and  J.  V. 
Matteson    $85.00 

Aug.  15,  1924 — Lot  12  Blk  K  map  of 
Toler  Heights.  Oakland.  Sunset 
Lumber  Co.  vs  R  A  Smith    ....$663.80 

Aug.  15.  1924— Por.  of  I'lot  No.  84  Map 
of  the  Ranchos  of  Vicente  &  Do- 
mingo Peralta;  also  a  por.  of  Lot 
8  and  a  por.  of  an  unincumbered 
lot  adjacent  thereto  in  Blk.  E  map 
of  Hopkins  Terrace  Map  No.  3, 
Berkeley.  Berkeley  Electric  Co. 
vs  T.  R.  Barett,  Josephine  A.  Mor- 
gan Barrett.  E.  Teicheria  Design- 
ers    &  Builders  Co $120.75 

Aug.  15.  1924— Lot  10  Blk.  E  Map 
of  Lakewood  Park.  Oakland  and 
Piedmont.  Oakland  Building  Ma- 
terial Co  vs  Ethel  iSchleason,  J. 
H.  Norlen.  A.  Grevstadt    $243.07 

Aug.  15,  1924— Lot  19  and  N  10  of 
Lot  IS  Hillside  Park  Tract,  Pied- 
mont. A.  J.  Lackstrom,  Joe  Al- 
ves  (Alves  &  Lackstrom)  vs  Geo. 
W.    Eliason    $250.00 

Aug.  15,  1924 — Por.  Lots  60-61  and  68 
Map  of  the  property  of  the  Cap- 
ital Hi-niestead  Association,  Oak- 
land. Oakland  Lime  and  Cement 
Co.  vs  Penelope  M.  Jamieson,  J. 
K.    Pryor    $185.35 

Aug.  15,  1924 — All  of  Lot  8  and  9 
and  KB  7y2-ft.  Lot  7  and  NW  12^4- 
ft.  of  Lot  10  Blk.  7.  Map  of  the 
northern  addition  to  the  town  of 
Brooklyn.  M.  P.  Cova  and  J. 
Ferieria  vs  D.  Berger  &  Charlotte 
Berger    and    F.    W.    Borden    and    J. 

C.    Knust     $719.60 

4ug.  15.  1924—533  MOKAGA  AVE., 
PiediTiont.  Superior  Tile  &  Product 
Co.  vs.  W.  King  and  G.  W.  Eliassen 
$117.50 

Aug.     15.    1924—533    MORAGA    AVE.. 

Piedmont.     A.   Hernandez  vs.  G.  W. 

Eliassen  and  W.  King $240.00 

Aug.    15,    1924  —  5833    PATTON    RD., 

Oakland.     Rhodes-Jamieson  Co.,  vs. 

L.  L.  Lucas  and  Arthur  Jines.  $95.00 
Aug.    15,    1924  —  5839    PATTON    RD., 

Oakland.      Rhodes-Jamieson  Co.  vs. 

L.  L.  Lucas  and  Arthur  Jines ..  $62.50 
Aug.     15,     1924 — 5827     PATTON     RD., 

Oakland.      Rhodes-Jamieson   Co.  vs. 

L.  L.  Lucas  and  Arthur  Jines .  .$55.00 
Aug.  16,  1924 — N  100  LOTS  1,  2,  3  and 

4  Blk  97,  Map  of  Northern  Addition 
of  Town  of  Brooklyn.  R  W  Shan- 
non, T  A  Douglass  and  Mrs.  R  W 
Shannon  (as  San  Leandro  Mill  & 
Lumber  Co)  vs  D  Berger,  Charlotte 
Berger,  -Contractors-  E.xchange, 
Borden  &  Knush  i.nd  Fred  F  Bor- 
den   $1317.31 

Aug.  16,  1924— NO.  2856  HOPKINS  ST. 
Oakland.  P  E  O'Hair  &  Co  (as 
Oakland  Plunbing  Supply  Co)  vs 
Roy   Conner $142.97 

Aug.  16,  1924- NO.  2850  HOPKINS  ST. 
Oakland.  P  E  O'Hair  &  Co  (as 
Oakland  Plumbing  Supply  Co)  vs 
Roy  Conner   $142.96 

Aug.    16,    1924 — BEG    AT    THE    MOST 

5  corner  of  that  certain  parcel  of 
land  conveyed  by  W.  N.  Anderson 
et  al  by  deed  dated  Feb.  4,  1903, 
recorded  Liber  872  of  Deeds  Page 
419  Alameda  County  records  run- 
ning thence  along  the  S  line  of 
said  land  NW  192.49  ft.  thence  SW 
100  ft.  SE  192.49  ft.  NE  100  ft.  to 
pt.  of  commencement.  Walter 
Johnston   vs  Joseph   B   Byron $73 

.•\ug.  16,  1924— NO.  2854  HOPICINS, 
Oakland.  P  E  O'Hair  &  Co  (Oak- 
land  Plumbing  Supply   Co)    vs   Roy 

Aug.  16,  1924 — LOTS  8  AND  9  and  SR 
7Vi  Lot  7  and  NW  121/2  Lot  10  Blk 
97,  Map  of  Northern  Addition  to 
10  Town  of  Brooklyn,  Oakland.  L 
C,  O'Connel,  $250;  N  C  Hopkins, 
S607.75  vs   D  and  Charlotte  Berger, 

F  W  Borden  and  J  C  JCnust 

Conner     $142.97 

Aug.  16,  1924 — LOTS  8  AND  9  and  SE 
71/2  Lot  7  and  NW  12%  Lot  10  Blk 
97,  Map  of  Northern  Addition  to 
Town  of  Brooklyn.  F  A  Speck  vs 
D  and  Charlotte   Berger $100 


Aug.  16.  1924 — E  fiO  LOT  1  1!LK  6 
Map  of  Daley's  Scenic  Park  Tiact, 
Herkelev.  Berkeley  Sash  &  Door 
Co  vs   W    B   Kyle $804 

Aug.  18,  1924—5036  BO.VD  ST.,  Oak- 
land. Neighbor's  Lumber  Yard,  (a 
corporation),  vs.  Victor  Vallugo 
and   J.   A.   Stanley    $42.00 

Aug.  18.  1924  —  PARCEL  (1)  Be- 
fjinning  at  a  point  on  W  line  of 
I'atlon  Street  130  ft.  S  from  S  line 
.il'  I'habot  Road,  running  thence  .s 
III  ft.  V/  120  11.  N  40  ft.  K  120  ft. 
to  pt.  of  beg.  I'arcel  (2)  Begin- 
ning at  a  poini  on  W  line  of  Rat- 
ion St.  170  ft.  S  from  S  line  of 
riiabot  Road  running  thence  .S  40 
n.  W  120  ft.  N  40  ft.  E  120  ft.  to 
point  of  beginning.  Parcel  (3) 
l!i-ginning  at  a  point  on  W  line  of 
I'atlon  St.  dist.  210  ft.  S  from  S 
line  of  Chabot  Road.  running 
Ihence  S  40  ft.  W  120  ft.  N  40  ft. 
lO  120  ft.  to  pt  of  beginning.  E.  K. 
Wood  Lumber  Co.  vs.  L.  Lucas  and 
A.  .lines.  Parcel  1,  $48.00;  parcel  2, 
.$311.00;   parcel   3,   $42.00. 

Aug.  18.  1924- LOTS  8  AND  9  AND 
SE  7y>  ft.  of  Lot  7  and  NW  12Vo  ft. 
of  Lot  10,  Blk.  97,  map  of  the 
.Northern  Addition  of  the  town  of 
Brooklyn.  Oakland.  A.  H.  Darri- 
nion    vs.    D.    Berger    $718.10 

Aug.  18,  1924  —  LOT  16  AND  POR. 
Lot  17  Blk.  A,  Map  of  Country 
I-  lub  Acres,  Oakland.  William 
Berger  vs.  Realty  Syndicate  Co., 
Wallace  Clark  and  Coa  M.  Camp- 
bell      $291.00 

Au.n.  18,  1924— LOT  3,  BLIv.  D,  Map 
.\o.  3  of  the  Roberts  and  Wolfs- 
kin Tract,  Oakland  Twp.  George 
liownie  vs.  M.  B.  Mohr  and  O.  H. 
Mohr    $560.00 

Aug  18,  1924  —  806  NORTHVALIO 
near  Trestle  Glen  Road,  Oakland, 
n.    O.    Bean    vs.    J.    E.    Burns,    Mc- 

Wethy    and    Greenleaf    $37.50 

-4ug.  19,  1924 — E  60  FT.  OF  LOT  1, 
Elk.  6,  Map  of  Daley's  Scenic  Park. 
L.  B.  Hull  vs.  William  B.  Klyle  and 
Davison     &    Nicolsen     $165.06 


BUILDING  CONTRACTS 


SANTA    CLARA    COUNTY 


RESIDENCE 

W  S-SIXTEENTH  ST.,  bet.  William 
and  Reed  Sts.,  San  Jose.,  being  all 
Lot  24  and  N  1/2  Lot  25,  Naglee 
Terrace.  All  work  for  two-story 
frame  residence  and  garage. 

Owner — W.  M.  Sonthiemer,  160  Sierra 
Ave.,  San  Jose. 

Architect — Charles  S.  McKenzie,  Banlv 
of  San  Jose  Bldg.,   San  Jose. 

Contractor — S.  De  Cola,  511  E-Bmpire 
St.,  San  Jose,  and  E.  E.  Weldon, 
115    N-33rd    St.,    San    Jose. 

Filed  Aug.    13,   '24.      Dated  Aug.   12,   '24. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL   COST,    $12,843 

Bond,    $7000.      Sureties,    Wm.    F.    Serpa 

and   Joseph   Russo.     Limit,   90   working 

days  from  Aug.  12,  1924.     Forfeit,  none. 

Plans    and    specifications    filed. 


BUILDING 

NW  SAN  FERNANDO  AND  FIFTH 
Sts.,  San  Jose.  All  work  except 
plumbing,  heating  and  electrical 
work  for  Catholic  Women's  Center 
building. 
Owner — The  Roman  Catholic  Arch- 
bishop of  San  Francisco,  1100 
Franklin  St.,  San  Francisco. 
Architect — Binder    &   Curtis,    35    W-San 

Carlos    St.,    San    Jose. 
Contractor — A.      R.    Morrison      and      K. 
Morrison       (as       Morrison       Bros.), 
Santa  Clara,   Calif. 
Piled   Aug.    13,    '24.      Dated   July   30,    '24. 

As   work   pi  ogresses 75% 

When    completed    25% 

TOTAL  roST,  $98,999 
Bond,  $49,500.  Surety,  New  Amster- 
dam Casualty  Co.  Limit,  completed  on 
or  before  June  1,  1925.  Forfeit,  none. 
Plans  and   specifications   filed. 


DWELLING 

HAMILTON. A'VE  near  the  intersection 
of  Hale  and  Hamilton  Aves.,  Palo 
Alto.  Plumbing,  sewering  and 
sheet  metal  work  for  dwelling. 

Owner — G.  D.  Clark,  Palo  Alto. 

Architect — Warren  Skillings,  Garden 
City  Bank   Bldg.,   San   Jose. 


31  liUIl 

Conliactor— The  Minton  Co.,  Palo  Alto 
Filed  Aug.  12.  '24.     Dated  Aug.  6,  •24 

Roughing  done    • *iao- 

Completed   and  accepted .  .    xasa 

TOTAL  COST,  $3971 
Bond,  il'iBo.  Sureties,  Margerie  Mjn- 
ton  and  W.  D.  Worrell.  Limit,  120 
working  days  fram  .July  28,  1924.  For- 
feit, none.  Plans  and  spec-ifU-ations 
filed. 

KLEVENTH    AND   MARTHA   STS.,    San 

Jose.      All    work    for    lighting    fix- 
Owner — Home    of   Benevolence,    11th    & 

Martha    Sts.,    San    .lose. 
Architect— Clarence      A.      Tantau,      251 

Kearny    St.,    San    Francisco 
Contractor — Roy  M.  Butcher,   68  S-W  il- 

lard  St.,  San  Jose. 
Filed    Aug.    9.    •24.    ^^^1^%%^';  .i^i. 
Bond,    limit,    forfeit,    none.      Specifica- 
tions only  filed. 

BUNGALOW 

LOT    16    BLK    3,    Glen    Ridge    lerrace. 
San    Jose.      All    work    for   one-story 
4-room   bungalow. 
Owner — Fred   P.  Blonden. 
Architect— Wolfe    &    Higgin.s,    Auzerais 

Bldg.,   San  Jose. 
Architect— L.     P.    Larsen,     8il     W-Home 
St.,  San  Jose.  ,,     ,„. 

Filed   Aug.   11,   '24.      Dated  Aug.   H.    -i*; 

Frame   up    * '*" 

1st  coat  plaster  on ;•  •    '»" 

Completed  and  accepted  &  notice 

of   completion    filed 7"" 

usual  35  ''->--,roTAi>Co^T.$3ioS 
Bond,  limit,  forfeit,  none.  Agreement 
filed  Aug.   11,   1924. 

SE^EVERETT  AVE  200  SW  Webster 
St  SW  on  Everett  50  SE  190  NE  50 
NW  190  to  beg.  being  part  of  Block 
36  Palo  Alto.  All  work  for  four- 
room  stucco  bungalow  with  base- 
ment. .  ,  ^ , . 
Owner — Sherman      F.    Schomberg,      548 

Everett  St.,   Palo  Alto. 

Architect — None.  .      „. 

Contractor — W.   M.   Bernard,    County   of 

Santa  Clara.  ,,     ,„, 

Filed  Aug.   11,   ^24.     Dated  Aug.   11,     24. 

I3uilding  completed   $ 

B  TOTAL   COST,    $3200 

Bond  $3200.  Surety,  The  Minton  Co. 
Limit,  90  working  days  from  Aug.  11, 
1924.  Forfeit,  none.  Plan.s  and  speci- 
fications   filed. 

RESIDENCE  ,,^      ^ 

1  851   ACRE  ON  N  SARATOGA  AVE  pt. 

J.    Smith    Tract    in    Quito    Rancho, 

near  Saratoga.     All  work   for  one- 

storv  frame   residence. 

Owner— Harry      E.    Smith,      County      of 

Santa  Clara. 
Architect — None. 

Contractor — G.  M.  Latta,  County  of 
Santa  Clara. 

Frame   up    'A 

1st    coat    plastering    on V* 

Completed    and    accepted % 

Usual    35    days ;„„y* 

TOTAL  COST,  $6800 
Bond,  $3400.  Sureties.  J  .L.  Pierce  and 
Wm  F  Serpa.  Limit,  90  days  from 
Aug.  8,  1924.  Forfeit,  none.  Plans  and 
specifications   filed. 

BUNGALOW 

LOT     14     Ramona     Subdivision,     Santa 
Clara    County.      All    work    for    five- 
room  stucco  bungalow  and  garage. 
Owner — Louis  Emig. 
Architect — Wolfe    &    Higgins,    Auzerais 

Bldg.,   San  Jose. 
Contractor — E.   L.   Wolfe,    911   Clintonia 

St.,  San  Jose. 
Filed  Aug.   7,   '24.     Dated   Aug.   6.   '24. 

Frame    up    $928.50 

iKt   coat   plaster   on 928.50 

On  completion    928.50 

Usual   35  days 928.50 

TOT.AL  COST.  $3714.00 
Bond,  $1857.  Sureties,  B.  J.  Quimet  & 
F.  D.  Wolfe.  Limit,  90  days  from  Aug. 
7.  1924.  Forfeit,  none.  Plans  and 
specifications  filed. 

RESIDENCE 

SE  COLERIDGE  AVE  AND  EMERSON 
.St.,  Palo  Alto.  All  work  tor  one- 
story  and  basement  frame  resi- 
dence. 

Owner — Frank  W.  Erlin,  465  Lowell 
St..  Palo  Alto. 

Architect — W.  H.  Crim  Jr.,  and  Hamil- 
ton Murdock,  425  Kearny  St.,  S.  P. 
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Saturday,   August    23,    1924 


Contractor — J.    W.   Carpenter.    3  58    Tcn- 

nvson  St.,  Palo  Alto. 
Filed  Aug.  14.  '24.     Dated  Aug.  11,  '24. 

Roof    on    $4183.75 

Brown  coated  inside  and  out.    4183.75 

(Jomijleted    and    accepted 4183.75 

Usual    35    days 4183.50 

TOTAL  COST.  $16,734.75 
Bond,  $8368.  Sureties,  John  Dudfield 
and  Jo.seph  A.  Jury.  Limit,  90  days 
from  Aug.  14,  1924.  Forfeit,  none. 
Plans  and  specifications  filed. 


LOT    1    BLK   N    South    Gate,    Palo    Alto. 
All  work  for  two-story  frame  resi- 
dence  and   detached   garage. 
Owner — Guy     H.    Preston,     240    Cowper 

St.,   San   Jose. 
Arcliitect — None. 
Contractor — S.      A.      Born      Bldg.      Co., 

Glazenwood,   San   Mateo. 
Filed   Aug.    18,   '24.      Dated   Aug.    18,   '24. 

Frame  up    $2342 

Brown  coat  plaster  on 2342 

Standing  finish   in   place 2342 

Completed  and  accepted 2342 

Usual    35    days 2342 

TOTAL  COST,  ^11.710 
Bond,  none.  Limit,  90  days  frani,3  Aug. 
18,  1924.  Forfeit,  none.  Plans  and 
specificati(ms  filed. 


ADDITIt:)N 

.NO.    270    EMORY    ST.,    San    Jose.       All 
work   for  two-story  frame  addition 
to   dwelling. 
Owner — Carlo  Massa,  Premises. 
Architect — W.   H.   Hlgbie,   Porter  Bldg., 

San    Jose. 
Contractor — Geo.    E.    Baggott,       553    S- 

Si.\th  St.,  San  Jose. 
Filed  Aug.  16.  '24.     Dated  Aug.  16.  '24. 

Frame  addition   erected $776.25 

Plastering   completed    776.25 

Work    completed     776.25 

Usual    35   days 776.25 

TOTAL  COST,  $3105.00 
Bond,  $2000.  Sureties,  J.  C.  Baggott  & 
E.  W.  Schnabel.  Limit,  Nov.  15,  1924. 
Forfeit,  none.  Plans  and  specifications 
filed. 


ALTERATIONS,  $1975;  Po.st  and  Vine 
Sts.,  San  Jose;  owner,  R.  Rispand; 
contractor,  G.  Gaulier. 

COTTAGE,  four-room,  $3000;  Short- 
ridge  near  33rd  St.,  San  Jose;  own- 
er, G.  H.  and  R.  C.  Douglass,  White 
Road,  San  Jose. 

COTTAGE,  6-room,  $4455;  Julian  St., 
near  18th,  San  Jose;  owner,  H.  B. 
Hartwig,  Premises;  contractor,  D. 
H.   Main,    Alma,   Calif. 

COTTAGE,  5-room,  $3750;  Second  St. 
near  Jackson  San  Jose;  owner,  J. 
Gollner,  824  N-2nd  St.,  San  Joee; 
contractor,  J.  B.  Rucker,  Menker 
Ave.,    San    Jose. 

COTTAGE,  5-room.  $3400;  Hollywood 
near  1st  St.,  San  Jose;  owner.  V. 
Sallamine,  Premises;  contractor, 
Sam  Girace,  117  Hollyw'ood  St.,  San 

COTTAGE,  6-room,  $3950;  Taylor  St. 
near   San   Pedro,   San   Jose;   owner, 

D.  McKellop,    354    Russ    Bldg.,    San 
Francisco. 

COTTAGE,  6-room,  $5500;  N  17th  near 
Julian  St.,  San  Jose;  owner,  M.  Viso 
&  Sons,  17th  and  Julian  Sts.,  San 
Jose;  architect,  Wolfe  &  Higgins. 
Auzerais  Bldg..  San  Jose;  contrac- 
tor,   L.    C.    Rossi,    965    Kellar    Ave., 

/ALTERATIONS,  $1500;  No.  240  N-15th 
St.,  San  Jose;  owner,  Josephine 
Ma'ginni,  Premises;  contractor,  J. 
C    Thorp.   Auzerais  Bldg.,   San  Jose. 

RESIDENCE,  5-room,  $2450;  Edwards 
St  near  Orchard,  San  Jose;  owner, 
T.  Matranga,  930  Orchard  St.;  San 
Jose;  designer  and  contractor,  V. 
Caminetti,   975  Vine   St.,   San   Jose. 

ALTERATIONS  and  repairs,  $1900;  No. 
141  Reed  St.,  San  Jose;  owner,  J.  S. 
Smith,    Premises. 

VLTER  residence  into  apartments, 
$4075;  No.  455  S-Tenth  St.,  San 
Jose;    owner,    A.    Betti ;    contractor, 

E.  L.    Slaght,    752    S-Ninth    St.,    San 

BUSINESS  building,  one-story,  $14,500 
Santa  Clara  and  Fifth  Sts.,  San 
lose-  owner,  C.  Lotz,  Berkeley;  ar- 
chitect. Binder  &  Curtis,  35  W-San 
Carlos  St.,  San  Jose;  contractor, 
Chas.  Thomas,  127  Clayton  St.,  San 
Jose. 

RESIDENCE,  5-room,  $4250;  31st  St. 
near  St.  John,  San  Jose;  owner. 
Real  Estate  Sub.  Div.  Co.,  1480  St. 
John  St.,   San  Jose. 


ALTERATIONS,  $1000;  First  and  St. 
John  Sts.,  San  Jose;  Lessees,  The 
Rucker  Co.,  2nd  and  Santa  Clara 
Sts.,  San  Jose;  architect,  Wolfe  & 
Higgins,    Auzerais   Bldg.,   San   Jose. 

COTTAGE,  5-room,  $5000;  Fuller  St. 
near  Prevost,  San  Jose;  owner,  T. 
P.  Kerr. 

COTTAGE,  4-room,  $3975;  Mastic  and 
Humboldt  Sts.,  .San  Jose;  owner, 
.las.  Swein,  Premises;  contractor. 
A.  Himlz.  926  .S-Eighlh  .«t.,  San 
.I..S.-. 


COMPLETION  NOTICES 


SA.N'I'A     tl,.VK-V    COl.NTY 


Recorded  Accepted 

Aug.  5,  1924— THAT  CERTAIN  BLK 
in  San  Jose  bounded  by  11th  and 
12th  Sts,  Martha  and  Bestor  Sts., 
San  Jose.  The  Board  of  Trustees 
and  Directors  of  the  Home  of  Be- 
nevolence to  San  Jose  Hardware 
Co,  July  8,  1924;  Snyder-Du  Erutz 
Co.,  July  21,  1924;  Herschbach  & 
Seiarrino July   8,   1924 

Aug.  6,  1924 — PTN  BLK  30,  Vineyard 
Homestead  Ass'n,  San  Jose.  Walter 
E  and  Lcla  E  Oglcsby  to  whom  it 
may   concern Aug.   4,    1924 

.\ug.  6,  1924 — LOT  4  Delwood  Park, 
San  Jose.  O  L  Anderson  and  A  R 
Dias  to  whom  it  may  concern.... 
August     2,     1924 

..\ug.  8,  1924 — SBDVNS  61  AND  62 
Blk  49,  Palo  Alto.  Swan  August 
and  Annie  Lydia  Carlson  to  whom 
it  may  concern Aug.  6,  1924 

Aug.  9.  1924— NO.  525  CHANNING 
Ave.,  Palo  Alto.  E  L  Beach  to 
whom   it   may  concern  ..  .Aug.   8,   1924 

Aug.  9,  1924— SE  TENNYSON  AVE  90 
NE  Waverly  St.  NE  60x100  Ptn 
Lots  16  and  17  Blk  22,  Scale  Addn. 
Palo  Alto.  Florian  Greenleaf  Gib- 
son   to    whom    it   may   concern 

Aug.  6,  1924 

Aug.  11.  1924— N  SANTA  CLARA  ST. 
35  E  Fourth  E  40x90  Ptn  Lot  4  Blk 
1,  Observatory  View  Tract,  San 
Jose.  Lyle  Decker  to  whom  it 
may   concern Aug.    8,    1924 

Aug.  11,  1924— PTN  LOT  12  BLK  13, 
Chapman  &  Davis  Tract,  San  Jose. 
Abel  B  and  Anna  Bergman  John- 
son   to   whom    it    may   concern 

August    11,    1924 

Aug.  11,  1924— ELEVENTH  AND 
Martha  Sts.,  San  Jose.  Trustees  of 
the   Home    of   Benevolence    to    Theo 

F  Heple Aug.   8,   1924 

Vug.  12,  1924^LOT  39  Marguerite 
Tract  No.  2.  Rosario  Rubino  to 
whom   it  may  concern ..  .Aug.   9,   1924 

Aug.  12,  1924 — LOT  33,  Los  Altos 
Country  Club  Properties,  Los  Altos 
Mae  Nossen  to  whom  it  may  con- 
cern  Aug.    6,    1924 

Aug  12.  1924— PLOT  48  ARBOR  AV, 
Los  Altos  Country  Club  Properties 
Inc.,  Los  Altos.  Max  Miller  to 
■whom  it  may  concern ...  Aug.   6,    1924 

Aug.  14.  1924 — LOT  21,  Delwood 
Park,  San  Jose.  O  L  Anderson 
and  A  R  Dias  to  whom  it  may  con- 
cern     August   12,    1924 

Aug  15,  1924 — S  SHASTA  AVE  bet. 
Sequoia  and  Tillman  Ave  being  E 
40  ft.  of  Lot  14  Blk  13,  Hanchett 
Residence  Park,  aan  Jose.  C 
Samuelson  to  whom  it  may  concern 
Aug.   12,  1924 

\ug  15,  1924 — LOT  9  Hanchett  Court 
San  Jose.  B  J  Smith  to  whom  it 
may   concern August    15,    1924 

Aug.  15,  1924 — LOT  31,  Hanchett 
Court,  San  Jose.  B  J  Smith  to 
whom   it  may  concern .  .Aug.   15,   1924 

Aug  15,  1924 — NW  MOORE  AND 
The  Alameda  Ptn  Lot  1  Blk  8, 
Chapman  &  Davis  Tract,   San  Jose. 

P  C  Arthur  to  The  Minton  Co 

August    13,    1924 

Aug.  14,  1924 — N  40  LOT  12  BLK  24, 
Beach's  Addition,  San  Jose.  Har- 
land  J  Pkinner  to  whom  it  may 
concern April    8,    1924 

Aug  5.  1924 — LOT  18  BLK  6  Hanchett 
Residence  Park,  San  Jose.  Wm  G 
and  Margaret  N  Pengilly  to  whom 
it    may   concern Aug.    1,    1924 

Aug.  5,  1924 — LOT  2  BLK  1,  Cherry- 
Land  Tract,  San  Jo.se.  J  L  Carter 
to  whom  it  may  concern.  .Aug.  4,  '24 

Aug.  5,  1924 — COR.  MELVILLE  AVE 
and  Emerson  St.  being  Blk  2,  Sec- 
ond Scale  Addn,  Palo  Alto.  Eliza- 
beth McJ  Tvng  to  whom  it  may 
concern July    23,    1924 


Saturday,   AutiUBl    23.    1024 


AdK.  ■'.  1924— LOT  12  BbK  9,  Han- 
ihett  R«-8ldi>nce  Park,  San  Jose. 
Sophia    H    Hirst    to    whom    It    may 

lonrern AURUKt    2,    1924 

Auk.  7,  1924  — LOT  11  IILK  32  Scale 
Addition  No.  2.  Talo  Alto.  John  A 
Itroadwood  to  whom  it  m.iy  con- 
cern  Aut;.     6.     1924 

>iiK.  T,  1924— I'TN  LOT  43  liLK  1, 
llurrt-U  Hark,  San  Joso.  Cieorge  L 
.Moigran  to   whom   it  may  concern.. 

Aug.    «.    1924 

Auk.  7,  1924— LOT  16  HLK  11.  Lcn- 
ilrum  &  Urassy  .Vhlcrs  Tract.  San 
.loKo.      Nicholps    Fogerty    to    whom 

it    may   concern Auk.    1,    1924 

\UK.  7.  1924  — fOHT.  LOT  13,  Hills  & 
.><am|isiin  Tract,  .San  Jose.  Charles 
W   and   Anna   L  KcmliiiK   to  whom 

it  may  concern Aus.   6,   1924 

Aup.  16,  1924— ON  MAGDALH.VA  AV 
1.3  miles  W  of  Spriniccr  Station. 
Uolicrt    and    Dorothy    H    Wcinstock 

to    whom    it    may   concern 

-.  .AuKUst    11,    1924 

.\UB.  16.  1924— Sli  29.20  LtJT  23  and 
N\V  8.50  Lot  22  BIk  19,  1-arker's 
.\dditlon  to  East  Kan  Jose.  H  13 
Kord    to    whom    it    may   concern... 

AuKUst    1.5.    1924 

Auk.  18,  1921 — LOT  7  and  S  Vi  Lot  8 
Lewis  Addition,  San  Jose.  H  .\ 
May  to  S  De  Cola  and  K  K  Weldon 

.Xug.   13,   1924 

.\UK.  18,  1924— LOT  5  ULK  21.  Chap- 
man and  D.Tvis  Tract,  San  Jose.  H 
U  Sherman  to  whom  it  may  con- 
cern  August     18,     1924 

.\UK  IS.  1924 — LOT  51  Adam  &  Keller 
Sulid..  San  Jose.  W  C  KImer  to 
« iii.ni   it    may  concei-n. .  Aug:.   11,   1924 


BUILDING     AND    ENGINEERING    NEWS 
n-  BUILDING  CONTRACTS 


» 


SAN    .MSAHIIX    rOTNTY 

HiTiLi'i.Ni: 

LOT  1  AND  K  25  LOT  2  liLK  8,  l-acillc 
Manor,  Stockton  .  All  work  for 
buildiner- 

Owner — Charles    M.    Dennis. 

Architect  — None. 

Contractor — J.     H.     Carpenter. 

Filed  Aug.  19,  '24.     Dated  Aug.  13,  •21. 

TOTAL  COST,   $7000 

Bond,    none.      Limit.    90    working    days. 

Forfeit,   plans  and  specifications,   none. 


LIENS  FILED 


lie 


SAM'A    rl,AII.\    <Ol,\TV 

rded 


-LOT    10   BLK    4. 
Jose.       Harry 

Isali 


Amount 
Hester 
'ohnson 


Aug.    5.    1921- 

Park,  San  Jose, 
and  M  Shepard 
Fowler    $50 

.Vug.  6,  1924— ALL  LOT  45.  Sbdvn  of 
Lot  2.  Taaffe  Partition  and  all  lots 
19.  20  and  21.  Sl)dvii  of  Lot  3. 
Taaffe  Partition.  San  Jose.  O  P 
Mills  vs  Freda  O  Shumate $1397 

Aug.  11.  1924-17.10  ACRES  PTN  of 
Lot  39  Sbdvn  Lot  2  and  part  1. 
Taaffe  Partition  in  Rcho  La  Pur- 
risima  Concepcion  e.xcept  111  acres. 
San  Jose.  O  P  Mills  vs  H  Smith.. 
$161.50 

Aug.  11,  1924 — 25  ACRES  on  E  side 
of  Grantroad  S  of  Fremont  Ave. 
part  Lots  11  to  15,  incl  and  all  12 
Emerson  Tract,  San  Jose.  Wallace 
E  Bland  vs  Margaret  E  Sergeant.. 

$1338  90 

Aug."  12," 1 924— being'  LOT  '  26  and" 
part  Lot  27  Blk  7  Range  2  West. 
Mace's  SW  Addn..  San  Jose.  Art 
Fi.xture  Shop  vs  Frank  Lauricella 
$169 

.\ug.  12.  1924— PART  LOT  4  Blk  6. 
Universit.v  Grounds.  San  Jose.  Art 
Fi.xture    Shop    vs    R   C    Washburn.. 

.$64.80 
:orth 
;anta 


.\Ug.     14,    1924— PART    BLK 
Range      1.    East    Town      . 
Clara.      Sunset    Lumber   Co    vs   A    F 
and    Kefina   Gonsalves $81.10 

Aug.  14.  1924 — 10  ACRES  ad.)oininK 
.\luni  Rock  Park.  San  Jose.  Sun- 
.■iei  Lumber  Co  vs  Florence  Burke.. 
$263.30 

.\ug.  14,  1924 — LOT  70  Schiel.'  Sub'd 
No.  2.  San  Jose.  Sunset  Lumljer  Co 
vs   Wm   F  and   Lena   M    Pogue.  .  $65.50 

Aug.    14,    1924 — LOT    70    Schicle    Sub- 
division   Xo.    2,    San    Jose.      Sunset 
Lumber    Co    vs    Wm    F    and    lycna    M. 
Pogue     $681.30 

Aug.  15.  1924 — PTN  LOT  4  BLK  4. 
lian-'c  10,  South.  San  Jose.  D  H 
Main  and  S  C  Evans  (as  Main  & 
Eva:-s)  vs  Mabel  Wells  Parker 
Dorsev      $917.91 


RELEASE  OF  LIENS 


-."VRA        COINTT 


.rrted 

A  mom 

1.-,,     11)21— PTX    LOT 

1 II 

BLK    2. 

ms.vKin   Subdivision. 

S;i 

11       .lose. 

lific  Manufacturing  i 

11    I 

ih  J  Hickey 

$51 

DWELLI.VG  and  garage,  $5200:  No.   137 
E-Pine   St.,   Stockton;   owner.   A.   C. 
Dahl,    2081    E-Market   St..   Stockton. 
DWELLING  and  garage.  $3500;  No.  1760 
S-Sutter    St..    Stockton;    owner,    T. 
McCoy.    1847       S-San    Joa(4Uin      St., 
Stockton. 
DWICi.LlNG,     $1000;       No.     102       Pacific 
Way,  Stockton;  owner,   C.   M.   Den- 
nis: contractor,  J.  H.  Carpenter. 
ALTERATIONS,    $10,000;   No.    333   North 
American    St.,    Stockton;    owner,    A. 
L.   Branch,   Premises. 
DWELLING    and      garage.    $5000;      No. 
1262    W-Elm    St.,    Stockton;    owner, 
J.  Olivo;  contractor,  V.  D.  Vaio.  702 
N-Argonaut  St..   Stockton. 
BASEMENT    and    fioor.    $4500;    No.    417- 
423    E-Miner    St.,    Stockton:    owner, 
W.     E.     French,       740    W-Oak       St., 
Stoclvton. 
GROCERY     store,     $1300;     No.     402     S- 
Orange     St.,     Stockton;     owner,     B. 
Arbau,    501    S-Lincoln  St..  Stockton. 
APARTMENT     house,     $14,000;     No.     712 
E-Lindsav  St.,   Stockton:  owner.   H. 
F.    Knutzen.       720      E-Sonora      St., 
Stockton:    contractor,    Carl    Nelson, 
Lindsay  and  American  Sts.,  Stock- 
ion. 
GASOLINE    storage    tank,    $10,000:    No. 
607    E-Main    St..    Stockton;    owner, 
Associated    Oil    Co.,    40    S-San    Joa- 
quin   St.,    Stockton. 
DWELLINGE     (5)       and     (5)       garages, 
$38U0   each:   No.   610-626-634-642-650 
S-Regent   Sts.,   Stockton;   owner,   E. 
F.    Goodrum,    First    National    Bank 
Bldg.,       Stockton;       contractor,       J. 
Pleearpo,     Savings     &    Loan    Bldg., 
Stockton. 
DWELLING   &   garage,   $3800;   No.    1865 
N-Edison    St.,    Stockton;    owner,    E. 
Pooiey,    518    S-Grant    St..    Stockton; 
contractor,    J.    C.    Saccone,    1418    B- 
Lindsay  St.,   Stockton. 
DWELLING,    $6500;    No.    141    W-Knoles 
Wav,    Stockton:    owner.   Mrs.    E.    M. 
Clark;  contractor,  D.  C.  Moore,  1161 
N-I^ilgrim    St.,    Stockton. 
DWELLING.    $1400;    No.    2440    E-Scotts 
Ave.,    Stockton:    owner,    George    E. 
Lesich;    contractor,   O.   A.   Lindberg. 
448    N-American    St.,    Stockton. 
DWELLI.VG  and  garage,  $4800;  No.  117 
W-Adams    St.,       Stockton;       owner. 
Sterling  Bldg.    Co.,    105   .Sacramento 
Blvd..   Stockton. 
.\LTERATIONS,       $1700:    No.       1427    E- 
Hazelton    St.,    Stockton:    owner,    Ben 
Daljane.    Premises. 
DWELLING   and   garage.    $3500;  No.   10 
E-.\sh    St..       Stockton:      owner.    A. 
Peirano,    1059    N-Ophir    St.,    Stock- 


No 


707 


APARTMENT    house.    $40,000; 

N-San  Joaquin  St.,  Stockton:  own- 
er. Diano  Wall  in  and  L.  Zimmer- 
man: contractor,  L.  S.  Peletz,  619 
E-Miner    St..    Stockton. 

DWI'ILLlN'j  and  garage,  $3600:  No.  125 
E-EUis  St..  Stockton:  owner.  R.  S. 
Stuart:  contractor.  A.  O.  Tyler; 
2402   N-Hunter   St..   Stockton. 

DWELLING.  $1200:  No.  1242  W-Rose 
St..  Stockton;  owner,  W.  G.  By- 
water. 

DWELLING  and  garage.  $3800;  No. 
1865  N-Edison  Si..  Stockton:  own- 
er. E.  Pooiey.  518  S-Grant  St.. 
Stockton;  contractor,  J.  C.  Saccone. 
1413    E-Lindsay    St.,    Stockton. 

STEEL,  plumbing,  electrical  work  tor 
Civic  Memorial  Auditorium,  J112,- 
084:  No.  501  N-Center  St..  Stock- 
ton: owner.  City  of  Stockton. 

BOOK  store,  $3000:  No.  3501  N-Madi- 
son  St..  Stockton:  owner.  College 
of  The  Pacific,  125  S- American  St., 
Stockton:  contractor.  F.  M.  Liscom. 
1234    N-Baker    St.,    Stockton. 

DWELLING  and  garage,  $42011;  Xn.  I.SIS 
IClizabelh  St.,  Stockton:  owner,  A. 
M,   Tunnell. 


DWELLING  and  garage,  $4400;  No. 
1216  W-Vlne  St..  Stockton;  owner. 
Mrs.  M.  Stlnbecker;  contractor, 
Chris.  Thlm,  1118  W-Elm  St., 
Stockton. 

DWELLING  and  garage.  $5000;  No.  609 
.\-Regent  St..  Stockton;  owner, 
("has.  C.  Pasma. 

DWELLING  and  shad.  $3000;  No.  158 
W-Fourth  St.,  Stockton;  owner, 
William  Farley;  contractor,  A.  Bar- 
ker,  835   E-Weber  St.,   Stockton. 

DWELLING  and  garage,  $4800;  No.  318 
E-Montgomery  St.,  Stockton;  own- 
er, Stockton  Land  Ass'n.,  36  S-.San 
Joaquin  St..  Stockton;  contractor, 
Salfield  Bros.,  312  E-Sonoma  Ave., 
Stockton. 

DWELLING,  $1000;  No.  2366  E-Church 
St.,  Stockton;  owner.  H.  Leisering. 
118  Sharon  St.,  ."Stockton. 

G.VRAGE  &  storehouse.  $1015;  No.  233 
E-Cleveland  St..  Stockton:  owner. 
H.  H.  Becker.  329  E-Cleveland  St., 
Stockton:   owner,   R.   J.   Poison. 

I'oltCll  roofs,  $2400;  No.  1100  S-San 
Joaquin  St.,  Stockton;  owner,  Bd. 
of  Education,  Stockton;  contrac- 
t<ir,  Powell  &  Medbury,  613  W- 
Flora   St.,    Stockton. 

ALTERATIONS,  $1200;  No.  329  Hamp- 
ton Ave.,  Stockton:  owner,  Mrs.  E. 
Manuel,  341  E-Hampton  St.,  Stock- 
ton. 


COMPLETION  NOTICES 


SAN  JOAaUIM   COUNT\ 

Recorded  Accepted 

Aug.  6,  1924— LOT  "G"  BLK  84,  South 

of     Mormon       Channel,       Stockton. 

David  Newman  to  E  McGregor 

July    30,    1924 

Aug.    12,    1924— N    V4    LOTS  9    AND    11 

Blk    103   W  of  Center   St.,   Stockton. 

George     F    Schuler      Jr    to       John 

Cavanagh Aug.   11,   1924 

Aug.   12,    1924— LOT   3   BLK   3   Map  of 

Yosemite    Terrace    being    sbdvn    of 

that  portion  of  the  City  of  Stockton 

I  L  Van   Vlear  to   I  L   Van   Vlear.. 

Aug.   8,   1921 


BUILDING    CONTRACTS 


CONTRA  COSTA  COUNT'S 


DWELLING,  one-story  frame,  $3000;  W 
Third  St.,  bet.  Ripley  and  Pennsyl- 
vania Sts.,  Richmond;  owner,  A. 
Pinoli,    1431   Mason   St..    San   Fran- 

DWELLING.  one-story  frame.  $2000; 
AV  33rd  St.,  bet.  Nevin  and  Barrett, 
Richmond:  owner,  A.  Banducci,  113 
3rd    St.,    Richmond. 

DWELLING,  one-story  frame,  $3500;  S 
Roosevelt  St.,  bet.  10th  and  11th 
.Sts.,  Richmond:  owner,  A.  J.  Ny- 
strom,   120  4th  St.,   Richmond. 

DWELLING,  one-story  frame,  $3500;  S 
Gaynor  St.,  bet.  20lh  and  23rd  Sts., 
Richmond;  owner,  N.  E.  Anedrson 
2031)    Roosevelt   St.,   Richmond. 

BRICK  addition  to  store.  $3500;  SE 
Eleventh  and  Macdonald  Ave., 
Richmond:  owner,  G.  W.  Cushing, 
20th  and  Roosevelt  Sts..  Richmond; 
contractor,  J.  A.  Fagestrom,  1135 
Chanslor  St.,  Richmond. 


LIENS  FILED 


FRESNO   COUNTY 


;ecnrded 

.ug.  13.  l!i24-^-S  12 
all  Lot  13  N  8  ft. 
Annex    No.    5.    B^r 


Amount 

FT.  OF  LOT  12. 
Lot  14,  High  Add 
T-O    Paint 


Store  vs  Geo  E  May. 

Aug.  13,  1924 — LOT  11  N  13  ft.  Lot 
12,  High  Add  Annex  No.  5.  Fresno. 
T-O  Paint  Store  vs  Geo   B  Mav...$75 

Aug.  14,  1924 — LOT  8  BLK  4.  Pinedale 
Pinedale  Blec  Co  vs  W  W  &  Elma 
Adams     $71 

Aug.  14,  1924 — Same  vs  Same.  Same 
$150 

Aug  14,  1924— LOTS  42  &  43,  Acacia 
Park,  Fresno.  J  D  Halstead  Lum- 
ber Co  vs  J  W  Meux,  Geo  and  Cora 
G    Whitney $285 

Aug.  16,  1924 — W  50  FT.  LOT  3  BLK  4 
Hazelwood.  J  D  Halstead  Lumber 
Co   vs  J    W   Bandy $3007 

.A.ug.  16,  1924— LOTS  1  TO  4  BLK  2, 
Oak  wood,  Fresno.  Madarvs  Plan- 
ing Mill  vs  Antone  Francke $403 
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BUILDING  CONTRACTS 


FRESNO    COUNTY 


ALTERATIONS,  $4000;  No.  405  M  HL, 
Fresno;  owner,  A.  J.  Kemalyan, 
Prem.;   contractor,   Jolly  &   Jolly. 

JJWKLLING,  $7500;  No.  835  Vassar  St., 
Fresno;  owner,  W.  I.  Balrd;  con- 
tractor, Shorb  &  Neads,  563  Mc- 
Klnley  ,St.,   Fresno. 

DWELLING,  $2000;  No.  3103  Kl  Monte 
Way,  Fresno;  owner,  Mrs.  M.  Sim- 
onian;  contractor,  Aram  Mossesian, 
626  O  St.,  Fresno. 

ALTERATIONS,  $1000;  No.  311  C  St., 
Fresno;  owner,  C.  O.  Bick;  con- 
tractor, Geo.  Christian,  53  G  St., 
Fresno. 


COMPLETION   NOTICES 


FUBSNO    C01:NTV 


Recorded  Accepted 

Aug'.  14,  1924— LOTS  17,  AND  18  E  10 
ft  Lot  16,  Blk  2,  Fresno  Heights 
No.  2,  Fresno.  C  D  Edgerly  to  D  M 
Benton Aug.    14,     1924 

Aug.  14,  1924— LOTS  35  AND  36  BLK 
16,  College  Park,  Fresno.  S  C 
Kamage  to  whom  it  may  concern 
Aug.   13,   1924 

Auk.  15,  1924 — LOTS  15  AND  16. 
Prichard  Place,  Fresno.  Fresno 
BIdg.  Material  Dcaler.s  Assn  to 
whom  it  may  concern.  .  .  .Aug,  6,  1924 

Aug.  16,  1924 — H  AND  VENTURA 
Sts,  Fresno.  Califcji-nia  Packing-  Co 
to  F  J  Stone .\ug.  12,  1924 


BUILDING  CONTRACTS 


SAN    MATEO    COUNTY 

BUNGALOW 

ON     SEMINARY     AVE.     HOMESTEAD 
near  San   Mateo.   All   work   for  one 
bungalow. 
Owner — Joseph   Marante  &  Laura  Mar- 
ante. 
Architect — None. 
Contractor — Antonio  N.  Moreles. 
Filed  Aug.  4,   1924.  Dated  Aug.  2,   1924. 

Frame    up    .' $592.50 

Plastered    592.50 

Completed    and    accepted....'.    592.50 

Usual   35    days    592.50 

TOTAL  COST,  $2370 
Bond,  $1200;  Sureties,  Antonio  R.  Mora- 
les, Jose  V.  Sora;  F'orfeit,  Limit,  none; 
Plans   and   specifications   filed. 


STORE   &   OFFICE 

LOT  5  BLOCK  139  SOUTH  SAN  FRAN- 
cisco.    All    work    for    2    reinforced 
concrete  store  and  office   bldgs. 
Owner — J.  W.  Martin  Co.,  So  San  Fran- 
cisco. 
Architect — B.    L.    Norberg,    593    Market 

St.,   San   Francisco. 
Contractor  —  R.   C.  Itickle,   South  San 

Francisco. 
Filed  Aug.  4,   1924.  Dated  July   31,   1924 

Floor  joists   in  place    $6207 

Floor    joists    2nd    story 6207 

Roof    rafters    in    place 6207 

Completed    and    accepted 2208 

Usual    35    days    S276 

TOTAL  COST,  $33,106 
Bond,  $16,553,  $8276,50;  Sureties,  Hart- 
ford Accident  &  Ind.  Co.;  Forfeit,  none; 
Limit,  120  working  days;  Plans  and 
specifications    filed. 


RESIDENCE 

LOT  25  BLOCK  B  OAK  GROVE  PARK. 

All  work  for  residence  and  shop. 
Owner — Louis   G.   Schulling,    843   Baker 

St.,    San    Francisco. 
Architect — None. 

Contractor — ^Louis  N.  Pollard,  55  Brew- 
ster,   Redwood   City. 
Filed  Aug.  5,  1924.  Dated  July  21,  1924. 

F'ramed     1263 

Brown    coated     1263 

Completed  and  accepted 1263 

Usual    35    days    1263 

TOTAL  COST,  $5052 
Bond.  Forfeit,  none;  Limit,  90  working 
days;    Plans    and    specifications    filed. 


RESIDENCE 

SW  COR.  NINTH  ST.  &  PALM  AVE., 
San  Mateo.  All  work  for  frame  du- 
plex residence  and  garage. 

Owner — Viola  Bracken,  233  Post  St., 
San   Francisco. 

Architect — Edw.  G.  Bowles,  233  Post 
St.,    San    Francisco. 

Contractor — W.  E.  Wood,  150  Post  St., 
San    Francisco. 


Filed  Aug.   5,   1924.   Dated  July   24,    1924 

Foundation     $1300 

Frame    up     1300 

Plastered     2600 

Completed    and  'accepted    2600 

Usual    35    days    2600 

TOTAL  COST,  $10,466 

Bond,     $5233;    Sureties,    J.     Roy    Wood. 

James     Wisnon;     Forfeit.    Limit,    none; 

Plans    and   specifications    filed. 


RESIDENCES 

PORT  OF  LOTS  19    18   17   16  &   15  BLK 

100   South   San   Francisco.  All   work 

for  5  1-story  and  basement  5-room 

residences. 

Owner    —    Charles     Richard,  and    Ada 

Hughes,    1463    O'Farrell  St.,   S.    F. 
Architect — None. 
Contractor — Meyer  Bros.,   603   1st.   Natl. 

Bank,    S.    F'. 
Filed  Aug.   8,   1924.  Dated  July  19,  1924. 

Frame    up    $3723.62 

Brown    coated    2900.88 

Completed    and   accepted 5S95.00 

Usual  35  days   2375.00 

Bond.  $7447.25;  Sureties,  The  Aetna  Ins. 
Co.;  Forfeit,  none;  Limit,  90  working 
days;   Plans   and   specifications   filed. 


1  RESIDENCE 

LOTS  10   11   13  14   15  BLOCK  100,  South 
San  Francisco.  All  work  for  5-rooni 
frame    residence   and    Ijasement. 
Owner — Emanuel    &    Josephine    Kard'S 

897  California,   S.   F. 
A  rchitect — None. 
Contractor — Meyer  Bros.  1  Montgomery 

St.,    San    Francisco. 
Filed   Aug.   8,   1924.   Dated  July   19.   1924 

Frame    up    $3723.62 

Brown    coated     2900. .S8 

Completed   and   accepted    ....    5895.00 

Usual  35  days   2375.00 

TOTAL  COST.  $14,894.50 
Bond,  $7447.25;  Sureties,  Aetna  Casual- 
ly &  Surety  Co.;  Forfeit,  none;  Limit, 
90  working  days;  Plans  and  specifica- 
tions  filed. 


BUNGALOW 

LOT    7    BLOCK    H    IIAYWARD    PARK, 
San  Mateo.  All  work  for  Bungalow. 
Owner — J.    L.    Minor. 
Architect-rP.  A.   Dutour,   3008  San  Jose 

Ave.,   Alameda. 
Contractor — J.    Ferrera. 
Filed  — .   Dated  Aug.   6,    1924. 

F'rame    up     $1500 

Brown   coated    1500 

Completed  and  accepted 1500 

Usual     35     days     1444 

TOTAL  COST,  $5944 
Bond,  Sureties,  Forfeit,  none;  Limit, 
90  working  days;  Plans  and  specifica- 
tions filed. 


BUNGALOW 

LOT    15    BLK    1    EASTON    NO.    1,    BUR- 

lingame.  All  work  for  bungalow. 
Owner — .loseph    Sisser. 
Architect — None. 
Contractor — E.   S.  Shaver,   765  Farring- 

don.    Burlingame. 
Filed  Aug.,  12,  1924,  Dated  April  29,  1924 

Roof    on     

Plastered     

Completed  and  accepted    

Usual    35    days    

TOTAL  COST,  $6000 
Bond,  Forfeit,  Limit,  Plans  and  speci- 
fications, none. 


VAULT 

ITALIAN  CEMETERY.  All  work  for 
underground   vault. 

Owner — A.   and  B.   Finocchio. 

Architect — Italo  Zanolini,  604  Mont- 
gomery   St.,    San    Francisco. 

Contractor — V.    Fontana    &    Co.,    Colma 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMEnTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


Filed  Aug.  15,  1924.  Dated  Aug.  14,  192i 

Concrete  completed   $762.50 

Granite   and   marble   work  fin.  762.50 

Completed   and    accepted 762.50 

Usual   35   days    762.50 

TOTAL  COST.  $3050 
Bond,  Forfeit,  none;  Limit,  60  working 
days;   Plans  and   specifications   filed. 

STORE  BLDG.,  $16,000;  B  St.  Lot  4  Blk 
7,  San  Mateo;  owner,  A.  B.  Benast 
San  Mateo;  contractor,  Leadly  and 
Wiseman,   207   2nd   San  Mateo. 

RESIDENCE,  duplex,  $10,000;  Palm  Ave 
Lot  12  &  7  ft  of  11  Blk  A  San  Ma- 
teo; owner,  Violet  Bracker,  San 
x'"rancisco;  architect,  Edw.  G.  Bol- 
U'S,  233  Post  St.,  S.  F.;  contractor, 
W.    E.    Woods,    1219   12th   Ave.  S.  F. 

KU.VOALOW  &  GARAGE,  $4800;  Lot  15 
Blk  2  San  Mateo  Drive,  Burlingame 
owner,  Walker  &  Armstrong;  con- 
tractor. Walker  &  Armstrong. 

i:U.\'t;.\LOW  and  garage,  $4800;  Lot  16 
r.lk  2  S.  M.  Drive,  Burlingame; 
owner.  Walker  &  Armstrong;  con- 
tractor. Walker  &  Armstrong. 

l:UNGALOW  and  garage,  $4800;  Lot  17 
Blk  2  S.  M.  Drive,  Burlingame; 
owner.  Walker  &  Armstrong!  con- 
tractor.  Walker  &  Armstrong. 

I!UNG.\LOW  and  garage,  $4800;  Lot  18 
Blk  2  S.  M.  Drive,  Burlingame; 
owner.  Walker  &  Armstrong;  con- 
tractor. Walker  &  Armstrong. 

BUNGALOW  and  garage,  $5000;  Lot  14 
Blk  41  Cortez  Ave.,  Burlingame; 
■.ivner,   Frank   Ferna   712   5th,  -S.  M. 

BU.N'GALOW  and  garage,  $6500;  Lot  5 
lilk  12  Chula  Vista  Ave.,  Burlin- 
game; owner,  J.  W.  Ohlson;  con- 
tractor,  J.   W.   Ohlson. 

BUNGALOW  and!  garage,  $3750;  Lot  7 
Blk  23  Balboa  Ave.,  Burlingame; 
owner,   Walter  Pederson. 

RESIDENCE,  $6000;  Lot  10  Block  19 
Highway,  Burlingame;  owner,  Wil- 
liam Reynolds. 

RESIDENCE,  and  garage,  $2000;  Lot 
30  Gates  .Burlingame;  owner,  Al- 
len &  Co.,  1212  Bushing  Ave.,  Bur- 
lingame. 

RESIDENCE  and  garage,  $7000;  Lot  13 
Gates,  Burlingame;  owner,  Allen 
&  Co.,  1212  Burlingame  Ave.,  Bur- 
lingame. 

RESIDENCE  and  garage.  $4800;  Lot  12 
Blk  2  San  Mateo  Drive,  Burlin- 
game; owner,  Gordon  Armstrong; 
contractor,    Gordon    Armstrong. 

RESIDENCE  and  garage.  $4800;  Lot  13 
Blk  2  San  Mateo  Drive,  Burlin- 
game; owner.  Walker  &  Armstrong 
contractor,  Walker  &  Armstrong. 

DWELLING,  1-story,  $5000;  Prospect 
Road,  San  Mateo;  owner  J.  A.  Stop- 
pel.  226  26th  St.  &  Harrison,  S.  P.; 
architect,  H.  Smith,  Humboldt  Bk. 
Bldg.,  S.  P.;  contractor,  Ruegg 
Bros.,  317  American  National  Bank 
Bldg.,    San    Francisco. 

HOUSE,  3-room,  $1600;  Cor.  of  Tilton 
Ave.  and  T  St.,  San  Mateo;  owner, 
Harry  Cohen,  Fillmore  &  Cali- 
fornia St.,  S.  P.;  contractor,  John 
Brymner.    1280    Page    St. 

BUNGALOW  and  garage,  $2800;  So.  E 
St.  Lot  14  Blk  3,  San  Mateo;  owner 
Chas.  T.  Maynard,  1623  B  St.,  San 
Mateo;  contractor,  Wallace  Water- 
house,  6  E  Bellevue  Ave. 

P.UNGALOW  and  garage,  $400C;  Lot  7 
Blk  6  Morrell  Ave.,  Burlingame; 
owner.  E.  A.  Oland;  contractor,  E. 
A.  Olund. 

ALTERATION,  $1000;  Lot  14  Blk  22 
Cortez,  Burlingame;  owner,  Gor- 
don C.  Hess,  1268  Cortez  Ave.;  con- 
tractor, W.  O.  Nicholaides,  218  Pen- 
insula Ave.,  San  Mateo. 

RESIDENCE  and  garage,  $6000;  Lot 
64  Cambridge  Rd.,  Burlingame; 
owner,  Allen  &  Co.,  1212  Burlin- 
game  Ave.,    Burlingame. 

RESIDENCE  and  garage,  $6000;  Lot  10 
Oxford  Rd.,  Burlingame;  ow'ner. 
Alhn  &  Co.,  1212  Burlingame  Ave. 
Burlingnme. 

BUNGALOW,  $3000;  Lot  9  Blk  44  Vic- 
toria Rr.,  Burlingame;  owner, 
Frank  Barbison,  343  N  D  St..  San 
Mateo;  contractor,  Harkins  Bros., 
1012    Laguna,    Burlingame. 

P.UNGALOW  and  garage,  $7128;  Lot  39 
Blk  1  Edgehill  Drive,  Burlingame; 
owner,  S.  L.  Hawkins,  812  Grange 
Rd.,  Burlingame;  contractor,  M.  C. 
Rench,   728   So.   E  St.,   San   Mateo. 

BUNGALOW  and  garage,  $6800;  Lot  5 
Blk  26  Sanchez  Ave..  Burlingame; 
owner,  Wm.  McPhillips,  1104  Pa- 
loma  Ave.,  Burlingame;  contrac- 
tor, Wm.  McPhillips,  1104  Paloraa 
Ave.,    Burlingame. 
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SAN    MATKO    fOI'NTV 


Recorded  Acroplert 

Julv  3.  192<— LOT  2  BI.IC  V.  16.  San 
Carliis,  MeroantiK-  Tri^st  Co  to 
Ituss.ll   &    Duncan July    24,   1924 

.Inly  30.  1924— .SOUTH  SAX  FHAN- 
cisi-o  sub  station.  Pao.  Oas  &  Eloc. 
Til.  to  ]•:.  C.  Cotter .luly  23.  1924 

Auk.  ."•.  1924— LOT  6  lU.OCK  3  SAN 
Matoo  Park.  San  Matpo,  Milton 
Finlop  to  whoin  it  may  concern.... 
AiiB.    1.    1924 

Aue.  2.  1924— LOT  4  &  5  BLK  61  EAS- 
ton  No.  7.  BurlinKame.  W.  L.  Bra- 
zellton  to  whom  it  may  concern.. 
Aug.     2.     1924 

July  30,  1924— LOT  3  BLK  .57  SANT.\ 
Ynez  Park.  San  Mateo.  John  H. 
Clifford  to  whom  it  may  concern 
July    26.    1924 

Julv  31,  -24- LOT  6  I!Uv  11  niXGEE 
Park.  Hedwood  City.  J.  E.  &  Anne 
O.  Macdon.-ild  to  whom  it  miy  con- 
cern    July  21.   1924 

July  30,  1924— LOT  IS  BLK  J  HAY- 
ward  Park,  San  Mateo.  William  W. 
Weaver  to  whom  it  may  concern.. 
July    26,    1924 

Atiir.  1.  1924— LOT  F  BLK  5  BUR- 
lingame  Land  Co..   BurlinRame.   W. 

C.   Johnson    to   E.   S.    Sleaver 

Tulv    19,    1924 

Auk.  1.  1924— NW  \i  LOTS  11  &  12 
P.Ik  36  Kaston  Add  Redwood  City. 
Rose  G.  Balcomb  to  Palo  Alto 
Construction    Co July    30.    1924 

Aim.  6.  1924— LOT  2  BLK  10  EAS- 
Inn,    Burlingame.   ennie   C.   Dore   to 

.1.    H     Dore    .\us.    6,    1924 

.\ii«.  b,  1924— LOT  15  BLK  37  LYON 
,>i  HoaB  Sub,  Burlingame.  Albert 
c.  Severence  to  whom  it  may  con- 
,ern .\uf?      6.    1924 

Aug.  6.  1924— PORT  LOT  94  SAN 
Matpo  Park.  San  Mateo.  Harry  E. 
Jenkin.s  to  Oscar  L.  Cavanaugh  .... 
Aug.     5.     1924 

Aug.  7,  1924— LOT  32  BLK  35  EAS- 
ton  No.  2.  Burlingame.  John  W. 
Rutherdale  to  whom  it  may  con- 
cern     Aug.    4,    1924 

Aug.  7,  1924 — LOT  30  BLK  17  BUR- 
lingame  Grove,  Burlingame.  Miles 
M.   Elder  to   whom   it   may  concern 

Aug.    6,    1924 

Aug.  7,  1924— LOT  3  BLK  13  OLIN- 
ger  Park.  Redwood  City.  Mrs. 
Chas.    Lightner    to    Miller    &    Van 

Hohn     Aug.    6,    1924 

Aug.  16.  1924 — LOT  9  BLK  7  LOMITA 
Park.    M.    Pestrovo    and    A.    Tolu- 

boff    to    George    F.    Bailett 

Aug.     9,     1924 

Aug.  11.  1924- LOT  13  BLK  9,  BUR- 
liiigame,    Blgme.   W.   S.    Simonds    et 

al    to   whom   it   may   concern 

Aug.    7.    1924 

Aug.  11.  1924 — LOT  28  BLK  10  BUR- 
lingame  Terrace,  Burlingame.  Ed- 
ward   E.    Baume    to    Oscar    S.    Cav- 

anaugh    Aug.  5,  1924 

Aug.  12,  1924 — LOT  17  BLK  B.  San 
Bruno.   Henry  and  Ida  May   Berger 

to  A.   L.   Lundy Aug.   5.   1924 

Aug.  12.  1924— LOT  14  BLK  4  BUR- 
lingame  Park  No.  4.  H.  H.  Zwick 
to  whom  it  may  concern  .  .Aug.  8,  '24 


Aug.  8,  1924— LOT  3  BLK  38  EAS- 
ton  Add  Redwood  City.  Chas.  Zi- 
nala  to  Louie  N.  Pollard.  .Aug.  11,  '24 
Aug.  12.  1924  — LOT  25  BLK  B  OAK 
Grove  Park.  Atherton.  Louis  C. 
SchcUing    to    Louis    H.    Pollard.... 

May    7,     1921 

Aug.  12,  1924— LOT  3  BLOCK  2  SAN 
Mateo    Park.   A.    J.    Wilbe   to    whom 

It  may  concern    Aug.  9.   1924 

Aug.  12,  1924— LOT  8  BLK  34  LVO.V 
&  Hoag  Sub  Burlingame.  Margaret 
and  George  K.  Dollings  to  whom  it 

may   concern    Aug.   8,    1924 

Aug.  12,  1924— LOT  15  BLK  4  EAS- 
lon  .No.  1,  Burlingame.  Joseph  Des- 
ser  to  Edward  IS.  Shaver.. Aug.  9.  '24 
Aug.  12,  1924— LOT  H  BLK  5  BUR- 
lingamc  Land  Co.  Wm.  Rutherdale 
to  whom  it  may  concern.  .Aug.  12,  '24 
Aug.  12,  1924— LOT  2  A  BLK  7  BUR- 
lingame    Land    Co.    E.    Hunter       to 

Wm.     Rutherdale Aug.     12.    1924 

Aug.  12,  1924— LOT  9  WISNOM  SUB 
B    S    San    Mateo.    W.    E.    &    L.    J. 

Simpson    to    Frank    Ferrea 

Aug.     5,     1924 

Aug.   12,   1924— LOT   19    BLK  E  HAY- 

ward  Park,   San   Mateo.   A.  L.   Gro- 

ver  to  F.   H.   Boring.  ..  .Aug.   11,   1924 

Aug.     14.     1924— PARK    ROAD.    BUR- 

lingame.   John  Looman   to  whom  it 

may    concern    Aug.    12,   1924 

Aug.    14,    1924 — LOT  2   BLK   O   HEW- 
ward  Park,  San  Mateo.  George  E. 

Fi.sher    to   Marius   Laurenson 

Aug.    13,    1924 

Aug.   13,   1924— LOT   24   BLK   47   EAS- 
ton  No.  4,  Burlingame.  Fred  E.  Mc- 
intosh  to   H.  H.  Putnam.. Aug.   4,  '24 
Aug.   13,   1924— LOT   22   PORT  23   BLK 
4    Hillcrest,   Daly   City.   Johana  and 

Mau  Osian  to  Charles  Gust 

.A.ug.     11.     1924 

Aug.    15,    1924— COR.    HIGHLAND    & 
Villa   Terrace.     Henry     and     Ida 
Kruse    to   Charle   Hammer  &   Hugo 
Hultberg     Aug.     13,     1924 


RELEASE  OF  LIENS 


LIENS  PILED 


SAN    MATEO    COUNTY 


Recorded  Amount 

Aug.  6,  1924  —  1826.29  ACRES  OF 
land  in  Sees.  33.  32,  22,  23,  26,  27  & 
28  Twp  S  S  R  4  West.  Whitney 
Bros.,  $295.94;  John  Pedmante  Jr. 
et  al,  $293.32  vs  Willy  J.  M.  &  May 
Griffin     

Aug.  7.  1924— BLK  7  IN  LOT  9 
Lomita  Park.  Joseph  C.  Baker  vs 
A.   Toluboff  et   al    $190.20 

.Vug.  11,  1924— PORT  LOT  225  SAN 
Mateo  Park,  San  Mateo.  iSamuel 
Ginsburg  et  al  vs  Walter  Chase  & 
I..    E.    White    $290 

Aug.  11,  1924— LOT  2  13  &  PORT.  OF 
Lots  1  &  14  BIk  21  San  Carlos.  H. 
R.  Park  vs  Arnold  Hauscomb,  J.  P. 
Greene     $63.50 

Aug.  14.  1924— LOT  14,  15  16,  17  &  18 
Blk  6  Sequoia  Tract.  F.  L.  Baird 
vs  J.   H.  Powell  et  al $295.71 

Aug.  14.  1924 — LOT  9  BLK  7  LOM- 
ita  Park.  H.  S.  Thomas  vs  A.  Tolu- 
boff et  al   $124.17 

Aug.  19,  1924 — LOT  9  BLK  7  LOMITA 
Park.  Joseph  C.  Baker  vs  A.  Tolu- 
boff  et   al    $190.20 


SAN   MATEO   COUNTY 


Recorded  Amount 

Aug.    14,    1924— PORT    LOT    225    SAN 

Mateo    Park,    San      Mateo.      W.      C. 

Polomountain    to    Lewis    E.    White 

&    WmUim-   II.   Chase    $373.11 


COMPLETION  NOTICES 


S.\CllAMENTO    COUNTY 


Recorded  Accepted 

Aug.  5,  1924— PORT  IS  L  S  .526  IN  SEC 
35  9-4.  Pac.  Gas  &  Elec.  Co.  to 
whom  it  may  concern.  .July  25,  1924 
Aug.  6,  1924— S  40  FT  OF  N  SO  FT 
Lot  1815  Park  Terr.  William  T. 
Martin   to   whom  It  may  concern.. 

July    31.     1924 

Aug.  6,  1924— LOT  5510  BONITA 
Vita  Tract.  Ambrose  R.  Tyler  to 
whom  it  may  concrn. .  .  .Aug.  6.  1924 
Aug.  8.  1924— R.  R.  SHOP  GROUNDS 
D.  McDonald  to  whom  it  may  con- 
cern     Aug.  2,  1924 

Aug.  8.  1924— LOT  6229  MISSION 
Trecho.  J.  N.  Souza  to  whom  it  may 

concern    Aug.    10,    1924 

Aug.  9,  1924 — LOTS  5,  6  &  7  K  L  11 
12  etc.  N  35  ft  of  W  %  Lot  7.  Hotel 
Senator  Corp.  to  whom  it  may  con- 
cern     Aug.    6,    1924 

Aug.  12.  1924— LOT  25  IVERSON  TCT 
Isora    H.    Ownes    to    whom    it    may 

concern    Aug.    11.    1924 

Aug.  12,  1924— N  Vz  OF  S  V2  LOTS 
9  &  10  &  N  1/^  of  S  >^  of  S  15  ft 
Lot  11  Blk  19  Oak  Park.  J.  W. 
Newhart   to   whom   it   may  concern 

Aug.    11,    1924 

Aug.  12,  1924— N  Vz  OF  S  %  LOTIS  9 
&  10  &  N  1,4  of  S  14  of  B  15  ft  Lot 
11  BIk  19  Oak  Park.  J.  W.  New- 
hart   to   whom   it  may   concern.... 

Aug.    11.    1924 

Aug.  12.  1924— N  H  LOTS  9  &  10  & 
N  14  of  E  15  ft  Lot  11  Blk  19  Oak 
Park.    J.   W.    Newhart    to    whom    it 

may  concern   Aug.  11.  1924 

Aug.  12.  1924 — MOFULA  STATION. 
S.  P.  Co.  to  whom  it  may  concern. . 

Aug.     8,     1924 

Aug.  13.  1924 — W  %  LOT  6  J  K  13  14. 
J.    L.   Lauppe   Invest   Co.    to   whom 

it   may   concern    Aug.    9.i  1924 

Aug.  14,  '24 — LOT  3  GERBER  COURT 
S.  A.  Boltz  to  whom  it  may  con- 
cern      July    9,    1924 

Aug.  13,  1924— W  %  LOT  6  J  K  13  14 
J.   D.   Lauppe   Invest   Co.    to   whom 

it    may    concern Aug.    9,    1924 

Aug.  15,  1924— ELK  GROVE.  S.  P.  Co. 

to  whom  it  may  concern. Aug.  1,  1924 
Aug.    6.    1924— LOT    81    CASA    LOMA 
Terr.    Urbane    Steeves    to    whom    it 

may    concern     Aug.    12,    1924 

.A.ug.  7,  1924— LOT  32  PARKSIDE. 
Harry  G.  Waterman  to  whom  it 
may    concern     Aug.    8,    1924 


LIENS  FILED 


SACKAMENTO    COUNTY' 


Recorded  Amount 

Aug     14,      11)24— LOT     52     HEILBRON 

Oaks.    T.    S.    Downar   vs   George    W. 

AVade     , $393.22 


ICarsf n  (EnuBtrurttmt  ISrporta 

Is.-sued  every  liusiness  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  ail  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  lianis  and  harbor  works, 
machinery,  etc.  Send  for  rales  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    -MISSION    STREET  SAN    FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

C.EXERAL    1.1   MOFR    VARO 

Dry   l^ln  Capacity,   in   Million    Feet   per  Annum 

(;pii<Tiil     ihin     nnd     Cnhlnel     Work.     ««...-k     H....rii.    Sn-ih 

Krlimr«    BM"     M....l,!l„.- 

.IRRROI.n   AVE.  *    VARNEY'ELD   AVE. 

Mission    901-902-903-904                                      San   Francisco 

Phone  Franklin    9400 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 
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GLASS 


A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  and  Inside  House  Paints 

Rubber  Cement  Floor  Paint 

Concreta 

Washable  Wall  Finish 

Pioneer  Shingle  Stains 

Porch  and  Step  Paint 

Decoret  (A^amish  Stain) 

Silkenwhite  Enamel 

Fuller  Oil  Stains 

Factory  White  Enamd 

Fullerwear  Spar  Varnish    ^for 

inside  and  outside) 
15  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror   Paint    and    Varnish 

Remover 
Pioneer  White  Load 


Plate  Glass 
Window  Glass 
Ornamental  Glass 


Mirrors 


Beveling 

Polishing 

Silvering 


Estimates     furnished     on     request 

W.  p.  FULLER  &  CO. 


301  Mission  Street 


San  Francisco 


Phone  SUTTER  4400 


OAKLAND 
SACRAMENTO 
STOCKTON 
FRESNO 


LOS   ANGELES 
HOLLYWOOD 
PASADENA 
LONG    BEACH 


Fuller  Branches 

SAN    DIEGO 
SANTA  MONICA 
SAN  BERNARDINO 
SANTA    ANA 


PORTLAND 

BOISE 

WALLA    WALjjA 

SALT  LAKE  CITY 


SEATTLE 
TACOMA 
SPOKANE 
YAKIMA 
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Remixes  Concrete 

When  materials  have  passed  through  mixing  process 
once,  and  come  to  discharging  side  of  the  drum, 
the  reversed  discharge  chute  sprays  them  back  to 
the  charging  side  for  repeated  trips  through  the  5- 
action,  remixing  process.  This  spraying-showering 
action,  at  the  same  time  prevents  separation  of  aggre- 
gate according  to  size.  To  the  last  shovelful  of  every 
batch,  Koehring-mixed  concrete  is  uniform,  re-mixed 
concrete — dominant  strength  concrete — and  to  every 
last  casting  and  bearing,  the  Koehring  is  the  heavy 
duty  mixer  of  trouble-proof,  long  service  life. 

Capacities 

Conttruction  Mixers:    10,  14,  21,  28  cu.  ft.  mixed  concrete. 

Write  for  Catalog  C  000. 
Paoen:    7,  10,  14,  21,  32  cu.  fc.  mixed  concrete.    Write  for 

Catalog  P  000. 
Dandie:    Light  mixer,  4  and  7  cu.  ft.  mixed  concrete;  power 

charging  skip,  or  low  charging  platform.     Light  duty 

hoist    Write  for  Catalog  D  OCO. 

KOEHRING    COMPANY 


MILWAUKEE 


WISCONSIN 


(1)  Blade  cuts  through  materials  with 
churning  action.  (2)  Blade  carries  ma- 
terials up,  spilling  down  again  against 
motion  of  drum.  (3)  Materials  hurled 
across  diameter  of  drum.  (4)  Materials 
elevated  to  drum  top  and  cascaded  down 
to  reversed  discharge  chute  which  (5), 
with  scattering,  spraying  action,  show- 
ers materials  back  to  charging  side  for 
repeated  trips  through  mixing  process. 


••SOMETHING   NEW" Dandie  Mixers  In  Stock  With  Rubber  Tired  Wheels. 

HARRON,   RICKARD  &  McCONE   CO. 

Sjin   Francisco  Los  Angeles 
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l)\Y    LABOR    SYSTEM    IS    BASICVLLY 
I'NSOUIVD 


Ft  >OS        FOR 

I  Rt;E\'l 


•A'i'E      iik;h\vavs 

k'     .\EEDEU 


Conslruution  of  new  roads  in  Cali- 
fornia must  come  to  a  complete  stand- 
still unless  the  next  Legislature  ap- 
proves some  financial  plan  to  provide 
the  State  Highway  Commission  with 
additional  funds.  This  fact  is  made 
known  by  H.  J.  Brunnier,  chairman  of 
the  Good  Roads  Bureau  of  the  Califor- 
nia State  Automobile  Association  on 
ihe  receipt  of  a  preliminary  report 
from  A.  E.  L,oder,  highway  engineer  of 
the  Association,  who  is  also  a  member 
of  the  State  Highway  Committee  ap- 
pointed by  the  Governor  to  Investigate 
California's   highway   problem. 

By  virtue  of  the  three  bond  issues 
and  by  legislative  enactments  the 
total  pcrsent  mileage  in  the  state 
highway  system  is  64811  miles.  Of  this 
2(185  miles  have  been  paved  by  the 
state  and  364  miles  by  counties,  while 
an  additional  1241  miles  have  been 
graded  and  graveled  by  the  state  or 
forest  road  projects,  leaving  a  total 
mileage   yet   unimproved   of   27a0   miles. 

The  total  made  available  to  the 
slate  highway  department  by  the  three 
bond  issues  for  highway  construction 
was  $73,00n,0U(l.  The  last  three  mil- 
lion of  these  bonds  w^is  sold  in  June, 
1924.  The  small  unexpended  balance 
from  the  total  bond  issues  will  be  re- 
iiuired  to  pay  for  contracts  now  under 
way,  and  it  is  a  fact  that  all  bond 
funds  are  practically  exhausted  or  ob- 
ligated by  going  contracts. 

Since  UHe  there  has  been  made 
available  to  the  state,  up  to  and  in- 
cluding the  fiscal  year  ending  June 
30  1925,  a  total  of  Federal  Aid  funds 
amounting  to  $17,093,307.  To  August 
19,  1924.  the  state  has  received  from 
this  Federal  Aid  on  completed  pro- 
jects ?10,121,199.95,  leaving  a  credit  to 
the  state  from  this  source,  which  will 
in  due  time  come  to  the  state  in  small 
amounts,  totalling  $6,972,107.05.  This 
last  credit  of  Federal  Aid  funds,  how- 
ever, will  be  received  very  slowly  by 
the  state  over  a  period  of  several  years. 


•The  day  labor  system  breeds 
dangerous  politics,  encourages  inefBc- 
iency,  lowers  construction  standards, 
develops  extravagance,  decreases  pro- 
duction, destroys  individuality  and  lets 
loose  that  spirit  of  disloyalty  to  duty 
which  notoriously  during  the  war 
spread  like  a  plague  over  the  whole 
world,"  said  a  speaker  at  the  recent 
Associated  General  Contractors'  Chi- 
cago convention.  He  continued:  "We 
all  need  the  spur  of  competition.  We 
all  need  to  feel  the  pressure  of  definite 
responsibility.  We  all  need  the  re- 
wards of  individual  initiative  and 
effort.  America's  splendid  and  amazing 
career  fairly  rests  on  that  foundatioTi. 

"Listen  to  the  words  of  the  dis- 
couraged prophet  of  day  labor  and 
communism.  Leon  Trotsky,  as  they  ap- 
peared recently  in  The  Literary  Digest: 
'Our  nationalized  industries,  even  those 
working  under  exceptionally  favorablo 
auspices  and  well  equipped,  all  are 
working  at  a  loss.  Our  administrators 
and  directors  are  not  real  masters  who 
attend  to  every  little  detail,  who  watch 
everything,  who  save  every  minute  of 
time  and  every  cent  of  money,  who 
work  day  and  night  caring  for  the 
needs  of  our  plants.' 

"The  same  false  theory  upon  which 
day  labor  rests  has  lienumbed  the  great 
soul  of  Russia,  and  not  even  her  vast 
resources,  greater  than  our  own,  will 
restore  her." 


Sl\    MIlMilU.N    UOLL.ARS    EXPENDED 
FOR    FRES.VO    <Ol  >TY    ROADS 


COASTAL     MILLS     REDICE     LIMBER 
CVT    SIX    PER    CENT 

West  Coast  Lumbermen's  association 
weekly  reports  on  production  and  ship- 
ments on  over  100  mills  for  the  first 
thirty-two  weeks  o£  the  past  five 
years  are  follows: 

Production  Shipments 

lumber,  feet  lumber,  feet 

1924      2,952,879,659  3,114,596,189 

1923     3,140,675,035  3,389,126,170 

1922     2,574,256,014  2,545,539,126 

1921     1,553,772,042  1,664,671,600 

1920     2,515,578.328  2.239,495,842 

From  the  above  it  will  be  observed 
that  production  for  thirty-two  weeks 
in  1924  was  6  per  cent  less  than  for 
the  same  period  in  1923;  14.71  per  cent 
greater  than  in  1922;  90.05  per  cent 
greater  than  in  1921,  and  17.38  per  cent 
greater  than  in  the  first  thirty-two 
weeks  of  1920. 

Orders,  thus  far  this  year,  have  been 
8.47  per  cent  less  than  in  1923;  14.23 
greater  than  in  1922;  77.93  per  cent 
greater  than  in  1921,  and  47.02  per  cent 
greater  than  in  the  first  thirty-two 
weeks  in   1920. 

Shipments,  thus  far  this  year,  have 
been  8.10  per-  cent  less  than  in  1923; 
22.38  per  cent  greater  than  for  same 
period  in  1922;  87.10  per  cent  greater 
than  in  1921.  and  39.08  per  cent  greater 
than  in  the  first  thirty-two  weeks  of 
1920. 


Six  million  dollars  ha.s  been  spent  in 
the  construction  of  416  miles  of  paved 
and  improved  highways  in  Fresno 
county,  according  to  Chris  P.  Jensen, 
Fresno  county  surveyor. 

The  construction  of  a  highway  sys- 
tem for  Fresno  county  was  commenced 
in  1919,  from  funds  derived  by  a  bond 
issue  in  the  sum  of  four  million  eight 
hundred  thousand  dollars.  This  sura 
has  been  increased  to  a  round  total  of 
six  million  dollars  by  the  levying  of 
a  special  tax  of  40  cents  in  each  of  the 
two    fiscal    years    1922    and    1923. 

The  program  is  now  practically  com- 
pleted and  a  total  of  416  miles  of  high- 
way has  fallen  under  the  influence  of 
the  money  expended.  With  respect 
to  types  of  construction,  the  total  of 
416    miles   is   segregated  as   follows: 

Thirty  miles  of  five  inch  hydraulic 
base  supporting  a  one  and  one-half 
inch  warrenite  surface,  at  an  average 
cost  of  $27,700  per  mile  of  pavement,  16 
feet  wide,  with  seven  foot  shoulders 
on  each  side. 

One  hundred  sixty-five  miles  of  five 
inch  asphalt  concrete  base  and  surface 
at  an  average  cost  of  $20,800  per  mile 
of  pavement  16  feet  wide  with  seven 
foot  shoulders  on  each  side. 

Twenty  miles  of  four-inch  asphaltic 
concrete  base  and  surface  at  an 
average  cost  of  $16,000  per  mile  of 
pavement  16  feet  wide  with  seven  foot 
shoulders   on    each   side. 

Sixty-six  miles  of  oiled  gravel  ma- 
cadam at  an  average  cost  of  $8,400  per 
mile  of  pavement  16  feet  wide  with 
seven   foot   shoulders   on   each   side. 

One  hundred  thirty-five  mile  tourist 
roads  widened,  drained  and  otherwise 
improved,  including  six  miles  of  new 
highway  reducing  a  23  per  cent  grade 
to  an  8  per  cent  grade,  at  an  average 
cost  of  $2,400  per  mile. 

Incidental  to  highway  construction, 
four  hundred  thousand  dollars  has  been 
spent  for  the  construction  of  bridges 
and  culverts,  and  three  hundred  thous- 
and   dollars    for    overhead. 


LUMBER    BUSINESS    EXPANDING 


Expanding  demand  and  strengthen- 
ing prices  form  the  basis  of  reports 
from  practically  all  lumber  producing 
territorities,  says  the  "American 
Lumbermen."  Advices  from  Southern 
pine  manufacturing  centers  state  that 
wood,  which  showed  a  big  pick-up  im- 
mediatefy  following  July  4,  continues 
to  broaden,  and  that  bookings  are  ap- 
proximately normal  and  considerably 
in  excess  of  production. 

A  considerably  stronger  tone  features 
also  the  Douglas  fir  market.  While 
demand  has  increased  only  moderately, 
the  curtailment  of  production  from  the 
high  levels  maintained  some  months 
ago  has  been  radical,  especially  all  the 
interior  mills,  which  depend  almost  ex- 
clusively on  rail   business. 

Eastern  and  Middle  Western  in- 
quiries meanwhile  are  increasing  in 
volume,  indicating  a  brisker  trade  in 
the  late  summer  and  fall.  Export  de- 
mand for  fir  remains  approximately 
normal,  but  the  domestic  margo  mar- 
kets are  generally  characterized  as 
dull. 

Hardwood  producers,  both  in  the 
N'orth  and  South,  report  a  decided  ex- 
pansion  in   demand  for   their   product. 


Santa  Ana — $170,000  to  be  expended 
on  paving  improvements  in  3  new  road 
districts. 
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Three  acres  of  land  have  been  pur- 
chased in  Forty-fifth  street,  between 
Watts  and  Hollis  streets.  Emeryville, 
on  which  Hubbard  &  Company,  elec- 
trical manufacturers  of  Pittsburgh, 
Pa.,  plans  to  erect  a  plant  costing 
$250,000.  The  plant  will  employ  about 
250  men  at  the  outset  specializing  in 
turning  out  pole-line  equipment.  The 
Hubbard  Company  is  a  $40,000,000 
concern.  R.  L.  Kerschner  will  be  the 
district  manager  of  the  Oakland  plant. 
The  first  unit  of  construction  will  be  a 
craneway,  60  by  100  feet,  an  assembly 
building  and  wareliouse.  Later  an 
administration  building  will  be  erected. 
Spur  tracks  are  now  being  constructed 
at  the  site  by  the  Southern  Pacific 
Company. 


The  movement  designed  to  call  to  the 
attention  of  the  building  public  the  ad- 
vantages of  winter  construction  was 
recently  given  an  added  impetus  by  the 
United  States  Department  of  Com- 
merce. The  Department  in  a  carefully 
worded  press  release  urged  that  build- 
ing be  made  a  year  round  industry. 
The  report  was  given  wide  publicity  by 
the  newspapers  of  the  country,  and  if 
this  appeal  is  closely  followed  up  by 
local  contractors  associations  it  will 
not  be  long  until  the  industry  will  not 
be  faced  with  the  usual  seasonal  in- 
activity. 


The  position  of  painting  contractors 
in  opposing  the  restrictive  rules  of  the 
painters'  union  has  been  strengthened 
as  a  result  of  a  recent  ruling  by  a 
federal  court.  On  July  14th.  Federal 
Judge  E.  S.  Thomas  at  New  Haven, 
Connecticutt,  ruled  that  the  union  by- 
law, that  requires  an  outside  contrac- 
tor to  pay  the  rate  in  effect  in  his 
home  city  if  it  is  higher  than  the  local 
scale,  constitutes  unjust  discrimina- 
tion. Judge  Thomas  further  refused 
to  dismiss  the  injunction  brought  by 
J.  J.  Hass,  Incorporated  of  New  Jersey 
against    ^he   painters'    local   union. 


The  lime  quarry  at  Lemon  Cove,  Tu- 
lare County,  is  being  re-opened  by  M. 
T>  .Root  under  lease  from  the  Pacific 
.Southwest  Trust  &  Savings  Bank  of 
Fresno  which  took  over  the  property 
of  the  Kaweah  Lime  Products  Company 
and  the  new  lessee  is  operating  under 
the  name  of  the  Kaweah  Quarries.  The 
new  lessee  will  manufacture  agricul- 
tural lime,  stone  dust  for  street 
paving,  lime  dust  for  cement  pipe 
work,  and  crushed  rock. 


The  American  Engineering  Company, 
of  Philadelphia,  announces  the  appoint- 
ment of  the  following  representatives 
for  the  sale  of  their  Lo-Hed  Monorail 
Electric  Hoist  on  the  Pacific  Coast:  C. 
F.  BuUotti  Machinery  Co.,  67-71  Main 
St.,  San  Francsico,  Calif.;  Fulton  Engi- 
neering Co.,  612  American  Bank  Bldg., 
San  Francisco;  P.  E.  Wright  Engineer- 
ing Co.,  2012  L.  C.  Smith  Bldg.,  Seattle. 


L.  F.  Crease,  building  contractor,  op- 
perating  in  the  San  Joaquin  valley, 
died  in  Bakersfleld,  Aug.  2.5,  as  the  re- 
sult of  injuries  received  by  being 
thrown  from  a  horse  while  on  his  va- 
cation in  the  mountains  near  Bakers- 
field. 

State  Department  of  Public  Works, 
Division  of  Architecture,  desires  the 
services  of  a  first  class  architectural 
draftsman.  For  further  information 
address  State  Department  of  Public 
AVorks,   615  Forum  Bldg.,   Sacramento, 


To  confer  with  lumbermen  in  Cali- 
fornia, Jesse  C.  Xellis,  acting  chief  of 
the  lumber  division  of  the  Department 
of  Commerce,  will  arrive  in  San  Fran- 
cisco shortly  for  a  stay  of  several 
days.  Nellis  will  advocate  efforts  to 
find  outlets  for  Pacific  Coast  lumber  in 
Australia  and  the  west  coast  of  Latin 
America.  He  will  also  suggest  making 
an  attempt  to  enter  the  west  European 
market,  particularly  the  United  King- 
dom. This  has  been  a  buyers'  market, 
according  to  Nellis,  and  the  business 
is  in  the  hands  of  firms  established 
generations  ago. 


Construction  has  been  started  in 
Richmond  on  the  new  plant  of  the  Ger- 
lach  Brick  Company.  It  is  expected  to 
turn  out  products  about  October  1. 
John  G.  Gerlach  is  president  and  gen- 
eral manager  of  the  company;  G.  G. 
Jamieson,  vice-president;  A.  G.  Rhodes, 
treasurer  and  Alvin  Gerlach,  secre- 
tary. Rhodes,  Jamieson  &  Co.  of  Oak- 
land will  be  the  selling  agents  for  the 
new  conii>any. 


Among  recent  contracts  awarded  to 
the  Moore  Dry  Dock  Company  of  Oak- 
land for  furnishing  structural  steel, 
the  following  are  included:  Jewish 
Synagogue,  San  Francisco;  C.  &  H. 
Sugar  Co.,  Crockett;  Medico-Dental 
Bldg..  San  Francisco;  Jonathan  Club, 
Los  Angeles;  Quandt  Bros.  Apartments. 
San  Francisco;  Masonic  Temple,  San 
Rafael.  These  contracts  involve  ap- 
proximately   10,000    tons. 

Plans  for  the  construction  of  a  140- 
mile  pipe  line,  connecting  the  Pan- 
American  Petroleum  Company's  Los 
Angeles  refinery  with  the  Elk  Hills 
oil  fields  in  Kern  County,  were  revealed 
with  the  organization  of  the  Los  An- 
geles Midway  Pipe  Line  Company,  a 
$5,000,000  subsidiary  of  the  Pan-Ameri- 
can Company  with  headquarters  in  Los 
Angeles.  The  latter  company  is  head- 
ed by  E.  L.  Dohney  Jr. 


H.  Brown  of  the  Grays  Harbor  Com- 
mercial Company  of  Cosmopolis,  Wash, 
manufacturer  of  lumber  and  box 
shook,  was  a  recent  visitor  to  San 
Francisco.  During  his  stay.  Mr.  Brown 
was  the  guest  of  R.  P.  Phillips  of  the 
Pope   and  Talbot  Lumber  Company. 


Construction  will  be  started  at  once 
on  a  $12,000  mortar  plant  for  the 
Holmes  Lime  &  Cement  Company  at  De 
Haro  and  Division  streets.  San  Fran- 
cisco. The  structure  will  be  of  frame 
construction,    four    stories    in    height. 


W.  E.  Provost,  for  the  last  three 
rears  sales  manager  for  the  Southern 
California  liranch  of  Edw.  R.  Bacon  Co., 
is  now  connected  with  the  sales  de- 
partment of  Collins-Kay  Machinery 
Company  of  Los   Angeles. 


Plans  for  a  $150,000  bridge,  to  be 
erected  in  Washington  street,  Stock- 
ton, have  been  completed  by  City  En- 
gineer W.  B.  Hogan  and  forwarded  to 
the  U.  S.  War  Department  for  approval. 


Shea  &  Shea,  architects,  have  moved 
their  oflices  from  the  Chronicle  Bldg. 
to  454  Montgomery  street,  San  Fran- 
cisco. 

Pacific  Portable  House  Company,  a 
Los  Angeles  concern,  plans  to  establish 
mills  and  yards  in  Oakland. 


The  appointment  ot  Samuel  Fortier 
as  consulting  professor  of  irrigation 
investigations  and  practice  in  the  col- 
lege of  agriculture,  by  the  Regents  of 
the  University  of  California,  marks  the 
close  co-operation  ot  state  and  nation 
in  the  development  of  western  water 
resources.  Mr.  Fortier  as  associate 
chief  of  the  division  of  agricultural 
engineering.  United  States  department 
of  agriculture,  with  headquarters  at 
Berkeley,  is  in  direct  charge  of  all  the 
irrigation  interests  of  the  department 
west  of  the  Missouri  river.  The  univer- 
sity authorities  have  for  many  year.s 
d^iSired  to  give  him  an  honorary  pro- 
fessorship, in  recognition  of  distin- 
guished service  in  the  field,  but  have 
been  unable  until  this  year  to  get  the 
approval  of  Mr.  Fortier's  superiors  at 
Washington.  Three  of  the  college  of 
agriculture  professors  of  irigation  in- 
vestigations and  practice  —  Frank 
Adams,  S.  R.  Beckett  and  F.  J.  Veih- 
meyer — have  for  several  years  held 
honorary  appointments  on  Mr.  For- 
tier's staff. 

Mr.  Fortier  is  a  Canadian  by  birth, 
and  an  alumnus  of  McGill  university, 
from  which  he  holds  the  higher  de- 
grees of  mechanical  engineer  and  doc- 
tor of  science.  He  has  held  various 
important  technical  appointments  in 
the  United  States,  both  public  and  pri- 
vate, during  the  past  40  years,  and  has 
published  numerous  books  and  articles 
on  irrigation  subjects.  Between  1912 
and  1915  he  was  adviser  to  the  govern- 
ment of  British  Columbia  on  irrigation 
law,  and  consulting  Irrigation  engineer 
for  the  Canadian  Pacific  railway.  He 
has  been  in  the  United  States  govern- 
ment service  during  most  of  the  past 
30  years,  and  at  his  present  post  since 
;015. 


Leeds  &  Barnard,  consulting  engi- 
neers. Central  Bldg..  Los  Angeles,  an- 
nounces their  affiliation  with  Dr.  J.  A. 
L.  Waddell.  consulting  engineer  of 
New  York  City,  for  the  design  and  su- 
pervision of  construction  of  bridges  in 
southem  California,  Utah.  Nevada. 
Arizona  and  New  Mexico.  Dr.  Waddell 
eniovs  an  international  reputation  as 
an  expert  in  bridge  design  and 
economics,  having  to  his  credit  hund- 
reds of  bridges  of  all  kinds  involving 
all  degrees  of  difficult  design  and  con- 
struction. 

W.  R.  Fait,  general  contractor  of 
Woodland,  Calif.,  was  injured  in  an 
automobile  accident  at  Paso  Robles. 
Aug.  23.  Details  of  the  accident  are 
lacking.  It  is  reported  that  Fail's 
automoljile  was  completely  wrecked 
when  it  turned  over  after  leaving  the 
highway. 

Col.  Edward  N.  Johnston,  U.  S.  Army 
Engineer,  has  been  appointed  chief  con- 
sulting engineer  for  the  Long  Bead) 
harbor  development  project.  The  ap- 
pointment was  made  by  the  city  coun- 
cil Col.  Johnston  has  a  five  year  con- 
tract for  which  he  will  receive  $15,000 
a  year,  plus  1%  ot  the  cost  of  all 
work. 
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lC«yPtian  sliiin-  r^-lics  from  Ihc  an- 
liriit  cily  of  Til-Kl-AmaniH,  sent  by 
llii'  KKypt  lixploralioii  sociuly,  have 
arrived  at  hea<l<iuarters  of  the  Indiana 
Limestone  Quarrymen's  assoeiation  at 
Uedfoi-d.  Ind.  They  will  form  a  part  of 
what  eventually  is  planned  to  be  thf 
most  complete  collection  of  stone  type> 
in  the  world. 

Kins  Tut-Ankh-Amen'K  father-in- 
law,  Amenhotep  IV.,  33  centuries  ago, 
founded  the  city  whose  ruins  are  now 
known  as  Tel-Kl-.Vmarna,  on  the  Nile 
in  upper  lilgypt,  and  from  which  the 
collection  was  e.\eavated,  according  to 
Thomas  Whittemore,  whi>  obtained 
many  of  the  relics  from  the  .snciety. 

Quaint  pieces  of  limestone  furniture, 
low-slung' chairs,  stools,  stands,  an  of- 
fering table,  and  curious  utensils  for 
grinding  meal  are  included  in  the  col- 
'.-.lion,  dug  from  many  homes  of  these 
Mcienl  ruins.  There  are  also  bits  of 
■  uljilure  bearing  hieroglyiihies  sharp- 
ly  carved  and   easily  translated. 


I{  I  \  .\  L,     I  M  O  .\  S     .A  -M  A  L  ti  A  M  ATli 


Inder  an  agreement  entered  into  on 
.luly  22nd,  two  rival  locals  uf  hoisting 
engineers  of  Pittsburgh  have  united 
and  a  number  of  construction  jobs 
which  were  struck  during  the  opera- 
tion of  the  dual  organizations  are  now 
going  ahead.  The  charter  of  the  old 
local  known  as  No.  66  was  revoked  on 
.tiinuary  24,  1924,  by  the  International 
L'nion  of  Steam  and  Operating  Engi- 
neers, and  the  following  day  a  charter 
uas  granted  to  a  new  local  to  be 
known  as  No.  889.  The  carpenters  at 
once  gave  their  support  to  the  old 
local,  while  the  majority  of  the  other 
trades  supported  the  new  organization, 
with  the  result  that  one  or  more  crafts 
struck  every  job  on  which  engineeJ'S 
were  employed. 


PItI7,l<:     .\UlHlTKt  TLHK     WOHK     ON 
UISI'1,.A\'    AT    BERKKLEY 


Architectural  work  of  Scott  Hay- 
mond,  medal  student  in  the  College  of 
Architecture  at  the  University  of  Cali- 
fornia awarded  second  prize  in  the 
contest  among  17  of  the  best  colleges 
in  the  United  States  by  the  American 
Institute  of  Architecture,  is  on  display 
ibis  week  from  9  o'clock  A.  M.  until  5 
o'clock  P.  M.  The  display  is  in  the 
I'oUege  of  Architecture,  University  of 
(alifornia,  and  will  be  opend  from  7 
o'clock  to  lb  o'clock  in  the  evening  on 
August   25,    27,   and   29. 

The  American  Institute  of  Architects 
offered  a  two  mouth-trip  to  Europe  as 
the  first  prize  for  the  best  display  of 
work  in  the  contest.     The  Washington 


ORDINANCES  REQIURE.S 

PLUMBERS'   BOND 


An  ordinance  requiring  master 
plumbers  and  persons  engaged  in  the 
business  of  plumbing  to  register  and 
give  bond  has  been  passed  by  the  city 
of  Burbank,  Calif.,  and  is  now  in  effect. 
The  registration  fee  is  $75.  A  bond  of 
$1000  is  required  to  guarantee  owners 
that  work  will  be  done  in  accordance 
with  city  ordinances.  Violation  of  the 
ordinance  is  punishable  by  fine  of  $10 
to  $300,  or  imprisonment  for  not  more 
than  3  months,  or  both. 


The  National  Hoard  for  .Jurisdictional 
Awards  in  the  Construction  Industry 
held  the  shortest  session  in  its  history 
when  it  met  at  Washington,  1).  C.,  on 
Monday,  August  4th. 

The  following  cases  were  the  only 
ones  scheduled  for  hearing 

Reinforced  Concrete,  Cement  and 
Floor  Construction.  (Disputants  Iron 
Workers,   Laborers  and  Lathers). 

Concrete  Slab  Reinforced  (precast) 
for  Roof  Tiling  (Contestants  Brick- 
layers and   Roofers). 

The  first  case  was  settled  originally 
in  a  decision  rendered  by  the  Board  on 
March  11,  1920,  at  which  time  the 
placing  of  steel  used  for  reinforcement 
in  reinforced  concrete,  cement  and  floor 
construction  was  awarded  to  the  Iron 
Workers. 

The  Associated  General  Contractors 
of  America  petitioned  the  Board  to  re- 
open the  case,  at  the  meeting  held  in 
I'ittsburgh.  Pa.,  on  February  18,  1924. 
This  request  was  granted  and  the  re- 
hearing scheduled  for  the  meeting  just 
held  in  Washington. 

A  number  of  general  contractors  ap- 
peared before  the  Board  and  gave  their 
reasons  why  they  wanted  the  reinforc- 
ing rod  (luestion  opened  up.  However, 
inasmuch  as  none  of  the  unions  involv- 
ed were  present  at  the  hearing,  the 
Board,  in  executive  session,  decided 
that  action  on  the  matter  should  be 
deferred    until   the   next   meeting. 

The  second  case  relative  to  precast 
concrete  slabs  was  also  deferred  until 
the  next  meeting  on  account  of  the 
absence  of  one  of  the  contestants. 

In  continuation  of  a  policy  recently 
adopted  to  conduct  meetings  of  the 
Board  in  some  of  the  more  important 
cities  of  the  country  in  order  that  those 
in  the  industry  might  get  a  better  idea 
of  how  it  operates,  it  was  decided  to 
hold  the  next  meeting  in  St.  Louis  the 
week  beginning  Monday,  December  8, 
1924. 

The  Board  revised  its  constitution  by 
eliminating  the  name  of  the  National 
Association  of  Builders'  Exchanges  as 
one  of  its  constituent  members,  since 
that  organization  never  qualified  for 
membership. 

The  Board  unanimously  re-elected 
the  following  officers  for  the  ensuing 
year.  Chairman  Rudolph  P.  Miller  of 
New  York,  representing  the  Federated 
American  Engineering  Societies;  Vice 
Chairman  John  Coffleld  of  Chicago,  rep- 
resenting the  Building  Trades  Depart- 
ment of  the  American  Federation  of 
Labor;  Secretary  Wm.  J.  Spencer  of 
Washington,  D.  C.  representing  the 
Building  Trades  Department  of  the 
American   Federation   of  Labor. 


PLASTERING    BY   THE   ANCIENTS 


<'ourscs  in  Blueprint  Reading,  liotb 
elementary  and  advanced,  are  to  be 
given  again  liy  the  Extension  Division 
beginning  early  in  September.  The 
elementary  class  consists  of  eight  two- 
hour  meetings  under  the  instructorship 
of  Mr.  Grover  C.  Poison.  Head  of  the 
Drawing  Department  of  McClymonds 
High  School,  Oakland.  "This  course  is 
"f  particular  interest."  said  Poison,  "to 
contractors,  machinists,  electricians, 
carpenters,  builders,  and  others  who 
find  it  necessary  to  use  blueprints  in 
their  everyday  work."  Subjects  which 
will  be  covered  will  include  the  prin- 
ciples of  drawing;  plans,  elevations, 
and  sectional  views;  scales  and  pro- 
portioning of  drawings;  symbols; 
tracings  and  blueprints;  detail  draw- 
ing; sketches  from  blueprints;  the  use 
of  blueprints  in  the  shop;  individual 
interi)retation  of  blueprints.  The  last 
two  or  three  meetings  of  the  class  will 
be  devoted  to  individual  instruction  in 
reading  simple  blueprints  delating  to 
various  phases  of  building  construc- 
tion. This  course  meets  in  Room  263 
Pacific  Building  and  begins  Thursday, 
September    4th    at    7    P.    M. 

The  advanced  course  emphasizes  the 
reading  of  blueprints  as  applied  to 
Imilding,  cabinet  making,  shipyard 
work,  pattern  making,  carpentry  and 
other  branches  of  the  building  trades. 
It  is  open  only  to  those  who  have  com- 
pleted the  elementary  course  in  blue- 
print reading,  or  to  those  who  have 
experience  which  is  equivalent.  The 
course  also  consists  of  eight  two-hour 
meetings  and  is  to  be  held  on  Wednes- 
days, beginning  September  3rd,  in  the 
Extension  room  of  the  Sutter  Hotel, 
Kearny  and  Sutter  Streets. 

Registration  for  these  classes  are 
now  being  received  at  140  Kearny  St., 
the   Office   of   the  University   Extension. 


William  Millar,  who  examined  frag- 
ments of  early  Egyptian  plaster  and 
stucco,  found  that  its  base  was  lime, 
and  that  it  was  practically  three-coat 
work.  It  was  about  three-quarters  of 
an  inch  thick,  haired  and  finished  as  is 
done  now.  When  used  on  partitions,  it 
was  laid  on  reeds,  which  were  lac«d 
together  with  cords  to  serve  as  lathing. 
The  ancient  Greeks  made  extensive  use 
of  lime  stucco,  one  rather  famous  ex- 
ample, the  Temple  of  Appollo  at  Bassae, 
dating  back  to  500  B.C.  The  Romans 
and  Moors  carried  lime  stucco  to  a  high 
state,  and  many  structures  are  still  ex- 
tant which  serve  as  silent  witnesses 
to   the  durability   of  lime  stucco. 


BONDS       EXECUTED    FOR       SUBWAY 
PROJECTS    IN    EAST 


The  National  Surety  Company  and 
twenty-two  other  Surety  Companies 
recently  executed  two  bonds  aggregat- 
ing in  excess  of  $15,000,000  for  the 
Keystone  State  Construction  Company, 
guaranteeing  the  completion  of  the 
Broad  Street  Subways  in  the  City  of 
Philadelphia.  The  contracts  were  re- 
cently   awarded    to    the    Keystone    Co. 

The  contract  was  divided  into  two 
sections,  one  being  for  $8,200,000  and 
the  other  for  $7,100,000.  The  Keystone 
State  Construction  Company  was  the 
lowest  of  four  bidders  on  both  sections 
of  the  undertaking  by  more  than  $500,- 
000.  Fifty  per  cent  construction  bonds 
and  ten  per  cent  penal  bonds  were  re- 
quired on  each  contract.  Tite  bonds 
were  executed  for  $4,100,000  and  $3,- 
550,000.  Combined,  the  undertaking  Is 
one  of  the  largest  ever  handled  by  any 
contracting  firm  under  bond  in  the 
country. 


TRADES       EMPLOYED    ONLY       PART 
TIME 


Figures  recently  compiled  by  the 
U.  S.  Department  of  Commerce  follow- 
ing a  nation-wide  survey  under  the  di- 
rection of  Secretary  Hoover,  disclosed 
that  nearly  3,000,000  skilled  workmen 
in  the  United  States  are  employed  on 
the  average  less  than  three-quarters  of 
the  year,  and  fully  employed  for  only 
three   to  five   months. 
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1923    OLAY    PKODV'CTIOIV 


The  output  of  clay  mined  and  sold  as 
clay  in  the  United  States  in  1923 
amounted  to  3,434,660  short  tons,  valu- 
ed at  111,188,913,  or  $3.26  per  ton,  ac- 
cording to  the  Department  o£  the  In- 
terior, as  determined  by  figures  com- 
piled by  the  Geological  Survey  in  co- 
operation with  State  Geological  Sur- 
veys in  Alabama,  Florida,  Georgia, 
Illinois,  Iowa,  Maryland,  Michigan, 
Missouri,  New  Jersey,  New  York,  North 
Carolina,  Virginia,  Washington,  and 
Wisconsin.  These  figures  show  an  in- 
crease of  30  per  cent  in  quantity  and 
34  per  cent  in  value  as  compared  with 
those  for  1922.  They  represent  only 
clay  sold  as  clay  by  the  original  pro- 
ducers; they  do  not  include  the  much 
greater  quantity  of  clay  that  was  burn- 
ed into  clay  products  by  the  producers 
themselves. 

The  output  of  Kaolin,  the  clay  that 
is  used  in  making  high-grade  pottery 
and  porcelain  as  well  as  paper  and 
other  products,  amounted  to  336,803 
tons,  valued  at  $2,926,255,  an  increase 
of  22  per  cent  and  25  per  cent,  re- 
spectively, as  compared  with  1922. 
The  clay  of  largest  production  and 
value  is  fire  clay.  The  sales  of  fire 
clay  in  1923  amounted  to  2,298,163 
tons,  valued  at  $6,565,899,  an  increase 
of  37  and  42  per  cent,  respectively,  as 
compared  with  1922.  The  output  of 
clay  of  every  kind  increased  in  quan- 
tity and  Value  in  1923  as  compared 
with  1922,  e.xcept  stoneware  clay, 
which  decreased  slightly  in  quantity 
but  increased  considerably  in  value. 

The  imports  and  exports  of  clay  also 
increased  in  1923  as  compared  with 
1922.  The  imports  were  391,354  tons, 
valued  at  $3,670,369,  an  increase  of  9 
per  cent  in  quantity  and  8  per  cent  in 
value.  The  imports  of  Kaolin,  the 
chief  clay  imported,  amounted  to  311,- 
298  tons,  an  increase  of  less  than  1 
per    cent    as    compared    with    1922. 


I<:liIGIBLI<;s      FOR     STATE      HOUSING 
POSITION    ARE    ANNOUNCED 


A  list  of  eligibles  for  the  position  of 
director  of  housing  of  the  state  com- 
mission of  immigration  and  housing  is 
announced  by  David  J.  Reese,  president 
of  the  state  civil  service  commission, 
as  the  result  of  an  examination  held 
recently. 

Seven  out  of  seventeen  candidates 
succeeded  in  passing  the  examination. 
The  civil  service  commission  will  cer- 
tify three  with  the  highest  standing 
from  which  a  selection  may  be  made  as 
follows; 

Arthur  C.  Horner,  building  inspector 
of  the  city  of  Stockton;  Leo  T.  Mott, 
chief  nousing  inspector  of  the  com- 
mission of  housing  and  immigration, 
and  Robert  Greig,  former  building  in- 
spector of  Berkeley. 


!53,50O,00O  CONSTRUCTION 

ORGANIZED    IN    S.   F. 


Nine  prominent  San  Francisco  busi- 
ness men  are  named  as  members  of  the 
Board  of  Directors  of  the  Northern 
California  Development  Company  in 
articles  of  incorporation  filed  with  the 
Secretary  of  State  at  Sacramento. 

The  papers  set  the  capital  stock  of 
the  organization  at  $2,500,000,  to  be 
divided  into  25,000  shares  at  $100  each. 

The  concern  will  engage  in  general 
construction,  highways,  railroads, 
bridges,  water  systems,  factories,  tele- 
graph lines,  irrigation  works  and  hy- 
dro-electric systems. 

Those  named  as  directors  are  Dr. 
Otto  Preyermuth,  president;  George 
Gillman,  Jesse  Newbauer,  Joseph 
Eastwood,  Henry  Martens,  Arnold  L. 
Liebes,  J.  R.  Reader,  Henry  Dowden 
and  Sylvan  D.  Davis,  all  of  San  Fran- 
cisco. 


State    Builders'    Committee 

Submits    Report    on    Lien    Law 

Rvpurt  Nubmitted  |>y  J.  B.  Coney,  Wm.    Kisler    ;ind     D.    B.    Fariiuharisun,    Com- 
prixine   the   Lien    Law    Committee   ot     the    State    Builders'      Exi-hanee      of 
California 


The  Lien  Law — what  of  it?  It  i 
special  legislation  and  as  such  is  a  f 
subject  of  suspicion  on  the  part  of  a' 
good  or,  shall  we  say,  decent  busines 
men. 

The    Lien    Law   as   we    know    it    is   ; 
very    different   article    from    what    wa: 
originally      enacted      and   was      at   tha 
time    (about  50   years  ago)    known    an( 
meant    to    be    a    mechanics'    Lien    Law 
that   is,   it   was  meant   to   be   a  plan   b^ 
which    the    working    men    of    the   State 
could    get    easy    and    prompt    means    o 
collecting  the   wages   they  had   worked 
for  "When   the  contractor,   through   lack 
of  ability  or  intention,  failed  to  pay  up 
when  one  or  more  paydays  had  passed 
without  the  workman  geting  his  waf 
which,  of  course,  he  required  regula 
and    promptly.      To    the    extent    that    in 
these  boom  days  and  before  proper 
ganization    had    been   devised,    the    L 
Law    served    to    effect    this    purpose 
met    with    the      approval    of      all    right 
minded  people.     It  was  further  exp* 
ed  that  the  law,  as  it  then   was,  would 
gradually    educate     the    public    to    the 
fact    that    there    was    a    class    of    co 
tractor   whom,    in    all    intelligent    busi-H 
ness    fairness    and    honest    dealing,     it|| 
would  be  better  not  to  employ.     He  was  ;i 
of   the    type   of    fly-by-night    contractor  J 
whom,  when  you  had  made  a  payment, 
you  never  knew  whether  you  would  see 
him    again    or    not.      But    the    building 
public   want   to   do    their   building   with 
the   least    possible   trouble   so   they   say 
•'we    will    employ    an    architect    and    he 
will  see  that  we  get  all  that  is  coming 
to   us  on    this  job." 

Now  we  have  great  faith  in  and  re- 
spect for  the  practical  and  artistic 
ability  of  our  architects  and  they  have 
shown  that  they  are  well  endowed  with 
what  we  regard  as  the  three  cardinal 
virtues  of  al!  architecture:  utility,  sim- 
plicity and  dignity  in  their  buildings. 
But  the  public  who  employs  them  has 
added  this  apparently  trifling  fourth 
requirement,  namely,  to  make  a  coji- 
tractor  who  has  no  intention  of  sven 
trying.  Honest. 

But  to  come  back  to  our  Lien  Lf.w 
proposition  that  was  suppo-s^d  to  and 
probably  might  have  g*Dne  a  go<  d 
way  toward  eliminating  the  irrespon- 
sible and,  intentionally  or  otherwise, 
dishonest  contractor  from  the  business 
world  but  for  the  fact  that  the  ma- 
terial dealers,  through  want  of  in- 
telligent organization,  or  just  on  the 
chance  that  it  would  be  an  easy  and 
relatively  safe  way  to  sell  goods  or 
material  to  questionable  contractors  if 
they  could  get  the  State  to  be  respon- 
sible for,  or  to  act  in  the  way  of  a 
collection  agency  for  them  and  so  they 
crawled  in  under  cover  of  what  was  a 
mechanics'  lien  law  and  made  it  a 
material  man's  lien  law  as  well,  to  save 
them  from  the  trouble  of  doing  busi- 
ness in  a  sensible,  business  way  that 
would  not  only  make  contracting  a  re- 
sponsible business  but  would  also  put 
the  sale  of  building  material  on  a 
decent  business  basis.  Instead  of  being 
as  at  present  a  go-as-you-please  and 
have  the  State  collect  your  bills,  if  it 
can,  for  you.  We  said  that  it  was 
hoped  that  the  introduction  of  the  tne- 
chanics'  Lien  Law  would  help  to  elim- 
inate the  undesirable  contractor,  and 
so  it  might  have  done,  but  as  soon  as 
the  material  dealers  got  the  law 
changed  to  include  them  under  its 
scope,  then  right  away  all  restraint 
was  thrown  off  and  it  became  a  race 
with  the  material  salesmen  as  to  who 
could  get  the  most  material  on  th^ 
jobs — and  let  the  State  help  in  collect- 
ing for  it. 

Now  it  must  be  self-evident   that  an 


industry  that  is  thrown  opjn  to  any 
and  all  comers,  regardless  of  ability, 
honesty,  or  good  intention,  substituting 
for  these  essential  requirements  of  f.U 
sound  economic  conditions  the  one  con- 
flitlon  that  you  must  De  lowest  in  price 
will  very  soon  play  havie  with  that  in- 
dustry. Now  what  has  happened  In 
the  building  industry  'S  that  any  man 
who  comes  along  and  v.'ants  to  go  con- 
tracting need  have  none  of  the  require- 
ments called  for  in  other  business 
transactions,  provided  he  has  an  ample 
supply  of  Gall.  If  he  is  l.jw  the  owner 
will  accept  him  and  if  h;  has  the  Job 
some  material  man  will  supply  all  the 
material  he  needs  and  collect  for  it 
through  a  lien.  This  would  go  to  show 
that  the  owner  is  to  blame;  granted. 
tait  must  we  maintain  a  ruinous  form 
of  industry,  artlfically  crealcd,  until  all 
jwners  are  educated  to  what  is  for 
them  and  the  community  a^  a  whole  a 
jenslble  way  to  do  busi.Tesa? 

Now.  frankly,  does  not  the  honest, 
careful  material  man  and  .contractor 
Reserve  some  recognition  from  the  com- 
munity they  serve  and  from  the  slate 
of  which  they  are  citizens  and  to  a  man 
hoth  of  these  men  are  in  favor,  not  of 
the  revision  of  the  Lien  Law  as  it  ap- 
plies to  materials,  but  for  its  entire 
elimination  and  the  simplifying  of  its 
clauses  that  apply  to  wage.s  to  make 
them  more  easily  and  quickly  opera- 
live  in  the  case  of  the  workman  whose 
wages  are  being  withheld. 
Will  this  not  restrict  and  jirevent  many 
men  from  taking  part  in  both  these 
forms  of  business?  Certainly  It  will, 
but  It  will  not  militate  against  the  man 
of  ability  and  good  Intention  In  either 
case,  though  It  may  and  doubtless  will 
make  them  more  careful  of  the  kind  of 
venture  they  go  in  for.  Because  it 
must  be  clearly  understood  that  If  one 
man  or  a  number  of  men  default  in  the 
payment  of  their  bills,  then  the  man 
who  does  pay  his  bills  for  material 
must  do  so  at  a  rate  to  cover,  not  only 
the  material  he  has  used,  but  also  the 
material  the  defaulter  has  used  as  well; 
in  other  words,  any  business  having 
man^'  bad  accounts  must  charge  a  rate 
to  Its  legitimate  iiatrons  high  enough 
to  cover  the  overhead  entailed  by  the 
defaulter,  or  they  will  be  forced  out  of 
business.  To  put  it  another  way:  the 
community  is  paying  a  rate  for  lt» 
goods  high  enough  to  Keep  a  rot  of 
careless,  foolish  or  just  plain  dis- 
honest material  men  and  contractors  in 
Ituslness. 

We  are  not  forgetting  the  specialty 
or  sub-contractor  In  this  summing  up 
of  the  defects  of  the  working  of  the 
Lien  Law  because  even  under  the  Lien 
Law  he  has  to  take  court  proceedings 
against  the  defaulting  general  contrac- 
tor or  party  for  whom  he  has  done  the 
work  if  he  wants  to  collect  for  it,  and 
the  law  specifically  say  that  all  ex- 
pense so  Incurred  must  be  borne  by  the 
party  suing.  Now  If  the  elimination  of 
the  Lien  Law  does  reduce  the  number 
of  jolis  you  do.  or  rather  the  number 
ot  contractors  you  work  for,  will  this 
necessarily  mean  less  return  for  you  at 
the  end  of  the  year?  When  you  take 
into  account  the  long  wait  you  have 
before  getting  your  money,  with  the 
necessary  handicap  this  Is  to  you  in 
the  carrying  on  of  your  regular  busi- 
ness. It  will  not  be  a  bad  thing  for  your 
business  If  the  community  knows  that 
you  refuse  to  work  for  a  man  who  not 
only  does  not  pay  his  bills  promptly 
but  will  not  pay  them  at  all  without  a 
suit  in  court. 

Do  you  not  think  that  it  would  be  a 
pretty  good  thing  for  your  business  If 
the   man   who   could   or   would  not   pay 
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liis  blll8  could  not  Kc^t  matt'rial  men  or 
^iilj-contractors  to  supply  muterial  or 
Mil  his  work,  would  K  not  he  bolter  to 
slop  before  you  slurtcd  even  If  your 
I'liinpetltor  did  do  the  job,  if  It  entailed 
his  BoInK  without  all  hia  nmney  until 
till'  Job  Is  tinished  and  lluii  >-ollcctlnK 
It  throuKh  the  courts. 

And  now.  what  of  your  business  as  a 
business?  The  building  and  construc- 
tion Industry.  Is  It  not  a  worthy  and 
honorable  callInK  to  be  engraged  In. 
would  it  not  be  a  worthwhile  thing  for 
you  to  take  a  hand  in  ellmln.-itingr  any- 
thlnK  that  goes  to  make  It  a  source 
uf  reproach  in  the  business  world? 
Would  it  not  be  a  cause  for  honest 
jjrlde  to  be  a  worthy  craftsman  In 
whatever  branch  of  Industry  you  be- 
long and  to  put  It  as  a  whole  on  a 
basis  above  question  or  peradventure. 
as  far  as  you  can?  Shr.U  we  say  yes — 
and   try? 

This  agitation  for  the  elimination  of 
the  irresponsible  participants  in  the 
building  industry  is  not  a  local  effort 
but  Is  being  prosecuted  vigorously 
throughout  the  other  states,  besides 
special  hearings  in  Washington  as 
well,  at  this  time. 

J.  B.  CO>'BY,  Saerniiiento. 

WILLIA.M   RISLKR,  Bnkerstleld. 

D.  B.  P.\RQl  H.\R.<iO>,  San  F'rancisco 
COMMITTICE   t)X   LIKN  LAW 


CEMKNT      THAT      MATURKS      1 
HOIIRS   IS   PERFT3CTKD 


An  extremely  quick-setting  cement  is 
not  desirable,  but  there  are  many  in- 
stances where  it  would  be  advan- 
tageous to  use  cement  that,  after  the 
initial  set,  would  in  a  few  hours  reach 
its  maximum  tensile  strength.  This  is 
especially  true  in  week-end  work, 
where  operations  have  to  cease  unless 
the  cement  has  hardened  before  the 
time  for  resumption.  If  the  cement 
win  mature  in  24  hours,  the  delay  in 
operation  is  nil  or  considerably  short- 
ened. 

A  new  product,  known  as  Lumnite 
cement,  is  being  manufactured  at 
Northampton,  Pa.,  by  the  Atlas  Alumi- 
nate  Cement  Co.,  25  Broadway,  New 
York  City.  It  is  said  not  only  to 
possess  the  desirable  qualities  of  port- 
land  cement,  but  to  acquire  a  strength 
in  24  hours  somewhat  greater  than  the 
other  kind  of  cement  will  attain  in  28 
days. 

A  large  proportion  of  high-grade 
aluminum  ore  (bauxite)  is  used  in  the 
mixture,  and  the  raw  materials  are 
then  fused  and  ground  to  a  considerab- 
ly greater  fineness  than  is  necessary 
under  standard  specifications  for  port- 
land  cement.  When  lumnite  is  used, 
the  mix  should  be  slightly  wetter  than 
with  Portland  grades,  because  of  the 
more  rapid  hydration  of  the  former. 
The  initial  setting  by  this  means  can 
be  arranged  to  be  no  more  rapid  than 
with    Portland    cement. 

Lumnite  cement  is  somewhat  more 
expensive  than  Portland,  and  it  can- 
not be  mixed  with  other  cements  with- 
out both  losing  their  distinctive  quali- 
ties. 


1923   SAW   OUTPUT 


The  Department  of  Commerce  an- 
nounces that,  according  to  reports  for 
the  biennial  census  of  the  manufac- 
turers, 1923,  the  establishments  engag- 
ed primarily  in  the  manufacture  of 
saws  in  that  year  reported  such  pro- 
ducts valued  at  $28,812,537.  together 
with  other  classes  of  products  valued 
at  ?1. 829, 321,  making  a  total  of  $30,- 
641,858.  The  rate  of  increase  in  the 
total  value  of  products  as  compared 
with  1921,  the  last  preceding  census 
year,   was   68.5   per  cent. 


28    Per   Cent   Increase    in    Year's 

Lumber  Exports  From  United  States 


The  year  ended  June  3U,  1924,  wit- 
nessed an  export  from  the  United 
Elates  of  lumber,  timber,  and  wood 
products  valued  at  a  total  of  $153,346,- 
109,  compared  with  the  previous  year 
valued  at  $119,765,069,  an  increase  of 
28   per  cent. 

The  principal  Items  participating  in 
this  increase  were  Douglas  fir  timber, 
which  increased  218  per  cent;  Douglas 
fir  lumber,  which  increased  34  per  cent; 
and  cedar  logs  and  timber,  113  per  cent. 

The  outstanding  reason  tor  this  de- 
velopment in  Northwestern  lumber  ex- 
ports was  the  very  consideraole  buying 
on  the  part  of  Japan.  The  exports  to 
Japan  increased  in  Douglas  fir  timber, 
207  per  cent;  Douglas  fir  lumber,  74 
per  cent;  cedar  logs  and  timber,  102 
per  cent.  .Western  hemlock  jumber  in- 
creased 160  per  cent  during  the  first 
six  months  of  1924  over  the  correspond- 
ing period  of  1923;  figures  for  the  en- 
tire fiscal  year  of  1923  were  not  record- 
ed. Japan  took  644,724,000  feet  of 
Douglas  fir  and  cedar  timber  and  logs, 
and  433,617,000  feet  of  Douglas  fir  and 
western  hemlock  lumber  during  the  12 
months.  The  classification  of  timber 
In  the  United  States  export  statistics  is 
6  by  6  inches  and  larger,  while  sizes 
less  than  6  by  6  are  classed  as  boards, 
planks  and  scantlings,  which  may  be 
generally   called   lumber. 

The  very  large  proportion  of  timber 
and  logs  taken  by  Japan  is  of  mjch 
interest  inasmuch  as  the  greater  part 
of  the  timber  and  logs  sent  to  Japan 
are  cut  up  in  Japanese  sawmills,  only 
a  small  portion  being  used  in  large 
sizes.  This  practice  indicates  the 
Japanese  industrial  situation  which 
calls  for  the  importation  of  large 
shipments  of  manufactured  timber  in- 
stead of  importing  finished  lumber 
sizes.  A  great  deal  of  the  timber  sent 
to  Japan  ranges  in  size  from  12  to  24 
inches  square  by  24  to  40  feet  long. 
Included  under  lumber  (boards,  planks, 
and  scantlings)  are  considerable 
amounts  of  the  so-called  Japanese  baby 
squares,  which  are  around  4  to  5  inches 
square  and  10  to  20  feet  long  and  gen- 
erally used  for  framing.  These  small 
squares  are  of  Douglas  fir  and  western 
hemlock,  usually,  although  other  west- 
ern woods  have  been  used;  the  large 
squares  are  commonly  of  Douglas   flr. 

The  increased  buying  by  Japan  of 
Douglas  fir  and  western  cedar  was  to 
be  expected  inasmuch  as  for  several 
years  Japan  has  taken  considerable 
quantities  of  these  woods.  However, 
the      increased      Japanese      taking      of 


western  hemlock  lumber  is  significant 
as  indicating  the  greater  appreciation 
of  that  wood  by  foreign  buyers.  As  to 
other  Douglas  fir  lumber  markets 
China  took  but  little  more;  Australia, 
about  one-third  less;  Peru,  Chile,  and 
Mexico,  about  one-half  more,  while  it 
is  noticeable  that  British  South  Africa 
took  80  per  cent  less  of  Douglas  fir 
lumber. 

California  redwood  lumber  exports 
increased  17  per  cent  during  the  12 
months  to  52,119,000  feet,  while  the 
exports  of  western  and  eastern  spruce 
increased  53  per  cent  to  38,437,000  feet. 

The  United  States  is  not  only  a  large 
producer  of  railroad  ties  for  domestic 
use  but  also  exports  an  important 
amount.  The  year's  exports  were  2.- 
758,953  ties,  an  increase  of  12  per  cent. 
Foreign  tie  markets  do  not  run  as 
regular  from  year  to  year  as  lumber 
markets  because  of  the  dependence  on 
new  railroad  construction,  replacement, 
and  in  some  countries  development  of 
native  woods.  Mexico  was  an  impor- 
tant customer,  taking  766,017  ties,  or 
nearly  three  times  as  much  as  in  the 
previous  year.  While  Canada  is  one  of 
the  world's  important  lumber  producers, 
and  sent  to  the  United  States  in  the 
year  1923  somewhat  over  1,800,000,000 
feet  of  lumber,  mostly  softwoods, 
nevertheless,  as  noted  elsewhere  in  this 
article,  Canada  takes  from  the  United 
States  considerable  quantities  of  south- 
ern pine,  hardwoods,  and  cooperage.  In 
the  12  months  recently  ended  Canada 
also  took  from  the  United  States  638,- 
646   railroad   ties. 

Honduras,  likewise,  has  been  an  im- 
portant tie  market  but  last  year  took 
only  402,522  ties,  a  decrease  of  20  per 
cent.  Guatemala  took  about  15  per 
cent  more  in  1924.  Peruvian  railroad 
construction  is  indicated  by  the  im- 
port of  over  twice  as  many  ties,  or  a 
120  per  cent  increase.  However,  it 
should  not  be  overlooked  that  during 
the  past  year  British  India  and  Cuba 
imported  no  railroad  ties  from  the 
United  States,  while  in  the  previous 
year  the  former  took  215,458  ties  and 
the    latter   39,841    ties. 

The  United  States  exports  piMng 
and  poles.  During  the  year  1,988,794 
linear  feet  of  piling,  an  increase  of 
about  85  per  cent,  gauged  by  the  value; 
and  53,939  poles,  an  increase  of  80  per 
cent  in  number,  were  exported.  The 
poles  were  for  telegraph,  telephone  and 
transmission  lines. — From  a  report  pre- 
pared by  A.  E.  Broadle,  acting  chief  of 
the  lumber  division,  U.  S.  Bureau  of 
Foreign    and    Domestic    Commerce. 


Watsonville — $1,000,000  cold  storage 
and  icing  plant  planned  by  Union  Ice 
Company,  1st  unit  to  be  erected  soon. 

San  Luis  Obispo — $130,000  to  be  spent 
in  paving  streets. 


Material    Prices    Continue    Downward 

The  downward  swing  of  wholesale  building  material  prices  which  de- 
veloped in  1923  continued  through  May,  the  latest  month  for  which  compari- 
sons are  available,  according  to  information  gathered  by  the  U.  S.  Depart- 
ment of  Labor.  The  high  point  for  19  23  was  reached  in  April,  when  the 
weighted  index  for  all  building  materials  stood  at  204,  using  1913  as  100.  The 
index  for  this  same  group  in  May  this  year  was  180.  a  decrease  of  24  points 
in  thirteen  months.  Following  is  a  list  of  index  numbers  by  years  froni  1913 
to   1923  and  by  months  for  1924   (1913  equals  100); 


Average  for  1913 
Average  for  1914 
Average  for  1915 
Average  for  1918 
Average  for  1917 
Average  for  1918 
Average  for  1919 
Average  for  1920 
Average  for  1921 
Average  for  1922 
Average  for  1923 
January,  1924... 
February,    1924.. 

March,    1924 

April,    1924 

May,    1924 


Other  Bldg. 

All  Bldg 

Lumber 

Brick 

Struc.  Steel 

Material 

Material 

100 

100 

100 

100 

100 

92 

99 

78 

95 

92 

89 

99 

85 

102 

94 

102 

108 

167 

137 

120 

135 

132 

247 

172 

157 

155 

176 

199 

189 

172 

210 

206 

167 

195 

201 

307 

279 

187 

218 

264 

163 

232 

135 

169 

165 

183 

202 

116 

166 

168 

207 

214 

160 

169 

189 

192 

215 

166 

166 

181 

193 

215 

166 

168 

182 

192 

214 

166 

169 

182 

192 

215 

162 

168 

182 

191 

214 

157 

167 

180 

Saturday,    Aug^ust    30,    1924 
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General    Reduction    in    Building 

Costs    Not   Likely    in    Near   Future 


The  Be.sser  Sales  Company,  Monad- 
nock  Bldg.,  Chicago,  has  issuer]  an  in- 
teresting catalog  describing  the  com- 
plete line  of  concrete  products  ma- 
chinery manufactured  by  them.  This 
booklet  tells  about  their  concrete  block, 
tile,  and  brick  machine,  ranging  from 
the  small  hand  devices,  capable  of  hut 
a  limited  output,  to  the  great  auto- 
matic devices  that  would  permit  a 
manufacturer  to  care  for  a  lively  de- 
mand   in    a    large    construction    center. 

The  Acme  Foundry  &  Machine  Co., 
Coffeyville,  Kansas,  has  issued  a  novel 
four-page  folder  showing  the  advant- 
ages of  the  Acme  Automotic  Loader. 
The  loader  can  be  profitably  used  in 
grading  and  road  work— especially  in 
shoulder  drainage,  asphalt  loading, 
drainage  ditches,  gravel  pits  and  base- 
ment excavations.  Copies  of  the  cir- 
cular will   be   sent   on   vef|uest. 


WlMiY  T.  VAUGHIV   SI  UHKMJKH^  TO 
i:.     S.     MARSSHAIj 


Wiley  T.  Vaughn,  Oakland  contractor, 
indicted  jointly  with  his  two  brothers, 
Asa  and  M.  C.  Vaughn,  by  a  federal 
grand  iury,  in  connection  with  the 
Alameda  County  Highland  hospital 
fraud,  surrendered  to  the  United  States 
marshal's  office  and  deposited  bail 
last  Monday,  immediately  upon  learn- 
ing that  an  indictment  had  been  voted 
against  him,  according  to  a  statement 
he  issues. 

The  statement  follows: 
"It  has  been  made  to  appear  that  I 
have  evaded  apprehension  at  the  hands 
of  the  United  States  marshal  in  the 
matter  of  a  charge  which  is  made  m 
an  indictment  against  me  and  M.  C. 
Vaughn  and  Asa  Vaughn.  This  in- 
dictment was  voted,  I  understand,  some 
time  In  January  of  this  year,  but  re- 
mained on  secret  file  until  the  last 
week. 

"As  a  matter  of  fact,  I  have  been  in- 
dustriously engaged  in  business  con- 
tinuously in  Oakland  ever  since  the  in- 
dictment was  voted,  and  have  been  at 
all  times  easily  found  and  have  made 
no  effort  whatsoever  to  escape  arrest; 
and  as  soon  as  I  learned  that  an  in- 
dictment was  filed  against  me,  I  sur- 
rendered to  the  United  States  marshal 
and  deposited  bail  for  my  appearance 
in  court.  I  only  knew  on  Sunday  last 
that  I  had  been  indicted,  and  on  Mon- 
day I  surrendered  myself  and  deposited 
bail.  I  trust  that  my  friends  and 
others  who  have  read  the  articles  in 
the  newspapers  will  forego  judgment 
in  this  matter  until  I  have  been  able 
to  be  heard  in  my  defense  in  court." 


TELEPHOIVES    IN    SAN    FRANCISCO 


Those  who  arc  looking  for  a  general 
reduction  in  building  costs  in  the  n^ar 
future  will  lie  disappointed  in  these  ex- 
pectations, according  to  the  views  ex- 
pressed by  S.  W.  Straus,  president  of  S. 
W.   Straus   &   Co. 

As  the  fall  season  approaches  there 
is  indicated  the  expectation  upon  the 
part  of  many  that  building  costs  are 
coming  down.  While  there  are  always 
certain  fluctuations  in  the  costs  of 
building  materials,  these  advances  and 
recessions  are  in  large  measure  brought 
about  through  temporary  local  condi- 
tions affecting  the  prices  in  certain 
specific  products.  The  market  for 
building  material  is,  of  course,  affected 
by  general  business  conditions,  which 
means  that  while  there  may  be  some 
depressions  with  the  slowing  up  of 
business  and  industry  there  likewise 
comes  a  gain  in  prices  with  the  re- 
.sumption  of  more  active  conditions. 

It  is  to  be  borne  in  mind,  however. 
I  hat  economies  in  building  are  possible 
through  increased  efficiency.  By  a 
closer  scrutiny  of  building  operations 
and  a  more  careful  and  scientific  plan- 
ning of  buildings,  it  is  often  possible  to 
produce  a  property  at  a  much  lower 
cost  than  would  be  the  case  If  these 
intensive  efficiency  methods  had  not 
been  applied. 

This  fact  is  becoming  more  generally 
understood  as  methods  of  economy  and 
efficiency  are  evolved  out  of  the  neces- 
sities of  the  post-war  situation.  In 
large  apartment  house  construction 
this  development  is  especially  pro- 
nounced. Without  any  sacrifice  of  con- 
venience or  comfort,  scientific  builders 
are  creating  a  more  compact  type  of 
home  than  formerly  prevailed,  while  in 
commercial  structures  means  have 
been  found  for  utilizing  a  substantial 
amount  for  footage  that  hitherto  has 
been   wasted. 

In  determining  the  probable  trend  of 
building  costs,  it  is  to  be  remembered 
that  the  principal  element  of  expense 
both  in  the  manufacture  of  materials 
and  in  the  assembling  of  these  mater- 
ials into  buildings,  is  labor,  which  has 
shown  no  inclination  to  accept  wage 
reductions,  particularly  in  the  large 
cities  where  the  bulk  of  building  acti- 
vities prevail.  On  the  contrary,  there 
have  been  wage  increases  during  the 
last    six    months    ranging    from    2  Va    tn 


The  magnitude  of  San  Francisco  and 
the  phenomenal  progress  of  the  West 
is  exhibited  In  a  comparison  of  the 
number  of  telephones  in  use  here  and 
the  number  in  operation  in  Maryland, 
one  of  the  oldest  states  in  the  Union. 
There  are  only  162,500  telephones  in 
Maryland  as  compared  with  195,112  in 
the  city  of  San  Francisco.  Maryland 
sends  800,000  telephone  messages  every 
day,  while  San  Francisco  sends  over 
one  million.  In  each  the  peak  of  the 
messages  are  crowded  into  a  period  of 
a  few  hours  each  day,  bringing  a  heavy 
strain  on  the  telephone  equipment  and 
attendants.  The  phenomenal  develop- 
ment and  expansion  of  central  Califor- 
nia would  be  vividly  exhibited  were  the 
total  telephone  facilities  required  by 
its  inhabitants  compared  with  those 
now  used  by  various  eastern  and  south- 
ern  commonwealths. 


12%  cents  an  hour  in  the  principal 
building  trades  in  most  of  the  large 
cities  of  the  country,  while  instances  of 
reduced  labor  costs  in  the  building 
crafts  have  been  almost  negligible.  It 
is  true  that  in  many  places  bonus  pay- 
ments have  been  abolished,  but  the.se 
have  merely  been  absorbed  by  increas- 
ed  wage  scales. 

Manifestly,  if  there  should  be  any 
pronounced  widespread  reduction  in  the 
cost  of  buildings  it  would  be  largely 
at  the  expense  of  building  labor,  .ind 
what  might  be  gained  in  wage  reduc- 
tions would  oe  lost  in  labor  efficioncv. 
It  is  a  fuadamental  of  human  nature 
that  men  who  are  forced  to  work  for 
less  money  and  thus  sacrifice  the  living 
standards  which  they  and  their  fami- 
lies have  been  accustomed  to,  will  lot 
work  as  efficiently  as  where  they  arc 
satisfied  and  happy. 

The  only  circumstance  under  wiiicli 
Ijuilding  labir  would,  I  lielieve,  even 
temporarily  accept  pnmounced  reduc- 
tions in  wages  without  sacrificing  elli- 
eiency  would  be  in  the  face  of  a  sweep- 
ing reduction  of  all  costs  of  living, 
which  would  be  an  economic  phenome- 
non involving  a  sacrifice  of  values 
neither  to  be  expected  nor  desired  by 
the  people   of  the  country. 

Evidence  is  not  lacking  that  building 
operations  are  slowing  down  somewhat, 
hut  there  is  no  likelihood  that  this 
easing  off  will  reach  a  place  where 
wage  scales  in  the  building  crafts  will 
fall.  If  such  reductions  should  ensue, 
however,  due  to  non-employment,  pres- 
ent or  possibly  higher  wages  would 
come  with  the  resumption  of  active 
building  operations.  To  argue  other- 
wise is  to  deny  the  influence  of  human 
nature  in  the  solution  of  economic 
problems. 

The  more  logical  solution  of  the 
building  problem  is  stabilization  of 
costs  at  approximately  present  levels, 
and  there  are  consistent  evidences  that 
such  a  development  is  taking  place. 
The  abnormal  activities  which  have  been 
in  evidence,  particularly  in  the  large 
cities  of  the  country,  for  the  last  three 
years  are  being  superseded  by  normal 
conditions.  This  cycle  of  building  ac- 
tivity may  be  expected  to  produce  stab- 
ilized costs,  owing  largely  to  the  more 
evenly  balanced  conditions  of  supply 
and  demand. 


SHIPMENTS  Of  MANGANESE  OHT.   IN 
IN    1»23    ARE    REPORTED 


More  manganese  ore  was  shipped  in 
the  United  States  in  1923  than  in  1922, 
according  to  final  figures  given  out  by 
the  Department  of  the  Interior,  in  a 
statement  prepared  by  the  Geological 
Survey.  Although  the  shipments  in- 
creased more  than  two  and  one-thir.l 
times— from  13,404  gross  tons  in  1922 
to  31,500  gross  tons  in  1923 — they  were 
smaller  than  many  expected  that  they 
would  be  under  the  stimulus  of  tlie 
tariff  on  manganese  ore  fixed  by  the 
act  that  went  into  effect  September  .22, 
1922. 

The  average  value  per  ton  of  the  ore 
imported  from  Germany  in  1922  ($00. .>2) 
and  from  Germany  and  Eriyland  in 
1923  ($100.37  and  $126.74,  respectively) 
are  near  the  prices  received  for  ferro- 
manganese  and  are  considerably  above 
those  received  for  manganese  ore.  It 
is  therefore  probable  that  the  imports 
from  those  two  countries  reported  as 
manganese  ore  represent,  in  part  at 
least,  some  other  material.  The  aver- 
age value  of  all  reported  imports  of 
manganese  ore  in  1923  vvas  $18.80  a 
ton. 


BlILUING       INUrsTRY       DEPRESSED 
IN    JAPAN    SAYS    CEMENT    HEAD 


(t.  S.  Brown,  president  of  the  Alpha 
Portland  Cement  Co.,  who  has  returned 
from  a  three  months'  study  of  condi- 
tions in  the  Far  East,  summarizes  as 
follows  his  observations  on  the  con- 
struction   industry    there; 

"The  anticipated  construction  pro- 
gram of  the  Japanese  to  replace  the 
buildings  lost  by-  earthquake  and  fire 
last  year  has  failed  to  materialize. 
Temporary  structures  sufficient  to 
house  the  people  have  been  erected, 
liut  little  permanent  construction  has 
been  started,  and  when  I  was  there 
no  one  seemed  to  have  any  knowledge 
as  to  when  active,  permanent  recon- 
struction would  be  started. 

"There  is  a  surplus  in  Japan  of  all 
sorts  of  construction  materials.  Indeed 
the  construction  industry  is  in  a  de- 
pressed condition  in  all  parts  of  the 
Far  East,  except  in  Hongkong  and 
Shanghai.  The  disturbed  political  con- 
dition in  China  prevents  any  extensive 
work,  while  in  the  Philippines  fear 
that  the  islands  will  be  given  inde- 
pendence by  the  United  States  has  the 
same  effect. 


Haturjuy,    August 
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APARTMENTS 


rians   Hfint;   Figured. 

APAUT.MKiNTS  Cost.   $15,000 

SAN     FKANCISCO.       S  Clay     Street     10 

I  Presidio. 

Two-story    and     basement     frame    and 
stucco   apartment     house      (4   apts. 
,  3-rooms  each). 

'     Owner — M.  Shestel. 

'     Architect — Mel  I.  Swartz.  Nevada  Bank 
HldM.,   San   Francisco. 


l-miires  To  Be  Called  For  Next  Week. 

.vlT.  HOUSE  Cost,  $140,000 

S.V.\    FRANCISCO,    Eddy    K    of    Larkin. 

Six-story  reinforced  concrete  apart- 
ment house  (108  rooms,  2-room 
apartments) 

Dwn.-r— E.  V.  Lacey,  180  Jessie  St.,  San 
Francisco. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,    San    Francisco. 

I'lanned. 

AI'T.  HOUSE  Cost,  % — 

S.\.\'    FRANCISCO,    SE    Cor.    Mason   and 

California  Streets. 
Fireproof   community   apartment   house 
Owner    —    The    999     California    Incor., 

care   .John   C.   Shipp   Co.,   486   Calif. 

St.,   San   Francisco. 
.\rchitect — None    selected. 


I'lans  Being'  Prepared. 

APT.  HOUSE  Cost,   $50,000 

SAN  FRANCISCO.  Leavenworth  St., 
bet.   Sutter  and  Post  Sts. 

Pui^i'-story  reinforced  concrete  Bpit. 
house. 

Owner — Strand  &  Strand,  163  Parnas- 
sus Ave.,   San   Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 


Contract  Awarded. 

APT.   BLDG.  Cost,  $15,000 

OAKLAND,  S  Stow  Ave.  360  W  New- 
ton Ave. 

Three-story  18-room  frame  apartment 
building. 

Owner — F.  M.  Neher,'  413  Bacon  Bldg., 
Oakland. 

Architect — A.  W.  Smith,  American  Bk. 
Bldg.,  Oakland. 

Contractor — Western  Construction  Co. 
43  Bacon  Bldg.,  Oakland. 


Plans   Complete.  ^^„ 

APT.   BLDG.  Cost,    $20,000 

SAN  FRANCISCO,  N  Washington  137-6 

W  Franklin  St. 
Three-story    and    basement    frame    apt. 

building   (12  apts.) 
Owner — S.  Stern. 


Plans   Complete. 

APT,    BLDG.  Cost,    $10,000 

ISAN  FRANCISCO,  E  Scott  87-6  S  Sut- 
ter St. 

Two-story  and  basement  frame  apart- 
ment building  (4  apts.) 

Owner— Chas.  J.  U.  Koenig,  520  Church 
St.,  San  Francisco. 


Contract   Awarded.  ^_.  „„„ 

APT    BLDG.  Cost,   $51,000 

SAN   FRANCISCO,   SW  Clay  and  Baker 

Streets. 
Three-story    frame    apartment    bldg. 
Owner — Olga  D.  Laib,   700  Broderick  St. 

San  Francisco. 
Contractor  —   Emil   Nelson,    55    Allston 

AVay,  San  Francisco. 


LOS  ANGELES,  Cal. — Archt.  Saul  H. 
Brown,  528  Union  League  Bldg.,  has 
completed  plans  for  a  4-story  class  C 
apt.  bldg.  at  12th  St.  and  Grandvlew 
tor  L.  Seigle.  There  will  be  140  apts.. 
large  lobby,  brick  constr.,  struc.  steel, 
comp.  rfg.,  tile  baths  and  drainbds., 
aut.  water  htrs.,  gas  unit  htg.,  pine 
trim,  hardwd  fls.,  wallbeds,  refrigerat- 
ors, elevator,  fire  escapes;  $150,000. 
Owner  will  erect  by  day  labor  and  sub 
contract. 


LOS  ANGELES,  Cal. — Edwards,  Wil- 
dey  &  Dixon  Co..  515  Black  Bldg.,  have 
contract  to  erect  a  Class  C  apartment 
house  at  the  southwest  corner  of  7th 
and  Mariposa  Sts.,  for  Violet  R.  Urson, 
6427  Yucca  St.  E.  B.  Rust,  523  Black 
Bldg..  architect.  Dimensions,  60x125 
ft.,  86  rooms,  40  apartments;  brick 
walls,  pressed  brick  facing,  composition 
and  tile  roofing,  pine  trim,  oak  and 
pine  floors,  marble  and  tile  work,  steam 
heating,  wall  beds,  elevator.  Cost, 
$125,000. 


LOS  ANGELES,  Cal. — Archt.  John  M. 
Kunst,  511  Cqftton  Exchange  Bldg., 
(formerly  Roberts  Bldg.),  is  complet- 
ing plans  tor  a  3-story  class  C  store  & 
apartment  bldg.  to  be  erected  at  cor. 
Santa  Monica  and  Crescent  Heights 
Blvds.  for  G.  Dombrowski;  it  will  con- 
tain 10  stores,  market  and  35  double 
apartments.  Brick  walls,  3-story  add. 
basement,  169x200  ft.,  triangle  shape, 
press,  brick  facing,  cement  and  hardw. 
tls.,  struc.  steel,  tile  baths,  pine  trim., 
elec.  aut.  elevator,  ornam.  iron  work, 
storage  water  htr.,  plate  glass;  owner 
will  erect  by  day  labor  and  subcon- 
tract. 


BONDS 


SANTA  ROSA.  Sonoma  Co.,  Cal.— 
Bonds  of  $14,000  voted  in  Vine  Hill 
School  District  to  finance  erection  of 
3-classroom,  reinforced  concrete  school. 
William  Herbert,  architect,  Santa  Rosa. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Supervisors  sell  $15,000  bond  issue  of 
McFarland  (School  District;  proceeds 
of  sales  to  finance  school  improve- 
ments. 


HEMET.  Riverside  Co.,  Cal. — Hemet 
Union  High  School  Dist.  $75,000  bond 
issue,  voted  early  in  1923,  has  been 
sold. 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-up-Dors,  Tl-co-dors,  Co'bald- 
dors,  Wal-el-rtors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    fireproof,    ventilated    non- 
slipping   flooring.  —  Irving   Iron 
Works  Co. 
LIGNI  SALVOR 
Best  Wood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFOENIA  STREET 

Sutter  5907  San  Francisco 


T.\FT,  Kern  Co..  Cal. — Architect  Robt. 
H,  Orr,  1305  Corporation  Bldg.,  Los 
.\ngeles.  is  completing  plans  for  a  new 
church  building  to  be  erected  at  Taft 
for  the  First  Baptist  Church.  It  will 
have  a  seating  capacity  of  about  235 
people,  classrooms,  social  hall  with 
kitchen.  Hollow  tile  walls,  one-story 
and  basement,  50x100  ft.,  composition 
roofing,  pressed  brick  facing,  hard- 
wood floors,  gas  heating  system,  pine 
trim,    art    glass    and    tiled    baptistry. 


VISALIA,  Tulare  Co.,  Cal.— Until  Sept 
5,  bids  will  be  received  by  supervisors 
for  purchase  of  $1000  bond  issue  of 
Walnut  Grove  School  District;  pro- 
ceeds of  sale  to  finance  school  im- 
provements. 


VJSALIA,  Tulare  Co.,  Cal.— Super- 
visors sell  $5500  bond  issue  of  Lind 
Cove  School  District  for  premium  of 
$63.89;  proceeds  of  sale  to  finanos 
school    improvements. 


CHURCHES 


i^'ontract  Awarded. 

CHURCH  &  SCHOOL         Approx.  $50,000 

WOODLAND,    Yolo    Co.,    Cal. 

Frame    and    stucco    church    and    school 

(tile    roof,    Spanish    style). 
Owner — First   M.    E.    Church. 
Architect  —   Tuttle   &   Tuttle,    357    12th 

St.,  Oakland. 
Contractor — Mr.    Fayette,    Woodland. 


Contract   Awarded. 

CHURCH  Cost,   $35,000  approx. 

REDWOOD   CITY,   San   Mateo  Co.,   Cal. 

1-story   frame   and   stucco   church. 

Owner — First  Methodist  Church  (Rev. 
Harry    Owen). 

Architect — Wythe  Blaine  &  Olson,  Cen- 
tral  Bank   Bldg.,   Oakland. 

Contractor  —  Thos.  A.  Cuthbertson, 
1766  12th  Ave.,  San  Francisco. 


FRESNO,  Fresno  Co.,  Cal. — Arthur 
Lompases,  Fresno,  at  approx.  $5000  has 
contract  to  erect  temporary  church 
building  at  Collins  and  Fresno  Sts.,  for 
Greek  Community  Center;  will  be  one 
story,  20  by  75  ft.  G.  Spiroupoulos,  of 
Clovis,  is  a  member  of  the  Board  of 
church  trustees. 


RIVERSIDE,  Riverside  Co.,  Cal.  — 
World's  Peace  Society,  Lionel  Ster- 
ling, pres..  Prank  N.  Weeks,  vice-pres., 
and  Herman  L.  Pollock,  secy-treas., 
has  purchased  3075  acres  at  Starland, 
.5  miles  n  of  Riverside  on  the  Union  Pa- 
cific, where  it  is  proposed  to  establish 
large    colony   and   build   a   temple. 


HANPORD,  Kings  Co.,  Cal.— A.  M. 
E.  Zion  Church  has  been  granted 
ijiiilding  permit  by  city  council  to 
erect  one-story  concrete  church  at  the 
northeast  corner  of  Douty  and  2nd  Sts; 
est.  cost  $7000.  W.  B.  Holland,  Hanford 
has  tlie  contract  to  erect.  Rev.  I.  Al- 
bert  Moore   is   pastor. 


REDONDO  BEACH,  Los  Angeles  Co. 
Cal. — First  Lutheran  church  has  pur- 
chased n.e.  cor  .N  Elena  and  Beryl  Sts. 
as   building  site. 


LONG  BEACH,  L.  A.  Co.,  Cal.— C.   H. 

Bigelow,  117  Orange  Ave.,  Lang  Beach, 
has  the  contr.  to  erect  a  $35,000  1-story 
brick  store  and  picture  theater  bldg.  at 
2025-2029)  E  4th  St.,  Long  Beach,  for 
J.  W.  Carter,  3819  E  4th  St.,  Long 
Beach.  Found.  45x140  ft.,  comp.  rt., 
cem.   fls. 

SAN  LUIS  OBISPO,  Cal. — Vail  con- 
struction Co.  has  been  awarded  con- 
tract at  about  $18,000  for  2-story  brick 
hospital  at  north  end  of  Marsh  St.  for 
Dr.  R.  M.  Bradbury.  Building  will  con- 
tain 24  rooms. 
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FACTORIES  &  WAHEUOllSES 


I'lans  Being  Completed.  „„„ 

BUILDINGS  Cust;^  $500,000 

SAN     FRANCISCO,     Army,     De     Haro, 

Kansas    and    Mariposa   Sts.    3    acre 

tract,  ^  ,    . 

Several     concrete    buildings    for    paint 

manufacturing   plant. 
Owner  —   Bass-Hueter   Paint  Co.,    2240 

24th   St.,   San   Francisco. 
Engineer — Engineering  Dept.  of  Owner 

2240    24th  St.,    S.   F. 

Completing  Plans.  __^  „„„ 

WAREHOUSE  Cost,  ?75,000 

OAKLAND,    5th   and  Web.ster   Sts. 
Two-story    class    C    brick    commercial 

warehouse    bldg.    (100x175). 
Owner — Withheld 

Plans  will  be   ready  for  figures  next 
week. 


Plans  Complete. 
MORTAR  PLANT 
SAN  FRANCISCO, 

Streets. 
Four-story  frame  mortar  plant. 
Owner — Holmes  Lime  and  Cement  Co., 

425'  Kearny   St.,   S.  F. 
Architect — W.  H.  Crim  Jr.  &  Hamilton 

Murdock,  425  Kearny  St.,  S.  F. 


.f60,000 


Sub-Figures  Being  Taken 

BUILDINGS 

GIANT,  Contra  fosta  Co..  C;il.,  200 
acre  tract. 

Construction  of  a  group  of  about  20 
frame  and  corrugated  iron  build- 
ings with  concrete  foundations 
(owner    furnishes    materials.) 

Owner — Giant  Powder  Co.,  First  Natl. 
Bank  Bldg.,  S.  F.  and  Giant,  Cal. 
Mr.   Stratton  in  charge  at  plant. 

Architect — Eng.   Dept.   of  owner. 

Contractor — Geo.  Anderson,  il20  Frank- 
lin St.,  Oakland. 


Completing  Plans. 

WAREHOUSE  Cost.  $75,000 

OAKLAND,  5th  and  Webster  Sts. 
Two-story     class    C    brick     commercial 

warehouse  bldg.    (100x175). 
Owner — Withheld. 

Architect — Arthur   S.   Bugbee,   26  Mont- 
gomery  St.,   San   Francisco. 
Plans  will  be  ready  for  figures  next 
week. 


Contract  Awarded. 

BUILDING  Cost,    $11,755 

OAKLAND,      Company      property,      San 

Franci.sco     Buy    near    Powell    St. 
Qne-Ktory    steel    and    hollow    tile    dryer 

liuilding. 
Owner — The  Paraffine  Companies,  Inc. 

Emeryville,     Alameda    ,Co.^     (Jal. 
Architect — Leland  S.    Rosener,   Ins. 

change    Bldg.,    San    Francisco. 
Contractor    —    Herbert    Beckwith, 

12th  St.,  Oakland. 


Cost,    $12,000 
24th  and  Magnolia 


Ex- 


Plans   Being   Figured. 

WAREHOUSE  Cost,    $75,000 

OAKLAND,    5th   and   Webster   Sts. 

Two-story    class    C    brick    commercial 
warehouse    bldg.    (100x175). 

Owner — Withheld. 

Architect  —  Arthur   Bugbee,   26   Mont- 
gomery iSt.,   San   Francisco. 
Plans  will  be  ready  for  figures  next 

week. 

Contract  Awarded. 
■  WAREHOUSE 

OAKLAND,  SB  Cor 
Streets. 

One-story  brick  warehouse. 

Owner — Pischel  Estate,  Holbrook  Bldg. 
San   Francisco. 

Architect — Ashley  &  Evers,  Monadnock 
Bldg.,  San  Francisco. 

Contractor — J.  S.  Sampson  Co.,  Monad- 
nock  Bldg.,   S.  F. 


LOS  ANGELEIS,  Cal — A.  .1.  KoU  Plan- 
ing Mill  Co..  421  Colyton  St.,  has  pur- 
chased property  on  n  side  of  E  62nd 
St.,  having  frontage  of  400  ft.,  where 
it  proposes  bldg.  new  mill.  Work  will 
not   be   started   tor  several   months. 


WINSLOW,  Ariz. — Sumner  Sollitt  C' 
410  Delta  Bldg.,  has  been  awards 
contract  and  has  started  work  on 
three-story  reinforced  concrete  i 
manufacturing  and  storage  plant 
Winslow,  Ariz.,  tor  the  Santa  Fe  Rail 
wav.  Plans  liy  Santa  Fe  engine 
department;  .  125x330  ft.,  steel 
trusses.      Cost,   $200,000. 


at 


ng 


OAKLAND,  Cal.— Architect  J.  M 
Cooper,  321  Marsh-Strong  Bldg.,  is 
jjreparing  plans  and  has  the  contract 
to  erect  a  bakery  building  at  Oakland 
for  the  Ward  Baking  Co.  Dimensions. 
250x160  ft.,  on«-story,  brick  walls, 
plaster  exterior,  composition  roofing, 
steel  sash,  cement  and  tiled  floors, 
metal  skylights,  cork  insulation,  oil 
liurning  ovens,  refrigerating  system, 
wire  and  plate  glass,  steel  roof  trusses. 
Cost,   $110,000. 


LOS  ANGELES,  Cal. — Arthur  E.  Mor- 
ti-mer  Co.,  818  Chapman  Bldg.,  has  pre- 
pared plans  for  a  three-story  Class  A 
warehouse  and  sales  building  to  lie 
erected  at  the  northeast  corner  of  .Sac- 
ramento St.  and  Santa  Fe  Ave.  for 
Mefford  Chemical  Co.,  749  San  Pedro  St. 
Dimensions,  50x140  ft.,  reinforced 
Crete  construction,  brick  filler 
composition  roofing,  steel  sasl 
vator.     Cost,  $50,000. 


vails, 


BAKERSPIELD,  Kern  Co.,  Cal. — 
Harris  Bros.,  Bakersfield,  have  contract 
for  one-story  and  full  basement  pack- 
ing house  on  Edison  Blvd.,  west  of 
Arvin  spur,  for  Edison  Citrus  Assn., 
Arthur  Taylor,  vice-president,  6777 
Hollywood  Blvd.,  Los  Angeles;  60x100 
feet,  tile  or  frame  construction  with 
IJlaster  exterior,  composition  roof, 
maple  floor,  saw  tooth  roof  construc- 
tion.     Cost,   $30,000. 


MADERA,  Madera  Co.,  Cal.  —  G.  O. 
r?reen,  Madera,  is  preparing  plans  for 
the  new  two  80-saw  stand  cotton  gin 
rn  highway  just  south  of  bridge  across 
Fresno  river  for  Madera  Ginning  Co. 
Kst.    cost,    $300,000. 

LOS  ANGELES,  Cal.— White  Port- 
land Cement  Co.,  Lewis  Cruickshank. 
alty.,  L.  A.  Trust  &  Savings  Bldg.,  is 
negotiating  for  15-acre  site  in  East 
Los  Angeles  on  which  to  build  a  ce- 
ment plant.  An  £O0-acre  tract  at  Sau- 
gus  will  supply  raw  material.  L.  V. 
F.entley  is  president  of  the  company. 


SAN  .lACINTO,  Riverside  Co.,  Cal. — 
Milk  Producers'  Assn.  contemplates 
building  dairy  and  feed  supply  ware- 
house  near   Santa   Pe   depot   here. 


LOS  ANGELES,  Cal.  —  Union  Iron 
Works,  5125  Santa  Fe  Ave.,  is  pre- 
paring plans  and  has  the  contract  to 
erect  a  warehouse  on  S  Main  St.  near 
C'armelita  Ave.,  for  the  Associated 
Supply  Co.  Dimensions,  75x140  ft.,  steel 
frame  constr.,  corr.  iron  walls  and 
roof,  cem.  fls.,  steel  sash,  wire  glass, 
metal  skylights,  fire  doors;  $20,000. 


VISALIA,  Tulare  Co.,  Cal. — Benham 
Ice  Cream  Co.,  Fresno,  will  enlarge 
local  plant. 


LOS  ANGELES,  Cal.— Edwin  T.  Fla- 
herty Co..  engrs..  634  I.  W.  Hellman 
Bldg.,  has  completed  plans  for  a  class 
A  addition  to  warehouse  to  be  erected 
at  116  S  Western  Ave.  for  the  Fire- 
proof Storage  Co.  Dimensions  60x100 
ft.,  8-story,  reinf.  cone,  constr.,  comp. 
rfg.,  press,  brick  facing,  cement  fls., 
plate  glass,  elec.  freight  elevator,  or- 
namental iron  work;  the  bldg.  will  be 
used  for  general' storage  space,  and  the 
first   floor   will    be   devoted   to  stores. 


FLATS 


To  Be  Done  By  Day's  Labor. 

FLAT  BLDG.  Cost,   $10,000 

SAN    FRANCISCO,    S    Fulton    131-3    E 

Clayton. 
Two-story   and      basment     frame     flat 

building    (4   flats). 
Owner — Anton   Ondry,   775   5th  Avenue, 

San  Francisco. 
Architect — C.    S.    McNally,    661    Golden 

Gate   Ave.,   San    Francisco. 

^wner  Taking  Sub  Figures. 

FLATS  Cost,   $20,000 

SA.N  FRANCISCO,  Funston  Ave.  n  of 
California  St. 

Two-story  frame  and  brick  veneer  res- 
idential flats  and  garage  (2  flats 
of  7   rooms,   2   bathrooms  each). 

Owner — Strand  &  Strand  163  Parnassus 
Ave.,   San   Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,   San  Francisco. 


Completing   Plans. 
ALTERATION 
SAN   FRANCISCO, 

Street. 
Altering   frame    rei 
Owner — C.   Arnaud 
Architect — Fabre     &     Hildtbrnad, 

Sutter  St.,  San  Francisco. 


Cost,    $5000 
Gough   near  Vallejo 


idence    into 


Plans  Being  Prepared. 

FLAT  BLDG.  Cost,  $14,000 

SAN    FRANCISCO,    Pierce    Near    Union 

Street. 
Two-story   frame   and   stucco   flat  bldg. 

(2    flats). 
Owner — Withheld. 
Architedt — Fabre     &     HJlldebtand,     110 

Sutter   St.,    San    Francisco. 


PASADENA,  L.  A.  Co.,  Cal.  —  E.  A. 
Larson,  1264  W  Verson,  Los  Angeles, 
has  contracts  totaling  about  $44,000 
for  erecting  t'wo  20-room.  4-unit  fr. 
flat  bldgs.  and  a  fr.  dwlg.  in  Pasadena 
for  P.  and  Vera  Wargny  and  A.  L. 
and  Clara  Wargny.  Stucco  exters.,  tile 
rf.,  hardwd.  fls.,  tile  baths  and  drain- 
Iioards,  tile  mantels,  iron  balconies. 


]VI  ILL  WORK 

A  .service  of  real 
Tiiliie  is  offered  by 

National  Mill  &  Lumber  Co. 

We  are  glad  to  place  at  your  disposal,  without  obligation, 
the  services  of. a  corps  of  skilled  estimators,  with  wide  ex- 
perience in  figuring  general  millwork,  cabinet  work  and 
detail  work  of  all  kinds.  Behind  them  is  an  organization 
offering  virtually  unlimited  selection  of  materials.  We  be- 
lieve  their   assistance   will   be   genuinely   helpful    to   you. 


312  Market  Street 
San  Francisco 


High  St.  &  Tidewater  Ave. 
Oakland 


S.iluiUay.    AuKU.'.l 
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f'onlraol    Awarded. 

FLAT    HLDO.  CoHt.    MO.OOO 

SAX    FKANriSc'O.    W    lilMli    Ave.    2B0    S 

Califurnla. 
Twii-story    and     baspiin'iit     frame    flat 

I'liildiiii;   (2  flats). 
...r— U.    E.    Bcs.sctt,    343    29th    Ave., 

San    Kranrlsco. 

iiitcct — H.  C.   Bauniann,  251  Kearny 

.St.,   San   Francisco] 

irartor— C.     H.     Bessctt     Bldg.     Co., 

Mills    Bids;.,    San    Francisco. 


G Ah AGES 


Mlract    .Vwaideil. 
AKACE  I'liSt,    $40,000 

W    FKAXCISCO,    N      Tiiik      137-6      E 
Polk. 

•  -story    and      basement      reinforced 
loncrete    public    garage. 
iicr — Joseph    Pasqualotli,    7S5    Mar- 
Ivet  St.,  San   Francisco, 
tractor    —    American    Concrete    Co., 
785  Market  St.,  San  Francisco. 


ihiract   Awarded. 

I'DITION  Cost,  ?13, 000 

\.\     FHANTISCO.     X    O'Farrell    betw. 

.Scott  and   Divisadero  Sts. 
lick   addition   for   private   garage. 
'\vMor — Kiverdale    Creamery,    1410    Di- 

visadero   St.,   San   Francisco, 
'iitractor   —   H.    P.    Hoyt,    Monadnock 

Bldg.,   San    Francisco. 


GOVERNMENT  WORK 
AND  SUPPLIES 


SAN  FRANCISCO,  Cal.— The  follow- 
ing bids  were  received  Aug.  21st  at  12 
M.,  by  Supervising  Supt.,  Room  403  U. 
S.  Post  Office  Bldg.,  7th  and  Mission 
Sts.,  San  Francisco,  for  repairs  and 
painting  to  U.  S.  Post  Office  building 
at  Oakland: 
Finn   Anderson,   180   Jessie   St., 

San  Francisco   $2400 

Alfred  Vogt    2495 

Barrett  &   Hilp    2813 

Harvey    Thompson    4250 

R.  L.  Kissel    4250 


WASHINGTON,  I.>.  C— Following  Is 
complete  list  of  bids  received  by  Bu- 
reau of  Yards  and  Docks,  Navy  Depart- 
ment, Wa.MhInglon,  D.  C  under  Specifi- 
cation .No.  411811,  for  steel  coal  trestle 
at  the  naval  coal  depot,  Tiburon,  Calif: 

Item  I,  entire  work  complete;  2, 
deduct   for  omitting   wood  decking. 

Allen  Pope,  Washington,  item  1,  ?26,- 
900;   2,  $900. 

Pacific  Rolling  Mill  Co.,  17th  and 
Mississippi  Sts.,  San  Francisco,  item  1, 
$19.09S;   2,    $725. 

Irving  Gottheim,  646  Call  Bldg.,  San 
Francisco,    item    1,   $19,690. 

Cobby  &  Owsley,  260  Tehama  St.,  San 
Francisco,    item   1,    $19,900;   2,   $750. 

Healey-Tibbitts  Construction  Co.,  64 
Pine  St..  San  Francisco,  item  1,  $20.- 
433:   2,   $18,633. 

Schrader  Iron  Works,  Inc..  1247  Har- 
rison St.,  San  Francisco,  item  1,  $18,- 
772:  2,   $725. 

H.  C.  Vensano  &  Co.,  58  Sutter  St.. 
San  Francisco,  item  1,  $26,585;  2,  $1,- 
150. 

Minneapolis  Steel  &  Machinery  Co., 
1029  Chapman  Bldg.,  Los  Angeles,  Cal.. 
item   1,   $17,573;   2,  $1373. 

The  Moore  Dry  Dock  Co.,  foot  of 
Adeline  St.,  Oakland,  Calif.,  item  1, 
$25,902. 


SAN  FRANCISCO,  Cal.— The  follow- 
ing bids  were  opened  at  11  o'clock  a. 
m.  Aug.  20  at  the  Public  Works  office 
12th  Naval  District,  313  Custom  House, 
San  Francisco,  for  excavation  in  rear 
of  future  storehouse,  at  the  Marine 
Corps  Depot  for  Supplies,  San  Fran- 
cisco. Specification  No.  5012. 
Farrar  &  Carlin,  ISO  Jessie  St. 

St.,    San    Francisco    $13,120 

G«-anfield     Co 13,448 

W.    H.    Hauser    18,840 

The   bid   of  Farrar  &   Carlin   was  re- 
ferred   to    Washington    for    acceptance. 


AV'.\SHIIXGTON,  D.  C^MinneapoIis 
Kteel  and  Machinery  Co.,  Chapman 
Bldg..  Los  Angeles,  submitted  low  bid 
to  Bureau  of  Yards  and  Docks,  Navy 
Department,  under  Specification  No.  ' 
4989.  to  const,  steel  coal  trestle  at 
Tiburon,  Calif.,  work  consisting  of  re- 
moving existing  wood  bents  and 
stringers  and  erection  of  new  steel 
bents  and  stringers,  new  wood  deck- 
ing, and  minor  accessories  at  the  naval 
coal   depot. 


KINGS 
ORIENTAL 
STUCCO 

Vnlform   Color   and    Texture 
Waterproof,   Dnrnble 

Manufactured   by 
J.  B.  UKG  &  CO, 

NEW   YORK 

Send   for  Color   Card 

A.  t.  GREENE 

Pacific   Coast   Sales   Agent 

490   Burnside   St.,   Portland 

11 51-5 »  Mission  St,  San  Franciaco 


SAN  FRANCISCO— Until  Sept.  2,  11 
a.  ni.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  85  2nd  St.,  under  Order 
No.  5495-617,  to  fur.  and  del.  Rio  Vista 
iSolano  county,  packing,  gaskets,  etc. 
Lists  of  materials  desired  obtainable 
from   above   office   on  requst. 


WASHINGTON,  D.  C— M.  B.  Mc- 
Gowan,  180  Jessie  St..  San  Francisco, 
low  bidder  at  $28,988  to  renew  (under 
Specification  No.  5002)  fender  system 
at  Tiburon.  Project  includes  removal 
of  present  fender  system,  including 
fenders  (fender  piles,  wales,  and  dol- 
phins, and  installation  of  a  new  fender 
system  at  the  naval  coal  depot.  Com- 
plete list  of  bids  will  be  published 
shortly. 


SAN  FRANCISCO— Until  Sept.  3,  11 
a.  m.,  bids  will  be  received  by  U.  S. 
engineering  Office.  S5  2nd  St.,  under 
Order  No.  5498-617-S  to  fur.  and  del. 
Rio  Vista,  Solano  County,  miscella- 
neous castings,  etc.  Lists  of  materials 
''.sired    obtainable    from    above    office. 


WASHl.NGTON,  D.  C. — Bids  are  being 
received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Depart  ment.  Wash- 
ington, D.  C,  to  fur.  and  liel.  materials 
to  .Navy  Yards  and  Stations  as  follow.s. 
date  for  opening  bids  at  noted  at  close 
uf  each  paragraph: 

Sched.  2554,  various  yards,  sheet 
sleel,    Sept.    2. 

Sched.  2555,  various  yards,  steel 
shapes   and   plates,    Sept.    2. 

Sched.  2563,  e)a.steirn  and  western 
yards,  bolts,  nuts,  rivets,  washers,  etc., 
Sept.  23. 

Sched.  2564,  eastern  and  western 
yards,  bolts,  nuts,  rivets,  and  washers, 
Sept.  n. 

Sched.  2566,  Mare  Island,  1  hydro 
elettric  unit,  surgical  tank  and  spares, 
Sept.    9. 

Sehed.  2575,  Puget  Sound.  8  air  com- 
pressor sets  with  spares,  Sept.  9. 

Sched  2577,  eastern  and  western 
yards,  globes  for  light  fixtures,  Sept.  2. 

Sched.  2582.  Mare  Island.  4000  yds. 
burlap.  Aug.   26. 

Sched  2585,  eastern  &  western  yards 
29.6S0    lbs.    ferro    silicon,    Sept.    9. 

ISched.  2586,  Mare  Island,  20  electric 
drills,  Sept.  16. 

Sched.  2587,  Puget  Sound,  about  11,- 
400   seamless   condenser   tubes,   Sept.   2. 

Sched.  2589,  Mare  Island.  1  laundry 
extractor  and  spares,  Sept.  16. 

Sched.  2591,  Puget  Sound.  31  urinals 
and  30  water  closets,  Sept.  16. 

Schedule  2592,  Mare  Island,  18.000 
yds.   bunting,   Sept.  2. 

Sched.  2593,  Mare  Island,  16  pneu- 
matic   hammers,   Sept.    16. 


SEATTLE,  Wash — Until  Sept.  5,  11  a. 
m.,  bids  will  be  rec.  by  Alaskan  Engin- 
eering Commission.  Bell  Street  Ter- 
minal. Seattle,  to  fur.  (under  Req.  SC- 
5077),  150  boiler  tubes,  21.4-in.  by  12-ft 
long  and  150  tubes  214-in.  by  14i^-ft. 
seamless  steel.  No.  10  gauge.  Further 
information  obtainable  from  above 
office. 

SAN  DIEGO,  Cal. — Until  Sept.  24,  11 
a.  m.,  bids  will  be  received  by  Bureau 
of  Yards  and  Docks,  Navy  Department, 
Washington,  D.  C.  under  Specification 
No.  5009  to  dojistruct  extension  to 
Nurses'  quarters  at  Naval  Operating 
Base  (Hospital),  San  Diego,  as  more 
fully  described  in  call  for  bids  pub- 
lished iiiiiler  official  proposal  section 
ill   this  issne. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAAVSON'S    PATENT   CHIMNEY 

la  the  Most   Complete  on   the 

Market 


CLA  VVSON'S     FURNACE     GRATE 
tor  Gas,   Coal  or  AVood 


OLAWSON'S 

HOODS  and  DAMPERS  for 

Open    Pireplacen 


Experts    in    Coring    Smoky    Fines 
and    in   VentUatlngr 


Terra  Cotta   and  Galvanized  Ir 
Chimney   Tops    Erected 
Chimney  Siveeping 

149   OOIIGH    STREET 
Phone  Park  6«»S        San  Franci< 


WILMINGTON,  L.  A.  Co..  Cal.— L.  B. 
Marshall,  Wilmington,  will  erect  a 
$30,000  1-story  postoffice  bldg.  at 
Broad  and  C  Sts..  Wilmington,  which 
has  been  leased  by  the  govt.  Elizabeth 
Woods,  postmaster. 

DENVER,  Colo. — Until  'Sept.  2,  bids 
will  be  rec.  by  U.  S.  Reclamation  Ser- 
vice. Denver,  to  fur.  20  high  pressure 
gates  for  American  F'alls  Dam,  Mini- 
doka project.  Idaho.  5x5  ft.  Further  in- 
formation obtainable  from  above  office 


DENVER,  Colo.  —  Until  Sept.  29,  3 
p.  m.,  bids  will  be  rec.  by  U.  S.  Recla- 
mation Service,  Denver,  to  fur.  two 
6000-h.p.  hydraulic  turbines,  two  5000- 
h.p.  k.v.a.  transformers  and  switching 
apparatus  for  Black  Oan^on  power 
house,  Boise  project,  Idaho.  Further  in- 
formation   obtainable    from    above    of- 


WASHINGTON.  D.  C. — Following  is 
a  complete  list  of  bids  received  by  Bu- 
reau of  Yards  and  Docks.  Navy  Depart- 
ment, under  Specification  5002,  to  re- 
new fender  system  at  Naval  Coal  De- 
pot.   Tiburon,    Calif.; 

Item  1.  entire  work  complete;  2,  for 
each  new  bolt;  3,  for  each  U  bolt  in 
place. 

Allen  Pope,  Washington,  item  1,  $55.- 
SOO:  2.  $4;  3.   $5. 

M.  B.  McGowan.  180  Jessie  ISt.,  San 
Francisco,  item  1,  $28,987;  2,  $2.87;  3, 
$4.85. 

San  Francisco  Bridge  Co.,  14  Mont- 
aomery  St.,  San  Francisco,  item  1,  $37,- 
nnn;  2.  $10;  3,  $6. 

George  A.  Renner,  628  Montgomery 
St..  San  Francisco,  item  1,  $35,900;  2, 
$5:   3,   $5. 


A.  E.   Leitch 


J.   O.  Leitch 


LEITCH 
ROOFING  CO. 

Sncreasors  to  Clark  *  Leitch 

Office   and   Warehouse: 

1116  SECOND   ST„  9ACRAMBNTO 

Phiiie.s    Main  72*— 6233 
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HALLS   AND   SOCIETY 
BUILVL\aS 


Contract  Awarded. 

ALTERATIONS  f-oht,    *71,000 

SAN   FRANCISCO,    China   Town. 

Alterations    to    brick    club    bldg. 

Owner — Ming  Yee  Asso. 

Architect  —  Chas.  E.  Rogers,  Phelan 
Bldg.,  iSan  Franciscvo. 

Contractor— Barrett  &  Hilp,  918  Harri- 
son St.,  S.  F. 


Klietche-s    Being  Prepared. 

ART   BLDG.  'ost;    *;; " 

SAN  FRANCISCO.     .Jones  and  Chestnut 

Streets. 
Fireproof    art    building    (type    ot    con- 
struction not  decided). 
Owner — San  Francisco  Art  Association, 
999    California   St.,    San    Francico. 
Local       Architects       are       preparing 
sketches    for    the    construction    of    the 
above    structure    and    as    soon    as    Mr. 
Martin,    president    of    the    Association, 
returns    to    town    a   meeting   of   the   ex- 
ecutives   will    be    called    to    determine 
type    of    construction    and    architecture 
of  building. 


Completing   Plans. 

HOTEL  Cost,  f— 

S    OP    REDWOOD    CITY,    on    Woodside 

road. 
Three-story     fireproof    hotel    and    club 
bldg.    of    Mission    architecture    (300 
rooms    100%  baths). 
Owner — Syndicate  of  S.  F.  &  Peninsula 
capitalists  headed  by  C.  E.  Pringle 
of  Redwood  City. 
Architect — Weeks  &  Day  315  Montgom- 
ery   St.,    San    Francisco. 
Contractor — Cahill  Bros.  B5  New  Mont- 
gomery  St.,    San   Francisco. 
In   addition   to  club   house   there  will 
be  an   18-hole  golf  course  and  a  swim- 
ming pool  provided  for. 


Plans    Being    Prepared. 
LODGE  BLDG.  Cost,  $55,000 

SAN   FRANCISCO,   Ingleside   Terrace. 
Three-story    frame    and    stucco    lodge 

building. 
Owner — Mt.  Davidson  Lodge  No.  481. 
Architect — Jos.  L.  Stewart,   703   Market 
St.,    San   Francisco. 
Plans    will    be     out    tor    figures     in 
about  two  weeks. 


Plans   Being   Prepared. 

LODGE  Cost,   $250,000 

SANTA  BARBARA,  Santa  Barbara  Co., 

Calif. 
Three-story     reinforced    concrete     and 

brick   lodge   bldg. 
Owner — Santa    Barbara    Lodge    B.P.O.E. 
.Architect — Carl  Werner,  Santa  Fe  Bldg 

San  Francisco. 


Figures  To  Be   Taken  Shortly. 
MEMORIAL  HALL  Approx.  $17,000 

DANVILLE,  Contra  Costa  Co.,  Cal. 
One-story    frame   and   stucco   memorial 

hall  (American  Legion). 
Owner — Contra  Costa  County. 
Architect    —     James     T.     Narhett,     910 

Macdonald   Ave.,   Richmond. 


NAPA,  Napa  Co.,  Cal — Architect  Wm 
H.    Cloilett,    Napa,    is   preparing   prelim 
inary   plans   for  remodeling  I. 
hall   building   in    Main    Street, 
provements  will  cover  interior 
terior  work. 


F. 


Co 


SANTA  MONICA,  Los  Angele 
Cal. — American  Legion  has  broken 
ground  for  new  clubhouse  at  foot  of 
Santa   Monica    Blvd. 

BAKIORSFIELD,  Kern  Co.,  Cal.  — 
VV.  L.  Twining,  Bakersfield,  represent- 
ing Los  Angeles  syndicate,  has  pur- 
chased 800-acre  country  club  site  on 
Frazier  mountain,  4  miles  through 
Cuddy  valley  from  the  Ridge  route 
It  is  reported  golf  course,  clubhouse, 
cabins  and  dam  will  be  built.  Est. 
cost    $250,000. 


HOSPITALS 


Plans   Prepared — Awaiting   Approval. 

BUILDING  Cost,    $30,000 

FRESNO,  Fresno  Co.,  Cal.,  county  hos- 
pital grounds. 

Two-story  and  basement  clinic  and 
admittance  building. 

Owner — County  of  Fresno,  D.  M.  Barn- 
well,  county   clerk. 

Architect  —  Glass  and  Butner,  Cory 
Bldg.,   Fresno. 


RIVERSIDE,  Los  Angeles  Co.,  Cal. — 
Architect  G.  Stanley  Wilson,  646  W. 
9th  St.,  is  completing  plans  for  new 
Elks  clubhouse  at  Market  St.  and  Hi- 
dalgo Place.  Cost,  .?!  25,000.  Work 
will  be  started  about   Sept.   1st. 


Mailing  Lists 


Contract   Awarded. 

SANITARIUM  Cost,    $283,000 

ALAMEDA,  SW  Clinton  Ave.  &  Willow 
Street. 

Four-story  reinforced  concrete  sani- 
tarium. 

Owner — Alameda  Santorium  on  South 
Shove  (a  Corp.),  2054  Clinton  Ave., 
.Mameda. 

Architect — Edward  T.  Foulkes,  Crocker 
Rldg.,  Ban   Francisco. 

Contractor— Alfred  H.  Vogt,  185  Stev- 
enson St.,   San  Francisco. 


LOS  ANGELES,  Cal. — The  Golden 
West  Sanitarium,  Mrs.  Allie  W.  Ander- 
son Rolierts,  Prop.,  1100  E.  Windsor 
Rd  ,  is  organizing  company,  capitalized 
at  .fSOO.OOO,  for  financing  new  Class  A 
hospital  on  present  site  of  Golden  West 
Sanitarium.  Chas.  E.  Stuart  of  Glen- 
dale  Pharmacy,  638  E.  Broadway,  and 
Fred  Reed,  437  S.  Central  Ave.,  will  be 
officers  in  the  company.  Application 
for  permit  has  been 
bed   structure. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Following  bids  received  by  supervisors 
for  kitchen  equipment  for  the  Kern 
county  hospital:  Nathan  Dohrman  Co., 
San  Francisco,  bids  ranging  from  $10,- 
821.29  to  $17,553.88,  depending  upon 
amount  of  equipment  supplied.  Grif- 
fith Sheet  Metal  Works,  Fresno,  $1,- 
970.72  to  $18,081.75  depending  upon 
amount  of  equipment  supplied.  Weill's 
Store,  Bakersfield,  $2603  to  $18,613, 
depending  upon  amount  of  equipment 
supplied.  Mangrum  and  Otter,  San 
Francisco,  $16,076  and  $18,902.  John  C. 
llles   Co.,   San   Francisco,   $16,722.25. 

SAN  DIEGO.  Cal. — Until  Sept.  24,  11 
a.  m.,  bids  will  be  received  by  Bureau 
of  Yards  and  Docks,  Navy  DepartmeBt 
Washington,  D.  C,  under  Specification 
No.  5009  to  construct  extension  to 
Nurses'  quarters  at  Naval  Operating 
Base  (Hospital),  San  Diego,  as  more 
fully  described  in  call  for  bids  pub- 
lixhed  under  official  proposjil  iiectlon 
ill    thiH   isiKue. 


HOTELS 


Plans   Being   Figured. 
ADDITION 
SALINAS,    Monterey 

Street. 
Additional     story      to 

hotel  building. 
Owner — D.  Franci. 
Architect — WyckofC    &    Whiti-.    Grower 

Bank  Bldg..  San  Jose. 


nade  to  erect  200- 


Bd.    of 


FRESNO,  Fresno  Co.,  Cal 
Super,  will  include  appropriation  of 
$30,000  in  budget  for  coming  year  to 
finance  bldg.  at  county  hospital  to 
house  clinical  depts.  A  2-story  and 
basement  bldg.  is  planned. 

SAN  FRANCISCO— J.  E.  O'Mara,  218 
Clara  St.,  at  $2975  awarded  contract 
by  Board  of  Public  Works  to  install 
radiators  and  piping  in  Nurses'  Home 
at   San  Francisco  Hospital. 


MONROVIA,  Los  Angeles  Co.,  Cal.  — 
Dr.  Robt.  T.  Williams,  134  N  Myrtle 
Ave.,  is  having  plans  drawn  for  a 
sanitorium  to  be  built  in  foothills.  Site 
not   selected. 


Disraeli   '■ 
plant  of  .sl< 


tractor 


aid:  "Coiifldeiicc  is?  a 
w  growth."  The  coii- 
hicli  architect.s,  con- 
aiid  owners  evcry^vhere 
duandt-quality  painting 
nd  decorating  sK'rvice  has  been 
established  through  the  strictest 
adherence  to  the  highest  stand- 
r  ards  during  the  past  40  years. 
■Whether  the  job  he  large  or 
all,  our  paramount  interest  is 
to  achieve  the  best  result  and 
give  full  value  for  every  dollar 
expended.  Quandt-quality  serv- 
e  is  a  dependable  service  and 
ill  fulfill  all  your  requirements. 


A.  Quandt  &  Sons 

Painters  •  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  17C9 

S&N  fSAHCISCO 

LqsAnodies  .  . 


one-story     brici; 


Cost,   $85,000 
IS  ,S2-6  S  Turk, 
ncrete    hotel 

Russ 


Contract  Awarded. 

HOTEL 

SAN  FRANCISCO,  E  J>; 

Si.\-slory  and   basement 

building. 
Owner  —  J.    G.    Kincannon, 

Bldg.,   S.   F. 
Architect  —  Erie     J.     Osborne,     Balboa 

Bldg.,  S.  F. 
Contractor — Kincannon    &   Walker,    275 

Russ  Bldg.,  S.   F. 

Revised    Plans    Complete. 
Bids    To    Be    Asked    Shortly. 
NATATORIUM  Cost,    $85,000 

RICHMOND,   Contra   Costa  Co.,  Cal. 
One  and  part  two-story  concrete  brick 
and    steel    municipal       natatorium, 
100   by   208  ft. 
Owner — City  of  Richmond,  A.   C.   Faris, 

city  clerk. 
Architect — Jas.  T.  Narbett,  910  Macdon- 
ald Ave.,   Richmond. 
Exterior    will    be      brick     and      plas- 
ter.        Swimming         pool         will         be 
60    by    160    ft.,    with    children's    pool,    15. 
by    60    ft.    Children's    pool    will    range 
from     one     to     3     ft.    deep    and    adults' 
pool,  3  to  9   ft.  Pools  will  be  tile  lined 
4   ft.  from  top. 


LOS  ANGELES,  Cal. — H.  L.  Stevens 
&  Co.,  W.  H.  Rhodes,  local  representa- 
tive. 504  F.  W.  Braun  Bldg.,  1240  S. 
Main  St.,  will  start  preparation  of 
working  drawings  at  once  for  height 
limit  Class  A  hotel  at  Wilshire  and 
Benton  Blvds.,  adjoining  the  Bryson 
.\parlments,  for  F.  W.  Hraun,  523 
Braun  Bldg.  A  Class  A  garage  will  be 
built  in  connection  with  the  hotel  on 
Rampart  Blvd..  between  6ih  and  Wil- 
shire. The  hotel  will  be  reinforced 
concrete  ejnstruction  with  brick  and 
terra  cotta  facing,  and  will  contain 
:(li.iut  400  rooms.  Est.  cost.  $3,000,000. 
l-',i  \'.  ii.s   ,ii    Co.    will   tTLCt    tlie    buildings. 


Member  S.  F.  Builders'  Exchange 
Phone    Sutter   6700 

ALBERT  DEAN 

Random  Tariegated  Colors  Slale 
Roofing' 

and 

Random  Variegated  Colors  Tile 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

180  Jeasic    St.,   San   Francisco 

Res.    4201    Mission    St 
Phone    Randolph    5982 


itui'day,   Aueu8t   iu,   i»'J4 
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■  OS  ANGKLES.  ("al.— Arclil.  William 
ii-i',  430  Chnpiniin  niilt;..  has  com- 
icil  i>Ian»  fur  a  hoU'l  bUls.,  to  bo 
oled    at    the    ».\v.    cor.    STtli    St.    and 

Park  Ave.,  for  Jo.sepli  Croaby;  3 
les.  lobby  -md  5ii  hotil  rms.  Frame 
istr.,    3-stnry    and    imrl    basenienl,   43 

136  ft.,  I'omp.  rfK.,  pla.sior  exter., 
ml  lath,  tile  balh.-<,  Ntcani  hts.  sys., 
lie  KlasH,  HtoraBi'  wiilor  blr.,  pine 
III:  }  15,000. 


WILIJMGTON.  lios  AnKel.-.s  Co.,  t;al. 
Wallai-e  &  nruch,  I2:t7  K.  Ist  St., 
)ng  Beach,  have  cnnlrjut  al  $4i;,0Uii 
r  iwi»-sl'>rv.  brick  slope  and  holel 
lildliiK  nt  the  curlier  of  Anaheim 
vil.  and  Neptune  Ave..  Wilmington, 
1  Otis  Andrews,  ii2:,  K.  .•itli  St.,  LonB 
;ich.  Plans  by  Dedrick  &  IJobbe. 
nldiiiK  will  contain  40  hotel  rooms  on 

,ond       fl -.  nimen.-iions,       »3xl43, 

:i-ler  exterior,  composiiion  roof,  ce- 
.  Mt  ;iii(l  luirdwood  floors,  plate  glass. 


POWER  PLAXTS 


DIXON.  Solano  Co.,  Cal.  —  Pacltic 
Gas  and  Klcctrlc  Co.,  44.')  Sutter  SI.. 
San  Francisco,  appropriates  $973,400 
lo  tiiiancc  const,  and  extension  of  220.- 
UOO-voU  double  circuit  tower  lino  from 
the  V'aca-Dixon  sub-slatlon  to  site  of 
new  Contra  Costa  sub-.-itation  in  vicin- 
ity of  Antloch;  will  be  29.1-mi.  In 
length. 

DKNVICU,  Colo.  —  See  "Government 
and   Sujiplles,"   this   Issue.   Bids  wanted 

for   tin  bines,    traiusrormers   and   switeh- 
ine  apiuiralus. 


PUBLIC  BUILDINdS 


I'lans    IteinK   I^repared. 
CITY  HAM.  Cost,  $.10,1)00 

HL'NSMtTIR,   Siskiyou   Co.,  Cal. 
City     HaU    Building.       Reinforced    con- 
"  Crete  construction  with  cement  ex- 

ti'rior,    tile    and    composition    root, 

cement  and  wood   floors. 
Owner — City  of  Dunsmuir. 
.■\rchitect  —   WooUett   and    Lamb,    Mull 

Bldg.,  Sacramento. 


IKTALCMA, 
til    Sept.    2,    S    P 
by  G.   V.   Robert 


Sonoma  Co..  Cal.— Un- 
.  m.,  bids  will  be  rec. 
s.  city  clerk,  to  remodel 
of  city  ball.  Separate 
iilds,  same  date,  to  remodel  2nd  and 
3rd  floors  of  city  hall.  Cert,  check  10% 
reii.  with  bid.  Plans  on  file  in  office 
of   clerk. 


SAN  FllAN'CISCO — Pacific  Tel.  and 
Tel.  Co.,  333  Grant  Ave.,  authorizes  ex- 
penditure of  $15,920  for  additional  ca- 
ble facilities  In  vicinity  of  2nd  and 
Kolsom  streets  for  Kearny  office. 
Company  authorizes  $14,960  for  27.»oii 
duct  ft.  of  creosoted  wooden  conduit  in 
vicinity  of  Chestnut  and  ISaUer  streets. 


I/)S  A.N'CrKLlOS.  Cal. — I'.ids  rec.  by  bd. 
l>ul).  wks.  for  (a)  approx.  20  ft,  16  duct 
.  iidiiit,  per  ft.;  (b)  approx.  2200  ft.  S 
.iuet  conduit,  per  ft;  (c)  approx  1073 
n.  4  duct  conduit,  per  ft.;  (d)  approx. 
:::;.')0  rt.  2  duct  conduit,  per  ft.;  (c)  11 
manholes;    were: 

John  R.  Davies— (a)  $4.6S;  (b)  $:i.21; 
(c)   $2.53:   (d)   $2.31;   (e)   $1760. 

Thos.  Haverty  Co. — (a)  $8.85;  (b)  $4; 
(c)  $3.05;   (d)  $2.50;  (e)   $3425. 

W.  A.  McXally— (a)  $7.01;  (b)  $3. IS; 
(c)    $2.39;    (d)    $1.80;    (e)   $1991. 

R.  F.  Ware— (a)  $7.50;  (b)  $3.75;  (c) 
$2.95;    (d)    $2.20;    (e)    $1815. 


LOS  ANGELES.  Cal.— Until  2  p.  m., 
Sept.  15,  bids  will  be  rec.  by  co.  super, 
for  builders  hardware  for  new  Hall  of 
.lustice.  Temple  St.  bet.  N  Broadway  & 
r.uena  Vista  St.  Plans  and  spec,  on 
rile  at  office  mechan.  dept.,  10th  fl.. 
Hall  of  Records. 

VALLEJO,  Solano  Co.,  Cal.  —  City 
council  will  provide,  $20,000  In  1924-25 
budget  to  finance  erection  of  city  hall. 
Solano  county  sujiervlsors  have  .appro- 
priated $30,000  to  be  added  to  the 
amount  provided  by  the  city  of  Val- 
lejo  whereby  the  city  will  provide 
quarters  for  a  branch  county  jail  in 
the  new  structure.  Alf.  E.  Edgecumbe 
is   city  clerk. 

OAKLAND,  Cal.  —  Alameda  County 
Hoard  of  Supei-visors  will  seek  financial 
aid  of  Oakland  city  council  to  finance 
construction  nf  World  War  Veterans' 
memorial  building.  ^\.  .ioint  meeting 
will  be  called  shortly  to  discuss  the 
proposal. 


Al'BUU.N,  Placer  Co.,  Cal — City  trus- 
•es  cimtemplale  bond  issue  for  $20,000 
)  finance  erection  of  new  fire  station 
I    High    St.    near   Lincoln    Highway, 


.MllXmiVlA,  Los  Angeles  Co.,  Cal.— 
.staiiti>n  H  Hubert,  1210  \V.  68th  St., 
b.ive  been  awarded  the  general  con- 
iracl  at  $37,734  for  erecting  fire  sta- 
tion and  police  station  and  garage,  on 
Ivv  St..  Monrovia,  for  the  City  of  Mon- 
rovia. Plans  by  Paul  R.  Williams  and 
Milton  Nigg.  140O  Stock  Exchange 
Bldg.,  lios  Angeles.  Reinforced  con- 
crete construction,  1-story  and  two- 
story,  plaster  exterior,  tile  roofing, 
gas  "healing  system,  storage  water 
heater,  plate  glass,  metal  skylights. 
Kleclric  wiring  contract  has  been 
awarded  to  Woodlll  &  Patterson,  118  E. 
:ird  St.,  at  $2035  and  plumbing  to  F. 
H.   Walker,  Monrovia,  at   $4000. 


.tb 


liAKERSFlELD,  Kern  Co.,  Cal.— Su- 
rvisors  have  $10,000  available  to 
ect  two  branch  libraries.  One  will 
bly  be  erected  at  Oildale  and  an- 
at  Shatter.  F.  E.  Smith  is 
unty  clerk. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
City  Board  of  Alderman  will  appoint 
■ehi'tect  shortly  lo  prepare  plans  and 
lecificatiims  for  remodel  city  hall.  M. 
.   Swisher   ia  city  clerk. 


lNGl,EWOOU,  Los  Angeles  Co.,  Cal,— 
Until  8  P.  M.,  Sept.  8,  1924,  bids  will 
be  received  by  Inglewood  City  Clerk 
tor  a  frame  city  jail  and  a  frame  fire 
engine  house  at  Inglewood  in  accor- 
dance with  plans  and  specifications  on 
file  with  city  engineer,  Arthur  W.  Cory. 
Deposit  of  $5  for  plans,  to  lie  refunded. 
Cert,  or  cash  check  or  bid  bond,  5%. 
Otto   H.   Deulke,   city   clerk. 


WESTEST 

Electric  Safety  Switches 

a  "Western  iriade  product 
used  and  installed 

by 

LATOURRETTE  FICAL 

nil  the 

U.  S.  Veterans'  Hospital 

/  Livennore,  Calif. 

Western  Safety 
Manufacturing  Co.,  Inc. 

Manufacturers  of 

Enclosed   externally    operated 

safety  switches,  knife  switches, 

metal  switch  and  cut-out  boxes, 

safety  switch  boards 

247  MINNA   STREET,    SAN   FRANCISCO 
Phone  Sutter  3008 


Phone  Franklin    ft4(IO 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


ICara^n  Qlottatntrtton  l^porta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
818   MISSIOIV    STREET  SAN    FRANCISCO 


Reinliart  Lumber  and  Planing  Mill  Company 

GEXKRAL    LIIMBER    YARD 

Dry  Kjln  Capacity,  10  Million  Feet  per  Annum 

Geiieriil    Mill    and    Coblnet    Work.    Stock    Doors.    Sash 

Prninrii    an*    Monldlnea 

JERROLD  AVE.  &  VARNEVEI.D  AVE. 

Mission   901-902-903-904  San  FrancUco 


u 
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LOS  ANGELES,  f^^l.-Water  Dept.  of 
Public  Service  Comm.,  Room  lUI,  ^vi  o- 
Broadwiiy,  has  completed  plans  tor  a 
shop  building  to  be  erected  on  Uucom- 
mun  St.,  between  Alameda  and  Hewitt 
Sts.  Dimensions,  100x460  tt.,  56  ft. 
high,  steel  frame  and  reinforced  con- 
crete construction,  brick  and  concrete 
exterior  walls,  reinforced  concrete  root 
slab,  mezzanine  floor,  25x200  ft.,  steel 
sash,  16.000  sq.  ft.  wire  glass,  fire 
doors,  plumbing.  5-ton  traveling  crane. 
Baker  Iron  Works,  has  the  contract  for 
furnishing  and  erecting  500  tons  ot 
structural   steel. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Until  Sept.  15,  10  A.  M.,  bids  will  be 
received  by  F.  B.  Smith,  county  clerk, 
to  erect  two-story  brick  juvenile  de- 
tention home  at  Kern  County  General 
Hospital  Site  in  Bast  Bakersfield  at  an 
approximate  cost  of  ?25,000.  Chas.  H. 
Biggar,  architect.  Bank  of  Italy  Bldg., 
Bakersfield.  Cert,  check  10  payable  to 
clerk  req.  Plans  obtainable  from  ar- 
chitect on  deposit  of  $10,  returnable 
Sec  call  for  bids  under  offlclal  proposal 
section  in  tllis  imkuc. 


liESlDENCEH 


Plans   Being   Figured.  jionnn 

RESIDENCE  ^       '^''?'**'„fi^;,*""' 

SAN  FRANCISCO,   St.   Francis  Wood. 
Two-story    frame    and  .  plaster    S-roo"! 

residence   and     garage     with      tile 

roof. 
Owner— Withheld.  . 

Architect— Wm.    F.    Gunnison,    57    Post 

St.,  San  Francisco. 

Plans  Being  Figured.  .mnnn 

RESIDENCE  Cost,   ?10.000 

SAN  FRANCISCO,  Vallejo  Street  W  of 

Two-story  and  basement  frame  and 
stucco  7-room  residence,  Spanish 
architecture. 

Owner — Emil  Lapachet. 

Architect— O.  R.  Thayer,  110  Sutter 
St.,    San   Francisco. 

Plans   Being   Figured.  .lenm, 

RESIDENCE  Cost,   $15,000 

SAN    FRANCISCO,    Marina    Blvd. 
Two-story  frame   and  stucco  residence 

and  garage   (9  rooms). 
Owner — J.    Scharlin.  „     .      .       , 

Architect— Sam  L.  Hyman  &  A.  Apple- 
ton,   68  Post  St.,  San  Francisco. 

Plans   Being   Prepared.  »,,„„„ 

RESIDENCBf  Cost,   $12,000 

NEAR    UKIAH,    Mendocino   Co.,    Cal. 
Two-story    frame    and    stucco    country 

residence. 
Owner — C.   R.  Havens,  114  Sansome  St., 

San   Francisco. 
Architect — B.  G.  McDougall,  357  Sacra- 
mento   St.,    San   Francisco. 

Contract  Awarded.  ..„,„. 

RESIDENCE  Cost,   $12,624 

SAN  FRANCISCO,  Ptn  lots  9  &  10  Blk 
22  Map  St.  Francis  Wood  Extn. 
No.  2. 

Two-story  and  basement  frame  resi- 
dence and  garage. 

Owner — Solomon  J.  &  Byrd  H.  Vogel, 
359   16tn   Ave.,   S.   F. 

Architect — Chas.  F.  Hasten  &  Lester 
W.  Kurd,   278  Post  St.,  S.  F. 

Contractor — Mangels  Bros.,  4792  Mis- 
.sion  St.,  San  Francisco 


Plans    Being   Prepared. 

RESIDENCE  Cost,  $25,000 

SAN  FRANCISCO,  Washington  St.  near 
Laurel. 

Two-story  frame  and  stucco  residence 
and   garage,    (tile   roof). 

Owner  —  Dr.  Adolph  H.  Nahman,  901 
Divisadero  St.,  S.  F. 

Architect — S.  L.  Hyman  &  A.  Apple- 
ton,  68  Post  St.,   San  Francisco. 

Plans  Being  Figured. 

RESIENCE  Cost,    $16,000 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
Two-story   frame    and    stucco      10-room 

residence. 
Owner — Dr.   .1.   H.   Shepherd. 
Architect — Wyckoff    &    White,    Growers 

Bank  Bldg.,   San  Jose. 


Plans   Being  Figured.  .r„  „„„ 

RESIDENCE  Cost,    $50,000 

OAKLAND,    SB   Cor.   Montecito   Ave.   & 

Bay   Place. 
Two-story    brick    parich    residence. 
Owner— Wardens  &  Vestry  of  St  Paul's 

Parish,    Oakland. 
Architect — E.  G.  McDougall,  357  Sacra- 
mento  St..  Oakland. 


1,000 


Plans   Being  Figured. 
RESIDENCE  Cost, 

RICHMOND,    Contra   Costa   Co. 
Two-story  frame  and  stucco  residence. 
Owner — Dr.    U.    S.    De    Lapp. 
Architect — James   T.   Narbett,   910   Mac- 
donald    Ave.,    Richmond. 


Plans  Being  Completed. 
HOUSE  Cost,    $10,000 

LOS  GATOS,  Santa  Clara  Co.,  Cal. 
Two-sto.  frame  country  house   (8  rms.) 
Architect — C.  O.  Clausen,  Hearst  Bldg., 
San    Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,  $21,000 

BERKELEY,   35  Roble  Court. 
Two-story   frame   and  stucco   residence 

and  garage. 
Owner— J.  Galloway,  76  Oak  Ridge  Rd. 

Berkeley. 
Architect— Wm.    C.    Hays,    2924    Derby 

Contractor    —    Walter    Sorenson,    2940 
Piedmont  Ave.,  Oakland. 


ENTERPRISE,  Butte  Co.,  Cal. — Until 
Sept.  8,  1  p.  m.,  bids  will  hd  received 
by  J.  W.  Libbie,  clerk.  Mountain  Spring 
School  District,  to  erect  teacher's  cot- 
tage. Cert,  check  10 —  req.  Plans  ob- 
tainable  from   clerk. 


PASADENA,  L.  A.  Co.,  Cal. — Karl  J. 
MoUer,  375  Del  Monte  St.,  Pasadena, 
has  the  gen.  contr.  to  erect  a  $30,000 
2-story  10-room  frame  Spanish  dwlg. 
on  Mendocino  iSt.,  opp.  the  Pasadena 
Country  Club,  Pasadena,  for  K.  H. 
Roby.  Cem.  gun  exter..  tile  rf.,  hardwd 
fls.,  tile  baths,  drainbds.,  and  mantels, 
garagft  with  man's  apt.,  ice  machine, 
laundry,  septic  tank  sewage  disposal 
sys.  Marston,  Van  Pelt  &  Maybury,  2d 
S  Euclid  Ave.,  Pasadena,  archts. 


CONCRETE  p(^( 


J 


•hri.s  Hillard. 


Day. 


BILLY  FEAllY  anr 
ARE    ALL  set. 

FOR  THE  "Builder 

•  •      • 

AT  SANTA   Cruz. 

•  •      • 

ON  SATURDAY,  Sunday  and  Monda 

THE   SHOW   will  be  larger. 

•  «     • 

THAN  ANY  previous  year. 

AND  THAT  is  saying  more. 

•  •      • 

THAN  A   wagon  load. 

•  *      « 

ON    FRIDAY,    August    29th. 

•  •      • 

THE  SAN  Francisco  Chronicle. 

•  •      * 

WILL  RUN  a  full  page. 

«      •      • 
ABOUT  "BUILDERS'  Day." 

•  •      • 

IT   PAYS  to   advertise. 

AND  THAT  is  what. 

•  •     • 
"BUILDERS'  DAY"  is  doing. 

•  •  • 
IT  ADVERTISES  the  ijuilding  indus 

«  •  • 
AND  THAT  was  the   idea. 


OF   S.\NDV    FratI,  origiiialoi. 

OF  "BUILDERS'  DAY.  " 

TO  TELL  the  public. 

IN  A   nice  way. 

THAT  WE  are. 

IX  THE   business. 

•      *     « 
OF  BUILDING  homes,   roads. 

AND   GREAT    business   blocks. 

•     •      • 
SANDY  PRATT,  President. 

OF  THE  Pratt  Building  Material  Co. 

DOUGLAS  300 — "easy  to  remember." 

AND  PRODUCER  of  clean  sand. 

ALSO  HARD,   sharp,   crushed   rock. 

TELLS  THE  world. 

.\BOUT   HIS   product. 

BECAUSE  IT  pays. 

"1   THANK  you." 


sharp  sand^  ha?d    shaVp,  crushed  rock    and  well  washed  gravel. 


iliii'diiy,    AiiKUst    30.    1924 


BUILDING    AND    ENUINEKKINU    NEWS 


I'laiiK    Ci>iii|>l<'te. 

UICSIIjKNcKS  i-„Mt,  14-t.lOO 

SAX  |-1{A.\<  ISCO.  N  Bullliii.Hi-  and  266- 
Ituii   K  Naylor  and  viclnlly.  S.  P. 
■.  •Ive    1-sioi-y    uml      basement      frame 
resUlenofs.  , 

rier— Crocker  Kslnte  Co.,  S25  Crock- 
er  BldK..   S.   F. 
\i  ■  hiteft — None- 


I  111 


ns  lielng:  Completed. 

SIDKNCE  Cost,   »26,000 

OD.MONT,   Alameda  Co.,   Cal. 

o-stnry  and  basement  frame  resi- 
dence, garage,  fountains,  land- 
scaping,   etc. 

ner — A.    P.    Parker. 

■hitect — W.  H.  itatcllff.  Jr.,  Mercan- 
tile   Trust    Bldg..    Berkley. 

'luns   will   probably   be   out   for   fig- 

•s  this  week. 


I'luMH    UcinK    ("nmplelc-d. 

SCHOOL  Cost,  »400,00n 

SAN    FUAMMSCO.  Eureka    St.    bet, 

22n(l   and   23rd  Sts. 

■>-Rto.   relnf.   concrete   24-olas.srooni    and 
auditorium  school. 

Owner — City   and  County  of  .San   Fran- 
cisco (Alvarado  Klementary  School) 
\rcbilcct    —   O.    Albert    I..ansburgh,    140 
.MontKoniery   St.,    San    Francisco, 
liiils  will  be  called  for  about  the  Ifilh 

of   Dilolicr. 


FiKures  To  Be  Taken  Soon. 

RESIDENCE  Cost,   $25,000 

SAN  FHANCISCO,  San  Benito  Way  St. 
Francis   Wood. 

Two-story  and  basement  frame  and 
stucco  Spanish  type  residence. 

<  iwner— W.  F.  Altvator,  2565  Mission, 
San   Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,  San   Francisco. 


SAN  MATEO,  San  Mateo  Co.,  Cal.  — 
S.  A.  Born  Bldg.,  Co.,  Monadnock  Bldg;., 
San  Francisco,  will  expend  approxi- 
mately $3,000,000  during  the  next  two 
years  in  the  erection  of  modern  resi- 
dences and  bungalows  in  the  Penin- 
sula district,  particularly  in  San  Mateo 
and  Burlingame. 


PASADENA,  L.  A.  Co.,  Cal.— G.  Law- 
rence Stimson,  308  Braley  Bldg.,  Pasa- 
dena, has  a  contract  to  erect  a  $23,500 
2-story  11-room  frame  dwelling  at  1101 
S  El  Molino  Ave.,  Pasadena,  for  Arthur 
W.  Colby,  318  W  Doran  St..  Glendale. 
Found.,  57x85  ft.,  tile  rf.,  stucco  exter., 
hardwd  fls.,  tile  baths  and  drainbd., 
unit  heating. 


Plans   Complete. 

RESIDENCES  Cost,   $3000  each 

OAKLAND,  W  69th  Ave.  PI.  715  752  790 

S27   865   1015   1052   1097  N  69th  Ave. 

Eight    1-story    5-room    frame    resi- 

Owner — S.   V.   Davidow,    1620    69th  Ave., 
Oakland. 


SCHOOLS 


Bids  Rejected. 

SCHOOL  Cost,    $12,000 

CONCORD,   Contra  Costa  Co.,  Cal. 

One-story    frame    grammar   school   au- 
ditorium building. 

Owner — Concord   Grammar  School  Dis- 
trict. 

Architect — James  T.  Narbett,  910  Mac- 
donald  Ave.,   Richmond. 
All   bids   were   rejected  as   being   too 

high. 


Completing   Plans. 

SCHOOL  Cost,    $400,000 

SAN  FHANCISCO,  Haight  Masonic  and 
Central  Avenue. 

Two-story  reinforced  concrete  with 
terra"  cotta  trimming,  24-classroom 
elementary   school. 

Owner — Citv  and  County  of  San  Fran- 
cisco.   (Dudley    Stone    Elementary) 

Architect — John    Reid    Jr.,      First    Natl. 
Bank   Bldg.,   S.   P. 
Bids   will  be  called  for  about   the   1st 

of   October. 


Bids  To  Be  Asked  Sept.  1,  1924 
SCHOOL  Cost,  $450,000 

SAN   FRANCISCO,    22nd    Ave.   bet.    Cle- 
ment and  California  Sts. 
Two-story      reinforced      concrete      and 
brick   elementary   school     24-class- 
rooms. 
Owner — City  and  County  of  San  Fran- 
cisco.   (Alamo  School). 
Architect    —    Miller    &    Pflueger,    Lick 
Bldg.,  S.  F. 


LOS    ANGELES,    Cal.— Until    9    a.    m., 
Bids  To  Be  Opened  Sept.  3,  1924— Plans 

Being  Figured. 
GTM.   BLDG.  Approx.   $10,000 

SANTA  CLARA,  Santa  Clara  Co.,  Cal. 
One-story  brick  veneer  gym.  bldg.  and 

frame  bleachers. 
Owner — Santa  Clara  High  School. 
Architect — Herman  Krouse,  601  Coe  St. 

San  Jose. 


INGLEWOOD,  Los  Angeles  Co.,  Cal. — 
Date  for  opening  bids  for  erecting  a 
two-story  and  basement  brick  fine  arts 
building  at  the  Inglewood  union  high 
school  campus,  Inglewood,  has  be«n 
postponed  from  8  P.  M.,  Aug.  22nd,  until 
8  P.  M.,  Sept.  5th.  George  A.  Howard, 
Jr.,  820  Story  Bldg.,  is  the  architect. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Until  Oct.  6,  8  P.  M.,  bids  will  be  re- 
ceived by  Boyce  R.  Fitzgerald,  Clerk, 
Kern  County  Union  High  School  Dis- 
trict, to  erect  two-story  brick  aca- 
demic building  at  high  school  site. 
Chas.  H.  Biggar,  architect,  Bank  of 
Italy  Bldg.,  Bakersfleld.  Cert,  check 
10%  payable  to  Bd.  of  Trustees  of 
Dist.  req.  '  Plans  obtainable  from  ar- 
chitect on  deposit  of  $10,  returnable. 
See  call  for  bid.s  unrteT  offloial  proposal 
section  in  this  issue. 


All-Key 
Plaster  Lath 

(Patented) 
lUO%    Mechanical  Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
e  Last  Word  in  Wall  Boar 


CALIFORNIA  CEDAK  PRODUCTS  COMPANY 

STOCKTON,  CALIFORNIA 


IS 


Plans   Being  Figured — Bids  Close  Sept. 

16,  8  p.  m. 
SCHOOL    ETC.  Cost,   $— 

AL.VMEDA,    Alameda    Co.,    Cal.,    block 

bounded   by    Central    and    Alameda 

Aves,,  Walnut  and  Oak  Sts. 
Fireproof    high    school    and    remodeling 

of  existing  high  school  building. 
Owner — Ci.ty     of     Alameda,     O.     J.     Du 

Four,  secy.  Board  of  Education. 
Architect — Carl  Werner,  Santa  Fe  Bldg 

San   Francisco. 
Se«4  call   for  bids  under  official   pro- 
poMjil  Neetion  in  this   iHHue. 


Bids  To  Ee  Taken  Shortly. 

SCHOOL  Cost,  $40,000 

One-story  frame  and  plaster  school   (4 

rooms  and  auditorium). 
Owner — Mount   Eden  School  District. 
Architect — Wolfe   &   Higgins,   Auzerais 

Bldg. 


EAGLE  ROCK,  Los  Angeles  Co.,  Cal. 
— Architect  Richard  D.  King,  519  Van 
Nuys  Bldg.,  is  preparing  preliminary 
plans  for  a  12-unit  grammar  scliool 
building  to  be  erected  at  the  San  Ra- 
feal  school  site.  Eagle  Rock,  for  the 
Board  of  Education.  Brick  walls,  one- 
story  and  part  basement,  tile  roofing, 
maple  floors,  slate  blackboards,  pine 
trim,  folding  partitions.     Cost,  $84,000. 


BERKELEY,  Alameda  Co.,  Cal.— Un- 
til Sept.  2,  4  p.  m.,  bids  will  be  rec. 
by  Clyde  Blanchard,  secy.  Board  of 
Education,  2133  Allston  Way,  to  fur- 
nish manual  training  equipment  for 
school  dept.  Cert,  check  10%  payable 
to  Board  of  Educ.  req.  Further  infor- 
mation obtainable  from  secretary. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Until  Sept.  6,  bids  will  be  received  by 
Louis  Pieri,  clerk,  Paloma  School  Dis- 
trict, to  erect  one-room  frame  lunch 
room  and  separate  domestic  science 
cottage  school.  Cert,  check  10%  req. 
with  bid.  Plans  on  file  in  office  of 
County  Sup't.  of  Schools,  103  Court- 
house, Bakersfleld.  (Bids  will  be  rec. 
Sept.    6   and   opened   Sept.    8.) 


PINEDALE,  Fresno  Co.,  Cal. — Until 
Sept.  5,  2  P.  M..  bids  will  be  received 
by  C.  A.  Morehouse,  Clerk,  Pinedale 
ScliooI  District,  to  erect  elementary 
school  building,  including  works. 
Ernest  J.  Kump,  architect,  Rowell 
Bldg.,  Fresno.  Cert,  check  10%  pay- 
al^le  to  clerk  req.  Plans  obtainable 
from  W.  F.  Jennings,  building  man- 
ager,  819  Mattel  Bldg.,  Fresno. 


FRESNO,  Fresno  Co.,  Cal. — Until 
Sept.  4,  8  P.  M.,  bids  will  be  received 
by  C.  C.  Coleman,  clerk.  Bullard  School 
District,  to  complete  classroom  addi- 
tions, for  additions  to  teachers' 
residence  including  painting  and 
plastering  of  exterior  of  main 
school  building.  Certified  check  10% 
payable  to  clerk  req.  Plans  obtainable 
from  W.  F.  Jennings,  building  man- 
ager. 819  Mattel  Bldg.,  Fresno.  Plans 
obtainable    from    building    manager. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Until  Sept.  6,  8  p.  m.,  bids  will  be  rec. 
by  C.  J.  Russell,  clerk,  Vineland  School 
District,  Route  4,  Box  236,  Bakersfleld, 
to  erect  2-classroom  brick  addition  to 
present  school.  Glass  and  Dupes,  archi- 
tects. New  Fish  Bldg.,  Bakersfield. 
Cert,  check  10%  payable  to  District  req. 
Plans  obtainable  from  architects.  Bids 
received  recently  were  rejected.  The 
lowest  bid  was  for  approx.  $16,000. 


SONORA,  Tuolumne  Co.,  Cal. — Until 
Sept.  5,  10  a.  m.,  bids  will  be  received 
by  Mrs.  O.  M.  Cofflll,  clerk,  Sonora 
Grammar  School  District,  to  fur.  and 
lay  linoleum  in  Sonora  grammar  school 
also  to  furnish  and  install  35  Moul- 
trop  (or  equal)  movable  chair  desks. 
Cert,  check  10%  payable  to  clerk  req. 
Specifications  obtainable  from  office 
of  clerk  at  Sonora. 


ISANTA  MONICA,  D.  A.  Co.,  Cal.— 
Until  8  p.  m.,  Sept.  8,  bids  will  be  rec. 
by  Bd.  of  Ed.  ofi  Santa  Monica  City 
School  Dist.  and  Santa  Monica  City 
High  School  Dist..  at  1333  6th  St.,  Santa 
Monica,  for  furniture,  mechanical  arts, 
gymnasium  &  domestic  science  equip- 
ment, window  shades  and  bldg.  matl. 
Cash,  or  cert,  check  5%.  Theo.  H. 
Schoenwetter,    secretary. 


II 

MADERA,  Madera  Co.,  Cal.  —  Until 
Sept  8  5:30  p.  m.,  bids  will  be  received 
l)y  H.  C.  Austin,  clerk,  Madera  fechool 
District,  to  fur.  and  in.stall  window 
.shades  in  Lincoln  school  and  annex. 
Samples  must  accompany  bids.  !•  urtncr 
information    obtainable    from    clerK. 

MARTINEZ,  Contra  Costo  Co.,  Cal.— 
Until  Sept.  16,  11  a.  m.,  bids  will  be 
received  by  John  M.  Reid,  secretar> 
Alhambra  Union  High  School  District, 
to  erect  one-story  frame  (rustic)  shop 
budd.ng  at  rear  of  present  gymnasium 
building.  Will  be  60  by  85  ft.  Plans  by 
George  C.  Streiff,  high  school  instruct- 
or. Cert,  check  10%  payable  to  Board 
of  Trustees  of  dist.  req.  Plans  obtain- 
able from  secretary  on  deposit  of  $10 
returnable. 


BUILDING    AND    ENGINEERING     NEWS 


i^aturday,    August    M,   1924 


VENICE,  L.  A.  Co.,  Cal.— Until  1  p. 
m.,  Sept.  11,  bids  will  be  rec.  by  Venice 
City  Schools  for  proposed  new  school 
on  Martha  Washington  school  grounds. 
Venice,  in  accordance  with  plans  and 
spec,  by  Archt.  Jrancis  D.  Rutherford, 
D  D.  Smith,  assoc,  205  Mills-Praser 
Bldg.,  Santa  Monica,  and  200  Parkhurst 
Bldg-.,  Venice.  Separate  bids  on  general, 
elec.  wiring,  plastering,  plumbing  and 
heating,  and  painting.  Deposit  of  $10 
for  plans,  to  be  refunded.  Cash  or  cert, 
check  or  bid  bond  5%.  \V.  F,  McConnell, 
clerk. 

FRESNO,  Fresno  Co.,  Cal. — Until  2 
p.  m.,  Sept.  5,  bids  will  be  rec.  by  Pine- 
dale  School  Dist.,  Fresno  Co.,  at  Pine- 
dale  Postoffice,  for  grammar  school 
bldg.  Plans  and  spec,  by  Ernest  .1. 
Kurop  Co.,  Fresno.  Cert,  check  10%.  C. 
A.  Morehouse,  clerk. 

LONG  BEACH,  L.  A.  Co.,  Cal.— Con- 
tracts were  awarded  as  follows  for 
erecting  a  new  unit  at  the  Lincoln 
grammar  school.  Long  Beach;  J.  D. 
Sherer  &  Son,  1S65  W  Anaheim  Ave., 
Long  Beach,  gen.  contr.,  $49,439;  L.  A. 
Walchrist,  plastering.  $4685;  Hickman 
Bros.,  plbg.,  $3690;  Custer  Wetzel  Elec. 
Co.,  wiring,  $2430;  B.  Brasch,  heating, 
$6015.  Joseph  H.  Roberts  and  W.  Well- 
ington Smith,  413  Marine  Bank  Bldg., 
Long  Beach,  assoc.  engr.  and  archt. 
Eight  classrms.,  principal's  rm,  teach- 
er's rms.,  kindergarten,  nurses'  rms., 
300-seat  auditorium.  Cone,  found.,  cor- 
ridor fls.  and  stairs,  face  brick  exter., 
brick  walls,  art  stone  trim,  tile  and 
comp.  rt,  steam  htg.,  beech  or  begac 
classrm  fls. 

MADERA.  Madera  Co.,  Cal. — Until 
Sept.  8,  5:30  p.  m.,  bids  will  be  rec.  by 
H.  C.  Austin,  clerk,  Madera  School 
District,  to  install  wiring  and  gongs 
in  Lincoln  School  building.  Further  in- 
formation   obtainable    from    clerk. 

LOS  ANGELES,  Cal.— Archt.  A.  C. 
Martin,  228  Higgins  Bldg.,  is  preparing 
plans  for  a  group  of  senior  high  school 
bldgs.  to  be  erected  at  the  Lomita  sen- 
ior higli  school  site  on  Walnut  St.,  bet. 
Redondo  Blvd.  an  dPolomo  St.,  Lomita, 
tor  the  board  of  education;  there  will 
be  a  3-story  classroom  and  administra- 
tion bldg.  70x257  ft.,  a  1-story  manual 
arts  and  shop  bldg.  32x84  ft.,  a  1-story 
domestic  sicence  bldg.  with  kitchen, 
cafeteria,  32x84  ft..  an  auditorium 
bldg.  with  a  seating  capacity  of  1200 
people,  120x70  ft.,  and  2  1-story  locker 
room  and  shower  bath  bldgs.  Brick 
walls,  reinf.  cone,  corridor  and  stair 
constr.,  cement  and  maple  fls.,  slate 
blackboards,  steam  htg.  sys.,  pine  trim, 
cast   stone;    $350,000. 


SAX  DIEGO.  San  Diego  Co.,  Cal.  — 
John  D.  Spreckels  has  donated  trai  f 
'jf  land  in  Morena  for  school  purposes. 
School  lioard  is  having  plans  drawn 
for  new   building. 

LEMOORE,  Kings  Co.,  Cal. — Forkner 
Bros.,  Leraoore,  at  $1175  awarded  con- 
tiact  by  Lemoore  Union  High  School 
Uisflrict  to  Construct  qoncrete  fuel 
tank  at  high  school.  W.  H.  Weeks,  ar- 
chitect,  369    Pine   St.,   San  Francisco. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  Sept.  5,  12  M.,  bids  will  be  rec. 
by  J.  H.  Rainwater,  clerk.  Hester 
School  District,  to  fur.  and  install  36 
movable  chair  desks.  Further  infor- 
mation  obtainable   from  clerk. 

TUBA  CITY,  Sutter  Co.,  Cal.— The 
following  bids  were  opened  by  J.  S. 
Cope,  clerk  of  the  Board  of  Trustees  of 
the  Lincoln  School  District,  for  the 
.  construction  of  a  three-classroom 
frame  and  stucco  school  building  ac- 
cording to  plans  and  specifications  by 
Architect  Geo.  C.  Sellon,  Calif.  State 
Life   Bldg.,   Sacramento: 

CoiMrrete   and    Carpentry 
Herndon    &    Miller,    Sacramento.  .$7920 

Harry    Robertson     9450 

Holdener  Construction   Co 10,335 

W.  J.  Shalve    11,350 

Plastering 
Thos.   S.    Scollan,    2919   T    St., 

Sacramento     $254u 

Herman     Bosch     3540 

W.   J.   Shalve    3793 

Painting 

W.    J.    Shalve,    Chico,    Cal $1250 

Conrad    Schneider    1844 

Sheet  Metal 
Sinclair    &    Bessey,    1119    6th    St. 

Sacramento     $390 

Frank   Ahl   Sheet  Metal   Works 652 

Roofing 
The  Allyn  Burr  Co.,   11th  and  R 

Sts.,    Sacramento     $543 

Eleotrlcal  Work  and  Electrical  Heating 

W.  J.  Shalve    $5776.75 

Booth    &    Herbert     5778.00 

Latourretts-Fical    Co 5980.00 

Luppen-Hawley    Co 5990. OC 

All  bids  are  being  held  under  advise- 
ment. 


Res,  Phone   Piedmont   482 

M.J.MacDonough 

STUMPS  PULLED 
LAND    CLEARED 

TREE  SURGERY 
EXPERT  POWDER  WORK 
Trees  Trimmed  or  RemoTcd 

Equipped    with    Stump    Pullers 

and  Power  Saws 
S212  Baker  St^  Berkeley,  Calif. 


HANKS,  STOREIS  &  OFFICES 


■  Plans   To    Be   Kevised. 
BRICK  BLDG.  Cost,  »I6.t)00 

BCKr,lNGAME,   San   Mateo  Co.,  Calif, 
uiie-story  brick    building. 
Owner — Daniels    Bros. 

Architect — O'Brien  Bros.,  315  Montgom- 
ery St.,  S.   F. 


SANTA  MONICA,  L.  A.  Co.,  Cal. — 
J.  F.  Kobler,  932  Rimpau  Blvd.,  award- 
ed contr.  at  $46,996  (including  price 
for  cork  carpets)  for  new  Franklin 
school  at  Santa  Monica.  Amer.  Elec. 
Constr.  Co.,  757  9th  St.,  awarded  elec. 
wiring  at  $1691.90  and  J.  D.  Young, 
Santa  Monica,  awarded  plastering  at 
$4570.  Plumbing  and  heating  award, 
deferred  until  Aug.  25.  Francis  D.  Ru- 
therford, archt.,  Mills-F>-aser  Bldg'., 
Santa  Monica. 


EL  PASO,  Tex. — S.  E.  Patton,  super- 
vising architect  of  El  Paso  Public 
Schools,  is  inspecting  California  schools 
for  new  ideas  to  be  incorporated  in 
new  vocational  group  at  El  Paso  for 
which  $500,000  bonds  were  recently 
voted. 


LOS  ANGELES,  Cal.— Architects  Mo- 
naco &  Bordeaux,  international  Bank 
Bldg.,  have  been  commissioned  to  pre- 
pare plans  for  a  new  school  to  be 
erected  at  El  Sereno  school  site.  E.  L. 
Ellingwood  was  appointed  heating  en- 
gineer.    The  building  is  to  cost  $80,000. 


Contract  Awarded. 

srOliE   BLDU.  Cost,    $,000 

MODiOSTO,  Stanislaus  Co.,  Cal. 
One-story    brick    and    concrete   addition 

to  store  building. 
Owner— J.    C.    Penney   Co.,    923    10th   St., 

Modesto. 
Designer  &  Contractor — Geo.   J.   Ulrich, 

1425   Stoddard  Ave.,  Modesto. 


Contract   Awarded. 

OFFICE  BLDG.  Cost,   $25,000 

REDWOOD   CITY,   San   Mateo  Co.,   Cal. 

Broadway. 
Two-story    reinforced      concrete      office 

Owner  —  San  Mateo  lounty  Bldg  & 
Loan  Ass'n.,  90  Broadway,  Redwood 
City.  .    ,j. 

Architect— Alfred  I.  Coffey,  Humboldt 
Bank  Bldg.,  San  Francisco. 

Contractor — Arthur  i'ayne.  Oak  Knoll, 
Redwood  City. 


Contract   Awarded. 

STORK    BLDG.  I'ost,    $15,000 

REDWOOD   (HTV,    San    Mateo   Co.,   Cal. 

Broadway  and    lOl  Camino    Real. 
One-story    frame      and      stucco      store 

building   (11   stores). 
Owner — S.   F.  Stafford. 
Architect— Alfred    I.    Coffey,    Humboldt 

Bank  Bldg.,  San  Francisco. 
Contractor — Louis  Pollard,  55  Brewster 

St.,    Redwood    City. 


Plans   Being  Pigureu.  

STORE  &  LOFT  Cost,   $3o,000 

SAN  FRANCISCO.     Fifteenth  and  Mis- 
sion  Streets, 
fwo-story  Class  C  store  and  loft  bldg. 
Owner — Withheld. 

Architect — Mark  T.  Jorgensen,  110  Slit- 
ter St.,  San  Francisco. 


Plans   Being   Figured. 

STORE  Cost,    $100,000 

SALINAS,   Monterey  Co.,   Cal. 

Two-story  reinforced  concrete  depart- 
ment   store. 

Owner — Farmers  Mercantile  Assn.,  Sa- 
linas. 

Architect — Wvckoff  &  White,  Growers 
Bank   Bldg.,   San  Jose. 

Plans   To   Be   Prepared. 
REMODEL  Cost,   $ — 

HANFORD,    Kings    Co.,    Cal. 
Remodeling    of    brick    store    bldg.    for 

banking    quarters. 
Owner — Bank   of   Italy,    San   Francisco. 
Architect — H.     A.    Minton,     Monadnock 

Bldg.,   San   Francisco. 


LOS  ANGELES.  Cal. — Architect  John 
J.  Frauenfelder.  1116  Story  Bldg.,  Los 
Angeles,  is  preparing  plans  tor  a  12- 
unit  grammar  school  building  to  be 
erected  at  the  Graham  school  site,  Gra- 
ham Station,  for  the  Board  of  Educa- 
tion. It  will  contain  8  classrooms  and 
auditorium  to  seat  about  250  people. 
Brick  walls,  two-story,  tile  roofing, 
plaster  exterior,  maple  floors,  pine 
trim,  reinforced  concrete  corridor' and 
stair  construction,  slate  blackboards. 
Cost,    $84,000. 


Plans  To  Be  Figured  Next  Week. 
BANK  BLDG.  Cost,  $90,000 

SAN    FRANCISCO,    SE    Cor.    23rd    and 

Mission  Sts. 
One-story    reinforced      concrete      bank 

bldg.    (35x90). 
Owner — Liberty    Bank,    948   Market   St., 

San  Francisco. 
Architect — H.     A.     Minton,    Monadnock 

Bldg.,   San   Francisco. 

Figures  To  Be  Taken  Shortly. 

STORE  BLDG.  Cost,   $25,000 

BERKELEY,    Shattuck    Ave.    and    Vine 

Street. 
One-story    reinforced      concrete      store 

bldg.  (5  stores). 
Owner — Withheld. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 

San  Francisco. 


IVIGHT  SCHOOL 


PIERSON'S    COACHIIVG    SCHOOL 

1141  Market  Street,  San  Francisco,  Cal.  Phone  Park   5208 

SPECIAL  EVENING  COURSES   IN  TECHNICAL  SUBJECTS 
Practical   mathematics;   drawing;      estimating;     use     of     slide-rule; 
analysis  of  beams,  trusses  and  co  lumns;   etc. 

Intensive    individual     instruction    under  highly   trained   .experienced 
teachers. 


rday.    AuKust    »>».    •»-< 
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1  ract  Awarded. 

Kli:   ULDG.  Cost,   JIO.OOO 

ihUANK.   !•:  Kiunklin  -St.  50  N  8th  St. 
-lory    brick    store    bids. 
.  r— li.alty    Bros.  Co.,  t06    11th  St., 
(iiklanU. 

ruclor  —  M.   K.   Somniarsirom,  73» 
i;-17th  St.,  Oakland. 


I'ontracts  Awarded. 
I  ICK   HLDO.  $2,500,000  approx. 

\    FK.VNCISCO,      New      Montgomery 

.ind   Minna   Streets. 
.  iily-si.>i-.story   class  A  sioul  and  re- 
inforced   concrete    office    building 

with  terra  eotta  exterior. 
,,.^,,,.r — Pacific  Telephone  &  Telegraph 

Company. 
,  ,,  iiitcct  —  Miller  &  Pflueger,  Assocl- 

^itid    with    A.    A.    Cantin,    Foxcroft 

lildg.,   San   B'rancisco. 
1. tractor  —  Lindgren-S\vii\erion  Co., 

Inc..  Standard  Oil  Bldg.,  S.  F. 

IKIn-trlval  work   to   Butte  Elec.   Equip- 
ment CO.,   530   Folsom  St.,   S.  F.,   at 
$14!t,000. 
.iriukJer    aystem    to    The    Turner    Co., 
112    N:<toma    St..    San    Francisco. 

previously    reported,    brick    work 

awarded  to  McNear  Brick  Co.  and 

hmond    Brick    Co.;    terra    cotta    to 

Iding,   McBean   &   Co.;   elevators   to 

Elevator  Co. 


Sub   Contract   Awarded. 

OFFICE   BLDG.  $2,500,000   approx. 

SAN   FFKANCISCO,     New  Montgomery 

and   Minna   Streets. 
Twenty-six-story  class  A  steel  and  re- 
inforced   concrete    office    building 
with  terra  cotta  exterior. 
Owner— Pacific  Telephone  &  Telegraph 

Company. 
Architect — Miller    &    Pflueger,    Associ- 
ated   with    A.    A.    Cantin.    Foxcroft 
Bldg.,   San   Francisco. 
Contractor  —  Lindgren-Swinerton   Co., 

Inc.,  Standard  Oil  Bldg.,  S.  F. 
Plumbins  awarded  to  Alexander  Cole- 
man, 706  Ellis  St.,  S.  F. 
As  previously  reported,  electrical 
work  was  awarded  to  Butte  Electric 
Equipment  Co.,  530  Folsom  St.,  S.  F.,  at 
$149,000;  sprinkler  system  to  The  Tur- 
ner Co.,  272  Natoma  St.,  S.  F.;  brick 
work  to  McNear  Brick  Co.  and  Rich- 
mond Brick  Co.;  terra  cotta  to  Glad- 
ding, MceBan  &  Co.;  elevators  to  Otis 
Elevator  Co. 


LOS  ANGELES,  Cal. — Architect  J.  M. 
Cooper,  321  Marsh-Strong  Bldg.,  has 
completed  plans  for  a  ten-story  Class 
A  store  and  loft  building  to  be  erected 
on  Los  Angeles  St.,  between  10th  and 
11th  Sis.,  for  the  Klein-Norton  Co.  Di- 
mension.s,  60x150  ft.,  reinforced  con- 
crete construction,  pressed  brick  fac- 
ing, cement  floors,  steam  heating  sys- 
tem, steel  sash,  plate  gla.ss,  electric 
elevators,  pine  trim,  metal  skylights, 
basement.  There  will  be  stores  on  the 
first  floor  with  lofts  above. 


Contract   Awarded.  ,,„■:,>- 

ALTERATIONS  Cost,   $10,50;. 

SAN  .lOSE,  S  Santa  Clara  St.,  bet.  Or- 
chard and  Vine  Bts. 

Alterations  to   building. 

Owner — Elsa  W.  Campen,  435  So.  7th 
St.,   San    Jose. 

Architect  —  Herman  Krause,  Bank  of 
San  Jose  Bldg.,  San  Jose. 

Contractor  —  Morrison  Brothers,  1310 
Liberty   St.,   Santa  Clara. 

Owner  Taking  Figures.  ,,-nnn 

STOKE  &  OFFICE  Cost.   $15,000 

SAN    FKANCISCO,    Battery    bet.    Com- 
mercial and  Clay   Sts. 
Two-story  &  basement  reinforced  con- 
crete store  and  office  bldg. 
Owner— Albert    Knorp,    1027    ElUs    St., 

San   Francisco. 
.\rehitecl — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 


Plans  Being  Figured. 

BUILPING  Cost,   $35,000 

SACRAMENTO,    K    Street. 

One-story    and    basement    brick    store 

building, 
owner — Hart  Bro». 
Architect— Dean   &    Dean,   City   Library 

Bldg.,  Sacramento. 

Contract  Awarded. 

STORE    BLDG.  Cost,    $10,000 

OAKLAND,   9th   and   Franklin   Sts. 
\lter  1-stoiy  class  C  garage  into  store 

bldg.    (6   stores). 
Owner — T.     W.    Corder,     67  th    and    Bay 

Sts.,    Oakland. 
Architect — M.  V.  Politeo. 
"  Contractor— E.   P.   Stone,   1212   Carrison 

St.,    Berkeley. 

Plans  Being  Prepared. 
STORE    BLDG.  Cost,    $20,000 

OAKLAND,  Perry  and  Grand  Ave. 
One-story  brick  store   bldg.   with  terra 

cotta  and  brick  veneer  front   (four 

stores). 
Owner— E.  McHenry. 
Architect — Leonard    H.    Ford,    306    14th 

St.,  Oakland. 

Plans  Being  Prepared. 
ALTERATIONS  Cost,  $4000 

SAN   LEANDRO,   Alameda  Co.,   Cal. 
Alterations   to   brick   store   building. 
Owner — W.  L.  Doarte. 
Architect — Miller    &    Warnecke,    Artico 
Bldg.,  Oakland. 

NEAR  GARDENA,  L.  A.  Co.,  Cal.  -- 
Archt  A.  C.  Zimmerman  S36  H.  W.  Hell- 
man  Bldg..  is  completing  plans  for 
a  class  A  bldg.,  to  be  erected  at  Roose- 
velt JWemorial  Park,  near  Gardena,  for 
the  Park  Development  Co.;  the  bldg. 
will  be  used  to  house  a  large  pipe  or- 
gan. Relnf.  cone,  constr.,  30x60  ft.,  50 
ft.  high,  cement  gun  exter.,  Gladdmg- 
McBean  tile  rfg.,  cem.  fis.,  a  Wurlitzer 
pipe  organ  is  to  be  installed  at  a 
cost  of  $150,000. 


PALO  VERDE,  Imperial  Co.,  Cal.  — 
Archts.  Weber,  Staunton  &  Spaulding, 
1017  Hibernian  Bldg.,  are  preparing 
plans  for  a  store  and  office  bldg.  to  be 
erected  at  the  Malaga  Cove  Plaza, 
Palos  Verdes,  for  W.  W.  Garner;  it  will 
have  4  stores  on  first  fl.  and  the  Palos 
Verdes  Project  will  be  on  the  second 
fl.  Brick  walls,  2-story  and  basement, 
plaster  exter.,  tile  rfg.,  pine  fls.  and 
trim,  51x142  ft.,  plate  glass,  gas  htg. 
sy.s.,   water  htr. 


Fire  Protection  ProduclsGo 

FIRE  DOOR  EXPERTS 

Knlameliu     Copper     and     Br<»n«e 

Oooni    and   Trim 

Ornamental    E!ntrancea 

Sheet  Metal  AVork  at  Every 

Description 

CHAS.   SCHULTHKIS,   MgT. 

8117-3119  TWENTIETH   STREET 

near    Barrlaon    St. 

SAN    FRANCISCO,    CALIF. 
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LONG  BEACH,  L.  A.  Co.,  Cal.  —  The 
Wesselnc  Marble  &  Tile  Co.  has  $125,- 
000  marble  contr.  and  the  Mosler  Sate 
Co.  has  the  $60,000  vault  door  contract 
for  the  12-story  class  A  bank  and  of- 
fice bldg.  being  erected  at  First  St. 
and  Pine  Ave.,  Long  Beach,  for  the 
Security  Tr.  &  Sav.  Bank.  Curlett  & 
Heelman,  L.  A.,  and  Parker  O.  Wright 
and  Francis  H.  Gentry,  assoc.  archts. 
and  engrs. 

LOS  ANGELES,  Cal — California  Cone 
Form  Constr.  Co.,  656  S  Vermont  Ave., 
has  the  contract  at  about  $180,000  to 
erect  a  class  C  loft  bldg.,  at  835  S  San 
Julian  St.,  for  T.  M.  Tricas.  J.  A.  Lar- 
ralde,  100  Stock  Exchange  Bldg.,  archt. 
Dimen.,  45x145  ft.,  brick  walls,  2-story, 
press,  brick  facing,  cement  and  maple 
lis.,  steel  sash,  metal  skylights,  plate 
glass,  no  htg.,  pine  trim,  wood  roof 
trusses. 


THEATRES 


I'lans   to   be   Figured  Next  Week. 
ALTERATIONS  Cost,  $40,000 

I'ETALUMA,  Sonoma  Co.,  Cal. 
Extensive    alterations      to    Hill      Opera 

House   (Class  C  Bldg.) 
owner — T   &  D  Jij  Enterprises,   Inc. 
Architect — Mark   Jorgensen,    110    Sutter 

St.,  San  Francisco. 


RICHMOND,  Contra  Costa  Co.,  Cal. 
— Chas.  S.  Renwick,  1225  Nevin  St., 
has  purchased  four  lots  in  Tenth  St., 
near  Macdonald  Avenue,  100  by  100  ft., 
and  will  erect  one-story  and  mezzanine 
floor  store  building  for  the  Richmond 
Furniture   Company,  Inc. 


Mr.  Architect  or  Builder 


If  yon  want  yonr  Typewriter 
■Work  on  Speclfica1*on«  to  be 
clean  cut  rent  or  buy  a 
Woodstock,  the  machine  that 
cuts  the  be«t  steucll 


Figures   to   be   Taken   Shortly. 

STORE  &  THEATRE  Cost,  $100,000 

SAN    MATEO,      San    Mateo      Co.,      Cal. 

Third  Avenue. 
Reinforced   concrete  store   and   theatre 

building. 
Owner  —  B.  Getz,  Chronicle  Bldg.,  San 

Francisco. 
Architect — Morrow  cfe  Garren,  Chronicle 

Bldg.,   San  Francisco. 


Contract  Awarded. 

THEATRE  Cost,    $19,459 

KING   CITY,   Monterey  Co.,  Cal. 

One-story  reinforced  concrete  or  hol- 
low   tile   motion   picture   theatre. 

Owner — Leslie  Hables. 

Architect — Miller  &  Warnecke,  Perry 
Bldg.,  Oakland. 

Contractor  — ■  Hansen,  Robertson  and 
Zumwalt,  4145   Broadway,  Oakland. 


Plans   Being    Prepared. 

THEATRE   BLDG.  Cost,    $175,000 

OAKLAND,  Grand,  Lakeside  &  Walker 

Avenues. 
Two-story   class     A     theatre     building^ 

(1800    seating    capacity). 
Owner — A.    C.    Karski    and    Louis    Ka- 

liski. 
Architect — Reid  Bros.,  105  Montgomery 

St.,  San  Francisco. 


Plans  Being  Revised. 

THEATRE    BLDG.  Cost.    $90,000 

S\N  FRANCISCO,  Mission  St.,  between 

26th    &   27th    Sts.    (Aztec   Theatre). 
One-story    reinforced   concrete   class   A 

motion    picture    theatre    bldg.    (850 

Owner — J.  F.  Young  Imp.  Co. 
Architect— Reid  Bros.,  105  Montgomery 
St..  San  Francisco. 
It    is    planned    to    erect    store    bldgs. 
adjoining   the   theatre   covering   350   ft. 
frontage. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Member*  Builders'   Exchange) 
1053   HAIUCBT   BT. 

Phone  Market  8»1     San  Franolico 
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T'liins  Being   Figured.  ^      ,„ 

THEATRE  Cost,    $6000 

OAKLAND,    14th    and    Broadway. 
He-decorate  theatre    hldK- 
Owner — State   Theatre. 
Architect— IM.    T.   Jorgensoii,    110   Sutter 
St.,    San    Francisco. 


Contract  Awarded. 

THEATRE  Cost,  $50,000 

SAN  FRANCISCO,  N  Jackson  107-11  W 

Kearny. 
Class   A   theatre   building. 
Owner — Ying  Wee  Lun   Hop  Theatrical 

Co.,    801    Grant   Ave.,    S.    F. 
Architect— N.    W.    Mohr,    320    California 

St.,    San   Francisco. 
Contractor — J.  A.  Hill,  6530  Tremont  St 

Oalcland. 


ALHAMBRA,  L,.  A.  Co.,  CaL— Archt. 
H.  M.  Banfield,  514  Bryson  Bldg.,  has 
completed  plans  for  a  church  lildg., 
Sunday  school  and  social  center  bldg. 
on  the  n.w.  cor.  of  4th  and  Common- 
wealth St.s.,  Alhambra,  for  the  First 
Christian  Church;  it  will  have  an  audi- 
torium and  balcony  to  seat  600  people. 
The  Sunday  school  and  social  center 
bldg.  will  contain  classrooms,  kitchen, 
dining  room,  etc.  Reinf.  cone,  or  brick 
constr.,  auditorium  unit,  51x91  ft., 
struc.  steel,  terrazzo  foyer,  comp.  rfg., 
pine  and  cem.  fls.,  gas  unit  htg.  sys., 
water  htr.,  art  glass,  art  stone  trim, 
pine  trim,  pews  or  opera  chairs,  pipe 
organ;  $140,000.  Bids  will  be  taken 
soon. 


LAS  VEGAS,  Nev. — Archt.  Richard 
D.  King,  519  Van  Nuys  Bldg.,  has  com- 
pleted plans  for  a  theater  and  office 
bldg.  to  be  erected  at  Las  Vegas,  Nev., 
for  Craging  &  Pike;  the  theater  wlil 
have  a  seating  capacity  of  800  people 
and  there  will  be  2  stores  and  6  office 
suites.  Brick  walls,  plaster  exter.,  tile 
rfg.,  plate  glass,  cement  and  hardw. 
fls.,  steam  htg.  sys.,  2-story  and  base- 
ment,   ventilating   system. 


LOS  ANGELES,  Cal.— Archt.  E.  Hart- 
ley, Warner  Bros.  Studio  drafting- 
rooms,  is  preparing  plans  for  an  en- 
closed stage.  3-story  property  house, 
and  a  2000-seat  theater  to  be  erected 
by  day  work  under  the  direction  of 
Lewis  Geita,  supt.  of  constr.  and  F.  N. 
Murphy.  electrician  on  the  studio 
grounds  at  Sunset  Blvd.  and  Van  Ness 
Ave.  for  Warner  Bros.  Stage,  110x232 
ft.,  frame  and  stucco  walls,  Comp.  rf., 
prop,  house  50x100  ft.,  same  construc- 
tion. Description  of  theater  not  de- 
termined. 

PASADENA,  L.  A.  Co..  Cal. — Willard 
R.  Bell.  1640  B  Mountain  St..  Pasadena, 
has  the  gen.  contr.  for  erecting  a  $150,- 
000  2-story  and  3-story  class  C  theater, 
store  and  apt.  bldg.  at  n.w.  cor.  Wash- 
ington St.  and  Prime  Ct.,  Pasadena,  for 
the  Barney-Judge  interests.  W.  M. 
Patch,  gen.  mgr.  Clarence  L.  Jay,  402 
Braley  Bldg.,  Pasadena,  and  H.  M.  Pat- 
terson, 325  O.  T.  Johnson  Bldg.,  L.  A., 
assoc.  archts.  Four  stores,  20  offices, 
30  apts.  and  900-seat  theater.  Found. 
114x206  ft.,  brick  walls,  stucco  exter., 
tile  and  comp.  rf.,  cast  stone  trim,  tile 
lobby  fls.,  wrt.  iron  wk.,  hardwd.  apt. 
fls.,  tile  baths  and  drainbds.,  pine  trim, 
disap.  beds,  gas  rads. 


WHARVES  AND  DOCKS 


SANTA  ANA.  Cal.— Until  11  a.  m., 
Sept.  2.  bids  will  be  rec.  by  supervisors 
to  const,  creosote  pile  wharf  at  New- 
port Harbor.  Plans  obtainable  on  de- 
posit of  $3  from  J.  L.  McBride,  co.  engr. 
Cert,  check  or  bond  5%.  J.  M.  Backs, 
clerk.    Est.    cost,    $6000. 

BERKELEY,  Alameda  Co.,  Cal.  — 
Mervy  Elwell  Co.,  Foot  of  11th  St., 
Oakland,  at  $4149  submits  low  bid  to 
city  council  to  fur.  and  install  58  new 
piles  at  municipal  wharf.  M.  B.  Mc- 
Gowan,  San  Francisco,  only  other  bid- 
der at   $4200.  Taken  under  advisement. 


RICHMOND,  Contra  Costa  Co.,  Cal. 
— Francis  B.  Smith,  consulting  engin- 
eer, '58  Sutter  St.,  San  Francisco,  com- 
missioned by  city  council  to  prepare 
plans  to  renew  fender  line  at  munici- 
pal docks.  J.  A.  McVittie  is  city  man- 
ager. 


SAN  DTBGO,  Cal. — Election  will  be 
lield  Sept.  10  to  vote  $225,000  bond  issue 
to  imp.  Municipal  Pier  No.  2  in  Bay  of 
.San  Diego,  by  constr.  and  completing 
so.  half  of  pier,  Incl.  shed,  ry,  tracks, 
etc.;  a  $250,000  bond  Issue  for  dredg- 
ing in  San  Diego  Bay  at  the  foot  of 
Columbia  St.,  to  a  depth  of  22  ft.,  and 
constr.    of    3000   ft.    bulkhead. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


Contract    Awarded. 

ADDITION  Cost,   $15,000 

MODESTO,   Stanislaus   Co,,   Cal. 

Two-story  bricii  and  concrete  addition 
to   mortuary. 

Owner — Carl  Shannon,  921  12th  St.,  Mo- 
desto. 

Designer  &  Contractor — Geo.  J.  Ulrich, 
1425   Stoddard   Ave.,   Modesto. 


Contract  Awarded. 

EXHEDRA  Cost,  $12,370 

PIEDMONT,  Alameda  Co.,  Cal. 

Reinforced  concrete  exhedra  600  feet 
in  length. 

Owm  r — City   of  Piedmont. 

Architect — Meyer  &  Johnson,  742  Mar- 
ket St.,  San  Francisco. 

Contractor — Fred  J.  Westlund,  357  12th 
St.,    Oakland. 

PASADENA.  L.  A.  Co.,  Cal.— Archt. 
Clarence  L.  Jay,  402  Braley  Bldg,  Pasa- 
dena, is  preparing  plans  for  a  3500- 
crypt  mausoleum  bldg.  to  be  erected  in 
Glendale  for  the  Grand  View  Cemetery. 
Reinf.  cone,  constr.,  tile  rf.,  stucco  ex- 
ter., marble  and  terrazzo,  stained  glass. 


Contract  Awarded. 

STATION  Approx.    $28,000 

SAN  MATEO,    San   Mateo   Co.,  Cal. 
One-story    reinforced   concrete    railroad 

station,    Mission    type    architecture, 

tile  roof,  stucco  exterior. 
Owner — Southern    Pacific    R.    R.    Co.    65 

Market  St.,   San   Francisco. 
Architect — Engineering   Dept.  S.   P.   Co. 
Contractor — Cobby    &    Owsley,    644    Call 

Bldg.,    San    Francisco. 


Plans  To  Be  Figured  This  Week. 
BOAT    HOUSE  $8000    to    $10,000 

OAKLAND,   Alameda  Co.,  Cal.,  Estuary 

west  of  Webster   St.   bridge. 
One-story    frame    boat    house    50x75. 

(lockers,    showers,    etc.) 
Owner — University    of    California. 
Designer — H.     E.    Goodpastor,    U    of    C 

Berkeley. 
Plans   will   be   obtainable  from  L.   A. 
Nichols,    manager    of    associated    stu- 
dents, University  of  California,  Berke- 
ley 


Sub  Contracts  Awarded. 
RESTAURANT  Cosc,    $10,000 

SAN  MATEO,  San  Mateo  Co.,  Cal.  Third 

Avenue. 
One-story    and      mezzanine      reinforced 

concrete   restaurant. 
Owner — B.  Getz. 
Lessee — Noah's    Cafe. 
Architect — Morrow  &  Garren,  Chronicle 

Bldg.,    San    Francisco. 
Contractor — Michell-Jackson     Co.,     San 

Mateo. 
Electrii-al    wiring    awarded    to    Atlas. 
Misoelljineous  Iron  to  Michel  &  Pfeffer 

1415    Harrison    St.,    S.    F. 
GI:i.sK  to   Tyre  Bros.,    666   Townsend  St., 

San    Francisco. 
Plastering-  to  Weaver  Bros.,  San  Mateo 
I.nmber    to  S.   M.      Planing     M'ill,      San 

Mateo. 
Conorete    to   Nick    Sisovich. 
ReinforceJne  steel   to   W.   S.    Wetenhall 

Co..    17th   and   Wisconsin   Sts.,  S.   P. 


Plans  Being  Prepared. 

SWIMMING    POOL    ETC.  Cost,    $— 

BELMONT,  San  Mateo   Co.,  Cal. 
Entrance    gate    and    swimming   pool. 
Owner — Municipal    Properties    Co. 
Architect  —  Bliss     &     Faville,     Balboa 
Bldg,.    San    Francisco. 
The   above   plans  are   being   prepared 
in  connection  with  the  sub-dividing  of 
a  private  estate  into  a  residential  dis- 
trict. 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  612 

Kfiuipped  To  Handle 
Any   Size  Job. 

DIRECT  FACTORY   BUYERS 


MERCED,  Merced  Co.,  Cal.  —  Until 
Sept  10,  10  a.  m.,  bids  \vill  be  delivered 
by  H.  P.  Sargeant,  secy.  Merced  Irriga- 
tion district,  Barcroft  Bldg.,  to  fur. 
and  del.  100,000  ft.  B.  M.  redwood  lum- 
ber, known  as  "Merchantable"  grade. 
Cert,  check  5%  payable  to  dist.  req. 
Further  information  obtainable  from 
secretary. 


SAN  FRANCISCO  —  Architect  E.  E. 
Young,  2002  California  St.,  is  taking 
figures  for  hardwood  flooring  for  the 
three-story  Class  A  dance  hall  and 
store  building  now  under  construction 
on  the  southwest  corner  of  Market  and 
Ninth  streets.  Trowbridge  &  Perkins 
are    the    owners. 


lJORDELIA,  Solano  Co.,  Cal.— J.  M. 
Nelson,  supt.  at  E.  B.  and  A.  L.  Stone 
Company  plant,  Cordelia,  is  taking  bids 
to  reccmstruct  quarry  bunkers,  all  ma- 
terials   to   be   furnished  by   the   owners. 

LOS  ANGELES,  Cal.— Archt.  John  M. 
Cooper,  321  Marsh-Strong  Bldg.,  has 
completed  preliminary  plans  for  an 
ice  skating  arena  to  be  erected  on  Mel- 
rose Ave.  near  Vermont  Ave.  for  the 
Los  Angeles  Ice  Skating  Association, 
C.  S.  Hopkins,  mgr.  Brick  constr.,  plas- 
ter exter.,  tile  and  comp.  rfg.;  the  first 
fl.  will  have  an  arena  about  80x180 
ft.  and  there  -will  be  locker  and  dress- 
ing rooms,   lunch  room,  etc. 


SAN  FRANCSSCO— UnSjl  Sept.  17, 
3  p.  m.,  bids  -will  be  received  by  Board 
of  Public  Works  to  construct  second 
story  addition  to  17th  Street  Municipal 
Railway  Carbarn;  est.  cost  $150,000. 
Plans  obtainable  from  Bureau  of  En- 
gineering,  3rd  floor.   City  Hall. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO — Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each   opportunity. 

D-1351 — New  York.  Local  distributor 
for   mixture   regulator   wanted. 

D-1352  — ■  San  Francisco.  Individual 
desires  to  take  ■'on  lines  'ot  office 
equipment. 

D-1353 — Chicago.  111.  Firm  desires  to 
secure  new  accounts.  Chicago  trade 
area. 

8511 — London,  England.  Exporters  of 
Welsh  tin  plate  desire  to  get  in  touch 
with  intrested  San  Francisco  importers 

S524 — San  Francisco.  The  owner  of  a 
first-class  import  firm  in  Bremen,  Ger- 
many, established  in  1884,  in  San  Fran- 
cisco to  purchase  goods  and  make  con- 
nections in  lines  which  can  be  market- 
ed in  central  Europe  from  San  Fran- 
cisco. He  also  offers  lines  of  European 
goods  to  San  Francisco  importers. 

8525 — San  Francisco.  Established  im- 
port firm  desires  services  of  working 
partner  willing  to  invest  substantial 
amount  in  business.  Party  must  be 
w'illing  to  devote  full  tin-ie  to  local  of- 
fice as  other  active  partner  desires  to 
give  attention  to  the  New  York  market 

8526 — San  Francisco.  A  former  repre- 
sentative in  this  country  of  Mongolia, 
Manchuria  and  Siberia,  who  is  return- 
ing to  those  countries  within  a  short 
time,  desires  to  get  In  touch  with  San 
Francisco  firms  and  individuals  seek- 
ing concessions  or  other  business  con- 
nections. 


AllKUSt     30.     l'i:'( 
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Standardize  On   Whitco  Hardware  For  Casements  and  Transoms 


Whitco  Insures  Better  Ventilation 


Whichever  way  the  wind  blows — in  any 
kind  of  weather — Whitco  equipped  case- 
ments can  be  set  to  give  the  best  possible 
ventilation — as  much  or  as  little  as  the 
occasion  demands. 

Not  only  does  it  do  away  with  unsightly  butts 
and  adjusters,  but  it  permits  the  sash  to  be 
opened  to  any  angle. 

Not  only  does  it  make  the  sash  stay  put  in  the 
desired  position,  but  holds  it  there  without  rattle 
in  any  wind. 

Instead  of  swinging  from  the  jamb,  shutting 
out  the  breeze  and  making  it  impossible  for  the 
outside  of  the  window  to  be  cleaned  from  the 


Each  set  ("equipment  for  one  case- 
ment sash  or  transom)  with  install- 
ing instructions,  is  packed  in  a  neat 
carton  V  x  1"  x  8". 


inside  of  the  room,  a  Whitco  equipped  sash  as 
it  is  opened,  travels  away  from  the  sash,  and 
when  swung  out  to  an  angle  of  90°  from  the 
frame  leaves  a  space  of  4^"  between  the  sash 
and  the  jamb — plenty  of  opening  for  the  breeze 
to  come  in — plenty  of  room  to  get  at  the  outside 
surface  for  cleaning. 

Whitco  Hardware  can  be  applied  either  to  old 
or  new  sash  as  no  special  detail  is  required.  No 
special  finish  is  needed  as  Whitco  Hardware  is 
entirely  concealed  when  the  sash  is  closed.  A 
set  consists  of  two  pieces — one  for  the  top  and 
one  for  the  bottom  of  the  window.  One  size 
fits  all  sash.  May  be  used  either  right  or  left 
hand. 
Whitco  Hardware  is  also  ideal  for  transoms. 


Whitco  Hardware  is  sold  only 
through  retail  dealers  in 
builders'  hardware. 
If  the  one  you  deal  with  can- 
not supply  you  send  us  his 
name  and  we  will  see  that  your 
needs  are  taken  care  of. 


i€EMiiiiimiaf  ©iiftif 


?MANUFAaURERSVVHARDWARE\y)  SPECIALTIES 

Western  Distributors:  SAN  FRANCISCO,  CAL.  Eastern  Distributors: 

VINCENT  WHITNEY  CO.  CALEDONIA,  N.  Y.  H.    E.    HOLBROOK    CO. 

365  Market  Street,  San  Francisco  '  444-447  Mass.  Tr.  BIdg.,  Boston 

Send    all    inquiries    to    nearest    Distributor. 
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Official    Proposals 


NOTIIK    TO    CONTKACTORS 


(Academic    Bids.    Kern     County     Inion 
Hieh    School    District) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Clerk  of 
the  Board  o£  Trustees.  Kern  County 
Union  High  School  District.  Bakers- 
field,  California,  np  to  8  P.  M.  of 
October  eth.  H)e4,  for  furnishing  all 
materials  and  labor  necessary  for  the 
erection  and  completion  of  a  two-story 
brick  Academic  Building,  on  the  High 
School  site,  in  accordance  with  plans 
and  specifications  on  file  with  the  Clerk 
of  said  Board  and  open  for  the  inspec- 
tion of  bidders.  Copies  of  said  plans 
and  specifications  may  be  had  upon  de- 
posit of  Ten  Dollars  (SKI)  at  the  office 
of  Charles  H.  Biggar.  Architect,  405 
Bank  of  Italy  Building,  Bakersfield. 
California,  and  the  work  will  be  done 
under  his  supervision.  Deposit  will  be 
returned  upon  receipt  of  plans  and 
specifications  in  good  condition  at  time 
specified. 

Bids  will  be  received  for  the  work  as 
a  whole  or  segregated  as  noted  on  the 
bid  form  furnished  with  the  specifica- 
tions. 

Bid  must  be  accompanied  by  a 
cashier's  or  certified  check  in  the 
amount  of  at  least  ten  per  cent  (10%) 
of  the  amount  bid,  such  check  to  be 
made  payable  to  the  Board  of  Trustees, 
Kern  County  Union  High  School  Dis- 
trict, and  submitted  as  a  guarantee 
that  the  bidder,  if  successful,  will  enter 
into  a  contract  satisfactory  to  said 
Board  of  Trustees,  and  in  addition 
thereto  will  furnish  good  and  sufficient 
bonds  therefor. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  not  deemed  advan- 
tageous to  the  said  Kern  County  Union 
High  School  District,  and  lo  waive  any 
informality    in    any   bid    received. 

By  order  of  the  Board  of  Trustees, 
Kern  County  Union  High  School  Dis- 
trict, made   August  14th.   1924. 

W.  .1.  WALTERS.  President. 
BOYCE   11     FITZGERALD.   Clerk. 


.NOTICK    TO    COTR  A(TOIt> 


Hii 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Clerk  of 
the  Board  of  Supervisors,  County  of 
Kern,  up  to  ID  A.  M.  of  Septemhcr  15th, 
19^.  for  furnishing  all  materials  and 
labor  necessary  for  the  erection  and 
completion  of  a  two-story  brick  Juven- 
ile Detention  Home,  to  be  erected  on 
the  site  of  the  Kern  General  Hospital, 
East  Bakersfield,  California.  Said 
building  to  be  erected  in  accordance 
with  plans  and  specifications  on  file 
with  the  Clerk  of  said  Board  and  open 
for  the  inspection  of  liidders.  Copies 
i)f  said  plans  and  specifications  may  be 
had  upon  deposit  of  Ten  Dollars  ($10) 
at  the  office  of  Charles  H.  Biggar. 
.Architect.  405  Bank  of  Italy  Building. 
Bakersfield.  California,  and  the  work 
will  be  done  under  his  supervision.  De- 
posit will  be  rteurned  upon  receipt  of 
plans  and  specifications  in  good  condi- 
tion at  time   specified. 

Bids  will  be  received  for  the  work  as 
a  whole  or  segregated  as  noted  on  the 
bid  form  furnished  with  the  specifica- 
tions. 

Bids  must  be  accompanied  by  a  cash- 
ier's or  certified  check  in  the  amount 
of  at  least  ten  per  cent  (10%)  of  the 
amount  bid,  such  check  to  be  made 
payable  to  the  Clerk  of  the  Board  of 
Supervisors,  County  of  Kern,  ;ind  sub- 
mitted as  a  guarantee  that  the  bidder, 
if  successful,  will  enter  into  a  contract 
satisfactory  to  said  Board  of  Super- 
visors, and  in  a<]dition  thereto  will 
furnish  good  and  sufficent  bonds 
therefor. 

The   Board  reserves   the   right   to   re- 


A  call  for  bld»  publlBhed  In 
this  section  Indicates  that  bid? 
are  desii'ed  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  Is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
•he  California  State  HIg-hway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section. 


No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  or 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be   done,   etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  interest  of  the  State. 

HARVEY  M.  TOY, 

LOUIS   EVERDING, 

N.  T.  EDWARDS, 
California  Highway   Commission. 

R.  M.  MORTON. 

State    Highway    Engineer. 

W.    F.   MIXON.   Secretary. 
Dated  Aug.   'ia,   lLi24. 


jccl  any  or  all  bids  not  detnicd  advan- 
tageous to  the  said  ('ounty  of  Kern, 
and  to  waive  any  informality  in  any 
bid  received. 

By  order  of  the  Board  of  Supervisors. 
County  >f  Kern,  State  of  California, 
made   August    18,   1924. 

F.   E.    SMITH. 
County    Clerk    and    e.x-Offlcio    Clerk    of 
the   Board. 

Dated:     August  19,  1924. 


.STATE   OF   CALIFORNIA 


CALIFORNIA    HIGHWAY  COMMISSION 


NOTICE    TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Hisrhway  Conimi.ssion,  515  Forum 
Building.  Sacramento,  Cal.,  until  'i 
o'clock  p.  m.  on  Sept.  23,  1SKS4,  at  which 
which  time  they  will  be  publicly 
opened  and  read,  for  construction  in 
accordance  with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Solano  County,  between  2  miles  east 
of  Suisun  and  Denverton  (X-Sol-53-A). 
about  six  and  nine-tenths  (6.9)  miles 
in  length,   to   be  graded. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacra- 
mento, San  Francisco.  San  Luis  Obispo, 
Fresno,  Los  Angeles,  San  Bernardino 
and  Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  "work  may  be  obtained  from 
the  Division  office. 


QUANTITY  SURVEYOR 

'Valuation    Encinccr 
ARTHUR     "GRIDDLE 

aOS    Mission     Street,    at    Third    St. 
San     Francisco.     Calif. 

Telephone    Dounrlas    8-4-9-3 
General  Li.stinB   Bureau 

Architect's  Preliminary  Estimates 


NOTICE    TO    CONTH.\CTt>KS 
(City   of  ValleJo^Gardcu   Valley   Dam) 

SKALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  City  Clerk, 
Vallejo.  California,  until  a  o'clock  P, 
Jl.,  September  Snd,  IDIM,  for  the  con- 
struction of  the  Gordon  Valley  Dam 
and  appurtenances  and  ihe  furnishing 
of  certain  supplies  and  materials  for 
use   in  connection   therewith. 

The   work   involves: 

(a)  The  excavation  of  approxi- 
mately 45,000  cubic  yards  of  material 
in  stripping  the  foundation  for  the 
dam.  , 

(b)  The  excavation  of  approximately 
20.000  cubic  yards  of  material  in  strip- 
ping  the    Borrow    Pit   Sites. 

(c)  The  excavation  of  approxitr.ately 
92,000  cubic  yards  of  earth  and  clay 
shale  for  the  core  trench  on  the  center 
line  of  the  dam. 

(d)  The  excavation  of  approximately 
18. BOO  cubic  yards  of  earth  and  claj 
shale  from  the  outlet  and  spillway  con- 
duits. 

(e)  The  excavation  of  approximately 
416  cubic  yards  of  earth  and  clay  shale 
from  the  outlet  tower  foundation. 

(f)  The  placing  and  compacting  of 
approxiiiiatelv  272,000  cubic  yards  of 
selected  earth  material  in  the  core 
trench  and  main  embankment  of  the 
dam  and  around  structures. 

(g)  The  construction  of  a  reinforced 
concrete  control  and  outlet  tower,  gate 
house,  outlet  conduit,  spillway  head- 
works  and  canal  and  paving  the  face 
of  the  dam,  with  alternate  plans  for 
constructing  a  concrete  lined  tunnel  in 
place  of  the  conduit  in  cut,  and  paving 
the  face  of  the  dam  with  hand  placed 
rock   instead  of  concrete, 

(h)  The  supplying  of  approximately 
3950  barrels  of  Portland   Cement. 

(i)  The  supplying  of  approximately 
60,000   pounds   of   reinforcing   steel. 

(j)  The  supplying  of  cast  iron  body, 
brass  mounted,   gale   valves. 

lU)  The  supply  of  castings,  stan- 
dard pipe  and  fittings,  metal  fixtures, 
anchor   bolts,   etc 

(1)  The  clearing  of  the  flooded  and 
marginal  area  of  reservoir,  embracing 
a  total  of  approximately  60  acres. 

The  work  will  be  subdivided  and 
proposals  will  be  received  for  separate 
portions  thereof  under  six  schedules  as 
follows: 

Schedule  No.  1,  includes  items  (a), 
lb),  (c),  (d),  (e),  (f)  and  (g),  as  above 
noted.  A  certified  check  in  the  amount 
of  $15,000  must  accompany  the  bid  upon 
this  schedule. 

Schedule  No.  2,  includes  item  (h)  as 
above  noted.  -A.  certified  check  for 
f.TOO  must  accompany  the  bid  upon 
this   schedule. 

Schedule  No.  3.  includes  item  (i)  a! 
above  noted.  No  certified  cheek  will 
be    required   with    this   bid- 

-Schedule  No.  4,  includes  item  (j)  as 
above  noted.  No  certified  check  will 
be  required   with  this  bid. 

S'chedule  No.  5,  includes  item  (k)  as 
above  noted.  No  certified  check  will  be 
required  with  this  bid. 


iturday,   August   3U,   l!i^4 


BUILDING    AND    ENGINEERING    NEWS 


'<clii'<luli!    Nu.    6,    liicluUia    ili-m    (I)    ua 
I  ..vi-  noted.     A  L-ertlflfd  check  for  }25u 
MSI     ai-fompuny     llie     l>ld     upon     this 
.  h.'ilul.-. 
I '111  lis,     siK'Clllcallons     anil     forms     of 
liiopii^ul  may  lu-  securid  finrn  the  City 
il.-rk    of    Vallejo.    California,    or    from 
i(i<-  ollke  of     A.  Kempkey,     Consulting 
Kimlni-ir.   101   Hobart   lildg.,   San  Fran- 
cisco. California. 

The    riKht    IS   reserved    to    reject    any 
..r  all   bids  or  to  accept  other  than   the 
1  .west    as    may   appear    to    the    best    In- 
rest    of    the    City    of    Vallejo. 
.\   deposit    of    $25    required    for    plans 
.iid    specitlcations,    which    will    be    re- 
iiiiided  on  return  of  same. 
Dated,    August    lath,    1924. 

AbF.    K.    EDGCUMBh:, 
City  Clerk,  Vallejo,  Calif. 


.NOTICK   TO    COKTIIACTOHS 

UlKtrlct — 


Notice  is  hereby  given  that  sealed 
proposals  addressed  to  the  Board  of 
Directors  of  the  Bania-Carbona  Irri- 
gation District,  Box  "Z,"  Tracy,  Cali- 
fornia, and  endorsed,  "proposal  for  fur- 
nishing and  installation  of  pumping 
machinery  and  accessories,  Contract 
No.  1,"  will  be  received  by  said  Board 
of  Directors  at  its  office,  at  W.  Schloss- 
inan's  residence,  near  Carbona,  Cali- 
fornia, and  about  three  miles  south  oC 
Tracy,  California,  until  S  o'eloek  l".  M.. 
un  the  ITtli  day  of  September,  1924,  and 
at  that  time  and  place  will  be  publicly 
opened  and  read. 

All  proposals  must  be  made  upon 
blank  forms  to  be  obtained  from  W. 
Schlossman,  Secretary  of  the  Board 
of  Directors  ,  at  his  office,  and  must 
give  the  price  proposed,  both  in  writ- 
ing and  in  figures,  and  must  be  signed 
by  the  bidder  with  his  address. 

Each  bid  is  to  be  presented  under 
sealed  cover,  and  must  be  accompanied 
by  cash  or  certified  check  made  pay- 
able to  the  Banta-Carbona  Irrigation 
District,  in  an  amount  equal  to  five  per 
.ent  of  the  amount  of  the  bid,  and  no 
Viid  will  be  considered  unless  such  cash 
or  check  is  enclosed  therewith,  and, 
also,  no  bid  will  be  considered  unless 
in  strict  conformity  with  the  plans  and 
specifications.  Should  the  successful 
bidder  to  whom  the  contract  is  award- 
ed fail  to  e.xecute  the  same,  such  cash 
ur  check  shall  be  forfeited  to  and  be- 
come the  property  of  the  district. 

All  other  cash  or  checks  will  be  re- 
turned to  the  unsuccessful  bidders  who 
submitted   the  same.  . 

A  common  law  bond  will  be  required 
for  the  faithful  performance  ot  the 
contract,  in  a  sum  not  less  than 
twenty-five  per  cent  (25Tc)  of  the 
amount  of  the  contract  price,  and  a 
further  bond  in  the  sum  of  not  less 
than  fifty  per  cent  (.SOSbJ  of  the 
amount  of  the  contract  price,  must  be 
furnished  with  acceptable  sureties  to 
secure  the  payment  of  laborers,  ma- 
terialmen, etc. 

The  contractor  to  whom  the  contract 
may  be  awarded  will  be  required  to 
appear  at  the  office  of  the  district  with 
sureties  offered  by  him  and  execute  the 
contract  within  ten  days  (not  includ- 
ing Sundays)  from  the  date  ot  notifica- 
tion of  such  award,  and  the  preparation 
and  readiness  of  the  contract  for  sig- 
nature, and  in  case  of  failure  or  neglect 
to  to  do  he  will  be  considered  as  hav- 
ing abandoned  it,  and  said  forfeiture  or 
cash    or    certified    check    will    operate. 

All  bids  are  to  be  compared  on  tne 
basis  of  the  district  engineer  s  esti- 
mate for  the  furnishing  and  installa- 
tion of  pumping  machinery  and  acces- 
sories, as  follows: 

Item  No  1.  Seven  centrifugal  pumps 
of  20  cubic  feet  per  second  capacity. 

Item  No.  2.  Fourteen  centritugal 
pumps  ot  40   cubic  feet  per  second  ca- 

'^  Iteiii  No.  i.  Motors,  starters,  relays, 
fioat  switches,  piping,  valves,  cranes, 
water  measuring  device  and  other  es- 
sential equipment  to  complete  Pump- 
ing equipment  in  six  pump  houses.  All 
foundations  and  pump  houses  to  be 
built   by   the  district. 

Bids  will  be  received  for  the  com- 
plete work  but  not  for  any  part  there- 
of 

The  contract  to  be  entered  into  and 
the  pumping  machinery  and  accessor- 
ies  are   to    be    furnished   and   complete 


and  ready  for  use  in  accordunc,-  wilh 
the  plana  and  specifications  heretofore 
adopted  by   the   Board  of   Directors. 

The  plans  and  specilUalions  can  he 
Been  at  the  office  of  the  Board  of  Di- 
rectors. Plans  and  specifications  and 
form  of  proposal  may  be  obtained 
from  W.  D.  Harrington.  Tracy,  Cali- 
fornia, or  from  Thomas  H.  Means,  369 
rine  street.  San  Francisco,  California, 
and  said  plans  and  specifications  are  on 
tile  and  at  the  office  of  the  Secretary  of 
the  district. 

The  right  Is  reserved  to  accept  the 
proposal  of  the  lowest  responsible 
bidder  or  to   reject  any  or  all   bids. 

The  work  shall  be  done  under  the 
direction  and  to  the  satisfaction  of  the 
engineer  of  the  district,  and  approved 
by  the  Board   of  Directors. 

Done  bv  order  of  the  Board  of  Di- 
rectors of  the  Banta-Carbona  Irriga- 
tion District,  this  20th  day  of  August. 
1924. 

(SEAL)  W.   SCHLOSSMAN, 

Secretarv  of   the  Board   of  Directors  of 
the  Banta-Carbona  Irrigation  Dist. 
CRITTENDEN  &   HENCH, 
Attorneys    for    the    Banta-Carbona    Ir- 
rigation     District,      204      American 
Bank   Bldg.,    Tracy,    California. 


or  parties  to  whom  the  contract  la 
awarded  fall  to  enter  into  the  contract 
after  the  award,  or  to  give  bonds  re- 
quired by  law.  The  amount  of  said 
c-heck  shall  not  exceed  Five  Thousand 
($5,000)  Dollars — but  for  all  bids  of 
less  than  Fifty  Thousand  (»50,000) 
Dollars — said  check  shall  be  for  at 
least  ten  (10%)  per  cent  of  the  amount 
of  the  bid.  Each  bid  shall  be  accom- 
panied by  an  affidavit  executed  on  a 
form  that  can  be  obtained  from  the 
Superintendent  of  Construction. 

Bids  will  be  opened  by  the  Board  of 
said  District  on  the  16th  day  of  Sep- 
tember, 1924  at  eight  o'clock  P.  M..  in 
the  Board  Room  No.  9,  Second  Floor  of 
said  City  Hall,  in  said  City  of  Ala- 
meda. The  Board  reserves  the  right 
to  reject  any  and  all  bids  or  any  or  all 
items  of  such  bids. 

C.  J.  DU  FOUR. 
Secretary  of  the  Board  of  Education  of 
Alameda,   California. 


AOTICE   TO   CONTRACTORS 


(Hi^h  School — .\Iamcdn,  Calif.) 

Sealed  bids  will  be  received  by  the 
Board  of  Education  of  the  City  of  Ala- 
meda, City  Hall,  Alameda,  California, 
until  the  ieth  day  of  September,  1924, 
at  8:00  o'clock  P.  M,  at  which  time 
said  bids  will  be  opened  for  the  erec- 
tion and  completion  of  a  new  building 
tor  the  Alameda  High  School,  ot  the 
Alameda  High  School  District,  located 
on  the  block  bounded  by  Central 
Avenue.  Oak  Street,  Alameda  Avenue 
and  Walnut  Street.  Alameda.  Calif 
Separate  bids  will  be  received  for: 
1 — General  Work,  including  Excavat- 
ing and  Grading  Work:  Concrete  and 
Reinforcing  Steel:  Dampprooflng: 
Structural  Steel;  Miscellaneous  and 
Ornamental  Iron:  Carpentry  Work: 
Mill  Work:  Glass  and  Glazing:  Tile 
Work;  Terrazzo  Work;  Marble  Work; 
Mastic  Work;  Magnesite;  Rubber;  Lin- 
oleum; Metal  Toilet  and  Shower  Stalls; 
Finished  Hardware. 

2— Brick   and  Hollow   Tile  Woi'k. 
3 — Lathing  and  Plastering. 
4 — Plumbing. 

5 — Heating  and  Ventilating. 
6 — Electrical    Work. 
7 — Sheet  Metal  Work. 
8 — Roofing. 
9 — Painting. 
10 — Alteration      to       existing       High 
School  Building. 

Plans  and  specifications  for  said 
work  are  on  file  at  the  office  ot  the 
Superintendent  of  Construction  for  the 
Board  of  Education  Room  No.  9,  City 
Hall,    Alameda,    California. 

On  a  deposit  ot  Twenty-five  (?25) 
Dollars,  said  plans  and  specifications 
may  be  had  by  any  prospective  bidder 
for  anv  one  ot  the  branches  ot  the 
work  above  listed.  These  plans  and 
specifications  may  be  retained  as  fol- 
lows : 

1 — General   Work — ten    (10)    days. 
2 — Brick     and    Hollow    Tile    Work — 
three    (3)    days. 

3 — Lathing  and  Plastering— Three 
(3)   days. 

4 — Plumbing — five  (5)  days. 
.5 — Heating  and  Ventilating — five   (5) 
days. 

6 — Electrical   Work — five    (5)    days. 
7 — Sheet  Metal  Work— five   (5)    days. 
8 — Roofing — three    (3)    days. 
9 — Painting — five    (5)    days. 
10 — Alteration  to  existing  High  School 
Building — five    (5)   days. 

It  the  plans  and  specifications  are  not 
returned  to  the  Superintendent  of  Con- 
struction within  the  time  above  speci- 
fied, or  are  returned  in  a  mutilated  or 
damaged  condition,  the  deposit  will  be 
forfeited  and  will  be  immediately  used 
for  the  purchase  of  a  new  set  ot  blue 
prints  and  specifications. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  ot  the  Superinten- 
dent of  Construction,  and  be  signed  by 
the  bidder,  accompanied  by  a  certified 
check,  certified  to  by  some  responsible 
bank  or  banker,  and  made  payable  to 
C.  J.  Du  Four,  Secretary  of  the  Board 
ot  Education,  to  be  retained  by  the  said 
High  School  District  as  agreed  and 
liquidated  damages     should  the     party 


.NOTICE     TO     BIDDERS 


Meroed      Irrigation      District,      Merced 
County,    California —      Steel    Pipes, 
Penstocks,   Etc.) 


Notice  Is  hereby  given  that  sealed 
proposals  will  be  received  at  the  office 
of  the  Board  of  Directors  of  Merced  Ir- 
rigation District  in  the  Barcroft 
Bldg.,  Merced,  California,  until  Satur- 
day, September  20th,  19S4,  at  11  o'clock 
A.  M.,  for  the  furnishing  of  the  follow- 
ing materials  needed  in  the  construc- 
tion ot  the  Exchequer  Dam  and  Power 
Pla  it  ot  the  Merced  Irrigation  District: 
About  260  lineal  feet  ot  60  inch  di- 
ameter riveted  steel  pipe. 

About  450  lineal  feet  ot  96  inch  di- 
ameter riveted  steel  pipe,  including 
special  T  and  elbow  connections. 

2   Steel   Trash     Itacks,   each   22     feet 
square,  with  trussed  steel  frame  work. 
2   Curved     Steel     trash     racks     each 
about  12  by  16  feet  square. 

3.400  linal  feet  of  24-inch  copper 
plate  formed  and  punched. 

6  sets  Wrought  and  cast  steel  doors. 
44    Cast   iron   and   steel   drain   covers. 
About  125  lineal  feet  ot  6   inch  steel 
pipe. 

Specifications  tor  said  material  can 
be  seen  at  the  office  of  said  Board  and 
copies  thereof  will  be  furnished  upon 
application  to  the  Secretary  of  said 
Board  accompanied  by  a  deposit  of 
$10.00  tor  each  copy,  to  be  repaid  to 
all  bidders  and  to  all  others  upon  the 
return  ot  the  plans  and  specifications 
in  good  and  acceptable  condition  not 
later  than  the  day  set  for  opening  bids. 
Said  Board  will  be  in  session  at  its 
office  at  11  o'clock  A.  M.  on  said  20th 
day  ot  September,  1924,  and  open  all 
proposals  received  in  response  to  this 
notice. 

The  contract  will  be  let  to  the  lowest 
responsible  bidder,  but  the  Board  re- 
serves the  right  to  reject  any  and  all 
bids. 

Bidders  may  submit  bids  upon  any  or 
all  of  the  schedules,  but  no  schedule 
will  be  subdivided. 

Each  proposal  must  be  accompanied 
bv  a  certified  check  for  five  per  cent 
(5%)  of  the  amount  of  the  schedules 
bid  upon,  payable  to  the  order  of  the 
Merced  Irrigation  District  as  a  guar- 
antee that  the  bidder  will,  if  successful, 
execute  a  satisfactory  contract  and 
furnish  a  bond  in  the  sum  ot  not  less 
than  twenty-five  per  cent  (25%)  ot 
the  amount  ot  his  bid  tor  the  faithful 
performance  of  the  work  in  accordance 
with  the  plans  and  specifications,  said 
Bond  to  be  approved  oy  said  Board. 

The  proposal  forms  bound  with  the 
specifications  must  be  properly  filled 
out  by  the  bidder,  and  the  plans  and 
specifications,  including  the  proposal, 
must  be  submitted  intact  with  the  bid 
in  a  sealed  envelope  addressed  to  the 
Board  of  Directors  of  the  Merced  Ir- 
rigation District,  and  marked  to  indi- 
cate that  it  is  a  proposal  for  pipes, 
penstocks,  etc.,  of  the  said  dam  and 
pcwer  house. 

Done  in  pursuance  of  an  order  of  the 
Board  ot  Directors  of  the  Merced  Ir- 
rigation District  this  19th  day  of 
August,  1924. 

H.  P.  SARGENT, 
Secretary   of  the      Board   of     Directors 
of  the  Merced  Irrigation  District. 
(Continued  on  Page  30) 
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BRIDGES 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
D.  E.  Albers,  Santa  Rosa,  at  $4400 
awarded  cont.  by  supervisors  to  const, 
rein.  cone,  bridge  on  Schellville-Santa 
Ro.sa  Highway  and  at  $3260  for  rem, 
cone,  bridges  over  Stuart  Creek. 

OROVILLB,  Butte  Co.,  Cal,  —  Until 
Aug.  28,  11:35  p.  m.,  bids  will  be  rec. 
by  C.  F.  Belding,  county  clerk,  to  paint 
Oroville  Feather  river  bridge  on  Shasta 
road,  adjoining  city  of  Oroville.  Cert, 
chk  10%  req.  with  bid.  Harry  H.  Hume 
county    rd.    engineer. 

SACRAMENTO,  Cal.  —  Supervisors 
petitioned  to  const,  bridge  across  Three 
Mile  Slough  at  point  near  present 
ferry  to  link  Rio  Vista  and  Antioch 
highway.  It  is  probable  that  the  Grand 
Island  steel  bridge  will  be  moved  to 
the  site  urged.  The  latter  structure 
has  been  ordered  removed  before  1925 
by  the  War  Department.  Chas  Deterd- 

ing,   Jr.   is  county  engineer. 

YUBA  CITY,  Sutter  Co,,  Cal, — Sutter 
County  Chamber  of  Commerce  is  con- 
ferring! with  civic;  orgVmizations  in 
Yolo  county  seeking  co-operation  to 
further  campaign  to  secure  construc- 
tion of  the  Sutter  by-pass  causeway. 
Edward  von  Geldern  engineer  ot  Yuba 
city,  is  active  in  the  movement. 

SANTA  ROSA,  Sonoma  Co.,  Cal, — 
Until  Sept.  2,  8  P.  M.,  bids  will  be  rec. 
by  Vida  McL..  Doggett,  city  clerk,  to 
const,  A  St.  bridge,  Involv.  545  cu.  yds. 
"A"  cone;  35  tons  rein,  steel;  SOU  lbs. 
sheet  lead;  200  lbs.  steel  castings;  650 
lbs.  structural  steel;  15  cone,  piles,  30- 
ft.  long;  9  timber  piles,  35  ft.  long;  48 
timber  piles,  25  ft.  long.  Will  be  128 
ft.  long,  34  ft,  roadway  with  6  ft. 
walks  on  each  side.  Paul  Green,  city 
engineer.  Plans  on  file  in  office  of  clerk. 

LASSEN  COUNTY,  Cal. — Lord  & 
Bishop,  Napa,  at  $19,527  (Type  C) 
awarded  cont.  by  State  Highway  Com- 
mission to  const.  35  ft.  cone,  bridge  over 
Robbers  Creek,  90  ft.  comb,  wood  and 
cone,  trestle  oxer  Baxter  Cleek  and  150 
ft.  com.  wood  and  cone,  trestle  over 
Long  Valley  Creek,  all  in  Lassen 
county.     State   Bng.  estimate,  $19,569. 


LASSEN  COUNTY.  Qal. — Following 
bids  rec.  by  State  Highway  Commis- 
sion Aug.  25,  to  const,  seven  combina- 
tion wood  and  concrete  trestles  over 
Pit  river  and  Pit  river  overflow  chan- 
nels,, in  Lassen  county,  having  a  sum 
total  length  of  990  ft.  together  with 
weir  or  ford  600  ft.  in  length: 
Horn,    Hart    &    Savage,    Red   Bluff,   Cal. 

(C)    $50,067, 
Tibbals,   Percival   &   Cress,   Sacramento 

(A   &   B)    $52,207    ea;    (C)    $51,903. 
T.    H.    &    M.    C.    Polk,    Chico    (A    &    B) 

$52  483    each 
Rocca   '&.  Coletti,  San  Rafael  (A,  B  &  C) 

$62,029.75. 
J.  S.    Greaves,   Sacramento    (A)    $54,221; 

(B  &   G)    $54,001   each. 
Collins  &  Seppi,  Abin    (A,   B  &  C)    $67,- 

094   each. 
R.    B.    McKenzie,    Gerber,    (A,    B    &    C) 

$70,880   each. 
Engineer's    estimate,    propositions    (A) 

(B)    &    (C)    $64,331   each. 


BUTTE  COUNTY,  Cal.— As  previous- 
ly reported,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  until  .Sept.  15,  2  p.  m.,  to 
const,  rein.  cone,  girder  bridge  over 
Cherokee  Canal  Ey-Pass  1-mi.  east  of 
Richvale,  consisting  of  5  30-ft.  spans 
The  project  Involv.  270  cu.  yds.  class 
A  cem.  cone;  530  hundredweight  rein, 
steel;  190  cu.  yds  excavation  for  bridge 
structure:  1800  cu.  yds.  roadway  em- 
bankment without  classification;  200 
tons  crushed  gravel  or  stone  surfacing. 


HANFORD,  Kings  Co.,  Cal.— County 
.Surveyor  lioy  May  preparing  spec,  for 
cone,  bridge  21-ft.  wide,  at  entrance 
to  Burris   Park  over  Riverside  canal. 

STOCKTON,  San  Joaquin  Co..  Cal.— 
Until  Sept.  15,  11  a,  m.,  bids  will  be 
rec.  by  Eugene  D.  Graham  county  clerk 
to  remove  present  bridge  and  const, 
new  timber  bridge  over  Mormon  chan- 
nel on  Sarah  H,  Gillis  rd..  No.  429.  Rd. 
Dist.  No.  1.  Cert|  check  10%  payable  to 
Chairman  ot  Bd.  of  Sups.  req.  Plans 
obtainable  from  County  Surveyor  F.  E. 
Quail   on  deposit  of  $10,   returnable. 


DREDGING,  HARBOR  WORKS 
AND  EXCA VA TIONS 


CORONADO,   Cal.— City   plans   $75,000 
bond  Issue  for  harbor  improvements. 


LONG  BEACH,  Cal.— Col.  Edward  N. 
Johnson,  U.  S.  army  engr.,  has  been 
appointed  eliief  consult,  engr.  of  Long 
Beach  harbor  development  by  city 
council.  His  contr.  is  for  5  yrs.  at  $15,- 
000  yr..  plus  1%  of  the  cost  of  all  work. 

OAKDALE,  Stanislaus  Co,,  Cal. — Oak- 
dale  Irrigation  District  rejects  bid  of 
Frank  C.  Mosier,  Modesto,  for  3  mile 
drainage  ditch  near  Valley  Home;  bid 
was  $.12  yd.  for  excavation;  $.60  cu.  ft. 
tor  cone,  work  and  $3.75  ft.  for  drain- 
age pipe.  Work  will  be  done  by  day 
labor  under  supervision  of  Engineer 
Hartley. 

LOS  ANGELES,  Cal. —  Harbor  Comm. 
orders  const,  of  concr.  bulkhead  cost- 
ing $18,100  for  berth  90,  at  foot  of 
First  St.  Plans  by  Engr.  John  C.  Shaw. 
The  structure  will  be  about  600  ft. 
long,   sunk   into   the   ground. 


WASHINGTON,  D.  C. — See  "Govern- 
ment Work  and  Supplies,"  this  issue. 
Bids  opened  by  Bureau  of  Yards  and 
Docks. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Bd.  of  Engineers  of  rivers  and  har- 
bors has  taken  under  advisement  the 
application  of  the  city  of  Stockton  to 
share  the  expense  of  deepening  to  24 
ft.  the  channel  bet.  San  Francisco  and 
Stockton,  in  the  Sacramento  and  San 
Joaquin  rivers.  The  city's  share  would 
be  about  $2,200,000. 

LOS  ANGELES,  Cal. — Bly  Bros,  and 
Russell-Foell  Co.,  each  submitted  bid 
at  $1.35  per  ton  to  fur.  county  with 
10,000  to  15,000  tons  rip-rap  f.  o.  b 
quarry   for   flood  control   work. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried    In    stock 

E.    D.    BULLARD 

5«5   HOWARD   STREET 
San    Francisco,   Calif. 

Douglas   6320 


IRRIGATION  PROJECTS 


MERCED,  Merced  Co.,  Cal.  —  Until 
Sept.  10,  10  a.  m.,  bids  will  be  rec.  by 
U.  P.  Sargeant,  secy.  Merced  Irrigation 
District,  Barcroft  Bldg.,  to  fur.  and 
del.  100.000  ft.  B.  M.  redwood  lumber, 
known  as  "Merchantable"  grade.  Cert. 
check  5%  payable  to  dist.  req.  Further 
information  obtainable  from  secretary. 


DEL  MAR,  Cal. — Bids  rec.  by  Santa 
Fe  Irrlg.  Dist.,  Del  Mar,  for  constr.  of 
various  works  for  the  dist.,  were: 

(1)  Fur.  and  lay  cone,  pipe:  Elliott 
&  MeKenna,  Del  Mar,  $13,595;  Escon- 
dido  Cem.  Prod.   Co.,   Escondido,  $15,751 

(2)  fur.  riv.  steel  pipe  and  fittings: 
Western'  Pipe  &  Steel  Co..  L.  A.,  $15,- 
620,  L.  A.  Mfg.  Co.,  L.  A.,  $17,218;  Bak- 
er Ir  :n  Wks.,  L.  A.,  $18,085. 

(3)  Trenching  and  backfilling  for 
pipe  lines:  H.  H.  Peterson,  San  Diego, 
$9620;  Sidney  Smith,  L.  A.,  $11,659: 
Stroud  Bros.,  Baker.sfield,  $12,034;  R. 
P.    Ware,   L.   A..    $15,602. 

(4)  Cone,  reseivoir:  Escondido  Cem. 
Prod.  Co.,  $7648;  Elliott  &  McKenna, 
$9565;  Union  Constr.  Co.,  L.  A.,  $8969; 
Okey  &  Wilson,  La  Jolla,  $10,567;  Bert. 
.\obel,   San   Diego,   $11,900. 

Bids  were  taken  under  advisement 
py  J.  B.  Lippincott,  consul,  engr., 
Central  Bldg.,  L.  A.,  pending  approval 
of  the  state  bond  comm. 


MERCED.  Merced  Co.,  Cal.  —  Until 
Sept.  20,  11  a.  m.,  bids  will  be  rec.  by 
Merced  Irrigation  District,  H.  P.  Sar- 
geant, secy.,  Barcroft  Bldg,,  Merced, 
to  furnish  the  following  in  connection 
with  Exchequer  Dam  and  Power  Plant 

260  lin.  ft.  60-in.  dia.  riveted  steel 
pipe. 

450  lin.  ft.  96-in.  dia.  riveted  steel 
pipe,  including  special  wye  and  elbow 
connections. 

2  steel  trash  racks,  each  22-ft.  sq. 
with    trussed  steel  frame  work. 

2  curved  steel  trash  racks,  each  about 
12-ft.    by   16-ft.   sq. 

3400  lin.  ft.  24-in.  copper  plate 
formed    and    punched. 

6  sets  wrought  and  cast  steel  doors. 

44  c.  i.  and  steel  drain  covers. 

125   lin.  ft.  6-in.  steel  pipe. 

Cert,  check  5%  payable  to  district 
req.  Plans  obtainable  from  secretary 
on  deposit  of  $10,  returnable.  R.  V. 
Meikle,  ch.  eng.  for  dist.  See  call  for 
hicis  under  official  iiroiiuxai  section  in 
this  issue. 


LIGHTING  SYSTEMS 


SANTA  MONICA,  Cal. — D.  S.  McEwan 
127  Pier  Ave.,  Ocean  Park,  awarded 
contract  by  council  at  $5226  for  ornam. 
Itg.  svs.,  in  Marine  St.,  bet.  Maine 
and  4th   Sts. 


SAN  BERNARDINO,  Cal. — Council 
declares  inten.  to  install  lighting  sys- 
tem in  4th  St.,  bet.  H  and  I  Sts.;  1911 
act.   (rein.  cone,  standards). 


LOS  ANGELES,  Cal. — Until  10  A.  M., 
Sept.  2,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  to  const.  lighting  system  in 
Grand  Ave.,  bet.  Temple  and  Fifth  Sts. 
(19:i  pr.  steel  posts);   1911  act. 

PASADENA,  Cai. — Council  declares 
iuten.  to  install  street  lighting  system 
in  Congress  PI.,  bet.  Orange  Grove  and 
St.  John  Aves.,  also  for  street  lighting 
system,  police  and  fire  signal  system 
in  Green  St.,  Marengo  Ave.,  Euclid  Ave 
and    14   other  streets. 


PULLERTON,  Cal. — Council  will  pay 
one-fifth  the  cost  of  ornam.  Itg.  sys. 
in  a  new  dist.  embracing  por.  of  West 
Amerige,  West  Wilshire,  North  Drake 
and  North  Richman  Streets. 


ula.\ 


AiiKUst    30,    I'lLM 


BUHjDING    and     KNGINEERINCi     NKWS 


i:UKI:LKY,  Alam.-ilii  Co.,  Cal— Ber- 
y      nownlowii     A.MSI1..     HeukiiiK    co- 

r;ltilill      of      priipiTty      iiwIl.lM      to      fl- 

.  ,•  histiiUatiuii  i.f  ••I'atli  of  Gold" 
mm  syHlfin  in  Sliiitluik  Avi-.,  bet. 
ist  unit  Ward  Sis. 


SAN  PI!.\.NCl.SCO— City  Purcliaslnt! 
Agl  Leonard  Liavy  authorized  by  Bd  of 
I'ublic  Woiks  to  puriliase  one  Otterson 
Eductor  mounted  on  .'j-ton  truck  Willi 
Sewell   Cu.sliion    Whifls. 


l.orf  ANfJliLES,  Cal. — Kobi-rlson  Elee 

I  ■•  .    .Santa    Ana,    submitted    low    bid   at 

,.  ;.I33   to   bd.   pub.     wks.     for     ornam. 

1.    sys.    in    24th   St.,   bet.    Hoover  St. 

.    Vermont   Ave.      Other     bids     were: 

1.-    .N.    Uriskell.    «1S,417;      Geo.       W. 

.per,    jrj,450;    Fritz    Ziebarth.    J19.- 

H.    C.    Keid    &    Co.,    t21,»8U;    J.    C. 

cller,   Inc.,   ?22,333;   Klee.   Light  Sup. 

{22.4L'U. 

.;..i)ert.son    Klec.    Co.    low    at    ?12,333 

1    r   ornam.   lisht  sis.   in   llimpau   Blvd., 

1.  I.    Wilshire   Blvd.   and   I'ico   St.   Other 

l.uls    were:    U.   C.    IJeid   &   Co.,   *14,oaU; 

J.    C.    Hendler.    Inc.,    $16,222;    Clyde    N. 

Dr.sjell,    $16,512;    Fritz   Ziebarth,    $16,- 

97o;  Geo.   W.   Kemper,   $17,435;   Electric 

Lighting  Sup.   Co.,   $17,435. 

J.  C.  Kendler,  Inc..  625  S  Main  St., 
low  at  $2555  for  ornam.  light,  sys.  in 
Windsor  Blvd.,  bet.  Beverly  Blvd.  and 
Isl    St. 

I  litz  Ziebarth,  302  E  Anaheim,  Long 
,.h,  low  bid  at  $1S20  for  ornam. 
.ii,  sys.  in  Stanley  Ave.,  bet.  HoUy- 
".d  Blvd.  and  716   ft.  s  therefrom. 


r.VSADENA.  Cal. — See  "Sewers  and 
Street  Work,"  this  is.sue.  System 
planned. 

DAVIS.  Yolo  Co.,  Cal. — Davis  Busi- 
ness Men's  Assn.  has  raised  $1970  to  fi- 
nance installation  of  electrolier  system 
in  business  district.  C.  A.  Maghetti  is 
chairman  of  committee   on  lighting. 


FIRE  ALARM  SYSTEMS 


FI^ESXO,  I'Visno  Co.,  Cal. — Herbert 
Stitt.  city  electrician,  recommends 
completio'n  of  city  fire  alarm  system 
Involving  installation  of  approx.  luu 
boxes.  Hecommendation  is  also  made 
to  install  police  telegraph  and  flash 
light  system  and  the  installation  of  a 
traffic  "lighting  system  similar  to  that 
used  In  Los  Angeles,  The  latter  would 
cost  approx.  $1000  each  for  installation 
at   street    intersections. 

PASADEXA,  Cal. — Council  declares 
inten.  to  install  street  lighting  system 
police  and  fire  signal  system  in  Green 
St.,  Marengo  Ave.,  Euclid  Ave.  and  14 
otlier    streets. 


EUillOKA.  H\uiiboldt  Co.,  Cal. — Until 
Sept.  10,  2  P.  M.,  bids  will  be  rec.  by 
Fred  M.  Kay,  county  clerk,  to  fur.  and 
install  in  County  Treasurer's  office 
burglar  alarm  of  an  "A"  rating  as  ap- 
proved by  National  Board  of  Burglar 
Insurance  Underwriters.  Cert,  check 
5%  req.  with  bid.  Specifications  on  tile 
in   ollii-e  of  .lerk. 


LOS  ANGELES",  Cal.— Bids  i-ec.  by  bd 
pub.  wks.  tor  (a)  bldg.  approx.  250 
liox  stand  found.;  (b)  erecting  shafts 
and  base  cstgs.  approx.  256  box  stand.s; 
(c)  install  approx.  256  latterals  to 
stands,  per  ft.;  (d)  install  approx.  300 
laterals  to  cable  hds.,  per  ft.;  (e)  In- 
stall approx.  35  laterals  to  eng.  hse., 
per   ft.,   were: 

.lohn  li.  Davies— (a)  $6.20;  (b)  $1.50; 
(c)    $2.10;    (d)    $2.10;    (e)    $2.10. 

Thos.  Haverty  Co.— (a)  $15;  (b)  $7; 
(c)    $1.65;    (d)    $1.65;    (e)    $1.65. 

W.  A.  McNally— (a)  $4.24;  (b)  $2.28; 
(c)    $1.40;    (d)    $1.40;    (e)    $1.62. 

Ncwbery  Elec— (a)  $14;  Cb)  $8.50; 
(c)    $1.39;    (d)    $1.39;    (e)    $1.41. 

K,  F.  Ware— (a)  $7.90;  (b)  $3;  (c) 
$1.77;    (d)    $1.75;    (e)    $1.80. 

Fritz  Ziebarth— (a)  $9.50;  (b)  $2;  (c) 
$1.95;    (d)    $1.20;    (e)    $1.40. 

Edwin  A.  Irish — Not  declared. 


MISCELLANEOUS    SUPPLIES 


SAN  FRANCISCO.— Until  Sept.  17,  3 
p.  m.  bids  will  be  rec.  by  Board  of  Pub- 
lic Works  to  furnish,  deliver  and  erect 
street  signs;  est,  cost  $9000.  Specilica- 
tions  obtainable  from  Bureau  of  En- 
gineering,   3rd   floor.   City    Hall, 


LOS  ANtlELBS,  Cal,— Fred  E,  Det- 
mers,  1354  S,  Hill  St,,  awarded  cont.  by 
Bd.  Pub.  Wks.  at  $3145  for  37  police 
signal  and  telephone  boxes  ($85  ea.) ; 
del,  90  days  from  date  of  order;  20% 
discount    ca,7h   pay,    30    days. 


LOS  ANGELES,  Cal. — Geo.  W.  Kem- 
per, P.  O.  Box  223,  Venice,  awarded 
cont.  by  bd.  pub.  wks.  at  $160,689  for 
ornam.  light,  system  in  Sunset  Blvd., 
bet.   N  Broadway  and  Sanborn  Ave. 


SAN  ANSELMO,  Mann  Co.,  Cal. — 
Bond  issue  of  $4,000  recently  voted  to 
finance  installation  of  additional  fire 
alarm  boxes  has  been  declared  illegal. 
Another  election   is  probable. 


MACHINERY  AND  EUIPMENT 


ANAHEII\'«.  Cal.  —  City  trustees  ap- 
ropriate  $9000  for  purchase  of  a 
acuum   street  sweeper. 


COMPTON,  Cal.— City  trustees  order 
local  tel.  CO.  to  install  fire  alarm  boxes 
in  accordance  with  franchise.  The 
terms  call  for  25  telephones,  furnished 
free  of  charges.  Only  six  are  in  opera- 
tion. 


LOS  .\XGELES,  Cal, — Until  9  a.  ra., 
Aug.  28,  bids  will  be  rec.  by  city  purch. 
agent    for    Chevrolet    trucks;    spec.    984. 

Separate  bids,  same  date,  to  furnish 
ir:iffic  discs;  spec.  985. 


LOS  ANGELES,  Cal, — Keystone  Iron 
&  Steel  Wks,,  2931  Santa  P'e  Ave.,  low 
bidder  at  $49.80  each  ($12,948)  to  fur. 
Bd,  of  Pub.  Wks.  with  260  fire  alarm 
and  police  box  stands.  A.  J.  Bayer  (ZIo. 
bid  $22,780. 


Barber  Greene   Model  42  Loader 

,  Prominent  Users  Are 

Oakland   Paving   Co. 

McGillivray     Constr. 
Co. 

Joe  Dowling 

California     Highway 
Commission 

Blumenkranz  &   Ver- 
non 

Bates  &  Borlanci 
Basalt  Rock  Co. 

SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Distributors 

50-60  FREMONT  ST. 

Sntter  952  San  Francisco 


LOS  ANGELES,  Cal. — Until  3  p.  m., 
Aug.  29,  bids  will  be  res  by  pub.  serv. 
comm,,  207  S  Bdwy.,  for  30  tons  pig 
lead  soft  enough  tor  caulking  in  c.  i. 
pipe;    spec.   W-286. 


RESERVOIRS  AND  DAMS 


See   "Waterworlvs," 


VALLEJO,  Solano  Co.,  Cal.  —  Until 
Sept.  2,  2  p.  m.,  (previously  reported 
Sept.  1)  bids  will  be  rec.  by  Alf.  E. 
Edgecumbe,  city  clerk,  to  construct 
Gordon  Valley  Dam  and  appurtenances 
and  for  furnishing  supplies  in  con- 
nection therewith.  A,  Kempkey,  con- 
sulting engineer,  401  Hlobart  Bldg,, 
San  F'rancisco,  See  call  for  bids  under 
official    proposal   seetl«ii   in   this    i^siie. 

SAN  DIEGO,  Cal.— Jas.  W.  Williams, 
cons.  engr.,  recommends  enlarging 
ChoUas  Valley  reservoir  by  bldg.  dam 
to  cost  $125,000,  increasing  cap.  from 
90,000,000  gals,   to   1,100,000,000   gals. 


SAN  DIEGO,  Cal, — Election  will  be 
held  Sept.  10  to  vote  $3,600,000  bond 
issue  for  lands,  dam  site,  reservoir 
site  and  constr,  of  necessary  dam  and 
reservoir  at  Mission  Gorge  dam  site 
No.  2;  a  $400,000  bond  issue  for  reser- 
voir  and  dam   on    the    San    Diego    river. 


LOS  ANGELES,  Cal. — Plans  for  Big 
Dalton  dam,  above  Glendora,  will  be 
submitted  to  supervisors  within  30 
days.  Est.  cost  $555,000.  The  proposed 
dam  will  be  a  cone,  masonry  structure 
of  the  multiple  arch  type,  140  ft.  high, 
with  reinf.  cone,  spillway. 


th 


JLEND.-VLE.    Cal— See   "Waterworks 
s    issue.    To    bond. 


PIPE  LINES,  WELLS,  ETC. 


NICASIO,  Marin  Co.,  Cal. — Until  Sept 
6,  1  p.  m.,  bids  will  be  rec.  by  D.  D. 
Mclsaac,  cleric,  Pacheco  School  Dist., 
to  furnish  4000  ft.  14 -in.  galvanized 
pipe.  Further  information  obtainable 
from   clerk. 


SAN  DIEGO,  Cal. — Supervisors  re- 
ject bids  for  pipe  line  from  eo.  hosp. 
to  deten,  home  in  Mission  Valley  as  too 
high.  Supervisor  Hurley  will  build  the 
line   with   day   labor. 


LOS  ANGELES,  Cal, — Los  Angeles 
Midway  Pipe  Line  Co.,  a  $5,000,000  sub- 
sidiary of  the  Pan-American  Petroleum 
Co.,  has  been  organized  to  construct 
a  140-mile  pipe  line  connecting  the 
Pan-American  Petroleum  Company's 
refinery  at  Los  Angeles  with  the  Elk 
Hills  oil  fields  in  Kern  county.  The 
Pan-American  Company  is  headed  by 
E.  L.  Doheny,  Jr. 
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SAN  FRANCISCO  —  Healy-TibblU 
funstr.  Co.,  64  Pine  St.,  at  $343,230 
awarded  cont.  by  Board  of  Public 
Works  to  construct  submarine  pipe 
line  for  Bay  Crossing  Division  o£ 
Hetch  Hetchy  project. 

MONROVIA,  Cal.— Bids  rec.  by  city 
trustees  to  fur.  4-in.  water  pipe,  were: 
Albert  &  Davison  Pipe  Co.,  49c  ft.  4-in. 
std.  screw  recess  coup.,  f.  o.  b.  cars 
Monrovia;  Pac.  Pipe  &  Supply  Co.,  6l-7c 
ft.  4-in.  std.  screw  recess  coup.,  f.  o.  b. 
trench.side  Monrovia;  also  56.18c  ft.  rel. 
40  days  instead  of  4  days;  Crane  Co., 
43c  ft.  4-in.  Matheson  joint  pipe;  also 
55.69c  ft.  4-in.  std.  screw  recess  coup., 
f.  o.  b.  Monrovia;  Marli-Lally  Co.,  54.03c 
ft.  4-in.  std.  screw  T.  &  C.  f.  o.  b.  Bur- 
bank;  also  55.03c  ft.  4-in.  std.  screw 
recess   coup.    H.   S.   Gierlich,   city   engr. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal 
—Stephen  Smith  &  Co.,  637  Mission  St., 
San  Francisco,  at  approx.  $4675  award- 
ed cont.  by  city  council  to  fur.  2304  lin. 
ft.  6-in.  c.  i.  water  pipe,  class  B,  stand- 
ard weight;  4200  lin.  ft.  4-in.  c.  i.  water 
pipe;  4  6-in.  by  4-in.  crosses;  4  6-in.  by 
4-in.  tees;  8  4-in.  by  4-in.  tees.  All 
pipe  and  specials  to  be  McWane  centri- 
fugally  c.  i.  class  150,  Bell  and  spigot 
form,  in  12-ft.  lengths  of  standard 
weight  and  thickness. 


SEWAGE  DISPOSAL  PLANTS 


WHITTIBR,  Cal. — H.  M.  Hanawalt, 
L,a  Verne,  awarded  cont.  by  city  trus- 
tees at  $43,025  to  complete  sewage 
disposal   works. 


WILMINGTON,    Cal. — See    "Sewers 
Street   Work,"    this   issue. 


SANTA  MONICA,  Cal.— Plans  are  be- 
ing discussed  for  sewage  disposal  sys. 
to  serve  Venice.  Santa  Monica  and  the 
Pacific  Pallisades.  A  bond  election  is 
proposed. 


ill      be 


HERMOSA,  Cal.— Election 
held  Sept.  30  to  vote  $20,000  bond  issue 
for  incinerator  and  garbage  disposal 
plant. 


MISCELLANEOUS 
CONSTRUCTION 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
Sept  29,  bids  will  be  rec.  by  county 
supervisors  of  County  Flood  Control 
Dist.  to  const,  arch  cone,  dam  and  ap- 
purtenant struc,  tunnels,  spillways, 
and  other  incidental  struc,  with  excav.. 
in  Big  Santa  Anita  Canyon  about  3  mi. 
n  of  Arcadia.  Dist.  will  fur.  f.  o.  b.  Ar- 
cadia, foil,  mat:  cem.,  reinf.  steel,  pipe 
and  fitt.  for  grout  lins,  galv.  wrt.  iron 
rail  and  fitt.,  welded  mesh,  dr.  pipe 
and  fitt.,  asph.  filler  with  steam  pipe 
and  fitt.,  copper  or  galv.  iron  plate 
for  stops,  steel  discharge  pipe,  dr.  tile, 
Ibr.  and  pipe  and  all  mat.  for  drains 
or  culv.  in  rd.  Quant,  are:  (1)  22,000 
cu.  yds.  excav.;  (2)  2000  cu.  yds.  excav. 
(no  blast,  and  to  incl.  excav.  below 
elev.  of  1100);  (3)  52,000  cu.  yds.  plain 
cone;  (4)  300  cu.  yds.  reinf.  cone;  (5) 
200  cu.  yds.  tunnel  excav;  (6)  50  cu.  yds 
plain  cone,  tunnel  lining;  (7)  100  cu. 
yds.  reinf.  cone,  tunnel  lining;  (8)  4000 
lin.  ft.  grout  pipe,  placing  only;  (9) 
100  cu.  vds.  cem.  grouting  under  pres- 
sure in 'drill  holes;  (10)  1100  ft.  2-in. 
galv.  iron  pipe  hand  railing  and  Clin- 
ton mesh,  placing  only;  (11)  700  lin.  ft. 
asph.  filler  with  steam  pipe,  placing 
only;  (12)  100  lin  ft.  steel  discharge 
pipe,  placing  only,  (13)  1000  lin.  ft. 
drilling  in  an  indefinite  number  of 
drill  holes,  3-in.  dia.  in  bed  rock  be- 
neath the  dam  and  in  bottom  of  can- 
yon, etc.:  (14)  28,000  cu.  yds.  excav. 
for  road  from  junction  of  Santa  Anita 
and  Grand  View  Aves.,  at  n  end  of  San- 
ta Anita  Ave.,  along  the  side  of  the 
canyon  to  a  point  at  the  dam  site  and 
about  100  ft.  above  top  of  dam.  Plans 
and  spec,  from  flood  control  eng.,  upon 
deposit  of  $5.  Cert,  check  or  bond  10%. 
Mame   B.    Beatty,   clei-k  of  the   board. 


ROCHE,  Tulare  Co.,  Cal — Coast  Rock 
and  Gravel  Co.,  Call  Bllg.,  San  Fran- 
cisco, plans  immediate  construction  of 
a  rock  crushing  plant  at  Roche  on  the 
S.  P.  railroad,  approx.  7  mi.  north  of 
Exeter. 


LOS  AN(JELES,  Cal. — Speedway  Corp 
of  Los  Angeles  and  Western  Racing 
Assn.,  Chapman  Bldg.,  have  Incorpor- 
ated at  $750,000  and  $100,000  respec- 
"tively.  The  incorporators  are  A.  G. 
Faulkner,  A.  C.  Pillsbury,  J.  S.  Prince, 
A.  M.  Young,  and  J.  C.  (Stick.  It  is  pro- 
posed to  build  a  bowl  shaped  board 
track  for  automobile  racing  on  site 
not    yet    selected. 


WATER  WORKS 


TRACY,  San  .JoaQuin  Co.,  Cal.  —Un- 
til Sept.  17,  bids  will  be  rec.  by  Banta 
Carbona  Irrigation  Dist.,  W.  Schloss- 
man,  secretary,  to  fur.  and  install  six 
pumping  plants  equipped  with  twelve 
24-in.  and  six  20-in.  centrifugal  pumps; 
lifts  varying  from  20  to  36-ft.  Also  to 
furnish  eighteen  motors  from  170  to 
250  horsepower  in  addition  to  valves 
for  each  pumping  plant.  W.  D.  Har- 
rington, chief  engineer,  for  district. 

SANTA  BARBARA,  Cal.— Bids  will 
be  called  at  once  to  ditch  and  lay  12-ln. 
main  in  State  St.,  bet.  Sola  and  Gutier- 
rez Sts. ;  $38,000.  Victor  E.  Trace,  supt. 
water  dept. 


PERRIS,  Cal. — $9500  water  system 
bonds  carried.  In  addition  to  water 
pipes  for  which  this  was  voted,  a  $12,- 
000   reservoir   will   be  Ijuilt. 

EUREKA,  Humboldt  Co.,  Cal.  — 
Staffer  Chemical  Co.,  San  Francisco,  at 
$27  a  ton  f.  o.  b.  San  Francisco,  award- 
ed contract  by  council  to  fur.  20  tons 
of  sulphate  of  alumina  for  municipal 
water  dept. 


TRACY,  San  Joaquin  Co.,  Cal. — As 
previously  reported,  i^ids  will  be  rec. 
until  Sept.  17,  8  p.  m.,  by  Banta-Car- 
bona  Irrigation  District.  W.  Schloss- 
man,  secretary,  to  furnish  and  install 
pumping  machinery  and  accessories 
under  Ci>ntract  No.  1.  See  call  for  bids 
unilcr   official    proposal    section  in   this 


LOS  ANGELES,  Cal. — Until  2:30  p.  m. 
Sept.  5,  bids  will  be  rec.  by  harbor 
comm.  for  water  pipe  and  specials; 
spec.  642,  on  file  at  off.  harbor  engr., 
berth   90,   San  Pedro.  • 


LOS  ANGELES,  Cal.— Until  9  a.  m. 
Aug.  27,  bids  will  be  rec.  by  city  pur 
agt.  for  elliptical  tanks;  spec.  980. 


KELSO,  Wash.— J.  D.  Hanley,  Kelso, 
at  $122,716.20  awarded  contract  by 
council  to  const,  water  system.  B.  P. 
Seidel,  was  low  bidder  at  $117,255.68 
and  Troutman  and  Young,  2nd  low  at 
$120,709.  Project  involv.  construction 
of  intalce  structure  in  Cowlitz  river, 
a  twin  reservoir  w^ith  combined  capa- 
city of  2,000,000  gals  and  5-mi.  of  wa- 
terma.in  and  apprurtenances  ranging 
from    4   to    16-in.   dia. 


SPOKANE,  Wash — City  council  plans 
betterments  to  water  system  costing 
$460,000,  of  which  $175,000  is  to  fi- 
nance installation  of  new  c.  1.  mains 
replacing  wooden  mains.  New  electric 
pumps  are  to  be  installed  at  a  cost 
of  $165,000  also  a  reservoir  in  north 
section    of  city   at   $120,000. 


FRESNO,  Fresno  Co.,  Cal.  —  L.  G. 
erkins,  515  Blackstone  Ave.,  Fresno, 
warded  cont.  by  council  to  fur.  and 
fcl.    100   fire  hydrants. 


GLBNDALE,  Cal. — Election  will  be 
held  Sept.  20  to  vote  $550,000  water 
main   and   reservoir  bond   issue. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Fred  Gunther  awarded  cont.  at  $794.94 
for  elec.  pressure  pumping  plant  for 
Fairfax  School  Dist. 

SEASIDE,  Ore. — Leander  Lebeck,  As- 
toria, Ore.,  awarded  cont.  by  council 
to  const,  water  system  and  to  Coast 
Culvert  and  Flume  Co.,  to  furnish  the 
necessary  materials.  The  two  contracts 
run  approx.   $132,687. 


SOUTH  PASADENA,  Cal.— City  trus- 
tees declare  Inten.  to  install  c.  1.  water 
mains,  etc..  In  Milan  Ave.,  bet.  Edge- 
wood  Dr.  and  150  ft.  s  of  Garfield  Ave., 
Stratford  Ave.,  bet.  Mission  and  Oak 
Sts.,  and  por.  of  16  other  sts.;  1911 
act.   Nettie   A.   Hewitt,   city   clerk. 


SEWERS  &  STREET  WORK 


SANTA  ANA.  Cal. — Until  11  a.  m., 
Sept.  2,  bids  will  be  rec.  by  supervisors 
to  imp.  West  17th  St.,  bet.  Santa  Ana 
and  Westminster,  about  5  mi.  (18-ft. 
roadway),  involv.  grad..  7-in.  to  9-in. 
cem.  cone,  pave.,  gravel  surf.,  corru. 
iron  culv.,  reinf.  cone,  headwalls,  vit. 
sewer,  manholes,  junction  boxes,  drain- 
age sewers,  etc.;  R.  D.  I.  No.  31.  Est. 
cost  ,$130,000.  .1.  L.  McBride,  co.  rd. 
comm.  Cert,  check  or  bond  10%.  J.  M. 
Backs,   clerk. 


SAN  JOSE,  Santa  Clara  Co..  Cal.  — 
Until  Sept.  2,  8  p.  m..  bids  will  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  imp. 
Taylor  St.,  at  intersections  2,  3,  4,  5 
and  6th  Sts.,  involv.  grading;  pave  with 
1^^-in.  Durite  asph.  cone,  surface  on 
3-in.  Durite  asph.  cone,  base;  hyd.  cem 
cone,  curb,  gutter  and  walks;  2  hyd. 
cem.  cone,  storm  water  inlets;  8-in.  vit. 
pipe  drains.  1911  Act  &  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  reg. 
Wm.  Popp,  city  eng. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  Sept.  2,  8  p.  m.,  bid  swill  be  rec. 
by  John  J.  Lynch,  city  clerk,  to  Imp. 
Edwards  Ave.,  bet.  1st  and  Orchard 
Sts.,  involv.  grade  and  pave  with  1%-in 
Warrenite-Bit.  surface  on  3-in.  bitum- 
inous cone,  base;  hyd.  cem.  cone,  curb, 
gutter,  walks,  storm  water  inlets;  8-in. 
vit.  pipe,  drains.  1911  Act  &  Bond  Act 
1915.  Cert  check  10  %payable  to  city 
req.  Wm.  Popp.  city  eng. 


NAPA,  Napa  Co.,  Cal. — R.  E.  Erring- 
ton,  Napa,  at  $14,108.27  awarded  cont. 
by  council  to  imp.  Elm.  St.,  between 
Coombs  and  Jefferson  Sts.,  involving 
grading;  cone,  curbs;  pave  with  2- 
eourse  asph.  macadam  39  ft.  wide  in- 
cluding alley  terminatioRs;  8-in.  vit. 
sewers  with  12-in.  wye  branches; 
flushing  hole;  br.  manhole;  12  four- 
inch  side  sewers;  cone,  catchbasins: 
4-in  c.i.  water  pipe.  Basalt  Rock  Co., 
Napa,    only    other    bidder    at    $16,435.35. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We   build   rock  bunkers,   elevators  and   conveyors,   portable   pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


38  Stanford 


San  Francisco 


Phone  Kearny  1886 
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.  iS  ANGELES,  Cal — Southwest  Pav- 

4  Co..  801   VVaBhlnglon  Uldg..  submlt- 

.  .1    only    bid    to    supervlsor.s   ul   »S7,984 

..     imp.    Center    St.,    bet.    Atlantic    and 

;  .  narm    Aves.,    etc.,    In    Co.    Imp.    Dl8t. 

106,   Involv.   3076   cu.   yds.   cxcav.  at 

vd;   5833    ft.   curb   Sue   ft;    1  l.i;36   sq. 

ut.  30c  ft:  'J8U6  sq.   yd.s.    I'a-ln.  To- 

,    top    63c    yd;    1571    sq,   yds.    3V4-in. 

!i     cone,    base    J1.26    yd.    and     1671 

1 1.  ceni.  walk  22c  ft. 


I  STINK,    Merced    Co.,    Cal.    —   Until 
2,  bids  will  be  rcc.  by  \V.  U.  Chap- 
city   clerk,    to   const.    ill2    ft.    12-ln. 
sewer    and    3    manholes.    I'lans    on 
in  office  of  clerk. 


I'KEKA.   Humboldt   Co.,   Cal. — Until 

.1     2,  o  p.  m.,  bids  will  be  rec.  by  A. 

w.ilit-r  Klldale,  city  clerk,  to  fur.   1000 

ru     yds.    screened    trravel.    Further    In- 

i..rMiation    obtainable    from    clerk. 

I,OS  ANGELES.   Cal.^Council  adopts 

ordinance    eailinsr    election    Sept.    23    in 

\lnn    Imp.  Dist.  No.  31  to  vote  Jl, 000, 000 

II. i   issue   for   bldpr.   highway    from   w 

iiidary    line    of    Heverly    Hills,    west 

nn  foot  of  Santa  Monica  Ilts.,  to  in- 

>.  L-cctlon    with    state    highway       near 

mouth   of  Santa  Ynez   Canyon. 

LOS  ANGELES.  Cal.— Bids  rcc.  by  bd 
pub.  wks.  to  imp.  Burlington  Ave,  bet. 
1st  and  6th  Sts.,  involv.  13,790  sq.  ft. 
8-in.  asph.  pav.  (5-in.  base,  1-in.  bin- 
der, 2-ln.  surf):  308  sq.  ft.  5-in.  cone, 
pav.;  20S5  sci.  ft.  2-in.  bit.  base  pav; 
as  (i74  su.  ft.  Warrenite-bjlul.  pav.; 
I-"',-,  ft  curb;  15,732  sq.  ft.  walk;  6479 
.sc|.  ft.  gutter;  771  ft.  hse.  sewers;  storm 
ihain:    were: 

i;<-o.  H.  Curtis  Co.— $7500  grad:  30c 
^ispli'.  pav;  30c  cone,  pav.:  26c  bit.  pav; 
l:ic  bit.base;  70c  curb;  23c  walk;  28c 
^;utter;    $1200   storm   drain;    $2   sewer. 

I,.  A.  raving  Co. — $8250  grad;  31c 
asph.  pav;  29c  cone,  pav;  2Tc  bit.  pav: 
1  Ic-  bit.  base:  75c  curb;  23c  walk;  30c 
t;iitler;  $1590  storm  drain;  $2  sewer. 

(Jeo  H.  Oswald — $8000  grad;  32c  asph 
lav;  28c  cone,  pav;  26.5c  bit.  pav;  12c 
II.  base;  70e  curb;  22c  walk;  30c  gut- 
ii  r:   $1600  storm  drain:  $2  sewer. 

Warren    Const.    Co. — $7650    grad;    31o 

l.h.    pav:    28c    cone,    pav;       26.25c    bit. 

.  14c  bit.  base:  75c  curb:  23c  walk; 
gutter;     $1500    storm    drain:     $1.95 


SAN  MATEO.  San  Mate..  C...  Cal. — 
Until  Sept.  2.  8  p.  m.,  bids  will  be  rec. 
bv  E.  VV.  Foster,  city  clerk,  to  xmp. 
;ird  Ave.,  liet.  El  Camino  Real  and  A 
St.,  and  Kl  Camino  Real  and  A  St., 
involv.  removal  of  present  and  const, 
new  curl)  and  gutter;  pave  with  IVi-in. 
asph.  wearing  surface  on  4%-in.  hfd. 
cem.  cone,  base:  4-in.  vit.  lateral  sew- 
ers: const,  catchbasins;  extend  10-in. 
pipe  storm  drain.  1911  Act  &  Bond  Act 
1915.  Cert,  check  10%  payable  to  city 
req.  Marshall  White,  city  eng. 

TIIRLOCK,  Stanislau.s  Co.,  Cal. — City 
council,  A.  1".  Ferguson,  clerk,  de- 
clares inten.  (No.  118),  to  imp.  Palm 
St  .  from  pavement  in  place  in  East 
Main  St.  to  pavement  in  Place  in  East 
Olive  St.,  involv.  grading  and  paving 
with  3-in.  asph.  cone,  base  with  1%-in. 
\\  arrenite-Bit.  surface;  cem.  concrete 
.  urhs  and  gutters.  1911  .\ct.  Protests 
S.iit.    16.    Horace  Hall,   city   eng. 


LOS  ANGELES,  Cal.  —  Western 
Dredging  Co.,  629  Cllz.  Natl.  Bank  Bldg 
awarded  cont.  by  bd.  pub.  wks.  at 
1347  936  to  Imp.  Banning  Blvd.  bet. 
Anaheim  and  B  Sts.,  Involv.  grading 
at  $346,500;  san.  sewer  $1436. 

GILROY,  Santa  Clara  Co.,  Cal. — City 
trustees  have  adopted  resolution  au- 
thorizing City  Attorney  Fitzgerald  to 
oermit  the  Southwest  Paving  Co., 
Washington  Bldg.,  Los  Angeles,  to 
withdraw  Its  bid  of  approx.  $450,000  to 
Dave  streets,  the  contract  involv.  137,- 
000  sq.  ft.  cone,  gutter;  26.000  sq.  ft. 
cone,  walks;  1,200,000  ft.  4-in.  asph. 
base  with  1%-in.  Warrenite  surface: 
200,000  sii.  ft.  asph.  base  with  2-in. 
wairenite  surface;  150,000  sq.  tt.  re- 
surface pavement,  (H4-in.  Warrenite): 
25,000  lin.  ft.  cone,  curb;  500  lin.  It. 
galv.  iron  culvert:  1000  lin.  ft.  8-in.. 
aOOO  lin.  ft.  10-in.,  2500  lin.  ft.  12-in., 
1000  lin.  ft.  15-in.  and  laOO  lin.  ft.  18- 
In  vit.  pipe;  63  catchbasins;  46  man- 
holes; 3000  lin.  ft.  r.w.  headers  boards. 

LOS  4NGELES,  Cal.— Until  10  a.  m. 
(Sept.  8,  bids  will  be  rec.  by  bd.  pub. 
wks.   to  imp   (1911  act):  ,    ,„„ 

96th  St.,  bet.  Vermont  Ave.  and  100 
ft  e  of  Figueroa  St.,  involv.  cone.  pav. 
curb    walk,  cem.  sew.  Quant,  not  ready. 

S7th  PI.,  bet.  Main  St.  and  Moneta 
Ave.,  involv.  247  sq.  ft.  5-in.  cone,  1394 
qs  ft.  2-in.  bituni.  base  pav.,  39,472 
sq  ft.  Warrenite-bitul.  pav.,  2466  ft. 
curb,  10,172  sq.  ft.  walk,  2623  sq.  ft. 
gut.,   san.  sewer. 

Dover  St.,  bet.  Seneca  St.  and  Glen 
Feliz,  involv.  93,833  sq.  ft.  cone,  pav., 
520  sq.  ft.  2-in.  bitum.  base  pav.,  566  ft. 
curb,  19,501  sq.  ft.  wall.  20  sq.  ft.  gut., 
storm  dr. 

PASADENA,  Cal.— City  trustees  de- 
clare inten.  to  imp.  Green  St.,  between 
Marengo  and  Hill  Aves.  and  por.  of 
about  16  other  sts.,  involv.  cem.  cone, 
pav.,  asph.  pav.,  curbs,  walks,  gut., 
cone,  culv.,  sew.,  lighting  sys;  1911  act. 
W.  C.   Earle,   city   engr. 

LONG  BEACH,  Cal.— R.  D.  Van  Al- 
stine,  city  eng.,  estimates  cost  of  pav- 
ing Ocean  Blvd.  and  Livingston  Dr., 
bet.  Alamitos  Ave.  and  Toledo  Dr.  at 
$130,000.  City  will  pay  .HI, 000  of  this. 
The   council   has   ordered   plans. 

PASADENA,  Cal. — The  $300,000  bond 
issue  to  imp.  streets  in  So.  Lake  Ave. 
dist.,  incl.  widening  of  Lake  Ave.  to 
100  ft.  bet.  E  Colorado  and  E  California 
Sts.,  carried  at  the  recent  eiec.  Work 
is  to  involve  6-in.  oil  macad.,  walks, 
st-cet  lighting  system.  W.  C.  Earle, 
city  engr. 

FREI.SNO.  Fresno  Co..  Cal. — County 
supervisors  set  Sept.  29  as  date  for 
special  election  to  vote  on  organiza- 
tion of  proposed  Del  Rey  Sanitary  Dis- 
trict. 

SEB.^STOPOL,  Sonoma  Co.,  Cal.  — 
Citv  trustees  order  paving  of  Calder, 
Morris,  Wilton  and  Florence  Aves. 


PORTLAND.  Ore. — City  Engineer  es- 
timates ccst  of  widening  and  e.xtending 
lunisidc  St.,  from  west  harbor  line 
Willamette  river  to  2nd  St.,  at  $991.- 
700,  of  which  $247,925  is  assessed  to 
property   owners   affected. 


NEV.ADA — Low  bidders  on  these 
statu  highway  projects  were  previously 
reported,  complete  list  of  bids   follow: 

White    Pine    County — Project    No.    77, 
grade,  const,  culverts  and  place  gravel 
surface    bet.    11th    St.,    City   of   Ely,   and 
McGill. 
\Vm.  Hoops, 

Holllster,     Idaho      (awarded 

contract)    $77,597.40 

Nevada  Contracting  Co., 

Fallon,   Nevada 79,109.90 

i:ishop  &  Brooks, 

Deeth,     Nevada 86,212.90 

Strange  &   Vallandingham, 

.Salt   Lake  city,   Utah 87,347.20 

Ken    Hodgman, 

Reno,    Nevada 88,708.90 

Lyon  County-Project  No.  80-A,  grade, 
const,    culverts    and    place    gravel    sur- 
face,   bet.    Yerington    and    9.50    mi.    E 
ihereof : 
.John  Ross, 

Yerington      ,Nev.      (awarded 

contract)    $611,909.15 

liisliop   &  Brooks, 

Deeth,     Nevaaa ■63,043.80 

Ken  Hodgman, 

Reno,    Nevada 65,913.10 

Wiitenuerg  Warehouse  4:  Transfer  Co., 

Tonopah,  Nevada 67,955.60 

A.    1).    Drumm   Jr., 

Fallon,   Nevada 71,626.85 

11  chore  &  Kent, 

Fallon,     Nevada 72,705.90 

Humboldt    County — Project    No.    82-A 
grudi-,     construct     culverts     and     place 
cru.shcd    rock    and    gravel    surface    bet. 
Colionda  and   8.50   mi.  K   thereof; 
Morrison-Knudsen  Co., 

Boise,    Idaho $79,160.88 

Ken   Hodgman, 

Reno,    Aevad    79,567.68 

Nevada   Contracting    Co., 

Fallon,     Nevada 89,426.68 

Tieslau   Bros., 

Berkeley,    Calif 91,292.28 

T.  M.  Olney, 

Oakland,    Calif 94,644.18 

White    Pine    Countj' — Project    No.    70, 
grade,    const,    culverts    and    place    Port, 
cem.   cone,    surface    bet.    1st   street   and 
11th   street.   City   of   Ely; 
Strange  &  Vallandingham, 

Salt  Lake   City,   Utah $26,572.00 

Bids  on  last  two  named  projects, 
taken  under  advisement.  Geo.  Borden, 
State  Highway  Engineer. 

NEVADA  STATE — Following  is  list 
of  low  bids  rec.  by  State  Highway 
Commission   for  four  projects: 

Grade,  const,  culverts  and  place  Port, 
cem.  cone,  surface  in  Wliite  Pine  coun- 
ty bet.  1st  and  11th  Sts.,  city  of  Ely. 
Strange  and  Vallandingham,  Salt  Lake 
City,  Utah,  $26,575.  Taken  under  ad- 
visement.       ? 

Grade,  construct  culverts  and  place 
gravel  surface  in  White  Pine  county 
bet.  11th  St.  city  of  Ely  and  McGill. 
Awarded  to  Wm.  Hoops,  Holllster, 
Idaho,    at    $77,600. 

Grade,  const,  culverts  and  place  gra- 
vel surface  in  Lyon  county,  bet.  Yer- 
ington and  9.5-mi.  east  thereof.  Award- 
ed to  John  Ross,  Yerington,  Nevada  at 
$60,910. 

Grade,  const,  culvert  and  place 
crushed  rock  and  gravel  surface  in 
Humboldt  county  bet.  Golconda  and 
8.5  mi.  east  thereof.  Morrison-Kundsen 
Co.,  Boise,  Idaho,  $79,165.  Taken  under 
advisement. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRAKCISCO 

MOTORS 

\(w   tiMil    Usoil,   Hoiiclil.   Sold.  Exdiangod.   Rented   and   Repaired 
Industrial  Lijilit  and  Power  Installation 

Telephone  SUTTER  3266 


NAPA,  Napa  Co.,  Cal. — Until  Sept.  8, 
s  p.  m.,  bids  will  be  rec.  bV  Howard 
E.  Roper,  secy.  Napa  School  Board,  to 
iur.  230  cu.  yds.  crushed  rock  screen- 
ings: liidders  to  submit  samples.  Fur- 
ther information  obtainable  from  sec- 
retary. 


HANFORD,  Kings  Co.,  Cal. — County 
Surveyor  Roy  May  making  surveys  for 
road  running  south  from  end  of  Mur- 
ray rd.  to  G.  P.  lease  in  Kettleman 
Hills. 


LOS  ANGELES,  Cal.  ^  Supervisors 
declare  inten.  to  imp: 

Main  St.  and  other  sts.  in  Tr.  4741, 
17,750  lin.  ft.  involv.  2641  cu.  yds.  exca- 
vation: 28.914  ft.  curb;  113,316  sq.  ft. 
walk:    5839    sq.   ft.   gut:    est.,    $40,872.50. 

Boston  Ave.,  bet.  Ash  and  Alameda 
Sts..  3593  ft.  involv.  2780  cu.  yds.  exca- 
vation; 3433  ft.  curb;  19,000  sq.  ft.  walk 
12,460  sq.  yds.  asph.  cone,  base;  12,460 
sq.   yds.   Natl,  pav;    est.,   $39,910.40. 
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Architects — Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Arc  you  satisfied  with  the  bids  you  received  on  that 
last  job? 

Did  you  have  eompctition — and  plenty  of  it? 
If  not — wliy  not? 

Without  eharpre  the  BUILDING  &  ENGINEEUIXG 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  7)lMns  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 

of  BUILDING  &  ENGINEERING  NEWS 

Thp  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 

3340 

— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  published 
in  this  section?  We  think  not — in  fact,  we  laiow 
you  cannot. 

If  you  want  competiiion — if  you  want  mdependenl 
contractoi-s  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 

Ouilding  &  ilLngineering  INews 


unlay,    AiiKUst    :i(l.    IS'.'l 


BUILDING    AND    ENGINEERING    NEWS 


Al'UI'UX.     I'llKMT    Co.,     Clll.  —  Kloi'lloll 

will  l>t'  oiill'-tl  Mliiirlly  ti>  vi>l<-  liiinUs  l» 
llliallri-  eriTlliill  of  llfW  I'lillnly  liDSpHul 
liuilillnK.M.  KU>ctli>ii  Ix-lfl  liisi  yi'.ir  l>>r 
llns   iniipoMf  faili-il   In  I'arry. 

LOS  A.N'dlCLKS.  fill — Supei-vlMors  ilo- 
ilarc  liiteii.  lo  improve: 

Kir  St..  bet.  MuiulifStcr  iiiul  Sliorb 
Avi-s..  :!472  llii.  ft.  liivolv.  2983  cu.  yds. 
I'Xcav;  10,434  sq.  ft.  KUt..  il'J'J"  sq.  yds. 
a.sph.  c'ono.  base.  !>yii7  S(i.  yds.  Natl, 
pav.  top;  est.  131.337. SO.  Co.  Imp.  No. 
137. 

K!m.  St..  bet.  Manchester  and  Shorb 
Aves.,  2472  lln.  ft.  Involv.  33."il  cu.  yds. 
excav.,  1284  ft.  curb,  10.330  s(|.  ft.  gut.. 
H973  sq.  vds.  asph.  cone.  base.  9973  sq. 
yds.  Natl.  pav.  top;  est.,  $32,230.40.  Co. 
imp.   No.    127. 

-Alleys  In  Jackson  ParH  Tr..  3342  lln. 
ft.  involv.  S29  cu.  yds.  excav.,  178  tt. 
curb,  1720  sq.  ft.  gut..  5817  sq.  yds.  cone 
pav.;  est.  $10,747.70.  Co.  Imp.  No.  86. 


TUKL.OCK,  Stanislaus  Co.,  Cal. — City 

uricil.  A.  1".  Kerguson,  clerl<.  declares 
in.  (No.  117),  to  Imp.  Marshal  St., 
'Ml  pavement  in  i)lace  in  S  Kront  St., 
Hell  St..  involv.  grade  and  pave  with 
n.  asph.  cone,  base  with  IVi-in.  War- 

riile-Bit.    surface;    cem.    cone,    curbs. 

utters,  culverts.  1911  Act.  Protests 
.-•  pi.  16.  Horace  Hall,  city  eng. 

I.O.N'Cr  BKACH.  Cal. — City  Eng.  K.  D. 
V;in  Alstine  preparing  plans  to  pave 
\V  Anaheim  St.,  bet.  Pai.sy  Ave.  and 
1-erris  Rd.,  est.  $85,000,  rdwy.  70  ft. 
wide,  4780   ft.   long. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Sept.  2,  bids  will  be  rec.  by  bd.  pub. 
wks.  to  const.  Boyle  Hts,  storm  dr.  No. 
2,  incl.  right-of-way  w  of  Hott  St.,  in 
6th  St.,  Whittier  Blvd.,  Mathews, 
Fiokett  and  other  sts.  Work  involves 
the  foil,  approx.  quantities:  3153  ft. 
12-in.,  1585  ft.  15-in.,  2000  ft.  18-in., 
1653  ft.  21-in.,  32  ft.  S-in.  cera.  pipe; 
103S  ft.  33-in.,  2113  ft.  30-in.,  699  ft. 
45-in.,  516  ft.  22-in.,  459  ft.  39-in.,  and 
529  ft.  24-in.  reinf.  cone,  pipe;  2241  ft. 
65-in.,  3157  ft.  60-in.,  1664  ft.  48-in.,  330 
tt.  54-in.,  170  ft.  36-in.,  5  tt.  30-in.,  390 
ft.  24-in.  and  184  ft.  12-in.  cone,  storm 
dr;  32  no.  18,  51  No.  21,  55  No.  23,  and 
4  No.  24  catch  basins;  34  type  K,  IS 
type  X,  one  type  Z,  1  type  B,  12  std., 
and  1  std.  drop  manhole;  17  manholes, 
frames  and  covers;  2  junc.  cover  sets; 
4  catch  basin  cover  sets;  2  June,  cham- 
tteis;  one  lamphole;  one  cone,  and  wall; 
100  ft.  special  monolithic  cone,  sec- 
tion; 60  ft.  monolithic  cone,  sewer;  8- 
ft.  8-in.  san.  sew.  embedded  in  reinf. 
cone,  beam;  incl.  alterations  and  vari- 
ous culv.  to  be  blocked  airtight;  4165 
sq.  ft.  gut.;  28  sq.  ft.  walk;  45,226  sq. 
ft.  grade  and  oil;  38  ft.  curb;  616  sq. 
ft.  5-in.  cone,  pav;  752  sq.  ft.  4-in. 
bituni.  base  pav.;  resarf.  of  trenches, 
as  foil:  asph.  pav.  on  First  St.,  Topeka 
on  41h  St..  rock  and  oil  pav.  on  all 
other  sts.  and  alleys.  All  pipe  not  par- 
licularly  spec,  to  be  cem.  pipe. 


VISALIA,  Tulare  Co.,  Cal.  —  City 
trustees  vote  to  const,  sidewalks  in 
dists.  No.  3  and  4,  covering  north  sec- 
tion of  the  city  and  the  section  extend- 
ing from  West  Main  St.  at  Willit  north 
and   south   to   Goshen   Ave. 


SAN  DIEGO,  Cal.— City  engineers  cs- 
(linalo  to  pave  Kettner  Blvd..  Hancock 
St.,  Calif.,  Ivy  and  Pierce  Sts.,  is  183C 
cu.  yds.  excav.,  .144,315  sq.  ft.  pav..  26,- 
641  ft  curb.  10.250  S(i.  ft.  walk,  12  cul- 
vert.s,  43  6-ln.  and  23  4-ln.  sewer  lat- 
erals. 

COMl'TON,  Cal — Until  8  p.  m.  Sept.  2 
bids  will  be  rec.  by  city  trust,  to  imp. 
under  1911  act  and  1915  imp.  bond  act 
Orange  St.,  Willow  St..  etc.,  involving 
17,860  lin.  ft.  curli,  86.930  sq.  ft.  walk, 
370  sq.  ft.  gut.,  263,500  sq.  tt.  grad., 
26S,500  sq.  ft.  5-in.  cone,  pav.,  8396  lin. 
ft.  8-in.  cem.  pipe.  3504  lin.  ft.  cem. 
hse.  sew.,  28  manholes  and  junction 
chambers,  7  flush  tanks,  2630  lin.  ft. 
4-in.  machnie  banded  wood  stave  pipe, 
2321  lin.  ft.  4-in.  c.  i.  water  pipe.  2436 
lin.  ft.  2-in.  galv.  pipe,  3471  %-in.  galv 
serv.  pipe.  Edward  M.  Lynch,  Central 
Bldg..  L.  A.,  engr.  Maude  Hecock,  city 
clerk. 


.ISAN  MARINO,  Cal.  —  City  trustees 
declare  inten.  to  const.  .S-in.  vit.  sewer 
in  Oak  Grove  Ave.  in  Mesa  Rd.,  in  Vir- 
ginia Rd.,  in  Mill  Lane  and  in  Circle 
Dr.,  Sosalind  Rd.  and  in  a  portion  of 
St.  Albans  Rd.;  1911  Act. 


SAN  .JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  Sept.  2,  s  p.  m.,  bids  will  be  rec. 
Ijy  John  J.  Lynch,  city  clerk,  to  imp. 
Keyes  St.,  bet.  Senter  rd.  and  bridge 
over  Coyote  river,  involv.  grade;  pave 
with  2-in.  Warenite-Bit.  surface  on 
:i'4-in.  Bituminous  cone,  base;  hyd. 
loiic.  curbs  and  gutters;  cem.  cone. 
\ralks;  hyd.  cem.  cone,  header  walls 
and  storm  water  inlet  with  17-in. 
.stand,  c.  i.  grading  and  frame;  8-in. 
0.  i.  pipe  drains.  1911  Act  &  Bond  Act 
1915.  Cert,  check  10%  payable  to  city 
req.    Wm.    Poop,    city   eng. 


LOS  ANGELES.  Cal.— Election  will 
probably  be  held  in  South  Bay  Cities 
Sanitation  Dist.  to  vote  $500,000  bond 
issue  for  an  intercity  sewer  system 
embracing  Redondo,  Hermosa,  Manhat- 
tan and  portion  of  L.  A.  county,  incl. 
Palos  Verdes. 
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SOUTH  GATE,  Cal. —  Griffith  Co.,  502 
L.  .\.  Ry  Bldg.,  Los  Angeles,  awarded 
lont.   by  city   trusts  to   imp; 

Southern  Ave.,  invoiv.  18,280  sii.  ft. 
walk  16c  ft;  4280  ft.  curb  50c  ft;  19,630 
sq.  ft.  5-ln.  gut.  22c  ft.:  6110  sq.  tt.  8-in. 
gut.  33c  ft;  276,950  sq.  ft.  grad.  2.5c  ft; 
I'/j-in.  Willite  pav.  on  3Vi-in.  bitum. 
liase    19c    ft. 

Otis  Ave.,  involv.  50  sq.  ft.  walk  16c 
ft;  20  ft.  curb  50c  ft;  5303  sq.  ft.  5-in. 
gut.  22c  ft.;  388  sq.  ft.  8-in.  gut.  33c 
ft.,  49,933  sq.  ft.  grad.  3c  ft;  49,933  sq. 
ft.  lV4-in.  willite  pav.  on  4-in.  bitum. 
Ijase   20.5c   ft. 

'.Seville  Ave.,  involv.  50  sq.  ft.  wallc 
16c  ft;  1954  ft.  curb  50c  ft;  30S5  sq.  ft. 
5-in.  gut.  22c  ft;  705  sq.  ft.  8-in.  gut. 
33c  ft;  42,612  sq.  ft.  grad.  3c  ft;  42,612 
sq.  ft.  I'/i-in.  Willite  pav.  on  3  Vi -in. 
bitum.   base  19o  ft. 


SONORA,  Tuolumne  Co.,  Cal. — Tuo- 
lumne County  supervisors  enter  into 
agreement  with  U.  S.  Forest  Service 
wherelty  the  county  will  provide  $35,- 
000  and  the  Forest  Service  $150,000  to 
finance  improvement  of  Sonora-Mono 
highway  from  Hibbing  Ranch  near 
Soulsbyville  to  Long  Barn,  a  distance 
of  approx.  10-mi.  The  Imp.  will  elim- 
inate the  worst  grades  on  the  roadway 
by  relocation.  It  is  proposed  to  sur- 
face the  work  with  rock  macadam,  26 
tl,    wide. 


LONG  BEACH.  Cal. — Until  9:30  a.  m. 
Sept.  2,  bids  will  be  rec.  by  council  to 
improve: 

Argonne  Ave.,  bet.  Elliot  and  Colo- 
rado  Sts.;   curb   and  walk. 

Molino  Ave.,  bet.  10th  and  Anaheim 
Sts..  cone,  pav.,  curb,  walks,  vit.  hse. 
conn. 

21st  St.,  bet.  American  and  Pacific 
Aves.,  and  por.  other  sts.;  curb,  walk. 

Gladys  Ave.,  bet.  14th  and  Anaheim 
Sts.;  curb  and  walk. 

Lemon  Ave.,  bet.  17th  and  State  Sts.; 
6-in.   asph.   cone,   pav.,   curb,   walk,   gut. 

Pine  Ave.,  bet.  State  and  21st  Sts.: 
comb,  curb  and  gut.,  walk,  6-in.  cone, 
pav.  with  2-in.  asph.  wearing  surf.  1911 
act.   R.   D.   Van  Alstine,   city   engr. 

REDONDO  BBACHI.  O.al.— Untjil  S 
p.  m.,  Sept.  2,  bids  will  be  rec.  by  city 
trustees  to  pave: 

Alleys  in  Clifton-by-the-Sea,  involv. 
5-in.  cone.  pav.  with  oil  and  screenings 
protective   coat,    redwood   headers. 

Catalina  Ave.  (Clifton-by-the-Sea), 
bet.  Ave.  I  and  so.  city  limits  of  Re- 
dondo, and  por.  of  other  sts.:  4-in. 
asph.  cone.  pav.  and  2-in.  Willite  wear, 
surface. 

Agate  St.,  bet.  Camino  Real  and  Lu- 
cia St.:  2iA-in.  asph.  cone.  pav.  with 
IVi-in.  Willite  surf.,  walks,  gut.,  curb. 
1911   ait.    Victor   H.   Slanheli,  city  engr. 

SANTA  ROSA,  Sonoma  Co..  Cal— City 
council,  Vida  McL  Doggett,  clerk,  de- 
clares separate  resolutions  of  inten- 
tions  to    imp.   the   following  streets: 

Second    St.,   bet.   Davis   and  Main    Sts. 

King  St.,  bet.  College  Ave  and  Wash- 
ington St. 

7th   St..   bet.   Wilson  and  Washington 

Bosfey  St.,  bet.  Sebastopol  Ave.  and 
Barnett  St. 

7th    St.,    bet.    Washington    and    B    Sts. 

All  by  excavation  or  filling;  recon- 
structing present  water-bound  macad- 
am surface  for  4-in.  thick  base  to  be 
surfaced  with  3-in.  Willite  ,  Process 
asph.  cone,  pavement  laid  'in  one 
course;  const,  comb.  cone,  curb  and 
gutter.  All  under  1911  Act  and  Bond 
Act   1915.   Prote.';ts  Sept.   16. 


SANTA  MONICA,  Cal. — Council  de- 
clares inten.  to  imp,  Pennsylvania  Ave. 
bet.  14th  and  20th  Sts.,  involv.  IVi-in. 
Warrenite-bitul.  pav.  on  2% -in.  asph. 
concr.  base;  water  distrib.  sys.,  man- 
holes, etc.;  1911  act.  Howard  IJ.  I'arter, 
city  engineer. 

SAN  ANSELMO,  Marin  Co.,  Cal  — 
Town  trustees  order  plans  prepare.!  to 
imp.  Hillside  Ave.,  to  be  paved  with 
h>d.  cone.  5-in.  thick,  14  ft.  wide,  the 
balance  of  street  to  be  paved  with  asph, 
macadam.  Plans  also  ordered  pre- 
paied  to  pave  Roland  Way  and  I-aurel 
Ave.  Petitions  have  been  pr^isented 
seeking  imp.  of  Salinas  Ave.,  San  Fran- 
cisco Blvd.,  Santa  Barbara  and  Santa 
t  run  Aves. 


SANTA  ANA,  Cal.  —  Until  11  A.  M., 
Sept.  2,  bids  will  be  rec.  by  supervisors 
to  const,  cem.  concr.  highway,  18  ft. 
wide.  7-in.  min.  thickness,  on  W.  17th 
St.,  bet.  citv  limits  of  Santa  Ana  and 
Huntington  Beach  Blvd..  5  mi.  County 
will  turn.  11,500  bbls.  cem.  Rd.  Dist. 
Imp.  Act.  Approx.  quant.;  16,000  cu. 
yds.  excav.,  10,758  cu.  yds.  concr,,  75  ft 
36-in.  c.  m.  p.,  90  ft.  18-in.  c.  m.  p..  108 
ft.  15-in.  c.  m.  p.,  180  ft.  12-in.  c.  m.  p. 
Plans  and  spec,  from  supt.  of  highways, 
dep.  $15.     J.  M.  Backs,  clerk. 


LOS  ANGELES,  Cal. — Wm.  Lidding- 
ton,  420  E.  60th  St.,  awarded  cont.  by 
Bd.  Pub.  Wks.  at  $20,295  to  imp.  A\  ilcox 
Ave.,  bet.  Hollywood  and  Sunset  BIvOs. 
with  cem.  concr.,  asph.  pav.,  and  bitum. 
base   pav.,  and  other  ncidental   items. 


SAN  BERNARDINO  COUNTY,  Cal.— 
Until  Sept.  11,  9  a.  m.,  bids  will  be  rec 
by  C.  H.  Sweetser,  Dist.  Eng.,  U.  S. 
Bureau  of  Public  Works,  9  Main  St., 
Can  Francisco,  to  const.  Fredalba  Big 
Bear  National  Forest  Highway  in  San 
Bernardino  county,  2.7-mi.  in  length, 
involv.  19  acres  of  clearing;  37,500  cu. 
yds.  unclassified  excavation;  93  cu. 
yds.  A  cone;  87  cu.  yds.  C  cone;  9610 
lbs.  rein,  steel;  1464  lin.  ft.  corru.  metal 
pipe.  See  call  (or  bids  under  official 
proposal    section    in    this    Lssne. 


COMPTON,  Cal,— Geo.  H.  Oswald,  356 
E  58th  St.,  Los  Angeles,  awarded  cont. 
by  city  trustees  to   imp: 

Magnolia  Ave.,  involv.  60  sq.  ft.  walk 
19c  ft;  1786  ft.  curb  50c  ft;  37,245  sq.  ft. 
grad.  1.75c  ft;  37,245  sq.  ft.  cone.  pav. 
17c  ft;  2  c.  b.  $100  ea.,  200  ft.  6-in.  hse. 
conn.  $1  ft.;  724  ft.  4-in.  water  pipe 
$1.42  ft;  32  ft,  1-in.  water  serv.  $1.30  ft; 
500  ft.  %-in.  serv.  at  $1.30  ft. 

Palmer  Ave.,  involv.  27,480  sq.  ft. 
walk  17c  ft;  6470  ft.  curb  50c  ft;  213,650 
sq.  ft.  grad.  Ic  ft;  213,650  sq.  ft.  5-in. 
cone.  pav.  16.5c  ft;  80  ft.  15-in.  sewer 
$1.5U  ft:  160  ft.  8-in.  sewer  $1.25  ft; 
oriiam.   Itg.   sys.    $13,000. 


PASADENA,  Cal.— Clarence  P.  Day 
Corp.,  226  Boston  Bldg.,  Pasadena, 
awarded  cont.  by  city  directors  at  $81,- 
758  to  imp.  Glen  Ave.,  etc.,  involving 
rein.  cone,  storm  dr.  at  $24,982;  oil  ma- 
ead.  pav.  9c  ft.,  walk  16c  ft;  grad.  $9500 
50c  ft.  curb;   23.5c  sq.  ft.  gutter. 


POMONA,  Cal. — Council  declares  in- 
ten.   to   imp.   under   1911   act: 

3rd  St.,  bet,  Gordon  St.  and  Park  Ave; 
5-in.  coric.  pav.  and  rock  and  asph. 
wear,    surf.,   curbs. 

Holt  Ave.,  bet.  Reservoir  ISt.  and  e 
city  limits;  6-in.  cone,  pav.,  S-in.  vit. 
sew.,     cobblestone    curbs,    cem.     curbs. 


SANTA  BARBARA,  Cal.— J.  H.  Till- 
man Co.,  Portland,  submitted  low  bid 
to  council  at  $183,800  to  lay  outfall 
sewer  line,  3800  ft.  into  the  ocean, 
42-in.  dia.,  connecting  screening  plant 
with  ocean  outlet.  United  Cone.  Pipe 
Co.  submitted  low  bid  at  $3200  for  fur. 
a  small  quantity  of  std.  pipe  and  at 
$41,000  for  fur.  submarine  reinf.  cone, 
pipe  for  this  outfall.  Other  bids  will 
be  published  later. 
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KritKKA.  Iliiiiiholdl  l%>..  «\il.  — Uiilll 
8cpi.  2.  'i  p.  111.,  bids  will  be  rec.  by 
KriMl  .\I.  Kay.  ••nunty  clerk,  lo  con«l. 
riilv<  rt  :iiul  fill  on  Kne<>liind-rratrle 
rd.  1-ml.  aliovf  Frcshwiiter  in  ltd.  Dlst. 
4.  I'ort.  oliei-k  10^  rcii.  with  bid.  F'lans 
ubtalnublo  from  Couiily  Surv<yi>r  .Ar- 
thur J.  LoKan. 


LOS  ANOEI.KS.  Cal.— Uiilll  10  a.  m., 
Sept.  22,  bIdM  will  be  rec.  by  bd.  pub. 
wkii.  f»r  l'urllr.iid  cement  for  Macy  St. 
viaduct,  across  Lkjs  Angele.s  river.  Spec 
on  file  at  office  of  city  enur. 

SANTA  BARHAUA,  Cal.— Council  de- 
clares inten  to  install  litrht  sy.-'tem  in 
Carrillo  St.,  bet.  De  La  Vina  and  Canal 
.SIS.,   1!)11  act  (c.   1.  posts). 

SAN  nERNAHDINO,  Cal.— Until  7:30 
p.  m.,  Sept.  8  bids  will  be  rec.  by  coun- 
cil to  install  lighting  svstem  in  E  St. 
bet.  5th  St.  and  131  ft.  n  of  3rd  St.:  also 
In  4lh  St..  bet.  120  ft.  \v  of  K  Rt.  and 
Arrowhead  Ave.:  (concrete  standards); 
1911  act.  J.  H.  Osborn,  city  clerk. 

.s.\NT..\  MONIC.\.  Cal. — Council  de- 
clares inten.  to  install  ligrhtine  system 
(cone,  posts)  in  Main  St.,  bet.  Pico 
Blvd.  and  Ilollister  .^ve:  l;in  act.  How- 
ard  B.   Carter,   city   engr. 
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S.-\NT.\  MONICA.  Cal.  -  P.  S.  Mc- 
Kwan  submitted  low  bid  to  council  at 
$5226  to  install  ornam.  lighting  system 
In  Marine  St.,  bet.  Maine  and  4th  Sts. 
Osborn    Elec.    Co.    bid    $6300. 


LOS  ANGELES.  Oal.— Griffith  Co., 
,102  L.  A.  Ry.  Bldg-.,  awarded  cont.  by 
supervisors  at  $20,091  to  imp.  Hickory 
and  Ivy  Sts.,  Co.  Imp.  No.  209.  involv. 
3390  cu.  yds.  excav.  85c  yd;  9510  sq.  ft. 
gut.  20c  ft.:  9166  sq.  yds.  cone,  paving 
$1.67   yd. 


FULLERTON,  Cal.  —  L.  A.  Pav.  Co., 
29110  Santa  Fe  Ave.,  L.  A.,  awarded 
cont.  by  city  trustees  at  $55,096  to  pave 
portions  of  West  Truslow  Ave.,  East 
Truslow  Ave.,  etc..  involv.  grad.,  asph. 
cone.  pav.  (Topeka  top),  curb,  remov. 
of  culv.,   etc. 


EUREKA.  Humboldt  Co..  Cal. — City 
Eng.  Harry  H.  Hannah  preparing  spec, 
lo  pave  D  St.,  bet.   4th  and  7th  Sts. 

HAWTHORNE,  Cal.  —  City  trustees 
declare  inten  lo   imp: 

New  Jersey  Ave.,  bet.  Hawthorne  ap'l 
Prairie  Aves.,  IH-in.  Willite  on  2l4-in. 
asph-conc.  pav.  (2-in.  d,  g.  sub-base), 
curb,  walk,  gut.;  1911  act  and  1915 
l)ond  act. 

Eucalyptus  Ave.,  bet.  Raymond  Aye. 
and  Ballona  Ave.,  involv.  1%-in.  Wil- 
lite pave,  on  2H-in.  asph.  cone,  base 
with  2-in.  d.  g.  sub-base;  curbs,  walks, 
gutters;  1911  act  and  1915  imp.  bond 
act.  Victor  H.  Staheli,  city  engr. 


SAN  lilECO,  I'ul.— H.  U.  Fenlon,  19.su 
Main  St.,  San  IJIego,  submits  low  bid  to 
council  at  $42,602  to  Imp.  Feltuii. 
WlBhtnian,  Laiidis  sts.,  etc.,  involving 
15  !I76.3  cu.  yds.  earth  excav.  $1.25  yd; 
3600.4  cu.  yds.  earth  embank.  lUc  yd: 
65,584.2    sq.    ft.    ccm.    walk    23c    ft.;    12,- 

SAN  JOSE,  Sania  Clara  Co.,  Cal.  — 
City  council.  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  St.  John  St.  from 
ul  351  ft.  w  of  31st  St.  to  pt.  245.59  ft. 
e  of  31st  St.,  Involv.  grading;  pave 
with  14 -in.  Warrcnile-Bit.  surface  oii 
3-ln.  bit.  cone,  base;  hyd.  cem.  cone, 
curb,  gutter  and  walks;  4-in.  hyd.  cem. 
cone  house  lateral  drains.  1911  Act  & 
Bond  Act  1915.  Protests  Sept.  2.  Wm. 
ropp,   city   engineer. 

OAKLAND,  Cal.— Until  Sept.  4,  12  M., 
bids  will  be  rec.  by  Eugene  K.  rfturgis. 
city  clerk,  to  imp.  portions  of  Logan 
Ave,  involv.  grading;  const,  concrete 
culvert;  manhole;  cone,  end  walls.  1911 
Act.  Cert,  cheek  10%  payable  to  cuy 
req.    W.    W.    Harmon,    city    eng. 

LOS  ANGELES,  Cal. — Nick  Chutuk  & 
Leo  Vuksich,  1506  Pleasant  Ave  award- 
ed cont.  bv  bd.  pub.  wks.  at  $29,150  for 
sewer  in  6th  ave.  bet.  Vernon  .\ve.  ami 
482  ft.  s   of  50th  St. 

SAN  MARINO,  Cal.— Gogo  &  I'.adioh. 
705  Bernard  St.,  Los  Angeles,  awarded 
cont  by  city  trustees  at  $6375  for  8-iu. 
vit  sewer  lateral  with  manholes  and 
wye  branches  in  Orlando  Rd.  bet.  mam 
sewer  ill  Kosalind  Dr.  and  n  city  lim- 
its,  and  in  a  portion  of  Holladay  Rd. 

SAN  LEANDRO.  Alameda  Co..  Cal. — 
Thos.  Geary,  Oakland,  awarded  cont. 
Iiy  city  trustees  to  sewer  (1)  Magdeline 
4ve  and  (2)  Parrott  St.,  $2050.25  for 
the  former  and  $222  for  the  latter. 
Other  bids  were:  Manual  Smith.  (1) 
$2406.25;  (2)  $365;  John  Garden,  (1) 
$2599.88,  (2)  $314;  M.  A.  Lopez,  (1) 
$2315. 3E  (2)  $412.15;  F.  F..  Church,  (1) 
$2088.80',    (2)    $236.20. 

S-VNTA  ANA,  Cal. — Until  11  a.  m.. 
Sept.  2,  bids  will  be  rec.  by  supervis- 
ors to  pave  5  mi.  on  Arrow  highway. 
West  17th  St.,  bet.  Santa  Ana  and 
Westminster  Blvd..  connecting  Santa 
Ana  with  Long  Beach,  by  a  direct 
route;  est..  $130,000.  J.  L.  McBride,  co. 
rd.   comni. 


Alti'ADlA,  Cal. — The  $225,000  street 
imp.    bonds    carried    at    recent    election. 

WlL.Ml.NGTON,  Cal.  —  Petitions  are 
out  for  intercKiiting  sewer  system 
serving  the  n.w.  section  of  city,  about 
7UU  acres  and  25U0  lots.  Cost,  $122,000. 
Ilan.s  incl.  $23,000  sewage  pump  plain. 
.1.  T.  Thomas,  resideitt  engr.,  at  Wil- 
mington. 


HERMOSA,  Cal.  —  Election  will  be 
held  Sept.  30  to  vote  $200,000  sewer 
system.   Victor  H.  Staheli,   city  engr. 

ALHAMBRA,  Cal.— City  trustees  de- 
clare inten.  to  const,  storm  dr.  and 
struc.  in  Ramona  Blvd.  n  of  P.  E.  r.-of- 
w.  (Covina  branch),  bet.  Addie  and 
Hellman  Aves.,  Westminster  Ave.,  bet. 
Hellman  Ave.  and  Avondale  Dr.  and 
por.  4  other  sts;  1911  act.  R.  B.  Wallace 
city  clerk. 
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S.\.NT.\  MO.VICA,  Cal. — Until  10  a.  m. 
.Sept.  2,  bids  will  be  rec.  by  council  to 
Iiave  Yale  St.,  bet.  Wilshire  Blvd.  and 
1  lorado  Ave.,  etc.,  with  Warrenite- 
liitul.  pav.  on  asph.  cone,  base,  curbs, 
walks,  c.  i.  water  pipe,  sew.;  1911  act. 
lioward  li.  Carter,  city  engr. 


HAYWARD,  Alameda  Co.,  Cal.— -As- 
sociated Const.  Co.,  564  Market  St., 
San  Francisco,  at  $29,35S  awarded  cont. 
by  city  trustees  to  imp.  portions  of  De 
Soto  St.  and  Sunset  Blvd.,  involving 
120,000  sq.  ft.  3 14 -in.  asph.  cone,  base 
with  l'/2-in.  asph.  cone,  surface  pave- 
ment including  grading;  cone,  curbs 
and  gutters.  Hutchinson  Co.,  Oakland, 
(.iilv  (itlier  bidder  at  approx.  $31,150. 


S,\.\TA  MONICA,  Cal. — Kneen  Pav. 
Co.,  Dudley  Blk.,  Santa  Monica  award- 
ed cont.  by  council  at  $93,111  to  pave 
Ocean  -\ve.,  bet.  Broadway  and  9th  St. 
with  Warrenite-bitul.  Work  also  in- 
cludes curbs,  walks,  sew.,  Itg.  sys.,  wa- 
ter  pipe. 

RIVESIDE,  Cal.  —  County  surveyor 
A.  C.  Fulmor  estimates  cost  of  11.7  mi. 
rd.  from  Oak  Cliff  to  Idyllwild  and 
Keen  Camp  in  San  Jacinto  Mts.,  at 
.fill. 000.  Average  grade  would  be  6%. 
U.  S.  forest  dept.  will  pay  half  the  cost. 
Bridges   and   culverts   will   cost   $17,000 


LOS  ANGEl^ES,  Cal.— Pioneer  Trans- 
fer Co.  of  Calexico.  Inc.  awarded  cont. 
by  supervisors  at  $69,850  to  pave 
Garvey  Ave.,  bet.  New  Ave  and  Lexing- 
ton-Gallatin Rd.,  3.52  mi.,  with  cem. 
concrete. 

WHITTIER.  Cal. — City  trustees  de- 
clare inten.  to  pave  Union  Av^.  bet. 
College  and  Penn  Sts.  with  6-in.  concr. 
walk,  curb;  1911  act.  Paul  Gilmore, 
city  clerk. 

ORANGE  COUNTY,  Cal.— W.  D.  Mc- 
Crav.  129  W-2nd  St.,  Los  Angeles,  at 
$108,310  (reinforced  concrete  pipe) 
awarded  cont.  by  State  Highway  Com- 
mission to  grade  5.2  mi.  in  Orange 
county,  bet.  Corona  Del  Mar  and  La- 
guna  Beach.  Engineer's  estimate, 
$159,089.55. 

EUREKA,  Humboldt  Co..  Cal.- Coun- 
cil, Fred  M.  Kay,  city  clerk,  contem- 
plates bond  election  to  finance  sewer 
construction.  Harry  H.  Hannah,  city 
clerk. 


UPLANDS,  Cal.  —  City  trustees  de- 
clare inten.  to  const.  S-in.  vit.  sewer 
with  m.  h.  etc.,  in  alley  s  of  Washing- 
ton Blvd.,  through  blks  3,  4,  5  and  6, 
Pleasant  View  Tr.,  and  in  portions  of 
other  alleys,  10th  and  11th  Sts.;  1911 
act.    E.   C.   Mehl,   city  clerk. 

NAPA,  Napa  Co.,  Cal. — Until  Sept.  10 
10  a.  m.,  bids  will  be  rec.  by  James  A. 
Daly,  county  clerk,  to  fur.  1000  cu.  yds, 
1-in.  crushed  rock  in  bunkers  at  quarry 
in  Redwood  road.  Cert,  check  10%  pay- 
able   to    chairman    of    Bd.    of    Sups.    req. 

CULVER  CITY,  Cal. — City  trustees 
declare  inten.  to  imp.  Higuera  St.,  bet. 
Washington  Blvd.  and  s.w.  line  Tr. 
4161;  curb,  walk,  remod.  m.  h.,  3i4-in. 
asph.  cone.  pav.  and  lV4-in.  Nat.  top; 
1915  imp.  bond  act.  Nellie  Brown  Haus, 
city   clerk. 

SANTA  BARBARA,  Cal. — Council  de- 
clares inten.  to  imp.  Alameda  Padre 
Serra  bet.  Moreno  Rd.  and  Camino  Rey 
Alberto;  5-in.  cone,  pav.,  cone,  curb, 
driveways,  rubble  walls,  6-in,  and  8-in. 
vit.  sew.,  4-in.  hse.  conn.,  cem.  storm 
dr.;    1911    act. 


EUREKA,  Humboldt  Co.,  Cal. — City 
Eng.  Harry  H.  H»nnali  completes  spec, 
to  imp.  Union  St.,  bet.  Cedar  and  Russ 
and  for  a  storm  sewer  in  Union  St., 
bet.  Murray  and  Whipple  and  in  Whip- 
ple St.,   bet.  Union  and  Broadway. 

OROVILLE,  Butte  Co.,  Cal.  —  Chico 
Contracting  Co..  Chico,  submits  low  bid 
to  city  council  to  imp.  portions  of  Pine. 
Orange  sts.,  etc.,  involv.  (a)  5509  cu. 
yds.  excavation,  $1.50;  (b)  171,000  sq. 
ft.  2%-in.  asph.  cone,  pavement  with 
11/2 -in.  Warrenite-bit.  surface,  $.21;  (c) 
4000  lin.  ft.  curb  and  gutter,  $.65;  (d) 
cone,   culvert.   $.50  ft. 

California  Const.  Co..  San  Francisco, 
only  other  bidder  at  (a)  $1.50;  (b)  $.239 
ment. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Douville  and  Cunan,  Stockton,  at  $1763 
awarded  cont.  by  council  to  imp.  Ar- 
gonne  Dr.,  bet.  Pershing  Ave.  and  Cha- 
teau Thierry  Dr.,  involv.  2S2  cu.  yds. 
cut,  $.25;  190  cu.  yds.  fill,  $.38;  161  ft. 
cone,  curb  and  gutter,  $1;  7916  ft  walks 
$1504  (lump  sum).  Other  bids.  R.  C. 
Tumulty,  $1989;  Clark  and  Henery  Con- 
struction Co.,  $2021;  Klaus  Bros.,  $1919; 
O.   F-   Ohelgren,  $2466. 
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OFFICIAL  PROPOSALS 


(Continued  from  Page    21) 

XOTICB    TO    CONTRACTORS 

(San  D>eg«   Naval   Hospital  Extension) 

SEALED  PROPOSALS,  Indorsed 
■•I'roposals  for  extension  to  Building, 
San  Diego,  Calif.,  Specification  5009, 
will  be  received  at  the  Bureau  of  Jards 
and  Docks,  Navy  Department,  Wash- 
ington D.  C,  Until  11  o'clock  A.  M., 
Sept.  24,  1924,  and  then  and  there  pub- 
licly opened  for  extension  to  nurses 
Quarters  at  the  Naval  Operating  Base 
(Hospital),  San  Diego,  Cal.  The  build- 
ing will  have  concrete  foundations, 
basement  walls  and  floors;  reinforced 
concrete  frame,  floor  and  ceiling  slabs; 
wood  roof  framing;  tile  roof;  artificial 
.stone  trim;  hollow  tile  walls  and  parti- 
tions; stuccoed  exterior;  metal  lath 
and  plaster;  wood  doors,  sash,  frames 
and  finish;  wood,  composition  and  ce- 
ment finished  floors;  marble  and  tile; 
steel  and  iron  work;  steel  covered 
doors,  frames  and  trim;  screens,  and 
plumbing;  heating,  lighting  and  tele- 
phone systems.  Specification  No.  5009 
and  accompanying  drawing  may  be  ob- 
tained on  application  to  the  Bureau 
or  to  the  Public  Works  Officer,  U.  S.  N., 
San  Diego,  California.  Deposit  of  a 
check  or  postal  money  order  for  $10, 
payable  to  the  Chief  of  the  Bureau  of 
Yards  and  Docks,  is  reauired  as  se- 
curity for  the  safe  return  of  the  draw- 
ings and  specification. 
L.  E.  GREGORY,  Chief  of  Bureau      1924 


NOTICE    TO    CONTRACTORS 

be 


SEALED  PROPOSALS  will 
ceived  at  the  office  of  the  California 
Hi:;h\vny  Coniiiii.sslon,  515  Fornni 
Buililine,  Sacramento,  Cal.,  until  2 
oVlofk  P.  >!..  on  Sept.  15.  10^,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  the  construction,  in  accor- 
dance with  the  specifications  therefor, 
to  which  special  reference  is  made  of 
portions  of  State  Highway,  as  follows: 

Butte  County,  a  reinforced  concrete 
girder  bridge  across  Cherokee  Canal 
By-Pass,  about  one  mile  east  of  Rich- 
vale  (III-But-3-B),  consisting  of  five 
30   foot  spans. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  offices 
of  the  Division  Eng:ineers  at  Los  Ange- 
les ard  San  P'rancisco,  and  at  the  of- 
fice of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The   Division   Engineers'    offices  are  lo- 


cated at  ■•.V'ilUts.  Dunsmuir,  Sacramento, 
San  Erancisco.  San  Luis  Obispo,  Fres- 
no, Lo.s  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  v/ork  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quanlity  oi 
work  to  be  done,  with  a  repre.=enta- 
tive  of  the  Commission.  It  is  requested 
that  arrangonionts  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  concern- 
ing the  proposed  work  may  be  obtained 
from  the  Division  office. 

No  bid  will  be  recslved  unless  it  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be   don^  ,  etc. 

The   California  Highway  Commission 
reserves  the  right   to  reject  any   or  all 
bids    or    to    accept    the    bid    deemed    for 
the  best  interests  of  the  State. 
HAUVBY    M.    TOY. 
LOUIS   EVERDING, 
N    T.  EDWARDS, 
California    Highway    Commission. 
R.  M.  MORTON, 

State   Highway  Engineer. 
W.    P.    MIXON,    Secretary. 
Dal. Ml;      Aug.    18,   1924. 

(Aug.    22-29,    Sept.    .5-12) 
:!7 


Saturday,   August   30,    1924 
STATPK  or  OALIPOKNIA 


XOTICK    TO    CONTRACTOKS 

euinting    Water    ULschnrge    Loop — 
Pearl   Harbor  J 


Sealed  proposals,  indorsed  "Proposals 
for  Circulating  Loop,  Pearl  Harbor, 
Hawaii,  Specification  No.  5001,"  will  be 
received  at  the  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
until  11  o'eloek  A.  M.,  October  1,  l»a4, 
and  then  and  there  publicly  opened, 
for  circulating  water  discharge  loop, 
consisting  of  a  54-inch  concrete  pipe 
line  about  630  ft.  long,  concrete  man- 
holes, cast  iron  frames  and  covers, 
screens,  sluice  gates  with  hand  operat- 
ing mechanism,  and  all  the  necessary 
trenching,  concreting  of  pipe  and  back- 
fill at  the  naval  operating  base  (navy 
yard),  Pearl  Harbor,  T.  H.  Specifica- 
tion No.  5001  and  accompanying  draw- 
ings may  be  obtained  on  application  to 
the  bureau,  to  the  commandant,  naval 
operating  base,  Pearl  Harbor,  T.  H.,  or 
to  the  commandant,  navy  yard.  Mare 
Island,  Calif.  Deposit  of  a  check  or 
postal  money  order  for  $10  payable  to 
the  chief  of  the  bureau  of  yards  and 
docks,  is  required  as  security  tor  the 
safe  return  of  the  drawings  and  speci- 
fication. L.  E.  GREGORY',  Chief  of 
Bureau     .luly    26,    1924. 


CALIFOKXIA   HIGHWAY  COSIMISSION 


NOTICE   TO    CONTRACTOKS 

SEALED  PROPOS.VLS  will  be  re- 
ceived at  the  office  of  the  California 
lliebway  t  on.mi.sslon,  515  I'oriim 
lluilding.  Sacramento,  (nli/ornia,  until 
3  o'clock  P.  .»!.,  on  September  8,  1924, 
at  which  time  they  will  be  publicly 
opened  and  read,  for  construction,  in 
accordance  with  plans  and  specifica- 
tions therefor,  to  which  special  refer- 
ence is  made,  of  portions  of  State 
Highway,   as    follows: 

Butte  County,  between  2%  miles 
northwest  of  Chico  and  Sacramento 
Avenue  (III-But.-47-A),  about  one  and 
seven-tenths  (1.7)  miles  in  length,  to 
be  paved  with  asphalt  concrete. 

Kern  County,  a  reinforced  concrete 
girder  bridge  across  Cottonwood 
Creek  about  "M  miles  northeast  of 
Edison  (Vl-Ker-57-E),  consisting  of 
four  50-foot  spans  and  five  22-foot 
spans. 

Plans  may  be  seen,  and  forms  of 
proposals,  bonds,  contract  and  specifi- 
cations may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fice of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willlts.  Dunsmuir,  caSramento, 
San  Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection  of 
the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  dont,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work  to  be  done,  etc. 

The  California  Highway   Commission 
reserves  the   right  to   reject  any  or  all 
bids   or   to   accept    the    bid   deemed   for 
the  best  interests  of  the  State. 
HARVEY    M.    TOY, 
LOUIS  EVERDING, 
N.    T.    EDWARDS, 
California   Highway  Commission. 
R.    M.    MORTON, 

State   Highway   Engineer. 
W.    F.    MIXON,    SeTetary. 
Dated:   .August    11,    1924. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall  Toda7 


.192.. 


TO  BUILDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  San  Francisco,  Calif. 

Send  me  BuiMing  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I   enclose  check  for  $5.00    (Remittance   must  accompany   order) 


Name  

Street  and  No. 
City  _. 


„ State 


Saturday,  Augu.st  30.  irji  BUILDING    AND    ENOTNEERING    NEWS 
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Contracts    Awarded    Liens^cceplancesjjlc 


BUILDING  CONTRACTS 

SAN    KHA>CISCO    lOl  .\TY 
(1,000  and  Over   KrpurtPil 

The    following    Is    an    Index    for    lh» 
tontracU  In   this  Issue. 


No. 

Contractor 

Amt. 

3r,s:, 

Anilrrson 

'  ( f.vofr 

10000 

3586 

Pas.iualelli 

Anu-rican 

40000 

3387 

Cha<iuitti- 

Itarr.ll 

lOOO 

3388 

I-aoitlr 

liwner 

1000 

3r>89 

Hfilmanii 

Owner 

3r>!in 

Ha. si 

Lindsa.v 

5000 

S.'iHI 

UiKh 

tJwnir 

4000 

3. I  its 

.N'l'lKOM 

Owner 

35!)3 
3.i»4 

IJeinr 

Klvin 

3000 

Uritli'ii 

( >wner 

1500 

359.S 

Sniilli 

SpraKUe 

351)6 

Mine 

Barrett 

71000 

3597 

Murial 

Owner 

3  nil  8 

HunniT 

Owner 

35»i) 

Holmes 

Owner 

12000 

36nn 

V..g:<l 

Mangels 

3601 

I'uc-cini 

l.indberir 

14400 

3602 

.lasKir 

Black 

3000 

3603 

Vpiili 

Favero 

5000 

3604 

Howard 

Owner 

5000 

.3605 

Allvatpr 

Coburn 

2000 

3606 

Serna 

Owner 

1500 

3607 

Smith 

Owner 

3500 

3608 

Burdan 

Marehis 

2900 

360!l 

Steinau 

Bushke 

4500 

3610 

Kincannon 

85000 

3611 

Dunn 

Lutz 

3500 

3612 

Owner 

3613 

Crocker 

Owner 

7300 

3614 

Crocker 

Owner 

7600 

36rr. 

Crocker 

Owner 

3800 

3616 

Owner 

3617 

Crocker 

Owner 

7600 

3618 

Crocker 

Owner 

3619 

Geilfuss 

Casty 

5814 

3620 

Geilfuss 

Casty 

1184 

3621 

De  Martini 

De  Martini 

6150 

3622 

S  F  Home 

Meyer 

3623 

Sullivan 

Owner 

7000 

3624 

Parker 

6000 

3625 

Benden 

Owner 

3000 

3636 

Chri.stensen 

Owner 

3627 

Garoforio 

Bagnani 

4100 

3628 

Bessett 

Besi5ett 

36211 

Potrero 

Wagner 

10000 

3630 

Owner 

3631 

Gordon 

Grahn 

4000 

3632 

Benden 

Owner 

3000 

3633 

Finck 

Owner 

3634 
3635 
3636 
3637 
3638 
3639 
364  0 
3641 
3642 
3643 
3644 
3645 
3646 
364  7 
3648 
3649 
3650 
3651 
3652 
3653 
3654 
3655 
3656 
3657 
3658 
3659 
3660 
3661 


Dean 

Bobbio 

Whitaker 

Johnson 

Ciawthorne 

McKay 

Grill 

ailvestri 

Ash bury 

Kehullz 

Lerer 

De    Witt   !• 

Pacific 

-Mien 

Ying 

Stern 

Koenig 

Riverdal.' 

Monson 

CaniDbell 

Pen'/.inir 

Dean 

Meyers 

Allen 

Williams 

Laib 

Franci-ssc 

Fran/.ura 

Williams 

Travers.i 


Owner 

Cooperative 

Muller 

Owner 

Owner 

Owner 

Sass 

Bellanca 

Owner 

Meyer 

Burr 

le  Vogt 

Turner 

Owner 

Hill 

Owner 

Owner 


Owner 

Mangels 

Nelson 

Cox 

McCarthy 

Mangels 

Ghezzi 


4S00 
2900 
1800 
3500 
6000 
1200 
ISOO 
4150 
40011 
7000 
4675 

16813 
4400 

lOOOO 

.111(10(1 

20(10(1 
10000 
13000 


7000 
olflOO 
17709 


ADDITION 

(3588)  NO.  745  WASHINGTON.  Ad- 
dition   for    phone    exchange. 

Owner — The  Pacific  Telephone  &  Tele- 
graph Co.,  335  Fell  St.,  .S.  F. 

Plans  by  Owner. 


SlOOd 


DWIOLLING 

(3589)      W   NORTH  VIEW  COURT   32-6 

8  Ba.v.     One-ijlory     and     basement 

frame  dwelling. 
Dxvncr — I.,ouis   Heilmann,    645   Bush    St.. 

San    Francisco. 
.\rchitcct — G.   Stahlberg.  Flatiron   Bkig. 

San    Francisco.  $5000 


DWELLING 

(359(1)    W  OAKWOOD  312  S  Eighteenth 

One-story    and       basement       frame 

dwelling, 
(^iwner— C.   Rasi. 
.\rchitect — None. 
Contractor  —  Lindsay    Constr.    Co.,    271 

Winchester    St.,    S.    F.  $5000 


DWELLINGS 

(3585)  S  JUDSON  225,  2.50,  2,.,,  ,i(i0  and 
325  W  Edna.  Five  one-story  and 
basement  frame  dwellings. 

Ow-ner — K.  Anderson,  133  Berlita  St., 
San   Francisco. 

Architect— None.  $20(10  each 


DWELLING 

(3591)      K    FORTY-FIRST      AVE      75    S 

Cabrillo.     One-story   and   basement 

frame   dwelling. 
Owner — David     Leigh,     801     42nd     Ave., 

San  Francisco. 
Architect— None.  $4000 


(3592)  N  IRVING  90  E  Thirty-second 
Ave.  and  N  Irving  90  W  Thirty- 
second  Ave.  Two  one-story  and 
basement    frame    dwellings. 

Owner — F.  Nelson  &  Sons,  2  West  Por- 
tal Park,  San  Francisco. 

.Architect — None.  $3000   each 


GARAGE 

(3586)  N  TURK  137-6  E  Polk.  Tw^o- 
story  and  basement  reinforced  con- 
crete  public   garage. 

Owner — Joseph  Pasctrualetti,  78o  Mar- 
ket   St.,    San    Francisco. 

Architect — None. 

Contractor —  American  Concrete  Co.. 
785   Market   St.,    S.    F.  $40,000 

ALTERATIONS 

(3587)  NW  FLORIDA  &  TWENTY- 
fourth.  Remodel  store  front;  com- 
position   flooring;    paint    inteiior. 

Owner — C.  A.  Chapuette.  152  Mont- 
gomery St.,   San    Francisco. 

Architect — None. 

Contractor — Barrett  &  Hilp.  918  Har- 
rison St.,  San  Francisco.  $10(1(1 


ADDITION 

(35;I3)         SE      TWENTY-THIRD      AND 

Quane.      Raise   and   make  additions 

for  two  flats. 
Owner— M.  G.  Berne,  3675  23rd  St.,  S.  F. 
Architect — N.   W.    Mohr,    310   California 


St.,    S.    F. 


310     Cali- 
$3000 


ALTERATIONS 

(3594)  4963  SEVENTEENTH  ST.  Raise 
dwelling  and  remodel  for  base- 
ment   garage. 

Owner — T.  J.  Britton,  3917  Irving  St.. 
.San    Francico. 

Architect — None. 

Contractor — T.  J.  Britton,  3947  Irving 
St.,    S.   F.  $1500 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(fire 
surety  bonds 


CASUALTY 


550  MONTGOMERY  ST. 


32 

GARAGE  .,,„ 

(3595)  N  CORTLAND  AVi!. 

sion.       1-sloi 

rage, 
(nvrier — Mrs.    S. 

Pan  Francisi 
Arehitectt — Ntine, 
Contractor — J.    J 

ndg-o    St.,    S.    f. 

A  LTK  RATIONS 

(3596)  924   GRANT   J^VK 
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Saturday.    August   30.    r 


0  K  Mis- 
frame     private    ga- 


SpraKU 


Cole- 
?l(iOU 


Altc 


DWELLING  .,,„ 

(3604)      W     TWENTY-FOURTH     A v  L. 

150   N   Ulloa.   1-story   and   basement 

frame    dwelling. 
Owner — Josepli    Howard   &    Thomas    \\  . 

Simmons,    1211      Alexander      Bldg., 

San   Francisco.  ^     .,. 

Architect    —   Dodge    A.    Riedy,    Pacific 

Bldg.,    San    Francisco. 
Contractor — .Joseph     Howard,     H^..";" 

Ave.,  S.   F.  ?»"''" 


^ _    ___  itions 

"and  addiUons  for'present  building. 
Owner — Ming  Yee  Asociation,   %  archi- 

Architect— Chas.    E.    J.    Rogers,   Phelan 

llldg..   S.   F. 
Contractor— Barrel  t 

rison   St.,   S.  F. 


T.    Rogers, 

&   inip,  91 


8    Har- 
$71,000 


ADDITION  ^,    „„TT^ 

(3597)      S  UNION   100   N   POLK 

tion   for  private   garage, 
Owner — Nick    Muriali 

St.,    S.    F. 
Architect — C.    Meyer, 

San    Francisco. 


Addi- 


1649    Stockto 


(;{S 

18)       N    CALIFORNIA    32 

6    W    7T1I 

Ave.      2-story   and    basen 

(2)   flats. 

Ow 

ner — Leo  E.  Bunner.  4o04 
St.,    S.   P. 

California 

hitect  —  Andrew    H.    Kn 

)ll.    Hearst 

Bldg.,    S.    F. 

$7500 

FRAME   BLDG.  .    ,     ,.   ^,^^. 

(3599)      DEHARO   AND   DIVISION    ST.S. 

4-story  frame   mortar  plant. 
Owner — Holmes   Lime   and   Cement   Co., 

425    Kearny   St.,    S.    F. 
Architect — W.  H.  Crim.  .Jr.,  and  Ham-il- 

ton   Murdock,   425   Kearny   St.,   S.   F. 
$12,0110 


DWELLING 

(3«00)  PTN.  LOT  9,  BLK.  22,  LYING 
KE  of  line  parallel  to  NW  bdy.  line 
lot  9  and  distant  40  therefrom 
along  NE  Yerba  Bueiia  Ave.  All 
that  ptn.  lot  10  blk.  22  lying  NW 
from  line  parallel  to  NW  bdy.  said 
lot  and  distant  therefrom  35  along 
N  bdy.  Yerba  Buena  Ave.,  Map  St. 
Francis  Wood  Extension  No.  2.  All 
work  for  2-story  and  basement 
frame    dwelling    and    garage. 

Owner — Solomon  J.  and  Byrd  H.  Vogel, 
359   16th  Ave.,  S.  F. 

Architect — Chas.  F,  Masten  and  Lester 
W.  Hurd,  278  Post  St.,  S.  F. 

Contractor — Mangels  Bros.,  4792  Mis- 
sion St.,  S.  F. 

Filed  Aug.  21,  1924.  Dated  Aug.  19,  1924 

Frame   up    $3156 

Brown    coated    3156 

Completed    and    accepted    3156 

Usual    35    days    3156 

TOTAL  COST,   $12,624 

Bond,  $6312.     Sureties,  Theresa  Gamma 

and  John  A.  F.  Steimke.     Forfeit,  $5.00. 

Limit,  100  days.  Plans  and  specifica- 
tions   filed. 

FLATS 

(3601)  N  FRANCISCO  225  E  Octavia, 
E  25  X  N  137-6.  All  work  except 
finish  hardware,  window  shades 
and  chandeliers  for  2 -story  and 
basement  frame  flat  bldg. 
(Iwner — Alfred   Puccini,    2317    Jones   St., 

San   Francisco. 
Architect — J.    A.    Porporato.    619    Wash- 
ington  St.,   S.   F. 
Contractor — C.    Lindberg,    1    Naylor    St., 

San    Francisco. 
Filed  Aug.  21,  1924.  Dated  Aug.  19,  1924 

Rough    frame    up    $3000 

Brown   coated    3500 

Completed    and    accepted    3700 

Usual   35  days    4200 

TOTAL  COST,  $14,400 
Bond,  $7200.  Sureties,  Chas.  Monson 
and  H.  A.  Larsen.  Forfeit,  none.  Limit, 
90  days.     Plans  and  specifications  filed. 


ALTERATIONS 

(3605)      2565    MISSION    ST. 

tic,       install       glazing; 

painting    for    store. 
Owner  —  Wm.    F.    Altvater. 

sion    St.,    San   Francisco 
Architect — None. 
Contractor — Chas.     Coburn, 

St.,  San  Francisco. 


ALTERATIONS 

(3602)  1419  EIGHTH  AVE.  Move  and 
make  2-room  addition  and  private 
garage  quarters  for  dwelling. 

Owne — H.    Jagger,    premises. 

Architect — None. 

Contractor — W.  J.  Black,  1306  Guerrero 
St.,  S.  F. 


Place   rus- 
plastering 


2000 


liWKLLlNGS 

(3617)  E  CORDOVA  33  N  &  33  S  Chi- 
cago. 2  1-story  &  basement  frame 
dwellings. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er  Bldg.,    San    Francisco. 
Architect— None.  $3800    each 

DWELLINGS 

(3618)  W  PENINSULA  128  160  N  Bay 
Shore.  2  1-story  and  basement 
frame  dwellings. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er  Bldg.,   San   Francisco. 
Architect — None.  $3500    each 


REMODEL  ^  , , 

(3606)  189  COLLEGE  AVE.  Remodel 
2-storv    frame    residence    for   flats. 

(jxvner — e"   .1.    Serna,    189    College    Ave.. 

San   Francisco.  ..-nn 

Architect — None.  51o0" 

DWELLINGS  .,,^      „. 

(3607)  E  TWENTY-THIRD  A\  E.  2o 
N  Judah.  1-story  and  basement 
frame   dwellings. 

Owner — W.  A.  Smith,   510  Page  St.,  San 

Francisco.  t, -nn 

Arcliitect — None.  $.jii'»i 

DWELLING  ^^    ,„    ,.    ., 

(3608)  N  OILMAN  AVE.  150  \V  f.nf- 
fith.  1-story  and  basement  frame 
dwelling. 

Owner— Anna    and    J.    M.    Bordan,    lOK. 

Oilman    Ave.,    'San    Francisco. 
.\rihitecl — None.  ,..      . 

CoMtraotor— A.    Marehis,     6,S36     M'JS'o" 

St..   San  Francisco.  j^aiiu 

BUILDING  ,      ,      . 

(3609)  N  JESSIE  300  W  7th.  1-story 
and  mezzanine  floor  reintorcert 
concrete  building.  . 

Owner  —  Miller    Steinan.    604    Mission 

St..    S.    F. 
Architect — None. 
Contractor   —   Buschke    &    Brown.    604 

Mission    St.,    S.    F.  H500 


SOCIAL  HALL 

(3603)      S     TWENTY'-SIXTH     74-8         E 

Alabama.   1-story  frame  social  hall 
Owner— Verdi   Club,    3192    22nd   St.,    San 

Francisco. 
Architect — V.    Masarie,    1121    Wisconsin 

St.,    San    Francisco   . 
Contractor — J.    Del    Favero    &    Co.,    180 

Jessie   St.,   S.   F.  $5000 


(3610)  E    JONES    82-6     S    Turk-     Six- 
story  and  basement  concrete  hotel. 

Owner — J.   G.  Kincanon,   275  Russ  Bldg 

San   Francisco. 
Arcritect    —    Erie    J.    Osborne,    Balboa 

Bldg.,    San   Francisco. 
Contractor — Kincanon     &    Walker,     275 

Russ   Bldg.,   S.   F.  $85,000 

DWELLING  „^„   „    ^    „•      ,• 

(3611)  W    STANYAN    25S-3    S    Rivoli. 
1-story  and  basement  frame  dwlg. 

Owner — Agnes   M.   Dunn,    1400   Cole  St., 

San   Francisco. 
Architect — None.  „_   ^^   ,, 

Contractor— Nelson  E.  Lutz.  521  ^  aller 

St..  San  Francisco.  $3500 


DWELLING  ,   „  „^. 

(3612)  E  SOUTH  HILL  135  S  Chicago. 
1-story   and  basement  frame  dwlg. 

0\vner — Crocker  Etate  Co.,   525   Crock- 
er   Bldg..    San    Francisco. 
Architect — None.  $3800 

DWELLINGS  ,»„„,.       .rrr 

(3613)  N  WINDING  WAT  103-85  W 
Cordova.  2  1-story  and  basement 
frame   dwellings. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er  Bldg.,    San   Francisco. 
Architect— None.  $3500   &  $3800 


RESIDENCE 

(3619)  LOT  28  BLK  27  MAP  BLKS  27 
to  34  Forest  Hill  Extn.  Excavation, 
concrete,  carpenter,  mill,  roofing, 
glazing,  hardware,  inlaid  floors, 
stairs,  brick  work  and  pat.  flues 
for  1-story  and  part  2-story  and 
basement  "frame  residence. 
Owner— Carl    Geilfuss.    1056    Fulton    St., 

San   Francisco. 
Plans  by  owner. 

Contractor — John  Casty  &  Son,  180  Jes- 
sie  St.,   San   Francisco. 
Filed  Aug.  22,  1924.  Dated  Aug.  6,  1924. 
Enclosed    ready    for   plastering    $2180 

Completed    and    accepted    2180 

Usual     35    days     1454 

TOTAL  COST,  $5814 
l!ond.  $2007;  Sureties,  J.  H.  McCallum. 
Peter  T.  C.  Wolff;  Forfeit.  $5;  Limit. 
75  days;  Plans  and  specifications  filed. 

ON 


(3620)      LATHING   .t    PLASTERING 

above. 
Contractor— King  &  Alfiere,  1363  Web- 
ster   St.,    San    Francisco. 
Filed  Aug.  22.  1924.  Dated  Aug.  6,  1924. 
Outside    scratch    coat   on    and 

brown  coated  inside   $444 

I^lastering    completed     400 

Completed  and  accepted   44 

Usual    35    days    296 

TOTAL  COST,  $1181 
Bond,  $592:  Sureties,  G.  Mazzera,  Louis 
Mazzera:  Forfeit.  $5;  Limit  15  days  af- 
ter ready  for  same;  Plans  and  specifi- 
cations filed. 


BUILDING 

(3621)      S  EDITH  PLACE  150  W  Grant 

Ave.  W  20  X  S  40.  All  work  except 

lighting    fixtures    and    shades    for 

2-story   and    basement   frame   bldg. 

Owner — Mario  De   Martini,   1930  Mason 

St.,  San  Francisco. 
Architect — None. 

Contractor — Paul    De  Martini,   2869   Oc- 
tavia St..   S.   F. 
Filed  Aug.  22,  1924.  Dated  Aug.  21,  1924 

Frame     up      J $1535 

Brown    coated    1535 

Completed    and   accepted    1540 

UTsual    35    days    1540 

TOTAL  COST,  $6150 
Bond.  Forfeit,  none;  Limit,  90  days; 
Plans  and  specifications,  none. 


(3622)  S  ELIZABETH  228-4  W  Doug- 
las. One-story  and  basement  frame 
dwelling. 

Owner — S.  F.  Home  Building  Co. 

Architect — None. 

Contractor — Meyer  Bros..  1  Montgomery 
St.,   San  Francisco.  $3000 


FLATS 

(3623)      S  TWENTY-FIRST   7r>   E   Y'ork. 

Two-story  and  basement  frame   (2) 

flats. 
Owner — T.    D.    Sullivan.    969    Hampshire 

St.,  San  Francisco. 


DWELLINGS  .,     „ 

(3614)  N  BALTIMORE  266  &  300  E 
Naylor.  2  1-story  and  basement 
frame    dwellings.  ,„,  ^ 

Owner— Crocker  Estate  Co.,  525  Crock- 
er  Bldg.,   San   Francisco. 
Architect— None.  $3800   each 

DWELLING  „   ,   . 

(3615)  W  NAY'LOR  33  N  Baltimore. 
1-story   and  basement  frame  dwlg. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er  Bldg.,    San   Francisco. 
Architect — None.  $3800 

DWELLINGS  .     ,,„    „    ^ 

(3616)  E  CHICAGO  135  168  E  Cor- 
dova. 2-story  and  basement  frame 
dwellings. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er Bldg.,   San   Francisco. 
Architect — None.  $3500   each 


Architect — None 


FLATS 

(3624) 
cisci 
fram 


$7000 


50 


DIVISADKRO 

Two-story      and      basement 
(2)    flats. 
Miss  Marie  Forman. 
Architect — C.  F.  Parker,  251  Kearny  St., 

San  Francisco. 
Contractor — C.    F.    Parker,    251    Kearny 
St.,  San  Francisco.  $6000 


DWELLINfi 

(3625)  E  TWENTY'-THIRD  AVE  150  S 
Taraval.  One-story  and  basement 
frame    dwelling. 

Owner — George    O.     Benden,     1422     21st 

Aves..    San    Francisco. 
Plans   by  Owner.  $3000 

DWELLINGS 

(3626)  E  FORTY-SIXTH  AVE  270  and 
295  N  Balboa.  Two  one-story  and 
basement  frame   dwellings. 

Owner   —   Little    Christensen,    1442    8th 

Ave.,  San  Francisco. 
Architect, — None, 


HOOO   each 


Saturday,   AubuhI   30,    ii>i< 
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KKSIDKXCE 

(3627)  N  QIMCSAKA  AVK  7,'.  1-;  IiiKuUs 
All  work  for  frame  r<-.sidiiirf. 

Owm-r — 1>.    tiar.ifurlo,    iUJ    Tiiylor    SI-, 

Sun  Knincisco. 
Archllet-l — None. 

roiilraclor — O.  liuKni'nl  (as  .Milan  Car- 
punit-r   &    Machine    Sh»|>),    223   Bay 
St.,  San  Francisco. 
Kiliil  AUB.  23,  •2<.     Uaiid  .\un.  18,  "it. 

Kuuiiaalloii  completed    JISO* 

IVual    35   days 2000 

DurlnK  ne.\l  6  muntlis  after  <-..m- 

uletion     >. 600 

TOTAL  COST,  J4100 
Bond,  limit,  forfeit.,  plans  ami  specl- 
fleutions.   none. 

FLATS 

(3628)  \V  T\Vi:.\TY-.Nl.NTli  AVE.  2a0 
S  California.  2-story  and  basement 
frame    (2)    flats. 

Owner — H.    E.    Bessett,    343    2'Jth    Ave., 

l-an   Francisco. 
Architect — H.  C.   Baumann,  251   Kearny 

St.,   San    Francisco. 
Contractor— r.     H.     Besscll     i'.ldg.    Co., 

Mills  Bldg.,  S.   F.  ?10,000 

BASEMENT 

(3629)  K  DeHAKO  350  -V  22nd  St. 
Construct  basement. 

Owner    —    Polrero    Hill    Neighborhood 

Hiuse,   premises. 
.\rch:tect — None. 
Contractor — Geo.   Wagner,   Inc.,    ISl   ho. 

Park,  S.  F.  JIO.OOO 

STOIJE  ,     „     . 

(363")      E  MISSION   2(10  N    litli.  2-story 

brick   furniture  store. 
owner — O.   Lachman,    16th   and    Mission 

cts.,  San   Francisco. 


FLATS 

(363'J)  .V  TACO.MA  30  N  of  north  ter- 
mination of  Tacoma  St.  2-story  and 
basement  frame  (2)  flats. 

Owner— J.  H.  McKay,  465  14th  Ave., 
San    Francisco. 

Architect— .None.  J 1 200 


nan. 


St  St.,   San 
$20,00u 


DWELLING 

(3631)  W  RINGOLD  225  N  'Jth.  1-sto. 
and  basement  frame  dwelling. 

Owner — Hannah  Gordon,  36  Sheridan 
.St.,  San  Francisco. 

.Architect — None.  _ 

Contractor- Wni.  H.  Grahn.  296o  Mis- 
sion St..   S.   F.  ?4000 


DWELLING  „ 

(3632)      E    TWENTY-THIRD  AVE.    100 

S    Taraval.    1-story    and  basement 

frame  dwelling.  ,_     _,    ^ 

Owner— George  O.  Benden,  1422  21st 
Ave.,  San  Francisco. 

I'lans    by   owner. 


$3000 


DWELLING 

(3633)      W       THIRTY-EIGHTH 

167-9  S  .\nza.  1- 

frame  dwelling.  „  , 

owner  —   Harbert    W.    Finely,    212    12th 

Ave..  San  Francisco. 
.\rchitect — None. 


AVE. 

story  and  basement 


$3500 


FLATS  ,    „.    ^ 

(3634)  S  E  PRAGUE  36o  S  W  Coso. 
2-5tory  and  basement  frame  (2) 
flats. 

Owner — G.    S.    Dean.    33    Prospect    Ave., 

ISan    Francisco. 
.\rchitectural    Designer — .T.    M.     Cahen, 

33    Prospect    Ave.,    S.    F.  $4800 

DWELLING  ,      ,      ^ 

(3635)  W  KANSAS  50  S  20th.  1-story 
and  basement  frame  dwelling. 

Owner — Francesco    Bobbio,   383    Potrero 

Ave.,  San  Francisco. 
Architect — T.  A.  Sourich,  62a  Market  St 

San  Francisco.  . 

Contractor— Co-Operative   Builders,   625 

Market  St.,  S.  F.  ?2900 

REMODEL  ^„     „ 

(3636)  601-611  ELLIS  STREET.  Re- 
model 4  store  fronts.  

Owner Geo.    E.    and    Nettie   Whitaker, 

601-611   Ellis   St.,   S.   F. 
hitect — None.  „.„ 

itractr.r— Xluller    and    Petersen,    243 
7th  St..  S.  F. 


$1800 


ALTERATIO.NS 

(3640)  27  LICK  PLACE,  cut  archway 
for  stores;  install  boxes  for  res- 
taurant. 

Owner — Lick   Grill. 
.Architect — None. 

Contractor— Sass    &    Son,    134    St.    .\niie 
St.,  San  Francisco.  $1800 

nWELLl.VG 

(3641)  W  VIENNA  25  S  France.  1- 
story  and  basement  frame  dwelling 

Owner — Salvatore  Silvestri,  705  Na- 
ples St.,  San  Francisco. 

Architect   —   Williams   and   Bi 
1462  California  St.,  S.  F. 

Contractor  —   Carlo   Bellanca 
Amer.  Bank  Bldg.,  S.  F. 


Bond  $2200;  Sureties,  Hartford  Acci- 
dent &  Indemnity  Co.;  Forfeit,  Limit, 
none:    Plans    and    specifications    filed. 

lUCSIDE.NCE 

(3647)  SW  30TH  AVE  AND  SEA 
View  Terrace.  Two-story  and 
basement   frame   residence. 

Owner— Harry  B.  Allen,  Inc.,  168  Sut- 
ler St.,   S.  F. 

Architect— Earle  B.  Bertz,  168  Sutter 
St.,  S.   F.  $10,000 


juchoud. 


Italian- 
$4150 


DWELLING 

(3642)      W  WEBSTER  24  N  Pixley  Ave. 

1-story  and  basement  frame  dwlg. 
Owner — I.    R.    Asbury,    1514    Irving   St.. 

Ban   Francisco. 
Architect — None.  $4000 


(3637)  S  VIRGINIA  100  W  Coleridge. 
2-story    and    basement    frame     (2) 

Owner— Nels    .Tohnson,    49    Godeus    St., 

San    Francisco.  ,,-„„ 

I'lans  by  owner.  $3ono 

("363X)  W  BKODKRICK  50  N  Chestnut. 
2-slory  and  basement  frame  (2) 
flats.  ,„„, 

(iwner    Dr.    F.    A.    Gawthorne,    5331 

Geary  St.,  San  Francisco.  $6000 


(3643)      W    TWENTY-FIRST    AVE.    175 

S  Gearv.      2-story      and      basement 

frame  (2)  flats. 
Owner — Otto    J.    and    Carrie    Schultz,    1 

Montgomery  St..   San  Francisco. 
Architect — None. 
Contractor — Mever    Bros.,    1    Montgom- 

erv  St.,  P.  F.  ■  $7000 


THEATRE  ^,  „„  ,  „ 

(364S)      N   JACWSON    107-77   W  KEAR- 

nv.      Class    A    theatre. 
Owner — Ying  Wee  Lun  Hop  Theatrical 

Co.,  801  Grant  Ave.,  S.  F. 
-Architect — N.    W.   Mohr,    320    California 

St.,  S.  F. 
Contractor — J.    A.    Hill,    6530    Tremont 

St.,   Oakland,    Cal.  $50,000 


TH.ACK 

(3644)  CO.M.  AT  OWNERS  PROPEK- 
ty  NE  Harrison  &  12th  th  125,  tli 
across  Harrison  th  S  70  ft.  tor  rail- 
road standard   gauge   girder  track. 

Owner — J.     Lerer,     1502     Harrison     St., 

San   Francisco. 
-Architect — None. 
Ccmtractor — L.   P.  Burr,   549  Market  St., 

San  Francisco. 
Filed  Aug.  25,  1924.  Dated  Aug.  21,  1924 

Weekly     75% 

Usual    35    days     25% 

TOT-AL  COST.  $4675 
Bond,  Forfeit,  none:  Limit,  30  days: 
Plans  and  specifications,   none. 

ALTERATIONS 

(3645)  NW  SANSOME  &  GOLD  N  60 
X  W  80.  -All  work  except  elevator 
repairs,  plumbing,  wiring,  painting 
and  lighting  fixtures  for  altera- 
tions to  class  C  bldg.    (store  r. 

Owner — Harriette    De    'U'itt    Kittle,   Ne- 
vada Bank  Bldg.,  S.  F. 
-Architect    —    Nathaniel     Blaisdell,    255 

California  St..  San  Francisco. 
Contractor — -Alfred    H.    Vogt.    185    Stev- 
enson  St.,   San   Francisco. 
Filed  -Aug.  25.  1924.  Dated  Aug.  11,  1924 
Roofed,    stairs    build    and    new   mill 

work    in     4203 

Floored    and   sheet    metal   work 

completed     4203 

Completed  and  accepted 4204 

Usual    35    days    4204 

TOTAL  COST,  $16,813 
Bond,  $8407:  Sureties.  Emil  Hogberg  & 
C.  S.  H  ffman:  Forfeit,  $10:  Limit,  60 
days:    Plans   and    specifications   filed. 

SPRINKLER 

(3646)      1411     NEW     MONTGOMERY'    ST 
Wet    pipe    sprinklers    in    basement 
and  sub  basement  of  bldg. 
Owner— The   Pacific  Telephone  &  Tele- 
graph  Co.,    333    Grant    -Ave.,    K.    F. 
Architect — J.   R.   Miller.   T.   L.    Pflueger 
and  A.  A.  Cantin,  Lick  Bldg..  S.  F. 
Contractor — The    Turner    Co.,    272    Na- 

toma    St.,    San    Francisco. 
Filed  Aug.  25.  1924.  Dated  Aug.  18,  1924 

1st  each  month    75% 

36     davs     after     25% 

TOT-AL  COST,   $4400 


APARTME.NTS     (12)  

(3649)  N  WASHINGTON  137-6  W 
Franklin.  Three-story  and  base- 
ment  frame    (12)    apartments. 

Owner — S.  Stern^ 

-Architect— None.  $20,000 


AP-ARTMENTS   (4) 

(3650)      S      SCOTT      87-6      S      SUTTER. 

Two     story    and    basement     frame 

(4)   apartments. 
Owner— Chas.  J.  V.  Koenig,  520  Church 

St.,  S.  F. 
-Architect — None.  $10,000 


ADDITION 

(3651)  N  O'F-ARRELL  BET.  SCOTT  & 
Divisadero  Sts.  Brick  addition  for 
private  garage. 

Owner — Riverdale  Creamery,  1410  Div- 
isadero St.,  S.  F. 

Architect — None. 

Contractor — H.  P.  Hoyt,  Monadnock 
Bldg.,   S.  F.  $13,000 


(3652)  SE  O'FARRELL  -AND  POLK 
Sts.  1-story  concrete  auto  sup- 
ply  house. 

Owner — Monson  Bros.,  S.  F. 

-Architect — Chester  H.  Jensen,  S.  F. 

Contractor — Monson  Bros.,  251  Kearny 
St.,  S.  F. 


$15,000 


FLATS    (4) 

(3653)      E     SCOTT     50-904     75-904     100- 

904       125-904       S      Alambra.      Four 

2-story    and    basement   frame   flats 

(2   flats  in  each  building. 
Owner — J.  V.  Campbell  &  J.  M.  Hooper. 

1040   Bryant  St.,  K.   F. 
Architect — None.  $7,000    each 


FL-ATS    (2) 

(3654)  N  FRANCISCO  162-6  &  187-6 
W  SCOTT.  Tw-o  2-story  and  base- 
ment frame  flats  (a  flats  in  each 
building). 

Owner — Wm.  L.  Penziner,  750  Taylor 
St..    S.    F. 

-Architect — None.  $7000    ea. 


REMODEL    GARAGE 

(3655)  1864  O'FARRELL  ST.  Raise 
and  remodel  for  private  garage 
quarters:    concrete    work,    etc. 

Owner — Margaret  Dean,  1864  O'Far- 
rell  St.,  S.  F. 

-Architect — None.  $1400 


SHOP 

(3656)  SAA'  BRADY  &  COLTON  STS. 
1-story  and  mezzanine  floor  rein- 
forced  shop. 

Owner — W.  M.  Meyers.  572  Grove  St.. 
B    F. 

Architect  &  Designer— H.  W.  Bott,  401 
Church   St.,  S.  F. 

Conlractor — L.  Vannucci  Bros.,  401 
Church    St..   S.    F.  $3500 


RESIDENCE 

(3657)  S  SEA  VIETV  TERR-ACE  SO 
W  30th  -Ave.  2-story  and  base- 
ment  frame    residence. 

Owner — Harry    B.    -Allen.    Inc.,    168    Sut- 

-Architect— Earle"  B.  Bertz.  168  Sutter 
St..    S.    F.  $S000 
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fs^fsT^s'^ANTA  MONICA  AVE  185  K 
Santa  Olara  Ave,  Two-story 
and    basement    frame    residence. 

Owner— M.  &  Mrs.  O.  R.  Williams,  117 
nth   Ave.,    S.   F 

.\  rchitect — Masten 
sion    St.,   S.   F. 


BUILDING    AND    ENGINEERING    NEWS 
COMPLETION  SrOTlCES  *■'. 


Saturday,    August    30,    1924 


ind  Kurd,  4792  Mis- 
$7000 


55    Allston 


APARTMENTS  ^,,^    „,t..t^« 

(3659)  SW     CLAY    ANJJ    BAKfcR, 

27  8Vi    ^  W   102.6.     All  work  for 
story   frame   bldg.,    apartments. 

owner— Olg-a    D.    Laib,     700    Broderr 
St.,    S.    F. 

.\rchitect — None. 

Contractor  —  Emil   Nelson, 

Filed  Aug.  27,  1924.  Dated  Aug.  19.  1924 

Frame   up,   roof   on    *i  ;■£';, 

Brown    coated    ■.• 1J.750 

Completed    and    accepted     li'li'l 

usual    35    ^^-y'^^^-^^^,;asT:^VlJ>fo 

Bond.     $25,500.       Sureties,    C.    Wengard 

and  Chas.  Monson.    Forfeit,  limit,  none. 

Plans    and    specifications    filed. 


STORE    'APTS 

(3860)    'sW  TWENTY-SIXTH  AVK.  uiul 
Irving-.  All  work   for  2-Ktory  fraiiii! 
building,  store  and  apts. 
Owner— M.     Francessconi,     2509     Irving 

St.    S.    F. 
Architect — None. 
Contractor— Cox    Bros.,    1309    9th    Ave., 

San    Francisco. 
Filed    Aug.    27,    1924,    Dated    ■     -,,„„„, 

Frame    up    ^Il^ln- 

Brown   coated    11„I„2 

Completed      "H'or 

Usual   35  days    4427.25 

TOTAL  COST,  $17,709 
Bond,  sureties,  forfeit,  none.  Limit, 
120  days.     Plans  and  specifications  filed 


ALTERATIONS  ^.    ,^^,^     ^, 

(3661)  W  GUERRERO  27  N  18TH,  N 
25  X  W  80.  All  work  except  ter- 
razo  steps  and  exterior  plastering 
for  alterations  to  3-story  flat  bldg. 

Owner — D.    Franzoia. 

Architect — None.  

Contractor — Jas.  F.  McCarthy,  436  Eu- 
reka St.,  S.  F.  ^^    ,„„^ 

Filed  Aug.  27,  1924.  Dated  Aug.  25,  1924 

White   coated    $842.50 

Completed    421.2a 

Usual    35    days 42125 

TOTAL   COST,    $1683 

Bond,  sureties,  forfeit,  none.     Limit,  30 

days.      Plans      and      specifications    not 

file'd. 

FRAME   BLDG. 

(3662)  LOT  28,  BLK,  22,  St.  Francis 
Wood  Extension  No.  2.  All  work 
for  2-story  and  basement  frame 
bldg.  and  garage. 

Owner — Griffith    R,    and    Ruth    A,    Will- 
iams, 727  15th  Ave,.  S.  F. 
Architect — Masten  cS;  Hurd,  278  Post  St. 

San  Francisco. 
Contractor — Mangels    Bros..    4792    Mis- 
sion   St.,    S.   P. 
Filed  Aug.  27,  1924.  Dated  Aug.  21,  1924 

Frame  up   $2535 

Brown  coated    2535 

Completed    and    accepted    2535 

Usual   35   days    2535 

TOTAL  COST,  $10,140 
Bond,  $5070.  Sureties,  Theresa  Gamma 
and  John  A.  F.  Steimke.  Forfeit,  $5.00. 
Limit,  100  days.  Plans  and  specifica- 
tions filed. 

FRAME   BLDG. 

(3663)  B  TAYLOR  75  S  UNION  S  25 
X  E  55.  All  work  for  2-story  and 
basement  frame  bldg. 

Owner  —  Verginio    and    Verginia    Tra- 
verse. 
Architect — L.    Traverso,    845    Union    St., 

San   Francisco. 
Contractor — G.  Ghezzi. 
Filed  Aug.  27,  1924.  Dated  Aug.  19,  1924 

Enclosed  and  roof  on    $2375 

Brown   coated    2375 

Completed    and    accepted    2375 

Usual    35   days    2375 

TOTAL  COST,  $9500 
Bond.  $4750.  Sureties,  .Tos.  Cottina  and 
G.  Taleri.  Forfeit,  none.  Limit.  90  days 
Plans  and  specifications  filed. 

NOTICE      OF      NON-I^I-\BIM'r"V 

SAN  FRANCISCO   COUNTV 

Aug.  20,  1924— NO.  2458  &  2460  Mis- 
sion. Marion  F  Young  et  al  as  to 
Improvements  on  property 


SA\       FJIA\flS<0       (■Ot'N'FY 


Rc 


rded 


Aug.  21, 
W  37- 
112-6. 


1924- 


Accepted 
NW    POST  &   PIEKCK 
N  87-6  W  50   N  25  E   87-6  S 
B  Singer  to  Meyer  Bros.... 

August     19,     1924 

Aug.  21,  1924— S  GREEN  80  W 
Steiner  W  30xS  55.     I  C  Roman  and 

Emily  C  Thomas  to  C  Olson 

July   12,   1924 

Aug  21,  1924-  E  NINTH  AVE  275  N 
Geary.  The  Roman  Catholic  Arch- 
bishop of  S.  F.  to  Andrew  Lynch.. 

August     21.     1924 

Aug.  21,  1924 — N  PAGE  110  E  Gough 
E  55xN  120.  Glaus  Alpers  and 
Henry  T  Grieb   to  Fred  Moller  and 

R   Deluca August   21,   1924 

Aug.  21,  1924— N  HAIGHT  bet.  Clay- 
ton and  Cole  No.  1660  Haight  St. 
Fairmount  Theatre  Co  to  H  Steiger 

August    19,    1924 

Aug.  21,  1924 — S  MONTEREY  BLVD 
being  Lot  16  and  Ptn  Lots  17.  18 
and  19  Blk  3106,  Westwood  Park. 
Hans  and  Esther  E  Nelson  to 
whom  it  may  concern .  .Aug.  20,  1924 
Aug.  21,  1924— SW  CORDOVA  225  SE 
Winding  Way  SE  25xSW  100  Ptn 
Lots  12  and  13  Blk  6451,  Crocker 
Amazon  Tract  Sub.  2.  Crocker 
Estate  Co  to  whom   it  may  concern 

Aug.   12,   192  1 

Aug     21,    1924— .\'    BROADWAY    AND 

E  Kearny  E  77-6xN  56.     Attilio  Del 

Monte  to  J  Del  Favero..Aug.  20,  1924 

Aug.      21,    1924 — NE      MISSION      AND 

Nineteenth  No.   2424  Mission.  Klop- 

stock    Bros    to    John    Spargo 

August    12.    1924 

Aug.  21,  1924 — S  GROVE  106  W  Ash- 
bury.        Charles    A      Parmelee      to 

Thomas  McCormick Aug   20,    1921 

Aug.  21.  1924 — S  FILBERT  55-1  IVs 
W  Genoa  Place  W  21-6%x57-6.  G 
Giorgi  to  G  Bagnanl.  . .  .  Aug.  15,  1924 
Aug.  21,  1924— W  CORDOVA  130  S 
Munich  S  34  W  92,45  N  140°  27'  36" 
W  34.14  N  71°  11'  E  89.86  Ptn  Lots 
16  and  17  Blk  6449,  Crocker  Ama- 
zon  Tract    Sub.    2.      Crocker   Estate 

Co    to    whom    it   may   concern 

Aug.   12.   1924 

Aug.  20,  1924 — NW  ADA  COURT  & 
O'Farrell  N  137-6  W  50  S  47-6  W 
10  —  90  to  N  O'Farrell  B  60.  Mary 
K    Ladd    to    whom    it    may    concern 

Aug.     20,     1924 

Aug.  20,  1924— N  CRESCENT  AVE 
46-8  E  Moultrie  B  23-4  N  74-3% 
mor  1  W  23-3%  m  or  1  S  74-6%  Ptn 
Lots  217,  219,  221  Gift  Map  No.  2. 
Wilfred  Dunn  to  whom  it  may  con- 
cern  August     19,     1924 

Aug,  20,  1924— N  CLINTON  PARK  117 
W  Guerrero  W  25xN  75.  Julia  and 
Valentine  Krvsiak  to  Emil  Stroth, 
W   Matnich,   D  Campbell   and    H   W 

Jensen Aug.    20,    1924 

Aug.  20,  1924— SW  ELEVENTH  AVE 
and  California  50x82-6.  Karl  H 
Holmgren  to  whom  it  may  con- 
cern  Aug.  20,  1924 

Aug.  20.  1924 — N  FILBERT  137-6  B 
Powell  E  137-6xN  160.  The  Roman 
Catholic  Archbishop  to  Standard 
Electric    Time    Co    and    D    N    &    E 

Walter  &  Co Aug.  15.  1924 

Aug  20.  1924— E  TWENTY-SEVENTH 
Ave  150  and  175  N  Taraval  N  25x 
120  each.  Parkside  Realty  Co  of 
S.    F.    to    whom    it    may    concern .  .  . 

August     !8,     1924 

Aug.  20,  1924 — S  TARAVAL  57-6  E 
32nd  Ave  E  25x100.  Parkside 
Realty  Co.  of  S.  P.  to  whom  it  may 

concern Aug.     13.     1924 

Aug.  20,  1924 — W  THIRTIETH  AVE 
100  S  Taraval  S  25x120.  Parkside 
Realty  Co  of  S,  F.  to  whom  it  may 

concern Aug.    18,    192  1 

Aug.  20,  1924 — W  TEXAS  300  S  20th 
S  25x100.  Amerigo  and  Geiietle 
Pacelli  to  Louis  Trebino .  .  Aug.  20,  '24 
Aug.  20,  1924 — N  TWENTY-THIRD 
25-2W  Alabama  24-10x79.  John 
Michael       Christian       Bomerer       to 

whom    it    may    concern — 

Aug.  20.  1924— S  GENEVA  AVE  75  E 
Madrid  E  25xS  100.  Ben  Heglin  to 
whom  it  may  concern .  .Aug.  20.  1924 
Aug.  20,  1924— W  THIRTY-EIGHTH 
Av  228-9  and  203  N  Cabrillo  N  25-9 
xW  120  each.  F  Arthur  Gaw- 
thorne    to    whom    it   may    concern.. 

Aug.   15,   1924 

Aug.  22,  1924 — W  NINETEENTH  AV 
150  N  Taraval  N  50xW  100;  E  19th 
Ave   25   S   Taraval  S   50xE   100.     W 


F    Altvater    to    Meyer    Bros 

Aug.  20,   1924 

Aug.  22.  1924— W  TWENTY-SECOND 
Ave    275    S  Taraval      S    2.'ixW      120. 

Laura  J  Yore  to  Meyer  Bros 

......August    20.    1924 

Aug."'22'. '  1924— SW  SEVENTH  150 
SE  Howard  SE  75xSW  165.  Henry 
E  Holmes  to  whom  it  may  concern 

August    22,    1924 

Aug.'  22,  1924— LOTS  17  AND  19  BLK 
C  Mission  Terrace.  Walter  E  Han- 
sen to  whom  it  may  concern 

August     21,     1924 

Aug.  22,  1924— E  NINETEENTH  AVE 
300  N  Fulton,  N  25xE  120.  William 
N  W  Warnke  to  O  C  Holt.  Aug.  20,-  24 
Aug  22,  1924  —  N  GREEN  200  W 
Steiner  N  137-6  x  W  32.  The  Roman 
Catholic   Archbishop  of   S.    F.   to   T. 

B.    Goodwin    Aug.    20,    1924 

Aug.  22,  1924— COM.  100  N  W  TIF- 
fany  Ave  &  457  N  E  29th  NE  25 
N  W  110.47  B  E  25-5%  m  or  1. 
Frederico    &    Clorinda    Venturi    to 

L.  H.  Stevenson   Aug.  21,  1924 

Aug  22.  1924 — E  ALLISON  225  N 
Cross  No.  21  Allison  St.  L  E  So. 
Relle  to  whom  it  may  concern.... 

Aug.    21.    1924 

\ug.  21,  1924 — LOT  41  BLK  C.  Lake- 
view.  Harry  Epstein  to  Ulrich  & 
Co  and  Dan  E  Ulrich,. Aug.  21,  1924 
\UK  23,  1924— E  EDGAR  PLACE  150 
S  Bruce  Ave  S  25x122-81/4.  Otto  T 
Svenson   to   whom    it   may  concern. 

Aug.   15,  1924 

Aug.  23,  1924— W  N1NETEI5NTH  AVE 
125  N  Quintara  N  25xW  120.  Robt 
P  and  Mary     A  Starkey     to  Meyer 

Bros Aug.    21,    1924 

Aug  23,  1924— NO.  867  MARKET  and 
in  Lincoln  Alley.  Golden  Gate 
Cloak    &    Suit    House    to    whom    it 

may  concern Aug.   a,   ina 

Aug.  23,  1924— NE  FULTON  AND 
Twenty-fifth  Ave  —  82-6xN  2.i. 
Brvan    Feerick      to   whom      "■„i"ay 

concern Aug.    23.    1924 

Aug  23  1924— NW  AMAZON  AND 
Lisbon.  Alfonso  and  Colombina 
Fieri    to    H    A    and    H    Hemmen.  ... 

Aug.   18,  1924 

Aug.  23,  1924— N  HOWARD  94  \V 
Mary  28-6x160.     Geo  J   Zett   to  J   H 

Hiul      Aug.    23,    1924 

Auk  23  1924— S  CLINTON  PARK  8o 
W  Guerrero  W  55  S  105  E  50  N  .50 
N  55  E  5  N  50,  Joseph  and  Louise 
Piasecki   to   Joseph  Piasecki.  . .  .  .  .  • 

Aug.     22,     l!tJ4 

''J  1924— E  TWENTIETH  AVE 
1^0  n'  Taraval  N  50xE  100.  W  F 
Altvater  to  Meyer  Bros.. Aug.  20.  24 
Aug  25  1924— SE  CALIFORNIA  & 
Fillmore  S  87-6  x  E  54.  E  &  D.  A. 
Horn  to  A.  A.  Zelinsky  &  Co.,  F.  P. 
McKeon.  Decker  Electrical  Con- 
struction  Co Aug.   IS,   19J1 

Auir  25  1924— NW  GREENWICH  & 
Polk  W  32.185  m  or  1  NW  95  m  or  1 
B  SO  S  80.  W.  F.  Blasse  to  whorn 
it   may   concern Aug.   22,   1921 


F 


Aug. 


24 


Aug  25  1924— E  NINETEENTH  AVTE 
lis  N  Taraval  N  25  x  E  120.  N  F. 
Altvater  to  Meyer  Bros.    .Aug.  21, 

Aug.  25,  1924-SE  ,GAFTON  AND 
Brighton  Ave.  S  2o  x  E  75  Ptn, 
Lots  26  27  &  28  Blk  1  Lakeview 
The  McCarthy  Co.  to  Jarnes  Arnott 

p,    Gnn  Aug.    60,     loi"* 

\ug.  25.  ■l924-W  THIRTY-EIGHTH 
Ave  ioO  S  Cabrillo  S  25  x  W  120 
W    38th    Ave.    125    S    Cabrillo    S    25 

^aTler-"-"'-'^"        'Au'g°2l-,^924 
Aug     25?  1924-N    McLEA    COURT    & 
9th  N  W  75  X  N  E  85.  Laurence  A 

Mvers  to  O    W.  Brett Aug.  23,  1924 

A^    ?5    i924-W  CUVIER  100  S  Bos- 
worth  66  Cuvier.  Leigh  &  May  Hol- 
lett  to   Johnson_&^  F/^?"?f°ST 
Aug. 


.„  1924— LOTS  15  &  16  BLK  10 
,,  Francis  Wood  Extn  2.  Westgate 
Park  Co    to  Wilson  &  Benson. 


.Aug.  22,  1924 
"l"924— S  MADRID  &  BRAZIL 
Ave  S  W  25  X  S  E  100  Ptn  Lot  1 
Blk  37  Excl.  Hd.  Assn.  Thomas  J.  & 
Bertha  A.  Rowland  to  whom  it  niay^^ 

\ug."  25y"l924-li43'  MARKET  ■known 
as  Triangle  Market   N^^hanL  Les- 
ter to   J    S.  Malloch.  . .  .Aug.   lb,   la-s* 
Aug     25     i924-W    VALENCIA    65    N 
^"fth  60  X  90.  JOS.  Knight  to  whoin 

Randell  to   J.   A.   Pereira_ 
.Aug. 


Aug.  25. 


Ave, 


25,     1924 


ililr<l:i 


AllHi 
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j& 


AuB.  27,  I.'JI  -TlllltH  «.  T«t\V.\-;i;M) 
Soiillicrn    I'iK'IIU-    Co    lu    A    giiandt 

&    SiiiiH Aui;.    IK.    IVZ* 

Auk.  •■i'l.  IVt-ii  W  l'KNINSl'l,.\  .VVK 
K-l  N  liay  Shore  Avi-  N  32xW  100 
I'tn  Blk  12.  Crocker  Aniazim  Tract. 
I  nukir  K.>i.an-  <  o  lo  \vlii>iii  li   may 

concern Aiik.    19,    1924 

Auif.  2".  iy24 — W  10I{1>0\.\  4U0  S 
WindiiiK  Way  S  25xVV  100  I'tn  I.ot 
18  Blk  6451,  Crocker  Amazon  Tract 
.->uh  2.  Crocker  Ksiale  Co   to   whom 

It   mav  concern Aut;.   l!i.   IH24 

Auk.  27.  1921— W  CORDOVA  375  S 
v<  indintt  way  S  26.v.\\\  liiu  Htn 
Lot  1"  Hlk  G4ril.  Crocker  Ainnxon 
Track    Sub    2.      Crocker    ICstate    Co 

tu   whom   li  may  concern 

AiiKUst    19.    1924 

Aug.  27.  1924 — W  COI{lH)V.\  27.'i  S 
Windins  Way  S  2.'">xW  loci  I'tn 
Lot  14,  Crocker  Amazon  Tract  Sub 
::.      Crocker    ICstate   Co   lo    whom    it 

may    concern Aug.    19,    1924 

Aug.  27.  1924 — W  COUD'j\  A  SfjU  S 
WinUing  Way  S  2r)XW  liiu  I'tn  Lots 
16  and  17,  Crocker  Amazon  Tract 
sub  2.  Crocker  Estate  Co  as  to 
wnom  it  may  concern.. Aug.  19,  '24 
Auk.  27.  1924— W  CORDOVA  250  S 
Winding  Way  S  25x  W  100  Ptn 
Lrf>ts  13  and  14,  Crocker  Amazon 
Tract  Sub  2.  Crocker  Estate  Co 
lo  wh(mi  it  may  cumtrii.  Aug.  19,  '24 
Aug.  27.  1924 — .Sl^lUTHKK.N  I'ACIFIC 
Co's  Terminal  Warehouse.  South- 
ern Pacific  Co  to  Kerner  Incinera- 
tor Co Aug.  21,  1924 

Aug  27,  1924— SW  i;oWEI.L  1.13  NW 
Brunswick  30x100.  N  E  Uutz  to 
whom  it  mayy  concern .  ..\ug.  26,  '24 
Aug.  27,  1924— K  SEVENTH  150  S 
Howard  25x90.  Arthur  O  lloelscher 
to  Buschke  &  Brown... Aug.  26,  1924 
Aug.  27.  1924— S  HAYES  106-3  W 
Ashbury    W    41-1H4XS   137-6.      W   S 

King  to  whom  it  may  concern 

August    27.    1924 

Aug.  27,  1924— W  THIRTY-FIRST 
Ave    179-7    S   California    27-3V2Xl20. 

Elsie  C  Smith   to  C  T  Magill 

August    27,    1924 

Aug.  27,  1924 — NE  O'FARRELL  AND 
Hyde  N  90xE  65.  Adolph  Stock  and 
Edw  Jose  to  whom  it  may  concern 

August   27,    1924 

Aug  27.  1924 — E  ALLISON  100  and 
125  N  from  N  Cross  No.  34  and  39 
Allison.       Arthur     L     Campbell     to 

whom    it    may    concern 

August   27,   1924 

Vug.  27,  1924 — W  HARRISO.N'  220  S 
Twentieth  S  75xW  245.  Kernan 
Robson  to  J  S  Malloch .  .,\ug.  18,  '24 
.\ug.  27,  1924 — E  WEBSTER  60  S 
Greenwich  S  32xE  75-6;  E  Webster 
92  S  Greenwich  S  28xE  75-6.  Alfred 
E  Hind  to  whom  it  may  concern.. 

.\UK.  27.  1924 

Aug.  27,  1924— NW  PINE  AND  LA- 
guna.     Chas  A  Johnson  to  whom  it 

may   concern Aug.    26,   1924 

Aug  27,  1924— NO.  8  PRESIDIO 
Terrace.      Presidio   Golf   Club    to    D 

B  Farcjuharson Aug.   27,   1924 

Aug.  27,  1924— W  SEVENTH  AVE 
73-6  N  Fulton  N  24-6xW  100. 
Joseph    C    Kirby    to    whom    it    may 

concern Aug.    27,    1924 

.\ug.  27,  1924 — LOT  23  BLK  15 
Amended  May  Ingleside  Terraces. 
.Northern  Supply  Co  to  W  D  Hen- 
derson  Aug.    26,    1924 

Vug  27  1924 — W  THIRTY-NINTH 
.We  325  S  Geary  S  25xW  120  No. 
555  39th  Ave.  W  G  Barlow  to 
whom  it  may  concern  .  .  .  .Aug.  1,  1924 
Aug.  27.  1924— NE  SAN  BRUNO  AVE 
and  Bacon.  P  L  Bogani  and  A 
Massimino   to  Buschke   &  Brown.. 

August     21.     1924 

Vug'  27.  1924— W  THIRTY-FOURTH 
Ave'  200  and  225  N  Geary.  Louis 
Fontanella  to  whom  it  may  con- 
cern  Aug.    26,    1924 

.Vug  27  1924— W  FORTY'-THIRD  AV 
247-6  S  Cabrillo  S  27-6xW  120.  F 
G  and  Lizzie  Kronnick  to  Kronnick 

Bros  Aug.   21.    1924 

Aug.  27,  1924— ■W  FLORENTINE  75  N 
Morse    25x100.        Victor      Holmgren 

to   whom   it  may  concern 

August   27,   1924 

Vug.  27,  1924 — LOT  16  and  Ptn  Lot 
15  Blk  12,  Amended  Map  Ingleside 
Terraces.        S   Larsen    lo    whom      it 

mav   concern Aug.   27,   1924 

Aug."  27,  1924— W  FORTY'-EIGHTH 
.^ve  150  S  Cabrillo  S  SOx'W  120.  Wm 
E   Akard   to   whom  it   may  concern 

August    20,    1924 

Aug.  27,  1924— W  FORTY-EIGHTH 
Ave  100  S  Cabrillo  S  50xW  120. 
Niels  Schultz  to  whom  it  may  con- 
cern        


Aug. 

Sieiii.-r    \\     .ii 
Ghliaril.lli    t 


1924      N    .I.\|■K^ 


■c    A:    Mads 
.Vugust     IS 


LIENS  FILED 


SA.\    FUA.NCISCO    COliNTY 

Recorded  Amount 

Aug.  21,  1924  — LO'l'S  III.  13  ANU  H 
lilk  32,  Sunnysidc  Achln.  A  I. 
Stockton  Lumber  Co  vs  Uoberi 
Neil    »I348.2ll 

Vug.  21.  1924— N  SUTTEK  165-10  W 
livde  W  ;i6-8x.N'  137-6.  John  Eshia 
vs'  Luis    Blum    J38U2.60 

Aug.  27.  1924— W  VICTORIA  3U0  S 
Kandolph  W  lOOxS  50.  A  L  Stock- 
ton  Lumber  Co  vs  May  Murray  ...  $9.'. 

Aug.  25.  1924— S  GREEN  80  'W  Stock- 
ton 57-6  X  S  70-11*4  613  &  615 
Green  St.  Incandescent  Supply  Co. 
vs    Mrs.    A.    Alseeandro $489.90 

Aug.  25,  1924 — E  THIRTY-FIRST 
Ave.  150  S  Taraval  S  5y  x  E  120.  P. 
J.  Rudenko  vs  McCaulflv  &  Weber, 
G.     W.    Rawles $368 

Aug.  25.  '24— E  HOWARD  195  S  25th 
S  25  X  E  115.  H.  Fraui.aenl  vs  Dan 
E  Ulrich,  Patrick  McVaigh.  .  .  .  $45S.70 

Aug.  25,  1924— B  STEINER  62-5  S 
Filbert  S  25  x  E  62  ...  Reinhart 
Lumber  &  Planing  Mill  Co.  vs 
Henrv  S.  &  Elizabeth  "iterre,  W. 
E.    Schultz     


Notice  of  Non-Responsibility 

SAN   FRANCISCO  kOUNTI' 

Aug.    22,    1924 — N    MARK  "ST    No.    994. 
Marx     Bros     Cigar     Co      .;nc     as     to 


BUILDING 

CONXRACTS 

ALAKIBDA    COIWTY 

*1,U<M)  and 

Over  P-(5>ortea 

The 

following 

is    an    'ndex    fo 

r    th« 

contracts  in   this 

issue. 

N'o. 

Owner 

Contractor 

Amt. 

4390 

Stone 

Owner 

12000 

4391 

Encinal 

Hally 

3250 

4392 

Stone 

^>wner 

2450 

4393 

Laughlin 

«:iwner 

2500 

4394 

Marquis 

Owner 

3000 

4395 

Weymouth 

Weymouth 

3750 

4396 

Parmenter 

California 

8500 

4397 

Koehler 

Designers 

3500 

4398 

Blasingame 

Owner 

9500 

4399 

Healy 

Sommarstrom 

10000 

4400 

Rogers 

Owner 

3875 

4401 

Graham 

Graham 

3100 

4402 

Langeberg 

Hodgins 

3500 

4403 

Close 

Rogers 

2700 

4404 

Parensia 

Rogers 

1800 

4405 

Johanson 

Owner 

3150 

4406 

Wolf 

Owner 

2150 

4407 

Morris 

Owner 

7000 

4408 

Johanson 

Owner 

3150 

4409 

Stryhle 

Anderson 

4000 

4410 

Cherelli 

Fairfax 

3000 

4411 

Blodgett 

Owner 

2100 

4412 

Parent 

Holm 

5845 

4413 

Fallen 

Owner 

480O 

4414 

Nation 

Owner 

3000 

4415 

Sperry 

Cederhorg 

68107 

4416 

Day 

Ingram 

2500 

4417 

Davidson 

Smith 

1200 

4418 

Josephine 

Erase 

5000 

4419 

Dinesen 

Owner 

4450 

4420 

Taylor 

Owner 

2700 

4421 

Buzzell 

Owner 

2100 

4422 

Beatty 

Owner 

2000 

4423 

Houcke 

Frazier 

4000 

4424 

McCord 

Owner 

6400 

4425 

La    Voie 

Owner 

3500 

4426 

Cooper 

Owner 

1500 

4427 

Hamilton 

Elrod 

442S 

Illinois 

Devert 

1413 

4429 

Galloway 

.Sorenson 

21000 

4430 

Perry 

Engler 

15000 

4431 

Coward 

Owner 

5000 

4432 

Irwin 

Rogers 

5000 

4433 

Alameda 

Owner 

12000 

4434 

Del    Rey 

Mason 

25000 

4435 

Builders 

Owner 

120000 

4436 

Falkinham 

Roth 

5000 

4437 

Huntley 

Owner 

1900 

4438 

Glasgow 

Owner 

2500 

4439 

Paraffine 

Beckworth 

11755 

4440 

Plain 

Owner 

2800 

4441 

Moe 

Owner 

5000 

4442 

Stenbro 

Owner 

3500 

4443 

Bentell 

Texdahl 

8000 

4444 

Baker 

Parker 

3150 

4445 

Myers 

Owner 

4500 

4446 

Whalen 

Owner 

5000 

4447 

Francis 

Owner 

5000 

4448 

Miller 

Miller 

3000 

11  19 

Davis 

Owner 

4350 

1150 

Collin.-s 

8000 

4451 

Oliverla 

Blabon 

3250 

4  152 

Grant 

Mogk 

2000 

4  4  53 

Alameda 

Vogt  ; 

2S3000 

4  454 

Bonne 

Peters 

5700 

4  4  55 

Fraser 

Durglii 

4000 

4  156 

Linton 

Carper 

4000 

14  57 

Leiiord 

Borden 

60U0 

4  4  58 

Uott 

Owner 

2000 

4  4  59 

Sharp 

Kochdorfer 

4900 

4  4  60 

Kapler 

Pedersen 

3500 

4461 

Gayman 

Potter 

6000 

1462 

Maginnis 

Dolaii 

6509 

4463 

Hodes 

Ownre 

5473 

4464 

Wentworth 

owner 

5500 

4465 

Schroeder 

Owner 

6000 

4466 

Ralston 

Ralston 

3250 

4467 

Wisser 

Smith 

4000 

4468 

Berkeley 

Owner 

1200 

4469 

Dutro 

de   Normandie 

1000 

4470 

Rothe 

Owner 

1000 

4471 

Berkeley 

Greig 

5000 

4472 

Manaugh 

Owner 

3200 

4473 

McCurdy 

King 

1000 

4474 

Colemore 

Owner 

5500 

4476 

Leeklns 

Taylor 

3250 

4477 

Neher 

Western 

150OO 

4478 

.Nittler 

Nittler 

4000 

4479 

Simons 

Pfrang 

5800 

4  4  8U 

Burr 

Owner 

4000 

4481 

Brown 

Bixler 

9386 

4482 

Hamill 

Owner 

6000 

4483 

Vardeman 

Vardeman 

5000 

44S4 

Anderson 

Owner 

4O0O 

4485 

Fennelly 

Owner 

3250 

DWELLINGS 

(4390)      NO.   51,   55,   59   BAY   FARM   RD.. 

Alameda.      Three   one-story    5-room 

dwellings. 
Owner — E.  B.  &  A.  L.   Stone,  Bay  Farm 

Island,    Alameda. 
.Architect — None.  $4000   each 


DWELLING 

(4391)   CENTRAL  AVE  AND  BAY  ST., 

Alameda.     One-story  5-room  dwlg. 
Owner — Encinal     Investment     Co.,  2315 

Santa    Clara    Ave.,    Alameda. 
.-Vrchitect — None. 
Contractor — Frank      W.      Hally,      2315 

Santa   Clara  Ave.,   Alameda. 

$3250 


DWELLING 

(4392)  NO.  303  BEACH  ROAD,  Ala- 
meda.     One-story  4-room   dwelling. 

Owner — E.  B.  &  A.  L.  Stone,  Bay  Farm 

Island,  Alameda. 
Architect — None.  $2450 

DWELLINGS 

(4393)  .NO.  626-628  SANTA  CLARA 
Ave.,  Alameda.  One-story  3-room 
dwelling. 

Owner — Rout.       Laughlin,       626       Santa 

Clara   Ave.,    Alameda. 
Architect — None.  $2500  each 


DWELLING 

(4394)  1333  CALIFORNIA  ST.,  Berke- 
ley.  Dwelling. 

Owner — P.  E.  Marquis,  2045  Shattuck 
Berkeley. 

Architect — None.  $3000 


DWELLING 

(4395)  1813  SHORT  ST.,  Berkeley. 
Dwelling. 

Owner— P.  E.  Weymouth,  5171  Grove  St 
Oakland. 

Designer — B.  A.  Weymouth,  5527  Mc- 
Millan   Ave.,    Oakland. 

Contractor — E.  A.  Weymouth,  5527  Mc- 
Millan Ave.,  Oakland.  $3750 

DWELLING 

(4396)  2357  WOOLSET  ST..  Berkeley. 
Dwelling. 

Owner  —  C.  Parmenter,  2355  Woolsey, 
Berkeley. 

Designer — Calif.  Builders,  1636  Frank- 
lin St.,  Oakland. 

Contractor — California  Builders,  1636 
Franklin  St.,  Oakland.  $8500 

DWELLING 

(4397)  S89  PERALTA,  Berkeley.  Dwlg 
Owner — John  Koehler,  230  College  Ave 

Berkeley. 
Architect — E.  Teicheira,  1516  Grant  St., 

Berkeley. 
Contractor — Designers  &  Builders  Inc., 

1911    Shattuck    Ave.,    Berkeley. 

$3500 

RESIDENCE 

(4398)  1503  FRANCISCO  ST.,  Berke- 
ley. Apt.  residence. 

Owner — G.  R.  Blasingame,  1529  Fran- 
cisco St.,  Berkeley. 

Designer — C.  E.  Boomhower  1529  Fran- 
cisco St.,  Berkeley.  $9500 


It 


^IsSS)      E  FRANKLIN  ST.  50  N  8th  SI... 

Oakland.      1-story  ^tricf    stores, 
(jwner — Healey  Bros.  Co.,   406    lltJi   fat., 

Oakland. 
Architect — None.  .  „„    ^qa 

Contractor  —  M.   P.  iSommarstrom,  738 

E-nth  St.,  Oakland.  JIO.UUU 


DWELLING 

(4400) 


BUILDING    AND    ENGINEERING    NEWS 

Blodgett,  3940  E-14th  St 


Saturday,    Augnjst   SO,   1924 


„     SIXTY-FOURTH    AVE.    185 

Hayes    St.,    Oakland.    1-story    5- 

room  dwelling  and  garage. 

Owner— C.   A.  Rogers,  240  Wayne  Ave., 

Oakland.  .qsts 

Architect — None.  »iB(» 

^4^0?^^©  ONE  HUNDREDTH  AVE  50 
N  Longfellow  St.,  Oakland.  1-story 
5-room   dwelling   and   garage. 

Owner— Isabel  G.  Graham,  1601  High 
St.,    Oakland. 

Architect— None. 

Contractor— C.  H.  Graham,  1601  High 
St.,  Oakland.  $3100 

DWELLING  „   „„„   c   ti 

(4402)  B  ADELL  COURT  200  S  Hop- 
kins St.,  Oakland,  l-story  5-roora 
dwelling.  ,  .,_,.., 

Owner  —  A.  A.  Langeberg,  Fruitvale 
Ave.,   Oakland. 

Architect — None.  „,,     ^       . 

Contractor— R.  L.  Hodgins,  841  Santa 
Fe  Ave.,  Berkeley.  ifisuu 

mToS)  1660  EIGHTIETH  AVE.,  Oak- 
land.  1-story   4-room  dwelling. 

Owner— I.  E.  Close,  1636  80th  Avenue, 
Oakland. 

Architect — None. 

"-"ireroTuian'd.  "°"""    ^"    ^^7^0 

tifof^^'fr^'cln.  E  FIFTEENTH  ST. 
and  19th  Ave.,  Oakland.  Altera- 
tions and  1-story  garage. 

Owner— M.  J.  Parensia,  2009  E-14th  St. 
Oakland. 

Architect— None. 

Contractor  —  Chas.  Rogers,  2101  64th 
Ave.,  Oakland.  11800 

?4405)  5312  NORMANDIE  AVENUE, 
Oakland.  1-story  5-room  dwelling 
and  garage.  „„  ^„^,     . 

Owner— K.  A.  Johanson,  2429  13th  Ave. 
Oakland. 

Architect — None. 


$3150 


DWELLING  .  ,,^ 

(4406)  E  SEVENTY-EIGHTH  AVE. 
180  S  Hillside  St.,  OakluiKl.  1-story 
4-room   dwelling   and  garage. 

Owner— Wm.  Wolfe,  12S  13th  Street, 
Oakland.  ,oirn 

Architect — None.  ?/lbU 


DWELLINGS  „ 

(4407)      E    THIRTY-EIGHTH    AVE 


30 


Owner — N.  A. 
Oakland. 
Architect — None. 


0    129   S   Redding  St.,   Oakland. 
2  1-story  4-room  dwellings  and  ga- 
rages, and  2   1-story  3-room  dwlgs 
and  garages. 
Owner — S.   Morris   &   Son,  4162   Quigley 

St.,  Oakland.  _  „^^ 

Architect — None.  2   at   $1900   each 

2  at  $1600  each 


DWELLING 

(4408)  3080  BIRDSALL  AVE.  Oakland 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner— K.  A.   Johanson  2429  13th  Ave. 

Oakland.  -„,cn 

Architect — None.  $31o0 

DWELLING  „ 

(4409)  N  VIRGINIA  AVE.  237  E  Bev- 
erly, Oakland.  1-story  5-room  dwlg 

Owner— Frank    Stryble,    686    17th    St., 

Oakland. 
Architect — None. 
Contractor    —    N.     E.     Anderson,     2030 

Roosevelt  Ave.,  Richmond.         $4000 

DWELLING 

(4410)  2215  NINETIETH  AVE.,  Oak- 
land. 1-story  5-room  dwelling. 

Owner — M.   Cherelli,   2215   90th  Avenue, 

Oakland. 
Architect — ^None. 
Contractor— Fairfax    Realty    Co.,     7927 

E-14th   St.,   Oakland.  $3000 


$2100 


lAVELLING 

(4412)      2241    BLAKE,    Berkeley.    Dwlg. 

Owner — George    A.    Parent,    2241    Blake 

St.,  Berkeley. 
Architect — None. 
Contractor— .John    Holm,    2S15    9th    St.^ 

Berkeley.  J584o 


DWELLING 

(4413)  1U04  THE  ALAMEDA,  Berke- 
ley.   Dwelling. 

Owner— A.  H.  Fallen,  686  61st  Street, 
Oakland. 

Architect — None.  $4800 


DWELLING 

(4411)      E    EIGHTY-EIGHTH    AVE.    105 

W    D    St.,    Oakland.    1-story    4-room 

dwelling  and  garage. 


DWELLING 

(4414)      1409  OXFORD,  Berkeley.  Dwlg. 
Owner — R.  A.  Nation,  1411  Oxford,  Ber- 
keley. 
Architect — None.  $3000 


DWELLING 

(4415)  1440  1450  HAWTHORNE  TER- 
race.  Berkeley.  Dwelling. 

Owner — J.  C.  Sperry,  2425  Hearst,  Ber- 
keley. 

Architect — Henry  Gutterson  526  Powell 
St.,   San   Francisco. 

Contractor — A.  Cedarborg,  1455  Excel- 
sior Ave..  Oakland.  $68,107 


DWELLING 

(4416)  1309  SANTA  FE,  Berkeley. 
Dwelling. 

Owner — M.  E.  Day,  2261  Grove  St.,  Ber- 
keley. 

Architect — Fred  Ingram,  1956  Univer- 
sity Ave.,   Berkeley. 

Contractor — Fred  Ingram,  1956  Univer- 
sity Ave.,  Berkeley.  $2500 


ALTERATIONS  ETC 

(4417)  2446  DWIGHT  WAY,  Berkeley. 
Alterations    and    additions. 

Owner — N.  Davidson,  2519  College  Ave. 
Berkeley. 

Architect — None. 

Contractor — Harry  C.  Smith  2011  Fran- 
cisco. $1200 


DWELLING  &    STORE 

(4418)  SW  CORNER  LAGUNA  AVE.  & 
Montana  St.,  Otikland.  1-story  6- 
room    dwelling    and    store. 

Owner — Wm.   &  J.   Josephine,  3201  13th 

Ave.,    Oakland. 
Architect — None. 
Contractor — Dave  Brase,  3201  13th  Av. 

Oakland.  $5000 

DWELLING 

(4419)  NW  COR.  LINCOLN  AND 
Damuth  St.,  Oakland.  1-story  7-rm 
dwelling   and   garage. 

Owner — P.  Dinesen,  4533  Thompson  St., 

Oakland. 
Architect — None.  $4450 


DWELLING 

(4420)  E  MAPLE  AVE.  70  N  Dele- 
ware  St..  Oakland.  1-story  3-room 
dwelling   and   garage. 


Owner — F.  S.  Taylor,  Box  97  Fruitvale 

Oakland. 
Architect — None.  $2700 


DWELLING 

(4421)      E      SEVENTY-SECOND      AVE. 

133  N  Hamilton  St.,  Oakland.  1-sto. 

4-room    dwelling   and   garage. 
Owner- Fred    Buzzell,    8240    East    14th 

St.,  Oakland. 
.Architect — None.  $2100 


DWELLING 

(4422)  W  PARKER  AVE.  310  N  Gar- 
field Ave.,  Oakland.  1-story  4-room 
dwelling. 

Owner — G.  H.  Beatty,  2643  Parker  Ave. 
Oakland. 

Architect — None.  2000 


DWELLING 

(4423)      W    MANILA    AVE.    189    N   Taft 

Ave.,      Oakland.      1-story      5-room 

dwelling. 
Owner — E.  C.  Houck,  Berkeley. 
.\rchitect — None. 
Contractor — J.  V.  Frazier,  2324  Peralta 

Ave.,  Oakland.  $4000 


DWELLINGS 

(4424)      7819   7825  ALDER  ST.,  Oakland 

2     1-story     5-room    dwellings    and 

garages. 
Owner — T.    J.    McCord,    4741    East    14th 

St.,   Oakland. 
Architect — None.  $3200  each 


DWELLING 

(4425)      S    HOPKINS    ST.      372      E-38th 

Ave..      Oakland.       1-story      5-r.oom 

dwelling. 
Owner— Paul     E.     LaVoie,     3351    Abbey 

St.,   Oakland. 
Architect— None.  $3500 


DWELLING 

(4426)  W  BROWN  AVE.  140  S  Wis- 
consin St.,   Oakland.    1-story   dwlg. 

Owner — H.  B.  Cooper,  440  Broderick 
St.,  San  Francisco. 

Architect — None.  ,      $1500 


RESIDENCE 

(4427)  NO  PROPERTY  GIVEN  IN 
document.  All  work  for  2-story 
frame    residence. 

Owner  —  Mrs.  James  Hamilton,  1429 
29th   Ave.,   Oakland. 

Architect  —  Geo.  E.  Ralph  and  Bdw. 
Hiissey,    Syndicate    Bldg.,    Oakland. 

Contractor — C.  Hamilton  Elrod,  3532 
Telegraph    Ave..    Oakland. 

Filed  Aug.  21,  1924.  Dated  Aug.  19,  1924 
$200    first    of    each    month    until    $600 
has    been    paid.    Balance    upon    ac- 
ceptance;    contractor     to      receive 
$736.40    for    services. 

TOTAL   COST.    $ — 

Bond.    Forfeit.    Limit,    none;    Plans    and 

specifications    filed. 

FACTORY  BLDG. 

(4428)  COM.  AT  THE  MOST  E  COR. 
of  that  certain  10  acre  tract  con- 
veyed heretofore  by  Central  Natl. 
Bk  of  Oakland  to  the  Victor  Talk- 
ing    Machine     Co.     by     deed     dated 


The  San  Francisco  Savings  and  Loan  Society 

(THE  SAN  FRANCISCO  BANK) 

SAVINGS  COMMERCIAL 

INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 

the  Assets  of  which  have  never  been  increased 

by  mergers  or  consolidations  with  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  30th,  1924 

Assets $93,198,226.96 

Capital,  Reserve  and  Contingent  Funds 3,900,000.00 

Employees'  Pension  Fund 446,024.41 

MISSION   BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  DISTRICTT  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haight  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  PortalAve.  and  Ulloa  bt. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (4J<£)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


iturday.    August    3».    \:i.n 


Oct.  19,  1923  and  rocordi'd  in  GOj 
orricial  Kpcords  at  pnt?e  217.  Ala- 
mi-da  County  Records,  running 
tlionco  SW  along  the  SK  lin.-  of  the 
aforementioned  10  acre  tract  SW 
<.-|8.02  ft.  ttSK  .".44.29  ft.  NK  453.81  ft 
N\V  60S. 29  ft.  to  pt.  of  iMniiiniUK. 
Oakland.  PaintinK  l-sti>ry  factory 
liuildlnK. 

Owner— IMiiiois  Wire  &  ral>le  Co.,  417 
Marlict    St..    San    Francisco. 

Architect  — WashlnKton  .1.  Miller,  417 
Market   St.,   San   Francisco. 

Contractor J.     H.     Devert     Inc.,     511 

7th   St.,   San   Francisco. 

Filed  Auk.  22.   1924.  Dated  .luly  31.  1924 

Completed    and    accepted    75% 

36  days  after   25% 

TOTAL   COST.    J 141 3 

r.ond.    »— :   Sureties.   M.   G.    Zelinsky.   F. 

r,.    Zelinsky:    Forfeit,    $50    day;    Limit. 

12    work    days    after    beginning;    Plans 

and   specifications  filed. 


DWELLING 

(4429)      35     ROBLE    COURT,     Rerkeley. 

.    Dwelling  and  garage. 
Owner— J.  Galloway,  76  Oak  Ridge  Rd 

Berkeley. 
Architect— Wm.    C.    Hays,    2924    Derby, 

Berkeley. 
Contractor    —    Walter    Sorenson,    2940 

Piedmont  Ave.,  Oakland.         $21,000 


BUILDING    AND    ENGINEERING    NEWS 


\rililtect  — Liland   S.    Rosener,   Ins.   Ex- 
change BIdK..  S.  F. 
Contractor— Herbert  Beck  with  351  12th 

Filed  Aug.  22.  1924.  Dated  Aug.  16,  1924 

glh  each  month    J5% 

Usual   25   days    v.-:aA,' ':;,  --^ 

TOTAL  COST,   $11, 7a.. 

Bond     $ — :    Sureties,    Glol.e    Indemnity 

Co.;    Forfeit,    Limit,    none;    Plans    filed; 

Specifications,  none. 

144410      \V     FOURTEENTH    AVE.    85    S 

E-20ih  St.  1-stury  4-room  dwelling. 

O^vnur- E.  .1.   Blain,    i:!2i)   East  20th  SI,. 

Architect — .None.  5. sun 


DWELLING  ^    ,  ,      ^     , 

(4441)  N24  CREED  ROAD,  Oakland.  1- 
story    6-room    dwelling. 

Owner — S.    Moe,     4001     Woodruff    Ave., 

Oakland.  ,-„„,, 

.-Architect— None.  ?50UU 

DWELLING 

(4442)  SE  COR.  FIFTY-FIFTH  AND 
Roberts  Ave.,  Oakland.  1-story  6- 
room  dwelling. 

Owner — Andrew  Stenbro,   4340   Division 

St.,  Oakland. 
.\rihitect — None.  ?3o00 


DWELLING 

(4430)      1329-31     ARCH    ST.,     Berkeley. 

Dwelling  anil   garage. 
Owner— David     Perry,     2533-B     Dwight 

Way,  Berkeley. 
Architect — Louis     Engler,     2940     Forest 

Ave..    Berkeley.  $15,000 


DWELLING 

(4431)  10    ROSLY.N    COURT,    Berkeley. 
Dwelling. 

Owner — Jos.     Coward.    2924    Claremont 

Berkeley. 
Architect — None.  $5000 

HOME 

(4432)  936     CRAGMONT.    Berkeley. 
Home. 

Owner — E.  J.  Irwin,  Maxwell,  Cal. 
Architect — None. 

Contractor — C.    M.    Rogers,    2161    Shat- 
tuck  Ave.,  Berkeley.  $3000 


DWELLINGS 

(4433)  1425-29-33-37  TENTH.  Berke- 
ley.  4   dwellings. 

Owner — Alameda    Inv.    Co..    703    Syndi- 
cate Bldg..  Oakland. 
Architect — None.  $3000    each 

(4434)  1721  EUCLID,  Berkeley.  Dwlg. 
Owner— Del  Rey  Club.  U.  C.  Berkeley. 
Architect — Masten  &  Hurd,  27S  Post  St 

San   Francisco. 
Contractor    —    Mason-McDutfie.       204o 
Shattuck  Ave.,  Berkeley.         $25,000 

STORES  &  OFFICES  „„„ 

(4435)  NW  COR.  HOBART  &  WEB- 
ster  Sts.,  Oakland.  3-story  brick  & 
tile  stores  and  offices. 

Owner — Builders    Exchange    Corp.,    351 

12th  St..  Oakland. 
Architect— Howard   Schroeder,   357   12th 

St.    Oakland.  $120,000 


|iWEl,L«[NG 

(4452)  E  RETTIG  ST.  150  N  Wiscon- 
sin St..  Oakland.  1-story  3-rooni 
dwelling. 

Owner— Mrs.  Grant,  7333  Weld  Street, 
Oakland, 

.■\rchiicct — None. 

Coiitraitor — F.  G.  Mogk.  4417  I'ampas 
St.,  Oakland.  $2000 


STORES  „„    „ 

(4436)  NE  COR.  SAN  PABLO  AVE  & 
Brockhurst.    Oakland.    1-sto.    stores 

Owner— .1.   O.   Falkinham.   465   Bellevue. 

Oakland. 
Architect— None. 

California.  J5000 

DWELLING  „„„ 

(4437)  2S42  DELAWARE  STREET, 
Oakland.  1-story  4-room  dwelling 
and  garage. 

Owner — W.   Huntley,   2842  Delaware  St. 

Oakland. 
Architect — None.  $1900 

STORES  ,„,,-,, 

(4438)S    FOOTHILL    BLVD.    50    E     i3rd 

Ave..   Oakland.    1-story   stores. 
Owner— E.   T.    Glasgow.   2760   73rd  Ave., 

Oakland.  ,„rnn 

Architect— None.  $2500 

BUILDING  „,,      „  ,  „ 

(4439)      COMPANY      PROPERTY      SAN 

Francisco    Bay      nar      Powell      St.. 

Emeryville.     Alameda    County.     All 

hollow   tile   and    brick   work    for   1- 

story    steel    and    hollow    tile    dryer 

building. 
Owner — The   Paraffine  Companies  Inc., 

Citv    of    Emeryville,    Alameda    Co.,_ 

Calif. 


DWELLING 

(4443)  6206  MA.\0.\  STREET,  Oak- 
land. 2-storv  7-room  dwelling. 

Owner — H.  D.  P.entell.  2019  Woolsey 
St.,    Oakland. 

Architect — None. 

Contractor — C.  M.  Texdahl,  6215  Au- 
burn Ave.,  Oakland.  $8000 


DWELLING 

(4444)  7330  WELD  ST.,  Oakland.  1- 
storv  4-room  dwelling  and  garage. 

Owner  —  Lillian  B.  Baker,  296  Jayne 
Ave.,  Oakland. 

Contractor  —  Jos.  Parker,  2012  92nd 
Ave.,  Oakland.  $3150 


DWELLING 

(4445)      E    SANTA    CLARA    AVE.    70    S 
Chetwood    St.,    Oakland.    1-story    5- 
room  dwelling  and  garage. 
Owner — R.   M.   Myers,    33    Estrella  Ave., 
Piedmont.  ,,cAn 

Architect — None.  $4500 


DWELLING 

(4446)  W    ADAMS    ST.    4S8    S    Perkins 
St.,  Oakland.   1-story  5-room  dwlg. 

Owner— J.  F.  Whalen,  407  Federal  Bldg 

Oakland. 
Architect — None.  $5000 

DWELLING 

(4447)  614    ALM.A    AVEN'UE,    Oakland. 
1-story    5-room   dwelling. 

Owner — E.    O.    Francis,    1422    14th   Ave., 

Oakland. 
Architect — None.  $5000 


DWELLING 

(4448)      S     FIFTY-NINTH     ST.     270     W 

Shattuck  Ave.,  Oakland.  1-story  5-room 

dwelling. 
Owner— Annie    R.    Miller,    631    59th    St.. 

Oakland. 
Architect — None. 
Contractor—.'^.    J.    Miller,    631    59th    St., 

Oakland.  $3000 


.-A.VITARIUM 

m:.:i)    com.  at  a  point  of  inter- 

section    of    S    line    of    Clinton    Ave. 
and   W   line  of  Willow   Street   run- 
ning thence  along  Clinton  Ave.  270 
thence  S  to  the  Bay  of  S.  F.  thence 
E  along  shore  to  W  line  of  Willow 
St.     extended     southerly     thence     N 
along   said   last   mentioned    line    to 
pt    of    beginning.    All    work    for    4- 
sto  reinforced  concrete  sanitarium. 
Owner — Alameda    Sanatorium    on   South 
Shore,    (a  corp.),   2054   Clinton  Ave., 
Alameda. 
.Architect — Edward    T.   Foulkes,    Crock- 
er  Bldg.,    San   Francisco. 
Ccntractor — Alfred    H.    Vogt,    1S5    Stev- 
enson St.,  San  Francisco. 
Filed  Aug.  25,  1924.  Dated  Aug.  22,  1924 
Contractor  to  be  paid  $11,30(1  for  ser- 
vices  as   follows: 

Concrete    frame    up     $3700 

Completed  and  accepted 3700 

Usual     35     days     3920 

TOTAL  COST,  not  to  exceed  $283,000 
plus  fee. 
Bond,  $ — ;  Sureties,  Indemnity  Ins.  Co. 
of  North  America;  Forfeit,  none;  Limit 
with  all  due  diligence;  Plans  and  speci- 
ficatiuns  filed. 


DWELLING 

(4449)  N  FLEMING  AVE  384  E  Court- 
land  Ave.,  Oakland.  1-story  5-room 
dwelling   and  garage. 

Owner — Geo.  B.  Davis,  4600  Fleming 
Ave..   Oakland. 

Architect — None.  $4350 


DWELLING 

(4450)      W   BELLEVUE      AVE.      500      N 

Van    Buren    Ave.,    Oakland.    2-story 

8-room   dwelling. 
Owner    —    David    Siminoff,    726    Grand, 

Oakland. 
Architect — Hutchinson     &     MSlIs,     1214 

Webster  Street.  Oakland. 
Contractor— E.    K.    Collins,    740    Walker 

Ave.,    Oakland.  $8000 


DWELLING 

(1451)  E  SEVENTY-NINTH  AVE.  40  S 
Alder  St.,  Oakland.  1-story  5-room 
dwelling. 

Owner — F.  Oliveria.  E-llth  St.  and  34rd 
Ave.,    Oakland. 

Architect — None. 

Contractor — E.  R.  Blabon,  1962  Semin- 
ary Ave.,   Oakland.  $3250 


j.WELLING 

I4t.-j4>      LOT    24    LOMA    VISTA    TRACT, 
Oakland.   All   work   for   6-room  and 
basement  dwelling  and  garage. 
Owner — A.  and  Marie  Bonne,  2814  Ade- 
line St.,  Oakland. 
Architect — A.    W.    Smith,   American   Bk. 

Bldg.,  Oakland. 
Contractor — L.    A.    Peters,    5313    Manila 

Ave.,   Oakland. 
Filed  Aug.  25,  1924.  Dated  June  18,  1924 

Frame    up     $1425 

1st  coat  of  plaster 1425 

Completed    and    accepted 1425 

•Usual   35   days    1425 

TOTAL  COST,  $5700 
Bond.  Forfeit,  none;  Limit,  75  working 
days;    Plans   and   specifications   filed. 


DWELLINGS 

(4455)  1610  LINCOLN  AVE.,  Alameda. 
2    1-story   3-rooni  dwellings. 

Owner — Donald  Eraser,  1610  Lincoln 
Ave..  Alameda. 

.Architect — None. 

Ciintractor — F.  W.  Dargin,  2174  Uni- 
versity Ave.,  Berkeley.     $2000  each 


DWELLING 

(4456)  BAYO  VISTA  &  FAIRVIEW 
Ave.,   Alameda.    1-story    5-rm   dwlg. 

Owner — R.  Linton,  Eastman  Ave.,  Al- 
lendale. 

Arciiitect — None. 

Contractor — O.  D.  Carper.  1124  Hampel 
St..    Oakland.  $400(1 


REMODEL 

(4457)  815  LINCOLN  AVE.,  Alameda. 
Remodeling    building. 

Owner — R.  Lenord,  70  Bacon  Block. 
Oakland. 

Architect — None. 

Contractor — F.  W.  Borden,  5836  Foot- 
hill   Boul.,    Oakland.  $6000 


DWELLING 

(4458)  2122  ALAMEDA  DRIVE,  Ala- 
meda.  1-story   4-room   dwelling. 

Owner — A.  O.  Gott,  2124  Alameda  Ave. 
Alameda. 

.Architect- None.  $2000 


DWELLING 

(4459)  FERNSIDE  BOUL  Near  High, 
Oakland.    1-story    6-room    dwelling. 

Owner  —  B.  Sharp,  1129  Bay  Street., 
Alameda. 

Architect — Leo  Kochdorfer,  2204  Lin- 
coln Ave.,  Alameda.  $4900 


DWELLING 

(4460)      1616  WALNUT  ST.,  Alameda.  1- 

story    6-room   dwelling. 
Owner— G.    Kapler,    1825    Webster    iSt., 

Alameda. 
Architect — None. 
Contractor — E.    Pederson,    700    25th    St., 

Oakland.  $3500 


II 


BUILDING    AND    ENGINEERING    NEWS 


Saturdar.    AugTJst    30,    1924 


KESIDEXCE  ,     ■       „.    ^ 

(4461)      70     L.AKE\nEW    AVE.,     Pied- 
mont. 1-story  7-room  residence  and 

Owner   —    E.    C.    Gayman,    4949    Manila 

Ave.,  Oakland. 
Architect — None.  .„    „ 

Contractor— Geo.    R.    Potter,    19    Rand- 
wick  Ave.,  Oakland.  ?60«0 


DWELLING 

(4475)      W    TWENTY-THIRD    AVE.    50 

S    Frederick    St.,    Oakland.    1-Btory 

4-room  dwelling. 
Owner — Joaquin   Gomes. 
Architect — None. 
Contractor — Silva  &  Lurisone  2869  Ford 

St.,    Oakland.  J3000 


DWELLING  .      „.    ^ 

(4462)  NO    ADDRESS    GIVEN.    Pied- 
mont. 1-story  5-room  dwelling  and 

Owner — F.     D.    Maginnus,     1607     Grant. 

Berkeley. 
Architect — None.  • 

Contractor— L.   Dolan,    Syndicate   Bldg., 

Oakland.  *6500 

DWELLING  ,    ^  ,     „ 

(4463)  60    WILDWOOD,    Piedmont.    2- 
story  7-room  dwelling  and  garage. 

Owner— C.   E.  Hodes. 

Architect — None.  »&4/» 

DWELLING 

(4464)  337    EL    CERRITO.    Piedmont. 
1-story    6-room    dwelling    and    ea- 

Owner — .1.    A.    WentwortD.    S845    Ayala, 

Piedmont. 
Architect — None.  ?5500 


DWELLING 

(4465)      234    PALM   AVE 

story 
Owner — Schroeder  and  Woolley 
Architect — Non 


Piedmont.    1- 
room  dwellijig  and  garage. 

$6000 


DWELLING  ,     , 

(4466)  609  NEILSON  ST.,  Berkeley. 
Dwelling. 

Owner — G.  M.  Ralston,  1853  Catalina, 
Berkeley. 

Architect — F.  W.  Anderson,  Telegraph 
Ave.,    Berkeley. 

Contractor — M.  J.  Ralston,  1853  Cata- 
lina Ave.,  Berkeley.  $3250 


Berkeley. 


DWELLING 

(4467)      697         VINCENTE, 

Dwelling. 
Owner — J.  P.  Wisser  Jr.   Live  Oak  Apt., 

Berkeley. 
Architect — None. 
Designer  &  Contractor — J  Harry  Smith 

855  The  Alameda,  Berkeley.       $4000 


SHED 

(4468)     1020    PARKER    ST.,    Berkeley. 

Shed. 
Owner  —  Berkeley  Lumber  &  Mill  Co., 

Parker    St.,    Berkelay. 
Architect — None.  $1200 


ALTERATIONS    &    ADD. 

(4469)  1132  SUTTER,  Berkeley.  Al- 
teration and  addition. 

Owner — O.  Dutro,  1132  Sutter  St.,  Ber- 
keley. 

Architect — None. 

Contractor — Harold  de  Normandie  1136 


Sutter   St.,    Berkeley. 


$1000 


RE-SHINGLE    ETC. 

(4470)      2225     CHAPEL    ST.,     Berkeley. 

Re-shingle    and   alter. 
Owner — H.    J.    Rothe,    1124    Spruce    St., 

Berkeley. 
Architect — None.  $1000 


ALTERATION 

(4471)   NE  BANCROFT  &  SHATTUCK, 

Berkeley.    Alterations. 
Owner — Berkeley    Masonic    Temple,   NE 

Bancroft    and    Shattuck,    Berkeley. 
Architect — None. 
Contractor — Robt.  Greig,  1745  Bancroft 

Wav,   Berkeley.  $5000 


DWELLING 

(4472)      1643    \^RGINIA    ST.,    Berkeley. 

Dwelling. 
Owner — B.  Manangh,   1641  Virginia  St., 

Berkeley. 
Architect — None.  $3200 


DWELLING 

(4476)  N  DELEWARE  ST.  70  E  Maple 
Ave.,  Oakland.  1-story  5-room 
dwelling. 

Owner — C.    W.   Leekins,   Oakland. 

.■Vrchitect — None. 

Contractor — F.  S.  Tavlor,  Box  97  Fruit- 
vale,  Oakland.  $3250 


APARTMENTS 

(4477)      S    STOW   AVE.    360   W    Newton 

Ave.,      Oakland.      3-story      IS-room 

apartments. 
Owner — F.   M.   Neher,   413   Bacon   Bldg.. 

Oakland. 
Architect — A.   W.   Smith,  American   Bk. 

Bldg..  Oakland. 
Contractor — Western   Construction    Co.. 

43  Bacon  Bldg.,  Oakland.         $15,000 


ALTERATIONS 

(4473)  2ni4  BLAKE  ST.,  Berkeley.  Al- 
terations. 

Owner — R.  D.  McChirdy,  Berkeley  Bank 
Building.  Berkeley. 

Architect — None. 

Contractor — G.  F.  King,  1541  Virginia 
St.,    Berkeley.  $1000 


DW^ELLING 

(4474)      2464   MARTINEZ  AVE.,   Berke- 
ley.   Dwelling. 

Owner    —    Mrs.    C.    A.    Colemore, 
Lewiston  Ave.,  Berkeley. 

Architect — None.  $5500 


DW'ELLING 

(4478)      E    FIFTY-SIXTH    AVE.     32    N 

Brann  St.,  Oakland.  1-story  6-room 

dwelling. 
Owner — Otto  Nittler,  2151  51st  Avenue, 

Oakland. 
Architect — None. 
Contractor — N.   Nittler,  3300  E-17th  St., 

Oakland.  $4000 


DWELLING  „ 

(4479)  S  EL  CENTRO  AVE  1000  E 
Park  Blvd.,  Oakland.  1-story  5-rm. 
dwelling. 

Owner — Dr.   Simons,   3417  Grove  Street, 

Oakland. 
Architect — None. 
Contractor — C.    J.    Pfrang,    480    Forest 

St.,  Oakland.  ?5800 

DWELLING 

(4480)  1752    TACOMA.    Berkeley. 
Dwelling. 

Owner — R.    O.    Burr,    1850    Solano   Ave., 

Berkeley.  ,,„„„ 

Architect — None.  $4000 


SO    S    Foot- 
2-story     12- 


APARTMENTS 

(44S1)      E    BRIDGE    AVE 

hill     Blvd.,     Oakland. 

room   apartments  and  garage 
Owner — A.  P.  Brown,  569  EstudlUo  Ave 

San  Leandro. 
Architect — None.  _  . , 

Contractor— H.    E.    Bi.'iler,    1726    Bridge 

Ave.,    Oakland.  $9386 


DWELLING  „,  ^,  „  . 

(4482)  W  YORK  ST.,  95  N  Prince  St., 
Oakland.     1 -story  6-room  dwelling. 

Owner— Thos.  Hill.  1399  8th  St.,  Oak- 
land. .  ^ 

Architect  —  E.  Field,  American  Bank 
Bldg..   Oakland.  $6000 

DWELLING 

(4483)  SE  COR.  ALMA  &  CHATHAM 
Rd.,  Oakland.     2-story  6-room  dwlg 

Owner — Mrs.  T.  Vardeman,  Atlanta,  Ga. 

\rchitect — Willis  C.  Lowe,  1056  Hu- 
bert  Rd.,   Oakland. 

Contractor — H.  Vardeman,  1920  Broad- 
way. Oakland.  55000 

DWELLING 

(4484)  SE  COR.  TWENr  7-EIGHTH 
and  Market  Sts.,  Oakland.  1-story 
5-room  dwelling. 

Owner — A.   P.    Anderson,    1110   Warfield 

Ave.,   Oakland. 
Architect — None.  $4000 


DWELLING  ^    ,  ,       ^ 

(4485)     5006  FAIRFAX  AVE.,  Oakland. 

1-story    4-room    dwelling    and    ga- 

Owner — .1.  D.  Fennelly,  2910  E-22nd  St. 

Oakland. 
Architect — None.  $3250 


3120 


APARTMENTS 

W      RANDOLPH        AVENUE.        22.:,        S 

Hampel    St.,    Oakland.    2-story    15- 

room  apartments. 
Owner — F.   Harris.  _, 

Architect — A.   W.   Smith,  American  Bk. 

Bldg.,  Oakland. 
Contractor— J.     W^    Merritt,     7934    Ney 

Ave.,  Oakland.  $13,000 

NOTE — Recorded    contract     reported 
Aug.  11,  1924.  No.  4165. 


COMPLETION  NOTICES 


.4I,AMED.V    rOl\'TY 


Recorded  Accepted 

Arlington  Heights,  Berkeley.  Ches- 
ter C.  McCown  to  F.  W.  Thaxter. . 

Aug.     16,     1924 

Aug.  21,  1924— LOT  7  BLK  D  Fair- 
mount   Heights,   Oakland.   Clara  C. 

Bryant    to    Charles    R.    Allen 

July     22,     1924 

Aug.  21,  1924—2664  SIXTY-FIFTH 
Ave.,  Oakland.  P.  G.  Staropoulos  to 
whom  it  may  concern.  July  31,  1924 
Aug.  21,  1924—381  EIGHTH  ST.,  Oak- 
land. Lee  Ding,  Lee  Chuck,  Lo  See, 
Sin   York,  Lee  Choy   How  to  Coast 

Construction   Co Aug.    20,    1924 

Aug.  21,  1924 — 932  ARLINGTON  AVE 
Berkeley.  Herbert  K.  Schulz  to 
whom  it  may  concern.  .Aug.  15,  1924 
Aug.  21.  1924— BEG.  AT  A  POINT  ON 
S  E  Line  of  19th  Ave.  dist.  thereon 
125  N  E  from  N  E  line  of  E  24th  St 
running  thence  N  E  50  S  E  100  S  W 
50  N  W  100  to  pt  of  beg..  Oakland. 
Charles    G.    Hinds    to    Charles    W. 

Lindquist Aug.  18,  1924 

Aug.  20.  1924 — NORTHERN  103.78  ft. 
of  Lot  24,  Map  Resub.  of  a  por- 
tion of  Highland  Court,  Piedmont. 
Stanley    R.    Vinnicombe    to      C.    M. 

MacGregor    Aug.    19,    1924 

Aug  20,  1924 — LOT  24  AND  9W  15 
ft.  of  Lot  25.  Resub.  of  Corley 
Tract,  Oakland.  Mary  E.  McKenna 
to  Geo.  H.  Lvdeksen.  . .  .Aug.  19.  1924 
Aug.  20,  1924— SECTIONS  13  AND  24 
Twp.  5  S  R  I  E.  Mount  Diablo  Me- 
ridian. (Calaveras  Dam  of  Spring 
Valley  Water  Co.,  about  9  miles 
south  of  Town  of  Sunol.)  Spring 
Valley  Water  Co.   to  W.   H.   Houser 

Aug.    15,    1924 

Aug.  20,  1924 — 1737  EUCLID  AVE., 
Berkeley.      Madeline    V.    Christy    to 

H.  R.  Jewett    Aug.    8,   1924 

Aug.  20,  1924 — NE  COR.  OF  51ST 
and  Shattuck  Ave..  Oakland.  Pa- 
cific   Gas    &    Electric   Co.    to   J.    Ca- 

tucci    Aug.    15,    1924 

Aug.  20.  1924— LOT  10,  BLK.  A,  Map 
Claremont  Court,  Berkeley.  Mary 
M.    and    Thomas    E.    McEneany    to 

I.  W'.   Button    Aug.    19,    1924 

Aug.  20,  1924 — LOT  8.  BLK.  G.  Map 
of  the  Stone  Tract,  Brooklyn  Twp. 
Arthur  C.   Thorpe   to   whom  it  may 

concern Aug.    19,    1924 

Aug.    20,    1924—2518      WILBUR      ST., 
Oakland.  East  Bay  Builders  Inc.  to 
whom  it  may  concern.  .Aug.   19,  1924 
Aug.    20,    1924 — 2530      WILBUR      ST., 
Oakland.  East  Bay  Builders  Inc.  to 
whom  it  may   concern.  .Aug.   19,   1924 
Aug.     20,     1924—2524     WILBUR     ST.,     - 
Oakland.  East  Bay  Builders  Inc.  to 
whom  it  mav  concern   .  .Aug.  19,  1924 
Aug.     20,     1924 — 2506     WILBUR     ST., 
Oakland.  East  Bay  Builders  Inc.  to 
whom  it  may  concern.  .  .Aug.  19,  1924 
Aug.    20.    1924—4037      ARDLEY      ST., 
Oakland.  Clara  B.  Lapp  to  whom  it 

may  concern   Aug.  15,  1924 

Aug.    21,    1924— LOTS    2    &    3    BLK    2 
\ug    22.  1924 — 622  ALMA  AA'E..  Oak- 
land.     N.    A.    Blodgett    to    whom    it 

may    concern    Aug.    21.    1924 

Aug.  21,  1924  —  E  SIDE  OF  34TH 
Ave.  north  of  E-14th  St.,  Oakland, 
(St.  Elizabeth  School.  Roman 
Catholic  Archbishop  of  S.  F.  to 
Larsen,  Siegrist  Co.,  Inc..  .Aug.  18,  '24 
Aug.  23,  1924 — NW  VIRGINIA  AND 
Arch.    Berkelev   .    J    P   Brownlee    to 

Gustaf   Johanson Aug.    23,    1924 

Aug.  23.  1924 — LOT  3  BLK  D,  Map 
Grand  Avenue  Heights,  Oakland. 
Howard  and  Kathryn  Dunn  to  W  J 

David    Aug.    22.    1924 

Aug.  23,  1924 — LOT  3  BLK  G  Map 
Santa  Fe  Tract  No.  2,  Oakland. 
John  and  Ben  Ceruti  and  John 
Perata    to    William    Casper    Helms 

August    19,    1924 

Aug  23.  1924 — LOTS  1,  2,  3  AND  7 
Blk  M,  Oakland  Highlands.  Herbert 
C  Cameron  to  whom  it  may  concern 

Julv  19,   1924 

\ue '  '  '23,  1924  —  W  CAPISTRANO 
Ave  75  N  Miramir  Ave.,  Berkeley. 
G  H  Vore  to  whom  it  may  concern 

Aug.   23.  1924 

Aug.  23,  1924 — LOT  34  BLK  12,  Lake- 
shore  Highlands,  Berkeley.  John 
O  Burns   to   whom   it   may   concern 

August    16,    1924 

A.ug.'  2l',  1924— BEG.  AT  A  PT.  78  FT. 
E  of  the  intersection  of  E  line  of 
34th  Ave.  and  N  line  of  E-14th  St, 
thence  NW'   38   ft.   SW   60    ft.   SE   10 


i 


(aturday.    Auirust    30,    1924 
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ft.  S\V  30  ft.  SK  44.9  ft.  NE  28.77 
ft.  SIC  131.37  ft.  SW  49.86  ft.  NW 
32  ft.  SW  128.R  ft.  to  pt.  of  l.pg., 
Oakland.  Elizabeth  V.  and  Charles 
M.    Wood    to   James    U.    rvdgrlft... 

Auk     15.    1924 

luK.  22.  I92J— LOT  36.  ULK.  8.  Hav- 
cnHcourl.  Brooklyn  Twp.  It.  I^  and 
D.  T.  Owen  to  whom  It  may  con- 
cern        AuB.   1  .">.   1924 

VUB.  22.  1924— LOT  13.  BLK.  1.  Chev- 
rolet I'ark  Tract.  Oakland.  M.  R. 
Sllva   t"   whom   It   may  concern.... 

Aug.    1.-..    1924 

^UK  22.  1924—5444  RUTH  ST..  Oak- 
land.    Cha.s.   U.   Kussell   to   wh.)m   It 

mav   concern    .\ue.    21.    1924 

Hub.    25.    1924— LOTS    9    &    10    BLK    O 
Amended  Map  of  Moss  Tract  Brook 
Twp.  Ewald  Lawrence  Fritz,  Hilma 
Augrusta   Fritz    to    Jos.    Flittner.... 

Aug.    20.    1924 

VuB.  25.  1924—3227  MADELINE  ST. 
3287  &  3281  Arizona  St.,  Oakland. 
Justus  Norris  to  whom  it  may  con- 
cern     AuK.    20.    1924 

\UK.  25,  1924- LOT  16  MACKINNON 
Tract.  Piedmont.  Robert  Boyd  to 
whom  It  may  concern .  .Aug.  25,  1924 
\up.  25,  1924— POR  LOTS  7  &  8  BLK 
1  Map  of  Shaw  Tract,  Berkeley.  J. 
T.  Harvey  to  whom  It  may  concern 

Aug.   23.   1924 

Aug.  25.  -24— POR  LOTS  45  &  46  Map 
Crocker  Oaks.  Oakland.  Emma 
Cords  to  Alfred  Cords.. Aug.  25.  1924 
Aug.  27.  1924  — LOT  12.  HLK.  19.  Ivey- 
wood  E.xtension.  Oaklanil.  Ernest 
Read    to    whom    it    may    crjncern.. 

Aug.    26.    1924 

Aug.  27.  1924— W  FOURTH  AVE.  150 
.NE  of  E-16th  St..  Oakland.  lohn 
F.  and  Mabel  .A.   Patterson  to  .1.   F. 

Patterson    Aug.  26,   1924 

Aug.  27.  1924 — LOT  12.  BLK.  2.  Clare- 
moMt.  Birkele.v.  Will  C.  Sheppard 
to  whom  it  mav  concern.  .Aug.  25.  "21 
Aug.  27.  1924— LOTS  8  AND  9.  BLK. 
24.  Map  of  the  North  Alanied.i 
Trad.  Oakland.  Augusta  FcTe- 
ira    to    whom    it    may    concern.... 

Dee.    «,   lai-a 

Aug.  27.  1924 — LOTS  32  AND  33.  BLK. 
3.  Map  of  Berkeley  Square.  BTke- 
Icy.     Marion  C.  Strong  to  J.  Harry 

Smith    Ante.   25.   1924 

Aug.  27.  1924 — IN  CITV  OP  BEKKE- 
ley  in  blk.  bounded  liy  Cedar.  Vir- 
ginia. Spruce  and  Arch  Sts.  Hill- 
side Club.  (a  corporation)  to 
whom  it  mav  concern .  .Aug.  25.  1024 
Aug.  27,  1924— LOT  1,  BLK.  17,  Map 
of  Broadmoor,  San  Leandro.   H.irry 

A.  Brown    to   H.    A.    Brown 

Aug:.    21,    1924 

Aug.  27,   1924— N    %   OP  LOT  3.    L:LK. 

B.  Whitney  Tract,  Berkeley.     Wal- 
ter S.   Weeks   to   The   Roy  O.    Long 

Co Aug.  23,   U24 

Aug.  27,  1924—4515  GROVE  ST..  Oak- 
land.    Steve  Mikulich   to  ."5.   Rogers 

Aug.    26.    1921 

Aug.  27.  1924— POR.  LOT  20.  KLK.  7, 
Daley's    Scenic    Park,    Berkeley.    L. 

W.    Kcnealy    to    J.    P.    Perry 

Aug.    25.    1924 

Aug.  27.  1924— LOT  31.  CENTRAL 
Terrace  Extension.  Oakland.  J.  O. 
Rodrigues  and  Madeline  Rodrigues 
to  whom  it  mav  concern .  .Aug.  16,  '24 


LIENS  FILED 


.VL-\MED.\   (  111  \TV 


Recorded  .Amount 

Aug.  23,  1924— LOT  7  and  NE  12V2 
Lot  8  Blk  H.  Map  of  Ivywnod.  Oak- 
land. Bay  City  Lumber  Co  vs  E  J 
McCord    $302.56 

Aug.  22.  1924— SE  COR.  42ND  AND 
Lusk  Sts..  Oakland.  J.  L.  Todd  and 
J.  Z.  Todd.  (Western  Door  and 
.Sash  Co.)  vs.  M.  Cordano  and  G. 
Johansen    $320.05 

Aug.  21,  1924 — LOT  204  M.AP  OP 
Fremont  Tract,  Oakland.  P.  E.  Nel- 
son, P.  A.  Anderson  (Nelson  Lum- 
ber Co.l  vs  Estelle  L.  Cameron  and 
David    E.    Hart    $329.01 

Aug.  19,  192J— S  SIDE  K-29TH  ST. 
170  E  of  19th  Ave..  Oakland.  Dolan 
Bros.  Wrecking  Co.  vs.  D.  Berger 
and    P.    W.    Borden $24.75 

Aug.  27.  1924— LOT  10.  BLK.  E.  Lake- 

-  vvo,.(l  Piiik.  Oakland  and  Piedmont. 
NeNon  :nu]  .Vrbogast  vs.  .1.  H.  Nor- 
lan   and    A.  rjrevs'ad    $373.41 

Aug.  27.  1924 — LOT  10.  BLK.  E.  Lake- 
wood  Park.  Oakland  and  Piedmont. 
W.  J.  .^chwind  vs.  J.  H.  Norlen 
$60.00 


\UB  2".  1924—88  PORTSMOUTH  RD., 
Piedmont.  Hoff  Magneslte  Co.  vs. 
J  n.  Norlen.  .\.  Orevslad,  Nelson 
*    Arbogast    $25.59 

\UB  27  1924 — LOT  10  BLK.  E,  Map 
of  Lakewood  Park,  Oakland  and 
Piedmont.  Tilden  Lumlier  &  Mill 
Co.  vs.  J.  H.  .Norlen  and  A.  Griz- 
stad  $538,39 

•\UB  25,  "l'924— W  SIDE  OF  FIFTH 
Ave.  75  .M  of  E-15th  St..  Oakland. 
Robert  Howden,  J.  Watson  Howden 
(Robert  Howden  &  Sons)  vs  Martin 
Mangalin     $286.50 

•\ug  25,  1924—2423  HILLGARD  AVE 
Berkeley.  D.  C.  Bean  vs  Wm.  Mor- 
rison. Elsie  J.  Grover,  McWethy_& 
Greenleaf     $50.25 

Aug.  25,  1924— LOTS  S  &  9  SE  7%  FT 
lot  7   &   NW   12>^    ft.  lot  10  Block   97. 
Map    entitled    Northwestern    Addn. 
to  town  of  Brooklyn.  W.  N.  Keeler 
vs    D.    Berger    $400 

Aug  23.  1924— SW  TWENTY-THIRD 
.We  and  Doehmer  St.,  Oakland.  F 
K  Newberv  Elec  Co  vs  Joseph  R 
Kaelm    and    Snow    White    Laundry 

et  al   $3671.94 


EELEASE  OF  LIENS 


.VI.AJIEU.V    COI  -NTY 


.\ug.  16.  1924— N  100  LOTS  1.  2.  3 
and  4  Blk  97,  Map  Northern  Ad- 
dition of  Town  of  Brooklyn,  Oak- 
land. N  C  Hopkins  to  D  and  Char- 
lotte Berger  and  P  W  Borden  .  $607.75 

Aug.  15.  1924 — LOT  5,  BLK.  3,  MAP 
.Survey  1949  for  L.  J.  Clapp,  Berke- 
ley. P.  E.  Petersen  to  P.  H.  Dam 
$56.00 

Aug.  15,  1924— LOT  1.  BLK.  B,  MAP 
of  Carroll  Tract,  Eden  Twp.  Sun- 
set Lumber  Co.  to  R.  L.  Harris..; 
$409.45 

Aug.  20.  1924— LOT  9,  BLK.  P,  Map 
Hopkins  Terrace  Map  No.  3,  Berke- 
lev.  Burr  &  Sons  to  E.  T.  Meakin 
and   M.    I.    Gastman    $233,03 

Aug.  21,  1924 — LOT  8  BLK  3  MAP 
Resub  Blks  9  to  14  and  ptn  Blk  16 
Rock  Hidge  Terrace,  Oakland.  W. 
C.  Simpson,  $28:  H.  Aronsen,  $240: 
Charles  H.  Prinz.  $53.90:  Thomas 
Weybrun.  (Pacific  Metal  Products 
Co.)  $76.35:  Thomas  Day  Co.. 
$219.70;  Henry  Cowell  Lime  and 
Cement  Co,  $347.79:  Maxwell  Hard- 
ware Co.,  $53.67;  D.  H.  McCorkle 
Mfg.  Co.  (Hall  Gas  Furnace  Co.) 
$471;  Robert  Howden  Jr.,  J.  Wat- 
son Howden  (Robt.  Howden  & 
Sons)  $91.65:  California  Electric 
Construction  Co..  $141:  O.  K.  Brown 
(The  Hoosier  Store)  $25.34:  L. 
Wm.  Stein,  $455.60;  E.  R.  Burris, 
$65.20;  D.  W^  Durant,  $633.50;  H.  B. 
Schalk,  R.  IS.  Logan  .Tr.  (Union 
Hardware  Co.)  $134.41;  Sunset 
Lumber  Co..  $1280.12;  R.  O.  Torr. 
$375  to  Frank  B.  Knowlton,  Mary 
H.  Knowlton  (Interlocking  Ce- 
ment    Tile     Co.)      


BUILDING  CONTRACTS 
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Completed   and   accepted    ....    1668.75 

Usual   35   days    1668.75 

TOTAL  COST,  $6675 
Bond,  Sureties,  Forfeit,  none;  Limit,  90 
working  days;  Plans  and  specifications 
filed. 


SAX    MATEO    COl XTY 

PvESIDENCE 

LOT    13    BURLINGAME    HEIGHTS.    All 
work    for    2-story      and      basement 
frame  residence  and  garage. 
Owner — Lottie  H.  and  William  J.  Peary 

140S  Chapin,   Burlingame. 
Architect — Earl     B.     Bertz,     168     Sutter 

St.,   San   Francisco. 
Cont- actor— Allen    &   Co.,    168   Sutter  St 

San  Francisco. 
Filed  Aug.   16,  1924.   Dated  Aug.  8.  1924. 

Frarie     up     $2221.50 

Brown    coated    2221. 5U 

Completed   and  accepted    ....    2221.50 

Usual    35    days    2221.50 

TOTAL  COST,  $8886 
Bond,  $4443:  Sureties,  H.  S.  Bridge  and 
R.  P.  Min-r;  Forfeit,  none;  Limit.  90 
working  days;  Plans  and  specifica- 
tions filed. 


LOT  32  BURLINGAME  HEIGHTS,  Bur- 
lingame.  All  work  for  frame  resi- 
dence. 

Owner — .Anita  C.  Pitschen,  S.   F. 

Architect — None. 

Contractor — Allen  Mclntype,  446  High- 
land.  San   Mateo. 

Filed  Aug.  20,  1924.  Dated  Aug.  19,  1924 

Roof    on     $1668.75 

Plastered     1668.75 


BU.NG.ALOW    and    garage,    $5000:    Lot 
20   Blk      19      Balboa,      Burlingame; 
owner,    L.    A.    Miller,    628    Harling- 
ham.     San   Mateo. 
KESIDE.NCE  and  garage.  $4300;  Lot  25 
Blk  7  Capuchino,  Burlingame  own- 
er,  Geo.   McGreevy. 
ALTERATIONS,     $2000:     Gordon  Thea- 
tre, Burlingame:  owner,  M.  E.  Hop- 
per &  Son,   1117   Webster  St.,  Oak- 
land. 
BU.NGALOW  and  garage,  $5000;  Lot  20 
Blk  8  Grove  Rd,  Burlingame;  own- 
er,  R.   AV.   Hurst,   755  Grange   Road, 
Burlingame. 
BUNGALOW  and  garage,  $5000;  Lot  23 
Blk    S    Paloma    Ave.,    Burlingame; 
owner,    R.    W.    Hurst,    755    Grange 
road. 
IIESIDENCE  and  garage,  $5500;  Lot  15 
Big    8    Sanchez    Ave.,    Burlingame: 
owner,    George   Pestey;    contractor, 
E.  S.  Shaver,  765  Farringdon,  Bur- 
lingame. 
RESIDENCE   and   garage,    $4700;   Lot   8 
Blk    13    Juanita    Ave.,    Burlingame; 
owner.  H.  G.   Sharp. 
RESIDENCE   and   garage,    $5500;   Lot   6 
Blk     11     Oak     Grove,    Burlingame; 
owner.  Fog  &  Johnson. 
RESIDE.NCE    and    garage,     $5800;    Lot 
46  Blk  46  Adeline  Dr.;  owner,  Har- 
ry C.  Browne, 
DWELLING,    2-story,    $1500;   Lot   3   Blk 
2    Primrose,    Burlingame;      owner, 
Warren    S.    Taylor. 
RESIDENCE  and  garage,   $4833;  Lot  16 
Blk    5   Highway,  Burlingame;  own- 
er,  Olive   Coakly;   contractor,  A.   J. 
Rhoedes. 
RESIDENCE    and    garage,     $5000;    Lot 
36    Blk    58    De     iSoto,      Burlingame; 
owner,  Ray  A.  Gilbert. 
RESIDENCE   and   garage,    $5000;  Lot   2 
Blk     4  8     Cortez     Ave,     Burlingame: 
owner,    Mrs.    MacBain,    234    Myrtle 
Burlingame;  contractor,  Bell. 
DAA'ELDING.  frame,   and  garage,   $2500; 
Lot    24    Barriolet    Ave.,    San    Mateo 
Park,   San  Mateo;   owner.   Kelly     & 
Mitchell,   1236   Capuchino;  architect 
A\'m.  H.  P.  Ziedrick  1213  Capuchino 
contractor,    Kelly    &    Mitchell,    1236 
Capuchino. 
BUNGALOW    and    garage,    $4500;   Lot   6 
Blk    35    4th    &    G    St.,    San    Mateo; 
owner,   H.    Sipple,   375   Valencia   St., 
San  Mateo;  contractor,  Harry  Kime 
55   North   C  St..   San  Mateo. 
BUNGALOW.    $6000:   Lot    7   Blk   H   16th 
Ave.    Hayward    Park,    San    Mateo: 
owner.     J.    H.    Miner,    San    Mateo: 
contractor.    Prank    Perrea.    712    5th 
San    Mateo. 
BUNGALOW,    $2000:    For    23    &    24    Blk. 
40    No.    F    St.,    San    Mateo;    owner. 
John   Koeppe,    238   Mt.    Diablo,   San 
Mateo. 
STORES,    1-story,    $22,500:    Third    Ave., 
San     Mateo;     owner,     B.     Getz,     215 
Chronicle    Bldg.,    S.    P.;    architect. 
Morrow    &    Garren.    1605    Chronicle 
Bldg..    S.    P.;    contractor,    Mitchell 
&    Jackson,    170   2nd   San   Mateo. 
DAVBLLING,   $1000;   5th  and   Bay  View, 
San    Mateo;    owner.    E.    H.    Harger, 
1215  5th  Ave..  San  Mateo. 
Aug.    15,    1924 — LOT   21   BLK   23   EAS- 
ton    No.    2.    Burlingame.      Burt      T. 
Owslev  to  "whom   it  may  concern.. 

Aug.    12,    1924 

Aug.  15,  "24— LOT  9  HUSING  HOME- 
stead  Add.  San  Mateo.  Salvatore 
Giansirocasa  et  al   to   Hammer  and 

Hultberg     Aug.     1,     1924 

.Aug.  16,  1924— PORT  OP  BLOCK  75 
Easton  Add  to  Redwood  City.  Geo, 
C.  Morgan  to  whom  it  may  con- 
cern      Aug.    — .    1924 

Aug.  18.  1924—4.5  ACREE  OF  LOT 
3  BLK  No.  1  Bowie  Estate.  John 
A.    Sinclair   to    Charles    Pederson.. 

Aug.    15.    1924 

Aug.  18,  1924— ON  EAST  SIDE  OLD 
County  Road  650  ft  n  from  Ral- 
ston Ave.,  Belmont.  H.  Leeb  to 
whom  it  may  concern .  ..Aug.  15,  1924 
Aug.  IS.  1924 — LOT  22  BLK  27  EAS- 
lon  .Add.  No.  2.  Burlingame.  W.  O. 
Nicolaid    to    Avhom    it    may    concern 

Aug.    14,    1924 

Aug.  19,  1924— LOT  11  BLK  18  DIN- 
gee  Park.  Ole  Johnson  to  Harry 
.Arnold     Aug.    18,    1924 
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Aug.  19,  1923— LOT  17  BLK  7  EAS- 
tln  Nk  1,  Burlingame  George  andl 
Bmily    Boeddiker    to    K^H^   Stev-^^ 

Aug    19,  ■i924-d6t   19   BLK   3   Villa 
Park     Burlingame.     Martm     Peter- 
son  to  whom  it  may  concern...... 

Aug.     16,     1924 

COMPLETION  NOTICES 

SAN    MATEO    COUNTY 

Recorded  „„   „,    „.  „   qv^p'aS'*'' 

\us    22,    1921— LOT   24   BLK   37  BAS- 
'    tSn   No.   2,   Burlingame.   George  W. 
Williams   to  whom   it  "^Yg<'°2"l?'^1924 

Aug.'  22;  'mV-LbT  Vi3Lk  12  blgme 

Park  No.  2,  Burlingame.  B.  J.  Hor- 
facker   to   whom   it  may  ^o^ncern^. 


1924 


LIENS  FILED 

SAjN    MATKO    COUNTY' 


DWELLING  and  garage,  $7000;  No. 
1232    47th    St.,    Sacramento;    owner, 

E.  F.  Phillips,  620  4th  St.,  Broder- 
ick;  contractor,  L.  F.  Gould,  1623  O 
St.,    Sacramento. 

DWELLING,  one-story  5-room  and  ga- 
rage, $3950;  No.  900  41st  St.,  Sac- 
ramento; owner,  T.  G.  Frazier,  162 
717th    St..    Sacramento:    contractor, 

F.  H.  Opdyke,  1009  7th  Ave.,  Sac- 
ramento. 

DWELLING,  one-story  6-room  and  ga- 
rage, $6800;  No.  1533  33rd  St.,  Sac- 
ramento; owner,  W.  A.  Adams,  2905 
I  St.,  Sacramento;  contractor,  P.  R. 
Opdyke.  , 

BUSINESS  building,  onc-slory  brick. 
$7000;  No.  3178  Folsom  Blvd.,  Sac- 
ramento; owner,  G.  C.  Snider,  1332 
32nd  .St..  Sacramento;  contractor, 
Carl   Koch.   3418  L  St.,    Sacramf-nto. 

DWELLING,  one-story  and  garage, 
$2250;  No.  1864  Discovery  Way, 
Sacramento;  owner,  C.  A.  Blivan, 
2919  M  St..  Sacramento;  contractor, 
Chas.  Carson,  Box  129  B,  Route  4, 
Sacramento. 


Recorded  Amount 

Aug     21     1924-PART    LOT    225,    San 

Mateo  Park.     A  A  Dudsey,  $14o2.36; 

Carl  Lerup,    $262;      The      California. 

Door    Co,    $ ;    Harry    O    Mooney. 

S394-  .f  Wesley  Hicks,  .1:646.10;  O  K 
«      Brown   (The  Hoosier  Store),  .?n4.39 

A  .1   Ruhlmon   (as  A  .1   Ruhlman   & 

Co,  $156;  Levy  Bros,  $483.84  vs  L  L 

White  et  al   


EEI.EASE  01'  LIENS 

SAN    MATEO    COUNT* 


Kecorded  t"'r°^ 

Aug.  20,   1924— LOT  2  13  &  PORT  OF 

Lot  1  &  14  BIk  21,  San  Carlos    H    H._ 

Park  to  Arnold  Hauscomb  etal  $63  o 

Aug.    21,    1924— PORT    LOT    247    SAN 

Mateo  Park  No.   3   San   Mateo.   Carl 

.John    Eshia     


up 
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BUILDING  CONTRACTS 

SACRAMENTO    COUNTY 

PERMITS 

RAISE  dwelling  and  install  lower  flat 
and  remodel  upper  flat,  J500(h 
owner.  Miss  Lillian  Hatch,  lo04  Q 
St.,  Sacramento;  contractor,  Wm. 
Theilbahr,  North  Sacramento. 
DWELLING,  one-story  and  garage, 
$8500;  No.  1515  33rd  St.,  Sacra- 
mento; owner,  B.  Sydenstricker, 
2307  P  St.,  Sacramento;  contractor, 
A  McCarlane,  821  42nd  St.,  Sacto. 
DWELLING,  one-story  and  garage, 
$3000;  No.  1074  36th  St.,  Sacra- 
mento; owner,  M.  Furtado,  2324 
18th  St.,  Sacramento. 
DWELLING,  one-story  5-room  and  ga- 
rage, $4500;  No.  844  36th  St.,  Sac- 
ramento; owner,  W.  L.  Pearce,  3424 
D  St.,  Sacramento;  contractor,  W. 
E.  Pearce. 

DWELLING,  one-story  4-room  and  ga- 
rage, $3000;  No.  621  44th  St.,  Sacra- 
mento; owner,  J.  O.  Tryer;  con- 
tractor, Coleman  &  Holmes,  2731 
3rd   Ave.,   Sacramento. 

DWELLING,  one-story  5-room  and  ga- 
rage, $2500;  No.  3048  32nd  St.,  Sac- 
ramento; owner,  O.  H.  Moore,  2918 
38th    St.,    Sacramento. 

DWELLINGS,  two  one-story  and  ga- 
rages, $3500  each.  No.  3840  Fourth 
St.  and  No.  2530  39th  St.,  Sacra- 
mento; owner,  Frank  Hunt,  Spen- 
ceville;  contractor,  W.  C.  McMaseer 
North  Sacramento. 

DWELLING,  one-story  and  garage, 
$3000;  No.  2604  S  St.,  Sacramento; 
owner,  Steve  Bapula,  2609  S  St., 
Sacramento;  contractor,  R.  E. 
Brown,  Del  Paso   Heights. 

DWELLINGS,,  two  one-story  and  ga- 
rages, $3500  each;  No.  2317  and 
2309  36th  St.,  Sacramento;  owner, 
W    B    Phillips,  2300  L  St.,  Sacto. 

DWELLING,  one-story  6-room  and  ga- 
rage. $5500;  No.  2423  31st  St.,  Sac- 
ramento; owner,  Chas.  Craig,  3108 
X   St.,    Sacramento. 

DWELLING,  one-story  5-room  and  ga- 
rage, $2500;  No.  3622  Folsom  Blvd., 
Sacramento;  owner,  C.  E.  Wright, 
817  J  St.,  Sacramento. 

DWELLINGS  (2)  5-room  and  garages, 
$2500  each;  No.  1049  47th  St.,  Sac- 
ramento;   owner,   C.   E.    Wright. 


COMPLETION   NOTICES 

SACRAMENTO    COINTY 


Recordec;  Accciited 

Aug.  18,  1924 — LOT  6,  Sunnysidc. 
Hazel  Haggerty  Francies  to  whom 
it  may  concern Aug.    1,   1921 

Aug.  18,  1924— LOT  5,  .1.  K,  11th  and 
12th  Sts.,  Sacramento.  Maud  B 
and  Allison  Ware  to  whom  it  may 
concern Aug.    13,    1924 

Aug.   19,  1924 — S   %   LOTS  6,   7  AND  8, 
Q,    R,    10th    and    11th    Sts.,    Sacra- 
mento.    W  P  Fuller  &  Co  to 
it    may   concern Aug. 


1924 


LIENS  iTLED 


SACR.AMENl'O  COUNTY 


fccoided                                                  Amuont 
Vug.  20,  1924— N  Vi  LOT  5,  N.  O,  22nd 
and  23rd  Sts.,  Sacramento.   Superior 
Lumber    &       Fuel    Co    vs    Ella       A 
Devin    and    Sam    Aron $14.63 


BUILDING    CONTRACTS 

SAN    JO.VftUIN    COUNTY 


844 


DWELLING  and  garage,  $6600; 

E'm     St.,     Stockton;     owner,     J.     R. 

Wolf. 
DWELLING   &   garage,   $5400;   No.   1212 

W-Flora  St.,  Stockton;  owner,  C.  J. 

Turner,    125      S-San      Joaquin      St., 

Stockton. 
DWELLING     and     garage,     $4000;     No. 

1220   W-Rose  St.,    Stockton;    owner, 

A.    C.    Aulivwm;      contractor,      Carl 

Nelson,  Lindsay  and  American  Sts., 

Stockton. 
DWELLING  and  garage,  $5000;  No.   720 

W-Elm    St.,    Stockton;    owner,    Carl 

F.    Anderson,    1709    E-Anderson    St., 

Stockton. 
DUPLEX       dwelling       and     2     garages, 

$5000;     No.     455-457     E-Arcade     St., 

Stockton;    owner.    Geo.    Nelson,    420 

E-Arcade  St.,  Stockton. 
DWELLING  &   garage,    $5600;   No.    1144 

W-Harding     St.,     Stockton:     owner, 

F     P.    Dob.-jon,      1041      Vernal    Way, 

Stockton. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co, 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


COMPLETION  NOTICES 


« 


SA\    JOAQUI.V    COUNTY 


Accepted 


Recorded 

Aug.    20,   1924- LOT  2   BLK   106,   West 

of    Center    St.,    Stockton. 

Wood    to   T   E   Williamson.. 

August 


Vera    L 


BUILDING  CONTRACTS 

CO.NTKV       COSTA       COLNTY 


PER -M  ITS 

W  Eighth  St.,  bet.  Nevin  and  Bar- 
rett Sts.,  Richmond;  owner,  Chas. 
Hunt,  804  Barrett  St.,  Richmond; 
contractor,  C.  Overaa,  2105  Roose- 
velt St.,   Richmond. 

DWELLING,  one-story  frame,  $3500;  E 
Eighth  St.,  bet.  Ripley  and  Penn- 
sylvania Sts.,  Richmond;  owner,  F. 
C.  Hoskins,  932  Pennsylvania  St., 
Richmond. 

DWELLING,  one-story  frame,  $3000;  S 
South  St.,  bet.  Pullman  and  Stege, 
Richmond;  owner,  A.  Legrand,  3140 
25th   St.,   San   Francisco. 

DWELLING,  one-story  frame,  $3000;  E 
Third  St.,  bet.  Macdonald  and  Bis- 
sell  Sts.,  Richmond;  owner,  Mary 
Carter,  10  Tunnel  Ave.,  Richmond; 
contractor,  J.  C.  Thornton,  228  Bis- 
sell  St.,   Richmond. 

DWELLING,  one-story  frame,  $3500; 
S  South  St.,  bet.  Pullman  and  Stege 
Sts.,  Richmond;  owner,  A.  Legrand, 
3140   25th  St.,   San   Francisco. 


i 


BUILDING  CONTRACTS 

FRESNO    COUNTY 

I>KH>IITS 

DWELLING,  $3650;  No.  1269  Del  Mar 
Ave.,  Fresno;  owner,  R.  E.  Brewer, 
1405  L   St.,   Fresno. 

BUILDING.  $5500;  No.  405-15  M  St., 
Fresno;  owner,  A.  J.  Kemalyan  405 
M  St.,  Fresno;  contractor.  Jolly  & 
Jollv,    547    Echo   St.,   Fresno. 

DWELLING,  $4000;  No.  411  McKinley 
Ave..  Fresno;  owner,  W.  H.  Rich- 
mond, 1238  Farris  St.,  Fresno. 

RESIDENCE,  $23,000;  No.  667  Pine  St., 
Fresno;  owner,  Mrs.  A.  B.  Clark  & 
Ben  Walker,  1544  Van  Ness  St., 
Fresno;  contractor.  Shorb  &  Neads, 
1309   Linden   St.,   Fresno. 

♦ 

COMPLETION  NOTICES 

FRESNO    COUNTY 

Recorded  „  ,:*,<Vl*?l*'* 

Aug    22,  1924— LOTS  5  AND  6  BLK  16 

North   Park  Terrace,   Fresno.   Sayer 

W   Snook   to   whom   it   may  concern 

August     21,     1924 

Aug.  22,  1924— LOTS  10  AND  11  BLK 
5.  High  Addition,  Fresno.  K  O 
Kesler  Co  to  whom   it  may  concern 

August    21,    1924 

Aug  21,  1924— LOTS  6  AND  7  BLK  6, 
High  Addition,  Fresno.  K  O  Kes- 
ler Co   to   whom   it   may  concern  .  . . 

Aug.  21,  1924 

♦ 

LIENS  FILED 


FRESNO    COUNTY 


Recorded  .Amour 

Kecoraeo  jg2^_LoTS  16,  17  AND  18 
Blk  1,'  Kings  Orange  Manor,  Fres- 
no Fresno  Plumbing  Supply  Co 
vs  V  R  and  Mary  A  Thoman  .  .  .  .$18 


BUIDJING  CONTRACTS 

SANTA    CLARV    COUNTY 


DUPLEX  house.  $6250;  17th  and  St. 
James  St.,  San  Jose;  owner,  A.  D. 
Sgarlotti,  San  Francisco;  contrac- 
tor, J.  Rucker,  720  S-Tenth  St.,  San 

\LTERATIONS,  $1000;  Santa  Clara  and 
17th  Sts.,  San  Jose;  owner,  Ameri- 
can Dairv  Co.,  Premises;  contrac- 
tor, A.  A.'  Douglass,  396  N-18th  St., 
San  Jose. 
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COTTAUE,  four-room,  J150".  Short- 
rldge  St.  neuT  31sl  St..  Snn  Jose; 
owner.  S.  J.  Smith.  Itiicu  and  Ala- 
meda  Sts..   San   JoBo. 

At.TKUATIO.NS,  »407a:  No.  it,:,  S-Teilth 
St.,  San  Jtisc;  ownur,  A.  Bt-ttl,  Prem 
Contractor,  K.  L.  Slaght,  702  S-"Jth 
St.,  San  Jose. 

STOUALiK  sheds.  »l».iO;  lixth  and  St. 
Janu-s  Sis.,  San  Ju.se;  owner.  Glen- 
wood  Lumber  Co..  34  N-Third  St., 
San  Jose;  contractor,  Al  lompton, 
547   N-17th  St.,  San   Jose. 

UKSIDIO.NCE,  r>-room.  $37uii;  Four- 
teenth St.  near  William,  San  Jose; 
owner,  Whiteside  Davidson  Conslr. 
Co.;  contractor,  WhiteskU-  Davidson 
Constr.  Co.,  27th  and  Shortridge 
sts.,    San    Jose. 

CUTTAGH,  5-room,  $3000;  Tenth  St. 
near  Washington  St.,  San  Jose; 
Owner,   A.    York,    16    .\-3rd   St.,   San 

CI. in  and  rooming  house    $99,000;  Pan 
1  eriiaiido    and    .")th    Sts.,    San    Jose; 
owner.   I'athulic   Church    Di.)cese   of 
S.   F..   lliii)   Kranklin   St..  Kan   Fian- 
.    sc»;    architect.    Hinder    .<i    ':urtls, 
.    W-San      Carlos    St..      S.iri    Jose; 
■  ntracior.    Morrison    Bros.,    tluild- 
rs"    Kxchange,    San    Jose. 
AI/ii:it.\T10N"S.    $3000:   No.    270    limory 
.Si..    San    Jose;    owner,    Carl    Massu, 
('remises :  contractor,  Geo.   iJaggotI, 
">.">3  S-Kixlh   .St.,   San  Jose. 
.\i.Ti;it.VTIO.\S 

.NO.    112    S-KIHST    ST.,    San    Jose.      All 
work  for  remodeling  front  of  jewelry 
store. 
(Jwner — Karl   K.   Uothwell,   Premises. 
.\rehitect — Xone. 
t;ontraclor — G.  M.  Latla.  2.'>  llliodes  Ct., 

San   Jose. 
Kilcd   .Aug.    19.   '24.      Dated   Aug.    19,  '24. 

As  work   progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $2091 
liond.  none.  Limit,  20  days  from  Aug. 
19.  1924.  Forfeit,  none.  IMans  and 
siK-ciluations  filed. 


COMPLETION  NOTICES 


S.'..\T.V    CLA1{.\    COI  NTV 


necorded  .\ccepted 

Aug.  22,  1924 — LOT  16.  Hanchelt 
court,  San  Jose.  B  J  Smith  to 
whom   it  may   -joncern.  .Aug.   2J.   1924 

Aug.  22,  1924 — LOT  35  Hauchett 
court,  San  Jose.  B  J  Smith  to 
whom   it  may  concern.. Aug.   22,   1924 

Aug.  22,  1924 — PTN  LOT  18  BLK  7, 
l>ivine  Survey  1,  San  Jose.  A  York 
to  whom   it  may  concern.. \ug.  21,  '24 

Aug.  19,  1924— PTiV  LOTS  12  A.ND  13 
Klk  118,  Crescent  Park.  Palo  Alto 
Land  Co  to  whom  it  may  concern.. 
Aug.    15,    1924 


LIENS  FILED 


SAi\'I'.4        CLAR.V       COUMV 


Recorded  Amount 

Aug.  21,  1924 — LOT  S  BLK  12.  Vestal 
Sbdvn,  San  Jose.  Tilden  Lumber  & 
Mill  Co  vs  Sam  Piazza $494.05 

Aug  23,  1924 — 6.657  ACRKS  on  Santa 
Clara  and  Alviso  Road  adjoining 
Southern  Pacific  Co.  Railroad  and 
Laurelwood  Farm.  Stockton  Fire 
Brick   Co  vs  George -...$3045.53 

Aug  20,  1924 — .SE  IMORRIS  30(1  SW 
Mvrtle  SW  on  Mm  ies  r>()x2cin  Part 
Lot  4  Blk  6.  I'niversity  Grounds, 
S:.n  Jose.  Pacific  Mfg  I'o  vs  R  C 
\V.-,sliburn    ?672 


RELEASE  OF  LIENS 


SVNTA    CI.AH.V    COUNTY 


,  ,  Mr(b-d  -Vmount 

i:;  22  lli24 — K.Ci.tT  .\' ' P.KS  O.V  San ta 
I'JMia  and  ,\lviso  Road  adjoining 
>■•' iiih'rn  Pacific  Co  Railroad  .-md 
Laurelwood  Farm.  Kdw  L  Snule  Co 
to   Oeorife   E   &   Nellie   Patton.  $366.86 

\}g.  22.  1924 — 6.657  ACRES  OX  Santa 
Clara  and  Alviso  Road  adjoining 
Southern  T'aciHc  Cip  Hailr.ia.l  an-l 
Laurelwood  Farm.  Stockton  Fire 
Prick  r„  lo  (;corKe  10  and  .Nellie 
I'atton.  The  Homer  Knowles  I'ot- 
tery   Co  and  Frank   L  Hoyt.  .$3045.53 


Construction    Projects    Abroad 


Ilraxll  TrcnHury  UfllrcH 

Tenders  have  been  invited  for  the 
construction  of  a  building  in  Maceio 
costing  not  more  than  425.400  milreis 
(the  milreis  is  now  worth  $0,097)  .to 
serve  as  oltices  for  the  Federal  Fiscal 
Delegate.  The  specifications  call  for 
stone  and  brick  construction,  with  ce- 
ment, i)ressed  brIcU,  and  wood  floors. 
A  "strong  room"  is  included  In  the 
plans,  Multe  apart  from  the  cost  of  the 
building  proper,  and  its  construction 
will  be  intrusted  to  an  expert  of  such 
installations.  C(  n'sul  E.  V.  Richardson, 
Pernambuco,  reports  to  the  Department 
of  Commerce. 

Ceylon    \\'a«er    Works 

In  connection  with  the  Colombo 
water  supply  and  filtration  plant.  10 
filters  with  a  capacity  of  8,000,000  gal- 
lons a  day  are  now  in  use,  and  3  new 
filters  are  to  be  added  to  the  equipment 
this  year,  according  to  report  of  Con- 
sular advices  to  the  Department  of 
Commerce-  The  water  passes  from  a 
reservoir  into  a  settling  basin,  where 
a  coagulant,  usually  sulphate  of 
alumina,    is    added. 

Port   Work."!    ill   Braxll 

The  Federal  ministry  of  communica- 
tions of  Brazil  has  authorized  the  dis- 
bursement of  1,400,000  milreis  to  enable 
port  improvement  and  development 
I)rojects  to  be  continued,  writes  Consul 
10.  Verne  Richardson,  to  the  Depart- 
ment of  Commerce.  Ceara  receives  800,- 
000  milreis.  Natal  400,000,  and  Parahylja 
200,000. 

Railron<l  in  Canada 

Construction  of  the  branch  railway 
line  connecting  the  Canadian  National 
Railway  with  the  Maine  Central,  run- 
ning via  Kingsclear  to  Vanceboro,  has 
been  authorized  according  to  Consular 
advices      to   the   Department     of      Com- 


merce. The  sanction  of  the  Senate  was 
contingent  on  securing  running  rights 
over  27  miles  of  the  Canadian  Pacific 
Railway,  thus  limiting  the  portion  to 
be  constructed  to  approximately  16 
miles, 

I>ry    Il<iek    in    Finland 

Construction  of  a  large  dry  dock  at 
the  mouth  of  the  Aura  River  has  been 
planned  at  an  estimated  cost  of  be- 
tween 25,000,000  and  30,000,000  Finnish 
marks.  (The  Finnish  mark  is  quoted  at 
$0,025.)  The  proposed  dock  can  be 
usi-d  at  all  seasons,  according  to  re- 
port to  the  Department  of  Commerce 
from  Consular  office  at  Helsingfors. 
Irris'alion.    Por     Tuxfe^ 

The  Government  of  Turkey  has  an- 
nounced irrigation  projects  for  the 
Meander  Valley,  the  .\dana  Plain,  and 
the  Sousirlik  and  Broussa  areas.  The 
Minister  of  Agriculture  has  stated  that 
he  is  in  a  position  to  discuss  details  of 
these  projects  with  foreign  construc- 
tion coinpanies  with  a  view  to  grant- 
ing concessions,  reports  Rear  Admiral 
Mark  L.  Bristol,  United  States  high 
commissioner,  Constantinople. 
Port    of    Tangier 

Contracts  are  to  be  let  on  November 
27  next  for  work  on  the  construction 
of  the  port  of  Tangier,  reports  Elbridge 
D.  Rand,  charge  d'affaires,  Tangier, 
Morocco.  These  works  involve  two 
f  increle  breakwaters,  a  mole,  and  a 
rtall.  The  dredging  for  the  deepening 
of  the  harbor  is  estiinated  at  89,999 
cubic  meters  and  the  filling  in  for  the 
ciuays  at  36,000  cubic  meters.  Further 
inforination.  together  with  a  dossier 
descriptive  of  the  contract  and  specifi- 
cations composed  of  eight  pamphlets 
in  French,  are  available  to  accredited 
American  concerns  at  the  bureau  office. 


Aug.  22.  1924 — 6.B.J7  ACRES  ON  Santa 
Clara  and  ,\lviSo  Road  adjoining 
Southern  Pacific  Lo  Railroad  and 
Laurelwood  Farm.  Stockton  Fire 
Brick  Co  to  George  B  and  Nellie 
Patton  and  The  Homer  Knowles 
Potlerv  Co $3045.53 


VALU.\TIO]V       PL.\CKD       ON       S.4CRA- 

.MEXTO      PIBLIC      UTILITY 

DISTRICT 


S. 


F.       CO.\TR.\(  TOR'S       WORK       AT 
SK.VrTLK    UN.iCCEPTABLK 


(-'barging  deficiencies  in  the  recently 
completed  Gorge  plant  tunnel  at  the 
Skagit,  a  resolution  formally  warning 
the  hoard  of  pulilic  works  of  .Seattle, 
Wash.,  against  accepting  the  tunnel 
froiu  R.  C.  Storrie  &  Co.  of  San  Fran- 
cisco, the  contractors,  has  been  intro- 
duced in  the  city  council  by  Chairman 
Philip  Tindall  of  the  city  utilities  com- 
mittee. 

Tindall's  resolution,  which  Avas  re- 
ferred to  the  city  utilities  committee 
for  investigation  and  report,  declared 
the  "R.  C.  Storrie  Company  has  failed 
to  bring  the  Skagit  project  tunnel  to  a 
\iniforn\  bore  as  required  by  the  con- 
tiact.    plans   and    specifications." 

It  also  asserted  that  city  ofiicers  and 
inspectors  in  charge  of  the  Skagit 
wo:k  have  attempted  "to  waive  the 
bringing  of  said  tunnel  lo  a  uniform 
bore  resuUing  in  an  unauthorized  profit 
of  approximately  $50,000  to  said  R.  C. 
Storrie   &   Company." 

"The  board  of  public  works  is  here- 
by notified  that  said  tunnel  in  its 
present  condition  is  unsatisfactory  to 
the  city  council  and  any  pretended  ac- 
ceptance of  said  tunnel  in  its  present 
condition  is  not  agreeable  to  the  coun- 
cil." the  resolution  also  declares.  It 
then  directs  the  public  woiks  board 
"not  to  accept  said  tunnel  until  the 
further  order  of  the  city  council,  nor 
any  other  portion  of  said  work  under 
said  ciitrnct  unless  and  until  I'lilly  com- 
pleted in  strict  accordance  with  the 
plans   and    specifications    therefor." 


The  valuation  of  the  Sacramento 
Utility  District  is  placed  at  $84,646,640 
by  County  Auditor  L.  P.  Williams  in  a 
report  to  Albert  Givan,  general  man- 
ager of  the  district,  submitted  to  di- 
rectors  of  the   district. 

This  figure  was  given  to  the  district 
to  be  used  as  the  basis  for  determining 
a  tax  rate  by  which  the  money  to 
finance  the  construction  of  the  Silver 
Creek  project  could  be  raised.  It  is 
expected  that  the  budget  will  be  pre- 
sented to  the  members  for  adoption  at 
once. 

General  Manager  Givan  announced 
he  conferred  with  oflicials  of  the  United 
Bank  di  Trust  Company  concerning  the 
financial  agreement  into  which  the 
bank  and  the  district  will  enter.  The 
agreeinent  is  being  arranged  so  that 
the  warrants  of  the  district  can  be 
honored  until  such  time  as  the  district 
comes  into  possession  of  funds  from 
the   tax  law. 


PI«    IRO.N     OITPUT    DROPS 

Pig  iron  production  in  July  totaled 
1,787,000  tons  as  contrasted  with  2,- 
026,000  tons  in  June  and  3,678,000  tons 
a  year  ago.  Furnaces  in  blast  at  the 
end  of  July  totaled  144  with  an  aver- 
age daily  capacity  of  55.350  .tons,  as 
against  154  in  blast  on  June  30  with  a 
capacity  of  65.200  tons  and  298  a  year 
ago  with  a  capacity  of  184,200  tons. 
Production  of  steel  ingots  totaled  1.- 
869.000  tons  during  July  as  compared 
with  2.056.000  tons  in  the  previous 
month  and  3.531.000  in  Julv,   1923. 


Santa  Clara — $100,000  Memorial  Ob- 
servatory for  Father  Jerome  S.  Ricard 
planned  for  Santa  Clara  University. 
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A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  and  Inside  House  Paints 

Rubber  Cement  Floor  Paint 

C'oncreta 

Washable  Wall  Finish 

Pioneer  Sbingle  Stains 

Porch  and  Step  Paint 

Decoret  (A^arnish  Stain) 

Silkcnwhite  Enamel 

l-'uller  Oil  Stains 

Factory  White  Enamel 

Fullerweav   Spar   Varnish    (for 

inside  and  outside) 
15  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror   Paint    and    Varnish 

Remover 
Pii>;ircr  White  L„ad 


GLASS 


Plate  Glass 

Window  Glass 

Ornamental  Glass 

Mirrors 

Beveling 

Polishing 

Silvering 


Estimates     furnished     on     request 

W.  p.  FULLER  &  CO. 


301  Mission  Street 


San  Francisco 


Phone  SUTTER  4400 


OAKLAND 

SACRAMENTO 

STOCKTON 

FRESNO 


LOS   ANGELES 
HOLLYWOOD 
PASADENA 
LONG    BEACH 


Fuller  Branches 

SAN    DIEGO 
SANTA  MONICA 
SAN  BERNARDINO 
SANTA    ANA 


PORTLAND 

BOISE 

WALLA    WALi^A 

SALT  LAKE  CITY 


SEATTLE 
FACOMA 
SPOKANE 
YAKIMA 


Building 

^  and 


Published  Brery  Saturday 
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Wall 

Warehouses 

San  Francisco        Oakland 
San  Rafael 


Comfi 
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Remixes  Concrete 

When  materials  have  passed  through  mixing  process 
once,  and  come  to  discharging  side  of  the  drum, 
the  reversed  discharge  chute  sprays  them  back  to 
the  charging  side  for  repeated  trips  through  the  5- 
action,  remixing  process.  This  spraying-showering 
action,  at  the  same  time  prevents  separation  of  aggre- 
gate according  to  size.  To  the  last  shovelful  of  every 
batch,  Koehring-mixed  concrete  is  uniform,  re-mixed 
concrete— rfominanf  strength  concrete— and  to  every 
last  casting  and  bearing,  the  Koehring  is  the  heavy 
duty  mixer  of  frouble-proof,  long  service  life. 

Capacities 

Conttniction  Mixers:     10,  14,  21,  28  cu.  ft.  mixed  concrete. 

Write  for  Catalog  C  000. 
Paoers:    7,  10,  14,  21,  32  cu.  ft.  mixed  concrete.    Write  for 

Catalog  P  000. 
Dandie:    Light  mixer,  4  and  7  cu.  ft.  mixed  concrete;  power 

charging  skip,  or  low  charging  platform.     Light  duty 

hoist.    Write  for  Catalog  D  000. 

KOEHRING    COMPANY 


MILWAUKEE 


WISCONSI  N 


(l)  Blade  cuts  through  materials  with 
churning  action.  (2)  Blade  carries  ma- 
terials up,  spilling  down  again  against 
motion  of  drum.  (3)  Materials  hurled 
across  diameter  of  drum.  (4)  Matenals 
elevated  to  drum  top  and  cascaded  down 
to  reversed  discharge  chute  which  (5), 
with  scattering,  spraying  action,  show- 
ers materials  back  to  charging  side  for 
repeated  trips  through  mixing  process. 


♦SOMETHING   NEW"— Dandie  Mixers  In  Stock  With  Rubber  Tired  Wheels. 

HARRON,   RICKARD  Cf  McCONE   CO. 

San   Francisco  ^^^  ^"^^^^^ 


Building  and  Engineering  News 

Devote<J  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


.u<<1     Kvery    Satrrday 


SAN  FRANCISCO.   CALIF.,    SEPTHMI'.KR    (i,    Il)-J4  Twenty-fourth   Year  .\n.   :;6 


N.ews': 


No.   818   Mission  clreet. 

San   Kruntlscs.  caiir. 

Telephone    Garfleld    3140 


THK    MBHCITRY    PKESS 

(i:.   .1.   Cardinal   &   J.   I.   Stark) 
■  •ubllKhprn   and   Proprietor* 

J.    P.   FARHELl.,   KdHor 

K.  J.    CAKDINAI..  General    llanilBer 

.1.    !•■..    onOKRS.   AdvertUhic   Mnnaeer 

1.,-votert  lo  the  lOngUieei  ine.  Archl- 
tfctural.  BuUdine  and  Induslrial  Ac- 
tivilies  or   the   i'acitlc  Coasi. 


Ol'' 

Fl<  lAl.    PAI' 

•i;i:  OF 

Stockltii 

ti    ArchHecls' 

AsKoeintlnn 

Rlohmt 

)nd     Builder-' 

B.iebnnK« 

Stoeki 

ion    Builders' 

lixohiinee 

Fre«i 

K.     Hiillderj.' 

R.^olmnKe 

Vnlle 

io     Builders' 

iCiclKiuer 

Subscription  terms  payable  in  advance 
U.  S.  and  Po.ssesslons,  per  year.. $5. 00 
Canadian  and  Foreign,  per  year..  8.00 
Single    Copies    25c 

Knfered  a«  >iecond-elaii»  matter  at 
San  Frnnclaoo  I»o»t  Office  under  act  of 
ConsrcNii    of    March    3,    1879. 

CKMK.N'l'  IiMPOItTS      '     KXDANGER 

COAST    INDIISTRY 


Serious  injury  to  the  cement  in- 
duslrics  along  the  coasts  unless  the 
provisions  of  the  Anti-dumping  Act  are 
applied  to  incoming  shipments  of  this 
commodity  from  the  Scandinavian 
countries  and  Belgium  was  forecast  in 
a  brief  filed  with  tlie  Treasury  at 
Washington  in  iiehalf  of  domestic 
I'ortland  cement  interests.  Applica- 
tion of  the  domestic  interests  for  the 
application  of  the  Anti-dumping  Act  to 
importations  of  cement  has  been  be- 
Inre  the  Treasury  for  scmic  weeks. 

The  belief  maintains  that  foreign 
cement  is  being  shipped  into  the  United 
States  at  prices  below  those  at  which 
it  is  sold  for  home  consumption  in  the 
countries  of  Norway.  Sweden,  Den- 
marlt  and  Belgium;  and  that  the  domes- 
tic cement  industry  along  l)Oth  coasts 
in  the  United  States  and  in  Porto  Rico 
and  Hawaii,  have  been,  are  being  and 
are  liliely  to  be  seriously  injured  by 
reoson  of  such  shipments,  by  reason  of 
the  loss  of  marliets.  forced  reduction  of 
prices  in  some  instances  to  points 
where  profits  have  vanished,  the  clos- 
ing of  mills  and  the  operation  of  others 
far  below  their  capacity. 

The  lirief  contends  that  domestic 
supply  is  amply  sufficient  to  meet  all 
demands,  and  that  the  prices  resulting 
from  l\een  competition  have  been  as 
low  as  could  possibly  be  expected  if  a 
fair  return  is  to  be  ri'aiized  on  the 
.apital    invested. 


Jl  l.\      fKMK-NT     PROUl  CriON 
nRl5:AKS   YKAR'S  RECORD 

July  production  of  14,029,000  barrels 
of  Portland  cement  established  a  new 
high  record  for  the  year,  and  was 
679,000  barrels  ahead  of  October,  1923, 
the  best  month  of  last  year,  when  pro- 
duction reached  a  top  figure  of  13,- 
350,000  barrels.  Compared  with  June, 
the  increase  was  nearly  500,000  bar- 
rels, but  compared  with  July  last  year 
the  increase  was  1,409,000  barrels. 

Shipments,  too,  showed  an  appre- 
ciable increase  in  July,  jumping  to 
16,614,000  from  15,036,000  barrels  in 
June.  Therefore,  with  the  increased 
production  being  offset  by  the  larger 
shipments,  stoclcs  on  hand  at  the  end 
of  July  were  smaller,  showing  a  drop 
of  585,000  barrels  on  a  total  supply  of 
12,315,000  barrels,  the  lowest  of  any 
month    this    year. 

The  table  below,  compiled  from  fig- 
ures of  the  Department  of  Commerce, 
sliows  productions,  shipments  and 
stocks  on  hand  (in  barrels)  for  the 
first  seven  montlis  of  l'J24-  (last  three 
figures    omitted): 

Pro-       Ship-   Stocks 
duction   ments  on  hand 

January     8,788        5,210      14,155 

February     B,588       5,933     16,815 

IMarch     10,370        8,995      18,189 

April     11,726      12,771      17,159 

May    13,777      14,551      15,402 

June     13,538      15,036      14,903 

July     14,029      161614      12,318 

Stoclcs  of  clinker,  or  unground  ce- 
ment, at  the  mills  July  31,  1924,  totaled 
6.646,000  barrels  against  7,609,000  bar- 
rels at   the   beginning  of  July. 

Imports  of  hydraulic  cement  in  June, 
1924,  amounted  to  196,655  barrels,  val- 
ued at  $283,112.  Total  imports  in  1923 
were  1,675,636  barrels,  valued  at  ?2,- 
964,098. 

Imports    in   .Tune   were: 

Country  Barrels 

Belgium    116,069 

Norway     40,467 

Denmark     31,276 

England     3,497 

Sweden     3,080 

Germany     1,782 

France     488 

CJanada     6 

Exports  of  hydraulic  cement  in  June, 
1924,  aggregated  74,064  barrels,  valued 
at  $229,852,  of  which  South  America 
received  33,750;  Cuba,  18,909;  West  In- 
dies, 6543;  Mexico,  9502;  Central  Amer- 
ica, 2846;  Canada,  1249,  and  other  coun- 
tries,  1265   barrels. 

♦— ■ 

ii!100,00(l       AVAII^ABLK       FOR       STATE 
WATER    SURVEY 

A  fund  of  $100,00,  raised  by  the  busi- 
ness interests  of  Los  Angeles  and  San 
Francisco  through  their  Chambers  of 
Commerce,  for  the  completion  of  the 
state's  water  resources  will  be  turned 
over  to  A.  C.  McClure,  State  Engineer, 
by  the  executive  committee  of  the  Cali- 
fortiia  Irrigation  Association,  Septem- 
ber  5. 

The  water  survey  was  commenced  in 
1921,  after  the  Legislature  had  appro- 
riated  $200,00(1  for  the  work,  but  was 
dropped  for  lack  of  funds  when  the 
Legislature  in  1923  failed  to  provide 
additional  money.  One  hundred  thous- 
and dollars  has  since  been  subscribed 
with  the  understanding  that  an  effort 
wtjuld  lie  made  to  obtain  further  ap- 
propriations from  the  Legislature  in 
1925. 


In  view  of  .-itatcments  current  in 
some  portions  of  the  press  that  a  de- 
|)rcs.sed  condition  exists  in  the  con- 
struction industry,  the  Department  of 
Commerce  has  issued  a  statement  call- 
ing attention  to  the  immediate  situa- 
tion as  compared  with  conditions  a 
year  ago.  The  value  of  contracts  let 
in  thirty-six  states  in  July,  1924,  shows 
an  increase  of  10  per  cent  over  that  a 
year  ago,  and  the  total  contracts  let 
from  January  I  lo  the  end  of  July,  1924, 
also  gained  10  per  cent  over  the  same 
period  of  1923.  Practically  all  classes 
of  construction  contributed  to  the  in- 
crease, although  in  varying  degree, 
just  as  there  has  been  relatively 
greater  activity  in  some  cities  and  dis- 
tricts   than    in   others. 

Residential  contracts  for  July  tills 
year  show  an  increase  of  3  per  cent 
over  those  of  last  Jul.v;  industrial  and 
commercial  building  combined  show  3 
per  cent  increase;  public  works  and 
utility  construction  10  per  cent  in- 
crease; educational  buildings,  26  per 
cent  increase;  and  miscellaneous,  in- 
cluding hospitals  and  institutions, 
religious  and  memorial  buildings,  and 
public   buildings,    42   per  cent   increase. 

Cement  shipments  from  the  mills  in 
July  increased  21  per  cent  over  the 
same  month  last  year,  and  for  the 
seven  months  ended  July  were  4  per 
cent  higher. 

Although  there  was  some  decrease  in 
lumber  production  during  the  first 
seven  months  of  the  year,  orders  for 
lumber  reported  by  eight  leading  asso- 
ciations during  six  weeks  ending  tlie 
middle  of  August  show  an  increase  of 
29  per  cent  over  the  same  period  of 
last  year. 

There  has  been  some  recession  in  the 
cost  of  construction.  The  Department 
of  Commerce  index  number  for  frame 
house  materials  shows  a  decrease  in 
twelve  months  from  214  to  199,  com- 
pared with  1913  as  100,  and  for  brick 
house  materials,  from  217  to  201. 
Other  index  numbers  show  a  decrease 
in  general  construction  costs  from  222 
to   214. 


AVORI.U'S 


What  is  claimed  to  be  a  world's  rec- 
ord for  relaying  rails  was  established 
by  a  crew  of  men  on  the  Canadian 
Pacific  Railway.  New  Brunswick  dis- 
trict late  in  July.  In  two  days  the  men 
tore  up  29.7  miles  of  old  85-lb.  rails 
and  replaced  them.  There  were  220 
men  in  the  gang.  The  section  replaced 
is  between  Mattawemkeag  and  Brown- 
ville.  According  to  all  available  rec- 
ords the  former  Canadian  record  was 
11.7  miles. 


CONTRACTORS    WIN    DAMAGE    SUITS 


Three  general  contracting  firms  in 
the  East  have  been  awarded  damages 
on  account  of  misrepresentation  of 
subsoil  conditions  being  furnished 
them  by  engineers,  which  resulted  in 
increased  construction  costs.  Another 
concern  was  awarded  damages  against 
the  city  of  New  York  because  of  the 
engineer's  failure  to  deliver  plans  ac- 
cording to  contract  time,  which  de- 
layed the  work  so  as  to  throw  it  into 
the  period  of  high  costs  arising  from 
war-time   conditions. 
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Presag-ing  a  $3,000,000  increase  over 
last  year,  or  a  leap  of  between  10  and 
15  per  cent,  the  total  value  of  building 
in  OalUand  for  1924  probably  will  ex- 
ceed $30,000,000,  according-  to  figures 
announced  by  the  Oakland  City  huild- 
ing  department,  which  show  the  $21,- 
000.000  marlf  passed  in  the  first  eight 
months.  The  entire  12  months  of  1923 
lirought  $27,000,000  in  new  buildings. 
August  of  this  year  led  August  of  1923 
liy  $915,625,  last  month  being  marked 
Ijy  a  total  of  1114  permits  issued  by  the 
building  department  tor  structures 
valued  at  $3,034,041,  a  slight  decrease 
from  the  July  figure.  It  was  the  .sec- 
ond time  in  as  many  months  that  build- 
ing permits  were  issued  for  more  than 
$3,000,000.  For  the  quarter — June, 
.luly  and  August — Oakland  reached  an 
impressive  total  of  $8,911,581.  August 
of  1923  saw  the  issuance  of  1120  per- 
mits  for   a    total   of   $2,118,416. 

A  movement  that  is  bound  to  spread 
all  over  the  country  was  recently 
started  in  New  York,  which  has  as  its 
obiective  the  elimination  of  the  un- 
scrupulous and  inexperienced  builder. 
The  New  York  Building  Trades  Em- 
ployers Association,  The  New  York 
Building  Congress,  The  American  Con- 
struction Council  and  a  number  of 
other  important  agencies  are  behind 
the  move.  The  bonding  companies  are 
lending  their  co-operation  and  it  is  be- 
coming more  difficult  for  newcomers 
without  practical  experience  in  the  in- 
dustry to  enter  the  field.  Architects 
and  owners  are  inclined  to  give  more 
consideration  to  the  legitimate  con- 
tractors than  has  been  the  case  during 
the   past   few   years. 

The  survey  of  the  paper  and  pulp 
supply  problem  recently  completed  by 
the  United  States  Forest  Service  in 
con.iunction  with  the  American  Paper  & 
Pulp  Association  revealed  that  al- 
though 3.39  per  cent  of  the  timber  cut 
in  the  country  during  a  year  goes  into 
paper,  paper  manufacturers  are  com- 
pelled to  import  pulp  and  pulpwood. 
The  survey  also  reveals  that  of  the 
annual  timber  cut,  38.33  per  cent  goes 
for  fuel  wood,  while  lumber  absorbs 
but  33.31  per  cent.  A  similar  investi- 
gation of  the  lumber  trade  will  be  un- 
dertaken in  the  near  future,  it  is  be- 
lieved in   trade  circles. 


Bricklayers  lead  the  field  of  labor  in 
wage  increases  gained  in  the  last  half 
century.  The  fact  is  shown  in  a  report 
of  a  survey  of  wages  and  costs  in  the 
construction  industry,  covering  a 
period  of  fifty  years.  Just  made  public 
by  the  Engineering  News  Record.  The 
average  rate  for  this  trade  today  be- 
ing $1.50  an  hour  for  an  eight  hour 
day.  as  against  a  rate  of  43  cents  an 
hour  in  1874.  In  consistent  and  steady 
gains,  the  carpenters  come  second  to 
the  bricklayers.  Common  labor  is 
shown  to  have  achieved  the  least  pro- 
portion of  wage  gains  and  is  affected 
more  than  the  skilled  trades  in  the 
fluctuation  of  the   industry. 


Diamond  Patent  Show  Case  Company 
of  San  Francisco  is  having  plan.s  pre- 
pared for  a  one-story  fireproof  factory 
building  to  be  erected  at  Eighth  and 
Polsom  streets,  San  Francisco.  Ap- 
proximately $50,000  will  be  expended 
in  construction. 


\V.  P.  Fuller  &  Company,  pioneer 
paint  manufacturers,  have  opened  a 
branch  sales  office  at  2037  Shattuck 
Ave.,  Berkeley.  W.  R.  Sprinkel  is 
manager  for  the  company  in  the  East 
Bay  district. 

V.  and  E.  Townsend,  formerly  with 
the  Learned  Lumber  Company,  Seat- 
tle, are  reported  buying  the  E.  B.  Cook 
Lumber  Company  at  Hermosa  Beach, 
Calif. 


Los  Angeles  has  voted  bonds  of  $16.- 
000.000  to  finance  extensions  and  im 
provements  to  its  municipal  lisi^lit  anc 
power  lines. 


Sprague  River  White  Pine  Mill  at 
the  terminus  of  the  Oregon-California 
and  Eastern  Railroad,  40  miles  east  of 
Klamath  Falls,  Ore.,  has  been  sold  to 
R.  Egerton  of  Grants  Pass.  The  mill 
was  erected  in  1923  by  a  syndicate 
headed  by  Joseph  Bowles.  Portland 
financier.  It  was  never  operated.  In- 
cluded in  the  sale  is  a  tract  of  white 
pine  timber  totaling  about  six  million 
feet.  The  new  owner  will  begin  op- 
erations at  once.  The  mill,  which  has 
a  capacity  of  about  40,000  feet  daily, 
will  employ  twenty  men.  One  and  one- 
half  million  feet  of  logs  are  now  in 
the  Sprague  River,  adjacent  to  the  mill 
site,    ready   for   manufacture. 

The  West  Coast  Iron  &  Steel  Works 
of  Portland,  Ore.,  announ  es  the  con- 
solidation with  the  Steel  Tank  &  Pipe 
Company  of  Berkeley,  California.  The 
board  of  directors  of  the  re-organization 
consists  of:  C.  A.  P.  Duffle,  George  C. 
Uierking,  T.  L.  Hanning,  F.  W.  Small 
and  C.  H.  Ramsden.  The  officers  of  the 
new  company  are  to  be  C.  A.  P.  Duffle, 
president:  George  C.  Dierking,  vice- 
president:  T.  L.  Hanning,  secretary 
and  treasurer.  F.  W.  Small  will  be 
general  manager  for  the  corporation. 
The  new  organization  will  change  its 
name  to  the  Steel  Tank  and  Pipe  Com- 
pany of  Oregon. 

The  San  Francisco  odice  of  the  Clin- 
ton Construction  Company  announces 
its  Los  Angeles  office  has  secured  the 
contract  to  erect  the  central  library 
building  in  the  southern  city.  The  suc- 
cessful bid  is  $1,351,400.  The  contract 
was  previously  awarded  to  Edwards. 
Wildey  &  Dixon,  a  Los  Angeles  con- 
tracting firm,  the  award  later  being  re- 
scinded due  to  protests  vi  the  Clinton 
Company.  Bidding  on  the  same  lasis 
as  the  Clinton  Company,  the  bid  of 
Edwards,  Wildey  &  Dixon  was  $1,:152,- 
528. 


The  California  State  Civil  Service 
Commission,  Forum  Bldg.,  Sacramento, 
announced  that  examinations  will  be 
held  in  San  Francisco,  Sacramento  and 
Los  Angeles  shortly  after  Sept.  15  for 
the  position  of  Assistant  Hydraulic  En- 
gineer, Grade  4,  paying  a  salary  rang- 
ing from  $235  to  $280  a  month  and  for 
the  position  of  Junior  Hydraulic  Engi- 
neer, Grade  3.  paying  $170  to  $230  a 
month.  Applicants  for  the  examinations 
must  file  before  Sept.  15.  Further  in- 
formation together  with  application 
blanks  may  be  obtained  from  the  State 
Civil  Service  Commission.  Forum  Bldg., 
Sacramento. 


The  California  Development  Company 
has  filed  articles  of  incorporation  at 
Martinez  and  proposes  to  construct  a 
t)ridge  costing  $2,000,000,  between  Dil- 
lon Point,  Solano  county  and  Ecklcy, 
Contra  Costa  County.  The  bridge  will 
cross  Carquinez  Strait  and  will  be  3000 
feet  long  with  a  1500  foot  suspension 
span  The  bridge  plan  is  a  modification 
of  one  outlined  by  the  San  Francisco 
Transit  Company  two  years  ago.  This 
original  plan  was  voted  down  by  the 
Contra   Costa  County    Supervisors. 


Washington       Veneer       Company       c 
Olympia   plans   early    construction    of 
$100,000  plant  in  Olympia,  Wash. 


Reports  arc  ^urrent  in  Klamath  Fall.s. 
Ore.,  that  the  Great  Northern  Railroad 
contemplates  an  extension  of  that  line 
from  Bend  to  Lakevlew.  Ore.,  and 
thence  connecting  with  the  Oregon, 
California  and  Eastern  into  Kalmath 
Falls.  It  is  generally  known  that  the 
Weyerhauser  timber  interests,  heavy 
owners  of  undeveloped  areas  in  this 
section,  have  been  urging  the  Great 
Northern  to  effect  a  Klamath  Falls 
connection. 

Engineering  Department  of  the  Bass- 
Hueter  Paint  Company  is  preparing 
plans  for  a  group  of  concrete  build- 
ings to  be  erected  on  a  three  acre  site 
in  the  vicinity  of  Army,  De  Haro, 
Kansas  and  Mariposa  Sts.,  San  Fran- 
cisco. Approximately  $500,000  will  be 
expended   in   construction. 


Frank  B.  Joyner,  former  Los  Angeles 
(ounty  road  commissioner,  has  been 
appointed  special  assistant  county  road 
commissioner  by  the  Los  Angeles 
county  supervisors.  He  will  have  su- 
pervision of  field  work  for  consl  ruction 
and  maintenance.  The  county  recent- 
ly received  more  than  a  million  dol- 
lare  as  its  share  of  the  gasoline  tax 
for  the  first  six  months'  period,  which 
will  enable  the  road  department  to  put 
through  a  big  highway  program. 

Donald  M.  Baker,  formerly  associated 
with  the  State  Department  of  Public 
Works.  Division  of  Water  Rights,  as 
hydraulic  engineer,  has  moved  to  Los 
Vngeles  and  will  open  an  office  in  that 
city  Mr  Baker  was  recently  elected 
Director  of  District  Two  of  the  Ameri- 
can Association  of  Engineers,  suc- 
ceeding Hubert  C.  Ferry. 

John  H.  Tillman  of  Portland.  Ore.,  has 
been  awarded  a  contract  by  the  Santa 
Barbara  city  council  to  construct  new 
outfall  sewer.  The  bid  is  approxi- 
mately $228,424.  Bids  for  other  por- 
tions of  project  involving  screening 
and  pumping  plant  will  be  called  for 
shortly. 

Austin  Company  of  California  has 
,he  contract  to  erect  a  group  of  rein- 
forced concrete  buildings  in  45th  St., 
Emeryville,  for  Hubbard  &  Company, 
manufacturers  of  electrical  equipment. 
The  plant  complete  will  cost  approxi- 
mately $500,000. 

Frank  L.  Meline,  former  contractor, 
at  present  engaged  in  the  real  estate 
liusiness,  has  been  appointed  a  member 
of  Los  Angeles  harbor  commission  to 
suiceed  O.  B.  Kibele,  whose  term  ex- 
pired July   7. 

T  E  Gibbons  has  joined  the  sales 
force  of  the  Brown-Bevis  Company, 
Los  Angeles.  He  was  formerly  with 
Edward  R.  Bacon  Company  m  the 
southern    city. 
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(lon  111  thin  drpartMent. 


MASTKH   III  ll-UKKS  STl  IIY 
MF.XT         rO.VDITlOV  I  .\ 


AeiMirdint;  l»  llu-  luw  Y.ar  llnok  of 
Ihc  AmiTli-an  l'inKiineriii>r  Standards 
Cunimlttee.  there  now  exists  tlie  most 
widespread  Interest  and  activity  in  In- 
dustrial standardization  that  cv.-r  has 
heen  shown.  Standardization,  being  es- 
sentially a  cii-operative  uml.rlaklng, 
must  necessarily  be  predicated  im  some 
form  of  organization.  To  carry  out  a 
piece  of  standardization  work  through- 
out an  industry,  it  is  practically  es- 
sential that  there  be  some  form  of  or- 
ganization covering  this  particular  in- 
dustry, even  though  it  lie  a  loo.s..  knit 
organization.  One  of  the  most  strik- 
ing developments  of  the  standardiza- 
linn  movement  is  the  increasingly  im- 
portant role  that  trade  associations  are 
playing  in  it.  More  than  HO  national 
trade  associations  are  oRicially  parti- 
cii>ating  in  standardization  projects 
under  the  auspices  of  the  American  En- 
gineering Standards  Commitlie.  The 
work  of  the  committee  is  indicative  of 
the  growth  of  the  movement  as  a 
whole.  One  hundred  and  fifty-two 
projects  have  been  completed  or  are 
under  vj'ay,  and  in  these  various  pro- 
.iects  235  national  organizations,  tech- 
nical, industrial,  and  governmental  are 
oflicially  co-operating  through  ac- 
credited representatives.  The  full  list 
of  projects  with  statements  of  their 
scopes  will  be  found  on  Page  31  of  the 
Year  Book,  which  may  be  secured  by 
addressing  the  American  Engineering 
Standards  Committee.  29  West  Thirty- 
ninth  street.  New  York  City. 


mil'I,OYMS;NT    BIREAU    ACTIVE 


.lobs  were  secured  tor  130  men  by 
the  free  employment  bureau  of  the 
Contra  Costa  County  Builders'  Ex- 
change from  July  15  to  August  15,  ac- 
cording to  L.  C.  Dexter,  secretary  of 
the  exchange.  The  employment  bureau 
conducted  by  the  exchange  is  the  only 
one  in  Richmond  and  is  operated  for 
the  convenience  of  members  as  well  as 
to  aid  in  relieving  the  unemployment 
situation. 

Dexter  announced  that  any  employ- 
ers, regardless  of  whether  or  not  they 
are  members  of  the  exchange,  can  se- 
cure men  for  jobs  by  notifying  the  ex- 
change. During  the  past  month  130 
men  were  put  to  work  through  the  em- 
ployment bureau,  and  the  jobs  were  as 
follows:  Carpenters,  24:  plasterers,  6; 
hod  carriers,  5;  painters,  8;  laborers, 
60;  concrete  workers  10;  electricians,  2, 
anri    miscellaneous.    1,5. 


VKLIM'ARY      OIIGANIZ.VTICX      CAN- 
NOT   BK    Sl'ED    COVRT    HILES 


.\  judge  in  a  Missouri  Circuit  Court 
recently  rendered  a  decision  in  which 
he  contends  that  the  section  of  the 
statutes  permitting  suit  against  vol- 
untary organizations  is  unconstitu- 
tional. The  case  in  question  will  be 
taken  to  the  State  Supreme  Court  and 
the  ruling  of  that  body  will  be  awaited 
with   considerable    interest. 


BlILDERS    ELECT    OFFICERS 

The  Monterey  County  Builders'  Asso- 
ciation, at  the  regular  monthly  meet- 
ing in  Home  Inn,  Pacific  Grove,  elected 
the  following  officers  to  serve  for  the 
ensuing  year:  C.  W.  Allaire,  president; 
W.  H.  McConnell,  secretary;  L.  E.  Gott- 
fried, Ed.  Simpson  and  H.  A.  Prince, 
directors. 


The  Master  Builders  Association  of 
Wi.sconsin  recently  published  a  chart 
showing  the  percentage  of  time  worked 
and  the  yearly  earnings  of  the  major 
building  trades  in  Milwaukee,  based  on 
the  1924  rate.  The  chart  shows  that 
tile  setters  are  employed  more  days  per 
year  than  any  other  trade.  Their 
average  being  90  per  cent  of  the  maxi- 
mum number  of  working  days.  Struc- 
tural iron  workers  and  hoisting  engi- 
neers are  at  the  bottom  of  the  list  be- 
ing employed  only  60  per  cent  of  the 
time:  carpenters,  painters,  plasterers, 
lathers,  plumbers  and  electricians  are 
employed  ST)  per  cent;  steam  fitters, 
sheet  metal  workers  and  concrete 
finishers  are  employed  75  per  cent; 
marble  setters,  slate  roofers  and  com- 
position roofers  are  employed  70  per 
cent;  bricklayers  65  per  cent  and 
common   laborers   80   per  cent. 

Based  on  the  1'.124  rale,  the  earnings 
of  tile  setters  are  higher  than  that  of 
any  other  trade.  The  order  of  the  rest 
of  the  trades  is  as  follows:  Plasterers, 
second;  lathers  and  plumbers,  third; 
elexjtricians,  fourth:  bricklayers,  fifth; 
marble  setters,  sixth;  carpenters, 
seventh;  steamfitters.  eighth;  painters, 
ninth;  slate  roofers,  tenth:  sheet  metal 
workers,  eleventh;  cement  finishers, 
twelfth:  structural  iron  workers,  thir- 
teenth; composition  roofers,  four- 
teenth; hoisting  engineers,  fifteenth; 
common   laborers,    sixteenth. 


ELECTRICAL       DEALERS       TO       CON- 
VENE AT  SANTA  CRUZ 


Invitations  are  being  issued  by 
Walter  F.  Price,  executive  secretary  of 
the  California  State  Association  of 
Electrical  Contractors  and  Dealers,  to 
members  of  the  organization  requesting 
them  to  attend  the  annual  state  con- 
vention to  be  held  in  Santa  Cruz, 
September  19.  20  and  21.  Besides  three 
regular  business  sessions  of  the  con- 
vention, there  has  been  arranged  a 
grand  ball,  official  banquet,  baseball 
game  and  golf  tournament.  The  base- 
ball game  is  scheduled  to  take  place 
Saturday  morning,  September  19,  and 
will  be  between  two  teams  representing 
the  contractors  and  jobbers.  This  event 
has  been  a  regular  feature  of  the  elec- 
trical conventions  and  great  rivalry  is 
always  in  evidence  between  the  sup- 
porters of  the  two  sides. 


EXPERIMENTAL     RAILWAY     CROSS- 
ING 


The  Indianapolis  Street  RailA'a" 
Co.,  Indianapolis,  Ind.,  early  this  year 
installed  an  experimental  crossing  at 
West  St.  and  the  canal  in  Indianapolis. 
The  company  made  steel  angle  iron 
frames  to  fit  the  different  parts  of  rail- 
road crossings,  and  filled  the  frames 
with  asphalt,  brick  reinforced  concrete 
and  Durax-granite  blocks.  They  were 
placed  in  the  crossing  on  a  bed  of  1 
part  cement  to  5  parts  of  sand  mixed 
dry. 


NAPA    Bl  ILDERS    TO   BANQUET 


Monday,  September  15,  is  the  date  set 
by  the  Napa  County  Builders'  Exchange 
for  its  annual  banquet  and  entertain- 
ment. W.  H.  Young,  Leo  Alexander 
and  Frank  A.  Pond  comprise  the  Com- 
mittee of  Arrangements.  Wade  Shif- 
flett  will  be  in  charge  of  the  entertain- 
ment features. 


With  the  approval  of  the  Code  of 
Lighting  School  Buildings  as  an  Ameri- 
can Standard  by  tlie  American  Engi- 
neering Standards  Committee,  a  de- 
mand for  definite,  detailed  and  up-to- 
ilate  specifications  for  lighting  school 
buildings,  on  the  part  of  the  architects 
of  school  buildings,  school  buildings, 
school  superintendents  and  school 
boards,  and  regulatory  bodies  has  been 
met. 

The  present  code  is  the  result  of  a 
thorough  revision  of  the  code  prepared 
and  issued  in  1918  by  the  Illuminating 
Engineering    Society.  A    number    of 

changes  and  improvements  in  lighting 
practice  itself,  since  the  1918  code  was 
issued,  have  made  necessary  its  re- 
vision to  conform  with  the  best  modern 
practice. 

I'onsiderable  interest  was  manifested 
in  the  original  code,  as  is  evidenced  by 
the  fact  that  it  was  adopted  shortly 
after  its  publication  by  the  New  York 
Slate  Department  of  Education  as  a 
guide  in  planning  the  artificial  light- 
ing of  school  buildings  in  that  state. 
The  Industrial  Commission  of  Wiscon- 
sin used  it  as  a  basis  for  the  prepara- 
tion of  the  Wisconsin  School  Lighting 
Code,  effective  1921.  Provisions  of  the 
code  have  been  incorporated  in  build- 
ing codes  in  several  states  and  muni- 
cipalities, and  has  led  to  marked  im- 
provements in  school  lighting  through- 
out the  country. 

The  new  code  differs  chiefly  from  the 
old  in  being  more  specific.  The  illumi- 
nation standards  have  been  raised  to 
conform  with  modern  practice;  speci- 
fications of  definite  requirements  under 
the  glare  rule  have  been  included;  a 
limiting  ratio  of  maximum  intensity  to 
minimum  intensity  in  class  rooms  has 
been  included  in  the  rule  relating  to 
distribution  of  artificial  light;  reflec- 
tion-factors have  been  specified  in  the 
rule  relating  to  color  and  finish  of  in- 
terior; the  rule  relating  to  exit  and  em- 
ergency lighting  has  been  amplified  and 
a  rule  relating  to  the  illumination  of 
blackboards  has  been  added. 

The  rules  themselves  are  clear  and 
concise,  occupying  less  than  four  pages. 
They  are  followed  by  a  non-technical 
discussion  of  the  importance  of  compli- 
ance with  them,  and  directions  for  car- 
rying them  out.  These  are  accompanied 
by  simple  diagrams,  illustrations  of 
good  and  bad  lighting,  etc. 

The  present  code  was  developed  and 
adopted  by  unanimous  action  of- a  large 
and  representative  sectional  committee 
made  up  of  official  representatives  of 
the  technical,  educational,  and  indus- 
trial organizations  concerned,  acting 
under  the  leadership  of  the  Illuminat- 
ing Engineering  Society,  and  the  Amer- 
ican Institute  of  Architects, 


LEGAL   DECISION 


Where  work  had  been  abandoned  by 
a  sub-contractor  on  construction  w'ork, 
for  which  payments  were-  to  be  made 
upon  application  of  contractor  and 
certificate  of  architect,  and  certificate 
covering  amount  still  due  sub-contrac- 
tor was  delivered  at  tiine  of  or  prior 
to  service  of  stop  notices  by  persons 
furnishing  services  or  materials  to  sub- 
contractor, the  rights  of  such  persons 
under  such  notices  thereafter  served, 
and  possibly  one  served  on  same  day, 
were  gone  as  against  contractor  finish- 
ing sub-contract  at  loss. — George  A, 
Mills  &  Co.  vs.  Hegeman-Harris  Co.. 
Court  of  Errors  and  Appeals  of  New 
.Jersey.     125  Atlantic  127. 


Saturday,  September  6,  1924 


CHAS        PKTER      WEEKS       HONORED 

FOR   AUSTRALIAN   BUILDING 

DESIGN 


Seven  thousand  miles  from  the  cor- 
ner of  Fifth  and  Mission  streets,  San 
Francisco,  where  the  new  Chronicle 
building  lifts  up  its  tower  and  minarets 
in  symmetry  and  beauty,  the  great 
commonwealth  of  Australia  has  paid 
tribute  to  the  man  by  whose  genius  it 
was  created — Charles  Peter  Weeks,  San 
Francisco   architect. 

From  the  office  of  the  Department  of 
Works  and  Railways,  "on  his  majesty's 
service"  in  Melbourne,  Weeks  has  re- 
ceived notification  that  he  heads  the 
list  of  six  architects  in  all  parts  of  the 
world,  each  of  whom  has  been  awarded 
a  prize  of  $500  in  a  competition  for 
plans  for  the  proposed  $5,000,000  House 
of  Parliament  at   Canberra,   Australia. 

Following  the  official  government 
letter  awarding  him  the  first  prize  for 
his  work.  Weeks  received  a  missive 
from  Philip  B,  Hudson,  president  of 
the  Royal  Victorian  Institute  of  Archi- 
tects at  Melbourne,  congratulating  him 
upon  the  excellency  of  his  designs. 

The  letter   read   in  part: 

"Recently,  at  a  private  view,  I  was 
privileged  to  look  through  your 
sketches  for  the  proposed  competition 
in  connection  with  Parliament  House 
at  Canberra,  Australia.  Might  I  be 
allowed  to  congratulate  you  on  the  re- 
markably thorough  and  able  manner  in 
which  you  commenced  to  work  up  this 
fated   project? 

"In  common  with  others,  I  am  of 
the  opinion  that  your  sketches,  es- 
pecially your  rough  sketches,  are  very 
interesting  indeed." 

Weeks  is  a  member  of  the  firm  of 
Weeks    &    Day. 

From  the  nature  of  the  missives  it  is 
understood  that,  as  yet,  no  final  plans 
for  the  Parliament  building  at  Can- 
berra   have    I->een    selected. 


BUILDING    AND    ENGINEERING    NEWS 

Builders'    Day    Outing    Draws 

5000— Biggest    Event   Staged 


Announcement  is  made  of  the  ap- 
pointment of  Robert  Greig  of  Berkeley 
to  be  director  of  housing  under  the 
State  Immigration  and  Housing  Com- 
mission. 

Greig  will  take  office  September  1, 
succeeding  E.  G.  Bangs,  the  present  oc- 
cupant. Bangs  is  associated  with  John 
Galen  Howard.  San  Francisco  architect. 
He  is  retiring  to  devote  him  time  to 
private   business. 

The  newly  appointed  official  is 
familiarizing  himself  with  the  duties 
he  will  assume  on  September  1.  Al- 
though Greig  has  no  concrete  plans  for 
changing  the  administration,  he  said 
that  he  was  formulating  a  program  by 
which  he  hopes  to  increase  the  ef- 
ficiency of  the  commission. 

Greig  was  formerly  Building  In- 
spector of  Berkeley: 


BY    THE    OBSERVER 

Day   Outing 


Figures  compiled  by  the  State  Di- 
vision of  Water  Rights  show  that  $36,- 
802,484  will  be  expended  during  1924  in 
the  construction  of  irrigation  and 
water  conservation  projects  which  have 
been  started  since  January  1  of  this 
year. 

The  projects  under  construction  in- 
volve a  larger  area  than  in  past  years, 
although  the  number  approved  by  the 
division  engineers  is  not  as  great  as  in 
other  years.  Aside  from  the  cost,  the 
figures  of  the  division  show  that  the 
project  under  way  will  require  12,912 
cubic  feet  per  second  of  water,  a  total 
;jppropriated  acre  feet  per  annum  of 
;!.669,018  and  a  total  acreage  area  of 
2,354,449. 

The  figures  for  1923  reveal  that  39S 
applications  were  received,  requiring 
24,810  cubic  feet  of  water  per  second, 
8,164,100  acre  feet  per  annum  of  stor- 
age and  involved  1,576,979  acres, 


The  1924  Builders 
Casa  Del  Rey,  Santa  Cruz,  is  a  hap- 
pening of  the  past — but  a  happening 
that  will  go  down  in  history  as  one  of 
the  biggest  events  staged  by  the  con- 
struction industry  on  the  Pacific  Coast. 
Three  days — August  30,  31  and  Sep- 
tember 1.  Three  days  of  continuous 
pleasure.  Every  available  moment  was 
taken  up  by  some  unit  of  the  lengthy 
program.  Games  and  sports  for  the 
kiddies,  sensible  pleasures  and  an 
abundance  of  laughs  for  the  older 
folks. 

Swimming,  boating,  dancing,  all 
character  of  water  sports,  athletic 
events,  a  variety  of  comedy  surprises 
and  some  hundred  thousands  of  dollars 
of  amusement  concessions  at  the 
Casino  tendered  to  make  the  three-day 
festival  a  never-to-be  forgotten  week 
end  trip. 

Conservative  estimates  place  Build- 
ers' Day  attendance  at  five  thousand 
persons.  People  from  every  section  of 
the  state  and  particularly  from  the  San 
Joaquin  Valley,  the  Santa  Clara  Valley, 
San  Francisco  and  the  Bast  Bay  sec- 
tions  attended. 

Members  representing  various  Build- 
ers' Exchanges  in  Northern  and  Central 
California  sections  were  on  hand  in 
big  numbers. 

Paper  in  quantity  is  not  available 
t[or  ink  manufactured  that  would  per- 
mit publication  of  a  complete  story  on 
Builders'    Day   doings. 

More  than  two  thousand  dollars  in 
prize  awards  were  made,  the  prizes 
ranging  from  a  carload  of  sand  to  a 
tombstone  and  from  a  bottle  of  grape 
juice  to  a  box  of  golf  balls. 

However,  in  making  tl.e  rounds  with 
George  Dixon,  the  official  announcer, 
Elmer  Gallagher  and  Jack  Twyford, 
between  the  four  of  us  we  gathered  the 
following  information: 

Boxing  Context  Off 
Brickley  refused  to  go  ten  rounds 
with  Downey  as  he  lost  his  horse 
shoe.  Hence,  Downey  was  given  the 
decision  but  not  the  watch.  The  latter 
will  be  installed  in  the  Ferry  Tower. 

The  Ladies  Nail  Driving  and  Brick 
laying  Contests  caused  so  much 
laughter  and  excitement  that  we  were 
unable  to  find  out  who  won  these 
events. 

Kidillrsi'    Banquet 
The   Kiddies'  Banquet   went   over  big. 
Scotty    Bulterworth      and    Elmer      Gal- 
lagher    doing     the     clown     stuff,     made 
this  affair  a  big  success.     The  Mothers' 
Committee    did    effective    work    in    this 
event  and  the  kiddies  departed  from  the 
banquet     feeling     better     and     with     a 
handful  of  toys  and  goi  dies. 
TenniH    Maleb 
Charley    Gompertz    challenging    E.    J. 
Cardinal    won    the    tennis    tournament. 
Cardinal,    being      left    handed,      played 
with      a    right    hand      racquet,       hence, 
Charlie  won  the  match. 

Ralph  McLeran,  the  future  mayor  of 
San  Francisco,  assisted  by  Billie  George 
kept  the  Mayor  of  Santa  Cruz  busy 
answering  questions  as  to  Ralphs 
mayorality  campaign  which  he  plans  to 
open  in  the  early  future.  Ralph  got 
some  good  tips  and  will  probably  use 
them  in  his  fight. 

A.  Von  Hooydonk  called  in  his 
searching  party  Monday  at  6  I'.  M. 
Van  lost  his  hat  while  suffering  from 
an    attack    of   sea-sickness. 

Charlie  Hnlloway  Jr.,  is  still  in  Santa 
Cruz.  Charlie  likes  the  place  and  will 
return  when  the  storm  is  over.  Will 
Charlie,  on  his  return,  advise  why  Jack 
Bender  was  sent  to  Room  316? 
Mnn.sou  Loses  Voice 
Charlie  Munson  had  a  bad  trip.  First 
he  slipped  and  cracked  his  voice  and 
then  tried  to  shave — lathering  his  face 


with  tooth  paste.  As  a  final  he  had  a 
blow  out  on  the  return  trip,  his  car 
leaving  the  road  and  going  into  a 
ditch.  However,  good  luck  was  with 
.•lim,  for  Bill  Simpson  came  along  and 
picked  up  Charlie  and  his  wife,  the 
only  occupants  in  the  damaged  car. 

Chris  Hillard,  as  singer,  just  won't 
do.  Chris  certainly  was  not  in  line 
when  the  boys  were  telling  everybody 
that  "It  Ain't  Gunna  Rain  No  More." 

Brod  Rue  spent  considerable  time  at- 
tempting to  locate  Jack  Long  Saturday 
night.  We  wonder  if  Mrs.  Long  located 
her  missing  mate? 

Tnyford  on  Job 
Jack  Twyford,  assisted  by  Elmer 
Gallagher,  maintained  the  "Hospitality 
Bungalow"  in  Cottage  City.  Jack  had 
a  mat  at  each  door  with  the  sign 
"welcome"   in   ten   inch  letters. 

Eddie  Boyden  of  the  Chronicle  staff 
developed  his  write-up  pep  in  Steve 
Guerin's  auditorium.  Between  Guerin 
and  Boyden  everybody  in  Santa  Cruz 
became  acquainted. 

Scotty  Winchole,  the  singing  plaster- 
er from  Richmond,  responded  every 
time  he  was  called — and  Scotty  was 
called    very    often. 

Herman  Rahlman,  as  a  judge,  makes 
good.  He  recommended  the  awards  in 
the  Ladies'  Nail  Driving  Contest  which 
closed  without  an  argument. 

Scotty  Butterworth,  Elmer  Gallagher, 
E.  J.  Cardinal  and  Charlie  Gompertz 
offered  a  "hoarse"  song  in  the  hotel 
lobby  which  met  the  approval  of  every- 
body not  within  hearing  distance. 
Whirlwind  Feary 
Killie  Feary  did  his  stuff — and  in 
nrst  class  style.  Bill  was  as  busy  as  a 
doctor  in  a  "flu"  epidemic. 

Bob  Johnston,  secretary  of  the 
Plasterers'  Association,  played  host  for 
everybody  within  calling  distance. 
Pratt  Sends  AVire 
Sandy  Pratt,  originator  of  Builders' 
Day,  wired  from  Sacramento  telling  the 
boys  why  he  could  not  attend  the  out- 
ing. Sandy  expressed  his  desire  for  a 
100  7,,  attendance.  The  boys  responded 
with  "For  He's  A  Jolly  Good  Fellow." 

N.  A.  Dickey  and  his  staff  were  doing 
their  best.  Calls  to  their  headquarters 
were  fast  and  often. 

Tommy  Butler  did  some  very  effec- 
tive committee  work.  Tommy  worked 
the   program    from   four   corners. 

Steve  Mcl'herson  who  hails  from 
Berkeley  was  interested  in  the  Golf 
Tournament  but  put  in  most  of  his  time 
at  the  Bathing  Revue. 

Black  Jack  Hammond  put  in  con- 
siderable time  watching  the  weenies 
on  the  beach. 

Mike  Gnecco  has  his  suit  case  packed 
and  is  ready  for  the  next  outing. 
Russell  on  Job 
r  i;ussell,  who  throws  Stockton  Fire 
tJrick  for  a  living,  covered  every  inch 
of  ground  at  Santa  Cruz.  Russell  saw 
it  all  and  admts  it  was  a  great  party. 

Al  White  had  a  "shower"  in  his  room 
.vhir-h  v/as  in  constant  use. 

Joe  Odgers  covered  all  the  ground 
that  could  be  covered  at  Santa  Cruz.^ 
Joe  had  the  password  to  every  "shower" 
room  in  the  hotel  and  kept  the  aisles 
clear  of  traffic. 

Slim  Jim  Fennell  was  selling  tickets 
to  permit  the  holders  to  view  the  per- 
manent 


vaves    from    the    Casino    ball- 


Charlie  McTavish  and  Jack  Long  did 
their  stuff  for  Sandy  Pratt's  organiza- 
tion. 

F'at  Brickley  has  gone  into  training 
f.  r  the  1925  Builders'  Day  Bout. 

Sam  Bowles  journeyed  to  Santa 
Cruz  to  see  who  won  his  ten  sm.^oks. 

(  harlle  Holloway  Jr.  was  on  the  job 
with  a   r.ew  vest  and   1-A-Rib. 

(Jlaude       Hoffmeyer       was       on       the 


Saturday.  Sf>piember  K,   1SZ4 


■Ih-iivywi'lelil       <'<iniiiiillL-i'.'         i  hurlii 
was  r.-Mi)(iii.sibli-  for  tin-   kiUdlcH. 

Ju.-  Makln.  who  IuiUn  from  Oiikliiiul 
repri-.si-iit<-il  ilio  J.  J.  Kiiiiiodv  Com- 
l>nriy   a(    tin-  oiiUiik 
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No    Depression    in    Construction 

Industry — Natonal    Survey    Shows 


SIIKKTIttK'K     TII.K     ll<)\ltl>     It     N'RW 
l)KVKI.III>MI':\'l' 


»lu-t.-lrork  Til.-  Hoard  is  a  n.-w-  de- 
i^t-lopnu-nl  of  shcetrock  tin-proof  wall- 
Ijoiird  annouiu'fd  by  Hit-  Unitod  States 
IJyp.suin  Company.  It  i-onslsta  of 
slabs  of  KVpsum  wallboaid.  •%  Inch 
thk-k,  4  feet  \vlde  and  6.  7.  S,  9  or  10 
feel  long.  It  Is  Impressed  to  repre- 
sent ceramic  tile  of  the  standard  size. 
J 14  by  5  niches,  and  Is  to  be  llnlshed 
with  enamel.  It  is  designed  for  waln- 
scotlnp  or  entire  walls  in  kitchens, 
bathrooms.  lavatories  and  laundries  in 
iwellingr  houses  or  for  other  places 
such  as  dairies,  doctors'  and  dentists' 
illlees.  restaurants  aend  barber-shops 
where  tile  is  reijuired. 

Sheetrock  Tile  Board  is  nailed  hori- 
zontally to  the  studding  or  ovir  the 
.Id  wall.  The  various  lengths  make  it 
im.ssible  in  most  cases  to  (It  the  space 
with  one  board  so  that  the  jj'nts  are 
made  In  the  corners;  in  other  cases,  the 
jointts  as  well  as  the  nallh.^uds  may  be 
pffaeed  with  Sheetrock  Finisher.  The 
lile  board  surface  then  is  primed  with 
1  ml.xture  of  equal  parts  of  a  good 
i-arnlsh  and  flat  paint  of  a  color  similar 
lo  that  desired  in  the  completed  job. 
When  this  is  dried.  It  is  smoothed 
lown  with  sandpaper.  Then  two  coats 
of  Hat  paint  of  the  desired  color  are 
applied  and.  when  they  have  dried, 
Ihe  surface   is   enameled. 

This  costs  less  than  one-fourth  of 
the  cost  of  ceramic  tile  and.  because  it 
:s  a  large-unit  material,  is  economical 
in  application.  It  produces  a  wash- 
ible.  sanitary,  permanent  surface  in- 
distinguishable from  ceramic  tile. 
Because  it  is  made  of  gypsum  rock,  it 
ftill  not  warp,  bulge  or  crack.  It  is 
3re-resistive  and  an  insulator.  It  is 
suggested  as  especially  valuable  in 
communities  in  which  mechanics 
skilled  in  tile  setting  are  not  to  be 
found.  It  possesses  all  the  qualities  of 
:he  standard  Sheetrock  wall  board,  in- 
cluding the  square,  fibre-bound  edges. 
Specifications  for  the  use  of  Sheet- 
rock Tile  Board  are  provided,  on  re- 
luest,  by  the  manufacturer,  the  United 
States  Uypsum  Company,  205  West 
Monroe  street,   Chicago,   Illinois. 


nil'ROVED    HIGHWAYS    YIELD    100% 
UKTl'RN  ON  INVESTMENT 


The  state  highway  department  of 
Missouri  has  compiled  data  which 
shows  that  it  costs  motor  vehicles  of 
that  state  an  average  of  2 '/4  cents  per 
mile  less  to  travel  over  modern  high- 
Way.s  than  over  unimproved  Missorui 
roads.  They  estimate  that  this  means 
an  annual  average  saving  of  $125  to 
each  motor  vehicle  in  the  state. 

"If  improved  roads  render  an  equal 
saving-  in  California,"  says  A.  B.  Loder, 
highway  engineer  of  California  State 
Automobile  Association,  "and  it  is  safe 
to  say  that  the  saving  in  this  state  is 
as  great  as  it  is  in  Missouri,  the  figures 
of  the  Missouri  engineers  applied  to 
our  1,200,000  motor  vehicles  represents 
a  saving  of  $150,000,000  annually. 
Figuring  that  even  one-half  of  our 
automobiles  utilize  the  improved  roads 
of  the  state  highway  system,  the  sav- 
ing totals  $75,000,000  annually — or  the 
saving  in  a  single  year  of  an  amount 
greater  than  the  total  of  i.'alifornia's 
state  liighway  bond  issues. 

"When  California  borrowed  money  at 
the  rate  of  4  y.  per  cent  interest  for 
the  building  of  its  state  highway  sys- 
tem, the  most  enthusiastic  promoters 
did  not  dream  that  its  4%  per  cent 
money  would  be  invested  in  an  enter- 
prise that  would  declare  100  per  cent 
dividends  annually." 


What  Is  the  status  of  the  construc- 
tion industry'?  This  is  an  important 
<lueslion  right  now,  especially  in  view 
of  the  fact  that  in  many  lines  of  In- 
dustry, business  so  far  this  year  falls 
far  short  of  that  of  last  year.  An- 
other important  factor  to  be  considered 
is  the  bearing  that  construction  has  on 
business  conditions  generally,  inas- 
much as  it  the  second  largest  industry 
In    the   country. 

The  question  may  best  be  answered 
by  a  careful  analysis  of  conditions  in 
a  number  of  widely  scattered  com- 
munities and  for  the  purpose  of  com- 
parison, twenty  typical  cities  are 
taken,  representing  the  various  sec- 
tions of  the  country. 

According  to  the  National  Associa- 
tion of  Building  Trades  Employers 
building  permits  issued  in  these  twenty 
cities  during  July  of  this  year  amount- 
ed in  round  numbers  to  139  million 
dollars,  while  the  June  valuation 
amounted  to  170  million,  a  decrease  of 
31  million.  However,  New  York  and 
Chicago  alone  are  responsible  tor  this 
difference.  Permits  issued  in  the  Ave 
l>oroughs  of  New  York  amounted  ap- 
proximately to  40  million  dollars  in 
July  and  58  million  in  June.  Chicago 
permits  amounted  to  approximately  19 
million  dollars  in  July  and  34  million 
in  June.  These  two  cities  therefore 
are  responsible  for  a  decrease  of  33 
million  dollars,  which  means  that  the 
total  value  of  permits  issued  in  the 
otlier  eighteen  cities  was  appro.ximate- 
ly  the  same  for  the  two  months. 

A  study  of  figures  for  this  same 
group  of  twenty  cities  over  the  first 
seven  months  of  this  year  shows  that 
the  total  value  of  permits  issued  ex- 
ceeds that  of  last  year  for  the  same 
period  by  about  89  million  dollars.  If 
business  keeps  up  during  the  last  five 
monthes  of  the  year,  and  there  is  every 

1st  7  Months 
1924 

New    York $585,760,152 

Chicago    179,510,270 

Detroit   99,299,884 

Los    Angeles 90,428,520 

Philadelphia     83,731,010 

Cleveland    38,219,990 

Baltimore    34,346,460 

Boston    32,363,416 

San  Francisco 30,146.136 

Washington,  D.  C 26,292,544 


reason  to  believe  that  it  will,  the  total 
volume  will  greatly  exceed  that  of  last 
year,  which  in  Itself  was  a  record 
breaker. 

The  figures  for  July  in  twelve  of  the 
twenty  cities  show  an  increase  over 
June,  and  the  remaining  eight  show  a 
decrease  which  with  the  exception  of 
New  York  and  Chicago  is  very  slight. 
Over  the  longer  period  taking  in  the 
first  seven  months  of  the  year,  eleven 
cities  show  an  increase  over  last  year, 
and  the  other  nine  register  a  decrease. 
New  York  has  the  biggest  gain  in  this 
period,  the  total  value  of  permits  is- 
sued in  the  five  boroughs  from  January 
1,  1924  to  August  1,  1924  being  $585,- 
760,152  as  opposed  to  $477,224,085  for 
the  same  period  last  year,  an  increase 
of   approximately   108   million   dollars. 

Chicago  on  the  other  hand  presents 
an  entirely  different  picture;  the  total 
value  of  building  permits  issued  there 
during  the  first  seven  months  of  this 
year  being  $179,510,270  as  compared  to 
$204,887,112  for  the  same  period  last 
year,  a  decrease  of  $25,376,842. 

The  other  eight  cities  registering  a 
loss  are  Los  Angeles,  Atlanta,  In- 
dianapolis, Minneapolis,  Kansas  City, 
St.  Louis,  Philadelphia,  and  Pittsburgh. 
The  cities  which  show  a  gain  during 
the  first  seven  months  of  this  year  over 
the  same  period  in  1923  are  in  addition 
to  New  York;  San  Francisco,  New 
Orleans,  Baltimore,  Boston,  Detroit, 
Buffalo,  Cleveland,  Dallas,  Seattle  and 
Milwaukee.  Of  these  Detroit  shows  the 
greatest  gain,  in  that  the  value  of  per- 
mits issued  there  during  the  period 
from  January  1,  1924  to  Aug.  1,  1924 
exceed  that  of  last  year  by  $26,136,275. 

The  following  table  lists  the.  ten 
cities  of  the  United  States  having  the 
greatest  valuation  in  building  permits 
for  the  first  seven  months  of  this  year: 

1st  7  Months         Increase         Decrease 

1923 
$477,224,085  $108,536,067 

204,887,112  $25,376,842 

73,163,60!)  26,136,275 

108,972,458  18,543,938 

86,525,250  2,794,240 

37,128,690  1,091,300 

29,639,192  4,707,268 

26,090,706  6,272,710 

27,267,307  2,878,829 

32,916,854  6,633,310 


Suit   for   Accounting   of 

Lumber    Plant   Sale    is    Opened 


G.  H.  Ward,  former  president,  man- 
ager and  majority  stockholder  in  the 
Ward  Lumber  Company  of  Modesto, 
now  engaged  in  the  lumber  business  at 
Santa  Rosa,  has  brought  suit  in  the 
superior  court  at  Modesto  against  H.  L. 
Say,  T.  H.  Kewin  and  E.  C.  Peck, 
principal  owners  of  the  Kewin  Lumber 
Company,  and  the  United  Bank  &  Trust 
Company  for  an  accounting  of  the 
transaction  which  transferred  owner- 
ship of  Ward's  interests  in  the  com- 
pany and  some  personal  property  to 
the  three  first  named  defendants  in 
May,  1923. 

According  to  claims  made  by  Ward 
in  his  complaint,  he  is  asking  for  ap- 
proximately $75,000. 

Ward  alleges  he  entered  into  a  con- 
tract with  the  defendants  in  May,  1923, 
to  sell  stock  in  the  Ward  Lumber  Com- 
pany, the  Falconbury  Lumber  Com- 
pany and  the  United  Bank  &  Trust 
Company,    also    all    his    interest    in    a 


ranch  near  Modesto  and  an  automobile. 
He  owed  the  lumber  company  $112,000, 
the  United  Bank  &  Trust  Company, 
$50,000,  and  T.  H.  Kewin,  $2000.  All 
held  securities  on  the  loans,  Ward 
claims. 

The  defendants,  according  to  the 
complaint,  agreed  to  pay  Ward  the 
book  value  of  his  stock  as  shown  by 
an  inventory.  He  now  alleges  they 
sold  the  property  first  and  then  took 
an  inventory  and  refused  to  make  a 
payment.  In  addition.  Ward  claims, 
they  took  80  shares  of  stock  in  the 
lumber  company,  valued  at  $105  a 
share,  which  was  not  assigned  to 
them. 

Ward  asks  an  accounting  and  his 
demands  total  about  $75,000.  He  is 
represented  by  Attorney  Stanley  Ped- 
der,  San  Francisco,  attorney,  and  At- 
torney E.   H.   Zion,   of  Modesto. 

The  bank  is  named  a  defendant  as 
it  held  the  stock. 


BUILt)INa    AND    ENGINEERING    NEWS 


Saturday,  SeiJtemlier 


"The  Proceedings  of  the  American 
Concrete  Institute,"  twentieth  conven- 
tion, 1U24,  Vol.  XX.  is  just  off  the  press. 
This  volume  of  the  proceedings  con- 
tains a  number  of  technical  papers  and 
discussions  of  interest  to  contractors, 
together  with  an  account  of  the  new 
specifications,  tentative  specifications, 
and  recommended  tentative  specifica- 
tions of  the  institute,  and  other  infor- 
mation of  value.  Information  concern- 
ing these  preceedings,  as  well  as  in- 
formation concerning  the  institute,  may 
be  secured  on  application  to  the  secre- 
tary, at  1807  East  Grand  boulevard. 
Detroit,  Mich. 

Jenkins  Manufacturing  Company, 
Bloomfleld,  New  .Jersey,  has  published 
the  "Fountain"  catalog  No.  12  contain- 
ing a  partial  list  of  electrical  conduit 
boxes,  water  tight  fittings,  and  other 
appliances  which  the  firm  manufac- 
tures. In  addition  to  the  articles  listed, 
the  firm  has  had  experience  in  the 
manufacture  of  special  fittings  and  ap- 
pliances of  many  descriptions,  used  for 
electrical  installation,  in  municipal 
and  United  States  government  con- 
struction, as  well  as  for  refineries  and 
chemical  and  explosive  plants,  and  in 
railway  and  marine  worli. 


SIX    PER   CENT   BIILDING   LOANS    ON 
PACIFIC    COAST    ANNOUNCED 

"S.  W.  Straus  &  Co.  loans  on  the 
Pacific  Coast  will  be  made  at  six  per 
cent  interest  from  now  on,  in  keeping 
with  a  policy  which  general  financial 
conditions  led  our  New  York  oflice  to 
adopt  some  weeks  ago,"  is  the  an- 
nouncement of  W.  K.  Bowes,  vice- 
president  of  S.  W.  Straus  &  Co.  and 
Pacific  Coast  director  of  loans  for  that 
company. 

"Call  money  rates,  generally,  are 
now  as  low,  and  in  some  cases  are 
lower,  than  they  were  during  the  years 
when  practically  all  ol  oui  loans  were 
made  at  six  per  cent.  Although  our 
clients  have  been  buying  six  and  one- 
half  and  even  seven  per  cent  bonds  of 
our  issues  for  several  years,  the  time 
has  come  when  we  must  reduce  the  in- 
terest rate  or  lower  the  standards  of 
security  to  which  all  Straus  loans  must 
measure  up,  and  that  is  a  policy  this 
company  will  never  adopt. 

"The  slowing  down  of  new  construc- 
tion during  recent  months,  particularly 
that  which  has  to  do  with  big  build- 
ings, has  been  due  in  a  measure  to  the 
anticipation  on  the  part  of  builders 
that  such  an  announcement  as  this 
would  be  made  and  we  believe  that 
many  such  enterprises,  much  needed 
and  promising  profitable  investment, 
will  promptly  be  commenced." 


GILBERT,    NEW    YORK    ARCHITECT, 
RAPS   TALL   BUILDINGS 


Injunction    Issued  Blocking 

Merced    Dam    Cement    Purchase 


The  in.iunction  suit  against  the  Mer- 
ced IrriBaticm  District  to  prevent  ful- 
fillment of  the  Pacific  Portland  Cement 
Company's  contract  to  furnish  cement 
for  the  building  of  the  Kxchequer  Dam 
and  the  upper  works  of  the  proposed 
storage  area,  was  sustained  in  a  Judg- 
ment rendered  by  Judge  S.  U  Strother 
of  Fresno,  who   heard  the  case. 

The  suit  was  filed  by  Attorney  Ed- 
ward Treadwell  from  Frank  Krejci,  a 
taxpayer  in  the  district,  who  claimed 
that  prior  to  granting  of  the  contract 
to  the  Pacific  Portland  Cement  Com- 
pany, all  bids  should  have  been  re- 
jected and  new  bids  called  for.  Krejci 
stated  in  his  suit  that  a  lower  price 
might  have  been  obtained  if  new  bids 
has  been  sought  after  the  first  bids  had 
been   rejected. 

Under  the  original  call  for  bids  it 
was  proposed  to  purchase  350,000  bar- 
rels of  cement  to  be  delivered  at  the 
rate  of  from  15,000  to  30,000  barrels 
each  month,  beginning  about  Septem- 
ber 1. 

The  decision  of  Judge  Strother  grant- 
ing the  cement  award  injunction  is  in 
part   as  follows: 

The  only  question  to  be  consid- 
ered is,  whether  or  not  the  legis- 
lature has  required  the  body  to 
take  certain  steps  as  a  condition 
precedent  to  entering  into  such  a 
contract  as  this. 

It  has  been  argued  that  the  great 
extent  of  the  powers  granted  to  the 
board  should  be  considered  as 
tending  to  show  that  it  was  not  in- 
tended to  limit  them  in  their  ex- 
ercise The  powers  are  no  more 
extensive  than  those  granted  to 
many     like     bodies     unquestionably 


Cass  Gilbert,  famous  American  ar- 
chitect, and  designer  of  the  Woolworth 
building  and  many  other  world-known 
skyscrapers,  does  not  admire  sky- 
scrapers. 

Gilbert  admitted  this  during  a  visit 
to  London  in  connection  with  the  In- 
ternational Congress  on  Architectural 
Education,  at  which  he  was  a  speaker. 

"I  am  glad  London  has  not  taken  to 
building  skyscrapers,"  Gilbert  said.  "I 
doubt  if  they  are  of  benefit  anywhere. 
New  York  would  be  far  better  off  if  the 
buildings  there  were  of  a  more  mod- 
erate height. 

"Concentration  of  high  buildings 
mean  overcrowded  streets  and  congest- 
ed traffic.  One  of  New  Y'ork's  greatest 
problems  is  to  take  care  of  the  ebb 
and  flow  of  humanity  that  goes  in  and 
out  at  certain  hours  of  the  day." 


limited  in  the  manner  or  means  of 
their  exercise.  It  is  admited,  for 
instance,  that  this  board  cannot, 
under  the  provisions  of  section  53 
of  the  act,  let  a  contract  for  con- 
struction without  advertising  for 
bids. 

In  the  plans  and  specifications 
for  the  work  adopted  by  the  board, 
were  included  specifications  for  the 
cement.  If  proposal  "(a)"  has  been 
accepted  by  the  board,  unquestion- 
ably the  furnishing  of  the  cement 
would  have  been  part  of  the 
"work"  for  which  the  contract  was 
let.  Being  part  of  the  work  in 
one  respect  it  was  of  course,  a 
part  of  it  in  all  respects. 

The  Act  that,  after  publication 
of  notice  and  receipt  of  proposals, 
"the  board  shall  let  said  work 
either  in  portions  or  as  a  whole 
to  the  lowest  responsible  bidder, 
or  they  may  reject  any  or  all  bids 
and  readvertise  for  proposals  or 
may  proceed  to  construct  the 
work  under  their  own  superinten- 
dence." 

The  conclusion  seems  to  be  ir- 
resistible that  the  legislature  in- 
tended that  if  any  part  of  the  work 
was  let  upon  contract  pursuant  to 
the  published  notice,  the  rest  must 
lie  either  upon  proposals  received 
on'  the  original  notice,  or  upon  re- 
advertisement,  and  that  the  board 
are  onlv  authorized  to  proceed  in- 
dependently in  case  they  determine 
to  do  the  whole  work  "under  their 
own  superintendence." 

It  follows  that  the  injunction 
should  be  granted,  and  as  it  was 
stipulated  that  the  case  should  be 
submitted  for  final  determination 
upon  this  hearing,  the  injunction 
will  be  made  permanent. 

Judgment  is  ordered  accordingly. 


IllGHKU     GAS     TAX     ADVOCATED    TO 
FINANCE   HIGHWAYS 


EMPLOYES 


IVSI  BED 


Unless  some  means  ot  financing  are 
devised,  construction  of  new  roads  in 
California  by  the  state  must  cease. 
Highway  Commissioner  Harvey  M.  Toy 
announces.  Toy    declared     that     the 

state's  half  of  the  present  2-cent  gaso- 
line tax  is  used  wholly  for  maintenance 
and  reconstruction,  leaving  nothing  for 
new  roads. 

He  suggested  the  raising  of  $1,000,OOU 
a  month  more  by  making  the  gasoline 
tax  3  cents  and  raising  the  automobile 
license  from  ?3  to  $8  or  ?10,  the  entire 
sum  to  be  spent  in  building  new  roads. 

"The  Highway  Commission,"  he  said, 
"is  practically  broke.  The  only  work 
we  are  doing  is  in  co-operation  with 
counties  and  the  Federal  Government, 
where  the  cost  of  building  is  divided. 
On  roads  built  by  Federal  aid  the  Na- 
tional Government  pays  for  59  per 
cent    of    the    cost." 


Seventy-four  employes  of  the  Fair- 
mount  Wall  Plaster  Company,  of 
Clarksburg.  Va.,  have  acquired  $1,000 
insurance  each  under  a  !?roup  avrange- 
ment,  for  a  total  life  protection  of 
$80,000.  In  addition  to  the  life  in- 
surance, each  employee  when  sick  or 
injured  will  receive,  under  accident  and 
health  provisions  of  the  policy,  a  pay- 
ment of  $10  a  week  for  a  maximum  of 
twenty-six    weeks. 

The  policy  was  issued  by  the  Metro- 
politan Life  Insurance  Company  on  a 
contributory  basis  whereby  the  Fair- 
mount  company  and  the  workers  joint- 
ly  pay  the   premiums. 

In  addition  to  the  actual  insurance  of 
the  policy  the  employes  will  receive 
from  the  insurance  company  at  fre- 
quent intervals  its  health  and  sanita- 
tion publications.  They  may  also  take 
advantage  of  the  Metropolitan's  free 
nursing  service  provided  for  certain 
classes  of  policyholders,  if  they  reside 
in  places  where  it  has  been  established. 


C.     I.     PIPE     AND    FITTINGS     MANU- 
FACTURED   IN    1»23 


The  Department  of  Commerce  an- 
nounces that,  according  to  reports  for 
the  biennial  census  of  manufactures, 
1923,  the  establishments  engaged  pri- 
marily in  the  manufacture  of  cast-iron 
pipe  and  fittings  in  that  year  reported 
such  products  valued  at  $87,443,039, 
together  with  other  classes  of  prod- 
ucts valued  at  $5,231,049,  making  a  to- 
tal of  $92, 674, OSS.  The  rate  of  increase 
in  the  total  value  of  products  as  com- 
pared with  1921,  the  last  preceding 
census  year,  was  109.1  per  cent. 

Of  the  74  establishments  reporting 
for  1923,  33  were  located  in  Alabama. 
9  each  in  New  Jersey  and  Pennsyl- 
vania, and  the  remaining  23  In  Cali- 
fornia, Colorado,  Indiana,  Maryland. 
New  York,  North  Carolina,  Ohio,  Ore- 
gon, Tennessee,  and  Virginia. 


Bl  ILDING     tOSTS    DOUBLES    IN    TEN 
YEARS 


"Buildin.g  costs  in  the  United  States 
have  doubled  in  the  past  ten  years"  is 
a  statement  made  in  a  special  report 
on  the  building  situation  issued  by  the 
National  Industrial  Conference  Board. 
A  chart  illustrating  the  report  shows 
that  material  costs  since  1914  have 
risen  much  faster  than  building  wages 
and  total  building  costs.  For  a  short 
period  in  1922  material  and  labor  costs 
ran   together. 

From  the  middle  of  1922  material 
costs  again  ran  ahead  of  wages,  but  at 
the  beginning  of  1924  material  prices 
declined  and  wages  rose  till  both  had 
reached  a  common  level  about  100  per 
cent  higher  than  in  1914.  The  report 
states  that  the  labor  shortage  stands 
out  as  the  most  important  factor  in  the 
construction    industry    today. 


BUILDING    AND    ENGINEERING    NEWS 


NI>K<'ll-'irATIO.\S     .    KOIt         (il.A7.l%<i 
l;l.A.SS  APl'HOVKII 


lnr<ii'iiiiitliin  whk-h  Ls  expected  to 
liiiivr  iif  valui-  to  ihe  purchaser  of 
hIiizIiik  kIuhm  in  olituiiiiHK  tli«  quail  ly 
iif  KliisH  he  pays  for  Is  coiituinfd  In  ii 
H^t  of  r.  S.  Uovernmi-nt  8p<-i'incations 
recently  i»»ued  by  the  liureiiu  of  Stand- 
iirils.  Di'pariiiifni  of  ("..ninKTce.  A 
(■la.MsirU'Utioii  of  such  Klass.-s  is  given, 
loKi-lhcr  with  complitc  data  regarding 
the  .sizi-s  and  ihickncsscK  of  glass  ob- 
tainable. A  mtrlhod  (if  fXitinininK  glass 
is  Blven  which  enables  uiie  lo  identify 
the    grades   commonly    marketed. 

Terfect  glass,  the  Uunau  states,  is 
l)ractically  never  made  liui  many  de- 
fects can  »e  present  without  destroying 
the  utility  or  the  good  .nppearance  of 
the  window,  provided  tlie  glass  Is 
properly  selected  so  that  slight  im- 
perfections are  unno.tlceabic.  Glazing 
glass  of  various  qualities  is  selected 
from  this  point  of  view. 

In  the  preparation  of  those  specifica- 
tions assistance  and  a^lvire  were  secur- 
ed from  manufacturers  and  distributors 
of  glass,  and  from  representatives  of 
the  American  Institute  of  .\rchitects, 
the  Federal  Supervising  Architect's 
Ottlce,  and  from  Sash  and  Door  Manu- 
facturers Associations,  The  informa- 
tion so  ttathered  is  expected  to  prove 
useful  to  the  consumer,  and  helpful  in 
protecting  the  honest  manufacturer 
and  <lealer  against  those  who  misrep- 
resent the  quality  of  the  glass  they  are 
selling. 

These  specifications  are  contained  in 
Circular  No.  164  of  the  Bureau  of 
Standards.  Copies  may  be  obtained 
from  the  Superintendent  of  Documents, 
(jovernment  Printing  Office,  Washing- 
ton, D.  C.     The  price  is  5  cents,  cash. 


1933    PILE    AND   RASP    OUTPUT 

The  Department  of  Commerce  an- 
nounces that,  according  to  reports  for 
the  biennial  census  of  manufactures, 
ia23,  the  establishments  engaged  pri- 
marily in  the  manufacture  of  flies  and 
rasps  in  that  year  reported  such  pro- 
ducts valued  at  $11,361,939,  together 
with  other  classes  of  products  valued 
at  J256,629,  making  a  total  of  $11,- 
618,568.  The  rate  of  increase  represent- 
ed by  this  total  as  compared  with  1921, 
the  last  preceding  census  year,  was 
.51.9  per  cent. 

The  Coast  Rock  and  Gravel  Company 
of  San  Francisco  contemplates  early 
construction  of  a  crusthed  rock  plant 
at  Roche,  Tulare  County,  about  seven 
miles  east  of  Visalia,  on  the  Southern 
Pacific  Railroad.  It  is  expected  the 
plant  will  be  in  operation  about  Febru- 
ary 1,  1925.  Approximately  $250,000  will 
be  expended  in  construction  and  equip- 
ment, according  to  reports.  In  addi- 
tion to  a  rock  plant  at  Piedra,  the 
company  operates  sand  and  gravel 
plants  at  Fair  Oaks.  Oroville,  Niles,  El- 
liott, Marysville,  Los  Angeles  and  one 
at  a  point  a  short  distance  from  Niles 
on  the  Western  Pacific.  The  general 
offices  of  the  company  are  in  San 
Francisco.  The  officers  are:  F.  N. 
Woods,  Jr.,  president;  Frank  W.  Er- 
lin,  vice  president;  and  J.  W.  Riley, 
sales   manager. 


PRODUCING    SYNTHETIC  AVOOD 

Synthetic  wood,  made  from  sawdust, 
is  now  a  regular  product  of  the  Wood 
Conversion  Company,  Cloquet,  Minne- 
.sota.  This  product,  made  into  boards 
four  feet  wide  and  sixteen  feet  long, 
comes  in  thicknesses  of  M  of  an  inch 
to  %  of  an  inch.  According  to  tests 
made,  this  material  has  a  uniformity 
that  is  lacking  in  natural  wood;  it  may 
be  sawed,  nailed,  sanded,  and  finished 
like  ordinary  lumber. 


Road   Expert   to   Suney   Economic 

Value  of  Reinforcement  in  Pavements 


.Announcement  is  made  by  Chas.  M. 
Upham,  Director  of  the  Advisory  Board 
on  Highway  Research  of  the  National 
Research  Council,  that  Mr.  C.  A.  Hog- 
entogler  of  the  U.  S.  Bureau  of  Public 
Roads,  has  been  granted  leave  of 
absence  in  order  to  conduct  for  that 
Board  a  fact-finding  survey  of  the 
economic  value  of  reinforcement  in 
concrete  pavements.  This  survey  is  to 
be  national  in  scope,  and  will  be  con- 
ducted in  co-operation  with  agencies 
interested  in  this  important  subject. 
It  is  proposed  to  cover  the  various 
soils,  traffic  and  climatic  conditions 
throughout   the  United  States. 

Mr.  Hogentogler  has  had  fifteen  years 
of  experience  in  highway  construction 
and  highway  research  which  well  qual- 
ifies liim  to  take  charge  of  the  present 
investigation.  After  graduation  from 
the  Pennsylvania  State  College,  and  a 
short  period  witli  the  Pennsylvania 
Steel  Company,  he  was  with  the  Penn- 
sylvania State  Highway  Department, 
fitllowed  by  several  years  on  street  and 
road  construction  with  the  Borough  of 
Columbia,  Pennsylvania.  For  two  years 
he  was  Assistant  Professor  of  Civil 
Kngineering  at  the  University  of  Idaho. 
He  was  then  engaged  in   research  with 


the  U.  S.  Bureau  of  Standards,  and 
finally  with  the  U.  S.  Bureau  of  Public 
Hoads  in  which  organization  he  has 
been   for  the   past  six  years. 

During  this  period,  Mr.  Hogentogler 
has  been  actively  engaged  in  a  number 
of  important  highway  researches.  These 
include  the  first  impact  and  water  tests 
at  Arlington  Farms  and  the  tests  to 
determine  the  cushioning  properties  of 
tires  now  being  conducted  by  the  U.  S. 
Bureau  of  Public  Roads  in  co-operation 
with  the  Rubber  Association  of 
.America  and  the  Society  of  Automotive 
I'ingineers.  In  1923  Mr.  Hogentogler, 
as  representative  of  the  Bureau  of 
I'ublic  Roads,  conducted  the  study  made 
in  co-operation  with  the  Advisory 
Board  on  Highway  Research  which  re- 
sulted in  the  publication  by  the  Na- 
tional Research  Council  of  its  Bulletin 
No.  35,  entitled  "Apparatus  Used  in 
Highway  Research  Projects  in  the 
United  States." 

Mr.  Hogentogler  is  the  author  of  a 
number  of  important  research  papers 
which  have,  appeared  in  "Public  Roads" 
and  were  reprinted  in  various  technical 
periodicals.  He  is  a  member  of  the 
American  Concrete  Institute  and  an 
Associate  Member  of  the  American  So- 
ciety  of  Civil   Engineers. 


Less   Cement   Makes    Stronger 

Road — State   officials   Declare 


At  the  time  of  adoption  of  a  new 
type  of  pavement  for  Washington 
state  highways,  a  lengthy  stretcii  was 
laid  on  the  Pacific  Highway  in  1922  and 
1923  and  it  is  stated  by  officials  of  the 
Washington  State  Highway  Depart- 
ment, that  the  new  surface  is  80  per 
cent   stronger   than  the  old   type. 

The  state  highway  department  now 
points  out  that  less  concrete  is  used 
under  the  new  specifications  and  that 
the  quantities  of  gravel,  sand  and 
steel  now  required  in  a  mile  of  paving 
is  of  mucli  interest.  The  highway  de- 
partment statement  is  to  the  effect 
that: 

"The  old  style  of  paving  was  to  lay 
concrete  7Vi  inches  thick  in  the  cen- 
ter and  6  inches  at  the  two  sides.  Ex- 
haustive tests  show  that  greater 
strength  is  given  by  paving  6%  inches 
thick  in  the  center  and  9  inches  on  the 
sides.  Slabs  of  concrete  are  joined  in 
tile  center  by  shear  bars  of  steel  that 
expand  and  contract  with  weather 
changes  exactly  as  does  concrete.  On 
the  road  the  pavement  begins  to 
thicken  2  feet  from  side  increasing 
until  a  full  nine  inches  is  provided. 

"On  a  20-foot  paving  the  old  style 
required  3,698  barrels  of  cement  per 
mile;    the    new    type    takes    3,667.        For 


the  same  pavement  1,100  cubic  yards  of 
sand  and  1,628  cubic  yards  of  gravel 
are  required.  Of  shear  bars,  5,834 
pounds  are  used. 

"There  is  a  great  deal  of  loose  talk 
about  cement  and  concrete,  even  some 
glues  used  in  mending  dishes  being 
termed  cement.  In  fact,  the  material 
that  goes  into  road  work  or  building 
is   the   only   true  cement. 

"There  are  two  kinds  of  cement: 
natural  and  manufactured.  The  natur- 
al cement  found  in  rock  deposits, 
burned  and  ground  up  before  using, 
has  little  strength  and  is  no  longer 
used. 

"All  manufactured  cement  is  'Port- 
land cement,'  though  a  great  many 
people  assume  that  'Portland'  means 
a  town  where  it  is  manufactured  or 
sold.  Three  ingredients  are  necessary 
for  Portland  cement  manufacture: 
limestone,  aluminum  clay  and  mag- 
nesium. There  is  comparatively  little- 
clay  in  this  state  suitable  for  the  man- 
ufacture of  cement.  In  Oregon  clay 
and  limestone  deposits  are  widely 
scattered  and  long  hauls  of  raw  ma- 
terials are  necessary.  Illinois,  as  an 
example  of  a  favored  state  has  vast 
deposits  of  limestone  and  shale  even 
close  to   big   trade  centers." 


ANTI-S.nOKE      MEET     SCHEDULED 


Shafer  Brothers'  Planing  Mill  at 
Montesano,  Wash.,  valued  at  $750,000, 
was  destroyed  by  fire,  Sept.  1. 


-A.  meeting  of  a  number  of  manufac- 
turing concerns  and  organizations  in- 
terested in  the  anti-smoke  ordinance 
introduced  in  the  San  Francisco  Board 
of  Supervisors  by  Supervisor  Margaret 
Mary  Morgan  will  be  held  shortly  un- 
der the  auspices  of  the  industrial  de- 
partment of  the  San  Francisco  Cham- 
ber of  Commerce.  F.  T.  Letchfleld,  di- 
rector of  the  Chamber's  industrial  de- 
partment, has  written  officials  in  New 
York,  Chicago,  Pittsburgh.  Detroit  and 
a  number  of  other  large  eastern  cities 
asking  for  the  copies  of  the  ordinances 
that  govern  the  smolve  nuisance  in 
those  cities.  The  forthcoming  meet- 
ing will  be  attended  by  industrial  and 
plant  engineers  and  it  is  hoped  that  as 
a  result  of  the  conference  an  ordinance 


that  would  overcome  some  of  the 
features  objected  to  in  the  ordinance 
now  before  the  supervisors  will  be 
agreed  upon.  The  California  Develop- 
ment Association  and  the  Southern 
Promotion  Association  will  take  part 
in    the  Conference. 


ZINC    PRODUCTION    DECLINES 


Production  of  zinc  during  July 
totaled  85,826,000  pounds,  representing 
a  slight  decline  from  the  preceding 
month  and  Sx  year  ago.  Stocks  of  zinc 
increased  over  June  holdings  and  were 
more  than  double  the  holdings  on 
August  1,  1923.  Zinc  retorts  in  opera- 
tion on  August  1,  1924,  totaled  71,827, 
as  against  75,155  on  July  1  and  82,075 
a  year  ago. 
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Building  News  Section 


APARTMENTS 


Low    Bidder.  jicnnfiri 

APARTMENTS  Approx.    $160, OUU 

SAX  FRANCISCO,  Nob  Hill. 

Nine-story  class  A  community  apart- 
ment. 

Owner — Withheld.  t3i^„ 

Arcbitect— Carl  Werner,  Santa  Fe  Bldg 
San   Francisco. 

Low  Bidder— J.  Martinelli,  180  Jessie 
St.,  San  Francisco. 

Completing   Plans. 

APARTMENTS  Cost    ?i5.0no 

SAN    FRANCISCO.      S    O'Farrell    \\     of 

Hyde   Street,  ,    ,  , 

Five-story    and      basement      reinforced 

concrete    apartment   house. 
Owner— F.    W.   Bottendorff. 
Architect — August      G.    Headman. c      74 

New  Montgomery  St.,  San  Francisco 


Ijlant,  steam  heat.  wall  beds,  tiled 
Ijaths.  hardwood  Hoors,  court  with 
fountains,  etc.  Estimated  cost,  $200.- 
iion.  Work  to  be  started  in  fiO  <lays. 
Plans  by  WriKbt  &  Harper.  IL'.'.  W. 
Main    St..    Alhamlira. 


BONDS 


MODESTO.  Stanislaus  Co..  Cal. — Su- 
Iiervisors  sell  $8000  bond  issue  of  Shi- 
loh  School  District  for  premium  of 
.'i;i41.80;  proceeds  to  finance  remodeling 
the    present   school. 

BERKELEY,  Alameda  Co.,  Cal. — City 
library  trusteesl  recommend  to  city 
council  bond  election  for  $100,000  to 
finance  addition  to  main  library  at 
Shattuck   .Ave.  and   Kktridge   St. 


Sub-Contract   Awarded.  ,,„,,„, 

APT.    HOUSE  Cost,    $60,000 

OAKLAND,   15th  and  Madison   Sts. 
Three-story    class    C    brick    apartment 

house. 
Owner — Coit    Investment    Co.,    306    14tn 

St.,   Oakland. 
Architect — Leonard    H.    Ford,    306    14th 

St.,   Oakland. 
Terra   ootta    awarded    to    N.    Clark    and 

Sons,    116    Natoma   St,.    S.   F. 
Structural  steel  to  The  Judson  Mfg.  Co. 

819   Folsom   St.,  San   Francisco. 


Sub    Bids    Being   Taken.  ,.„„„„ 

APT.    HOUSE  Cost,    $o0,000 

OAKLAND,    NE   Cor.   San   Pablo  Ave.   & 

Stanford  St. 
Two-story    brick    store    and   apartment 

house. 
Owner — I.  A.  Beaudry  &  C.  Brennan. 
Architect   —    Hutchinson    &    Mills,    1214 

Webster  St.,  Oakland. 
Contractor — M.     Allen,     346    Walsworth 

Ave.,   Oakland. 

Plans  Being  Figured. 

APT.    BLDG.  Cost,    $3o,000 

SAN     FRANCISCO,     Chestnut    west     of 

Gough. 
Three    2-story   frame   apartment   bldgs. 
Owner — Withheld. 
Architect — Edw.    Eames,    454    Calif.    St., 

San   Francisco. 

Plans  Being  Prepared. 
APT.    BLDG.  Cost,   $25,000 

SAN   FRANCISCO,   W   of  Divisadero. 
2 ',4 -story    frame    and    stucco    and    brick 

veneer    apt.    bldg.    (o    apt.s   4    rooms 

each). 
Owner — Withheld. 
Architect — Wm.    F.    Gunnison,    57    Post 

St.,  San  Francisco. 


Contract  Awarded. 

APT.    BLDG.  Cost,    $10,000 

OAKLAND,  SE  Cor.  85th  Ave.  and  E- 
14th    St.,    Oakland. 

Two-story  12-room  frame  apartment 
building. 

Owner — W.  R.  McCollough,  Cor.  85th 
Ave.  and  E-14th  St..  Oakland. 

Contractor — John  I.  Easterly,  2137  Tif- 
fin  Road,   Oakland. 


CHURCHES 


Sub   Contract   Awarded.  __ 

ROOFING  Cost,   $12,io0 

SACRAMENTO,    11th   &    K    Sts. 
No      150    rough    cast    asbestos    shingle 
and  Underwriters  class  B  asbestos 
roofing    for    Cathedral    building. 
Owner    —    Rev.    P.    J.    Keane,    Roman 
Catholic  Bishop,   2030   M  St.,   Sacra- 
mento. 
Contractor — Larson    Roofing    &    Supply 
Co      1015^4    Tenth   St.,   Sacramento. 


CALPELLA,  Mendocino  Co.,  Cal.  — 
Crawford  and  Baker,  Ukiah,  at  approx. 
$10,000  awarded  contract  to  erect 
Catholic  church  at  Calpella  and  paro- 
chial  residence   building  at  Hopland. 

LOS  .ANGELES,  Cal.  —  Archit.ct 
Carleton  M.  Winslow.  921  Van  Nuys 
Bldg.,  is  preparing  plans  for  a  new 
church  and  Sunday  school  building  to 
be  f-rected  at  the  corner  of  Vernon  and 


Plans   Complete. 

APT.   BLDG.  Cost,    $11,000 

OAKLAND,     S     Hillsborough     Ave.     160 

E   Wesley  Ave. 
Two-story     12-room     frame     apartment 

building. 
Owner — E.     W.    Woodard,     435    Merritt 

Ave.,   Oakland. 


ALHAMBRA,  Los  Angeles  Co.,  Cal. — 
R.  R.  Nehls  and  W.  G.  Watkins.  520  I. 
W.  Hellman  Bldg.,  are  taking  plans  for 
a  four-story  Class  D  apartment  build- 
ing on  Palm  Ave.,  opp.  city  park,  Al- 
hambra.  It  will  contain  48  2  and  3- 
room  apartments.  E.xtreme  dimensions, 
100x150  ft..  Lac-tile  (cement  tile)  walls, 
stucco  exterior,  tile  and  composition 
roof,    electric      elevator,       refrigeration 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-np-Dors,  'il-co-dors,  Cabald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    fireproof,    ventilated    non- 
slipping   flooring.  —  Irving   Iron 
Works  Co. 
LIGNI  SALVOR 
Best  AVood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


ludlong  Aves.  for  the  Vermont  Square 
lethodist  Episcopal  Church.  There 
,ill  lie  an  auditorium  and  lialcony  to 
.at  about  G50  people.  classrooms, 
..(  ial  hall,  kitchen,  gymnasium,  etc. 
;einforced  concrete  construction,  the 
uditorium  section  will  be  96x42  tl. 
nd  the  classroom  section  wfll  be  52x 
.',0  ft.,  3-story  and  basement,  plaster 
xterior,  tile  ro<»fing,  hardwood,  ce- 
lent  and  pine  floors,  art  glass,  storage 
later  heater,  hardwood  and  pine  trim, 
ilu  and  marble  work  pipe  organ.  Cosi, 
1  (Ml. (100.  Escherich  Bros.,  234  W  37th 
;t..   have   the  general  contract. 


FACTORIES  &  WAREHOUSES 


Sub   Figures    Being   Taken. 

WAREHOUSE  Cost,    $106,225 

SAN   FRANCISCO,   Fifth   and   Bluxorae. 

Four-story  and  basement  reinforced 
concrete  warehouse  building. 

Owner  —  Dohrmann  Commercial  Co., 
Stockton  and  Geary  Sts.,  S.  F. 

.Architect — Ashley  &  Evers,  58  Sutter 
St..    San    Francisco. 

Contractor — J.  S.  Samjison  Co.,  Monad- 
nock   Bldg.,  San  Francisco. 

Completing   Plans. 

FACTORY  BLDG.  Cost,  $150,000 

BERKELEY,   3rd   and  Bancroft   Way. 

Two-story  reinforced  concrete  factory 
building. 

Owner — Premier  Spring  &  Bed  Co. 

Architect  —  O'Brien  Bros.,  315  Mont- 
gomery St.,  San  Francisco. 

Figures    Being    Taken. 

MORTAR    PLANT  Cost,   $12,000 

SAN   FRANCISCO,   De  Haro  &   Division 

Streets. 
Four-story  frame  mortar  plant. 
Owner — Holmes   Lime   and    Cement  Co., 

425    Kearny    St.,    San    Francisco. 
Architect — W.  H.  Crim,  Jr.  &  Hamilton 

Murdock,  425  Kearny  St.,  S.  F. 


Construction   Under   Way. 

LAUNDRY   BLDG.  Cost.   $350,000 

SAN  FRANCISCO.       NE     Seventh     and 

Harrison  Sts. 
Two-story   reinforced  concrete  laundry 

building. 
Owner — Ideal   Laundry   Co. 
Designer — R.  S.  Gray. 
I  ontractor  —  Woodfleld   &      Weinstein, 

Alexander  Bldg..  San   Francisco. 

Contract  Awarded. 

APT.    BLDG.  Cost,    $21,000 

OAKLAND.    NW   Cor.    Perry   &  Laguni- 
tas   Aves. 

Three-story    21-room    frame    apt.    bldg. 

Owner — Mrs.     Elvlira     Cordy,     456     'Xa- 
gunitas    Ave.    Oakland. 

Architect — A.    W.    Smith,    American   Bk. 
Bldg.,  Oakland. 

Contractor — Alfred   Peterson,    3918  Lin- 
wood   Ave.,    Oakland. 

September  2,  1924 

Plans  Being  Prepared. 

FACTORY   BLDG.  Cost,   $40,000 

SAN  FRANCISCO  NW  Cor.  Sth  and  Fol- 
som Streets. 

One-story    fireproof   factory    bldg. 

owner    —    Diamond     Patent    Showcase 
Co.,  Inc.  1625  Mission  St.,  S.  F. 

1 '(-.'Signer — James    P.    Shaffer,    987    Mis- 
sion   St..    San    Francisco. 


Contract  Awarded. 

BUILDING  Cost,  approx.  $40,000 

.■^.AN  FRANCISCO,  N  Mission  betw.  12th 
and   13th  Sts.  through  to  Otis  St. 

Two-story  class  B  reinforced  concrete 
wholesale  building  for  plumbing 
supplies. 

(HvHf-r — Dalziel-Moller  Co.,  556  Mission 
St.,    San   Francisco. 

Architect — Willis  C.  Lowe,  Monadnock 
Bldg.,  San  Francisco. 

Contractor    —    Peter    Petersen,    Monad- 
nock Bldg..  San  Francisco. 
As  previously  reported,  grading  was 

awarded  to  Farrar  &  Carlin   ISO  Jessie 

.St..  San  Francisco. 


Saturday.  Septembor  S.   I'JH 
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ill   Contract   Awariicd. 

JILDINGS  Cost,    $60,000 

lAXT.  Contra  Costa  Co..  fill.,  200 
acre  tract. 

inxtrnction  of  a  group  of  about  20 
frame  and  i-orruKatPd  Iron  bulld- 
Inss  with  conireto  foundations 
(owm-r    furnishes    materials). 

vner — Giant     Towder   Co..    First    Nail. 
Bank  Bids..  .S.   K.  and  C.lant,  Cal. 
Mr.    Stratton    in    charge   at   plant. 

■<hiteil— lOnK.   Dept.  i.f  owner. 

■  nlraetor — Geo.  .\nderson,  a2U  Frank- 
lin   St..    Oakland. 

ii'iiviitlne   to   K.    E.  O'Brien.    .Martinez. 

FLATS 


rian.s   Being   Preiiared. 

FL.\T    BLDG.  Cost,  »8000 

SA.\   FIIANCISCO.   S  Lincoln   Way  east 

of    21st   Ave. 
Two-story    frame   and   .'stucco   flat   bldg. 
Owner — Thomas  Hamlll. 
r>esinrner — Milton    Larsen. 


Plans  Ciimpleted. 

F1.,.\TS  I '(.St,  $28,011(1 

SAN    FUA.VCISCO.      Marina    District. 
Four   two-story   and      liasenient     frame 

flat  buildings. 
Owner  &  Contractor — .1.  V.  I'ampbell  & 

J.   M.    Hooper,    1040   Bryant   St.,  San 

raneisco. 


Contract   Awarded. 

FLATS  Cost,   $14,392 

SAN  FRANCISCO,  S  Green  208  B  Bu- 
chanan. 

Two-.story    and    basement    frame    flats. 

Owner — Wm.  &  Mary  A.  Reston,  1917 
Green    St..    San    Francisco 

Designer  &  Contractor — John  Merz,  273 
Lily  Ave.,   S.  F. 

In    Be    Done    By    Day's    Work. 

FLATS  Cost,   $20,000 

SAN  FRANCISCO,  Funston  Ave.  n  of 
California  St. 

Twii-stor.v  frame  and  brick  veneer  res- 
idential flats  and  garbage  (2  flats 
of  7  rooms.  2  bathrooms  each). 

Owner — Strand  &  Strand  163  Parnassus 
Ave..  San   Francisco. 

Architect — Baumann  &  .lose.  2.51  Kear- 
ny  St..   San   Franci.sco. 

<Vntract   Awarded. 

FLAT   BLDG. 

SAN    FRANCISCO,    W      Baker 

Fulton  St. 
Two-story     and     basement     frame    flat 

building   (2   flats). 
Owner — A.    C.    Reader.    1d2S    Fulton    St. 

San   Francisco. 
Contractor — Frank  Antonioli.  3415  22nd 

St..    San    Francisco. 


St.  $10,000 


Contract  Awarded. 

FLATS  &   STORE  Cost,   $11,070 

OAKL.\ND,  .5471  Claremont  Ave. 

Two-story  6-room  frame  flats  &  store 
building. 

Owner  —  G.  Repetto,  1015  University 
-Ave.,   Berkeley. 

Contractor — M.  B.  Valente,  3215  Locks- 
ley    Ave.,    Oakland. 


GARAGES 


r-lans    To    Be    Prepared. 
AUTO  BLDG.  Cost,  $50,000 

SAN  FRANCISCO,  Market  St.  near  Van 
Ness. 


KINGS 
ORIENTAL 
STUCCO 

Untform    Color   and    Texture 
Waterproof,   Durable 

Manufactured   by 
■I.  B.  l.IJfG  &  CO. 

NEW    YORK 

Send   for   Color  Card 

A.  li.  GREBNE 

Pacific    Coast    Sales   Agent 

490    Burnside   St.,   Portland 

1151-53  Mission  St,  San  Franclaco 


Four-story  class  C  auto  sales  and  ga- 
rage   building. 

Owner — Withheld. 

Architect  —  Smith  O'Brien.  Bankers 
Inv.    Bid;;..   San   Francisco. 


Segregated    Figures    to    be    Taken    Ne.\t 

Week. 
GARAGK.  ETC.  Cost.  $45.00(1 

SAN    FRANClSCt^      OFarrelTand    Polk 

Streets. 
Owner — Monson    Bros.,    2.51    Kearny    St.. 

San  Francisco. 
Architect — ("reston    H.    .Jensen,    74    New 

Montgomery    St.,    S-an    Francisco. 
Contractor — Monson    Bros.,    251    Kearny 

St.,  San  Francisco. 
Lessees — Pacific     Auto     Motor     Service. 

Inc.,    1452    Bush    St.,   San   Francisco. 


MARVSVILLE.  Yuba  Co..  Cal.— Mc- 
Daniel  &  Burrough.  Marysville.  award- 
ed contract  to  erect  one-story  frame, 
stucco  and  galvanized  iron  garage  at 
620  Fifth  street,  for  Thos.  Mathews. 
Will  cover  area  of  51   by  141  feet. 


GOVERNMENT  WORK 
AND  SUPPLIES 


WASHINGTON,  D.  C— Until  11  a.  m. 
October  7.  1924,  sealed  proposals  will 
be  received  by  the  U.  S.  Veterans  Bu- 
reau, Room  791  Arlington  Bldg.,  Wash- 
ington. D.  C,  for  the  construction  of 
Administration  Building,  U.  S.  Veter- 
ans Hospital  No.  85.  Walla  Walla. 
Washington.  For  further  information 
see  Otf'cial   Proposal   section   this   issue 

SAN  FRANCISCO— Until  Sept.  15,  12 
m.  bids  will  be  rec.  by  Supervising 
Supt..  402  Postoffice  Bldg.,  Mission  & 
7th  Sts..  to  repair  floor,  roof,  etc.,  of 
U.  S.  Appraiser's  Building.  See  call 
for  bids  under  official  proposal  section 
in  this  issue. 

SAN  FRANCISCO,  Cal.— The  follow- 
ing bids  were  received  by  Wm.  Arthur 
Newman,  supervising  spperintendent, 
402  U.  S.  Post  Office  Bldg.,  for  furnish- 
ing and  installing  new  light  fixtures 
in  Customhouse,  San  Francisco: 
Thomas  Day  Co..  725  Mission  St. 

San    Francisco    $943.50 

Dowd-Seid     Elec.     Co 1023.00 

Brass  &  Bronze  Lighting  Fixture 

Company     1296.00 

Spencer   Elec.   Co 1310.00 

The  bid  of  Thomas  Day  Co.  was  rec- 
ommended to  Washington,  D.  C. 

SAN  FRANCISCO— Until  Sept.  25,  2 
p.  m.,  bids  will  be  rec.  by  Supt.  of 
Lighthouses,  San  Francisco,  to  convert 
tender  Sequoia  from  coal  to  oil  burner. 
Further  information  obtainable  from 
above    office. 

WASHINGTON,  D.  C.  —  Farrar  and 
Carlin.  ISO  Jessie  Street.  San  Francisco 
at  $13,120  awarded  contract  for  excava- 
tion in  rear  of  future  warehouse  at 
the  Marine  Corps  Depot  for  Supplies, 
San  Francisco. 

VASHOX  ISLAND.  Wash.  —  Until 
Sept.  24.  bids  will  be  rec.  by  Bureau  of 
Yards    and    Docks,     Navy    Department, 


CLAWSON    PATENT 
CHIMNEY   CO. 


CI,A■WSO^'•S    PATENT    CHIMNEY 

ts   the    Most    Complete  on    the 

Market 


CLA'WSON'S 
HOODS    and    DAMPERS 
Open    Fireplaces 


Terra  Cotta   and  Galvanized 
Chimney  Tops    Erected 
Chimney  Sweeping 


Washington,  D.  ('.,  for  steel  beacon 
towers  at  Vashon  Island.  Wash.  Work 
is  provided  for  under  Specification  No. 
5008.  Deposit  of  $10  required  for 
specifications   obtainable   from   Bureau. 


TIBURON.  Cal.— M.  E.  McGowan  I  vii 
Jessie  St..  San  Francisco,  at  $28.'J87. 
items  2  and  3.  also  accepted,  a'warded 
contract  by  Bureau  of  Yards  and  Docks 
Navy  Department,  under  Specification 
No.  500  ,  for  renewal  of  fender  system 
at  Tiburon,  Cal.  Time  for  completion 
120  days. 


TIBURO.V.  Calif.— Minneapolis  Steel 
and  Machinery  Co.,  1029  Chapman  Bldg. 
Los  Angeles,  at  $17,573,  time  for  com- 
pletion 150  days,  awarded  contract  by 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment, Washington,  D.  C,  for  coal- 
ing plant  repairs  at  Tiburon,  Calif. 
Work   under  Specification  No.  4989. 


HALLS   AND   SOCIETY 
BUILDINGS 


Sub   Figures  To   Be   Taken   Next  Week. 

ALTERATIONS  Cost,   $71,000 

SAN   FRANCISCO,    China  Town. 

.Alterations   to   brick  club  bldg. 

Owner — Ming  Yee  Asso. 

Architect  —  Chas.  E.  Rogers.  Phelan 
Bldg.,    San    Francisco. 

Contractor — Barrett  &  Hilp,  91S  Harri- 
son St.,  S.  F. 


Sub    Contract   Awarded. 

STORE,  ETC.  Cost,  $80,000 

S.AN  FRANCISCO  E  Jones  107-6  N"  Turk 

Three-story  class  C  store,  hall  and  of- 
fice   building. 

Owner — Musicians'  Union,  68  Haight  St 
San   F'rancisco. 

Architect — Sylvain  Schnaittacher,  233 
Post    St..    San   Francisco. 

Contractor — G.  P.  'W.  Jensen,  320  Mar- 
ket St..  San  Francisco. 

Struetiiral  steel  awarded  to  Central 
Iron  Works,  2050  Bryant  St.,  S.  F. 
at   $11,350. 

Electrical  -work  to  Atlas  Electric  Wks. 
185  Stevenson  St.,  S.  F.  at  $1681. 

Plumbing  and  heating  to  Scott  Co.,  243 
Minna   St..   S.   F..    $6843. 

Elevators  to  Spencer  Elevator  Co.,  166 
7th  St.,  San  Francisco. 


Contract   To   Be   Awarded. 
CLUB  Cost.    $25,600 

BERKELEY.  Euclid  Ave  near  Le  Conte 
Three-story  frame  and  stucco  students 

club. 
Owner — Japanese    Club. 
Architect — Masten  &  Hurd.  278  Post  St. 

San   Francisco. 
Contractor — J.  P.  Brennan,  2637  Durant 

St..  Berkeley. 


Plans  Being  Figured. 

LOD(3E  BDLG.  Cost,  $55,000 

SAN  FRANCISCO,   Ingleside  Terrace. 
Three-story     frame    and     stucco    lodge 

building. 
Owner — Mt.  Davidson  Lodge  No.  481. 
Architect — Jos.   L.   Stewart,  703  Market 

St.,    San    Francisco. 


A.  E.  Leltcb 


J.  a.  Leltoh 


LEITCH 
ROOFING  CO. 

Successors  to  Clark  A  I/eltch 

Office  and   Warehouee: 

1I1«  SlliCOlVn   ST..   SACn.^MBNTO 

Phtnes    Main   7241 — 0223 
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Contract  Awarded.  $19,939 

IftFrl^tirs  and  additions  t^jU^  Md.. 

^^chlt;^?  -  W^  i'^nillmn..  Mer- 
cantile  Trust  Bldg.,   Beriieley. 

contractor-Miner  Co,,  2332  Macdonald 
Ave.,  Richmond. 

T  n<i  ANGELES,  Cal.— Bngr.  Service 
Co'^^UltSinkton  Bldg.,  has  com^ 
nleted  preliminary  plans  for  a  ciuu 
b  de  to  be  erected  at  Hoover  fet.  and 
eL^nta  Barbara  Ave.,  for  the  Expos^on 
i;tri\lvra"sw1m"mfn?"p"o^'i"^6o'i\"6'ft. 
ad  a  l^anro^m  68x118  ft.,  2  stores, 
focker  room,  offices,  balcony  and  gym- 
nasium. Steel  and  cone  constr  2-story 
and  balcony,  138x120  "•■  P^^^'®  nSO  000 
art  stone  trim,  plate  glass,  etc.  n&o.uu" 


CROCKETT,  Contra  Costa  Co.,  Cal. 
The  following  contracts  were  awarded 
by  the  Board  of  Supervisors  or  the 
construction  of  a  memorial  hall  bldg^ 
at  Crockett,  according  to  planb  ana 
specification's  by  A.  A.  Brown,  design- 
ing and  iconstructing  <en&ineer,  215 
Market  St.,  San  Francisco^ 
Giieral  contract  to  Frank  H.  Cress,  1!>U 
Tpssie    St      S.    F.,    $7214.  .      , 

Electrical   work    to'   Crockett   Electrical 

Co.,   Crockett,   $1149.50.  . 

Cornice  work  to  W.  Heidt  Cornice  Wks 

llrtck    to'  Hock    &    Hoffmeyer,    180    Jes- 

sie   St      S.   F.,    $1795. 
Paintint;   to    S.    Kirkhouse,    $728. 
piVJterins  and   lathing   to    Wm.    Makln, 

Crockett,    Cal.,    $4416. 
Glass    to    Cobbledick-ICilibe    Glass    Co., 

666  Howard  St.,  <S.  F.,  $575. 
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HOSPITALS 


Sub  Contracts  Awarded.  v>-,fl  oiio 

HOSPITAL  BLDG.  ^^"^V-ifntnn 

ALAMEDA,    SW   Willow   and   Clinton 

Five-story  reinforced  concrete  hospital 
building. 

Owner — Alameda     Sanitarium. 

Architect— Edw.    T.    Faulkes,    Crocker 
Bide      San    Francisco. 

Contractor-Alfred    H.    Vogt,    185    Stev- 
enson St.,  San  Francisco. 

Excavating    to    Ariss    Knapp    Co., 
12th   St.,  Oakland. 

neinforcing    steel    to    Gunn    Carle 
.    351    12th    St.,   Oakland. 

Cvnicnt  to    Powell      Bros.,      Haron 

Pearl,  Alameda. 
(35934)      1st    report    Sept.    16,    l'.>J.i 
July  21,   1924. 


Shades 

Wm.  A.  Rapp  Co.,  1401  Front, 

Sacramento     ♦»" 

W.    &    J.    Sloane    '" 

Kuephler    Bros ■    '"^ 

All  bids  taken   under  advisement. 

SAN  RAFAEL,  Marin  Co..  Cal.— Dr. 
Chas  Marston,  San  Rafael  associated 
with  Dr.  L.  L.  Stanley,  Dr.  DeLancey 
of  San  Anselmo  and  Mrs.  Marion  Ka.uf- 
mann  and  Lena  Russell,  have  filed 
articles  of  incorporation  at  San  Ra- 
fael and  plans  early  construction  of 
a  modern  hospital  in  San  Rafael  to  cost 
between  $75,000  and  $100,000.  Will  be 
Class    A    construction. 

SAN  FRANCISCO— Until  Sept.  17,  3  P. 
M.,  bids  will  be  received  by  Board  ot 
Public  Works  to  furnish  and  install 
electrical  fixtures  in  Relief  Home 
Buildings;  est.  cost,  $20,000.  Plans  ob- 
tainable from  Bureau  of  Architecture. 
2nd    Floor,    City    Hall. 

BAKERSFIELD.  Kern  ^.'o-^  ^al.  — 
Nathan  Dohrman  &  Co.,  San  Francisco 
awarded  cont.  at  $17,554.88  for  supply- 
ing kitchen  and  other  equip,  for  new 
Kern    general    hospital. 

SANTA  ROSA.  Sonoma  Co  Cal.  -- 
County  Health  Officer  Dr.  Samuel  S. 
Bogle  recommends  to  supervisors  an 
appropriation  in  new  county  Ijudget 
of  $100,000  to  finance  construction  ol 
•a  first  unit  for  a  new  county  hospita  . 
..\   fireproof   structure   is   contemplated 

SAN  FRANCISCO— Until  ,  September 
3  3  p.  m.,  bids  will  be  received  by  Bd^ 
n'f  Public  Works  to  erect  relief  home 
buildings.  Estimated  ^  cost  n.660,00i. 
Segregated  bids  are  desired  for  (1 
general  construction,  estimated  cost 
«1, 320,000;  C2)  plumbing  and  gas  J't- 
(ings.  $120,000;  (3)  mechanical  equip- 
ment $150,000;  (4)  electric  work.  $70.- 
UOO.  Plans  obtainable  from  Bureau  of 
Architecture.  2nd  floor,  City  Hall.  John 
Reid.  Jr.,  city  architect. 
(43261)  1st  report  Aug.  S,  Ivii,  !>tn 
Aug.    15,    1924. 


Saturday,  September  6,  1924 

LOS  ANGELES,  Cal.— Architects  Bd- 
elman  &  Barneit  and  George  Birnliach, 
7''6  H.  W.  Hellman  Bldg.,  have  com- 
puted plans  for  a  Class  r  hotel  builrt- 
ng  to  be  erected  on  Wright  St.,  be- 
iweeo  Pico  and  14th  Sts.,  for  Mrs. 
U'ivy  It  will  contain  61  rooms  with 
liifF'i  baths  and  lobby.  Brick  walls,  3- 
■<tory  and  basement,  composition  roof- 
ing '  pressed  brick  facing,  .j0xl35  ft. 
c.  nient  and  pine  flodrs.  plate  glass. 
Clow  gas-steam  radiators.  storage 
water   heater,   pine  trim,   tiled   baths. 

LOS  ANGELES.  Cal— W.  Douglas 
Le-  401  Sun  Bldg.,  has  the  contract  at 
$115,100  for  all  work  •complete  for 
erecting  a  four-story  Class  C  hotel 
liuilding  on  Alvarado  St.,  between  6tli 
and  Orange  Sts.  for  Fred  Horowil/,. 
Richard  M.  Bates,  1101  Brack-Shops 
Hldg..  is  the  architect.  Dimensions  oOx 
180  ft.,  no  rooms,  110  baths,  brick 
walls,  pressed  brick  facing,  marhle  and 
tile  work,  composition  roofing,  pine 
trim,  steam  heating,  elevator. 

PISMO.  San  Luis  Obispo  Co..  Cal.  — 
\V.  J.  Smith  has  general  contract  and 
Faulstich  Bros,  brick  eont.  for  21-storv 
lirick  hotel  at  Pismo  Beach  for  Joseph 
luitler.  Bldg.  will  contain  25  rooms; 
$20,000. 


ICE  AND  COLD  STORAGE 
PLANTS 


HOTELS 


351 


and 
5  th 


SACRAMENTO,  Cal.— The  following 
bids  were  received  by  Harry  W.  Hall, 
county  clerk,  to  erect  power  house  and 
laundry  building  in  connection  with 
the  county  hospital  building  at  Sac- 
ramento, Cal.  Plans  by  Architect  R.  A. 
Herold,  Forum  Bldg.,  Sacramento: 
Fred  H.  Betz,  1831  Q  St.,  Sacra- 
mento       Hvttn 

William    C.    Keating Ii',5, 

William    Murcell    • li-iiL 

Campbell   Construction  Co "JAV. 

h'rederick    &    Shannon li'lli 

Geo.    D.   Hudnutt    Ihnll 

Matliew.s   Construction    Co 79,7b7 

Herndon  &  Finnigan    80,223 

In.'^talling  Electrical  Fixtures 
Scott   Plumbing  &  Elec.  Co.,  421 

J   St..   Sacramento    $1435.50 

J.  C.  Hobrecht   JiSo'^c 

Roberts    Mfg.    Co 1836.75 

liinolenm 

Frazier    Co.,   Sacramento    $5363 

Wilson  Bros ^ooVl 

Van   Fleet-F'reear    5986.25 


Ui 


ill: 


iiliilt 


Mailing  Lists 


plant  ot  slow  growth.'  The  coi.- 
fldcnoe  which  architects,  con- 
tractors, and  owners  every  wlieic 
have  in  Quandt-qualitr  paintma 
and  decorating  service  has  been 
established  through  the  strictest 
adherence  to  the  higrhest  stand- 
ards during  the  past  40  years. 
Whether  the  job  »•«  >;'""Se  »' 
small,  our  paramount  interest  is 
to  achieve  the  best  result  and 
Kive  full  value  for  every  dollar 
expended.  Quandt-nuality  serv- 
•e  is  a  dejiondable  service  and 
•ill  fuliill  all  your  requirements. 


A.  Quandt  tf  $@n$ 

Painters  -  Decorators 


GUERRERO  STKEET  ■  MARKET  I7ro 

saH  F3&NSISC0 

Los  Anoeles 


OXNARD.  Cal. — Union  Ice  Co.  has 
started  work  on  new  ice  manufactur- 
ing plant  and  two  packing  .sheds;  $60.- 


POWER  PLANTS 


\NAHEIM.  Cal. — City  trustees  call 
special  election  on  Oct.  IS.  for  voting 
„n  bond  issue  in  sum  of  $240,000  for 
building  and  equiping  municipal  power 
house. 


TUNA  I -AN  YON.  L.,s  Angeles  Co.,  Cal. 
-Architect  A.  L  Acker.  442.  Douglas 
Bl.lg.,  Los  Angeles,  is  preparing  plans 
fnr  a  two-storv  Bhutanese  tavern 
building  in  Tuna  Ganynn  near  Roscoe 
for  the  Bhutanese  Village  Co..  1.  W. 
Hellman  Bldg.  There,  will  be  a  number 
of  single  and  double  apariments,  a 
large  lobbv,  dance  hall,  dining  room, 
elubroom  and  kitchen,  dimension.  1-"^ 
711  ft.  reinforced  concreie  \valls  to  sei^- 
ond  slniv.  balance  will  be  frame,  com- 
position'and  shakes  roofing,  tile  baths 
J,  ml  showers  hardwood  floors,  pine  and 
h'lrdnood  trim  Cost,  $70,000.  A  num- 
ber of  cal. ins  will  also  be  ere.'ted. 


LOS  .\NGELES.  Cal— $16,000,000  bond 
issue  to  const,  municipal  elec.  distrib. 
sys.  carried  by  large  majority.  No 
-tatement  given  out  as  to  apportion- 
ment of  funds,  although  it  is  under- 
.stood  allotment  will  be  made  to  18  dis- 
tricts. 


LOS  ANGELES,  Cal.— Until  3  p.  m.. 
Sept.  12,  bids  will  be  rec.  by  dept.  of 
pub.  serv..  602  Pub.  Serv.  Bldg..  for 
transformer  oil  dryer  and  filter  com- 
plete. Jas.  P.  Vroman,  secy. 

LOS  ANGELES,  Cal. — Southern  Cali- 
fornia Edison  Co.  has  been  granted  18 
permits  by  state  division  of  water 
rights  for  development  of  power  sites 
west  of  south  fork  of  San  Joaquin 
river  After  completion  of  the  13-mile 
Florence  tunnel  next  year  work  on 
the  21^-mile  Pittman-Shaver  tunnel 
will  be  started.  Program  calls  for  con- 
struction of  at  least  ten  new  power 
houses  and  several  dams  over  a  period 
of  15  years.  Total  cost  of  the  project, 
including  work  under  way  will  amount 
I..   $200,000,000. 

LOS  .\NGELES.  Cal.— City  votes  $16,- 
0110,1100  to  extend  and  improve  electri- 
cnl  distributing  .system  of  municipal 
bureau  ot  power  and  light. 


Member  S.  F.  Builders'  Exchange 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Variegated  Colors  ,Slat« 

Roofing 

and 

Random  Variegated  Colors  Tile 

Roofing 

Composition  Rooting 

General  Roof  Repairing 

Samples   Submitted 

ISO  Jessie   St.,  San  FTancUco 

Res     4201    Mission    St. 

Phone    Randolph    5982 


Saturday.   Seiitembcr  6,    I'JJl 
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GLHNDALE.  Cal— Until  10  a.  m.. 
Sf\tt.  11,  bids  will  be  rec.  by  city  o( 
niviidale  for  132  2-llght  standards,  oa- 
blu,   wire,   etc.   A.  J.   Van   WIe,  city  olk. 

SAN  KKAXCISrO— lirode  Iron  WkB., 
:!"  Hawthorne  St.,  San  Francisco, 
awardi'd  i-i>ntract.s  by  raclfli-  Oas  and 
lOlirlrir  Company,  for  nii.si'ellaenouE 
iron  and  Rtiel  work  in  coniitction  with 
tin-  I'll  Ulver  Power  I'lant  No.  8  and 
for  obcikered  plate  flooring  coverinB 
for  the  generator  buildinK  at  the 
Kresno    gas    plant.    The    total    tonnage 


I'lBLIC  BUILDINGS 


l.OS  A.VGELES.  Cal. — Clinton  Constr. 
Co.,  Stock  Kxohangre  Bldgr.  has  been 
awarded  a  contract  at  $l.a.il.4O0  for  all 
work  ei>mplete  for  erecting  the  new 
central  library  building  at  Slh  St.  and 
Crand  Ave.  for  the  Board  of  Library 
Di  ector.s  of  the  city  of  I,<,s  Angeles. 
The  previous  action  of  the  board  in 
awarding  the  contract  to  Edwards 
Wildey  &  Dixon  Co.  was  rescinded  on 
orotest  froTi  Clinton  ''nnKtiuctjon  Co. 
and  the  bids  reconsidered.  The  con- 
tract was  awarded  on  the  original  bid 
of  »1.3r,n,iu)0  with  iuldili...ns  and  de- 
.':icii.>ns  for  the  followinsJ  :Uternates: 
(13))  Omission  of  relief  lines,  deduct 
$12110;  (28)  omission  of  coverings  on 
certain  return  lines,  dcduci  JlOiiO:  (30) 
(•mission  of  trap  and  fri'sh  air  inlet  on 
:  t'>rm  sewer,  deduct  *t;iiO:  (Ifl)  usln^ 
Otis  elevators  and  book  lifts,  deduct 
S.-.noO:  (43-b)  Otis  leveling  device  for 
freight  elevators,  add  $1200;  (44)  omit 
structural  tile  for  rotunda  floor,  deduct 
*23(>n:  (4.T)  structural  steel  reinf.  for 
lotunda  floors,  add  fl2n0;  (4fi)  concrete 
for  rotunda  floor,  add  $800:  (47)  paint- 
ins'  underside  of  concrete  floor  in  ro- 
tunda, add  *l.=iO:  (.St)  change  in  water- 
oronfing.  deduc-t  J 1100;  (41 -A)  auto- 
matic telephones,  add  58000;  (.51-c)  elec- 
tric wiring  for  basement  tier  stacks, 
add  $1250.  On  the  liasis  .,f  the  later- 
nates  accepted   the   lii'l   of  Clinton  Con- 


struction Co.  was  $1,351,400  and  that  of 
Edwards.  Wildey  &  Dixon  Co.  was 
»1.352,S28.  C.  W.  WInslow,  'J21  Van 
Nuvs  llldg.,  Los  Angeles,  is  the  archi- 
tect. 

HANT-ORD,  Kings  Co.,  Cal. — The  fol- 
lowing is  a  complete  list  of  bids  re- 
ceived by  the  Board  of  Trustees  of  the 
'city  of  Ilanford  for  the  construction  of 
a  fireproof  municipal  auditorium  ac- 
cording to  plans  and  specifications  by 
Architects  Coais  .v  Traver,  (i2ti  Kowell 
Hldg.,    Fresno,   Cal.: 

C'ontrnvt    No.    1 — Carpentry,    etc. 
Hrintlle  &  Bebeau,  3936  Mckenzie 

Fresno     ?42,3S6 

Jollv    &    Jolly,    Fresno 4.5,341 

D.  Cahill.  Lemoore    45,600 

Carl    Nelsen,    Hanford    45,698 

LoForti   &   Heffner,   Fresno    ....    47,547 

J.    Frank    Brown,    Hanford 47,850 

McGinty    Constr.   Co.,   Fresno 48,243 

Fisher  &  McNulty,  Fresno   49,977 

P.  T.   Wallstrum,  Hanford   (No. 

1  and  5)    59,980 

U.    VC.   Brown   Constr.   Co.,    Ma- 
dera, (No.   1,  2,  :j  *  ^)   .    ..     8:i..t2:< 
\V.    .T.    Oehs,    F'resno    (No.    1    to 

6    inclusive)     99,409 

"W.  G.  Reed,  Bakerstield   (No.  1 

to    5    inclusive)     100,306 

Bids  under  advisement. 

Contract    IV».    a — Brickwork 

Paul  Kindler,  Fresno    $21,500.00 

LoForti    &    Heffner.    Fresno..    21,600.00 

J.  M.  Brown,  Fresno    21,870.00 

Fred    Smith,    Fresno     21,900.00 

D.  A.  Moore,  Fresno   21,997.50 

Awarded     Paul     Kinder,     145     N     Van 
Ness.  Fresno. 
Contract    No.    3 — MillTvork    &    Glnzlns 

Fresno    P.    M.    Co.     Fresno $4984 

Hollenbeck-Bush    P.    M.    Co., 

Fresno      5200 

Central  Calif.  P.M.  Co.,  Kingsburg  5432 

Madary's    Mill.    Fresno     6123 

Bingham-Wenks    P.M.    Co..   Fresno   6501 

Awarded     Fresno     Planing    Mill,     752 

Monterey  St.,  Fresno. 
C-ontract    No.    4 — Plastering    &    Lathitaf; 
Fernandex    &   Sons,    Hanford.  ..  .$17,850 
M.    E.   Summers,  Fresno    .... 21,000 

Awarded  Fernandez  &  Sons.  Hanford. 
Contract  No.  5— Painting 
K.   Zelinsky,  Ban   Francisco. ..  .$3190.00 
J.  E.   Harrison,   Fresno   3224.00 


Vail    Brothers,    Hanford    3358.60 

J.    Streeter,   Fresno    3875.00 

G.    W.    Attwater,    Fresno 4460.00 

A.  R.  Nelson,  Hanford    6277.70 

Awarded   Vail  Bros.,   Hanford,   Cal. 

Contract   No.  C — HoofliiK 
Fresno    Roof    &    Paint    Co.,    493    Bl.nck- 

stone  Ave.,  Fresno — asbestos,  $Uli 

comp.,   no    bid. 
E.    H.    Cotfman    Roofing    Co.,    Fresno, 

asbestos,    $1924.60;    comp.    $2164.20. 
Fresno   Sheet   Metal     &     Roofing     Co., 

Fresno    —    asbestos,    $1998;    comp. 

$2037. 
C.    E.    McMullin,    Fresno — asbestos,    $2,- 

096;    comp.    $2027 
Valley  Lumber  Co.  Fresno  and  Hanford 

asbestos,    $2266;   comp,   no   bid 
Bids   under   advisement 
Contract    No    7 — Plumbing    &     Heating 
Battle    &    Roberts,    Hanford.  .$12,300.00 

B.  A.    Newman,    Fresno 13,351.00 

Barrett-Hicks  Co.,    Fresno....    13,589.00 

E.   Magnuscn,   Kingsburg 13,625.00 

Harlock-Clough.     Hanford 14,194.24 

Ford    &    Berry,    Hanford 14,322.55 

Awarded  Battle  &  Roberts,  207  E  7th 
St.,    Hanford. 

Contract   No.  8 — Electrical  Work 
Electric   Constr.   Co.,   Fresno $3175 

add  strips   $674;   add  dimmers  $485. 
Robinson   Electric  Co.,   Fresno....    3400 

strips    $535,    dimmers    $775. 
O.  F.  Abbott,  Hanford 3500 

strips    $575,    dimmers    $459. 
Chas.    Eyman,    Madera    47.j8 

Bids   under  advisement. 
Contract  No.  0 — Finisli  Hardware 
Hanford    Hardware    Co.,    Hanford   $1724 
Fresno    Hardware   Co.,    Fresno....    1674 

Awarded      Hanford      Hardware      Co., 
Hanford. 


rifins   Being   Completed. 

COMMUNITY  HOUSE  Cost.   $18,000 

PIEDMONT,      Alameda     Co.,      Piedmont 
Park. 

One-story    frame    community    house. 

Owner — City  of  Piedmont. 

Architect — Meyer   &   Johnson,   742   Mar- 
ket St.,   San   Francisco. 
Plans    were    originally    prepared    for 

addition    and    alterations      to      present 

building,   but  this   idea    has  been   aban- 
doned   and   new   plans    call    for      an 

entirely    new    structure. 


\^ESTEST 

Electric  Safety  Switches 

a  Western  made  product 
used  and  installed 

by 

LATOURRETTE  FICAL 

on  the  ■ 

U.  S.  Veterans'  Hospital 

Livermore,  Calif. 


Western  Safety 
Manufacturing  Co.,  Inc. 

^ilanufactiu'er.s  of 

Enclosed   externally    operated 

safety  switches,  knife  switches, 

metal  switch  and  cut-out  boxes, 

safety  switch  boards 

247  MINNA    STREET,    SAN    FRANCISCO 
Phone  Sutter  3008 


Phone  Franklin    3400 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


IGarH^n  (EotiBtntrtton  Ef^jorta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STREET  SAN    FRANCISCO 


Reinliart  Lumber  and  Planing  Mill  Company 

GENERAL,    LUMBER    YARD 

Dry   Kiln  Capacity,  10  Million  Feet  per   Annum 

Geiiernl    Mill    and     Cabinet    -Work,    Stock    l>oor«.    SaoU 

Frnines    anri    IHoiiIdlnes 

JBRROLD  AVE.  &  VARNEVELD  AVE. 

Mission   901-902-903-904  San  Francisco 
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V"'^'-  ''/aS^rw':^PlacheK,    2014 
'        Shattuck   Ave.,   Berkeley. 

Mr.  Plachek  Has  completed  plans 
and  lias  submitted  them  to  city  trus 
tees   for   their  approval. 


SAN  .TOSE,  Santa  Clara  ^o.,  Cal. 
Fweetser  and  Baldwin  Safe  Co.  at  $3600 
•;wa?cled  cont.  by  county  supervisors  to 
i'ur  and  install  one  double  auoaUc 
burglar  alarm  system  in  county  treas 
urer's  office.  Bid  "f.  Butte  Electric  & 
Mfp-  To  San  Francisco,  at  ?300U  not 
^o#sidered  not  being  in  accordance 
with  specifications. 
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Plans  Complete.  .,„„„  ^ 

DWELLINGS  Cost,   $5000   each 

SAN  FPvANCISCO,   E    19th   Ave.    150    lio 

W  Quintara. 
Two  1-storv  and  basement  frame  dwlgs 
Owner  &  Contractor— J.  C.  Schmidt.  138 

Precita  Ave.  S.  F. 
Designer— A.  Schmidt,  136  Precita  Ave.. 

San  Francisco. 


fontract  Awarded.  .,„„„„ 

RESIDENCE  Cost,   $12,330 

SAN   JOSE.    16th   near  William. 
Two-.story    6-room    frame    residence. 
Owner — Newton   Foster. 
Architect   —   Mitchell-Jackson    Co.,    170 

2nd  San  Mateo. 
Contractor — Geo.    L.    Honore,    156    Race 

St.,  San  Jose. 


Completing   Plans.  .,a  nnn 

RESIDENCE  Cost,   $20,000 

SAN   FRANCISCO,  Ingleside  Terrace. 
Two-story   frame  and   stucco   residenc- 

and   garage. 
Owiiti— A.    Crocker.  ^. 

4^,^i,ii,.ci— Chas.  E.  Gottschalk,   Pheian 

l.:dg..   San   Francisco. 

Contract   Awarded.  ..-nnn 

RE.'ilDENCE  ,     Cost,    $lo,000 

MORAGA,    Alameda    Co..    Lafayette    Rd. 
Two-story   and   basement   Spanish    type 
residence  with  terra  cotta  tile  roof 
Owner    —    Dr.    Alvin    Powell,     Walnut 

Designer   and   Builder  —  C.   R.   Hooke. 
Walnut  Creek. 


VERNON,  L.  A.  Co.,  Cal.— Until  10 
a.  ^,  sept.' 16th,  bids  will  be  rece.yed 
by  the  board  of  trustees  of  the  Cit>  oC 
Vernon  for  erecting  new  city  hall  on 
4-acre  site  on  Santa  Fe  Ave.  near  Ver- 
non Ave  Richard  D.  King,  ol9.,,yan 
N°  ys  Bldg.,  L.  A.,  archt.  The  building 
will  contain  courtroom,  offices,  lobby, 
jail  cells,  police  offices,  living  apt.,  f  re 
ingine  quarters,,  and  '■o«'"%'^"'l  °"'"| 
tor  firemen;  brick  walls,  2-sto'y  ^na 
basement,  reinf.  cone,  work,  gas  htg. 
sys  press,  brick  and  art  stone  facing, 
marble  work,  storage  water  htr  cem 
and  hardwd.  fls.,  pine  and  hardwd  trim 
.rnam.    iron   work;   $90.0fio. 


Contract  Awarded. 

RESIDENCES  Cost,  $6000  each 

SAN  FRANCISCO,  SW  Holloway  and 
Beverly   St.  and  vicinity. 

Five  1-story  and  basement  frame  resi- 
dences. _         _ 

Owner  —  Urban  Realty  Imp.  Co.,  41 
Montgomery  St.,   San  Francisco. 


SesIDENCE^'""^'-  Co.t,    $10,000 

SACRAMENTO,    1301    43rd. 

Two-story    10-room   frame   residence  « 

(j.viier— .fohn  T.  Skelton,  1015  20th, 
Sacramento.  „  „^     _, 

c.ntractor- E.  D.  Brier.  2809  S  St.,  Sac- 
ramento. 


NESIDENCES 


$  10,11 


Contract  Awarded. 
RESIDICNCE  ' 

BERKELEY,     Alameda    Co., 

2520   Cedar  St. 
Two-story   frame   residence.  ^    ,      ,    „, 
Owner— H.    O.    Myhro,    1604   Oxford   St 

Berkeley.  _,         , 

Designer   &   Contractor— Geo.   I 

1541    Virginia   St..   Oakland 


No. 


King, 


CONCRETE  _pft_ 


Vo  Be  Done  By  Day's  Labor  „ 

RESIDENCE  Cost.    $1^.0Ui) 

SAN  FRANCISCO,  St.  Francis  Wood. 
Two-storv    frame    and    plaster    8-room 
residence   and      garage      with     tile 

Owner— Mr.   and  Mrs    Louis  F.  Murray 
Architect— Wm.    F.    Gunnison,    57    Post 
St.,    San    Francisco. 

Contract   Awarded. 

RESIDENCE  Cost,   $50,000 

OAKLAND.  SE  Cor.  Montecito  Ave.  4c 
Bav    Place. 

Two-story  brick    parish   residence 

Owner— Wardens  &  Vestry  of  St.  Pauls 
Parish,   Oakland. 

Architect— B.  G.  McDongall.  357  Sacra- 
mento  St.,   Oakland. 

C.intractor — Murch-Williams  Co.,  Fox 
Theatre    Bldg.,    Oakland. 

Contract    Awarded. 

RE.«IDENCE  '  ost,    $7000 

OAKLAND,    4th    Ave.    Heights. 
One-story   frame   and   plaster  residence 

with"  tile    roof. 
Owner— Mrs.   R.   C.   Rchr. 
Architect— Miller    &     Waini'cke,    Perry 

Bldg..    Oakland. 
Contractor— W.   F.   W<.olley.   70  ■    Adams 

St.,  Berkeley. 


WUJ-.N   YOU  go. 

•      •      • 
TO  THE  Slate  Fair. 

AT  SACRAMENTO. 

O.V    AUGUST    30th. 

Ti)    SEPTEMBER    7th. 

UlilVE  ONE   mile. 

FI40M   THE  State  Capitol. 

OUT   THE   Auburn    Road. 

TO  SANDY   Pratts  sand  pit. 

•      •      ♦ 
ON   THE   American    River. 

W  HERE  SA.NDV  produces  sand. 

•      *      * 
FOR   BRICK   mortar. 


A.NIJ    i'LASTERlNi; 

•  •      • 

AS  WELL  as  concrete. 

THEN  DRIVE  out. 

ON  THE  Tahoe-Placervill-  liighway. 

TO  PRATTROCK  (near  Folsoni). 

TO  THE   home. 

•  •      • 

iiF    SANDY   Pratfs   plant. 

THAT   PRODUCES  crushed   rock. 

•  •     « 

AND  WASHED  gravel. 

AND  YOU  will  see. 

THE   SIGN    below    this   story. 

■1  THANK    you." 


Contract   Awarded.  .„,„„„ 

RESIDENCE  Cost.    $25,000 

SAN    FRANCISCO.    S    Chestnut    154-6    E 

Leavenworth    St. 
Two-story     and     basement     frame     and 

stucco    residence. 
Owner — John  Bakewell,  251  Kearny  St., 

San    Francisco. 
Architect    —    Bakewell    &    Brown,    251 

Kearnv   St.,   San   Francisco. 
Contractor — Geo.   Wagner.   Inc..    181   So. 

Park   St.,   San    Francisco. 

Contract    Awarded. 

RESIDENCES  Co.st.   $6  000   each 

SAN    FRANCISCO.    S    Mnncadn    200    340 

"  390  E  Junipern  Serra  Blvd. 
Three    1-story    and      basement      frame 

residences. 
Owner    —    Urban    Realty    Imp.    Co..    41 

Montgomery    St..    San    Francisco. 
Designer    &    Contractor — Leonard    and 

Holt,    41   Montgomery  St.,   S.   F. 


HOf^rE-'  SMJtOY  PRATT'S SSfSilS- 

SPEEIi  llrtlT  B  B  ftllES  h".* 
FOI^£»S  PO  YOUP  BEST/ 

e.ooOfOoo  ToK«  HARD  ROCK 


....    new    rock      crushing 
;uilding    Material    Co..    producer 


;;^''£SiS^Sni^^S''sH,'^a^;i^ 


Siiturilay.   SfplembiT  6,    19:i| 
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r'diitruct   Awarded. 

^f^^^^^SJ^  Cost,  110.700 

^■^\,^J<^^^iStO^    W    Guerrero   105   N 

lotn 
Tvvi.-sioiy    and    basement   frame    r«»l- 

Uence, 
Owner— U   Brown,  Los  Angeles. 
Contractor— Gustav    I'eterson,    683    9th 

Ave,    San    Francisco. 

,.,SA'*,f  J^ANCISCOwre.  Mason  of  the 
"lay  Mason  Company  recently  pur- 
chased a  site  in  the  new  St.  Francis 
Wood  re-subdlvlslon,  St.  Francis  Plaza 
overlooking  St.  Francis  Parle  and  plans 
the  erection  of  a  Medlterrean  style 
residence  to  cost  approximately  tBO,000 

PASADEN'A,  L.  A.  Co..  Cal.  —  Dick 
["oster,  633  N  Fair  Oaks  Ave.,  Pasadena 
has  the  contract  to  erect  a  J20,000  2- 
stoiy    16-room   frame   dwelling   at   1608 

.V  Fair  Oaks  Ave.,  Pasadena,  for  K.  J. 
\\  elierg.  Found.  44x100  ft.,  comp,  rf., 
Iiardwd.   fls.,   tile  baths. 


i-'ontract   Awarded. 

RESIDENCE  Cost,    $11,949 

OAKLAND.    7.57    Rosemount    Rd. 

Two-story   7-room   frame    residence. 

()vviier—.Ias^  E.  Caints,  1st  Xatl.  Bank 
Bldg.,  Oakland. 

Contractor — H.  C.  Kidder,  1923  Fran- 
cisco  St.,   Berkeley. 


To  Be  Done   By  Day'.s   Lalior 

RESIDKNCES  Cost,   J7000  each 

OAKLAND,  Oakland  Ave.  and  San  Car- 
los St. 

Three  2-story  frame  and  stucco  resi- 
dences. 

Owner — Harry  P.  Fischer,  Syndicate 
Cldg.,  Oakland. 

Architect   —    W.    B.    Schirmer,    Thayer 


Bids.,  Oakland. 


Cost,    $20,000 


Plans  Being  Prepared. 

RESIDENCE 

ALAMEDA. 

Two-story  and  basement  stucco  Ital- 
ian type  residence  (10  rooms  and 
4  baths). 

Owner — Mrs.   S.  J.  Ackerman. 

Architect  —  W.  E.  Schirmer,  Thayer 
BIdg-..  Oakland. 


LOS  ANGELES,  Cal. — H.  M.  Baruch, 
444  I.  W.  Hellman  BIdg.,  has  the  eon- 
tract  to  erect  a  12-room  residence,  at 
6836  Arbol  Dr.,  for  Mr?.  Madeline  Bran- 
dies. G.  Albert  Landsburgh,  700  Hill- 
street  Bldg.,  archt.  Frame  constr.,  2- 
story  and  basement,  plaster  exter.,  40x 
SO  ft.,  tile  and  comp.  rfg.,  hardwood 
fls.,  gas  unit  htg.  sys.,  aut.  water  htr., 
tiled  baths,  plaster  mantel,  hardwd. 
and  pine  trim,  retaining  walls,  enclosed 
patio,  2-car  garage:  $25,onn. 


LONG  BEACH,  Cal.— C.  T.  McGrew  & 
Sons,  1345  W  Ocean  Blvd.,  are  prepar- 
ing plans  and  will  erect  a  $40,000  2-sto. 
13-room  frame  Spanish  dwelling  on 
Treasure  Island,  Naples  Bay,  Long 
Beach,  for  Roland  Swaffield.  Stucco 
exter.,  tile  rf.,  stone  mantels,  hardwd. 
fls..  4  tile  baths,  tile  drainbd.,  unit  htg. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.— 
Archt.  Edward  Cray  Taylor  and  Ellis 
Wing  Taylor,  engr.,  713  W  8th  St.,  are 
prt-parlng  plans  tor  a  9-rm.  Italian 
residence  to  be  erected  at  n.e.  cor.  Ele- 
vado  Ave.  and  Kodeo  Dr..  Beverly  Hills 
for  R.  C.  Hiinsch.  Frame  and  plaster 
constr.,  2-sto.  and  basement,  tile  and 
comp.  rfg.,  hardw.  fls.,  3  tiled  baths, 
gas  unit  htg.  sys.,  aut.  water  htr.,  base- 
ment, Batchelder  tile  mantel,  hardw. 
and   pine    trim,   garage. 

l-.EVEKLV  HILLS,  Los  Angeles  Co., 
Cal. — Ariliileot  VV.  Asa  Hudson,  Room 
a,  Woods-Beekman  Bldg.,  Beverly  Hills, 
Is  preparing  jilans  tor  a  one-story  7- 
room  frame  Siianish  dwelling  to  be 
erected  at  604  Bedford  Dr.,  Beverly 
Hills,  for  Claude  Gillingwater,  motion 
picture  director.  Stucco  exterior,  tile 
root,  hardwood  floors,  tile  baths  and 
drainboards,  stone  mantels,  unit  heat- 
ing. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Architect  W.  Asa  Hudson,  Room 
9,  Woods-Beekman  Bldg..  Beverly  Hills, 
is  preparing  plans  for  a  two-story,  12- 
room  frame  Colonial  dwelling  to  be 
erected  on  Palm  Dr.,  Beverly  Hills,  for 
Conrad  Nagel,  motion  picture  star. 
Siding  exterior,  shingle  roof,  hardwood 
floors,  3  tile  I^aths.  tile  drainboards, 
marble  mantels,  unit  heating,  hard- 
wo;)d  and  enam.  trim,  cellar,  laundry. 
l>oul)le    gara.ue    with    servants   suites 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — S.  M.  Benet  &  Co..  416  Beverly  Dr., 
Beverly  Hills,  has  the  contract  to  erect 
a  $17,500,  one-story  6-room  frame 
dwelling  at  803  Foothill  Rd.,  Beverly 
Hills,  for  Alansen  M.  Hewes.  Frederick 
L.  Kennedy  Jr.,  is  the  architect.  Stucco 
and  brick  exterior,  shakes  roof,  hard- 
wood floors,  hardwood  and  enamel 
trim,  3  tile  Ijaths,  tile  drainboards,  unit 
heating,   garage   with   servants   apts. 


LONG  BEACH,  L.  A.  Co.,  Cal.— C.  T. 
McGrew  &  Sons,  1345  W  Ocean  Blvd., 
are  preparing  plans  and  will  erect  a 
$30,000  2-story  13-room  frame  English 
dwelling  on  Treasure  Island,  Naples 
Bay,  Long  Beach,  for  Mrs.  Morris.  Brick 
veneer  and  stucco  exter.,  split  shingle 
rf.,   Ijardwd.    fls.,    black   walnut  trim   in 


PASADENA,  D.  A.  Co.,  Cal. — Daniel 
Whetstine,  1527  E  Orange  Grove  Ave., 
Pasadena,  has  the  contract  to  erect  a 
$42,700  2-story  15-room  frame  dwlg. 
and  garage  at  1000  San  Rafael  Ave., 
Pasadena,  for  Mrs.  S.  M.  Bates  and  Miss 
E.  Martindale.  Joseph  J.  Kucera,  424 
Braley  Bldg.,  archt.  Stucco  exterior, 
shingle  rf.,  hardwd.  fls.,  tile  hall  and 
lining  rm.  fls.,  5  tile  baths,  unit  heat- 
ing, retaining  walls,  garden  pool,  foun- 
tain, 3-car  garage  with  man's  apt. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical  Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
The  Last  Word  in  Wall  Board. 


CALIFORNIA  CEDAK   PBODUCTS   COMPANY 

ST(X;KT0N,   CALIFORNIA 


LONG  BEACH,  L.  A.  Co.,  Cal.— C.  T 
McGrew  &  Sons,  1345  W  Ocean  Blvd., 
Long  Beach,  are  preparing  plans  and 
will  erect  a  $35,000  2-story  12-room 
frame  English  dwelling  on  Treasure 
Island.  Naples  Bay,  Long  Beach,  for 
Phil  Swaffield.  Brick  veneer  and  stucco 
oxter.,  split  shingle  rf.,  hardwd  fls., 
black  walnut  paneling  and  trim  in 
lower  fl.,  3  tile  baths,  tile  drainbd.. 
stone  mantels,  unit  htg. 


LO.VG  BEACH,  L.  A.  Co.,  Cal.— J.  D. 
Sherer,  1865  E  Anaheim  Rd.,  Long 
Beach,  has  the  gen.  contr.  to  erect  a  16 
room  residence  on  E  Ocean  Ave.,  Long 
Beach,  for  W.  T.  Hales.  Myron  Hunt, 
1107  Hibernian  Bldg.,  archt.  Hollow 
cone,  constr.,  2-story  and  basement, 
plaster  exter.,  tile  rfg.,  terrazzo  contr 
awarded  to  Joseph  Musto  Sons-Keenan 
Co.,  1064  S  Broadway,  wrought  iron 
contract  let  to  City  Ornam.  Iron  Wks., 
755  E  15th  St.,  and  tile  rfg.  contract  to 
Arthur  Harris,  600  Metropolitan  Bldg, 
for   Gladding-McBean    tile   rfg. 


,,SSAN  FRANCISCO,  Qa,!.— D.  C.  De 
Graff,  auditor  of  the  Western  Pacific 
Railroad  has  acquired  a  lot  of  65  foot 
frontage  in  Santa  Monica  Ave.,  St. 
Francis  Wood,  and  plans  the  erection 
of  an  English  style  residence.  No  ar- 
chitect has  been  selected  yet. 


SCHOOLS 


Contract  Awarded. 

SCHOOL  Cost,   $87,000 

SAN  FRANCISCO.  E  Dolores  St.,  bet. 
16th  and   17th   Sts. 

Three-story    reinforced   concrete   school 

Owner — Notre  Dame  College,   Premises. 

Architect — Albert  M.  Cauldwell,  251 
Kearny    St.,    San    Francisco 

Contractor — J.  A.  Bryant,  185  Steven- 
son St.,  San  Francisco. 


Plans    To    Be    Refigured — Bids    To    Be 

Opened  Sept.  5,   1924. 
SCHOOL  Cost,    $— 

BERESFORD,    San    Mateo    County,    Cal. 
Two-room    frame    school. 
Owner — San    Mateo    School    District. 
Architect — Sylvain     Schnaittacher,     233 
Post  St.,  San  Francisco. 
All    bids    received    were    rejected    as 
being    too    high. 


Bids  To   Be   Opened   9  A.   M.,  Sept.    12 — 

Plans   Being   Figured. 
BUILDING  Cost,    $— 

BERKELEY,   University   campus. 
Frame    and    plaster    bldg.    for    training 

quarters    to   be   erected   underneath 

memoral   stadium. 
Owner — University    of    California. 
Architect — Jno.    Galen   Howard  &  Asso. 

First  Natl.  Bank  Bldg.,  S.  F. 
Bids  will  be  received  until  9  a.  m., 
Sept.  12th  at  office  of  Comptroller, 
University  of  Calif.  Plans  and  specifi- 
cations obtainable  from  architect's  of- 
fice upon  deposit  of  $10. 


HANFORD,  Kings  Co.,  Cal. — The  fol- 
lowing were  low  bids  received  by  the 
Board  of  Trustees  of  the  City  of  Han- 
ford  for  the  construction  of  a  fire- 
proof municipal  auditorium  according 
to  plans  and  specifications  by  Archi- 
tects Coats  and  Traver,  626  Rowell 
Bldg.,    Fresno    Cal.: 

Carpetitry,   steel,    concrete,      etc.      (low 
bidder)    Brindel    &      Bebeau,      3936 
McKenzie,    Fresno,    $42,386. 
Brick   M-ork   a^varded    to    Paul   Kindler, 

145    N   Van   Ness,   Fresno,    $21,500. 
Mill    Tvork   and      glazing-      awarded      to 
Fresno    Planing    Mill,    H    &    Monte- 
rey, Fresno,  $4984. 
Plasteritag     audi     lathing     awarded     to 
Fernandez    &    Son,    Hanford,    Cal., 
$17,850. 
Painting  awarded   to   Vail  Bros.,   309   N 

Douty    St.,    Hanford,    $3358.60.  , 
Roofing   (low  bidder)   Fresno  Roof  and 
Paint   Co.,    493    Blackstone,   Fresno, 
$1844. 
PInmbing  and  heating  awarded  to  Bat- 
tle &   Roberts,   207  B  7th  St.,  Han- 
ford,  $12,-300. 
Electrical  vjork  awarded  to  O.  P.  Abbot 

318   Center   St.,    Hanford,    $4570. 
Finished    hard-irare    awarded    to    Han- 
ford   Hardware    Co.,    216    N    Irwin 
St.,   Hanford,    $1724. 


Plans  To  Be  Fig"%">   ^"""VoIrtso.OOO 
GYMNASIUM   BbDG.  '-o^^'   » 

own:  "-^fo,vu,„a  High  SchooL    ^^^^   ^, 

Architect— W.    "i.^XVp  Tower,  Oakland, 

fj-nlli  H.  O."?  rr  corporation 

Bldg.,  L-  A. 

MODESTO       Sta,u|laus      Co.,^^   CaL- 

Until  sept.  12,  10  A.  «■    o  j^     Shiloh 

'."r""^    '^'ni^rict-    ?or       alterations     to 
Solioul       District,     I.  jjilburn,    archi- 

present    sciiool.      G.    -^^    "'  "^j^  Cert. 

(Bonds  ot  j^SDii"  vuieii 

EAGBE   ROCK,  LOS  Angeles  Co     Ca^ 

Tv°/"ta";°be"n  'awarded  U.e  general 
Ave,    nave    "ee  erecting  a  doi - 

contract  at  lfS(,bi.i  i"'  „  ,  fo,.  oc- 
">!,'°7«l''roUe"K^e-  M'^rol'Hunt,  1107  Hi- 
Sln  BUlg."^  _aSitect.  Olher  con- 
tracts w.re  ^-^%  ^^t  '^llyiol 
Plumbing  tu  l--  O.  ^^^  ^^  jVil, .  electric 
heating  to  J.  H°,'^°'"^,f^„*ta  $301)0,  and 
^r"^  fi^n^  to  Anhtn  Harrls'at  $3.^00. 
^^■,?;i^S^g"wm'con.ainloV..y  yjad- 
ing  rooms,  accommoda  ;  n>,  lo.  ^0  6,,^^^ 
maids'  rooms,  el^-'j^'i'^^n^a", casement, 
^^^tl'trjJ'-ri.e^oopr^ucco  and^cast 

wrought  iron  work. 

LONG  BEACH,  LA.  Co.,  Cal-C  T 
feOrew  &  sons  1345  '^id°deTs" on  the 
K"    '^SSil^o^n^^'our^ol'fun^^o? 

S\^er^"liw^|f  s  wete^A.  Cretchman. 
?L1^  tng  ^nl  000 f  •  Jo^n  M.  ^Eustace, 
^^-^' '"fi  UrZ  M'^McArt^ir?-he?t: 
y        i^i  ^ir;    rtQvips  &  Baume,  lUlU  i^  ai  - 

Shops   Bids..   L.   A.,   assoc.   archts. 

SAN  FRANClSCO-UntU  S^'t,  "'^^  ^j 
fel^^^Voi^U'^'to'-^u^^is^h'^in^gtaU 
Sto  'S    ^2ho^ot"er'cosr    15f 
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LOS  ANGELES,  Cal.-Chas.  Olcester 
.•,r^,,,n,r,i,t  was  low  bidder  at  $7a,<iuu 
m  K-neral  contract  for  grammar 
school  at  n.e.  cor.  McKinley  Ave^^'^ng 
79th  St.  Other  low  bids  were;  Plumbing 
In  nra  Kine  1142  E  71st  St.,  lf/i»s. 
heading  anS^venttlating.  John  M.  Eus- 
tace 1246  E  9th  St.;  painting,  EUis 
Keed  Studios,  2062  Highland  Ave 
"2735;  elec.  wiring  American  Blec. 
Const.   Co.,  7.t7   E  9th   St..   *Jl7^.^0. 

LTKIAH,  Mendocino  Co.,  Cal.---Henry 
F  cnark  Hobart  Bldg..  (Lyon  Mtg.  Co) 
kan  Francisco,  at  ,  ^.'"'^-a.^^^^school 
contract  by  Ukiah  Union  High  Schoo^ 
District  10  turnisn  92  »'-fel  lookers,  1.^ 
i5>vTfi-in  single  row  and  9b  steei 
Joc^kers  12xl2l36-in  double  "er,  dou- 
ble row.  Other  bidders  aU  ^a"  ^'g^ 
Cisco,  were:  Fred  Medart  Mfg.  Co.^ 
5883.60;  Waterhouse  Wilcox  Co  »84b.«o 
George  H.  Trask  (Durand  Locker  Co), 
;f841.20;  C.  F.  Weber  &  Co.,  $83b.b* 

KELSYVILLE,  Lake  Co.,  Cah-The 
following  bids  were  received  by  the 
Board  o(  Education  loftl^e  construe 
tinn  r,f  a  one-story  reinforced  concrete 
high  sclfool  building  according  to  plans 
2nd  specifications  by  Architect  WH. 
Weeks  369  Pine  St.,  fcan  I- ranciscu, 
and  Tribune  Tower,  Oakland: 
cobby  &  Owsley,  70  New  Mon  gomery 
at  ■?  F  S44  880;  (1)  ded.  iflJo". 
!2J    led     $2535;    (3)    ded.    $1180.    (4) 

C  N^Balcron,  $48,968;  (11  ded.  ?109S, 
(2)   ded.  $2100.  .iK<i4q- 

West  Coast  Construction  po.,  $45,349, 
(1)    ded.   $1250,    (2)    ded.   $2850,    (3) 

The^'^rontrac't   wa8  awarded   Cobby  & 
Owsley    on    all    propositions. 

TUCSON,  AriZ^^perior  Const  Co 
Superior,  award,  cont.  at  $63,000  for 
new  high  school  at  Superior,  Pinal  Co 
Cont  d^oes  not  include  srading  whH^h 
will  cost  $20,000.  Henry  O.  Jaastaa, 
archt.,    96    N   Stone   Ave.,    Tucson. 

RBDONDO  BEACH,  L.  A.  Co.  (^al  - 
Reed  Bros.  Constr.  Co..  204  Wilshire 
Fide  were  low  bidders  on  general 
^onfr'act  at  $65,99  8  for  2-story  14-room 
North  gramma;-  school  bldg^  to  be 
erected  at  Redondo  Beach  for  the  Ke 
dondo  City  School  Dist.  Frank  M.  Good- 
win.  Compton,  archt.  • 

DINUBA,  Tulare  Co.,  Cal.  —  Until 
Sent  16  8  p.  m.,  bids  will  be  received 
by'^Dinuba  Union  High  School  District 
to  erect  frame  building  at  high  school 
grounds.  Friend  and  Kimsey  archi 
tects,  Dinuba.  Plans  on  file  in  office 
of   principal    of   school. 


MADERA      Madera   Co        Cal.  ^Unt^.l 
fifved   bV   H     C     Aus'tin,    clerk,    Madera 

ScZfl    District     for    fo"°winf    -o'-'^rix- 
(1)      Fur.    and    install    electiicai    nx 

tures   and   lamps    i"   w^^' iT^fs  °Bldg 
f"ln  school  and  in  Manual  Aits  LWf; 

1")  Fur.  and  install  one  electric 
r-mee  in  Manual  Arts  Bldg. 

•M  Pur  and  install  necessary  wil- 
ing   switches    etc.,   for   complete   range 

■  ""gpegmcStions    obtainable   from    clerk. 

SAN  DIEGO.  S.  Diego  Co.,  Cal.  -- 
E.  L.  Hardy,  pres.  state  teachers  col- 
lee-e  here  has  made  request  f?i^/Pto;^l 
appropri1i:tion  of  $100,000  for  industrial 
shop    bldgs. 


HANKS,  STORES  &  OFFICES 


Plans   To   Be   Re-Figured. 

IS^R^^'inSe,     San     Mateo     d'o.,     Cal. 
One-story   brick  building. 
Owner— Daniels   Bros 
Architect— O'Brien     Bros.,     315     Mont 
gomery   St.,   S.   i<  ■ 


Res    Phone  Piedmont   482 

MJ.MacDonough 

STUMPS  PULLED 
•    LAND    CLEARED 

TREE  SURGERY 
EXPERT  POWDER  WORK 

Trees  Trimmed  or  Removed 

Equipped    with    Stump    Pullers 

and  Power  Saws 
8212  Baker  SU  Berkeley,  Cabt. 


i;^"oREToFFIcrBLDG.     Cost,  $25,000 
CAM   TOSE    Santa  Clara  near  Market. 
T^aAonf'  ^ni     alterations     to     3-story 

Own^ei.'^'^Gr\'?ta^n'^£^  ^f,V,lfps"f260    Val- 

Arc,?rt^ect!^A.^?l"    &"^Hearst    Bldg., 

Ban  Francisco. 
Plastering  to   Chas.   Flipotte. 
Slieet    metal    to    Western    Furnace    and 
Cornice   Co.,   202   Brannan   St      S.   F. 
Bids  Sre.being  received  on   all  other 
portions    < 


•■'..^"l^^^p'Ff  [,«""*'  Cost,  SIO.OUO 

^Vn    FRANC?S'0,    Taraval    W    of    19th. 
one  story   frame  store   building. 
'<;Vuit;;^^^"'E:    Young.    2002    Ca.iC. 
St.,    San    Francisco. 

^\";-rF'^A'i'toNl'^^^^^^'"cost,  $225,000 
:s.AX    FBlNcJicO,    Bush    and    Sansome 

\,t.?aUons-  to  6-story  class  A  .store 
and   office    building. 

'i?Xt;;f-^l"vs'fJ'"  Hobart,  Crocker 
Bldg.,  San  Francisco.  .^., 

i-ontractor— Lmdgren  &  bwinerion  .-.> 
sansome  St.,   San   Francisco. 

l''^'"?.  ^pI'ifG'^'^"'""''  Cost,    $90,000 

L=-^$'VhaNCISCO.       SE     Twenty-third 

.;,.:-:!rr?^nf^c:r"concrete     bank 
own'ri'-L?b^er?rBank,    948    Market   St., 

Mcluteot  -'irA.'  Minton,     MonadnocU 
Bldg.,  San  Francisco. 
,  ,-,  ■     vvr-i.'T  F'i    Cal    —  Winter   Con- 

1    ,.,>niv!ir-t    for    erecting    a    Class    a 

|-;rT^4-'va,rNf5"i^^-3^ 

T'"  M"'k'-  PHver""  $  8M7oV  Weymouth 
:",'"w.^ll  CO  $m700  Robert  E.  MiUsap, 
t    ,i-9   II     Bdwaids,     Wildey     &     Dixon. 

f.„..  ■$20».93l;  Rol^nson^^  ^"^^  i^l' R. 

build  ngto'^irerected  on  Wall  St,,  be- 
i'v^'een"1t{.°  and  8th  Sts.,  tor  J.mmy^ 
?!r?S^poS^!ol;    ^fi^gf  Ptessed    brick 

^iiii^^'g^^^^i^sr^^^asi^'^^^ 
skylights,  pine  trim. 

Contract  Awarded.  jijoOO 

%l°A':Jv^^i^'P''cor.    San^ra'bir^r 

Two-sfor';%"/iclf  sfore  store  and  office 

Own^er-Beludry    &   Brennan,    606    25th 

St.,  Oakland.  ,„   „     ,jr    w^als- 

Contractor— Martin     Allan,    346    Wals 

worth   Ave..   Oakland. 

Plumbing   &   Heating   Contracts 

Awarded. 
iAN^?k\^^CISCO,  NE  Post  and  Mason 
^t'^^ei— Medico  Dental  Bldg    Corp.,  301 

First  Natl.  Bank  Bldg.,  S.  b. 
Architect-G.    W.    Kelham    and    W.    C 

Merchant,   Sharon  Bldg.,   S.  S. 
He««ns      and       plumblne    awarded    to 

TuTner    Co^,    272'    Natoraa    St.,     at 

$192,000. 

FRESNO,  FresTT^  ^''iTl'^lT'iSsTo 
Fvos  Fresno,  awarded  cont.  at  »80uu 
^or  eKcavati^nk  site  for  Radin  &  Kamp 
class  A  dipt  ""store.  R.  F.  Felchlin  Co., 
architects. 


^"toRES    ^^^''''"'-  Cost,  $1MOO 

BBFkIlEY,    2250    2270    Allston    Way. 

(inclusive). 
Frame   stores.  „,„;»:     oqin    Tele- 

Owner— H.    R.    Ramaccioiti,    291U    leie 

eraoh   Ave.,    Oakland.  ,„   .,         „ 

Designer     &     Contractor-McWethy     & 

Greenleaf,    2910      Telegraph      Ave., 

Oakland. 


P.EBSON-S    COACHING    SCHaOI,  ^^^_^^   ^^_^^   ^,^^ 

1141  Market  Street,  San  FTancisco_CaL  SUBJECTS 

SPECIAL  EVENmO   COUr^ES   IN  TEC^H.^^,      ^^^      ^^      slide-rule; 
Practical   mathematics,   "''^w' ''*;■„.    „.p 
analysis  of  beams    trusses  f'^f./^"  ^^^^"unler  highly    trained   .experienced 

Intensive     individual     instruction 
teachers. 


Suturday.   Si'plvlillivi'   O,    Iy24 
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It 


Sul)   •■onira>:lB   Awarded 

STORE    &    OFFICE  Cost,    |3EO.0UU 

Five-story   reinforced  concrete  Btore  & 
office   building. 

owner — ifainle  Claire   Ueulty  Co. 

Architect   —   Weeks   &   Day    315   Mont- 
^••meiy    St.,    San    Francisco, 

I'oiilraelor — Cahill   Bros. 

flambinB    award>U    lu     Win.    J.    Foster 
Co.,   365   4  th   St.,  S.   F. 

lOlrrtrlcal   work,   to    H.   S.   Tittle,   86  Co- 
lumbia   St.,    San    Francisco. 
.■\s     previously     reported,    excavation 

was    awarded     to     Carlln    Grading    l.'o., 

liile  driving  to  M.  G.  McGowau. 


I'lans  Being  Prepared. 
ALTERATIONS  Cost,   J40,000 

SA.v   KK.VXCISCO,  621  Market  St 
Alterations    to   brick    .store   building. 
Owner— John    C.   Brlckell   Co. 
Lessee — I'ign  Whistle  Co.  Consolidated 
Architect — Alfred     N.     Jacobs,     French 
Bk.   Bldg.,   S.  F. 


Plans   Being  Figured. 

COMMISSION    HOUSE  Cost,    »75,000 

OAKLAND,   Fifth   and   Webster  Sts. 
Two-story    brick    commission    house. 
Owner — Misses  E.  &  D.  Walters. 
Architect — Schirmer-Bugbce  Co.,  Thay- 
er Bldg.,  Oakland. 


Sub   Contract   Awarded. 
OKKICP;  &   STORE  Cost,  »150,000 

OAKLAND,   XE   Cor.   Hobart   and   Web- 
ster  Streets. 
Three-story    class    C    office    and    store 

building. 
Owner  —   Builders   Exchange   Holding 
Corporation,   351   12th  St.,   Oakland. 
Architect — Howard  Schroeder,   357   12th 

St.,  Oakland. 
JIgr.   of  Construction — J.  S.  Magnanini, 
606   36th  St.,  Oakland. 
E.  M.  Tilden  is  president  of  Builders 
Exchange  and  W.  Shaw,  secretary. 
Steel    sash    awarded    to      The      Truscon 
Steel  Co.,  709  Mission  St.,  S.  F. 
As      previously      reported,      plumbing- 
was  awarded  to  Carl  L,  Doell  at  $9815; 
heating   to   W.   H.   Picard,   351   12th   St., 
Oakland,  at   $11,185;   structuial  steel  to 
Herrick    Iron    Works,    18th    and   Camp- 
bell   Sts.,    Oakland;    concrete    to    F.    E. 
Nelson,     351     12th     St..    Oakland;    exca- 
vating to  J.  Catucci,  351   12th  St.,  Oak- 
land. 


Contract  Awarded 

OFFICE  BLDG.  Cost,  $112,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     Third 

and  San  Fernando  Sts. 
Two-story    and       basement      reinforced 

concrete   otHce    building. 
Owner — Pacific  Gas  &  Electric  Co. 
Architect    —    Binder    &    Curtis,    Binder 

Bldg.,   San   Jose. 
Contractor — R.  O.   Summers,    17  N-First 

St..  San  Jose. 
(51532)      1st    report    June    13:    3rd    Aug. 


Sub  Contracts  Awarded. 

OFFICE    BLDG.  Cost,    $26,000 

SAN  FRANCISCO,  NE  Montgomery  and 

California. 
Two-story    brick    and    concrete    office 

building. 
Owner — Marion     L.     Lord,     Kohl    Bldg., 

San  Francisco. 
Architect — Henry  H.  Meyers,  1201  Kohl 

Bldg.,   San   Francisco. 
Contractor — Chadwick  and  Sykes,  Kohl 

Bldg.,    San   Francisco. 


Phono   Mission    2607 

Res.   Phone   Mission   6228 

Fire  Protection  ProUsCo 

FIRE  DOOR  EXPERTS 


Ornamental    Bntranoe* 

Sheet  Metal  W^ork  of  KTexT- 

DeccTijTtion 

CHAS.   SCHULTHEIS,  Mgr. 

SllT-SllO  TWENTIICTH   STREET 

near    Harrison    8t* 

SAN    FRANCISCO,    CALIF. 


Strupliinil    Htrel    to    Pacific    Structural 

Iron    Works,   370   10th  St..   S.   F.   at 

V'-it.. 
i;U-elrh-»l    >vlri«K  to   J.   M.   Carlson,   179 

.Minna  St.,  $365. 
llenllnK  to  The  Turner  Co.,  272  Natoma 

St.,    $580. 
riiiHlerliiK      and      lath    to    A.    Knowles, 

l-all    Uldg.,    S.    F..    $2372. 
Ruotinc-  to  Malott  &  Peterson,   $315. 
I'alntUiK    to    J.    P.    Fraser.    28U9    Geary 

St.,  $385. 
Urlek    to    Matthies    &    Gale,    180    Jessie 

St..    $4243. 
CoiuTcte,   exenvatliiK   to    Richard   J.    H. 

Forbes,    Monadnock    Bldg.,    $5794. 
Stone    work    to      McGilvray      Raymond 

C.ranite  Co.,  $3695. 
Carprntr}'.  luUl  work  to  E.  T.  Leiter  & 

Son,   Call   Bldg.,  S.  F.,   $2787. 
Sheet    metnl     to    James    E.    Percy,    715 

Lyon   St.,    $949. 
PlunibinK  to   W.   J.  Forster,   355   4th  St. 

at   $578. 


Glass    and    Glazing    Contract    Awarded. 
OFFICE    BLDG.  Cost,    $1,500,000 

SAN    FRANCISCO.        SE      Market      and 

Beale   Street.s. 
Seventeen -story   and    basement   Clas 


concrete 


Dfflce 


251 


251 


brick,      steel 

building. 
Owner — Pacific:  Gas  &  Electric  Co 
Architect — Bakewell      &      Brown, 

Kearny  SI.,  San  Francisco. 
(  rmsulting  Engineer — C.  H.  Snyde 

Kearny   St.,   San  Francisco. 
(;i:is.«  and  Cilazius  to   Crowe  Glass   Co 

574  Eddy  St.,  S.  P..  at   $18,000. 


Plans    Being  Figured. 

EXPRESS     OFFICE  Cost,     $6000 

VISALIA,    Tulare    Co.,    Cal.,    Garden    St. 

One-story  frame  and  stucco  express 
office. 

Owner — American  Railway  Express  Co, 
Visalia. 

Consulting  Engr.  —  James  H.  Hum- 
phreys. 


Plans    Being   Revised. 

ANNEX  Cost,  $1,500,000 

SAN    FRANCISCO,   iSE    Cor.   Geary   and 

Taylor  Street*. 

15-story    and    basement    class    A    annex 

to     Hotel     Clift     (200     rooms     100% 

baths). 

Owner — Clift  Hotel  Co.,   San  Francisco. 

Architect    —    Schultz    &    Weaver,    17    E 

49th   St.,   New  Tork. 
Contractor — ^P.    J.    Walker    Co.,    Monad- 
nock  Bldg.,    San   Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg 
San    Francisco. 
Structural    steel    bids    under    advise- 
ment  pending   completion   of   plans. 


Figures    To    Be    Taken    Shortly. 

REMODELING  Cost,    $10,000 

OAKLAND,  San  Pablo  Ave.  near  Uni- 
versity. 

Remodeling    garage    into    store   bldg. 

Owner — Mr.    George. 

Architect  —  W.  E.  Schirmer,  Thayer 
Bldg..  Oakland. 

Lessee — Sherman  Dry  Goods  Co.,  5711 
San  Pablo,  Oakland. 


Mr.  Architect  or  Builder 

If  you  want  your  Typefrriter 
Work  on  Specific alAoiMi  to  be 
clean  cut  rent  or  buy  a 
Woodstock,  the  nmehlne  that 
cuts  the  best  steacU 


i'lans   Being   Completed. 

OFFICE    BLDG.  Cost,    $180,000 

OAKLAND,  Alameda  Co.,  Cal.  Thir- 
teenth and  Franklin  Sts. 

Five-story    class    C    office   building. 

Owner — Karl    Racntseh. 

Architect — H.  H.  Winner,  55  New  Mont- 
gomery  St..   San   Francisco. 


Date  of  Opening  of  Bids  Postponed 
Until   Sept.    15,    1924. 

STORE  Cost,    $100,000 

SALINAS,  Monterey  Co.,  Cal. 

Two-story  reinforced  concrete  depart- 
ment store. 

Owner — Farmers  Mercantile  Assn.,  Sa- 
linas. 

Architect — Wyckoff  &  White.  Growers 
Bank  Bldg.,   San  Jose. 


Completing   Plans. 

BANK  &  OFFICE  Cost,  $1,500,000 

OAKLAND,    Broadway    and    Fourteenth 

Streets. 
17-story  class  A  bank  and  office  bldg. 
Owner — Central   National   Bank. 
Architect   —   Geo.    W.   Kelham,    Sharon 

Bldg.,    San    Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg 

San   Francisco. 
Plans    will    be      ready      for      figures 
shortly. 


Heating    Contract   Awarded. 

OFFICE   BLDG.  $2,500,000   approx. 

SAN    FRANCISCO,      New      Montgomery 

and  Minna  Streets. 
Twenty-six-story  class  A  steel  and  re- 
inforced   concrete    office    building 
with  terra  cotta  exterior. 
Owner — Pacific  Telephone  &  Telegraph 

Company, 
Architect — Miller    &    Pflueger,    Associ- 
ated   with    A.    A.    Cantin,    Foxcroft 
Bldg.,    San   Francisco. 
Contractor  —  Lindgren-Swinerton    Co., 

Ins.,  Standard  Oil  Bldg.,  S.  F. 
Heating  and  ventilating  awarded  to  J. 
E.  O'Mara  Co.,  at  $162,841. 
As  previously  reported,  plumbing 
was  awarded  to  Alexander  Coleman, 
706  Ellis  St..  S.  F.;  electrical  work  to 
Butte  Electric  Equipment  Co.,  530  Pol- 
som  St.,  S.  F..  at  $149,000;  sprinkler 
system  to  The  Turner  Co..  272  Natoma 
St.,  S.  F.;  brick  work  to  McNear  Brick 
Co.  and  Richmond  Brick  Co.;  terra  cot- 
ta to  Gladding,  McBean  &  Co.,  eleva- 
tors to  Otis  Elevator  Co. 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  612 

Equipped  To   Handle 
Any   Size   Job. 

DIRECT   FACTORY   BUYERS 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Builders'   Exchange) 

1083   MARKBT  8T. 

Phone  Market  891     San  Francisco 
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('(jiUiact   Awarded.  »-nn  nnn 

npirirF  BLDG.         Cost  approx  JoOO  000 
sIn    FRANCISCO,    SK    Cor.    Van    Ness 

Ave.  and  Hayes  St. 
Four-story   class  A   office   bldg. 
Owner-Calif.    State    Automobile   Asso- 

ArchUect-George   W.   Kelham,   Sharon 
.■,,„^l%for^?.  ^Wa'fuer   Co..    55    New 
Surfi^.'^rr^^uT  ■..f%"a.^e'n^Tn'^l'?;out 
6    weeks. 


Plans  Complete  in  000 

ALTERATIONS  ,  Cost,   ?1,.,0UU 

OAKLAND,   336   Wayne  Ave.  .,-,„„ 

AUerations'  and  additions  to  bu'lding. 
Owner— C.  G.  Enquist,  395  Grand  Ave., 
Oakland. 
SAN  FRANCISCO,  Cal— Joseph  White 
and  Morris  Lerman  .have  leased  the 
two-story  and  mezzanine  class  ^  build 
ine  situated  on  the  southeast  corner 
of^Nineteenth  and  Mission  Streets  frorn 
E  M.  Perkins,  the  owner.  The  lessees 
are  having  the  structure  remodeled  for 
a  department  store. 

LOS  ANGELES,  Ca!.— A^rchts.  Wes- 
ton &  Weston,  515  Hollywood  Security 
Bldg.,  have  completed  plans  and  are 
taking  bids  for  a  brick  bank  blds_ to  be 
erected  at  cor.  7th  and  Mateo  &ts.  tor 
fhe  Merchants  National  Bank;  there 
will  be  large  public  space,  basement 
with  safety  deposit  vaults,  etc.  Lrick 
walls,  1-story,  41x126  ft.,  conip.  rfg., 
terra  cotta  facing,  tile  and  cem.  f Is , 
plate  glass,  metal  skyl.ght.s,  P>ne  a"d 
hardwd.  trim,  steel  sash,  gas  htg.  s>s., 
reinf  cone,  vault,  marble  work,  ornam. 
iron   and  bronze  work;   ?75,000. 


owner  —  B.  Getz.  chroni 
('"rallcisco. 

\r<  hilecl — Morrow  &  fJar 
P.Ulg.,  San    Francisco. 


li-   I'.ldg.,  San 


1-lans    Being   Figured.  .,„  i,«(i 

ALTEliATIONS  Cost,  $40,000 

I'KTALUMA,   Sonoma  Co.,  Cal. 
li;.stensive    alterations    to      Hill      Opera 

House    (Class    C    Bldg.) 
Owner  —  T  &  D  Jr.  Enterprises  Inc. 
Architect— Mark    Jorgenstn,    IIU    Suiter 

St.,   San    Francisco. 


PASADENA,  L.  A.  Co.,  Cal.  — „The 
West  Coast  Theaters,  Inc..  and  c.  jl.. 
Langley,  assoc.  (TR  7141),  have  an- 
nounced the  erection  of  a  ♦»»«•""" 
theater,  store  and  apt.  bldg.  at^  air 
Oaks  Ave.  and  Oxley  St  South  Pasa- 
dena. Found.  150x150,  1600-seat  theater 

LOS  ANGELES,  Cal.— Archt.  G-  Al- 
bert Landsburgh,  700  Junior  Orpheum 
Bldg.,  is  completing  plans  for  a  class 
A  theater  and  loft  bldg.  to  be  erected 
at  838  S  Broadway  for  the  Broadway 
Properties  Co.,  Joe  Topi itzky  agent 
there  will  be  theater  and  balcony  to 
seat  2400  people,  the  front  section  ot 
the  bldg.  will  be  13  st(x  and  «'"  con- 
tain lofts  and  offices.  Dimensions,  138 
by  14 S  ft.,  the  theater  will  be  steel 
frame  constr.  and  the  loft  section  will 
be  of  reing.  cone,  constr.,  press,  brick 
and  terra  cotta  facing,  4  elec  elevators, 
basement,  steam  htg.  sys.,  comp.  rrg.. 
ulate  glass,  cement,  hardw.  and  pine 
fls.,  tile  and  marble  work,  steel  sash; 
$1,000,000.  Bids  will  be  taken  in  about 
30   days. 


WHARVES  AND  DOCKS 


LOS  ANGELES.  Cal.— Macdonald  and 
Kahn  Spring  Arcade  Bldg..  have  the 
^ontrkcfat^about  $249,000  to  erect 
a  telephone  bldg.,  at  Wilshire  Blvd. 
and  La  Brea  St.,  for  the  Pacific  Tele- 
phone &  Telegraph  Co.  Plans  Prepared 
by  the  owner's  engr.  dept.  Steel  frame, 
reinf.  cone,  constr.,  3-story  and  base- 
m.ent,  104x134  ft,,  ptess.  brick  and 
terra  cotta  facing,  cem.  fls.,  comp.  rfg.. 
metal  skylights,  steel  sash,  hollow 
metal  trim,  wire  and  plate  glass  tile 
and  marble  work,  tiled  toilets  steam 
htg  sys.,  water  htr.,  metal  lath;  bldg. 
designed  for  6  future  stories. 


SANTA  ANA,  Cal. — Date  to  open  bids 
by  county  supervisors  to  const  creo- 
sote pile  wharf  at  Newport  Harbor  has 
been  advanced  to  Sept.  lb. 


THEATRES 


Plans  to  be  Figured  This  Week. 
ItORE  4L-  THEATRE  Cost^   Jl'-K)  000 

SAN  MATEO,  San  Mateo  Co.,  Cal.  Third 

Avenue.  ,    _. 

Reinforced    concrete    .store    and    theatre 

building. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 

P.OCHE  Tulare  Co..  Cal.  —  Coast 
Rock  &  Gravel  Co..  A.  R.  Kerstetter 
local  mgr.,  will  build  rock  crushing 
plant  at  Roche,  Tulare  Co.;  $250,000. 

SACRAMENTO.  Cal.  —  East  Lawn 
Cemeterv  Assn.,  Folsom  Blvd..  Sacra- 
mento. (Fred  W.  Kiesel,  president  of 
Board  of  Trustees),  is  having  plans 
prepared  by  Palmer.  Schlemmer  and 
Wheatland,  desginers  and  builders  of 
mausoleums,  and  early  conatruction 
iT  planned  on  a  $400,000  mausoleum_^ 
The  structure  will  be  of  reinforced 
concrete  construction  of  classic  archi- 
tecture.  300   ft.   in  length. 


Saturday.  September  6.   1924 

Plans     Being    Prepared— Sub-Di\»ding 

Contract  Let. 
CLUB    HOUSE    ETC. 

Cost   will   exceed  $1,500,000 
BELMONT.  Santa  Clara  Co.,  Cal.,  In  vl- 

cinity    of    Belmont    Military    Acad- 

Cliuf"lK.'use    and    other    structures    for 

town  house. 
Owner— Municipal    Properties    Co. 
Architect— Bliss   and     FaviUe,     Balboa 
Bldg.,   San   Francisco. 
Standard   Industrial  Engineering  Co., 
Sharon   Bidg.,   San   Francisco,   has   con- 
tract  on   cost  plus   basis   to   sub-divide 
1432  acres  in  connection  with  the  worK, 
which  will  include  the  improvement  ot 
approx.    25    miles   of   streets,    including 
sewers    water     piping,      oil      macadam 
pavement,   concrete  curbs,  gutters,   etc. 

BUSINESS  OPPORTUNITIES 

S\S  FRANCISCO— Further  informa- 
tion r(  garding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  8i» 
Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  Personal  call.  Ke- 
ouests  for  additional  information 
should  be  made  to  the  Business  Oppor- 
fSnUies  Department  Such  /equests 
must  be  accompanied  by  the  Index 
Number  ot  each  opportunity. 
-^8529— London.  England.  A  buyer  of 
Oregon  pine  3-plywood,  in  thickness  of 
%x?4  in.,  sizes  41  in.,  46  in.,  and  49 
in.  in  length  by  11  in.  and  12  '"•  '" 
width,  wishes  to  communicate  with 
San  Francisco  manufacturers  of  this 
wood. 

8530— United  Kingaom.  Manufactur- 
er of  a  patent  window  blind  roller  and 
fittings,  which  is  guaranteed  to  last  a 
ifetime,  and  which  has  several  new 
unusual  features,  seeks  a  market  in 
this   district.  „  ,^ 

8533— Paris,  France.  Engineer  de- 
sires to  represent  American  manutac- 
tirers  of  exporters  of  excavators 
steam  shovels,  large  crushers  and 
tinctorial  products,   in  his  country. 

8535— Manila,  P.  I.  Large  manufac- 
turers of  alcohol  wish  to  get  in  touch 
with  manufacturers  of  alcohol  appli- 
ances, such  as  stoves,  lamps,  etc..  for 
the  purpose  of  introducing  those  appli- 
ances   in    the    Philippines    to    stimulate 

''ssls-Japan'^F*!?™  is  in  the  market 
for  wooden  picture  frame  niouldings 
manufactured    by    San    Francisco    con- 

^""ssfs— San  Francisco.  Cal.  Gentleman 
with  thorough  knowledge  of  German. 
French  and  Spanish.  ^"l«ly„traveled, 
desires  position  with  a  local  San  Fran- 
cisco  firm. 

T5.i355_san  Francisco.  Distributor 
of  latest  electric  window  display  de- 
vices import  and  specialty  business, 
has  inening  for  high  grade  salesman 
wifh   p?osSect   of   becoming   a   partner. 


SUBSCRIPTION  BLANK 


1 


cut  Out  and  M«ll   Today 


,192. 


TO  BUILDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  San  Francisco,  Calif. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I  enclose  cheek  for  $5.00    (Remittance   mn.t  accompany  order) 


Name  

Street  and  No. 
City 
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Standardize  On   Whitco  Hardware  For  Casements  and  Transoms 


Whitco  Insures  Better  Ventilation 


Whichever  way  the  wind  blows — in  any 
kind  of  weather — Whitco  equipped  case- 
ments can  be  set  to  give  the  best  possible 
ventilation — as  much  or  as  little  as  the 
occasion  demands. 

Not  only  does  it  do  away  with  unsightly  butts 
and  adjusters,  but  it  permits  the  sash  to  be 
opened  to  any  angle. 

Not  only  does  it  make  the  sash  stay  put  in  the 
desired  position,  but  holds  it  there  without  rattle 
in  any  wind. 

Instead  of  swinging  from  the  jamb,  shutting 
out  the  breeze  aiid  making  it  impossible  for  the 
outside  of  the  window  to  be  cleaned  from  the 


inside  of  the  room,  a  Whitco  equipped  sash  as 
it  is  opened,  travels  away  from  the  sash,  and 
when  swung  out  to  an  angle  of  90°  from  the 
frame  leaves  a  space  of  4J4"  between  the  sash 
and  the  jamb — plenty  of  opening  for  the  breeze 
to  come  in — plenty  of  room  to  get  at  the  outside 
surface  for  cleaning. 

Whitco  Hardware  can  be  applied  either  to  old 
or  new  sash  as  no  special  detail  is  required.  No 
special  finish  is  needed  as  Whitco  Hardware  is 
entirely  concealed  when  the  sash  is  closed.  A 
set  consists  of  two  pieces — one  for  the  top  and 
one  for  the  bottom  of  the  window.  One  size 
fits  all  sash.  May  be  used  either  right  or  left 
hand. 
Whitco  Hardware  is  also  ideal  for  transoms. 


Each  set  (equipm? 

nl  f  jr  o-.e 

cjse- 

ment  sash  or  Iran 

omiwithi 

istali- 

ing  instnictions,  is 

packed  in 

i  neat 

carton  I'x  I"  x  8 

Whitco  Hardware  is  sold  only 
through  retail  dealers  in 
builders*  hardware. 
If  the  one  you  deal  with  can- 
not supply  you  send  us  his 
name  and  we  will  see  that  your 
aeeds  are  taken  care  of. 


rMANUFAOURERS  VV  HARDWAREH  aPECIALIliS 

Western  Distributors;  SAN  FRANCISCO,  CAL.  Eastern  Distributors: 

VINCENT  WHITNEY  CO.  CALEDONIA,  N.  Y.  H.    E.    HOLBROOK    CO. 

365  Market  Street,  San  Francisco  '  444-447  Mass.  Tr.  BIdg.,  Beaton 

Send    all    inquiries    to    nearest    Distributor. 
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BIDS    WANTED    FOR    <^0\S.TRV,*Vl5il^^ 

OF    AUMIMSTHVTION    BlILDINO 

WAXLA   WALLA.  WASH. 

NOTICE   TO    CONTRACTORS 

SEALED         PROPOSAIJS.        en-iP^^^,^ 
"Proposal    for    Construction    of    Admm 

ee^^,=«n:V.;^tr^d^ 
ing,  Washington,  D.  C,  until  H-"" .^.M- 
October  7,  1924,  and  then  and  there 
pubUcly  opened,  for  .  the  construction 
complete  of  an  Administration  Build- 
ing and  Covered  walk  ?-^.^f°T'"T- 
drawlngs  and  as  described  in  the  spec 
icatTon  The  work  will  include  exca- 
vating, concrete  work,  brickwork, 
marble  work,  carpentry,  slate  and  com- 
Dosition  roofing,  hardware,  painting, 
Ifa'zLg  and.  Plumbing^  ^.TToftn^on 
electric  wiring,  all  as  ^e"-,  ^o"^^"  ".. 
proposal  sheet.  Drawings  and  sped 
cations  may  be  obtained  upon  appUca- 
tfon  to  the  Construction  Division, 
Room  No.  791,  Arlington  Building 
Washington,  D.  C,  or  to  the  Medical 
Officer  in  Charge  at  the  above  named 
staUon.  Proposlls  will  be  considered 
only  from  individuals,  firms,  or  cor- 
porations possessing  satisfactory  fi- 
nancial and  technical  ability,  equip- 
ment and  organization  to  insure  speedy 
completion  of  the  contract  and  in  mak- 
ing awards  the  records  of  bidders  for 
expedition  and  satisfactory  perform- 
ance on  contracts  of  similar  character 
and  magnitude  will  be  carefully  con- 
sidered. Deposit  with  application  of  a 
check  or  postal  money  order  for  $10.00, 
payable  to  the  Treasurer  of  t^e  Lnited 
States  is  required  as  security  for  safe 
return  of  drawings  and  specifications 
within  ten  days  after  date  of  opening 
proposals.  ^^^^^  ^  ^^^^^^  Director. 
Aug.   29,    1924. 

STATE  OF  CALIFORNIA 

CALIFORNIA    HIGHWAY  COMMISSION 

NOTICE   TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
received  at  the  office  of  the  California 
HiKliTiay  Coinmixsion.  Sl.l  Forum 
Buildine,  Sacramento,  Cal.,  until  '- 
oVIocIc  P  M.,  on  September  at,  1!k:4,  at 
time  they  will  be  publicly  opened  and 
read  tor  construction,  in  accordance 
with  the  speciflcaitons  therefor,  to 
which  special  rt-ference  is  made,  of 
portions  of  State  Highway,  as  follows: 

Colusa  County,  between  Vz  mile  west 
of  Fre.'ihwater  Creek  and  Williams 
(III-Col-l.T-E),  about  six  and  nine- 
tenths  (6.9)  miles  in  length,  to  be 
s;raded     and    surfaced    with    gravel    or 

.San  Diego  Countv,  a  bridge  30  feet 
wide  across  Sycamore  Creek  about  six 
miles  north  of  Oceanside  (VII-S.D.-2-C). 
consisting  of  one  2:4-root  reinforced 
concrete   arch   span. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  WiUits,  Dunsmuir,  Sacramen- 
to San  Francisco,  San  Luis  Obispo, 
Fresno,  Los  Angeles,  San  Bernardino 
and  Bishop.  _  ^,       .^.    ,   , 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representa- 
tive of  the  Commission.  It  is  requested 
that  arrangements  for  :olnt  field  In- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  concern- 


A  call  for  bld«  published  In 
this  section  indicates  that  bid? 
are  desi.-ed  from  other  than  local, 
bidders  Maximum  competition 
is  desired,  and  this  Is  assured 
through  BUILDI.NG  A.ND  E.N'Gl- 
\EEi:I.\G  .NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Raiei  10  cents  per  line,  per 
insertion. 

All  otflcial  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this   section. 


(lleliairN L.     S.     Apprai»er'i»     Building) 


OFFICE  OF  THE  SUPERVISING 
SUPERINTENDENT,  402  POST  OF- 
FICE BUILDING.  SAN  FRANCISCO, 
CXLIFOKNIA.    AUGUST    28.    1924. 

.SEALED  PROPOSALS  will  be  re- 
ceived at  this  office  until  12  o  clock 
.M.,  September  15th,  1924,  and  then 
<.pened  for  repairs  to  floor,  root,  etc., 
at  the  U.  (S.  Appraisers  Bldg.,  San 
Francisco,  California,  in  accordance 
with  the  specifications,  copies  or 
which  may  be  had  at  this  office  In  the 
discretion    of   the    Supevintendens. 

WM.  ARTHUR  NfiWMAN. 

Superintendent. 


NOTICE   TO    CONTRACTORS 


"•        iRepairx — I'.    S.    Appraliier'M    BnlldliiB) 


ing  the  proposed  work  may  be  obtained 
:rum  the  Division  office. 

No  bid  will  be  received  unless  It  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
piospective  bidders  is  called  to  the 
•■Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The   California  Highway  Commission 
reserves  the  right  to   reject  any  or  all 
bids   or    to   accept    the    bid    deemed    for 
the  best  interest  of  the  State. 
HARVEY    M.   TOY, 
LOUIS  EVERDING, 
N.  T.  EDWARDS, 
California   Highway   Commission. 
R    M.  MORTON, 

State   Highway   Engineer. 
W.  F.  MIXON,  Secretary. 
Dated:    Sept.    2    .192-1. 


OFFICE  OF  THE  SUPERVISINCJ 
SUPEP.INTENDENT.  402  POST  OF- 
FICE BUILDING.  SAN  FRANCISCO, 
CALIFORNIA.    AUGUST    28,    1924. 

SEALED  PROPOSALS  will  be  re- 
ceived at  this  office  until  12  o'clock 
M.,  September  loth.  1924.  and  then 
opened  for  repairs  to  floor,  roof,  etc., 
at  the  U.  'S.  Appraisers  Bldg.,  San 
Francisco,  California,  in  accordance 
with  the  specifications.  copies  of 
which  may  be  had  at  this  office  in  the 
discretion    of   the    Superintendens. 

WM.  ARTHUR  NEWMAN. 

Superintendent. 


NO'IM  K    TO    CONTHAtTORS 
..       <  ounM    —  Juvenile       Detel 


NOTICE     TO     BIDDERS 


(Yuba  City — Fire  Alarm  System) 

Notice  is  hereby  given  that  sealed 
proposals  will  be  received  by  the  Board 
of  Trustees  of  the  Town  of  Yuba  City 
on  or  before  the  hour  of  eight  o'clock 
P.  M.  on  Monday,  September  15th,  1^, 
for  the  following  construction  and  in- 
stallation  work:  .     ,  ,.        , 

Installing  fire-alarm  switchboard, 
batteries,  motor  generator,  transmitter 
box  gong,  register  and  sixteen  fire- 
alarm  boxes  and  furnishing  materials 
for  inside  wiring,  aerial  line  and  other 
materials  in  connection  therewith,  ac- 
cording to  specifications  on  file  in  the 
office  of  the  Clerk  of  said  Town. 

Bidders  are  asked  to  submit  propos- 
als  on  the  following  items   separately: 

No.  1.  Materials  used  in  said  installa- 

No    2.  Labor  in  said  Installation. 

All  bids  must  be  accompanied  by  a 
certified  check  in  an  amount  equal  to 
10%  of  amount  of  bid. 

The  Board  of  Trustees  reserve  the 
right  to  reject  any  or  all  bids  and  to 
accept  any  which  they  may  deem  to  be 
to  the  best  Interests  of  the  Town. 

Bids  will  be  opened  on  said  day  and 

''°"'^'  BOARD    OF    TRUSTEES, 

Town  of  Tuba  City. 

Per  C.   C.   KLINE.   Clerk. 


OUVNTITY  SURVEYOR 

Valuation    Engineer 
ARTHUR    F'RIDDLE 

003    Mission    Street,    at    Third    St. 
San    li'rancisco,    Calif. 

Telephone    Douglas   8-4-9-3 
General  Listing  Bureau 

Architect's  Preliminary  Estimates 


.Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Clerk  ot 
the  Board  of  Supervisors,  County  of 
Kern  up  to  10  A.  M.  of  September  1.5th, 
IS::'4,  for  furnishing  all  materials  and 
labor  necessary  for  the  erection  and 
completion  of  a  two-story  brick  Juven- 
ile Detention  Home,  to  be  erected  on 
the  site  of  the  Kern  General  Hospital. 
East  Bakersfield,  California.  Said 
building  to  be  erected  in  accordance 
with  plans  and  specifications  on  file 
with  the  Clerk  of  said  Board  and  open 
for  the  inspection  of  bidders.  Copies 
of  said  plans  and  specifications  may  be 
had  upon  deposit  of  Ten  Dollars  ($10) 
at  the  ofilce  of  Charles  H.  Biggar, 
Architect,  405  Bank  of  Italy  Building, 
Bakersfield,  California,  and  the  work 
will  be  done  under  his  supervision.  De- 
posit will  be  rteurned  upon  receipt  of 
plans  and  specifications  in  good  condi- 
tion  at  time  specified. 

Bids  will  be  received  for  the  work  as 
a  whole  or  segregated  as  noted  oil  the 
bid  form  furnished  with  the  specifica- 
tions. 

Bids  must  be  accompanied  by  a  cash- 
ier's or  certified  check  in  the  amount 
of  at  least  ten  per  cent  (10%)  of  the 
amount  bid,  such  check  to  be  made 
payable  to  the  Clerk  of  the  Board  of 
Supervisors,  County  of  Kern,  ;ind  sub- 
mitted as  a  guarantee  that  the  bidder, 
if  successful,  will  enter  into  a  contract 
satisfactory  to  said  Board  of  Super- 
visors and  in  addition  thereto  will 
furnish  good  and  sufBcent  bonds 
therefor.  ,         .    .  ^    . 

The  Board  reserves  the  right  to  re- 
,1ect  any  or  all  bids  not  deemed  advan- 
tageous to  the  said  County  of  Kern, 
and  to  waive  any  informality  in  any 
bid  received. 

By  order  of  the  .Board  of  Supervisors, 
County  of  Kern,  State  of  California, 
made    August    18,    1924. 

F.   E.    SMITH. 
Countv    Clerk    and    ex-Offlcio    Clerk    of 
the   Board. 
Dated:     August  19,  1924. 


Salurclay.   Seplcmher  6,    i;i:i 


BUILDING    AND    ENGINEERING    NEWS 


N«»TH  !•;  TO  <'u.\TH.\t  roiiil 


iilr     IIIiIk.    Kt-rn    ('■•unty    I'nion 
lllKb     Si'liool     lllNtrii-l) 


Ni.lii- 


ik-<l 


li.itliy  tlviM  I  hat 
I. ids  will  1..-  nitivtil  by  the  ClcrU 
the  linard  u(  Tru8l<.e«,  K«i-n  County 
1  iiinii  HlKh  School  District,  Bakers- 
lli-lil.  Calil'iirnia,  up  tu  S  r.  M.  <>f 
Oi-Kibrr  ««h.  IIICI.  for  furnishing  all 
materials  and  lalpor  net'cssary  for  tlio 
criction  and  fomplitlon  of  a  two-story 
lirick  Acadi'mir  Knilding.  on  the  High 
Sihool  site,  in  a.ii.rdan.r  with  plans 
ard  spcciflcations  on  Hie  wiih  the  Clerk 
of  said  Board  and  optn  for  the  inspci- 
liin  of  hidderK.  (  opics  of  said  plans 
anil  speeifliations  niav  he  had  upon  de- 
l)pslt  of  Ten  Pedlars  <$UI)  at  the  offlce 
of  Charles  H.  Bitrnar.  Architect.  405 
Bank  of  Baly  BuildlnK,  Bakersfleld, 
<  aliri>rnla,  and  the  work  will  be  done 
under  his  supervision.  Deposit  will  be 
returned  upon  receipt  of  plans  and 
specifications  in'good  condition  at  time 
specified. 

Bids  will  be  received  for  the  work  as 
a  whole  or  segregated  as  noted  on  the 
bid  form  furnished  with  the  specifica- 
tions. 

Bid  must  be  accompanied  by  a 
cashier's  or  certified  check  in  the 
amount  of  at  least  ten  per  cent  (10%) 
of  the  am<iunt  bid,  such  check  to  bo 
made  payable  to  the  Board  of  Trustees, 
Kern  (bounty  I'nion  Hinh  School  Dis- 
trict, and  sul)mitlcd  a.s  a  guarantee 
that  the  bidder,  if  suii'essful.  will  enter 
into  a  contract  satisfactorv  to  said 
Board  of  Trustees,  and  in  addition 
thereto  will  furnish  good  and  sufficient 
bond.s   theri'for. 

The  Board  reserves  the  right  to  rc- 
.jeet  any  oi  all  bids  not  deemed  edvan- 
lageous  to  the  said  Kern  County  Union 
High  School  District,  and  tc]  waive  any 
iiiformality    in    any    bid    received. 

By  order  of  the  Board  of  Trustees, 
Kern  County  Unir>n  High  School  Dis- 
trict,  made   August   Mth.    1924. 

W.  .1.  WAl/rKKS.   rresident. 
BdVCIO    i;.    FITZClOliALD,   Clerk. 


BIDS     AVAXTED    FOR    HIGHWAY    IM- 
PROVEMENT 


STATE  OF  CALIFORNIA 
C.\LIFORNI.A    HIGFTWAY  COMMISSION 


NOTICE    TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
HlKhway  Coniiiiis.s1on,  515  FoTum 
Riiilding,  Saernnientn,  Cal.,  until  2 
o'clock  i>.  m.  on  Sept.  2B.  19124,  at  which 
which  time  they  will  be  publicly 
opened  and  read,  for  construction  in 
accordance  with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Solano  County,  between  2  miles  east 
of  Suisun  and  Denverton  (X-iSol-53-A), 
about  six  and  nine-tenths  (6.9)  miles 
in    length,   to   be   graded. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  tlie  Division  Engineer  of  the 
division  in  which  the  "work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits,  Dunsmuir.  Sacra- 
mento, San  Francisco.  San  Luis  Obispo, 
Fresno.  Los  Angeles,  San  Bernardino 
and   Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  commission.  It  is  requested  that 
arrangements  for  joint  field  inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"N'otice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be   done,   etc. 

The  California  Highway  Commission 
reserves  the  right  to   reject  any  or  all 


bids    or.  to    accept    the    bid    deemed    for 
the  best  Interest  of  the  State. 

HARVEY  M.  TOY, 

LOUIS    EVERDING, 

N.  T.  EDWARDS, 
California   Highway   Commission. 

R.   M.  MORTON, 

.State    Highway    Engineer. 

W.    F.    MIXON,    Secretary. 
Dated   Aug.  '25,    i:i21. 


,\OTICI';    TO    CONTRACTORS 


Notice  is  hereby  given  that  sealed 
proposals  addressed  to  the  Board  of 
Directors  of  the  Banta-Carbona  Irri- 
gation District,  Box  "Z,"  Tracy,  Cali- 
fornia, and  endorsed,  "proposal  for  fur- 
nishing and  installation  of  pumping 
machinery  and  accessories.  Contract 
No.  1."  will  be  received  by  said  Board 
of  Directors  at  its  oflSce,  at  W.  Schloss- 
man's  residence,  near  Carbona,  Cali- 
fornia, and  about  three  miles  south  of 
Tracy,  California,  until  8  o'elocic  I'.  M., 
on  tbc  17th  day  of  Seiiteniber,  1924,  and 
at  that  time  and  place  will  be  publicly 
opened  and   read. 

All  proposals  must  be  made  upon 
blank  forms  to  be  obtained  from  W. 
Schlossman,  Secretary  of  the  Board 
of  Directors  ,  at  his  ottice,  and  must 
give  the  price  proposed,  both  in  writ- 
ing and  in  figures,  and  must  be  signed 
by  the  bidder  with  his  address. 

Each  bid  is  to  be  presented  under 
sealed  cover,  and  must  be  accompanied 
by  cash  or  certified  check  made  pay- 
able to  the  Banta-Carbona  Irrigation 
District,  in  an  amount  equal  to  five  per 
cent  of  the  amount  of  the  bid,  and  no 
bid  will  be  considered  unless  such  cash 
or  check  is  enclosed  therewith,  and, 
also,  no  bid  will  be  considered  unless 
in  strict  conformity  with  the  plans  and 
specifications.  Should  the  successful 
bidder  to  whom  the  contract  is  award- 
ed fail  to  execute  the  same,  such  cash 
or  check  shall  be  forfeited  to  and  be- 
come the  property  of  the  district. 

All  other  cash  or  checks  will  be  re- 
turned to  the  unsuccessful  bidders  who 
submitted   the  same. 

A  common  law  bond  will  be  required 
for  the  faithful  performance  of  the 
contract,  in  a  sum  not  less  than 
twenty-five  per  cent  (25%)  of  the 
amount  of  the  contract  price,  and  a 
further  bond  in  the  sum  of  not  less 
than  fifty  per  cent  (50%)  of  the 
amount  of  the  contract  price,  must  be 
furnished  with  acceptable  sui'etieg  to 
secure  the  payment  of  laborers,  ma- 
terialmen, etc. 

The  contractor  to  whom  the  contract 
may  be  awarded  will  be  retiuired  to 
appear  at  the  office  of  the  district  with 
sureties  offered  by  him  and  execute  the 
contract  within  ten  days  (not  includ- 
ing Sundays)  from  the  date  of  notifica- 
tion of  such  award,  and  the  preparation 
and  readiness  of  the  contract  for  sig- 
nature, and  in  case  of  failure  or  neglect 
to  to  do  he  will  be  considered  as  hav- 
ing abandoned  it,  and  said  forfeiture  or 
cash    or    certified    check    will    operate. 

All  bids  are  to  be  compared  on  the 
basis  of  the  district  engineer's  esti- 
mate for  the  furnishing  and  installa- 
tion of  pumping  machinery  and  acces- 
sories, as  follows; 

Item  No.  1.  Seven  centrifugal  pumps 
of  20,  cubic   feet  per  sec^ond   capacity. 

Item  No.  2.  Fourteen  centrifugal 
pumps  of  40  cubic  feet  per  second  ca- 
pacity. 

Item  No.  3.  Motors,  starters,  relays, 
float  switches,  piping,  valves,  cranes, 
water  measuring  device  and  other  es- 
sential equipment  to  complete  pump- 
ing equipment  in  six  pump  houses.  All 
foundations  and  pump  houses  to  be 
built   by    the   district. 

Bids  will  be  received  for  the  com- 
plete work  but  not  for  any  part  there- 
of. 

The  contract  to  be  entered  into  and 
the  pumping  machinery  and  accessor- 
ies are  to  be  furnished  and  complete 
and  ready  for  use  in  accordance  with 
the  plans  and  specifications  heretofore 
adopted   by  the  Board  of  Directors. 

The  plans  and  specifications  can  be 
seen  at  the  office  of  the  Board  of  Di- 
rectors. Plans  and  specifications  and 
form  of  proposal  may  be  obtained 
from  W.  D.  Harrington,  Tracy,  Cali- 
fornia,  or  from   Thomas  H.   Means.   369 


Pine  street,  San  Francisco,  California, 
and  said  plans  and  specifications  are  on 
Hie  and  at  the  office  of  the  Secretary  of 
the   district. 

The  right  Is  reserved  to  accept  the 
proposal  of  the  lowest  responsible 
bidder  or   to   reject   any  or  all   bids. 

The  worlc  shall  be  done  under  ili'' 
direction  and  to  the  satisfaction  of  Ihr 
engineer  of  the  district,  and  approved 
by   the   Board   of   Directors. 

Done  by  order  of  the  Board  of  Di- 
rectors of  the  Banta-Carbona  Irriga- 
tion Distrii't,  this  20th  day  of  August, 
1924. 

(SEAL)  W.   SCHLOSSMAN, 

Secretary  of   the  Board   of  Directors  of 
the  Banta-Carbona   Irrigation   Dist. 
CRITTENDEN   cii   HENCH, 
.\ttorneys    for    the    Banta-Carbona    Ir- 
rigation     District,      204      American 
Bank    Bldg.,    Tracy,    California. 


NOTICE     TO     BIDDERS 


Irri^-ation      District,      Merced 
Csilifornia —      Steel     Pipes, 
Penstocks.    Etc.) 


Noticj  Is  hereby  given  tlint  sealed 
proposals  will  be  received  at  the  office 
of  the  Board  of  Directors  of  M-aroed  Ir- 
rigation District  in  the  Barcroft 
Bldg.,  Merced,  CaMfornia,  until  Sattir- 
day,  SeptPinlier  20th,  1934,  at  11  o'clock 
A.  M.,  for  the  furnishing  of  ths  follow- 
ing materials  needed  in  the  construc- 
tion of  the  Exchequer  Dam  and  Power 
Pla  il  of  the  Merced  Irrigati->n   District: 

About  260  lineal  feet  of  60  inch  di- 
ameter riveted  steel  pipe. 

About  450  lineal  feet  of  flfi  inch  di- 
ameter riveted  steel  pipe,  including 
special  Y  and  elbow  connections. 

2  Steel  Trash  Packs,  each  22  feet 
square,  with  trussed  steel  frame  wotk. 

2  Curved  Steel  trash  racks  each 
about  12  by  16  feet  square. 

3.400  linal  feet  of  24-inch  copper 
plate  formed  and  punched. 

6  sets  Wrought  and  cast  steel  doors. 

44    Cast    iron    and   steel   drain   covers. 

About  125  lineal  feet  of  6  inch  steel 
pipe. 

Specifications  for  said  material  can 
be  seen  at  the  office  of  said  Board  and 
copies  thereof  will  be  furnished  upon 
application  to  the  Secretary  of  said 
Board  accompanied  by  a  deposit  of 
$10.00  for  each  copy,  to  be  repaid  to 
all  bidders  and  to  all  others  upon  the 
return  of  the  plans  and  specifications 
in  good  and  acceptable  condition  not 
later  than  the  day  set  for  opening  bids. 

Said  Board  will  be  in  session  at  its 
office  at  11  o'clock  A.  M.  on  said  20th 
day  of  September,  1924,  and  open  all 
proposals  received  in  response  to  this 
notice. 

The  contract  will  be  let  to  the  lowest 
responsible  bidder,  but  the  Board  re- 
serves the  right  to  reject  any  and  all 
bids. 

Bidders  mav  submit  bids  upon  any  or 
all  of  the  schedules,  but  no  schedule 
will   be  subdivided. 

Each  proposal  must  be  accompanied 
by  a  certified  check  for  five  per  cent 
(5%)  of  the  amount  of  the  schedules 
bid  upon,  payable  to  the  order  of  the 
Merced  Irrigation  District  as  a  guar- 
antee that  the  bidder  will,  if  successful, 
execute  a  satisfactory  contract  and 
furnish  a  bond  in  the  sum  of  not  less 
than  twenty-five  per  cent  (25%)  of 
the  amount  of  his  bid  for  the  faithful 
performance  of  the  work  in  accordance 
with  the  plans  and  specifications,  said 
Bond  to  be  approved  oy  said  Board. 

The  proposal  forms  bound  with  the 
specifications  must  be  properly  filled 
out  by  the  bidder,  and  the  plans  and 
specifications,  including  the  proposal, 
must  be  submitted  intact  with  the  bid 
in  a  sealed  envelope  addressed  to  the 
Board  of  Directors  of  the  Merced  Ir- 
rigation District,  and  marked  to  indi- 
cate that  it  is  a  proposal  for  pipes, 
penstocks,  etc.,  of  the  said  dam  and 
power  house. 

Done  in  pursuance  of  an  order  of  the 
Board  of  Directors  of  the  Merced  Ir- 
rigation District  this  19th  day  of 
August,   1924. 

H.   P.  SARGENT, 
Secretary    of   the      Board   of     Directors 
of  the  Merced  Irrigation  District. 
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,.,      h  ('       H       Votaw, 

TACOMA,    ^Y.^^*;-  T^ucted   to  prepare 

cc.unty   engineer,   instructeu         .      ^ 

,,,ans  for  Bascule^teel   bndge^_^^^^^. 

ayleboK     creek     in     lUh 

est.    cost,    ?bo,uuu^ 

DEL    NORTE    COUNTY.    Cal -Kuck- 

l;;V,'.^^.'B^reIuofruUic^Hoads    C     H^ 
rurcell,   diBt    ens      to   const  ^^^^ 

^"or?sT";id^Tn^-^'Df;Norte      county. 

«erConTt^^Co';  ^refctnl  cfty,  Cal., 

ae's^n"^N%7s'o^n"rol°dTelt    of   Oro- 

ville.  

OROVILLE,   Butte   Co.,   Cal^  "ubmUs 

-■TituSS°H&^-ia|e 

-  VFtV^/^A    Soofe,  Sso: 

ro°nuic"'  ^m  'b/a^ded   low   bidder. 

SAN     DIEGO     COUNTY      cal       until 

Sept.    29.   2   p.   ™-   '?'^^„fssion       Forum 
State    Highway      Comm^ss^on  ^^ 

?t''?vidfacrrs"s°ycamo?r'creek   about 
"iSnr^"n.°cor."a^;cb^sran"H^M 

tion  in  th's  issue- 


SACRAMENTO.  Cal.-Follow.ng  bids 
rec  by  supervisors  to  const.  (1)  wood 
en  trestle  with  macadam  top  on  cut- 
off bet.  Vineland  and  R.o  L'nda;  (2> 
cone  bridge  over  Arcade  creek  at  Del 
Paso  rd.  east  of  Diggs  Ranch: 
Jenkins  and  Elton  (1)  $1362,  (2)  J^SOO- 
Levenlon    &    Heintz,    Sacramento,     (i) 

Tibbals-Percival  &  Cress,     2)   |o9o4. 
C.  Morsberger  (1)   n290.   (2)  $622o. . 
T.  M.  Burns,   (2)   ?620O. 
Frederickson  &  Shannon,    (2)    »o4»o. 
(•    G.   Hersun,    (1)   ?12o0. 
.i;  S.  Mills  CD  $1140. 

Holdener  Const.   Co.,    (2)    ♦TU^*-         ^„, 
Referred   to   County   Eng.   Chas.   Det- 
erding,  Jr.,  for  report. 

SAN    .lOSE,    Santa  .C'ara    Co.,    Cal^- 

Herschbach    &    .Sciarrino.    498    1  ark    .-.t.. 

San    Jose,    at    $1,757    awarded    conlbj 

f"„"r7,!rn;bu'rvTve'ir's"upe"r',;isor:i1ft''. 

No.'5'^     mhe"    bids   were:      ^m    Ma^in. 

$1768;   John      W.    Martin       $228J       J\  m 

Kadtke,    $1797;   .Tames      D    Neall.    $-■!"•'• 

Surveyor's   estimate,   iflSbu. 

S\N  JOSE,  Santa  Clara  Co.,  Cal.— 
\Vm  Martin,  456  Delmas  »t.,  San  Jose, 
'V$2M4    aw'arded    cent,    by   «uPfrv.sors 

.""olheVbids:  nersohbach  &.«V^."mo, 
,$2749.50;  Jno.  W.  Williams.  «-'4_/"  ■^;;"- 
Ui.dtlie,    $2763.         surveyors      estimate, 

$2:151).  

MERCED,  Merced  Co.,  Cal.— B.  K. 
\nelp  Dos  Palos,  Cal,  at  $10,ii4i 
awarded  cont.  by  supervisors  to  const. 
5  rein.  cone,  bridges  in  various  sec- 
tions of  county. 


ANTIOCH,    Co^r^IrTcosta^Co      Cal,^^^^ 

B-^::fj"oi%V'^c^o^^??u%rt;?e 

awarded     t^e     cont.     i  .loaquin 

f,';?t1on'wuV°thrlub%V^-'"'o''f"?u?- 

f»  STR  ft  of  cone,  trestle  approach, 
,%fi  ft  short  spans,  steel  structure; 
K-n  ft  long  spans,  steel  structure  in- 
^1  J  Jr,^^  lift  span  270  ft.  long  and 
r-luding:  0"e  „Vn  ft  long-  112  ft.  short 
nxed  .span  ""  .f^^e?  1041  ft.  cone,  ap- 
..pan,  steel  structure  ^^  provided 

K??S^gho^ut"Th\4ee,cont,.ctwil,in. 

^vflngre^er^s:  'in  ^Keln/y  St.,  San 
Francisco. 

Ki^^^gs^n7^di:Oa^i"nd:^at 
|:\';:V'59'\^nd^$12,193  awarded  con  ra^c^t. 
1:1; der"?vprrridges'-"o"i  brow  Canyon 
I^oad  Other  bids;  F-  l^ryant,  $11..6o 
^,?ri  STi650-  Tibbals,  Pcrcival  &  Cress 
tr '995  and '$14,073;   MacDonaM   Engin- 

■  ™  r*,^  SI'?.  707  and  $14,oJo.  '^^  "-J" 
flerslfeve  •  $l^S06  and  $14,891;  W.  D. 
FlHs  $13,547  and  $15,760;  Abell  Co,. 
$V4  786  and  $16,705;  C.  A  Bruce,  |14,- 
^"i  and  $17,019;  Jones  and  King  $ln.- 
\ot  and  $17,295;  West  Coast  Const.  <  ■. , 
$17,068    and    $19^6^.__ 

REDWOOD  CITY,  San  Mateo  Co  Cal 
KM  Dearborn,  Redwood  City,  at 
?^?36  "Awarded  cont.  by  Seau"'a  Union 
Hiirh  School  District  to  const,  cuiveii 
"  El  Camino  Real.  bet.  Broadway  and 
James   St. 


.SACRAMENTO,  Cal.-County  super- 
visors plans  to  provide  S24.-.00  in  19^1 
25  budget,  balance  to  be  raised  in  tax 
levies?  to  finance  constructiori  of 
br!dg4  over  mouth  of  American  River 
to  connect  Sacramento  with  a  d-rect: 
route  to  the  Garden  Highway.  Chas. 
Deterding,   Jr..  county   engineer. 


■a     Ct,.,    Cal.— 
i:!.664   award- 


SAN    JOSE,    Sanl; 
Wm.   Radtke,   Gilro; 

t-n    ront     bv    superv. .-•■.. J    ■■-    ■  

cone      bridge       in    Marten       Ave        "ve 

}:-^^rb^J!'  ^^-Ma^tf^ « 

"^y-o^'fe^^^mttlrtlT-.-d.  '"■"••      • 


BAKERSFIELD,  Kern  Co.,  Cal. 
Until  Sept.  22,  10  a.  m„  bids  will  be 
rec  by  F  E.  Smith,  county  clerk  to 
const  rein.  cone,  deck  girder  bridge 
ovef  Kern  river  on  Bakersf.eld-Rose- 
dale  road,  consisting  of  13  spans,  -. 
"■  'Ts'^-i^'  l""-en"'d1;.  !■'{.-?  and"2in 
cu'  Yd'-  4"'  ercavation;  10.680  lin.  ft. 
?  mb'Lfpiles  i^place;  1068  tirnbe.  pHe, 
cut-offs:  744.12  cu.  yds.     A     and  1399^34 

^^^fo^^g'^^^e^r'Ji^o'^Pg- 

i^=^ia:iron>i;r^^?^SS 

and    obtainable    from    J.    l-    Thornton, 
county    surveyor. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles— Respirators 

First  Aid  Supplies 

rairi'd    In    ptork 

E.    D.    B  U  L  L  A  R  D 

505  HOW  Ann   SriJKFT 
San   Fran.is,-.   Calif. 


BAKERSFIELD.  Kern  Co..  Cal. 
i-ntil  Sept.  22,  10  a.  m.,  bids  will  Be 
rfc  by  F  E.  Smith.  CQunty  clej-k  t° 
const  rt in.  cone,  deck  girder  bridge. 
5  ?nans  each  3n-ft.,  22-ft.  roadway,  in- 
volvtng  1100  cu.  yds.  A  and  140  cu.  yds^ 
B  excavation:  4920  lin.  ft  timber  piles 
in  place-  492  lin.  ft.  timber  pile  cut- 
off- 3^15  cu.  yds.  A  and  590  cu.  yds.  B 
cone,  masonry;  61.206  Ibs^  >;f>"tes  ri- 
105M   lbs.   brcnze    expan.sion    plates,   re 

.  r.ro«pnt  bridge  Plans  on  file  in 
I^fnce  '^^f  c"erk  and  obtainable  from 
.1.    R.   Thornton,   county   surveyor. 

DOS  ANGELES,  Cal.— E.  G.  Perham 
Co  4711  Willowbrook  Ave  submitted 
low  bid  to  supervisors  at  .*42.500  to 
const,  wooden  bridge  consisting  of  1060 
(t.  combination  Howe  truss  spans  over 
Rio  Hondo  on  Garvey  Ave.  Other  bids 
wereVMercereau  Bridge  _&  Constr  Co 
$44,981;  L.  Worral,  $46,575;  S.  M.Jkerns 
$46  90(1;  Burdock  &  Condee.  $47,1 00, 
ncwitt\S:  Morrie.  i^»■''"';/^•■<^*yV,  ?,°i- 
$50,775;  W.  M.  LedbeUer  &  <  o..  $5  .Ool. 
lobt  Metcalf,  1345  S  Flower  St  at 
$71,725  low  for  Ave  26  bridge  across 
th.-  Arroyo  Seen.  Other  bids:  Chas  and 
Geo.  K.  Thompson,  t'S-"""'!'"^^, ',';"; 
striiction  Co..  $78,100;  W.  M.  Dedbotter 
Co  $S1  500;  Dav is- Heller-  Pearce  Co., 
$86  645;  deWaard  &  «""«•  **''U''i?V?fi 
cereau    Bridge   &   Constr.  Co.,   $9o.438.50 

V-5^?W*il°m"co..   4711    Willowbrook 

Ave.,  low  at  $.5725  to  7'"';1- .^^y.*"!?,^" 
bridge  over  Covina  bran(;h  of  1  ac.  Elec 
l;y   on   Bridge  St. 

.STOCKTON,  San  Joa(iuin  Co.  Cal.— 
MB  White.  722  North  San  Joaquin 
St,  Stockton,  at  $2770  awarded  cont, 
bv  supervisors  to  reconst.  bridge  on 
Clark  rd.  over  Mormon  channel,  inyoly. 
"034  cu.  yds.  cone;  750  lbs.  rein,  steel; 
5n'483  ft.  B.  M.  floor  timbers  Other  bidb 
W  G.  Jacobs.  $2445;  R.  C.  Tumelty. 
$2650;  Irey  and  Holden,  $2790. 

SAN  DIEGO.  Cal.  —  Bids  rec  for 
hridtrp  over  San  Diego  river  at  Uia 
Town  on  two  types  eonstr  (lA)  steel 
truss  20  ft.;  (IB)  same  24  ft  (2A) 
reinf  .cone,  pile  trestle  20  ft..  (2B) 
same    24   ft.,   are   as  follows: 

A.  M.  Southard  Co.  SD—(1A)  $96^- 
972;    (IB)    $105,630;    (2A)    $|3,996;    (2B) 

*'\^  m'    Southard   Co..  S.  D.— (lA)    $96.- 
9'72;-   nB)    $105,630:    (2A)    $73,996;      (23) 

*' Sharp    &    Fellows.    L.    A.-(IA)    $89.- 
728.87:    (IB)    $95.09587. 

W.  M.  Ledbetter  Co,  L.  A.— (2A)  $71,- 


Douglas   6320 


''"(•has     and    F.    W.    Steffgen.    S.    D     - 
ilk)    $100  296;    (2A)    $59,297;    (2B)    $61,- 

■'"'Rrs<;  Constr  Co.  1>.  A.— (lA)  $96,963; 
lin)'$!i9.963:  '(2A)     $59,963:     (2B)    $63.- 

■'^'robt  E  McKee.  S.  D.— (lA)  $101.- 
yTT's'.;  (IB)  $109,435;  (2A)  $67,140.75. 
(2B)   $6'1.884.        

.■.^WT.V  ROSA.  Sonoma  Co..  Cal.  — - 
1  i-,,',ior  and  Clcghorn.  .Santa  Rosa,  at 
:.  6,878  awarded  cont.  by  city  council 
io  const.  A  St.  bridge,  itivolv  545  cu 
yds  A  cone;  34  tons  rein,  steel.  500 
1";  sheet  lead;  200  lb.  steel  castings. 
"^n  lbs  structural  steel:  14  cone,  piles. 
"(l-ft  long;  9  timber  piles,  35-ft,  long. 
■4"  tSmUr%iles..  25-ft.  lonf.O'h^'ibbals 

navison   and  Nicolsen,   $17.6Db.   Tihhals. 

Perdival     and     Cress,     approx.     $21,000. 

l.Httpr  bid  was  not  considered  as  same 

was  incomplete. 

SANTA  ROSA.  Sonoma  Co..  Cal.  — 
C.uiitv  sunervisors  petitioned  to  pro- 
vde  funds  in  1924-25  budget  to  finance 
■nn«tr  "tion  of  bridge  over  Russian 
liver  near  its  mouth  at  Markhams;  est. 
rost  $129,000.  E.  A.  Peugh  is  county 
snrveycr. 


ilur.l.iy.    S.  |il.-iiil.. 
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DREDGING,  HARBOR  WORKS 
AXD  EXCAVATIOXS 


I'lTTSBURU.  Contra  Custu  (d.,  Cal.— 
Liilil  Sept.  IB,  8  1'.  M.,  bids  will  be  rec. 
by  Jas,  FltZKcruId,  city  clerk,  lo  const, 
bulkhead  consisting  of  2  row.s  of  piles 
7  ft.  appart,  10  ft.  centers,  including 
4-in.  by  12-ln.  sheet  pillne  and  4-ln. 
by  S-in.  inside  bracinK  and  a  platform 
of  2  by  12  planking  supported  by  said 
piles;  bulkhead  approx.  872  lln.  ft. 
Cert,  check  10%  req.  with  bid.  Plans 
obtainable    from    ollice    of    clerk. 

.MOUKSTO,  Stanislaus  Co.,  Cal.— Mo- 
desto Irrigation  District  will  provide 
Jl:t,018  in  1924  l)udget  to  repair  and 
enlarge    main   canal   ot  district. 


VElini,  Nevada — Walts  Bros.,  Inc., 
lieno,  plan  to  construct  canals  and 
dam  to  serve  approx.  2000  acres  near 
Verdi,  Nevada,  involv.  63,650  lin.  ft. 
earth  canals,  10-tl.  wide  at  top,  6-ft. 
wide  at  bottom,  2-rt.  deei).  Dam  372- 
ft.  long  on  lop,  100-ft.  high  of  eartii 
construction  with  cone,  cut-off  and 
rip-rap    face.    Est.   cost   $145,000. 


.MAZ.\TLA.\".  Mexico— W.  E.  Chap- 
man. Americaii  consul  here,  reports 
suivey  made  and  plan  developed  to 
I'ulld  two  breakwaters  and  a  wharf 
in    port   of   Mazatlan.    Est.   cost,   $5,000,- 


SEI..MA,  Kresno  Co.,  Cal. — Following 
bids  received  by  Consolidated  Irriga- 
tion District,  I.  H.  Tellman,  ch.  Eng., 
to  const.  (1)  flume  over  Kings  river, 
near  KIngsburg,  consisting  ot  (a)  steel 
truss;  (b)  cone,  abutments  and  piers; 
(c)  circular  flume;  (2)  construct  ditch 
tender's  dwelling  house;  (3)  const.  11 
rein.  cone,   checks: 

Kyle  &  Co.,  Fresno,  on  steel  truss  $146.t 
Minneapolis  Steel  &  Machinery  Co.,  Los 

Angeles,  on  steel  truss,   $4690. 
Adcl    &    Courtright    Co.,    Hanford,    con- 
crete     piers      and      abutments      on 

flume,  $7435. 
Calif.    Corrugated    Flume    Co.,    No.    120 

20-gauge    galv.    flume    C    $3.09    ft. 
J.    Hillbloom,    Kingsburg,      on      house, 

$1449. 
A.    J.    Malsburg,    It.F.D.    Fresno,    $1900. 
D.    U.    Crawford,    H.F.D.    Fresno,    $1590. 
Adel   &  Courtright.  Hanford,  on  checks 

C  $28.50   per  c.  y. 
Adel    &     Courtright,     Hanford,    special 

check  $26.50  per  c.  y. 
Contracts  awarded  as  follows:  Kyle 
Co.,  steel  truss;  Courtright  on  piers 
and  special  check;  Hillbloom  on  house. 
The  district  will  construct  checks  by 
force  account. 


IRRIGATION  PROJECTS 


M.A.V'I'ECA,  San  .Joac|uin  Co.,  Cal.— 
.\rii\gton  ct  I'utman,  J'Isialon,  awarded 
ront.  by  South  San  .loaiiuin  Irrigation 
Iiistrict  to  fur.  6.mio  tons,  tnore  or  less, 
Cunite  sand,  bidding  $1.08  S.  P.  or  T.  S. 
tjtiier  bids  were: 

Atlas  Rock  Co.,  Stockton,  S.  P., 
$1.40;  T.  S.  $1.40;  Myers  St.,  $1.60. 

Coast  Rock  &  Gravel  Co,  San  Fran- 
cisco, S.  P.,  $1.70'  T.  S.  Elliott,  $1.90; 
Yuba    river,    $1.60. 

Marysville  Sand  Co.,  Marysville, 
Mlka,  $1.50;  Weston,  $1.55;  Ripon,  $1.55; 
(Jakpoint,  $1.50;  Atlanta,  $1.55;  Simms, 
$1.60;    Van    Allen,    $1.60. 

River-rock  Gravel  Co..  Stockton, 
river-rock  sand,  T.  S.  delivery  or  S.  P. 
delivery  exc.  Myers  Station,  $1.40; 
Myers,  $1.60.  Riverbank  sand,  all  del'y. 
pxc.  Esealon  and  Mevers,  $1.40;  Esca- 
lon,   .?1.2.j;   Myers,    $1.60. 


MAN'riO<'.\.  San  Joaquin  Co.,  Cal. — 
Stockton  Hardware  &  Implement  Co., 
•Stockton,  awarded  cont.  l)y  South  San 
.loaiiuin  Irrigation  District,  to  fur.  2,- 
500,000  sq.  ft.  more  or  less,  wire  mesh 
reinforcing,  bidding  Style  A  17,  5  and 
6  ft.  widths,  $1.13;  Style  A  17,  4  ft. 
widths,  $1.17;  Hexagon  No.  18,  $1.19%. 
Thomson  Diggs  Co.,  Sacramento,  only 
other  bidder  at  Style  A  17,  5  ft.  and 
over  1.2463;  same  style,  4  ft.  width, 
1.2904;  Style  S  18-19,  48  or  60  in.  1.6704; 
No.  18  Hexagon  4,  5  or  6  ft.  width, 
1.3857. 


MANTECA,  San  Joaquin  Co!,  Cal. — 
Henry  Cowell  Lime  &  Cement  Co.,  2 
Market  St.,  San  Francisco,  awarded 
cont.  by  South  San  .loaquin  Irrigation 
District  to  furnish  15,000  bbls.,  more  or 
less,  Portland  cement,  on  bid  of  (a) 
$2.78  delivered  Manteca;  (b)  $2.80  de- 
livered Ripon  and  (c)  $2.80  delivered 
Simms.  Five  other  companies  sub- 
mitted identical  bids  at  the  following 
prices  (a)  $3.14;  (b)  $3.16;  (c)  $3.16, 
these  companies  being  Old  Mission 
Portland  Cement  Co.,  Stockton  Ice  & 
Fuel  Co.,  Irwin  Lumber  Co.,  Paciflfic 
Portland  Cement  Co.,  and  Santa  Cruz 
Portland  Cement  Co. 


Barber  Greene   Model  42  Loader 


Prominent  Vscrx  Art 


Oakland    Paving   Co. 

McGillivi-av     Coiistr. 
Co. 

Joe  Dow'liiig 

California     Highway 
Commission 

Blumcnkran/  &    \^ei- 
non 

Bates  &  Borland 


Basalt  Rock  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and   Distributors 

iO-GO  FREMONT  ST. 

Sntter  952  San  Francisco 


LIGHTING  SYSTEMS 


SAN  ANSELMO,  Marin  Co.,  Cal.— See 
"Streets  and  Sewers,"  this  issue.  Bids 
wanted.    21   electroliers. 


LOS  ANGELES,  Cal. — Robertson  Elec 
Co.,  Santa  Ana,  awarded  cont.  at  $12,- 
333  by  bd.  pub.  wks.  to  install  ornam. 
lighting  sys.  in  Rimpau  Blvd.,  betw. 
Wllshire  Blvd.  and  Pico  St. 

J.  C.  Rendler,  625  S  Main  St.,  award. 
cont.  at  $25.')5  to  install  ornam.  lighting 
sys.  in  Windsor  Blvd.,  bet.  Beverly 
Blvd.   and  1st  St. 

Fritz  Ziebarth,  302  E  Anaheim,  Long 
Beach,  awarded  cont.  at  $1820  for  or- 
namental lighting  sys.  in  Stanley  Ave. 
bet.  Hollywood  Blvd.  and  716  ft.  south 
therefrom. 

Robertson  Elec.  Co.  award,  cont.  at 
$17,433  for  ornam.  lighting  sys.  in  24th 
St.,  bet.  Hoover  St.  and  Vermont  Ave. 


CULVER  CITY,  Cal.— City  trustees 
plan  to  install  light  standards  on  Lu- 
cerne, Farragute,  Irving,  La  Payette, 
Van   Buren   and   Braddock   streets. 


CHICO,  Butte  Co.,  Cal.— Until  Sept. 
16,  8  p.  m.,  bids  will  be  rec.  by  Ira  R. 
Morrison,  city  clerk,  to  furnish  elec- 
tricity for  operation  and  lighting  of  39 
electroliers,  already  installed,  in  vari- 
ous streets,  for  1-year  period  commenc- 
ing Oct.   15,   1924. 


MERCED,  Merced  Co.,  Cal.  —  City 
trustees  order  plans  prepared  for  elec- 
trolier system  in  23rd  St.  W.  W.  Cor- 
nell,  city  clerk. 


LOS  ANGELES.  Cal.— Newbery  Elec. 
Corp.,  726  S  Olive  St.  at  $85,797  sub- 
mitted low  bid  to  Bd.  Pub.  Wks  for 
ornam  lighting  sys.  complete  in  Grand 
Ave.,  bet.  Temple  and  5th  Sts.  Other 
bids:  Geo.  W.  Kemper,  $88,464;  Elec. 
Lighting  Sup.  Co..  $89,381;  R.  A.  Watt- 
son.  $91,743;  J.  C.  Rendler,  $92,777. 


MACHINERY  &  EQUIPMENT 


LOS  ANGELES,  Cal.— Until  9  a.  m., 
Sept.  17,  bids  will  be  rec.  by  city  pur. 
agt.  for  2Vi-ton  garbage  truck  chassis. 


RAILROADS 


KLAMATH  FALLS,  Ore.— Great  Nor- 
thern R.R.  contemplates  construction 
of  an  extension  from  Bend  to  Lakeview 
and  tlience  connecting  with  the  Oregon 
California    and    Eastern    into    Klamatli 


Falls. 


FIRE  ALARM  SYSTEMS 


YUBA  CITY,  ISutter  Co.,  Cal.— Until 
Sept.  15,  S  p.  m.,  bids  will  be  rec.  by 
C.  C.  Kline,  city  clerk,  to  install  fire- 
alarm  switchboard,  batteries,  motor 
generator,  transmitter  box,  gong,  reg- 
ister and  sixteen  fire  alarm  boxes  and 
fur.  materials  for  inside  wiring,  aerial 
line  and  other  materials  in  connection 
therewith.  Bids  are  wanted  for  (1)  fur- 
nishing materials;  (2)  labor  for  instal- 
lation. See  call  for  bids  under  offirinl 
lirf>i><i«iii   se^^tion   in    this    i«»i9ue. 


LOS  ANGELES,  Cal. — The  Gamewell 
Co.  award,  contr.  at  $76,440  by  bd.  pub. 
wks.  for  fire  alarm  boxes. 

Keystone  Iron  &  Steel  Wks.,  2931 
Santa  Fe  Ave.,  awarded  cont.  at  $12,948 
tor  fire  alarm  and  police  box  stands. 

LOS  ANGELES,  Cal.— Until  10  a.  m., 
Oct.  14,  bids  will  1»e  rec.  by  bd.  pub. 
wks.  for  fire  alarm  central  sta.  appa- 
ratus. Spec,  on  file  with  city  electri- 
cian. 


LOS  ANGELES,  Cal.— Until  10  a.  ra., 
Sept.  29,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  office  cable.  Spec,  on  file 
witli  city  electrician. 


T  r>«    ANGELES.    Cal. — Until    '■>    a. 
Sep°   17     bids   wUl  be   rec.   by'  city   pur. 
agt.  for  Eire  hose. 

a  AW  PRANCISCO  —  Until  Sept.  22. 
2-30'^p.  m^^tfds  wiU  be  rec.  by  Leonard 
«  T  lavv  city  purchasing  agent,  ^70 
rit^  hLi'  to  fur  one  chemical  engine, 
one^rac  o^and  three  combined  pump- 
?ne  engines  and  hose  wagons  for  Fire 
Dept  Further  information  obtainable 
from   above   office. 


BUILDING    AND    ENGINEERING    NEWS 


REDONDO  BEACH.  Cal.— City  trus- 
tees call  special  election  for  Oct  i 
tor  voting  on  $35,000  bond  issue  with 
which  to,  purchase  Incinerator  ana 
garbage  disposal   plant. 


WATER  M'ORKS 


MISCELLANEOVS    SUPPLIES 

T  OS  ANGELES,  Cal.— Until  3  p.  m., 
c-„„t  iq  bids  will  be  rec.  by  dept.  of 
nub  serv  602  Pub.  Serv.  Bldg.,  for 
^teel   luy   cable^^as^.   Vroman,   secy. 

PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
Until  Sept.  18,  7:30  p.  m.,  bids  will  be 
lie  by  A  C.  Barker,  secy.  Board  of 
Fducation  549  Channing  Ave.,  to  fur 
fs  tons  of  coal,  delivery  to  be  made 
on   or   before   Oct.    1. 


RESERVOIRS  AND  DAMS 

VERDL  Nevada  —  See  "Dredging 
Harbor  Works  and  Excavations,  mi 
issue. 


SANTA  ROSA,  Sonoma  Co..  Cal.  — 
Pioneer  Machine  Shop.  3rd  and  Wilson 
Sts..  Santa  Rosa,  at  ni52  awarded 
f-ont.  bv  Board  of  Public  Utilities  to 
fur.  and  install  turbine  pump  of  o.sn 
to  600  g.p.m.  capacity,  for  a  well  1^-in. 
.lia.,  153  ft.  deep.  40  ft.  distance  to  wa- 
ter. pumpinK  level  68  ft.,  pumping  head 
above  surface  8  ft.  Total  pumping  liead 
76  ft.,  one  6-in.  check  valve,  one  6-in. 
gate  valve,   and    50   ft.    of   6-ft.    casing. 

NAPA,  Napa  Co.,  Cal.— City  council 
will  provide  $14,000  in  1924-25  budget 
to  finance  improvements  to  water  dis- 
tributing system  which  will  include 
installation  of  8-in.  main  to  replace 
14-in.  mains  and  relaying  of  l*"'"- 
mains  other  sections  of  city.  H.  A.  Hai- 
rold.  city  eng. 

CALEXICO,  Cal.— City  trustees  post- 
pone date  to  vote  $35,000  bond  issue 
to  Oct  22.  It  is  proposed  to  spend  $1  (,- 
000  in  enlarging  and  extending  water 
mains  and  $18,000  for  increasing  capa- 
city of  filters  at  water  plant. 


Saturday,  September  6,  1924 

LOS  ANGELES,  Cal.— H.  A.  Van  Nor- 
man, engr.  in  charge  of  constr.  of  north 
outfall  sewer  recommends  to  ba.  puD. 
vvks.  acceptance  of  bids  of  Thas.  Hav- 
ertv  Co.,  8th  St.  and  Maple  Ave.,  tor 
constr.  Sees.  15  and  18  of  sewer,  at 
their  price  of  $158,765  for  setni-ellip- 
tical  concr.  sewer  made  conditional  on 
award  of  both  sees.  Mr.  Van  Norman 
recom.  C.  E.  Green,  who  was  low  on 
rne  sec,  to  be  allowed  to  withdraw  bid 
as  per  his  request.  Taken  under  ad- 
visement. 


SEWERS  &  STREET  WORK 


MERCED.   Merced 
rigation      Projects, 
wanted. 


Cal.— See 
this      issue.      Bids 


SEWAGE  DISPOSAL  PLANTS 


WATISONVILLB.  Santa  C"'==, p"-  ^al 
-Board  of  Aldermen  contemplate  bond 
issue  to  finance  construction  of  ^ew 
age  disposal  system.  H.  B.  Kitcnen, 
city  engineer. 

REEDLEY,  Fresno  Co.,  Cal.— Until 
Sect  23  t8  p.  m.,  bids  will  be  rec.  by 
Hazel  Trembly,  city  .^erk  to  const 
sanitary  sewer  extensions  and  d'sposal 
works  bids  to  be  received  under  the 
following   units: 

Unit  1  ,       •         1 

Furnish  labor  and  materials  involv. 
12,759  lin.  ft.  8-in.  sewers;  12*0  Im.  ft. 
in  in  sewers;  561  8x6-in.  and  48  10x6- 
n  wve  branches  for  house  contject.ons; 
45  manholes  with  stub  sewers  13  lamp- 
holes. 

Unit  a 
Furnish  labor  and  materials,  mvolv 
1354  lin  ft.  15-in.  sewers;  3  manholes. 
1  inverted  syphon  complete,  including 
blow-off  piers,  cut-off  walls  and.  4 
speciarmanholes;  1  sludge  bed  for  in- 
verted  syphon  blow-ofr. 

Unit  3  ,1 

Furnish  labor  and  materials  invo  v. 
470  lin  ft.  Ul-in.  and  119  lin.  ft.  15-in. 
sewers;  1  manhole;  2  standp  pes;  1  rein 
cone  preliminary  settling  tank,  com- 
plete with  inlet  manhole  and  dosmg 
chamber;  2  sludge  beds  for  prelimin- 
arv  settling  tank;  1  sprinkler  filter. 
fncUiding  retaining-  walls;  1  re>"^  5^°"<=,-. 
final  settling  tank;  1  sludge  bed  foi 
final  settling  tank.  ■      ,    „  , 

Alternate  bids  will  be. '■ece'ved  on 
Bell  and  Spikgot  Pipe,  either  vit.  clay 
or  cone  type.  Plans  on  file  in  office 
of  clerk  and  obtainable  from  John  ^. 
Bates  consulting  engineer,  Rowell 
Bldg..  Fresno. 


SANTA  ANA,  Cal.— B.  R.  Ford,  407  \V 
17th  St,  Santa  Ana,  awarded  contract 
at  $40,840  to  imp.  Santa  Clara  Aye.,  bet. 
Bush  St.  and  Lincoln  Ave.,  involv.  201,- 
058  sq.  ft.  5-in.  cone,  pav;  8 1 54  ft.  euro, 
979  ft.  6-in.  sew.  pipe;  2109  ft.  4-in.  hse. 
con;  2  m.  h.;  1  f.  t..  1  lamph.  The  bids 
were-  B.  R.  Ford.  $40,840.52;  Oglesby 
&  Dahl,  $42,070.73;  Griffith  Co..  $42- 
879.80;  Basich  Bros.,  $43,043.03;  Geo.  A. 
Simpson.  $44,126.89;  H.  H.  Peterson, 
$44,579.07. 

SAN  FRANCISCO— Ja.s.  M.  Smith  71.5 
Ocean  Ave.,  at  $696  awarded  contract 
by  Board  of  Public  Works  to  improve 
Brunswick  St.,  bet.  Whittier  and  Ohver 
involv.  100  lin.  ft.  cone.  curb.  $l..20; 
1800  sq.  ft.  asph.  cone,  pavement,  $.32. 
W  J  O'Connor,  399  Duboce  Ave., 
at  $3441  awarded  contract  to  improve 
Pope  St.,  bet.  Mission  and  Morse  bts., 
in-volv.  22,940  sq.  ft.  art.  stone  walks, 
15%c.  

BAKERSFIELD,  Kern  Co.,  Cal„-— 
California  Constr.  Co..  58  Second  St.. 
San  Francisco,  at  approx.  $8,(36  awara- 
ed  cont.  by  supervisors  to  imp.  streets 
in  Town  of  Fellows,  involv.  21,036  It. 
4-in  asph.  base  pavement  with  2-in. 
surface,  $.28;  3733  sq.  ft.  cone,  gutter, 
$.40;  1393  lin.  ft.  cone,  curb  .$90;  one 
10-in.   drain  pipe  and   inlets.  $100. 

OAKLAND,  Cal.  —  Council,  Eugene 
K  Sturgis,  clerk,  declares  inten.  to  imp 
Carrington  Way,  bet.  Harrington  and 
Ransome  Aves.,  and  portions  of  Har- 
(ington  and  Ransom  Aves.,  adjacent 
to  Carrington  Way,  involv.  const,  of 
cem  walks  and  cone,  steps  with  iron 
stair  rails.  1911  Act.  Protests  Sept.  18. 
W.   W.   Harmon,   city   eng. 


SAN  FRANCISCO- Fay  Imp.  Co., 
Phelan  Bldg.,  at  $16,491.92  awarded 
rent  by  Hoard  of  Public  Works  to 
imp.  Kirkham  St.,  bet.  14th  and  16th 
Aves  involv.  3100  cu.  yds.  cut,  $1.04, 
275  lin.  ft.  S-in.  sewer,  $2.18;  40  in. 
ft  l-'-in  sewer,  $2,38;  2  br.  manholes, 
$118  ea.:  thirteen  8-in.  wye  branche.«. 
$1  ea.;  1304  lin.  ft.  cone,  curb,  $.J8;  3 
hr.  catchbasins,  $128  ea.;  10  lin.  ft. 
10-in.  culvert,  $1.85;  1016  sq.  ft.  art. 
Etone  walks.  $.18;  38,412  sq.  ft.  asph. 
cone,  pavement,  $.268.  t>i.i» 

City  Construction  Co.,  Call  Biag., 
at    $2  260.20      awarded      cont.    to      imp. 

crossing   of    Mississippi    and    20th    Sts., 

involv      88     lin.     ft.     cone.     curb.     $1.2o. 

554   sq    ft.  art.  stone  walks.  $.20;   2  br. 

catchl'asins,    $125    ea.;    50    lin.    ft.    10-in. 

culvert,     $3;     4684     sq.     ft.     asph.     cone. 

pavement,    $.35. 

SACRAMENTO,  Cal.— County  Engi- 
iieir  Chas.  Deterding  Jr.,  will  recom- 
mend to  supervisors  improvement  of 
Hpprox.  11  miles  of  roads  at  cost  of 
$30,000.  .    .  ■     ,  ,    „f 

The  improvements  consist  mainly  of 
eravcling  graded  dirt  roads  near 
Florin,  Elk  Grove,  Gait  and  in  the 
vicinitv  of  North  Sacramento.  About 
half  of  the  proposed  work  is  planned 
for  the  territory  adjacent  to  Florin  and 
Elk  Grove.  

PASADENA.  Cal.-H.  K.  Cox  Slavin 
Bids  ,  Pasadana,  awarded  cont.  by 
council  at  $22,761  to  imp.  Sycamore  and 
Pasadena  Avis.,  involv.  39,000  sq  ft. 
T-in  concr  pav.;  10,000  sq.  ft.  3-in 
macad-  ?600  ?q.  ft.  5-in.  gutter;  46.000  . 
sq  .ft.  walk;  3200  ft.  curb;  1000  ft^  4- 
i,^.  C.  I.  water  pipe;  1100  ft.  6-in.  C.  . 
water  pipe;  gates;  fittings;  300  ft  6-in. 
sew.  laterals;  25  wyes;  6  rn.  h.,  1  f.  t. 
Other  bids:  A.  R.  McGrath.  $22,891.91, 
H  C  Ducey  and  Thos.  C.  Breitenstein, 
$25,794.64.  

SANTA  ROSA.  Sonoma  Co..  Cal.— 
Counfv  supervisors  plan  preliminary 
work  "for  paved  highway  from  Santa 
Rosa  to  Rusrian  river  ^ftion,  by  the 
direct  College  Ave.,  route  to  Carrillo 
corners  9  nfi.  from  Santa  Rosa  where 
U  will  connect  with  the  Gravenstein 
highway.  It  is  estimated  the  paved 
rold  -will  be  IS  ft.  wide,  the  cost  to 
be  approx.  $110,000.  E.  A.  Peugh  is 
county  surveyor. 

DALY  CITY.  San  Mateo  Co..  <'al.— 
Until  Sept.  22,  8  P.  M.,  bids  will  be  rer, 
,v  C  L  Biebel,  city  clerk,  to  imp. 
portions  of  Risel,  Oliver  Sts.  etc.,  in- 
1^0  v  grading  and  pave  with  4-,n.  cem. 
cone,  base  with  \V^-^n.  asph.  cone,  sui- 
face-  curbs,  gutters  and  walks.  Cert, 
check  10%  req.  with  bid.  Plans  on  file 
[n  office  of  cleVk.  Geo.  A.  Kneese,  city 
engineer. 


MISCELLANEOVS 
CONSTRUCTION 


SANTA  BARBARA,  Cal  -  John  H 
Tillman,  Portland,  awarded  cont.  at 
so's  4'4  for  new  outfall  sewer.  Bids 
for  'second  portions  of  sewer  project 
involving  screening  and  pumping  plant 
will  be  called  for  soon. 


Contractors  Machine  Works 

We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We   build   rock   hunkers,   elevators  and   conveyors,  portable   pumping 

plants,  hoist  and  rock  crushers. 
!.et  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 

CREAR  &  BATES 


:!S  Stiuifitrd 


Salt  Fraufisoo 


Plionc  Kearny  1^85 


HUlLDlXti     AND     ENUINKKRINC     NEWS 


J-TilfKTl)N,  San  Joaquin  Co..  Cal.— 
City  Kng.  W.  U.  Ho^an  completes  spec, 
to  Imp.  streets  in  Maiysvale  District 
Involv.  5732  cu.  yd.s.  .lit;  3711  cu.  yds. 
fill;  7G44  Un.  ft.  curb  ami  Buttor:  33,073 
an.  ft.  walks;  113.817  s.|.  ft.  asph.  ma- 
cadam  pavement. 


SAN  DIEGO.  Cal.  —  11.  0.  Penton, 
IfSu  .Main  St..  San  DicEi>  awarded  cont. 
by  c.unill  at  *4:;,BU1  lu  imp  Felton 
and  other  .sts. 

firiffilh  !•.).,  L'."i  14th  St..  San  Dleso 
awarded  cunt,  at  518,1(86  to  Imp.  Haw- 
thorne  and    other   streets. 


S.\NT.-V  MO.VICA,  Cal.— Until  10  a. 
Ml.,  Sept.  s,  bids  will  be  rec.  by  city 
trustees  to  imp.  Schrader  Ave.,  involv. 
curb,  walk.  asph.  pav.,  oil  and  rock 
pay.,  san.  sewer  and  c.i.  pipe  water 
sys.  1911  act.  Cert,  check  or  bond  10%. 
Plans  on  file  with  John  A.  Morton, 
comm. 


MARYSVILLE,  Yuba  Co.,  Cal.— City 
council.  Geo.  W.  Richards,  clerk,  de- 
clares inten.  to  imp.  portions  of  I,  13th, 
12th  and  11th,  0th,  5th.  4th  Sts..  etc.. 
involvine  construction  of  concrete 
curbs,  gutters,  headwalls  and  catch- 
basin  with  iron  covers,  6-in.  vit. 
sewers;  corru.  iron  culverts,  grading 
and  paving  15-ft.  each  side  with  2«^-in. 
bit.  base  with  IVi-in.  Warrenite-Bit. 
surface.  1911  Act  and  Bond  Act  1915. 
I'rotests    Sept.    15. 


SAN  DIEGO,  Cal.  —  H.  H.  Peterson, 
356  Spreckels  Bldg.,  San  Diego,  submits 
low  hid  to  council  to  imp.  Front  St. 
Bids  were:  H.  H.  Peterson,  lflO.171.70; 
David  H.  Ryan,  $10,.'!hfi.23 ;  Phoenix- 
Tempe  Stone  Co.,  $10,363.13;  G.  R.  Da- 
ley, $in,451.S9;  Bert  Xolile.  nO.S09.67; 
King  S.  Heath,  $10,793.45;  Carl  S.  Carl- 
son. 511,102.73;  Chester  O.  Nelson,  $11,- 
167.90. 


REDWOOD  CITY,  San  Mateo  Co..  Cal 
— Town  trustees,  W.  A.  Price,  clerk, 
declare  inten.  to  imp.  portions  of  Hil- 
ton, Maple,  Cassia  Sts.,  etc.,  involving 
pave,  with  H4-in.  Durite  asph.  cone 
surface  on  2i,4-in.  Durite  asph.  cone. 
Ijase;  const,  hyd.  cem.  cone,  comb,  curb 
and  gutter.  1911  Act  and  Bond  Act  1915. 
Protests  Sept.  15.  C.  L.  Dimmitt,  city 
engineer. 


SAN  ANSELMO,  Marin  Co.,  Cal. — Un- 
til Sept.  15,  8  p.  m.,  bids  will  be  rec. 
by  A.  W.  Studley,  town  clerk,  to  imp. 
streets  in  Morningside  Terrace,  pave- 
ment to  be  2-course  asphalt  concrete, 
involv.  SOOO  cu.  yds.  excavation;  126,650 
sq.  ft.  surface  grading;  9150  sq.  ft.  5- 
in.  pavement;  113,000  sq.  ft.  4-in.  pave- 
ment; 4500  sq.  ft.  2H-in.  pavement; 
10,500  lin.  ft.  cone,  curb  and  gutter; 
41.500  sq.  ft.  walks;  1000  sq.  ft.  walk 
driveways;  1560  ft.  6-in.  and  3050  ft. 
4-in.  water  mains;  seven  6-in.  and  16 
4-in.  gate  valves;  six  4-in.  hydrant 
connections;  5600  lin.  ft.  2-in.,  1200  lin. 
ft.  IVi-in.  and  4000  lin.  ft.  1-in.  con- 
duit; 7000  lin.  ft.  electric  conductor;  21 
electroliers;  910  lin.  ft.  8-in.,  4970  lin 
ft.  6-in.,  and  ISOO  lin.  ft.  4-in.  vit.  pipe 
sewer;  16  manholes;  11  catchbasins: 
430  lin.  ft.  18-in.,  200  lin.  ft.  15-in.,  150 
Un.  ft.  12-in.,  190  lin.  ft.  10-in.,  vit. 
storm  drain:  14  survey  monuments;  11 
lampholes.  1911  Act  and  Bond  Act  1915. 
Cert  check  10%  req.  with  bid.  Plans  on 
file  in  office  of  clerk.  J.  J.  Jessup. 
town  engineer. 


EUREKA.  Humboldt  Co.,  Cal.  -City 
council,  A.  Walter  Klldale^  clerk,  de- 
clares inten.  to  imp.  Union  St.,  bet. 
Cedar  and  Buss  Sts.,  involv.  grading; 
pave  with  2V4-in.  asph.  cone,  base  with 
V4-ln.  Warrenite-Bit  surf.;  const,  c.  1. 
culverts  with  cem.  cone,  inverts;  6-in. 
vit.  sewers;  cem.  cone,  manholes;  cone 
curbs.  1911  Act  and  Bond  Act  1915. 
Protests  Sept.  16.  Harry  H.  Hannah, 
city  engineer. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
Sept.  15,  bids  will  be  rec.  by  supervis- 
ors to  imp.  Pasadena  Ave.  and  other 
sts.,  involv.  7822  cu.  yds.  excav.,  220,- 
•820  sq.  ft.  walk,  32,375  lin.  ft.  curb, 
6x9x14.  23,S82  lin.  ft.  curb  6.\10xl8,  132,- 
847  sq.  ft.  gutter,  culv.  plan  No.  4,  c.  i. 
pipe  culv.  with  No.  b  c.  b.,  c.  i.  pipe 
culv.  with  No.  9  c.  b.,  3673  sq.  yds. 
grading  and  surf,  with  oil  and  screen- 
ings. Cert,  or  cash,  check  or  bond  10%. 
L.  E.  Lampton,  clerk. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal 
—  Boaid  of  Aldermen  contemplate  bond 
election  to  finance  installation  of  new 
sewer    mains.    H.    B.    Kitchen,    city   eng. 

OKOVILLB,  Butte  Co.,  Cal. — F.  W. 
Whitlock,  Chico,  at  $1.52  lin.  ft.  sub- 
mits low  bid  to  supervisors  to  imp. 
Las  Plumas  road.  Lon  Hungington, 
Oroville,  only  other  bidder  at  $2.50 
lin.   ft. 


STOCKTON.  San  Joaquin  Co.,  Cal.— 
Irey  and  Holden,  Lodi,  at  $4190  award- 
ed cont.  by  supervisors  to  imp.  Perry 
road,  involv.  1300  cu.  yds.  cut;  650  cu. 
yds.  fill;  1400  tons  road  gravel;  340  lin. 
ft.  8-in.  and  100  lin.  ft.  15-in.  corru. 
pipe   culvert. 

LOS  ANGELES,  Cal.— Until  Sept.  15 
bids  will  be  rec.  by  Supervisors  to 
imp.  120th  Ave.  and  other  sts.,  involv. 
14,001  cu.  yds.  excav.,  12,028  lin.  ft. 
curb,  55,562  sq.  ft.  walk,  601  sq.  ft. 
5-in.  gutter,  30,791  sq.  yds.  d.  g.  Cert, 
or  cash.  chk.  or  bond  10%.  L.  E.  Lamp- 
ton,  clerk. 


BERKELEY,  Alameda  Co.,  Cal.— City 
council,  E.  M.  Hann,  clerk,  declares 
inten.  to  imp.  Avis  rd.  bet.  San  Anto- 
nio and  San  Luis  Road  and  portion  of 
San  Antonio  Ave.,  involv.  grading; 
const,  cone,  curb  and  gutter;  macadam- 
izing: 7-in.  by  30-in.  cone,  and  corru 
iron  culverts  with  5-in.  by  24-in. 
branch  culverts,  curb  inlete  and  junc- 
tion basin;  nine  4-in.  lateral  sewers. 
1911   Act.   Protests   Sept.   16. 


ANTIOCH,  Contra  Costa  Co.,  Cal.— 
Tibbals,  Percival  and  Cress,  Forum 
Bldg.,  Sacaramento,  awarded  cont.  by 
city  trustees  to  imp.  10th  St.,  bet.  G 
and  Diamond  Sts..  involv.  grading.  $.75 
cu.  yd.;  5-in.  Port.  cem.  cone.  pave. 
$.18;  cone.  curb.  $.60;  8x24-in.  semi- 
circular corru.   iron   culvert,   $3   lin.   ft. 


LOS  ANGELES,  Cal. — Until  10  a.  m., 
Sept.  11,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  Portland  cem.  for  Sees.  6,  7 
and   8  of   n  outfall  sewer. 


OROVILLE,  Butte  Co.,  Cal.— Chico 
Contracting  Co.,  Chico,  awarded  cont. 
by  council  to  imp.  portions  of  Orange 
St.,  Hamon  Ave.,  etc.,  involv.  grading, 
excavation,  $1.50  cu.  yd;  grading,  em- 
bankment. $1.50  cu.  yd;  Warrenite-bit. 
pave  on  asph.  cone.  base.  $.21;  cem. 
cone.  curb.  $.65;  cem.   cone,   gutter.   $.50 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWAUl)  STREET,  SAN  FRANCISCO 

MOTORS 

New   iinil   ll.sfd,  IJoiifilit.  Sold,  Exchanged,  Rented  and   Repaired 
Industrial  Liglit  and  Power  Installation 

Telephone  SUTTER  3266 


EUREKA,  Humboldt  Co.,  Cal.— City 
council,  A.  Walter  Kildale,  clerk,  de- 
clares inten.  to  const.  30-in.  cem.  cone, 
pipe  storm  sewer  in  Union  St.,  from 
Murray  St.  to  pt.  12-£t.  north  of  Whip- 
ple St.,  and  36-in.  cem.  cone,  pipe  storm 
sewer  in  Whipple  St.,  from  Union  to 
Broadway  St„  including  cem.  cone,  pipe 
drainage  branches;  cem.  cone,  storm 
sewer  manholes  with  e.  i.  frames  and 
covers;  cem.  cone,  catchbasins  and  vit. 
pipe  drainage  laterals  connected  to 
sewer.  1911  Act  &  Bond  Act  1915.  Pro- 
tests Sept.  16.  Harry  H.  Hannah,  city 
engineer. 

SANTA  ANA,  Cal. — Until  7:30  p.  ra„ 
Sept.  15,  bids  will  be  rec.  by  city  trus- 
tees  to    imp: 

Fairlawn  St.,  bet.  5th  St.  and  104  ft. 
s  of  W  8th  St.,  involv.  appro.x.  1494  lin. 
ft.  6-in.  san.  sew;  2  m.  h. :  1  f.  t.;  1 
lamphole. 

Broadway,  bet.  n  line  of  Tr.  No.  352 
and  Fairview  Ave.,  and  in  Sycamore  St 
and  Russell  St.  and  Russell  Ave.,  in- 
volving  approx.  44,115  sq.  ft.  grade  and 
5Vi-in.  asph.  cone,  pav;  41,379  sq.  ft. 
grade  and  5-in.  asph.  cone,  pav;  26  ft. 
curb. 


COLUSA  COUNTY,  Cal.— Until  Sept. 
29,  2  p,  m.,  bids  will  be  ree.  by  State 
Highway  Commission,  P'orum  Bldg-., 
tacramenlo,  to  grade  and  surface  with 
gravel  or  stone,  6.9-mi.  in  Colusa  coun- 
ty, bet.  'i-mi.  west  of  Freshwater 
Creek  and  Williams.  W.  M.  Morton, 
state  highway  eng.  See  call  for  bids 
iiiKler    ut'ficiul    |>roi>o.sal    .section    in  this 


PASADENA,  Cal. — Original  proceed- 
ings to  imp.  Green  St.,  bet.  Marengo 
and  Hill  Aves.,  have  been  abandoned, 
and  resolutions  of  intention  Nos.  5053 
and  5054  adopted  as  approved  by  prop- 
erty owners,  who  opposed  former  de- 
sign. Date  for  hearing  protests  has 
been  set  for  10  a.  m.,  Sept.  10.  Res.  5053 
calls  for  work  under  1911  act  and  1915 
bond  act,  involv.  31,231  cu.  yds.  (7390 
lin.  ft.)  grading;  361,670  sq.  ft.  7-in. 
cone,  paving  with  2-in.  asph.  concrete 
wear,  surfg;  10,805  ft.  curb;  29,988  sq. 
ft.  gutter;  162,735  ft.  walk;  complete 
St.  lighting  sys.;  8199  ft.  12-in.  sewer 
pipe;  7456  ft.  8-in.  sew.  pipe;  66  m.h.;  2 
f.  t.;  238  12x6  wye  branches;  257  8x6 
wye  branches.  Res.  5054  calls  for  un- 
derground conduit  sys.  for  dom.  light 
and  power,  imp.  act  1924,  Pasadena 
ord.  2242,  involv.  10  main  S^^-in.  fibre 
ducts  in  cone,  running  length  of  street 
with  manholes,  and  laterals  to  prop- 
erty. Public  Serv.  Corps,  will  install 
water  and  gas  mains  and  telephone 
ducts.  Although  date  for  receiving  bids 
has  not  been  set,  plans  and  spec,  will 
be  available  to  bidders  on  and  after 
Aug.   29  at  31  N  Fair  Oaks  Ave. 


PULLERTON,  Cal.— Until  7:30  p.  m.. 
Sept.  16,  bids  will  be  rec.  by  city  trus- 
tees to  imp.  alleys  in  blks.  8,  9,  16,  17, 
20,  2S  and  29,  involv.  5-in.  asph.  cone, 
paving;  1911  act.  F.  C.  Hezmalhaloh, 
city   clerk. 


SAN  PABLO,  Contra  Costa  Co.,  Cal.— 
.*5an  Pablo  Sanitary  District.  R  V 
March,  secy.,  declares  inten.  to  const! 
6  and  S-in.  c.  i.  pipe  sewers  in  portions 
of  Alvarado  St.  and  8-in.  vit.  sewers  in 
Stockton  St.,  extension,  etc.,  including 
brick  and  cone,  manholes.  1911  Act. 
Protests    Sept.    15. 

,  OAKLAND,  Cal.— Until  Sept.  11,  12 
M.  bids  will  be  rec.  by  Eugene  K.  Stur- 
gis,  city  clerk,  to  const,  cem.  sidewalks 
in  portions  of  E-34th  St.  1911  Act.  Cert 
check  10%  payable  to  clerk  req.  W.  W. 
Harmon,  city  eng. 

SOLANO  COUNTY,  Cal.— Until  Sept. 
22,  2  p.  m.,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  to  grade  6.9-mi.  in  Solano 
county  bet.  Suisun  and  Denverton.  R. 
M.  Morton,  State  Highway  Eng,  See 
call  for  bids  under  official  proposa] 
scctiion    in   this  issue. 


SAN  DIEGO.  Cal.— Geo.  R.  Daley,  re- 
cently awarded  cont.  by  council  at 
$105,295  to  pave  El  Cajon  Blvd.,  has 
refused  to  sign  owing  to  discrepancies 
in  proceedings  that  might  invalidate 
assessments  to  pay  for  work.  New 
bids   will   probably   be   called   for 
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Architects — Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Are  you  satisfied  with  the  bids  you  received  on  that 

last  job? 
Did  you  have  competition— and  plenty  of  it? 

If  not— why  not? 

Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and— competition  means  the  lowest 
pofsible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEW^S- 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 

3340 

-reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 

Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  sei-vice  published 
in  this  section?  We  think  no^in  fact,  we  know 
you  cannot. 
If  vou  want  competiiion-if  yon  want  indepcndejvl 
•  contractors  to  figure  your  job-if  you  want  the 
lowest  possible  bid-send  particulars  of  your 
project  to 

Building  &  Engineering  News 
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,,,,iv-iniir   (Trading;     const,     comb.     cone. 

r.n'  lsp"h.  "Sanf  surface;  aiso  por- 
tions of  Lower  Sacramento  Ka...nvoW 
grading;  const,  comb.  cone.  ?"rbs  anu 
g utfers;  cone,  walks;  Pave  with  2V.-  n. 
?f.mpntine  gravel  base,  2'A-in.  ahpn. 
"nc  basi  and  2-in.  asph.  cone,  wear- 
S  surface;  portions  of  ,^""0"  .fj- 
wolv  erading;  const,  comb,  oonciete 
Tbi  •alT'^gufters;  cone  walks;  por- 
tions of  Alpine  Ave.,  mvolv  B>f5""|: 
const,  comb.  cone,  curbs  and  g""crs, 
cone,  walks.  Referred  to  Citv  Eng.  w. 
B.    Hogan   for   report. 

UKIAH,  Mendocino  Co..  Cal.— J.  W. 
Pickle  and  M.  A,  Chrsty,  at  ?.68  cu.  ya. 
excavation  inculding  clearing  and  *7^ 
te^  M  for  lumber  in  culverts  and 
Sgfs,  Warded  eont.  by  supervisors 
to  imp.  portion  of  Sec.  4  of  fapy  I'oCK 
road. 

SANTA  CRUZ,  Santa  Cruz  Co..  Cal.— 
Until  Spnt  11  11  a.  m.,  bids  will  be 
^c  by  H  E.  Miller,  county  clerk  to 
■onst  cone,  culvert  in  Larkin  Val  ey 
Road  Soquel  Rd.  Dist.  Plans  obtain- 
able from  County  surveyor  Lloyd  Bow- 
man  on   deposit  of  $5.  returnable. 

OAKLAND.  Cal.— Council.  Eugene  K. 
StuigisT  cleric,  declares  inten.  to  const, 
cone  curbs  in  Chabot  rd.  Claremont  & 
College  Aves.  1911  Act.  Protests  Sept. 
18.  W.  W.  Harmon,  city  eng. 

SAN  RAFAEL,  Marin  Co.,  Cal. — A.  G. 
Raisch  46  Kearny  St.,  San  Francisco, 
at  S922'8  submits  low  bid  to  city  coun- 
cil to  imp.  Maple  St.,  bet.  Lincoln  Ave 
and  McCrea  Ave.  and  McCrea  Ave  for 
its  entire  length,  mvolv.  4-in  aspti 
cone  pave;  cone,  curbs  and  gutteis,  - 
cone:  and  corru.  iron  culverts;  2  catch- 
basins;  6-in.  ironstone  ^ewer;  19  4-in. 
ironstone  house  sewers;  1  br.  manhole. 

OAKLAND,  Cal.  —  Election  will  be 
called  shortly  to  vote  bonds  of  approx 
n,250,000  to  finance  construction  of 
outfall  sewers  for  West  and  East  Oak- 
land, including  Melrose  and  Fruitvale 
sections.  W.  W.  Harmon,  city  eng. 

SACRAMENTO.  Cal.— Until  Sept.  22. 
10  a.  m..  bids  will  be  reo.  by  Harry 
W  Hall,  county  clerk,  to  gravel  fol- 
lowing roads;  Ring  road,  1  mile 
rmiard-Blake  rd.  2% -mi.;  Don  Ray 
Colony  rd.  2-mi;  Christensen  rd  2-mi. 
Orr  rd  1%-mi.;  Schultz  id.  l^/i-mi, 
Berber  rd3-mi;  Elk  Grove-Walsh  rd. 
3-mf  and  Calif.  Vineyard  rd.  2-m.. 
Plans  on  file  in  office  of  clerk  and 
obtainable  from  County  Eng.  Chas.  J. 
Deterding.  Jr.  

ANTIOCH,  Contra  Costa  Co.,  Cal.  — 
Tibbals.  Percival  and  Cress,  Forum 
Bldg.,  Sacramento,  at  $10,491  awarded 
cont.  by  city  trustees  to  imp.  10th  St., 
involv.  41,560  sq  ft.  conq.  pave  $.18 
ifiqa  ft  curb.  $.60;  grading.  $.<5  yd. 
Other  bids:  f'.  C.  Mclntyre,  n2,192;  R. 
J.  Blanco.  .$11,917;  F.  Stamm  $11,391, 
Blunienkranz    and    Vernon.    $12,093. 
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OAKLAND,  tJul.— City  Eng.  W.  W. 
Harmon  completes  spec,  to  imp.  Boaen 
Way  bet.  Prospect  Ave.  and  Btacoi 
St.,  involv.  5721  cu.  yds.  excavation, 
157u  lin  ft.  cone,  curb;  3160  sq.  It. 
gutter;  19,802  sq.  ft.  oil  macadam  pave- 
ment; 7925  sq.  ft.  cem.  walks;  17  lin. 
ft.  rein.  cone,  culvertcs;  44  Im.  tt.  lu- 
in.  pipe  conduit  with  cone,  covers:  7U8 
lin  ft.  8-in.  pipe  sewers;  4  manholes. 
i  lampholes;  1  cone,  inlet:  1  handhole; 
28    wye    branches. 

OAKLAND.  Cal.— City  Eng.  W  "VV. 
Harmon  completes  spec,  to  imp.  bhai- 
lu.-k  Ave.,  bet.  Telegraph  Ave.  and 
north  boundary  of  city,  involv.  199.872 
sq.  ft.  grading;  11.371  lin.  ft.  cone,  curb 
with  steel  guard;  reset  425  Im.  tt  gran- 
ite curb;  12.263  sq.  ft.  cone,  gutter. 
1S6,.040  sq.  ft.  2-in.  Warrenite-Bit.  pave 
on  B-in.  cem.  cone,  base;  310  lin.  ft. 
8.\29-in.  and  264  lin.  ft.  7x24-in.  corru. 
iron   and   cone,   culvert;   1   storm   water 

Spec,  also  completed  to  imp.  portions 
of  Harrington  Ave.,  involv.  194  lin.  ft. 
cem.  walks:  69  cu.  ft.  cone,  steps  in- 
cluding iron  stair  rails. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City  council,  J.  J.  Lynch,  clerk,  de- 
clares Inten.  to  imp.  Union  St.,  bet.  1st 
and  Orchard  Sts.,  involv.  grading  and 
paving  with  IH-in.  Warrenite-Bit. 
pave  with  3-in.  bituminous  cone.  base, 
hyd  cem.  cone,  walks,  curbs,  gutters; 
2  hyd.  cem.  cone,  storm  water  inlets; 
8-in.  vit.  pipe  drains.  1911  Act  &  Bond 
Act  1915.  Protests  Sept.  15.  Wm.  Popp, 
city  engineer. 

MONTEREY.  Monterey  Co..  Cal.  — 
Until  Sept.  16,  7  p.  m..  bids  will  be  rec. 
liy  A.  J.  Mason,  city  clerk,  to  imp.  por- 
tions of  Alvarado,  Franklin,  Wasliing- 
ton  Perry  and  Adams  Sts.,  involving 
grading;  pave  with  4-in.  asph.  cone, 
base  with  2-in.  asph.  cone,  surface. 
Cert,  check  10%  payable  to  city  req. 
II.   D.  Severance,  city  eng. 

SAN  FRANCISCO— L.  J.  Cohn,  110 
Sutler  St.  at  $19,479.63  submits  low 
bid  to  Bd.  Pub.  Wks.  to  const,  rem. 
cone,  sewer  in  Great  Highway  betw. 
Ortega  and  Reviera  Sts.  Other  bids 
were!  John  Garden,  $20,362;  Municipal 
Const.  Co..  $21,941;  Jas  M  Smith.  $22,- 
222-  C  B.  Cowden,  $22,635;  Grant  and 
Hart,  $23,241;  Schultz  Const.  Co.,  $23,- 
729;  Manuel  Smith,  $24  008;  Frank 
Bryant,  $24,147;  Martin  Murphy,  $27,- 
5S6-  Frederickson  and  Shannon,  $30.- 
143.' 


MONTEREY.  Monterey  Co..  Cal.— Until 
sept  16,  7  p.  m..  bids  will  be  rec.  by 
A  .).  Mason,  city  clerk,  to  imp.  Deca- 
tur St..  bet.  Alvarado  and  Pacific  &ts., 
involv.  grading;  const,  cone  curbs, 
gutters  and  walks;  pave  with  ..'a-in. 
asph.  cone,  base  with  1-in.  asph.  cone 
surface  6-in  vit.  pipe  sewers  with  22 
wye  branches;  inspection  holes;  under- 
ground conduit  system  of  IVi-m.  dla. 
19 11  Act  &  Bond  Act  1915.  Plans  on  tile 
in  office  of  clerk.  H.  D.  Severance,  city 
engineer. 

SISKIYOU  COUNTY.  Cal.— A.  J.  and 
I  L  Fairbanks,  625  Market  St..  ban 
l.'rincisco  at  $137,904.94  furnishing 
i...wder  and  $127,056.90  the  Gov't,  to 
urni.sh  powder  submitted  lowest  cora- 
l.ine.l  bid  to  U.  S.  Bureau  of  Public 
Roads.  9  Main  St..  San  Francisco,  to 
const.  Duncan  creek  section  and 
Wooley  Creek  sections  (combined  bid) 
of  .S^almon  River  Nafl.  Farest  road  In 
Siskiyou  county,  approx.  6. 1 6  ml.  In 
length  involv.  32  acres  clearing;  154,- 
'iT-i  cu  yds.  unclassified  excavation; 
i:!46  lin.  ft.  corru.  metal  pipe;  147  cu. 
vds  cement  rubble  masonry;  390  lin. 
"ft."l4-ft.    log    bridges;    2967    sq.    ft.    log 

Following    is    complete    list    of    bids 
received-       (a)    contractor    furnish    ex- 
plosive-   (b)    Gov't,    furnish   explosive: 
'  Uuiican    Creek    .Seclioii 


!•     L.    Burr $66,870.7;, 

l-'airbanks     137,904.94 

.los.   T.   Logan 73,169.18 

I'almer   &   McBride  68.028.52 

Inland  Conetr.  Co..    85,812.0b 

Engineer's     Est..    66,""- 


■Wooley   Cre«k    Seotion 


B 

$62,322,71 
127.O56.S0 
70.670.00 
68.028.52 
81.812.06 
63.202.29 
— 1 

$  80.637.00 
70.994.40 
92.712.00 
80.313.00 
105.793.56 
74.687.20 
Sectlona 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
County  Surveyor  Robt.  Chandler  in- 
structed to  prepare  spec,  to  imp.  17th 
St..  from  Rose  St.  to  Berryessa  rd.  in 
supervisors   dist.   No.   3. 

SAN  JOSE.  Santa  Clara  Co..  Cal.  — 
John  Doyle,  660  N  10th  St,  San  Jose,  at 
$2787  awarded  cont.  by  supervisors  to 
imp.  Mariposa  Ave.  in  supervisor  Dist. 
No.  4. 

BELMONT,  Cal.— See  "Miscellane- 
ous Building  Construction"  column  in 
this  issue.  Sewers,  pavement,  etc.,  for 
25   miles  of  streets. 


■•.00 
Fairbanks  '.■.■.'.'.  .'    77,294.40 

Logan      96,312.00 

Palmer  &  MBride      80,313.00 

Inland     lli'l??-^?, 

Kngineer's   Est     80.53 1. 20 
:)un<-an    and      Wooley    Creek 
Combined 

Uurr         $152,007.75   $141,159.71 

Fanrbanks      \IY,V-Il     '"'" 

Lugan     165, 68.-), 0" 

Inland    Const 195,358.84 

Dunn    &    Baker...    150,286.62 
Nevada  Con.  Co...    138,674.86 

A    D.  Kern 136,915.38 

W.   S.  Mead 149,492.50 

John     Hampshire.    142,523.22 
Joplin   &  Elton...    146,275.30 

W    W.   Willits 166.372.70 

Williams  &  «;ngle.^.^^^^^^^ 

Krickson    &   P^ter-^^^^^^^^^ 

Jos.  ^."ciarkson ! !    182',081.40 
Engineer's    Est.  147,168.75 


159.486.12 
186.060.52 
142,538.02 
130,826.26 
132,266.22 
141,743.90 
133,226.90 
140.076.42 


151,956.38 

164,442.50 
172,783.08 

137,870.47 


INGLEWOOD,  Cal.— Until  S  p.  m.. 
Sept  15,  bids  will  be  rec.  by  city  trus- 
tees to  imp.  alleys  in  Vanderwerkers 
tract,  involv.  21,178  sq.  ft.  grading  and 
•"l  178  sq.  ft.  5-in.  mac.  paving:  1911 
act  and  1915  bond  act.  Cert,  check  or 
bund    10%.    Otto   H.    Duelke,   city   clerk. 


Auto    Supplies 

at  Cut  Rate 


EVERYTHING    FOR    YOUR    MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

Junction   Valencia 


Established    1907 

24  VAN  NESS  AVENUE 

Phone  Market  8»a6  Near  Market 


MONTEREY,  Monterey  Co.,  Cal.  — 
Until  Sept.  16,  7  p.  m  bids  will  be  rec. 
by  A.  J.  Mason,  city  clerk.  1°  '  ,?-,V*^^ 
thorne  St..  bet.  n  line  U.  S.  M.Utary 
Reservation  and  south  line  of  David 
Ave  involv.  paving  with  2^/2 -in  asph. 
cone  iWiUite  process)  surface  laid  on 
existing  macadam  base  and  Hawthorne 
St  bet  s  line  of  David  Ave.  and  boun- 
dary line  bet.  cities  of  Monterey  and 
Pacific  Grove,  involv.  grading;  pave 
with  3% -in.  asph.  cone,  base  with  1%- 
hi  asph.  cone.  (Willite  process)  sur- 
face; cone,  curbs  and  gutters;  29  side- 
walk crossings;  6  corru.  iron  culverts, 
fg  11  Act  &  Bond  Act  1915.  Plans  on 
file  in  office  of  clerk.  H.  D.  Severance, 
city  engineer. 

MONTEREY.    Monterey    Co..    Cal. 
Until  Sept    16.  7  p.  m..  bids  will  be  rec. 
by"'A.   J.  Mason,  city  clerk    to  Improve 
Lighthouse  Ave.,  bet.  n  line  U.  ».  Mill 
tarv    Reservation    and    boundary    betw. 
cttTes    of   Monterey    and  .Pacific   Grove 
involv.  grading;  pave  -with  5H-in.  ma 
cadam    base    with    2y2-in     asph       cone 
surface-     cone,    gutters.     1911    Act    ana 
Bond  Act   1915.   Plans  on   file   in  o«ioe 
of  clerk.   H.  D.   Severance,  city  enST. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
Until  Sept.  12,  8  P.  M.,  bids  will  be 
bv  town  trustees  to  i«ip.  Pomona 
involv.  16.150  sq.  ft"  asph  ma- 
dam pave;"  950  lin.  ft.  curb  1900  sq 
t  E-Mtter-  1900  sq.  ft.  walks,  i6,tou 
■  n  ft  grading;  70  lin.  ft.  48-in.  corru. 
ron  cufvert  1911  Act.  Plans  on  file  m 
"fflce  of  town  clerk.  Ross  L.  Calfee. 
'™    So    22nd  St.,   Richmond,  engineer. 


Av 
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When 

One  Pint 

of  Water 

Wastes 

T'wo  Pounds  of  Cement 


I  70       80        ^O        100       no       ISO      /BO       l4-0      i50       I60      /70       ISO      /90      ZOO 

Y^aUr  UsecJ'  Figures  <^reperre/7fofQuar}fify(xii^/n<)  -Max/mum  ^trerj^fh 

Effect  of  Quantity  of  Mixing  Water  on  the  Compressive  Strength  of  Concrete 

NOTE:  In  general  construction,  the  maximum  strength  can  rarely  be  obtained, 

but  it  is  possible  lo  obtain  70  to  90  per  cent  of  the  maximum  strength  without 

additional  expense  by  restricting  the  quantity  of  mixing  water. 


Observe  this  curve  closely.  It 
shows  impressively  the  efiect  of 
the  quantity  of  mixing  water  on 
the  strength  of  concrete. 

It  is  now  known  that  excess 
mixing  water,  not  only  weakens 
concrete,  but  that  it  is  actually 
wasteful  of  cement.  One  pint  of 
water  more  than  necessary  in  a  one- 
bag  batch  decreases  the  strength 
and  resistance  to  wear  as  much  as 
though  two  or  three  pounds  of 
cement  were  left  out. 

Here  is  a  fact, which  if  brought 
home  to  the  superintendent  and 
the  foreman,  can  be  of  great  prac- 
tical value  in  raising  quality  on 
the  job. 


Wouldn't  you  like  to  have,  right 
at  hand  for  quick  reference,  a  prac- 
tical manual  which  tells  how  the 
quantity  of  mixing  water  can  be 
closely  controlled,  so  as  to  give 
concrete  greater  strength  without 
using  any  more  cement? 

Then  write  today  for  our  free 
booklet,  "Concrete  Data  for  En- 
gineers and  Architects."  We  will 
be  glad  to  send  you  extra  copies 
for  superintendents  and  foremen. 

Take  full  advantage  of  the  serv- 
ice the  Portland  Cement  Asso- 
ciation has  to  ofier.  One  of  the 
District  Offices  of  the  Associa- 
tion is  always  near  you.  Get  ac- 
quainted with  it. 


PORTLAND  CEMENT  ASSOCIATION 

<kf  National  Organization  to  Improve  and  Extend  the  Uses  of  Concrete 


Atlanta 

Birmingham 

Boston 

Charlotte,  N.  C. 

Chicago 

Dallas 


Denver  Los  Angeles 

Des  Moines  Memphis 

Detroit  Milwaukee 

Indianapohs  Minneapolis 

Jacksonville  New  Orleans 
Kansas  City 


New  York 

Oklahoma  City 

Parkersburg 

Philadelphia 

Pittsburgh 

Pordand.Oreg. 


Salt  Lake  City 

San  Franci&co 
Seattle 
St.  Louis 
Vancouver,  B.  C. 
Washington,  D.  C. 


Our  Booklets  are  sent  free  only  in 
the  L^riitcd  Stotes,  Canada  and  Cuba 
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Saturday.  Septemlier  6,   1924 


Contracts  Awarded 


Liens,  Acceptances,  Etc. 


BUILDING  CONTRACTS 

SAN    FRANCISCO    COUNTY 
$1,OVO  and  Over  Reported 

The    following;    is    an    Index    for    th« 
contractR  in   this  issue. 


a6C5 

Nelson 

3666 

Thompson 

:)fi67 

Bernell 

3668 

Arnolt 

lifies 

liosenMum 

367(1 

Haase 

3671 

Manderc 

3672 

Otis 

367  3 

Collins 

3674 

Vogel 

3fi7S 

Bernhardt 

3676 

Elvin 

3677 

Welsh 

3678 

Parksirte 

3679 

Phelan 

368n 

Phelan 

3681 

(irosman 

3682 

Hansen 

3683 

Clauser 

3684 

I.evin 

3685 

Storheim 

3686 

McCarthy 

3687 

Stewart 

3688 

Merriman 

3689 

Heyman 

3690 

Mangeot 

3691 

Redder 

3692 

Forman 

3693 

Collier 

3694 

Cooley 

3695 

Janssen 

3696 

iSaunier 

3697 

Rosskamp 

3698 

Johnston 

3699 

American 

3700 

Hill 

3701 

Winer 

3702 

Reed 

3703 

Graham 

3704 

Notre   Dam 

3705 

McCoy 

3706 

John 

3707 

Chinese 

3708 

Fleming- 

3709 

Medico 

3710 

Same 

:;on  tractor 

fjwner 

Owner 

Johnson 

Johnson 

Owner 

Hinson 

Barrett 

Howard 

Owner 

Owner 

Mang-els 

Owner 

Owner 

McCarthy 

Owner 

Owner 

Owner 

Owner 

Owner 

Barrett 

Owner 

Owner 

Owner 

Owner 

Meyer 

Owner 

Schrepfer 

Antonioli 

Parker 

Feeriek 

Stempel 

Owner 

Owner 

Anderson 

Nelson 

Nopper 

Owner 

Krag-en 

Owner 

Home 

Bryant 

Ferguson 

Owner 


Bar 


ett 


3711      Restc 


Ami. 

4995 

4500 

3500 

3500 

9000 

1400 

3000 

1000 

2000 

6000 

7000 

9000 

6000 

1685 

12000 

3000 

3000 

3000 

6000 

6000 

6000 

2000 

6000 

2000 

6000 

34000 

3000 

10800 

9230 

7550 

9000 

4000 

3950 

3000 

4000 

1500 

4000 

3500 

3300 

8021 

87000 

1500 

1500 

4500 

1250 

148000 

44000 

14392 


3712 

3713 

3714 

3715 

3716 

3717 

3718 

3719 

3720 

3721 

3722 

3723 

3724 

3725 

3726 

3727 

3728 

3729 

3730 

3731 

3732 

3733 

3734 

3735 

3736 

3737 

3738 

3739 

3740 

3741 

3742 

3743 

3744 

3745 

3746 

3747 

3748 

3749 

3750 

3751 

3752 

3753 

3754 

3755 

3756 

3757 

3758 


Silva 

Cadden 

Musicians 

Same 

Same 

Same 

Same 

liakewell 

Urban 

Same 

Brown 

Donaldson 

Cadden 

Urban 

Cademartori 

l^eurcy 

Strand 

Moller 

Anderson 

Anderson 

Smith 

Browning; 

Fossa 

Levin 

Mordus 

Schmidt 

Morris 

Hancock 

Thurlicr 


Best 

Bertram 

Ezra 

Broadway 

Heiman 

Silvestre 

Lord 

Same 

Same 

Same 

Same 

Same 

Same 

Same 

Same 

Same 

Same 

Same 


Meyer 

Johnston 

Jensen 

Central 

Atlas 

Scott 

Spencer 

Wagner 

Leanord 

Same 

Peterson 

Owner 

Robinson 

Leonard 

Debendetti 

Gunnison 

Owner 

Peterson 

Owner 

Meyer 

Meyer 

Kronquist 

Rossi 

Owner 

Co-operative 

Owner 

Owner 

Owner 

Owner 

Davis 

Owner 

Owner 

Owner 

Cohn 

Cozza 

Pacific 

Matthies 

Forbes 

McGilvray 

Leiter 

Percy 

Forster 

Carlson 

Turner 

Knowles 

Malott 

Fraser 


5150 

54940 

11350 

1681 

6843 

3785 

25000 

30000 

18000 

10700 

3000 

3500 

7000 

5000 

6500 

10000 

40000 

9000 

6000 

9000 

4000 

7000 

3000 

3250 

10000 

4000 

1500 

3000 

5500 

3000 

1000 

1460 

6500 

4150 

795 

4243 

5794 

3695 

2787 

949 

578 

365 

580 

2372 

315 

385 


vrc-hit 


er — Fernando  Nelson  & 
:;  West  Portal  Park,  S.  I 
t — None. 


$4500 


(3666')    "w    P-LYMOUTH   202-5    S   Ocean 

Ave.        One-story      and      basement 

frame  dwwelling. 
Owner — C.   A.   Thompson,   264   Granada 

Ave.,  San  Francisco. 
Architect— None.  „    „   ,       ,  ,  ,;-r 

(  ontractor — Johnson  &  Erlendson.  156.i 

Jackson  St.,  S.   F.  JSaOO 


DWELLING  „    , 

(3667))      B  MIRAMAR     389-8     S  Ocean 

Ave.        One-Story      and       basement 

frame  dwelling.  ^ 

Owner— Wm.   F.    Bernell,      1191      Ocean 

Ave.,  San  Francisco. 
.\rchitect — None. 
Contractor — Johnson  &  Erie 

Jackson    St.,    S.    F. 


1,  1565 
$3500 


DWELLINGS  ,      „  ^ 

(3668)  N  STAPLES  425,  450  and  475  E 
Detroit.  Three  one-story  and  base- 
ment  frame  dwellings. 

Owner — Jas.  Arnott  &  Son,  235  Gran- 
ville  Way,   San   Francisco. 

Plans   by   Owner.  }3000    each 


ALTERATIONS 

(3669)  NW  CEDAR  AND  POLK.  New 
partitions  in  2nd  floor;  stairway; 
plumbing;  skylights,  etc.,  for  of- 
fices. 

Owner — Daniel  Rosenblum.  26  Mont- 
gomery St.,  San  Francisco. 

Architect— A.  S.  Bugbee.  26  Montgom- 
ery St.,  San  Francisco. 

Contractor — L.  A.  Hinson,  1228  Grove 
St.  San  Francisco.  $1400 


DWELLING 

(3604)  SW  TWENTY-SIXTH  AVE  & 
Lincoln  Way.  One-story  and  base- 
ment frame  dwelling. 

Owner— James  A.  Arnott,  235  Granville 
Way,  San  Francisco. 

An'hitect— N..ne.  J199r, 


DWELLING 

(3665)      E   WAWCNA      183    N      ^ 

Two-story      and    basement 

dwelling. 


ALTERATIONS 

(3670)  NW  MASON  A.VD  TURK.  Re- 
move present  store  front  and  re- 
place with  new  fronts. 

Owner — Arnold    Haase,    %    Architect. 

Architect — August  G.  Headman,  747 
New  Call  Bldg.,  San  Francisco. 

Contractor— Barrett  &  Hilp.  918  Har- 
rison St.,   S.   F.  $3000 


(3 


AT-TERATIONS 

1)      E  TWENTY-FOURTH  AVE  125 

S  Clement.     Raise  dwelling  7   feet; 

construct  foundation     and     cement 

floor. 

ler — P.  Mandere,  424   24th  Ave..  San 

Franci.sco. 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(fire 

surety  bonds 
casualty 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 


Saturday.  September  6,   1924 

Arihitci-l — None. 
CDtitractor — Jnsfpli     Hnwanl 
Ave..  San  l''raii<;lst'<i. 
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8     8tli 
^1800 


KWKIAASC, 

iMil-l)      !•;   THIKTV-KIFTH    A\K   ^7.".   S 

Aiizu.        ()ne-Mtory     and     ba.sement 

frame  dwelling. 
Owner     J,   K.  Otis.   3.59  2nd   .Xvc  S.  F. 
.\rehileel — 10.   Friokslad.  443  Sutter  St.. 

San  Francisco.  »2000 


.\i)l>ITIO.\ 

(:!673))  .\K  KIGHTH  AVIC  .t  .lUDAII. 
Construct  addition  of  two  apart- 
ments over  store. 

()vv„,.r — lOllen  Collins,  307  Judah  SI., 
.San   H'ranclsco. 

.Vrchitecl — None.  ?6l"i" 

Ki;siDi;.Nc-K 

Cie'l))    N  YKKtiA  HUIO.VA  4.54  10  Santa 

Claia    Ave.      Two-Ktory    and    base- 

r.ient  frame  residence. 
Owner—Mr.    and    Mrs.    S.    J.    Vogel,    3ir> 

Montgomery  St.,'  San  Francisco. 
Arcliitect— Mastcn  &  Hurd,  278  Post  SI.. 

San  Francisco. 
.\rchitect — Mangels  Bros.,   4"ri2   Mission 

St.,    San    Francisco.  $70llii 


l^WKLLINGS 

i:'.r,~-,)  K  FORTY-FIKST  \VK  l.iO  and 
200  N  Irving  and  K  41st  Ave  350  S 
Mncoln  Way.  Three  om-siory  and 
liasenient    frame  dwellings. 

i)>vner— Bernhardt  rtldg.  Co..  .">S2  Grove 
.St..  San  Francisco. 

Architec'— None.  $31100   each 

'TOI!.\CK  UOOMS 

(■!r7«)      SK  STILLM.'VN  2(i6  SW  Second. 

One-storv  brick  storage  rooms. 
(^)xvner — Arthur    lOlvin,     180    Jessie    St., 

San  Francisco. 
.\rihiteol— M.     A.     Sheldon,     IXII     Jessie 

St..  San  Francisco.  .$6000 


.M/I'KKATIOXS 

(31177)      \V  CCKKRKRO  27  N  18th.     Ue- 

niodel  flat   tor  store;   plaster  front; 

composition  flooring,  etc. 
Owner — I.  Welsh,   570  Jersey  St..S.   F. 
.\rchitect — K.     Essmann,    277     Diamond 

.St.,  San  Francisco. 
Contractor — J.  F.  McCarthy,  437  Eureka 

St.,   San   Francisco.  $1685 

DWELLINGS 

(3G78)  E  THIRTY-SECOND  AVE  250, 
325  and  375  N  Taraval.  Three  one- 
story  and  basement  frame  dwell- 
ings. 
Owner — Parkside  P,ealty  Co.,  618  Crock- 
er Bldg.,  San  Francisco. 

Architect— Chas.  F.  Strothoff,  2274  15th 
.St..  San  Francisco.  ?4000  each 

inVELLING 

(3670)  S  FIFTEENTH  opp.  Buena 
Vista  Terrace  (Flint  Tract).  One- 
story    and    basement    frame    dwlg. 

Owner — P.  J.  Phelan,  519  14th  -\ve.,  San 
Francsico. 

.Architect — None.  $300(1 


DWELLING 

(3680))      S  FIFTEENTH  451  W  Beavc 

One-story      and      basement      frar 

dw-clling. 
Owner— P.  J.  Phelan,  519  14th  Ave.,  S; 

Francsico. 
.\rchitect— None.  $30 


DWELLING 

(3681)      W    NEWTON    75    M    Pr 

One-story      and      basemen 

dwelling. 


$3000 


DWELLINGS 

(3682)  E  SAN  JOSE  AVE  30  and  5.5 
N  Capistrano.  Two  one-story  and 
basement  fratne  dwellings. 

iiwner — Walter  E.  Hansen,  485  Capis- 
trano Ave.,  San  Francisco, 

.\rchitect — None.  $3000  each 


STORE,  ETC. 

13683)  SW  CLARA  AND  P.ITCH  STS. 
One-story  concrete  store  and  ware- 
house. 

owner — W.  A.  Clauser  278  Minna  St., 
Sa)i  Francisco. 

Plans  by  Owner. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son St.,  San  Francisco.  $.i000 

\\  .Mri'lHOPSK 

(:;(;x4i  K  third  85  S  Nineteenth.  Two 
story  and  basement  brick  light 
iria  nul'acturing  plant  and  ware- 
house. 


Owner — M.    Levin    Sons 

Sts.,  San  Francisco, 

Architect — W.   Spivock. 


DWELLING 

(3685)      W     TWENTIETH 

Santiago.      One-story 

ment   frame  dwelling. 
Owner — M.    P.      Storhelm, 

Ave.,    San   Francisco. 
.\rcbitect — C.  O.  Clausen,  Hearst  Bldg., 

San    Francisco.  $2000 


d    al 

d    19th 

$6000 

AVE 

150     S 

and 

base- 

201 

Caselli 

DWELLINGS 

(3686)  W  FUNSTON  AVE  100  and  125 
N  Kirkham.  Two  one-story  and 
basement   frame  dwellings. 

Owner— John  E.  McCarthy,  1479  12th 
.\ve.,   San   Francisco. 

Architect — None.  $3000    each 


DWELLING 

(3687)  W  REVERE  50  N  Hawes.  One- 
story  and  basement  frame  dwlg. 

Owner— F.  H.  Stewart,  1203  Itevcre 
Ave.,   San   Francisco. 

Plans    by   Owner.  $2000 


DWELLINGS 

(3688)      W   TWENTIETH  AVE   225   and 

250    S    Santiago.        Two      one-story 

frame   dwellings. 
Owner — D.  L.  Merriman,  %  Contractor. 
Architect — None. 
Contractor — Meyer    Bros.,    1    Montgom- 

erv  St.,  S.  F.  $3000  each 


FL.VTS 

(3689)  K  THIliTV-THlRD  AVE  225, 
250,  275  and  300  W  Fulton.  Four 
two-story  and  basement  frame  flats 
(2   in   each  buildings 

(J\\  iirr— Oscar  Heyman  &  Bro.,  742  Mar- 
ket St.,  San  Francisco. 

.\rchitect — Alvin  J.  SBtorn,  742  Market 
St.,  San  rancisco.  $8500  each 


DWELLING 

(3690)      S    JACKSON     68-9     W     Powell. 

One-story      and      basement      frame 

dwelling. 
Owner— Chas.     Mangeot,     73     John     St., 

.San  Francisco. 
Architect — Will    H.    Teopke,      72      New 

Montgomery  St.,   San   Francisco. 
Contractor — Fred    Schrepfer,     142     27th 

St.,   San  Francisco.  $3000 


DWELLING 

E  TWENTY-SECOND  AVE  75  S  Lin- 
coln Way.  One-story  and  base- 
ment   frame   dwelling'. 

O^vner — Virginia    Sciai'oni. 

Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery   St.,    San    Francisco.  $3000 


DWELLING 

N   QUESADA   75    E   Ingalls.      One-story 

and   basement    frame    dwelling. 
(.)wner — A.    Garotono,    2135    Taylor    St., 

San  Francisco. 
.\rchitect — None. 
Contractor — G.    Bagnani,    223    Bay    St., 

San    Francisco.  $1000 

FLAT   BLDG. 

(3691)      W   BAKER    125    S    Fulton    S    25 
X     W     125.     2-story    and    basement 
flat  building. 
Owner — A.    C.    Reader.    399    Divisadero 

St.,  San  Francisco. 
Plans  by  contractor. 
Contractor — Frank  Antonioli,  3415  22nd 

St.,    San    Francisco. 
Filed  Aug.  28,  1924.  Dated  Aug.— ,1924 

1st   floor  poist   on    $   700 

2nd    floor   joist    en    1000 

Root    sheathing    on    1000 

Brown    coated    2700 

Completed  and  accepted    2700 

Psual    3,5    days     2700 

TOTAL  COST.  $10,800 
I'oiid.  Forfeit,  none;  Limit.  90  days; 
Plans'    and    specifications    filed. 


(3092)        W      D1V1S-\D101!(:)     50     S     Fran- 
ciscri.       .Ml     work     for    2-s(nry    and 
b.isement   fraiiif   bldg.,   flats, 
(iwner    —    IMarii-    Forman,    Mills    Bldg., 

San    Francisco. 
Plans    by    Owner. 
Contractor— C.    F.    Parker,    251    Kearny 

St.,    S.   F. 
Filed  Aug.  28,  1924.  Dated  Aug.  22,  1924 

Root   on    *-307.5(l 

•  Brown    coated    2307.50 

'Completed    2307.50 

Usu.al    35   days    2307.50 

L.uti    0      u    >  -poTAL    COST,    $9230 


Bond,  14615.  Sureties,  K.  E.  Parker 
and  R.  K.  Reed.  Forfeit,  none.  Limit, 
100  days  after  Aug.  26,  1924.  Plans 
and  specifications   not   filed. 

NOTE — Permit  reported  Aug.  25,  1924 
No.   3624. 


FRAME    BLDG. 

(3693)       E    THIKTY-THIUD    AVE..    225 
S   Balboa,   S  25   x  E    120.     All   work 
tor  2-story  frame  building. 
Owner — Thos.    and    Nora    Collier,       365 

11th    Ave.,    S.    F. 
Plans    by    Contractor. 
Contractor — Bryan  Feerick,  253  Downey 

St.,    S.    F. 
Filed  Aug.  28,  1924.  Dated  Aug.  15.  1924 

Roof  on    $1887.50 

Brown    coated    1 887.50 

Completed    1 887.50 

Usual   35   days    1887.50 

TOTAL  COST.  $7550 
Bond,  $3775.  Sureties,  Jos.  Howard  and 
Wm.  J.  Mannix.  Forfeit,  none.  Limit, 
120  days.  Plans  and  specifications  not 
filed. 


APARTMENTS 

(3694)      S    BAY'    250    E    Octavia.    2-story 

and  basement   frame    (4)   apts. 
Owner — Mrs.   B.  Cooley,   5331  Geary  St., 

San   Francisco. 
.Architect — None. 
Contractor — Sterapel    and    Cooley,    5331 

Geary  St.,  S.  F.  $9000 


DWELLING 

(3695)      S  BALBOA  57-6  E  29th.  1-story 

and    basement    fraine   dwelling. 
Owner — E.  A.  Janssen,  402  Hearst  Bldg 

San   Francisco. 
Architect — None.  $4000 


DWELLING 

(3696)  S  E  BRUNSWICK  385  W  Whit- 
tier.  It^ -story  and  basement  frame 
dwelling. 

Owner — August  Saunier  76a  Brusnwick 
St.,   iSan    Francisco. 

Architect — None.  $3950 


DWELLING 

(3697)  1411  BRUNSWICK  ST.  1-story 
and  basement  frame  dwelling. 

Owner — H.  Rosskamp,  1447  Divisadero 
St.,    Sau   Francisco. 

Architect — None. 

Contractor — J.  M.  Anderson,  1612  Pa- 
cific  Ave. I,   S.   F.  $3000 


DWELLING 

(3698)      W    THIRTY-THIRD    AVE    300 

S  California.   1-story  and  basement 

frame  dwelling. 
Owner — W.  R.  Johnston. 

Contractor — Henry    S.    Nelson,    682    6th 
Ave.,   San  Francisco.  $4000 


REMODEL 

(3699)  E  KENTUCKY  bet.  20th  and 
22nd  Sts.  Remodel  driveway  for  oil 
and  varnish  store  room  and  paint- 
ing  grinding   room. 

Owner — American  Can  Co.,  Mills  Bldg., 
San"  Francisco. 

Chief  Engineer — C.  G.  Preis,  New  Y'ork 

Contractor — Wm.  Nopper  Jr.,  care  Am. 
Can   Co.,  Mills  Bldg.,   S.  F,  $1500 


STORES 

(3700)      N    TARAVAL    35    E    20th    Ave. 

1-story   frame   stores. 
Owner — John   Hill. 
Architect    —    Edward    E.     Young.    2002 

California  St.,  S.  F.  $4000 


ALTERATIONS 

(3701)      1126-28       MARKET       STREET. 

Erect   plaster   partition;   new   show 

windows;    magnesite    flooring;    and 

plumbing,    etc.,  tor  store. 
Owner — S.    Winer,    Santa   Clara. 
Architect — None. 
Contractor — Louis    Kragen,    661    (jolden 

Gate  Ave.,  S.  F.  $3500 


DWELLING 

(3702)  E  FORTY-FOURTH  AVE.  125 
S  Geary.  1-story  &  basement  frame 
dwelling. 

Owner — F.    Carroll    Reed,    683    7th    Ave., 

San   F'rancisco. 
Plans  by  owner.  $3360 

CLASS  C  BLDG. 

(3703)  SE  FIFTH  AND  BRY'ANT.  All 
work,  carpenter,  mill,  cabinet, 
stairs,  composition  flooring,  paint- 
ing, rough  hardware,  for  2-story 
class    C    bldg. 

Owner  —  Jas.  Graham  Mfg.  Co.,  531 
Mission   St.,   S.  F. 


32 

M.liiuct— W.    H.    Crim.    .Ir.    am'    »»"'" 
ilton  Murclork.  425   Kearny  St..  san 

.  .,nn;u'iui'— Home    Manufacturing    Co., 
.■>52    Brannan  St..   S.   F. 

,  «,npUle.l    and   accepted    ■•••»«"i'-|? 

tsuai  35  days  ■  ■^^;^;,i:;^osr''^i;A\ 

'^V"s,*tander^ea"^''-^v^eit^''r.^ 
timil.  30  days.'  Plans  and  specifica- 
tions  filed.  

f''"?°^  !•:   DOLORliS  l-t.    l«'h.  &    ''l'; 

streets.         Three-slory       reinfoiced 

concrete  school. 
,  ,wner— Xotre   Dame  College    Premisi;s 
\roliitect  —  Albert    M.    Cauldwell,    2d1 

Kearnv   St..   San   Francisco. 
Contractor-J.  A.  Bryant,  185  Stevenson 

St..   San   Francisco.  58i,WUO 

^^^^^VS^'uio   JACKSON,      inurior 

alterations  and  repairs  to  residence 

,  ,„.ner— H.  D.  McCoy.  Premises. 

\ichilect — None.  ,..,,, 

■..ntractor— Ferguson       &      Son.       1.3J 

rni(m    St..    San    Francisco.  »lo'.'u 


Kruno  .^ve.  Concrete  nooi  .n^  ni 
first  floor:  re-arrange  partmons. 
plastering;   plumbing,   etc..    foi    <-> 

Ouiier-.lohn  The  Tailor.  JSO  Si'" 
l!runo  .\ve..  San  Francisco. 

Aichilect-A.  H.  Knoll.  Hearst  Bldg^. 
San    Francisco.  »'-^ 

fsTOTl'^'N^'sACRAMKNTO  be'.  Kearny 
and  Grant  Ave.  Re-arranse  paiu- 
tions  on  2nd  and  3rd  ttoois  i-.r 
club  rooms.  . 

Q„.nei— Chinese  Chamber  of  I  omnierte. 
754  Sacram.-nlo  St..  S.  I'-  . 

Aichitect— R.  W.  .lenUins.  190  Piamond 
St..  San  Francisco.  .,    ,. 

Contractor-Barrett  &  Hilp.  i)18  «a>;r.- 
son   St..   San    Francisco.  Hoou 
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ts'^TLr-NO.^^ni  TRUMBKLL.  Raise 
cottage:  construct  cement  floor  ana 
foundation.  „          .      _ 

Owner— Mrs.    E.   Fleming,    Premise,. 

•^SlIi'jJ-aaoT-Cari  Frank,  305  Bocana  St. 
San  Francisco.  »i-ow 

(3^7oV)'"'^Ne'^POST    and    MASON.       All 

work    for   heating,    ventilating    and 

plumbing,   for    building. 

Qwner— The   Medico      Dental      building 

Corp.  ,  -,.       ,, 

Architect Geo.  W.  Kelham  and  «  m.  t... 

Merchant.  Sharon  Bldg..  S.  F. 
Contractor— The  Turner  Co..     •-.-      -Na- 

toma  St..  San  Francisco.  

Filed  Aug.  30.  -24.     Dated  Aug.  l'.'.    -I. 
6  e<iual  payments  as  follows: 

Roughing    in    SOTr    completed 

Roughing  in  completed. 

Boiler  room  e<)uipment   m 

Completed    and    accepted........ 

.5th  and  6th  installments  3a  days 
•ifter      to    be    paid    in    shares      of 
stock     of    said     bu'W'"^-    ■;•  ViVs  ,1,1.1 
TOTAL    COST    not    to    exceed     ?14S.iimi 

plus  $18,000  for  contractor. 
Bond     Jiefi.onn.      Surety.    Globe    Indem- 
nity Co.  Limit,  forfeit,  plans  and  speci- 
fications, none. 

OTIUl      PUMBING.      HE.VTING      AND 
ventilating    e,|Uipment     on     above. 

l^oniractor^The   Turner  Co        272     Na- 

Filed   Aug.    30.   '24.     Dated  Aug.   19,     24. 
toma   St..  San  Francisco. 
Pavnienis    same    as    above 

TOT  XL.  COST  not  to  exceed  $44,000  plus 
$6000  contractor's  fee. 

Bond    $50,000.     Surety.  Globe  Indemnity 

Co       Limit.    250    days.      Forfeit,    plans 

and    specifications,    none. 


..^nie     U|.  $2698..50 

lame     ui ocqq  !;ft 

Enclosed    ;l„l-n 

Plastering  finished l^J,if(, 

Completed  and  accepted ?S2S  nn 

1  'cti^tl    "l^  fla  Vi  3D30.UU 

I  suiU  J.T  "aJ^.^o.^^j^  fosT.  $14,392.00 
Bond.  $7200.  S-ureties.  Otto  Lang  and 
\Vm  liuegg.  Limit.  120  days.  Forfeit, 
none.      Plans    and    specifications    filed. 

I'3712)'/''e  THIRTY-NINTH  AVE  75  S 
Cabrillo  S  25xE  95.  All  work  for 
on.--st.iry  and  basement  frame 
dwelling.  ,.,- 

owner — Marion  &  Amelia  E.  bilva,  «>J» 
21st    Ave..   San    Francisco. 

;V"ntrL"to7-^Meyer  Bros..  1st  National 
Bank    Bldg.,   San    Francsico. 

!•  iled  Aug.  30.  -24.     Dated  Aug.  J 3.    24. 
Sides  and  roof  sheathing  on-5J399.63 

Brown  coated   AiXe.'i 

(■ompleted    \llll% 

Bond     none.      Limit.    90    days.      Forfeit, 
plans  and  specififications,  none. 

TsViS^'^'n  mVlNG  120  W  4  2nd  Ave.  All 
work    for    one-story    and    basement 
frame  dwelling. 
Owner— Jas.  A.  Cadde^. 
Architect— Robinson  &  Johnston. 
Contractor- Robinson  &  Johnston.  194.> 

An-/.a  St..  San  Francisco. 
Filed   Aug.  30.  -24.     Dated  Aug.   29-    -<, 

Roof  on Wro 

Brown   coated    |;?" 

onipleted      J;J, 

isual  3o  <'»y--,i.o,f.j^L- COST.  $5150 
Bond  none.  Limit,  90  days  after  Sept. 
1.  Forfeit,  none.  Plans  and  specifica- 
tions filed.  

(  L.VSS  C  BLDO.  ,..._- 

(3714)  E  JONES  107-6  N  Turk  N  a.-6 
xE  107-6.  General  contract  tor 
Class  C  steel  frame  building. 

owner  —  Musicians  Hall  .A.ssn.,  68 
Haight   St..   San  Francisco. 

Architect— Svlvain  Schnaittacher.  233 
Post  St..  San  Francsico. 

Contractor— G.  P.  W.  Jensen.  320  Mar- 
ket St..  San  Francisco 

Filed  -A.ug.  30.  -24.     Dated  Aug.  23.    24 

On    3rd   of  each   month ^?* 

Usual    35    days^.^^^.^..^^^:^;-^.^-- 

Bond.  $27,470.  Sureties.  John  j^  p""^"" 
nan  and  Geo.  W.  Hooper.  Liinit.  lo« 
days.  Forfeit.  $50.  Plans  and  speci- 
fications filed. 


!i:f  f9n'^'l5'^CHESTNCT  154-6  E  Leav 

worth.      Two-story    and      baseni 

frame  residence, 
(j^vnei— John  Bakewell.  2.il  Kearny 

San  Francisco. 
\rc  hitect— Bakewell       &       Brown. 

Kt-arny    St..    San    Francisco. 
1  iiiuractor — Ge<i.       Wagner.     Inc.. 

South    Park    St..    S.    F.  »2d 


St.. 

251 

181 
.000 


1':'t'm!'''sW^^HOLLOWAY  &  BEVERLY 
SI.;  SE  Holloway  and  Beverly;  SW 
Holloway  and  Montecito  and  b 
Holloway  50  and  100  E  Monticello. 
Five  one-story  and  basement  frame 
dwellings.  .  „ 

n^,,,,r Urban  Realty  Improvement  Co. 

41    Montgomery   St..  S.  F. 
\r.  iiitect — Leonard  &  Holt. 

•  on  tractor— Leonard  &  Holt,  41  Mont- 
gomery   St..    S.    F.  $6000    each 

1«\VELLINGS  ,    ,     ,.„         ..    «on 

<37>1)      S   MO.VCADA    29rt.    340   and    J90 

'e  Junipero  Cerra  Blvd.     Three  one? 

story   and   basement    frame  dwl^. 

owner Urban  Realty  Improvement  Co. 

41   Montgomery   St..  S.   F. 
\r<hitect — Leonard   &  Holt, 
ro-ractor-  Leonard   &    Holt.   41    Mont- 
i^omery    St..    S.    F.  $6000    each 

I''t -!"■%•   GUERRERO   105   N    15th   St 

'Two-slory    and       basement       fram. 

iisidence. 

i;wii.r— U   Brown.  Los   Angeles. 

.Vrchitect — None.  , 

..niractor— Gusiav     Peterson.    6|3    9' ' 

Ave..  San  Francisco.  JlO.iOO 

:V^:.'?!'''\^BKUCE    25    W    Edgar    Place, 
'one-story      and      basement      frame 

,,wn^r— w"^i>oiialdson.      267      Miramar 

.Vrchl.^cil^on^r;^  »3000 

!:^;^^''ir^Rv,NG  120  w  42nd  av.. 

One-story      and      basement      frame 
dwelling' 
Owner — James  Cadden. 

^\^^n^iLrtl7^:::"Robinson      *      Johnston 
1943    Anza    St..    S.    F.  »3»«w 


Drive, 
frame 


(3715)      STRUCTURAL  STEEL     WORK 

Contrac?or"l<-e„tral    Iron    Works.    2050 

Bryant  St..  San  Francsico.  . 
Filed  Aug.  30.  -24.  Dated  Aug.  23.  -4. 
Payments  — .j-St-^^cSsT,'  Vl-1,350 
P.ond.  $5625.  Sureties.  Anselmo  T. 
Schuler  and  Geo.  S.  Green.  Limit.  4.o 
days.  Forfeit.  $50.  Plans  and  specifi- 
cations filed.               

(3716)    ELECTRIC  WIRING  ON  ABOVE 
Contractor— Atlas    Electric       Co.,       18o 

Stevenson  St.,  San  Francisco. 
Filed   -Vug.  30,  "24.     Dated  Aug.  23,    24. 

Payments  same  «^o»\"^t-6sT'.- $1681 
Bond  none.  Limit,  without  delay. 
Forfeit  $50.  Plans  and  specifications 
filed. 

,3717)    PLUMBING   AND   HEATING  ON 

Cont'Vactor- Scott  Co.,  243  Minna  St.. 
San  Francisco. 
Payments  same  "^fo'^X  c6sT-,$6843 
Bond.  $3422.  Sureties.  H.  M  Van  Pelt 
■inil  Peter  F.  Scott.  Limit,  witnoui 
delay  Forfeit.  $50.  Plans  and  specica- 
tions  filed. 


DWELLING  ,    ,  T-  1 

7-;7>5)      E  .\LVISO  122  S  t  rbano 
Two-story      and      basement 

Own^^-^Ur&n  Realty  Improvement  Co. 

4  1   Montgomery  St..  S.  F. 
\rchitect — Leonard  &  Holt. 
Con.ractor-Leonard  &   Holt.    41   MoM- 

gomery  St..  S.  t- 


Th'u)^  S  GREEN  208  E  Buchanan  E 
26-6XS  137-6.  All  w-ork  for  two- 
=;iorv  and   basement   frame  flats. 

Owner— Wni.  and  Mary  A.  Reston,  1917 
Gr«eM    St..    San    Francisco. 

Architect— John   H.   Merz. 

"miiaclor — lobn  H.  Merz.  2  .  ,>  Lily  A\e. 
San  Francisco.  ,»    .<>• 

File«l  Aug.  30.  -24.     Dated  Aug.  12,    24. 


(3718)   ELEVATOR  WORK  ON    ABOA  E 

Contractor— Spencer  Elevator  Co.,  166 
7th   St.,   San  Francsico.  . 

Filed   Aug.    30.   -24.      Dated  Aug.   23.     -4. 

Installation    of    girders 14 

On  delivery  of  engine ^ 

On  completion   ■  • -^Cotal  ■roST"."$3785 

P.ond.  $1893.  Sureties.  F.  M.  Spcncer 
ind   \    F    Sharfe.     Limit,  without  dela> 

oi-tei't.'  »50T       Plans  and     specifications 

filed. 


I1WELLING  <5Ti-VFCA 

(37'6)       SE     DELANO     AND     SEN*.'- A. 

1-story  and  basement  frame  dwell- 

Owne"?^.  Cademartori.  164  Seneca  St.. 

San   Francisco. 
Architect — None.  roM^r 

Conirrtctor— A.    Debenedctti.    -2    Cotter 

St..  S.  F.        ''^  "" 

fs'^^'^'^'w*^ SANTA   ANA  291   o  Vort-.la. 
'2-.>=tory    and    basement    frame    r-!si- 

Ownet--Mr.  and  Mrs.  Louis  F.  Leu'ey, 
-'.  Architect.  _ 

Avchi.^ct.  and  .Contractor  _  Wm  FV 
Guiirison.  .■>>    Po-^t   M..   :?    r.     *»» 

13^-^8)^  R  FL^^STON  AV-:.  17F.  N  Caii- 
■f.    i.la  2-story      and      basenicr.t 

O.vncr'-^T.'V^lt^rana.    163    Parna-^sus 

]\'^Tf"§'l?Ss"^.92  S  of  i"fer.eo- 
IV. -1    of    Otis    and    Mission    Sts.      ^- 

Owiu^I^i^?^'^"^-  5^«^--°"  ^*- 
^„^it?ct^-"  wmis    Lo^ve,    Monadnock 

-      r^tf^.^—   Peter    P-.-."cn.    Minad- 
'  "" 'ij'crBl^.^    F.  5«0.',nn 

S^^w'fOURTEENTH     AVE.     29.. 

*        320  and  .345  S  Judah.    JUree  l-stor> 

and  basement  frame  dwelling. 


Saturday.  September  8,   1924 
i(wn«-r — AnOfrsen    Bros.,    \2IH    Ni 
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Architect— None 


$:U)rtD  each. 


llWKUI.l.VOS 

CiTai)  VV  FOKTY-SIXTH  AVE.  175 
»nil  a<Hi  .S  ("alirillo.  'I  w..  l-.story 
and    huscmfiit    fraiii.-    dw.lli.ngs. 

Owner — J.  Anderson,  1  Montgomery  St., 
.Sun    Kranclsio 

Architect— None. 

fontractor — Meyer  Bros.,  1  Montgom- 
ery  Si..   S.    I'".  S:iMi)0  each. 

KWKLLIXGK 

(3732)  E  FORTY-SECOND  AVE.,  25, 
.11)  an<l  ".'•  S  Cahrillo.  Three  l-.story 
and    ha.senieiit    frame    du.  llinKS. 

(Hvner — K.    <".    Smith,    r',    Ci>ntractors. 

Architect — None. 

roniractor — .Meyer  Brns.,  1  Mimtcom- 
erv  St..  S.   F.  JltnOO  each. 


I'W  i:r,LING 

(3733)      SE    ELIZABETH    AND    DOUG- 

lii.s    Sts.       l-stoVy       ;ind       IjMsemtnt 

frame   dwelling. 
Owner — George    E.    Browning,    573   Hill 

St.,    S.    P. 
.\rchiteci — -None, 
fontractor    —     Alfred     Kri^iniuist,     725 

lOliKabeth    St.,    S.    K.  J4000 


Kl-AT.S' 

i:!7.!4)       K    OCTAVIA    2.")    H    Kilbert.      2- 

sliir\   and  basement   frame  (2)  fiats. 
Owner — Carl    Pt>ssa,    178ii    l^ombard   St., 

San    Francisco. 
.Vicliilect— None. 
1  "niractnr — F.   Rossi,   28  tlj   Oclavia  St., 

.''an  Francisco.  $7000 

J-.KICK    BLDG. 

(3735)       N     FOLSOM     75     W     Uuss.       1- 

stor.v    and     mezzanine     floor    brick 

industrial    plant. 
Owner — N.    Levin     Sons,     :ir.l    and     )!)Ui 


SIS 


S.   F. 


Architect — C.    Spiv 


$3000 


FLATS 

S  GIIKEN  208  K  BUCHANAN.  Two- 
story  and  basement  fraine   (2)  Hals. 

Mwner — William  Reston,  2.j50  Gough 
St.,  Apt.   4,  S.  F. 

.\rehitec:t — None. 

('.■ntractor — John  H.  Merz,  273  Lily  St., 
San   Francisco.  flO.UOO 


FRAME    BLDG. 

(373fi)      E    CAROLINA    275   N   20TH   ST. 

.\11    work    for    1-story    and    garage 

frame    building. 
Owner — John     and     Mary     Mordus,     820 

Carolina    St.,    S.    F. 
.Wrhitect — T.     A.     Sourich,     625    Market 

St.,    S.    F. 
(  oiitractor — Co-operative    Builders,    625 

Market  St.,   S.   F. 
Kihd    Seiit.   2,    1024.   Dated   Aug.   6,    l')24. 
.Monthly    payments    of    $50.00      f-om- 

mencing    Aug.    31.    11124. 

TOTAL  COST,  f32r0 
llond.  sureties,  forfeit,  none.  Limit,  46 
davs.  Specifications  filed.  Plans  not 
filed. 


DWELLINGS 

(3737)      E- NINETEENTH    AVE    150    & 

175    N    Quintara.        Two      one-story 

and    basement    frame    dwellings. 
Owner — J.    C.       Schmidt,       136      Precita 

Ave..    .San    Francisco. 
Architect — A.  Schmidt.  136  I'recita  Ave.. 

San    Francisco. 
Contractor — John       C.       Schmidt,       136 

I'recita  Ave.,  S.  F.  .$5000  each 


DWTCLLING 

(3738))  N  ITRKANO  DlilVM-:  350  AV 
Moncada  Way.  One-story  and  base- 
ment  frame   dwelling. 

Owner — G.  W.  Morris,  101  Urbano  Dr., 
San  Francisco. 

Architect — G.   W.   Morris. 

Contractor — O.  W.  Morris,  ini  Urbano 
Drive,  San  Francisco.  ?4000 


DWELLING 

(373H)  E  TWENTV-Sl.XTH  AVE  I.'id 
N  Judah.  One-story  and  basement 
frame  dwelling. 

Owner — itobert  W.  Hancock,  159  Ash- 
burv   .St.,  San   Francisco. 

Architect— None.  $1500 


DWELLING 

(3740)       VV   FOI;Tli:Til    AVI';  75  .\-  Anza. 

One-story      and      basement      frame 

dwelling. 
Owner — John  F.  Thurber,  551  77th  Ave., 

San   Francisco. 
Architect — None.  $3000 


DWELLI.Nt! 

(3741)      S  GREENWICH    150    W    Baker. 

Two-story    ami       basement       frame 

dwelling. 
Owner — Roberl    Rest,    301    Carolina    St.. 

San   Francisco. 
Architect — None. 
(  ontiactor — S.  B.  Davis,  380  Grand  Ave. 

Oakland.  $5500 

DWELLING 

(3742))      N    BALBOA    i)7    W     2!lth    Ave. 

One-story      and      l>asement      frame 

(Iwelling. 
owne)- — Geo.    A.    Bertram,    2831    Mission 

.St..   San    Francisco, 
i'lans    by    Owner.  $300ii 

ALTERATIONS 

(3743)  NO.  1212  JONES.  Remodel  in- 
terior of  flats. 

(.)wner — Isaac     Ezra,     522     Mills     Bldg., 

.San    Francisco. 
Architect — None.  $1000 

ADDITION 

(3744)  678  BROADWAY.  Private  ga- 
rage   and    store    room    addition. 

Owner — Broadway   Laundry   Co.,    prem- 
ises. 
Architect — None.  $1460 

RESI  DENCE 

(3745)  E  THIRTY-FIFTH  AYE.  250  N 
Anza.  2-story  and  basement  resi- 
dence. 

Owner— A.   Heiman,    Pacific   Bldg.,   S.   F. 

.\rehitec! — S.  Heiman,  57  Post  St.,  S.  F. 

Contractor — L.   J.    Cohn,    110    Sutter    St.. 

San   Francisco.  $6500 

DWELLING 

(3746)  W  VIENNA  25  S  FRANCE  S 
25  X  W  100.  All  work  for  carpen- 
try and  concrete  work,  etc.,  for  1- 
story  and  basement  frame  dwlg. 

Owner  —  Salvatore    Sllvestre,    705    Na- 
ples St.,  S.  F. 
Architect — Williams  &  Brouchourt,   1462 

California  St..  S.  F. 
Contractor — Ellis  Cozza. 
Filed  Sept.   3,   1924.   Dated   June    27.    iri24 

Rough    frame   completed $1040 

Brown    coated    1040 

■Completed    and    accepted     1040 

Usual   35  days  after   1030 

TOTAL  COST,  $4150 
Bond,  $2050.  Sureties,- Maryland  Casu- 
alty Co.  Forfeit.  $10.00.  Limit,  60 
days.     Plans  and  si^ccifications  file(i. 

NOTE — Permit  imported  Aug.  27,  1024 
N(..   3641. 


f-'TElOL    V>OUK,    ICTi\ 

(3747)      NE   CALIFORNIA    AND   MONT- 

.go)nery  N  115-2  E  60-2  S  10  E  18-4 

W     115-2    W    87-6.       AH    steel     and 

iron    work    foi-  addition   and   repaii's 

to   building. 
Owner— Marion     L.     l.nr.t.     Kohl     BItIm., 

San   Francisco. 
Arehileet — Henrv  H.  Meyers.   1201   Kohl 

Bldg.,    S.    F. 
Coiitraetor    —    Pacific    Structural    Iron 

Works,    370    10th   St.,   S.   F. 
Filed   .Sept.   3,   1924.   Dated   Aug.   7,    1021. 

On    first    of    each    month    75% 

:?(!    days    after    25% 

TOTAL  COST.  $705 
Bond,  $400.  Sureties,  Hartford  Ac<^i- 
dent  &  Indemnity  Co.  Forfeit.  $20.00. 
Limit,    60    days.       Plans    and    specifica- 


filed. 
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(3748)         BRICK    WORK      AND 

partitions  on  above. 
Contractor- — Matthis    &    Gale,    185    Stev- 
enson St.,  S.   F. 
Filed  Sept.   3,   1924.    Dated   Aug.   7,    1924. 
Payments  same   as   above. 

TOTAL  COST,  $4243 
Bond,  $2125.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Foiteii,  $20.0(1. 
Limit,  100  days.  I'lans  and  specinca- 
tions  filed. 


(3749)  CONCRETE,      EXCAVATION, 

cement,   reinforcing  steel  on   above. 

Contractor — Richard   J.    H.   Forbes,   Mo- 

nadnock  Bldg.,  S.  F. 
Filed  Sept.   3.   1024.   Dated  Aug.   7,   1924. 
Payments  same  as  above. 

TOTAL  COST,  $5794 
Bond,  $2900.  Sureties,  The  Aetna  Cas- 
ualty &  Surety  to.  Forfeit,  $20.00. 
Limit,  100  days.  Plans  and  specifica- 
tions  tiled. 


(3750)       STONE    WORK    ON    ABOVE. 
Contractor — McGilvray  Raymond  Gran- 
ite   Co..    634    Townsend    St..    S.    F. 
Filed   Sept.   3,   1924.   Dated  Aug.   7,   1924. 
i^ayments   same  as  above. 

TOTAL  COST,  $3695 
Bond,  $1850.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  $20.00. 
Limit.  75  davs.  Plans  and  specifica- 
tions filed. 


(3751)  CARPENTER,     MILIi    WORK, 

wood  furrings,   painting  of  frames, 

glass  and  glazing,  stairs,  hardware 

on    above. 

Contractor — E.    T.    Leiler    &    Son,    Call 

Bldg..    S.    P, 
Filed  Sept.   3,   1924.   Dated  Aug.   7,    1024. 
Payments  same  as  above. 

TOTAL  COST,  $2787 
Bond,  $1400.  Sureties,  Glol)e  Indemn- 
ity Co.  Forfeit,  $20.  Limit.  100  days. 
Plans   and   specifications    filed. 


(3752)  SHEET    METAL    AND    SKY- 

lights    on    above. 
(Contractor — James    E.    Percy,    715    Lyon 


St..  S.  F. 


1024. 


Filed   Sept.   3,   1024.   Dated    Aug. 
Payments   same  as  above. 

TOTAL  COST,  $940 
FJond,  $475.  Sureties,  Fidelity  &  Cas- 
ualty Co.  of  New  York.  Forfeit,  $20. 
Limit,  80  days.  Plans  and  specifica- 
tions filed. 


(3753)  PLUMBING,    ETC.,   ON   ABOVE. 
Contractor — W.    J.   Forster,    355    4th   St., 

^an   Francisco. 
Filed  Sept.    3,    1024.   Dated  Aug.   7,   1924. 
Payments  same  as  above. 

TOTAL  COST,  $578 
Bond,  $200.  Sureties,  National  Surety 
Co.  Forfeit,  none.  Limit,  100  days. 
Plans  and   specifications  filed. 

(3754)  ELECTRIC       WIRING       AND 
conduit  work   on  above. 

Contractor — J.    M.    Carlson,    170    Minna 

St.,   S.   F. 
Filed  Sept.   3,   1924.   Dated   Aug.   7,    1924. 
Payments  same   as  above. 

TOTAL  COST,  $365 
Bond,  $185.  Sureties,  New  A)nsterdam 
Casualty  Co.  Forfeit,  $20.  Limit,  80 
days.       Plans     and     specifications     filed. 


(3755)  HEATING   ON   ABOVE. 
Contractor — The    Turner    Co.,     272    Na- 

toma  St.,  S.  F. 
Filed  Sept.    3,    1024.   Dated   Aug.   7.    1924. 
Payments  same  as  above. 

TOTAL  COST,  $580 
Bond,  $290.  Sureties,  Globe  Indemnity 
Co.  Limit,  20  days  after  plaster  done. 
Plans   and   specifications    filed. 

(3756)  LATHING,    FURRING,     PLAS- 
tering,   cementing   on    above. 

Contractor  —  A.    Knowles,    Call    Bldg., 

San    Francisco. 
Filed  Sept.   3,   1924.   Dated  Aug.   7,   1924. 
Payments   same   as  above. 

TOTAL  COST,  $2372 
Bond,  $1200.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  none. 
Limit,  80  days.  Plans  and  specifica- 
tions  filed. 

(3  ' 


ROOFING,    FLASHINGS,    ETC., 
on   above. 
Contractor — Malott     &     Peterson,     2412 

Harrison    St.,   S.   F. 
Filed   Sept.    3.    1924.   Dated   Aug.    7.    1024. 

Completed  and  accepted   $236 

:t«    day.s    after  79 

TOTAL   COST.    $315 

Bond.    .$160.      Sureties,    New    Amsterdam 

Casualty  Co.     Forfeit,  $20.  Limit,  none. 

Plans  and  specifications  filed. 
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(37S8)      PAINTING     ETl 
Contractor—.).    1'.    l-rasri.    i>i» 

Kilra'^Sept.  3,  UVU.  Dated  Aug 
('omi)lete<I  and  acceptea  .... 
:((>   ila.vN    after 


BUILDING    AND    ENGINEERING 

ON    A  HOVE.        A 


NEWS 


Saturday,  September  6,   1924 


1!I24 
..1281 


Bond, 


t6t'aL"c6sT,   $38.5 
i|;l96.      Sureties,    UoyJiI    Indemn- 
Korfeit,   nont-.      I. unit,   H)  Odys. 
and    speciflcations    M"<\. 


COMPLETION  NOTICES 


SAN      li-|{Aivris(  I 


CO  I sr\ 


Recorded 


Acceplefl 

lliai— N  McLEA  COURT  & 
nth  N  W  7.5  X  N  E  85.  Laurence  A. 
Mvers  to  O.  W.  Britt Aug.  2-,  ia-4 

A^s'^lt  1,924-E  NINETEENTH^VE 
125   N  Taraval  N  2o  x  E  If"-    "'^/;,, 
Altvntpr  to  Meyer  Bros. ..Aug.  ^i,    -■» 

Aug  t  1924-1  JACKSON  131  W 
Baker  W  25  x  S  laT-Sy*.  Mabel  A. 
W.    Fritzen    to    whom    \^^^y2S°1l2^ 

Auk'^29  ■  ''Ei— E'THiRTY-'siXTH  AVE 
if 0  N  Balboa  N  76  x  E  120.  Geo.  A. 
Bertram  to  whom  it  "">^l^°'^%%^^[^.,i 
.  Ai.'i'  '29  '  1924— N '  MAYNARD      25      E 
Congdon   B   25   x  N    100    Ptn   Lot   24 
B°l?  12    College    Hd   Assn.    C  emente 
&    Eleonora    Lombardi    to    Lindsay 
Construction   Co.    . . ... .  Aug.   26,   1924 

AuB      29      1924— LOT     15     BLK     3     &T 
"^Francis    Wood    Extn    No     1.    West- 
Ute  park  CO.  to  Henry  Papenhau-^^ 

Aul"  29,' ■i924-N  'flood  AVE  250 
E  Edna  E  25  x  N  112-6  Lot  22  Blk 
28  Sunnyside.  The  McCarthy  Co.  o 
.lames  Arnolt  &  S?n;-;,-May   28    IJil 

.\ug     29,    1924  —  NE    PERSIA    AVK. 

•    and  Mission.     P.  Ferro  to^A.  M,,ano^^ 

A.is"2'9" 'l'9'2'4— 'W    PLYMOUTH    AVE. 

^  75'n  Lakeview  -  34-4  x  75,  No    809 

Plymouth  Ave.     L.  Merrick   t-  "■ 

Aug.    2 


The  McCarthy  Co.  to  Ja 

&  Son    

Aug.   27,  1924- 


i.  192  1 
1924  —  SE  FOLSOM  AND 
Sp'eaVs  275  thence  275  to  Stewart 
N  137-6  W  137-6  N  137-6  -  137-H. 
Great  Western  Smelting  &  Retining 
Co.    to    United    Sheet    Metal    W'orks 

Aug.     20,     1924 

Au'i."29,"i924— LOT  BOUNDED  BY 
Humboldt,  Michigan,  Louisiana  and 
23rd.  Pacific  Gas  and  Electric  Co. 
to     Golden     Gate     Iron     Works.... 

Aug.    26,    1924 

Au'<^"2'9','i924— NW  14TH  AVE.  AND 
California  27-6  x  100.  Strand  & 
Strand   to   whom   it  may   concern.. 

Aug.    29,    1924 

Aug.' 25! 'l'9'24— W  CUVIER  100  S  Bos- 
worth  66  Cuvier.  Leigh  &  May  Hol- 
lett    to    Johnson    &    Erlendsoti    .  .  .  . 

July    31,    1924 

A.ug"25,"i924— SE  GRAFTON  AND 
'  Brighton  Ave.  S  25  x  E  75  Ptn. 
Lots  26,  27  &  28  Blk  1  Lakeview 
'  mes  Arnott 
Aug.  25,  1924 
-SW  LOWELL  153  NW 
Brunswick  30x100.  N  E  Lutz  to 
whom  it  may  concern .  .Aug.  3b.  24 
\ug  27  1924-1-W  FORTY-EIGHTH 
Ave  100  S  Cabrillo  S  50xW  120. 
Niels  Schultz  to  whom  it  may  con- 
cern     ■■    Aug.   20,   1924 

\UE  28  1924— W  TWENTY-NINTH 
Ave  100  N  Baltaoa  N  140  W  91.8405 
S  143  m  or  1  E  78.2981.  Meyer  Bros 
to  whom  it  may  concern.  .Aug  28  -4 
\ue  28,  19M— W  TWENTY-NINTH 
'  Ave  100  S  Balboa  S  73-11  E  120  m 
or  1   N   75-5.     Meyer  Bros   to   whom 

it   mav    concern Aug.    28,    1924 

Alls  28,  1924— E  THIRTY-NINTH 
Ave  100  S  Balboa  S  125xE  120. 
Frederick    Huelter    lo    Meyer   Bros 

April   24,    1924 

AuB"28,"i924— E  CURTIS  125  N 
Morse  25x100.  Arthur  B  Stevens  to 
whom  it  may  concern.  .Aug.  27,  1924 
Aug  28^  1924— S  SEVENTEENTH  1:15 
K  Guerrero  E  25xS  90.  Charles  O 
Clausen  to  whom  it  may  concern.. 

Aug.  28,  1924 

\u'e'28'  'l'9'2'4— S  CALIFORNIA  53-4  E 
'    .Seventeenth   Ave   40x96-1.      Ludwi| 

Biese  to  Klaus  Adler Aug.  28,  1924 

Aug    28,   1924— LOTS  17   &  19  BLK  29 
Amended    Map    Ingleside    Terraces. 
Gordon    W.    &      Linnie      Morns      to 
whom   it   may   concern .  .Aug.   21,   1924 
wnotn   It  y_^    THIRTY-NINTH 

Ave  50  N  Cabrillo  25  x  90,  B  39th 
Ave  25  N  Cabrillo  25x90.  Herbert 
W    Finck  to  whom  it  may  concern 

.....Aug.    25,    1924 


Auk  28  1924— N  GEARY  82-6  E  31st 
Ave.    B    100    X    N    100.    B.    Getz    to 

Manfred  Johnson   

Aug.  28,  1924— S  LAWTON  95  W  11th 
Ave.    25    X   120.    Erik   G.   Erikson   to 

Fred   Warden    Aug.   27,   1924 

Aug.  2S,  1924— E  NINTH  35  S  How- 
ard  50x80.   Louis   A.   Giacobbi   to   J. 

H    Hjul   Aug.  27,  1924 

Aug.  28,  1924— E  THIRTY-FOURTH 
Ave.  150  S  Lincoln  Way  S  25  x  E 
120.  Byrd  O.  Smith  to  whom  it  ™ay 

concern Aug.  27,  1924 

Aug.  28,  1924— E  PLYMOUTH  AVE. 
200  IS  HoUoway  Ave  S  25  x  112. 
Margaret  Arnold  to  Frank  A.  Ar- 
nold     Aug.    26.    1924 

Aug.  28,  1924— NE  FLOOD  AVE  AND 
GENESEE  E  67  X  N  50  Ptn  Lots  8 
&  9  Blk  12  Sunnyside.  Ernest  B. 
Packman  to   whom  it  may  concern 

Aug.    15,    1924 

\u'g"28"l924— W      POWELL      75      S 
*    Union    S    28    X   W   70.    C.   Pronselmo 

to   Paul  De  Martini ....  .Aug.   23,  1924 

Aug    28     1924— NE  FRANCISCO   AND 

Octavia    50    x    100.    Joie    Nicios    to 

whom  it  may  concern.  ...Aug.   28,    ,i4 

\ue:     28     1924— NW    CALIFORNIA    & 

'    Octavia  N  87-6  x  W  112-6.  Edward 

E.   Young  to  whom  it  may  concern 

Aug.     28,     1924 

\u'g"30',"l'924— LOT  15  BLK  15  IN- 
gleside  Terraces.  Herzig  &  Klaes 
to  whom  it  may  concern. Aug.  30,  24 
Alg.lo  1924-W  SIXTEENTH  AVE 
125  S  Irving  S  62-6  x  120.  Arthur 
H.    Klahn    to    whom    it    may    con- 

pprn  Aug.   27,  1921 

Aug  30','  1924-E  TWENTY-EIGHTH 
Ave  100  N  Clement  N  25  x  120. 
H.   A.   Meyer   to  Klaus   Ad^er^..  ...^^ 

Aug.' 'so', '1924—3  POST  &  W  AVERY 
W  81  S  75  W  13-6  S  25  E  94-6  N  100 
C.  W.  Brinstad  to  Barrett  &  Hilp.  . 

.1 Aug.     25,     1924 

Mi'tr" '30"i924— W   SIXTEENTH  AVE. 

■  350  N  Judah  N  62-6  x  120.  Thos. 
Skelly,  Wm.  A.  Kohler  to  Arthur 
TT     triahn  Aug.     27,     19Z4 

Aug.  30,  1924-S  LINCOLN  WAT  82-6 
W  18th  Ave.  25  x  100.  G.  E.  Whit- 
more  to  whom   it  may  concern.... 

Aug.     30,     1924 

Au'g."30,"l'9'2'4— E  CLAYTON  100  N 
Demming  25  on  Clayton  &  95  E 
'S  S  &  95  W  to  beg.  Richard  and 
Gertrude   Hughes   to   whom   it   may 

Aifg"28!'"l92'4'-N'  'nET  '  SO'  E 'cRAUT 
50x110.  Max  K.  Kallo  to  C.  L'nd- 
v,„,.s.  Aug.    28,    1924 

Aug  28"i9'24— N  FRANCISCO  100  E 
Octavia  25  x  137-6.  Strand  &  Strand 

Aug  30,  1924—57-6x70  SB  COR.  UL- 
loa   &  14th  Ave.  Louise  A.   Bhle   to 

E.    A.    Johnson Aug.    30,   1924 

to  whom   it   mav  concern  .  .^UK.    2S.    -4 

Aug  '9  1924— NE  DE  MONTFORD 
Ave  &'  Faxon  Ave  E  75  x  N  50  Ptn 
Lots  7  8  9  Blk  17  Lakeview.  Thos. 
J.  Sullivan  to  whom  it  may  con- 
..pi-n  Aug.    28.    1924 

Scut  2  '  1924— N  HARRISON  150  E 
Fourth  B  47-6-  N  —  W  27-6  N  8  W 
20  S  88.  Manford  and  Nathan 
Matzger   to    Barrett   &  Hilp 


Selit. 


1924— W  41ST  AVE.  225  N 
i'.albda  25  x  100.  Kae  and  Dr.  Her- 
/.OS  to  Henry  S.  Nelson.  .Sept.  2,  1924 
c,.„t  3.  1924— S  MONTEREY  125  W 
Genesee  W  25xS  112-6.  G.  E.  John- 
ston to  whom  it  may  concern — 

S,.],!  3,  1924— .NW  ARI>lNGTON  63 
Sk  Roanoke  NE  50  NW  100  SW  25 
SE  25  SW  25  SE  75.  Philip  Tcrcsl 
and  Salvatore  Garafalo  to  whom  it 

mav   concern Sept.   2,    1921 

.S.pt.'  3,  1924— NO.  1375  POTKERO 
Ave  200  S  25th  St.  The  Jewell  Steel 
,*t    Malleable      Co      to    Buschke      & 

Brown Sept.    3    1924 

.s.iil  3.  1924— SE  I'ARNASSUS  AVE 
and   Willard.      Emma     McCabe      to 

.\ugusl  Hallgren   ^"^.^^^-J!!,-* 

S.pl  3  1924— SW  ELLIS  &  COHEN 
Place  56x137-6.  D  J  Clancy  to 
whom  it  may  concern  ...  .Sept.  3.  192  l 
Scpl.  3,  1924— NW  SUTTER  AND 
I  eavenvvorth  St.  W  90-6xN  77-10. 
Lloyd  B  Ham  to  whom  it  may  con- 
Sept'  "s','  'l'9'2'4'— 'S  'ii'liss'lA  'a'vE  25  E 
\ienna.      John    Powers    to    whom    it 

may  concern Sept.   3,   1924 

>-;.pl.  3.  1924— COM.  AT  PT  710  N  85 
lo-  F.  and  135  ft.  N  4°  20'  W  of  int 
SE  Humboldt  and  Georgia  N  4 
2:)'  W  25  N  85°  40'  E  120  S  4°  20' 
E  25  S  85°  40'  W  120  m  or  1.  Paci- 
tb-  Gas  &  Electric  Co  to  Georgi; 
\\indcler   Co,    Aug.    30,    1924;    Same. 

S:inie    to   Same August    27,    192  1 

S.pt  3.  1924— NW  NINETEENTH  .?: 
Cucrrcro  N  30xW  81-11.  Jami  s 
and    Katherine   Monaghan    to   whom 

ii    mav    concern Sept.    3,    192  1 

.-..pl  3."  1924  — LOTS  33.  34  AND  35 
HIU  J,  Mission  Terrace.  Amanda 
A   Oisen  wife  Olaf  to   whom   it    may 

concern Aug.    20,    1924 

s.p;  3  1924— E  I5UIGHTON  AVE  50 
S  Grafion  Ave  S  25xE  75  Ptn  Lake- 
view    Blk    1.      The    McCarthy    Co    to 

.lames   Arnolt   &   Son June    3,    1921 

Sept  3.  1924 — LOT  34  BLK  368  and 
ptn  Lot  33  lying  on  W  side  9f  line 
.list  12.5  SE  from  and  pari  with  SE 
side  line  of  Lot  34.  Case  Tracl^ 
Charle-s    H    McTernan    to    Frank    J 

navis    S^Pl.    2.    1924 

Sent  3,  1924— N  FLOOD  AVE  250  E 
Edna  E  2.-.XN  112-6  Lot  22  Blk  28, 
Sunnyside.  The  McCarthy  Co.  to 
Jame's  Arnott  &  Son.... May  28,  1924 
Sept  3  1924— W  LEAVENWORTH 
100  N  Geary  N  37-6xW  137-6. 
Percy  D  and  Loma  M  Tyler  to 
whom  it  may  concern .  .Sept.  1,  1924 
Sept.  3.  1924— N  IRVING  95  W  Sixth 
Ave  N  llOxW   25.     Fred  M  Kaye   to 

Daniel   L    Bienfield Sept.    2,    1924 

sept  3  1924— ALL  THAT  PTN  LOT 
15  lying  N  of  line  drawn  W  and 
pira'llel  with  S  line  Lot  15  from  pt 
in  W  Ashton  Ave  16-8  N  from  S 
line  15  blk  12  Amended  Map  In- 
gleside Terraces.  S  Larsen  to 
whom  it  may  concern  ...  Aug.  28,  1924 


-♦ 


July   14.   1924 
p't;'2','i924— LOT  2   BLK   E,  Miss'-" 


Walter 


Hansen      to 
whom  it  may  concern ...  Aug.  29,  1924 
<-elt     2     1924— E      FORTIIETH      AVE 
'     254-3' S  Balboa  25-41/2x120.     Wallace 
J  Smale  to  whom  it  may  concern. ^^^ 

Sept'  'i'  'l'9'2'4'— 'S  'chestnut  26'2-'6  B 
Gough  25x137-6.  Gabriel  Tallrioo 
and  Joseph  Meconi  to  whom  it 
mav  concern Aug.  30,   1924 

Sent    2    1924— E  BRIGHTON  AVE  100 

'  S  Grafton  Ave  S  35xE  112-6  Lot  -u 
Blk  1  Lakeview.  The  McCarthy 
Co    to    James    Arnott    &    Son.....;. 

Augu.st    29.    19..4 

Sep't.'  '  '2. '  '19'2'4'-N  CORTL.A.ND  AVE. 
815-17  Cortland  Ave.  J°h"  ^hal- 
uiiha    to  J    W.   Bachman .  .Aug.    30.    24 

Sept^'      1924-W    14TH    AVE.    127    N 

■  BalbJa  35  x  120.  Fannie  (  Doro 
t„   Christenson   Bros Sept.    2.    1924 

Sept  2  1924— N  McALLISTBR  137-6 
E  Larkin  30  x  137-6,  known  as  260 
McAllister  St.  James  R>ng>-os.=^  to 
whom    it    may    concern.  Aug.    30,    19<!4 

Sept  2  1924-N  MAGELLAN  AVE. 
77-6  W  Cortez  W  33-4  x  N  100. 
Thos.  Hamill   to  whom   i^may^con-^^ 

Sept  2,"'l9'24— W"41ST  AVB^  25  N 
Balboa.  25  x  95.  Rae  and  Dr.  Geo 
Herzog  to  H.  L.  Nelson.  .Sept,  2,  19.i4 


LIENS  FILED 

SAI,     KU,^IVClSCO     COUNT\ 
^ecorrtM  '  Amount 

\usr  25,  1924— S  GREEN  80  W  Stock- 
ton .57-6  x  S  70-11%  613  &  615 
Green    St.    Incandescent    Supply  Co. 

vs   Mrs.   A.    Alessandro *il~'  ' 

Aug  29  1924— E  THIRTY-FIRST 
We  150  S  Taraval  S  25  x  B  120 
V'87  66-  B  31st  Ave.  175  S  Taraval 
S  ''5'x  E  120,  $287.61.  N.  Del  Tredici 
vs    g'.    W.    Rawles,    McCauley    and 

.  .]Y.^''?9  ■{924— B  'hOWAr'd  '  'wS  '  S 
25'th  S'25  X  B  115.  J.  K.  Stewart  vs 

.  °g"^9'''l9F4-NE   ELl'i's  '^'.STOCK*'' 
ton^N    162-6    E    75    N    30    E    12-6    S 
4-83^    E    29.2    S   117-9y4    SW   120-9% 
W   lS-7%.   Richard  Lynch   vs  Mary 
L.    Phelan,    Martin      Lyden,      Alice 

\ue:  -^s^'mT-Sw'  is'RUNSWICK'  78-6 
NW  Lowell  NW  100  x  SW  100  Ptn 
Blk  6475  West  End  Hd  Assn. 
John  Stura  vs  Harry  Pinkinton  $395 
Aug  '8  mi-^SW  HANOVER  128-6 
NW  Lowell  NW  50  x  SW  100  Ptn 
Blk  6489  West  End  Hd..  Assn. 
John  \Stura  vs  Harry  Parkinton.$135 
Ulg  38  1924-SW  GEARY  & .  FILL- 
more  W  95xS  131-6.  Friedman 
Bios  vs  Gertrude  Gardner.  Theo- 
dore and  Arnold  Priedlander  and^ 
Interstate  Casualty  Co... 


.$116 
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AUB.  :!H  l!)24— S  lIAlliHT  I'U  \V  Ash- 
liury  W  35  S  ISO  K  24-3  N  5U  10  28-9 
N  11(0.  KrliKlniun  Uro.s  vs  l^ouis 
(Villi  aiul  Intirstiitt-  Ciisuullv  Co 
J10.50 

Auk.  2S.  1!'2I  —  VS'  HOWAliU  AND 
KiKhtli  N\V  !»(»vS\V  5U.  Ki  ii-ilniaii 
HniH  V8  Wm  1'  I'arrull  anU' Inter- 
state   Casually    Co $37.60 

AuB  28.  1924 — S  LINCOLN  \V..\Y  132-6 
VV  Kiehth  Avi-  W  2.">xS  100.  Kried- 
inan  Uros  vs  Cijn.staiitiiic-  Tainbakis 
and    Intirstate  <  asuallv   Co.... $81. 60 

Aug.  28.  iy24  — \V  KKAUNV  117-(J  N 
(ii-.-en  N  20.\W  80.  Filidiiian  Dios. 
vs  Aimi-s  A  Farrar  and  Intui'state 
Casually    Co $8.57 

.\UB.  28.  l:t24— S  MAllKKT  &  ANNIE 
SW  alK  SU  Markit  UJ-G  SK  160-6  to 
.\W  Stevenson  XK  142-6  to  SW 
Annie  N\V  160.  Friedman  Bros  vs 
Herbert  K  Law  and  Interstate 
(  asualty    Co $90.60 

Aug.  28,  1924— SE  MISSION  50  NE 
I'ersia  Ave  NE  25xSE  83-6  Ptn  Lot 
4  Klii  3.  Excelsior  Hd  Assn.  Fried- 
man Bros  vs  Angelo  Corlielii  and 
Interstate  Casualty  Co $37.02 

.Sept.  2.  1924— SW  BRIGHT  iOO  S 
HoUoway  S  25xE  100.  John  Cas- 
saretlo  vs  John  F  BIocIv  and  J  C 
OHara     $157  95 

.Se|)t.  2.  1924— E  BRIGHT  125  S 
Holloway  S  225xE  100.  Jah.i  Cas- 
saretto  vs  Mary  Kendall  and  J  C 
O'Hara     $78. S4 

Sept.  2,  1924 — E  BRIGHT  IOO  S  Hol- 
ioway  a  25xE  100.  John  Cassaretlo 
vs  Annie  F  Geary,  Marv  C  Geary 
and  J   C  O'Hara    578. ?4 

.Sept.  2,  1924— SE  HOLLOWAY  AND 
Brieht  S  lOOxE  50.  John  Cassaretto 
vs  J  C  O'Hara  and  A  Beisv.  .  .$315.90 

Sept.  2.  1924 — SW  HOLLOWAY  .\ND 
Bright  S  lOOxW  50.  John  Ca.s.saretto 
vs  J  C  O'Hara  and  Urban  Realtv 
Co $315.90 

Sept.  2,  1924— S  NIAGARA  114  NW 
Mission  NW  SOxSW  80.  Golden 
Gate  Building  Material  Co  vs  May- 
belle   Pinlierton    ii262  60 

Sept.  2,  1924— NE  CHURCH  .1  nOTH 
N  114xE  55.  Golden  Gate  ISuilciing 
Material  Co  vs  A  W  Morton  and 
Enmark     &     Kerr $44". 49 

Sept.  3,  1924 — S  STEVENSON  275  W 
Sixth  W  25xS  75.  Reinhart  Lum- 
ber &  Planing  Mill  Co  vs  M  E 
Green,  Weinstein  Co  and  Isador 
Weinstein    $2433.45 

.Sept.  3.  1924 — S  STEVENSON  275  W 
Sixth  S  75xW  25.  John  S  Guerin 
(as  J  S  Guerin  &  Co)  vs  Weinstein 
Co  and   M  H  Greene $ 

Sept.  3,  1924 — COM.  AT  PT.  ON  26th 
Ave  N  of  UUoa  175  N  along  26th 
Ave  25xE  120.  Inlaid  Floor  Co  vs 
John  M  and  Rose  Lepetich.  .  .  .$362.15 

Sept.  3,  1924— S  STEVENSON  275  W 
Sixth  S  75xW  25.  Terrv  &  Berg  vs 
Weinstein   Co   and   M   H   Greene ..  $220 


RELEASE  OF  LIENS 


SAN   PRAiVCISOO    COl'NTY 


Aug.  27,  1924 — LOTS  10,  13  AND  14 
Blli  32,  Sunnyside  Addn.  A  L 
Stockton  Lumber  Co  to  Robert 
Neil    

.\ug.  21,  1924— NW  BUSH  &  MASON 
68-9x100.  American  Trading  Co 
of  the  Pacific  Coast  to  Henrv  and 
Mary  Voorman  and  Inlaid  Hard- 
wood Co    $74.74 


Notice  ox"  Non-RespoDsibvlity 

SAN   FRANCI.SCO    COliXTV 


Aug.  27.  1924— N  SUTTER  with  SE 
Fillmore  N  lOOxE  77-6.  Hattie  C 
Ijeiigfeld  as  to  improvements  on 
property    


RKLEASE    OF    BUILDING    CONTRACT 


Aug.  30,  1924 — NE  POST  &  MASON. 
Medico  Dental  Building  Corp.  to 
The    Turner   Co 


BUILDINO  CONTRACTS 


ALAMEDA    COI'i^TY 

»1.0<K»  and   Over  r-ported 

The    following    is    an    "ndex    for    th« 
contracts   In   this   issue. 
Ko.        Owner  Contractor     Amt. 

4486  Block  Niekerson       2000 

4487  Stall  Lynn        8000 

4488  Smith  Owner       2000 


4489 

Eulass 

Morton 

2001; 

4  4  90 

Carlson 

Owner 

32110 

4491 

Foss 

Owner 

4500 

4492 

Melrose 

Owner 

2000 

4493 

James 

Eakin 

2000 

4494 

Kaisti 

Johnson 

1200 

4495 

Pedersen 

Owner 

3700 

4496 

Jensen 

Pedersen 

3700 

4497 

Hinds 

Lindqulst 

2500 

4498 

Rose 

Rose 

8500 

4499 

Davldow 

Owner 

8000 

4500 

S.    F.    &   Oakl 

and      Hopper 

1900 

4501 

Witherall 

Owner 

1000 

4  502 

Osborne 

Mogk 

3200 

4503 

Bird 

Owner 

1500 

4504 

Sarani 

Pond 

3200 

4505 

Saroni 

Pond 

3200 

4306 

Moore 

Owner 

4000 

4507 

Force 

Stolte 

1800 

450S 

Tell 

Owner 

7300 

4509 

Corder 

Stone 

9900 

4510 

Repetto 

Valenre 

11070 

4511 

Lisher               Sommarstrom 

45000 

4512 

Davldow 

Owner 

2400O 

4513 

Pischel 

Sampson 

11400 

4514 

Caetano 

Monroe 

7450 

4515 

Huckell 

Anglman 

4600 

5416 

Myhro 

Kink 

looor 

4517 

Bremer 

Owner 

4000 

451S 

Union 

Owner 

2050 

4519 

Broadhead 

Owner 

4000 

4520 

Union 

Owner 

1500 

4521 

Hastle 

Owner 

3200 

4522 

Kelling 

Potter 

6000 

4523 

Dickey 

Roth 

7175 

4524 

Wintermute 

Kosk 

2500 

4525 

Hill 

Owner 

2500 

4526 

Sullivan 

Owner 

3500 

4527 

Connelly 

Furlong 

4950 

4528 

Merethew 

Owner 

2625 

4529 

Rugg 

Owner 

2600 

4530 

Core 

Pickrell 

1000 

4531 

Brasch 

Owner 

5000 

4532 

Adamski 

Adamski 

8000 

4533 

Richardson 

Pickrell 

2500 

4534 

Donegan 

Bell 

4500 

4535 

Boudreau 

Christiansen 

5500 

4536 

Hanner 

Owner 

31S0 

4537 

Smith 

Balrd 

4900 

4538 

Maccario 

Marengo 

3800 

4539 

Ball 

Blodgett 

1900 

4540 

Reimers 

Houck 

5000 

4541 

Richmond 

Owner 

3500 

4542 

Taylor 

Owner 

3500 

4543 

Richter 

Owner 

3000 

4544 

Mateer 

Ahnefeld 

6675 

4545 

MacKay 

Owner 

4500 

4546 

Curti 

Owner 

3000 

4547 

Kings 

Farquharson 

16000 

4548 

Regents 

Bartlett 

8124 

4549 

Williams 

Pfrang 

5950 

4550 

Thompson 

Henderson 

8500 

4551 

Short 

Owner 

7500 

4552 

Beaudry 

Allan 

14000 

4553 

Agrella 

Owner 

3000 

4554 

Elliott 

Elliott 

6300 

4555 

Weaver 

Owner 

7800 

4556 

Morgenson 

Owner 

5000 

4557 

Warner 

Owner 

6000 

4558 

Clausen 

Owner 

5100 

4  559 

Eraser 

Durgin 

4600 

4  560 

Casella 

Flittner 

3600 

4561 

Ramaccioiti 

McWethy 

12000 

4562 

Wood 

Owner 

2000 

4563 

Corey 

Roby 

3000 

4564 

Fessenden 

Owner 

2000 

4565 

Mienhert 

Brannan 

2800 

4566 

Kleian 

Owner 

1800 

4567 

West 

Thiele 

3600 

4568 

Cary 

Owner 

2500 

4569 

Wilson 

Owner 

1000 

4570 

Peary 

Owner 

3100 

4571 

Casella 

Flittner 

3600 

4572 

Umphred 

Thomas 

4000 

4573 

Patch 

Owner 

6000 

4574 

Lodge 

Owner 

3500 

4575 

Foster 

Nichols 

2950 

4  "171! 

Hirseh 

Stltliff 

I8OO 

4577 

Abel 

Owner 

3250 

4578 

Ambrose 

Conser 

3850 

4579 

Ellison 

Owner 

SOOO 

4580 

Gilbert 

Owner 

1500 

4581 

Effinger 

Owner 

6500 

4582 

Dietle 

Correia 

4600 

4583 

Ballard 

Venn 

1000 

45S4 

Cordy 

Peterson 

21000 

4  585 

Caine 

Kidder 

11949 

4586 

St.    Paul 

Murch 

54336 

4587 

Associated 

Vogt 

16750 

4588 

Joste 

Johnson 

3100 

4589 

Smith 

Lewis 

6000 

4  590 

Hammerberg 

Owner 

4000 

4501 

Alameda 

Owner 

9000 

4592 

Roberts 

Rose 

1000 

4593 

Larsen 

Owner 

3500 

4594 

McCoUough 

Easterly 

10000 

4595 

Woodard 

Owner 

11000 

4596 

Knudsen 

Bertelsen 

3950 

4597 

Pieper 

Cummins 

3750 

459S 

Frediani 

Owner 

12000 

4599 

Gray 

Anderson 

4000 

4600 

Connor 

Owner 

2500 

4601 

Berg 

Stolte 

1942 

4602 

Marcura 

Perry 

4000 

4  603 

Orion 

Owner 

4750 

4  604 

Ferretla 

Gwynn 

1500 

4605 

I.jirson 

Owner 

5000 

4606 

Graves 

Owner 

2900 

4607 

Cleveland 

Caskey 

4260 

4608 

Taylor 

Owner 

2500 

4  609 

Grant 

Brown 

5800 

4010 

Burks 

Owner 

5800 

4611 

Anderson 

Glynn 

4000 

4612 

Thomas 

Brown 

8000 

4613 

Jaybourn 

Van    Horn 

2125 

4614 

McC'oskev 

Owner 

3000 

4615 

Ovlln 

Johnson 

4000 

4616 

Sigwald 

Owner 

2500 

4617 

Fennelley 

Owner 

4800 

4618 

Davaneens 

Beadell 

2340 

DWELLING 

(4486)      1437       EIGHTY-FIFTH      AVE., 

Oakland.    1-story    4-room    dwelling. 
Owner — W.  B.  Block,  1040  9Sth  Avenue, 

Oakland. 
.\  rchitect — None. 
Contractor — G.   E.   Niekerson.    1040    98th 

Ave.,  Oakland.  '     $2000 


I^WELLINGS 

(4487)  SW  COR.  MONTANA  &  WIL- 
son  Sts.  and  S  Montana  61  W  Wil- 
son, Oakland.  Two  1-story  5-room 
dwellings. 

Owner — Geo.  F.  Stall,  2334  Telegraph 
Ave.,    Oakland. 

.\  rchitect — None. 

(/■ontractor — W.  F.  Lynn,  208  Commer- 
cial Bldg.,   Oakland.  $4000   each 


DWELLING 

(4488)    1445    SEVENTY-SEVENTH   AVE 

Oakland.    1-story    4-room    dwelling. 
Owner— B.    H.    Smith,    4428    E-14th    St., 

Oakland. 
Architect — None.  $2000 


DWELLING 

(44S9)  4721  REDDING  STREET,  Oak- 
land.   1-story    4-room    dwelling. 

Owner — Carrie  M.  Eulass,  2304  Frank- 
lin St.,   San   Francisco. 

Architect — None. 

Contractor — J.  D.  Morton,  2304  Frank- 
lin St.,  S.   F.  $2000 


DWELLING 

'4490)      2106  NINTH  AVE.,   Oakland.   1- 

story  5-room  dwelling. 
Owner — H.    Carlson,     2109    9th    Avenue, 

Oakland. 
Architect — None. 
Contractor — H.     C.     Carlson,     2109     9th 

Ave.,   Oakland.  $3200 


DWELLING 

(4491)  W  McKINLEY  AVE.  200  N 
Home  Place,  Oakland.  1-story  5- 
room  dwelling. 

Owner — C.    E.    Foss,     2026    Park    Blvd., 

Oakland. 
Architect — None.  $4500 

OFFICES 

(4492)  NW  COR.  E  TWELFTH  ST.  & 
46th  Ave.,  Oakland.  1-story  3-room 
offices. 

(^wner — Melrose   Lumber  Co..   1257   46th 

Ave..    Oakland. 
Architect — None.  $2000 


DWELLING 

(4492)      1220     PERALTA.     Berkeley. 

Dwelling. 
Owner — A.    J.    Pollard,    77    Plaza    Drive, 

Berkeley. 
Architect — None.  $2000 


DWELLING 

(4493)  2028  FRANCISCO  ST.,  Berke- 
ley.   Dwelling. 

Owner — A.  M.  Jones,  2028  Francisco, 
Berkeley. 

Architect — None. 

Contractor — C.  E.  Eakin.  1945  Prince 
St.,   Berkeley.  $2000 


DWELLING 

(4494)  2333  SAN  PABLO  AVE.,  Ber- 
keley.   Dwelling. 

Owner — Henry  Kaisti.  2333  San  Pablo. 
Berkeley. 

Architect — None. 

Contractor — Felix  Johnson,  2503  Har- 
rington Ave.,  Oakland.  $1200 

DWELLING 

(4495)  1215  SIXTY-SIXTH  ST.,  Berke- 
ley.   Dwelling, 

Owner — Jensen  &  Pedersen,  1443  Ade- 
line St.,   Oakland. 

Architect — Geo.  O'Brien,  Bacon  Block, 
Oakland.  $3700 


u 

\ZlViul   MABEL   ST..  Berkeley. 
Own?;-Jenfen   &   Pederson.   1443   Ade- 
Arc.!ire^ct°-^J^.l'J>"'o'Brie„,    Bacon    BlooK. 
Oakland. 
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Saturday,  September  6,  1924 


[Sf,'^'^Mi'lT      SIDE      OF      PBKALTA, 
Own^r^l^SSrnlirianEranolseo. 
Architect— None.  Lindauist,     4075 


AI/rEP.ATIONS         ,.,^.„„    je,    wraNK- 
(4509)      .VW    colt.    NINTH    &    FKAXniv 
'iL  Sts,,   Oakland.   Alterations, 
owner— T.    W.    Corder    Inc.,    P.   O.    Box 
"384,    Oakland.  .  xt„»i    Rnnk 

Architect— M.  P.  Politeo,  1st  Natl.  Bank 

Bldg.,   San   Francisco.  r-arrison 

Contractor— E.    P.    Stone,    1212   t-arrison 

St.,  Berkeley.  *^^"" 


DWELLING 
(4498     "'    ^ 


T4^1J^  t4??'°cfiREMONT     AVENUE 
Oakland.   2-story   6-room   flats   and 
Own'e,°--0,    Repe.to.    lul..    University 
Ave.,  Berkeley. 

• "  Architect — None.  ,  ■       t  _„i,s- 

G  ^    ,nn    V    Stratford       Contractor— M.  E    Valente,  o215  Locks 

GLEN    RD_200    E    Stratfora  ^^^  ^^^^_  Oakland.  m.OTO 


,8     N    GLEN    RD    -iuu  ^f^roSm  dwlg. 

^      ^''-  cmto^n  P    Kos^  53rd  &  Grove 
Owner — CUtton   i-.   i^"" 

Sts.,  Oakland. 
Architect— None.  g^^   Hearst 

Contractor— Geo.   F.   Rose,    lo  g^ 

Ave.,  Berkeley. 

DWLGS.   &   STORE  pj^^CE 

^"'■1*8  /gf  N  Bissell  s"and  42  N  Fa- 
tor  Oakland.  Two  1-story  5-room 
dwellings   and   1   store. 

Q^,,„er S.   V.   Davidow,   1620  bsm  Jivc, 

Oakland.  j^  ^  j2000 

Architect— None.         ?^UUO  ^acii  t^  * 

f,^5^o'^,^^/E^%\T^HTEENTH    A^^ 

Own?^^'l"F''&  oL^''"-(n"'^''™'"' 
Co     Slate  Theatre,  Oakland. 

Architect— None  &   gon,   im 

Contractor— M.   E.    Hopper   cc 

Webster  St.,  Oaklana.  f 


f4'^5^lT™N^gSiND  AVE.  215  W  Staten 
Ave.,   Oakland.   3-story   42-rm   apts. 

Owntr— F.  E.  Lisher,  30  Grand  Ave., 
Oakland. 

.Architect — None.  „ 

Contractor  —  Sommarstrom  Bros  Co., 
1536  Franklin  St.,  Oakland.     $45,000 

f',^.>'ELLINGS  pj^   7^5 

'^"752  790  ilT  765  lOll  1052  N  69th 
Ave..   Oakland.   Eight  1-story  5-rm 

Owntr-S."v^'  Davidow,   1620   69th  Ave. 

Oakland.  «,nfin    <.aoh 

Architect— None.  JSOOO    eacn 


W°oI)      1442    EIGHTIETH    AVE.,  Oak- 

Ow>ie?.iE^"  W^"wU.?-aM,     1442  80th 

Ave.,   Oakland.  $1000 

Architect — None^ 

Pd^Jm^^em    HILLEGASS    AVE.,    Oak- 

lege  Ave.,  Oakland. 
Architect— None.  Pampas 

Contractor— J.    H.    MogK,    tt  ^ 

Ave.,  0.akland.  * 

DWELLING                  -[rTPTtTY-FIBIBT     & 
^^^"ILn^h^e  grbak^/anr?-s™3-rm 
Ownl^-^^E^^b.     Bird,     1008     33rd    Ave., 
Oakland.  $1500 

Architect- None^ 

room    dwelling.  Pntterv    St., 

owner— Louis    Saroni,    733    Battery    oi , 

San   Francisco. 
Architect— None^  52  E-14th  St., 

Contractor — C.  f.  i-onu,  ouo^,  $3200 

Oakland. 

?.Yn??^W°SIXTT-SEVENTH  AVE.  110 
^''"I^Beck  It.  Oakland.  1-story  5-room 

OwntT-iSs    saroni,    733   Battery   St., 

San   Francisco. 
Architect— None  ^^^^j^  gt 

Contractor— C.  P.  Jr-ona,  000-  $3200 

Oakland.       ^^^___ 

?4Yof^"N''  E^-TWBNTY-FIRST    ST.    248 
'"°E  MUchelT  St.,  Oakland.   1-story  5- 

room   dwellings. 
Owner— E.  H.  Moore,  319  21st  bt.,  uaK 

land.  $4000 

Architect— None.    * 

?,^5^7r^44?  I^'^INITAS    AVE       Oak- 
OwnlT-^R"c.'Fo^cT4%"0^1SlnftltAve 

Oakland. 
Architect— None.  Laguna 

Contractor— F.    C.    btoue,    ot 

Ave.,  Oakland.  ♦iouu 

PiTJ^^^E  %^ARKER    AVE.    166    200    N 
^''"f^ooSuI   Blvd.,    Oakland.    2    1-story 

Owntr-ir/n    ^T"e?l,^fltf^63rd   Avenue, 

Arch°?e^ct-None.  ?3650    each 


r.^llf'^rioK.  TWENTY-FOUUTH 
and  Magnolia  St.,  Pt'^la"^.  All 
work  for  1 -story   brick  warehouse. 

owner— The  Pischel  Estate  Co.,  Hol- 
brook   Bldg.,   San  Francisco. 

tll'li^.V'^-Tt  Sampson  .CO.,  Monad- 

nock   Bldg.,   San  Francisco. 
Filed  Aug.  27.  1924.  Dated  Aug.  25,  1924. 

5th  each  month   '2 «> 

Usual  35  ■3-y«T6TALc6sTViii,400 
Bond,  Sureties,  none;  Forfeit.  UO  per 
rtav  Limit,  on  or  before  the  1st  01 
Oct.:    1924;    Plans      and      specifications 

*' NOTE— Permit   applied   for   today. 


',mf5'"l5)T     19     BLOCK    16    MAP    OF 

^'-'Thou^nd  Oaks,  Oakland    All  work 

for  1-story  frame  and  stucco  ^wlg. 

owner— Roy  B.  &  Dorothy  Huckell.  971 

56lh   St.,  Oakland. 

4rrhitect J.    &    E.    Angleman. 

Contractor— J      &     E.     Engleman,     2047 

36th  Ave.,   Oakland 
Filed  Aug.  27,  1924.  Dated  Aug.  "^  19|J 

Frame    up iib2'5ii 

Scratch    coated    •■• itfia'sn 

i-ompleted   and   accepted Hfilso 

usual  35  days  ■  ■ -^-^^^j^l- coST  iiio^, 
Bond.  $— ;  Sureties,  New  York  Indem- 
iiity  Co.;  Forfeit.  $5  per  day;  Limit^" 
days;    Plans  and   specifications  filed. 

W^flf^zfio    CEDAR   ST..   Berkeley. 
Owner-H'"a-  Myhro,    1604   Oxford   St.. 

Berkeley.  „    irtne- 

Architect   &   Contractor— Geo.   F.  King, 

1541  Virginia  St.,  Oakland.     »10,0«« 

RESIDENCE         „, .  ^  ,„  .     , ,™      Rprke- 
(4517)      1823    CATALINA   AVE.,   BerKe- 

lev    Residence.  ^, 

Owner-L    Bremer,    1619    Grove   Street, 

Berkeley.  14000 

Architect— None_ »'»'""' 

!«if^"?2°3?27  TENTH  ST..  Berkeley. 
2   dwellings. 

Owner— Union  Investment  Co,  1132  Va- 
lencia   St.,    San    Francisco 

Architect— None^ ?12o0   &   »800 

?4rif)^"lM°    BEVERLY    PLACE,    Ber- 

owne?'-   ^'sShead,    864    57th    St., 

Oakland.  •innft 

Architect— None_^ »*<""' 

^452^0^  1?2%WIGHT    WAY,    Berkeley. 

Work      shop.  ■,^^>^>    Va 

Owner— Union  Investment  Co,  113Z  va- 

.      lencia,    San   Francisco. 
Architect— None.  ♦""u 


f4lfJr£§f  10  BLK  K  MAP  EAST 
Piedmont  Heights,  Oakland.  All 
work  for  6-room  frame  stucco  resi- 
dence  with   garage. 

Owner— M.  J.  Caetano,  Hanford.  Kings 

ArcSect^—  L.  H.   Legris,  1351  Hampel 

Cont^act^r-'/^W.   Monroe,   5538   Clare- 

mont,  Oakland.  ^   ^    ,    ,    „    ok    ^n^>i 

^"#1;^^^p'  "''•  ''"''^^..^•.ll86'2To 

Frame     up i«(!9!;fl 

When    plastered    ■•/•••    jlfiiso 

completed    and    accepted  1862  50 

Usual  35  days  ■  •  ^o^Xl  cOST,  $7450 
Bond,  Sureties,  none;  Forfeit,  ^^  PJf, 
day;  Limit,  on  or  before  Dec  1,  1924, 
Plans    and    specifications    filed. 


?4^2f)^"?0*1  DELAWARE  ST.,  Berke- 
ley.  Dwelling.  „   „  „ 

Owner— Samuel  Hastle,  1809  Sacramen- 
to  St.,   Berkeley. 

Architect— None.  ♦"''"" 


?4Y2™P    GRANT    ST..    Berkeley. 

Owne^L!"Kelling.  1508  Grant  St.,  Ber- 

Desi'^gnei^-A.     W.     Potter,     4025     Agua' 
Vista  St.,  Oakland.  $600U 


74^2'!)'^  5^T  SANTA  CLARA  AVE.,  Ber- 
keley.  Dwelling. 

Owner— L.  W.  Dickey.  2040  Lincoln 
.\ve.,  Alameda. 


The  San  Francisco  Savings  and  Loan  Society 

(THE  SAN  FRANCISCO  BANK)    ^^^^^^^lAL 


INCORPORATED  FEBRUARY  10th,  1868. 
One  of  the  Oldest  Baniss  In  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidatio 


■ith  other  Banks. 


Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 

JUNE  30th.  1924  ^^^,,,^,,,_,, 

ct^LReserve  and  Continger^t  Funds: ! !  V.    .        3,900,000.00 

Employees'  Pension  Fund 

Mission  and  21st  Streets 
MISSION  BRANCH.  ._.^.^;;^.^-  iv,;-Li Clement  St.  and  7th  Ave. 


MISSION  BRANCH. ......  u^..--    -uji .Clement  St.  and  7th  Ave. 

PARK-PRESlDlO  DISTRICT  BRANCH lia  ght  and  Belvedere  Streets 

HAIGHT  STREET  BRANCH w"t  Portal  Ave.  and  Ulloa  St. 

WEST  PORTAL  BRANCH ""^^ 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (4M)  Per  cent  P^/; ^""""" 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


S;iiiii.i;i.v.   Sentenil>pr  fi,    l!i2t 

Aiclilt.-.t — Nom-. 
I'linirai'tor — Oonrncl   llnlli,   In 
Haywartl. 


BUILDING    AND    ENGINEERINO    NEWS 


Hlvd. 
»717D 


Borkeley. 


Al.TKHATIONS 
(4r,24)      22-     TUNNKI. 

Alterations. 
(^)wner    —    Dr.    G.    P.    Wintermute,    227 

Tunnel    Ud.,    Berkeley. 
Architect — J.     H.     Thomas.     Mercantile 

Trust    LildK-.    Berkeley. 
(■i)ntrai-lor   —    M.    L.    Kosk,   47    Ramona 

Ave..    Berkeley.  »25l)0 


DWELI-ING 

(4J25)      582    EAST  SEVUNTMKNTH  ST. 

Oakland.    1 -story    4-rooni    dwelling. 
Owner— Hill   &    Walters.    If.Ou    High   St., 

Oakland. 
Architect— None.  ^2500 

DWELLING 

(4526)      2766     SIXTY-SEVENTH     AVE.. 

Oakland.    1 -story    5-room    dwelling. 
Owner— Sullivan  &  Sullivan,   5448  Ruth 

Ave.,    Oakland. 
Architect — None.  $3500 


nWELLING 

(4527)      N  LERIDA  AVE.   200  W  Walla 

Vista    Ave.,     Oakland.     1-story     4- 

room  dwelling. 
Owner— P.   J.  Connelly,   1246  E  34th  St. 

Oakland. 
Architect — None. 
Contractor — Thos.    F.    L.    Furlong,    961 

Kempton  Ave..  Oakland.  $4950 


DWELLING 

(4528)  N  FAVOR  ST.  400  W  73rd  Ave., 
Oakland.  1-story  4-room  dwelling 
and  garage. 

Owner— T.  H.  Merethew,  7109  Favor  St 

Oakland. 
Architect — None.  $2625 

DWELLING 

(4529)  E  SIXTY-EIGHTH  AVE.  195  N 
Beck  St.,  Oakland.  1-story  3-room 
dwelling. 

Owner — Rugg  &  Lisbon,   6047  Harwood 

Ave.,    Oakland. 
Architect — None.  $2600 


ADDITION 

(4530)      2638   PARKER   AVE.,   Oakland. 

Addition. 
Owner — Angelo  Core,  2638  Parker  Ave., 

Oakland. 
Architect — None. 
Contractor — J.    H.    Pickrell,    696   Nevada 

St.,    Oakland.  $1000 


DWELLING 

(4531)      S  SANTA    RAY   AVE.      200      "W 

Calmar    Ave.,    Oakland.    2-story    5- 

room   dwelling, 
fjwner — M.    P.    Brasch,    392    17th    Street, 

Oakland. 
Architect — None.  $5000 


DWELLING 

(4532)      N    MANDANA    BLVD.    between 

Ardraore    and    Portal,    Oakland.    2- 

story    10-room   dwelling. 
Owner— Mary  Adamski,   3404  Maine  St., 

Oakland. 
Architect — None. 
Contractor  —  W.   Adamski,    3404  Maine 

St.,    Oakland.  »8000 


OWULM- — W.    J.    Hanncr,    173:i 

Oakland. 
Architect — None. 


DWELLING 

(4533)      W     NINETY-SEVENTH     AVE., 

80     S    A     St.,     Oakland.     IHj-story 

4-room    dwelling. 
Owner — S.   S.   Richardson. 
A  rchitect — None. 
Contractor— J.   H.    Pickrell,    696   Nevada 

St.,  Oakland.  $2500 


DWELLING  „     „„,   ^, 

(4  534)      B    VALLE   VISTA   AVE.    209   N 

Bonham   Way,   Oakland.    1-story   5- 

room  dwelling. 
Owner — Eugene   Dunegan,   1042  43rd  St. 

Oakland. 
.\  rchitect — ^None. 
Contractor — Bell   &    Evans,    3582   Fruit- 

vale  Ave.,  Oakland.  $4500 


DWELLING 

(4.';3.-, )      W    CROSBY    ST.    213    S   Harper 

St..    Oakland.    1-story    6-room   dwlg. 
Owner — Mrs.     A.     Boudreau.     1695     35th 

Ave.,   Oakland. 
.Architect — None. 
Contractor   —    N.    Christiajisen,    3014    E 

19th    St..    Oakland.  $5500 

DWELLING  ' 

(4  536)  W  ONE  HUNDRED  SECOND 
Ave.  230  N  Plymouth  St.,  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. I 


lO'.'d    Ave., 
$3180 


DWELLING 

(4537)      SE    COR.     PALOMA       .t       MAN- 

dana    Blvd.,    Oakland.    2-story    5-rn) 

dwelling. 
Owner- V.   W.  Smith. 
Architect — None. 
Contractor — L.   M.   Baird,   1031   Cayview 

Ave.,  Oakland.  $4900 

DWELLING 

(453{.)      W     SHATTUCK     AVE.     300     S 

50th    St.,    Oakland.    1-story    5-rooni 

dwelling. 
Owner — Louis    Maccario,    5125    Desmond 

St.,  Oakland. 
Architect— None. 
Contractor — Joe    Marengo,    1129-A    65th 

Oakland.  $3800 


DWELLING 

(4539)  NW  COR.  EIGHTY-FIFTH  AV. 
and  Holly  St.,  Oakland.  1-story  4- 
rooin    dwelling   and   garage. 

Owner — R.  M.  Ball,  1059  45th  Ave.  Oak- 
land. 

Architect — None. 

Contractor — N.  A.  Blodgett,  3940  E-14th 
St.,    Oakland.  $1900 


DWELLING 

(4540)      W     EDGEWOOD     AVE.      SO      N 

Glendora     Ave.,     Oakjand.     1-story 

4-room  dwelling. 
Owner — G.    A.    Reimers,    1112    Glendora 

Ave.,   Oakland. 
Architect — None. 
Contractor  —  H.    L.    Houok,    934    Alma 

Ave.,  Oakland.  $5000 


DWELLING 

(4541)  4118  EAST  SEVENTEENTH 
St.,   Oakland.    1-story   6-room   dwlg. 

Owner — Richmond  &  Whitmore,  2196 
Harrington    Ave.,    Oakland. 

Architect— None.  $3500 


DWELLING 

(4542)  S  MESABA  AVE.  100  E  Semin- 
ary Ave.,  Oakland.  2-story  6-room 
dwelling. 

Owner — R.  B.  Taylor,  3432  Seminary 
Ave,,   Oakland. 

Architect — None.  $3500 


ALTERATIONS 

(4643)      1647   SEVENTH  AVE.,   Oakland 

Alterations. 
Owner — Mrs,     D.    C.    Richter,    1647     7th 

Ave.,   Oakland. 
Architect — None.  $3000 


DWELLING 

(4544)  731  MeKINLEY  AVE.,  Oak- 
land. 1-story  6-room,  dwelling  and 
garage. 

Owner^Mrs.   R.  Mateer. 

.\rchitect — None. 

Contractor  —  Harry  Ahneteld,  1969 
Maine  Ave.,  Berkeley.  $6675 


DWELLING 

(4545)  S  HOPKINS  1ST.  200  E  Park 
Blvd..  Oakland.  1-story  6-room 
dwelling. 

Owner — MacKay,    516   11th   St.,  Oakland 

Architect — None.  $4500 

DWELLING 

(4546)  W  FOURTEENTH  AVE.  67  N 
E-22nd  St.,  Oakland.  1-story  6-rm 
dwelling. 

Owner — V.    Curti,    1444    54th   Ave.,   Oak- 
land. 
Architect— None.  $3000 


ADDITION 

(4547)      E    BROADWAY    N    39th    Street, 

Oakland.    Brick    adltlon. 
Owner — Kings    Daughters    Home,    39th 

and    Broadway,   Oakland. 
Architect    —    Julia    Morgan,    Merchants 

Exchange   Bldg.,   S.  F. 
Contractor — D.     B.     Farquharson,     1760 

Ellis   St..   S.   F.  $16,000 


CONCRETE  WORK 

(4548)  CALIFORNIA         MEMORIAL 

Stadium    Berkeley.      Concrete    work 

for   training  quarters. 
Owner — Regents    of    the    University    of 

California,    Berkeley. 
Architect — John    Galen    Howard.    First 

National    Bank    Bldg.,    S.    F. 
Contractor,    John    M.    Bartlett,    357    12th 

St.,    Oakland, 
Filed  Aug.  29,  1924.  Dated  Aug.  27,  1924 
On    first   of   each   month,    of   labor 

and    materials    incorporated.  ..  75% 

Usual    3  5    days,    balance    25% 

TOTAL    COST,    $8124 


l!i>n<l.  .yes.  Sureties.  Clobe  Indciiiriiry 
Co.  Forfeit,  $35.00.  Limit,  35  days. 
I'lans  and  specifleallona  nie<l. 

lU'NC.ALoW 

(1549)      H>T    2,    (sheet    1)    Ocean    View 
Heights.    Oakland.      All    work    for 
.")-r(ioni  bungalow. 
Owner  — Ethel    A.    Williams. 
.Xrcliitei'l — None. 
Coil  tractor — H.    C.    Pfrang.    5659    Ocean 

View    Drive.   Oakland. 
Filed  .\ug.  29.   1924.   Dated  May  10.  1924 

When    frame    is    up    $1500 

When    plastered 1500 

When  finished    1500 

Usual    35    days     1450 

TOTAL  COST,  $5950 
Bond,  sureties,  none.  Forfeit,  $5.00 
|)ei'  da.v.  Limit,  none.  Plans  and  spec- 
ifications   filed. 

DW  WELLING 

(4550)  1308-10  SHATTUCK.  Berkeley. 
Dwelling. 

Owner — Mrs.  Thompson,  Berkeley. 
Architect — None. 

Contractor  —  E.  F.  Henderson.  5744 
Keith  Ave..   Oakland.  $8500 

DWELLING 

(4551)  2578  BUENA  VISTA.  Berkeley. 
Dwelling. 

Owner — J.  V.  Short,  1338  Euclid,  Berke- 
ley. 
Architect — None.  $7500 

STORES 

(4552)  NW  SAN  PABLO  AVE.  AND 
Stanford  St.,  Oakland.  Two-story 
brick   stores  and   offices. 

Owner — Beaudry    &    Brennan,    6(16    25th 

St.,  Oakland. 
.'\rchitect — None. 
C)ontractor — Marten     Allan.     346     Wals- 

worih    Ave.,   Oakland.  $14,000 


DWELLING 

(4553)      NO.    2109       B-TWBNTY-THIRD 

St.,      Oakland.        One-story      4-room 

dwelling. 
Owner — A.    J.    Agrella    Jr.,    1811    B-19th 

St.,   Oakland. 
Architect — None.  $3000 


DWELLING 

(4554)      S  CtlNTRA  COSTA   ROAD   92    E 

First    Stair,      Oakland.        One-story 

6-room  dwelling. 
Owner — Edith    Elliott   ,    1034   Fair      Oak 

Ave.,    Alameda. 
Architect — None. 
Contractor    —    Jack    Elliott,    1034    Fair 

Oak    Ave.,    Alameda.  $6300 

DWELLINGS 

(4555))      NO.     1718-1726     WELLINGTON 

Ave:,    Oakland.      Two    one-story    5- 

room   dwellings. 
Owner  —  P.    B.    Weaver,    4315    Division 

St.,  Oakland. 
Architect — None.  $3900  each 

DWELLING 

(4556)  N  TREISTLE  GLEN  ROAD  130 
E  Sunnyhill  Road,  Oakland.  One- 
story   6-room  dwelling. 

Owner — Morgensen    Bros.,    5664    Broad- 
way,   Oakland. 
Architect — None.  $5000 

DWELLINGS 

(4557)  N  RIO  VISTA  AVE  100  and 
132  AV  Fairmont.  Oakland.  Two 
one-story    5-room    dwellings. 

Owner — S.     A.     Warner,     950     Cleveland 

Ave.,  Oakland. 
.\rchitect — None.  $3000   each 

DWELLING 

(4558)  NO.  2769  FRUITVALE  AVE., 
Oakland.  One-story  5-room  dwell- 
ing and  gara.ge. 

Owner— Fred    Clausen,    1506    28th    Ave., 

Oakland. 
Architect — None.  $5100 

DWELLINGS 

(4559)  ADJOINING  HOTTSE  KNOWN 
as  No.  1610  Lincoln  Ave  S  Lincoln 
Ave  near  Paru.  Alameda.  All  work 
for   two   dwellings  and   garage. 

Owner — Donald    R    and    Iva    P.    Eraser, 

1610    Lincoln    Ave.,    Alameda. 
Architect — None. 

Contractor — P.  W.  Durgin  Jr.,  Alameda. 
Piled  Aug.  30.  '24.     Dated  Aug.   14,  '24. 
TOTAL  COST,    plus    10%    not   to   exceed 

$4600. 
Bond,    $ .       Surety,    Fidelity    &    De- 
posit Co.  of  Maryland.     Limit,  90  work- 
ing days  after  Aug.    14.      Forfeit,   plans 
and    specifications,    none. 


Si 

'(S^^LoTS    34:i    AND    344    HLK    4063, 

Map  E.  B.  &  A.  L.  Stone's  Kl.n^hurst 

Oakland.       All     work     for    .six-ro.)m 

rustic   dwelling. 

owner— Frank    Casella.    12!I3   :Hth    Ave., 

Oakland. 
Architect — None.  . 

Contractor— Jos.    Flittnor,       1700       Sr.th 

Ave.,  Oakland.  ,,. 

Filed  Aug.  29,  '24.     Dated  Aug.  28,    24 

Frame   up    , *;  "^ 

I.St  coat  plastering  on •' "' 

When  completed   "''" 

U.sual  »■"'«''-■•  TOTAL  boST-,  13600 
liond,  none.  Limit,  ao  days  after 
Sept.  1,  1924.  Forfeit,  $1  per  day. 
Plans  and  specifications  filed. 

(4561)  2250  2270  ALLSTON  WAY,  (in- 
clusive), Berkeley.  Stores. 

Owner— H.  R.  Ramaccioiti,  2910  Tele- 
graph  Ave.,   Oakland. 

Designer  &  Contractor— McWethy  and 
(Sreenleaf,  2910  Telegraph  Avenue, 
Oakland.  $12,000 
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Owner— A.    L.    llmphred,     3100    Peralta 

Ave.,  Oakland. 
Architect — None. 
Contractor— J.  F.  Thomas,   3022  T^eralta 

Ave.,    Oakland.  I^OOO 


(  r,73)  SIO  coil.  MONTANA  ST.  AND 
Adell  Court,  Oakland.  1-story  .S- 
room   2-fami!y   dwelling. 

Owner— D.  L.  Patch,  2515  Telegraph 
Ave.,   Oakland. 

Architect— None.  'SOOU 


(  15li5)  757  ROSKMOUNT  ROAD.  Oak- 
land      2-stf;i  y   T-rooni   dwelling. 

i.wii.  1— Jac.  E.  Caine,  First  Nalional 
liank    Bldg.,   Oakland. 

.Architect — None. 

Cnnlractor— H.  C.  Kidder,  1923  Fran- 
cisco   St.,    Berkeley.  |U,949 


(4574)  N  HARVEY  ST.  220  E  57th  Ave 
Oakland.    1-story    5-room   dwelling. 

Owner— C.  F.  Dodge,  5494  Bond  St., 
Oakland. 

Architect— None.  ♦3600 


ALTERATIONS  ,     , 

(4562)      2230   DURANT  AVE.,   Berkeley. 

Alterations.  ^    . 

Owner— J.   H.   Wood,   2230   Durant    Ave., 

Berkeley. 
Architect— None.  12000 


DWELLING  „  „  „     ,  ,  ,^ 

(4575)      S  NEY  AVE.  300  B  Parker  Ave 

Oakland,    l-story    4-room    dwelling 

and  garage.  ,  ,,,   ^,    , 

Owner— A.   Foster,   7710   Foothill   Blvd.. 

Oakland. 

Architect — None.  ^     ^.  .,, 

Contractor— H.  J.  Nichols,  7710  Foothill 

Blvd.,  Oakland.  ♦2950 


I'AHISH   HOUSE  ,,     ,,^,^. 

(l.-,xtl)  HTN  OF  LOT  SE  COR.  MON- 
i.  cito  Ave.  and  Bay  i'lace,  now  oc- 
cupied by  St.  Pauls  Episcopal 
Church  and  Rectory,  Oakland. 
Complete  construction,  paint,  etc., 
2-story   brick  Parish  house. 

owner- Rector,  Warden  and  Vestry  of 
St.  F>aul's  Pari.sh.  12th  and  Mag- 
nolia. Oakland. 

.Xrcliitect — None. 

Cuntractor—Murch- Williams  (.onstruc- 
lion   Co.,    Fox   Theatre    Bldg.,   Oak- 

Filed^Sept.  2,  1924.  Dated  Aug.  29,  1924. 
75%    value  material   payable   bet. 
l.st  and   loth  each  month. 

Csual  35  days   '»% 

TOTAL  COST,  $54,336. 
i:ond  yes.  Sureties,  Fidelity  &  Deposit 
Co.  of  Maryland.  Forfeit,  none.  Limit. 
'Id  davs.     Plans  and  specifications  file.l. 


ALTERATIONS  „     „      , 
(4563)      2632  BBNVENUE  AVE..  Berke- 
ley.   Alterations. 

Owner — B.  L.  Corey,  2632  Benvenue  Ave 

Berkeley. 

Architect — None.  ,„.„o 

Contractor— D.    B.    Roby  &    Son,    $2428 

Jefferson,  Berkely.  $3000 


DWELLIN(5  „„      „ 

(4564)  2219  SACRAMENTO  ST.,  Ber- 
keley.  Dwelling.  „,,,..  „ 

Owner — C.  T.  Fessenden,  Oak  View  & 
Colusa  Ave.,  Berkeley.  ,„„«« 

Architect — None.  $2000 


ALTERATIONS 

(.|.-,76)       3138     MARKET    ST..     ()aklan<l. 

owner— Miss  'Edith    Hirsch.    3138    Mar- 
ket  St.,  Oakland. 

<\7n'tnu-'to7-^Surcliff    &    Hit.'hco.^k,    3004 
Linden    St.,    Oakland.  $1800 


''l'577)"'''n37  SIXTY-SEVENTH  AVI':., 
Oakland.  1-story  5-room  dwelliiig 
and    garage. 

owner  —  Henry    Abel,    165 1    8oth    Ave., 

Architect — None.  ^6inv 


DWELLING  ,.^    „     , 

(4565)  1724  BERKELEY  WAY,  Berke- 
ley.   Dwelling. 

Owner — W.   Mienhert. 

Architect — None. 

Contractor— J.  P.  Brennan,  2110  Shat- 
tuck   Ave.,    Berkeley.  $^800 


DWELLING  „„^  ,,  ^  ,, 

(4578)      E   106TH  AVE.,   272  N  Bancroft 

Ave.,     Oakland.       1% -story     6-roo:n 

dwelling  and  garage. 
Owner— Geo.    Ambrose,    1010    4;,th    Ave., 

Oakland. 
Architect- None. 
Contractor  —  C.    H.    Con.ser,    1^9    8,th 

Ave.,    Oakland.  $3850 


iV^Ilf  lNT{^l^l!;i^ON  W  WEBSTER 
St  with  U.  S.  Bulkhead  line  S  San 
\ntonio  Estuary,  or  Oakland  Har- 
bor. Alteration  and  addition  to 
company's   bldg. 

owner— Associated  Oil  Co.,  2329  Web- 
ster  St.,    Oakland. 

Cun'tra^^ioT-^Alfred    H.    V.,gt,    185    Stev- 
enson St.,  S.  P.  ,.    ,..,, 
Filed  Sept.  2,  1924.  Dated  Aug.  !■).  1924. 
Cost,  plus  10%. 
When    invoice    submitted      ami 

checked    to  /o 

Isual    35    days    :.■  ii-i^v^r^" 

TOTAL  COST— Not  to  exceed  $16,750. 
Bond  yes.  Sureties,  New  Amsterdam 
Casualty  Co.  Forfeit,  none.  Limit, 
Oct.  1,  1924.  Plans  and  speciflfications 
not  filed. 


DWELLING 

(4566)  NO.  1422'  NINTH  ST.,  Alameda. 
One-story   4-room   dwelling. 

Owner — J.    C.    Kleian,    770    Santa    Clara 

Ave.,  Alameda. 
Architect — None.  $1800 

DWELLING  ^.„-,„r  ,>- 

(4567)  LAFAYETTE  AND  LINCOLN 
AVE.,  Alameda.  1-story  6-room 
dwelling. 

Owner — West  End  Bldg.  Assn.,  Web- 
ster St..  Alameda. 

Architect — None.  

Contractor— A.  J.  Thiele,  3221  Thomp- 
son  Ave.,    Alameda.  $3600 


DWELLINGS  ^^         .,    „„„    ,,. 

(4579)      S   NEVIL    ST..    190    and    220    W 

38th    Ave.,    Oakland.      Two    1-story 

Sroom  dwelings. 
Owner — E.    Ellison,    45    Mariposa    Ave., 

Oakland.  .,„„«   ,.,„v, 

.( None.  $4000    each 


Arch  

V4T8?5^"1^fe  COR.  99TH  AVE.  AND 
Sunnyside  St.,  Oakland.  1-story 
4-room    dwelling. 

Owner— Geo.  Gilbert,  9911  Sunnyside 
St.,  Oakland. 

Architect— None.  $1500 


DWELLING 

(4568)      B  SIXTY-EIGHTH  AVE.    457   S 

Hamilton    St..    Oakland.    1-story    4- 

room  dwelling. 
Owner — E.   H.  Gary.   1098   6Sth      Avenue 

Oakland.  .„,„„ 

Architect — None.  $2500 


'4T8'l)'^N  LERIDA  AVE.,  95  W  Carl- 
ton St..  Oakland.  1-story  .T-room 
dwelling.  ,     .,,     ,     , 

Owner— H.  C.  Efflnger,  205  Alhol  Ave.. 
Oakland.  .rrnn 

.Architect — None.  ».iduu 


Oak- 


ALTERATIONS 

(4569)      3489     CHAMPION     AVE., 

land.    Alterations. 
Owner— Geo.  W.  Wilson,  657  Rosal  Ave 

Oakland.  .,„„„ 

Architect — ^None.  $1000 


DWELLING 

(4570)  W  BARTLETT  ST.  120  S  Deer- 
ing  St.,  Oakland.  1-story  6-room 
dwelling   and    garage. 

Owner— Wm.    H.    Feary,    4535    San    Car- 
los Ave.,  Oakland. 
Architect — None.  $3100 

DWELLING 

(4571)  1273  NINETY-FOURTH  AVE., 
Oakland.    1-story    6-room    dwelling. 

Owner- Frank   Casella,    1293    94th   Ave.. 

Oakland. 
Architect — None. 
Contractor— Tos.    F.    Flittner,    1700    35th 

Ave.,  Oakland.  $3600 


ADDITION 

(4572)      3100     PERALTA     AVE..     Oak- 
land. Addition. 


ClY8f)^''N'E-TWENTY-NINTH  ST.,  300 
E  Fruitvale  Ave.,  Oakland.  1-story 
6-room  dwelling.  . 

Owner  —  N.  O.  Dietle,  2708  Fruitvale 
Ave.,    Oakland. 

i^n'^iiicUV-^A"  E.  Correia,  3,21  E-27th 
St.,    Oakland.  $4600 

\LTF,RATIONS 

(4.'^83)  663    SIXTY-SIXTH    ST.,    O.nk- 

hind       Alterations   and   addition. 

Owner— A.  Ballard,  633  66th  St.,  Oak- 
land. 

.\rchitect — None. 

cntractor— E.  C.  Venn.  3431  Kim  S  ■ 
Oakland.  ?1000 

APARTMENTS  ^„„„     ,  „T^    t  a 

(4584)       NW    COR.    PERRY    AND    I>A- 

gunitas    Aves.,    Oakland.        3-story 

21    rooms,  apartments. 
Owner — Mrs.  Elvira  Cordy,  456  Laguni- 

tas   Ave.,   Oakland. 
Architect    —    A.     W.     Smith,     American 

Bank    Bldg.,    Oakland. 
Contractor— Alfred   Peterson,    3918  Lin- 

wood  Ave.,   Oakland.  $21,000 


(V.-.W       2905    FILBERT    ST.,      Oakland. 

All  work  for  two  apartments, 
owner— Edward     T.    and     .\nnie    Joste, 

2905    Filbert    St.,    Oakland. 
Architect— None. 

Contractor— Ellis     Johnson.     382 1     Lin- 
wood   Ave.,   Oakland. 

iieady    for    plaster ?1000 

When    plaster    is    finished 800 

When    ready     »"" 

,:sual  35  days  -total' COST.  •$3lSo 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.      Plans    and    specifications    hied. 

DWELLING  ^     „      ,     ,„„ 

(4589)  2348-50   HILGARD,   Berkeley. 
Dwelling. 

Owner — Gus    Smith. 
Designer — Gus   Smith. 
Cunt?actor-C.  C.  Lewis,  2239  Cedar  St 
Berkeley.      *6000 

DWELLING  „      ,     , 

(4590)  1604    PORTLAND,    Berkeley. 
Dwelling.  .... 

Owner— Albert    Hammerberg,    810    60th 

St..   Oakland. 
Architect— None.  HOOI 


['4T9?^'^l?f3'l7-21    TENTH   ST..   Berke- 

ley.  Three  dwellings.  „    „       .. 

Owner— Alameda    Inv.    Co.,    703    Syndi- 

Arch^^^ct:^'l^?ne_°^'-         $3000  each 

f/sIsTloiriARPER    .ST.,    Berkeley. 

New  roof  and  re-shmgle. 
Owner— E.     Roberts,     3027     Harper    St., 

Berkeley. 
Architect— None. 
Contractor— A.    H.    Rose,    478    25th    St.. 

Oakland.        ♦1<'<'0 

DWELLING  „     X,     ,     1 

(4593)      1229    BURNETT,    Berkeley. 

Dwelling.  .„    ,«-    r^    a 

Owner— Larsen  &  Eastman,  T.  M.  C.  A. 

Arch'^t'eV^t-So^^'e^"'^-  $3500 

f4^f4rii%'R.  EIGHTY-FIFTH  AVE 
and  E-14th  St.,  Oakland.  2-story 
12-room  apartments. 


SiiturUay.  Septi'mbtr  6,    1924 
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Owner— W.  R.  McCollough.  Cor.  85th 
Av€-.  and   B-l-lth  St.,  Oakland. 

Architect — None. 

Contractor— John  I.  Easterly,  2137  Tif- 
fin  Uoad.  Oakland.  $10,000 


ArAHTMENTS 

(4595)      S    HILLSBOROUGH    AVE.     160 

E    Wesley     Ave..    Oakland.     2-story 

12-room  apartments. 
Owner — E.    W.     Woodard,     43.".     Merrltt 

Ave..   Oakland. 
Architect— None.  Jll.OOO 


nWELLIN'G 

(i.ioe)  s  ^A•EI,LI^•l;To^•  .\vr.  oppo- 
site Vi.ota  St..  Oakland.  1-story  5- 
rnnni   dwcUinp. 

Owner — ChrLstian  Knnrt.oeii.  196  Wal- 
nut   Ave..   Mill  Valley. 

Architect— None. 

Contractor— S.  J.  Bertelsen,  351  12th 
St..  Oakland.  $3950 


n  WELLING 

(  I.JIFT)     S  JULIUS  ST.  T.S  E  insth  Ave., 

Oakland.    1-story    6-room    dwelling:. 
Owner — H.    C.   and   C.    M.    Pieper,   Julius 

and   lOSth  Ave.,  Oakland. 
.\rchitect — None. 
Contractor — Cummins   &   White,    118   E- 

14th  St.,  San  Lcandro.  $3750 


nWELT.INGS 

()r.9S)    xw  con.  sixty-fifth  and 

Hcrzr.K  Sts.  X  65th  St.  SO  110  120 
W  Herzog  St.,  Oakland.  Four  1- 
stiiry    5-room    dwellings. 

t)wner — N.  Frediani,  347  62nd  St.,  Oak- 
land. 

.\iehitect — None.  $3000  each 


jnvELLING 

(4599)  W  EIGHTY-SIXTH  AVE.  120 
S  Plymouth  St.,  Oakland.  1-story 
5-room    dwelling. 

Owner — E.    B.    Gray,    223    Blake   Block, 

Oakland. 
Architect — None. 
Contractor — C.  Ander.<!on,   Cor.   9th  Ave. 

and  E-loth  St.,  Oakland.  $4000 

DWELLING 

(4600)  N  HOPKINS  ST.  285  E  Peralta 
Ave.,  Oakland.  1 -story  3-room 
dwelling:. 

Owner — Roy   Conner,    2S4S    Hopkins  iSt., 

Oakland. 
Architect — None.  $2500 


DWELLING 

(4601)      3561       LINCOLN       AVE.       rear, 

Oakland.    1-story    3-room    dwelling. 
Owner — Mr.s.    Berg,    3561    Lincoln    Ave., 

Oakland. 
.Architect — None. 
Contractor — F.    C.    Stolte,    3455    Laguna 

Ave.,    Oakland.  $1942 


DWELLING 

(4602)      940    WAWONA    AVE.,    Oakland. 

1-story   5-room  dwelling. 
t)wner — Mrs.  Marcum. 
.\rchitect — None. 
Contractor — J.    Floyd    Perry,    376    Santa 

Clara  Ave.,   Oakland.  $4000 


DWELLING 

(1603)  .-.416  TRUMBULL  AVE.,  Oak- 
land. 1-story  6-room  dwelling  and 
garage. 

Owner — A.  E.  Orton,  2558  Seminary  Ave 
Oakland. 

Architect— None.  $4750 


ADDITION 

(4604)      S    SCHOOL    1ST.     50     E     Laurel 

Ave.,   Oakland.    Addition. 
Owner — J.   H.   Ferretta,    3299    School   St. 

Oakland. 
.\rchitect — None. 
Contractor — Prank  Gwynn,  4260  Laurel 

Ave.,    Oakland.  $1500 


I>WELL1NG 

(4605)  W  WESLEY  .A.VE.  300  S  Mer- 
rltt Ave.,  Oakland.  1-story  6-room 
dwelling'. 

Owner— B.  C.  Larson.  2503  12th  Ave.. 
Oakland. 

-\rchitect — None.  $5000 


I 'WELLING 

I  1606)      NE      COR.       THIRTY-EIGHTH 

Ave.    and    San    Juan     St.,    Oakland. 

1-story   5-room   dwelling. 
Owner— Mrs.    K.    D.    Grave.'?,    4025    Mera 

St..  Oakland. 
Architect — None.  $2900 


DWELLING 

(4607)      SW    COR.    SEMINARY    AVE.    & 

Brann  St.,  Oakland.  1-story  6-room 

dwelling. 
Owner — W.    L.    Cleveland,    Martinez. 
Architect — None. 
Contractor — H.  T.  Caskey,   5929   Maure- 

tania  Ave..  Oakland.  $4250 


DWELLING 

(4608)      E  MAPLE  AVE.  35  N  Delaware 

St.,   Oakland.   1-story   3-room   dwlg. 
Owner — F.    S.    Taylor,     P.    O.    Box    97, 

Fruitvale,   Oakland. 
Architect— None.  $2500 

liWELLl.NG 

(46119)  W  BBLEVIDES  AVE.  300  N 
El  Centro,  Oakland.  1-story  6-rooni 
dwelling. 

Owner  —  Mrs.  Gertrude  E.  Grant,  4668 
Dolores   St.,   Oakland. 

.Architect — None. 

Contractor — Guy  L.  Brown  601  Ameri- 
can  Bank  Bldg.,   Oakland.         $3800 

DWELLINGS 

(4610)  1721-1727  ONE  HUNDRED 
third  Ave..  Oakland.  2  1-story  5- 
ronm    dwellings    and    garages. 

Owner — C.    E.    Burks,      4129      Randolph 

Ave.,   Oakland. 
Architect — None.  $2900    each 

DWELLING 

(4611)  S  MONTANA  ST.  100  E  Hop- 
kins St.,  Oakland.  1-story  5-room 
dwelling. 

Owner — A.     B.    Anderson,     3534    Rhoda 

Ave.,    Oakland. 
Architect — None. 
Contractor — H.    Glynn,    5133    West    St., 

Oakland.  $4000 

DWELLING 

(4612)  B  KENWYN  RD.  75  N  Hillgirt 
Circle.  Oakland.  2-story  7-room 
dwelling. 

Owner — Alvin  R.  Thomas,  417  15th  St., 
Oakland. 

Architect — None. 

Contractor — Brown-Williams  &  Was- 
tell,  American  Bank  Bldg.,  Oak- 
land. $8000 

DWELLING 

(4613)  864  FORTY-FIFTH  ST.,  Oak- 
land. 1-story  4-room  dwelling  and 
garage. 

Owner — H.    B.    Jaybourn. 
Architect — None. 

Contractor — D.  W.  Van  Horn,  6004  Mo- 
nadnock   Way.   Oakland.  $2123 

DWELLING 

(4614)  W  SIXTIETH  AVE  200  S  Brann 
St.,   Oakland.   1-story  5-room   dwlg. 

Owner — M.  H.  McCoskey,  5495  Bond  St. 

Oakland. 
Architect — None.  $3000 

ALTERATIONS 

(4615)  3414-lS  EAST  FOURTEENTH 
iSt..  Oakland.  Alterations  and  ad- 
ditions. 

Owner — B.     A.     Ovlin,     4101    Greenwood 

Ave.,    Oakland. 
.Architect — None. 
Contractor — S.  G.  Johnson  4652  Dolores 

Ave.,  Oakland.  $4000 

DWELLING 

(4616)  3747  BROWN  AVE.,  Oakland. 
1-story   4-room   dwelling. 

Owner — J.    W.    Sigwald,   2333    38th   Ave., 

Oakland. 
Architect — None.  $2500 

DWELLING 

(4617)  2300  MITCHELL  ST.,  Oakland. 
1-story     6-room    dwelling. 

Owner— J.  D.  Fennelley,  2910  East  22nd 

St.,   Oakland. 
Architect — None.  $4800 

ALTERATION  ETC. 

(461S)      B  35.07   FT  LOT  18  BLK  1340/4 
Amended    Map    Butler    Tract,    Oak- 
land. Alter  and  add  to  6-room  resi- 
dence. 
Owner — Mrs.     Jeane     Davaneene     (fmly 

Berry). 
.Architect — None. 
Contractor — Beadell  &•  Lane,  909  Spruce 

.St..   Berkeley. 
Filed   Sept.   2,    1924.   Dated   Sept.    2,    1924 

Frame    up     $585 

1st   coat   plaster    585 

Completed    and    accepted 585 

Usual   35  days    585 

TOTAL  COST,  $2340 
Bond,  Forfeit,  none;  Limit.  90  days; 
Plans    and    specifications,    none. 


COMPLETION   NOTICES 

Recorded  Accepted 

Aug.  28,  1924— LOTS  33  &  34  OAK- 
Vicw  Tract,  Hayward.  Margaret 
Knipe   to  John  Knipe...Aug.   27,  1924 

Aug.  29,  1924 — LOT  42  OAKLAND 
Prospect  Tract,  Oakland.  M.  G. 
Kendall  to  California  Builders  Co. 
Aug.    28,    1924 

Aug.  29,  1924— PTN  LOT  1  MAP  OF 
the  Spring  Tract,  Oakland.  Freder- 
ick A.  Muller  to  F.  A.  MuUer 

Aug.l    27,    1924 

Aug.  29,  1924- PTN  LOT  6  MAP  OF 
Bellevue  Park,  Piedmont.  Harry  J. 
Knowles  to  Fred  J.  Westlund.... 
Aug.     19,     1924 

Aug.  29,  1924 — LOT  22  BLK  G  MAP 
Fourth  Ave.  Terrace,  Oakland. 
Louise  M.  Ricker  to  whom  it  may 
concern    Aug.  29,  1924 

Aug.  29,  1924 — N  SIDE  VIRGINIA  ST 
85  ft  B  Euclid  Ave.,  Berkeley.  Anna 

Ray  burn   to   E.   F.   Henderson 

Aug.    27,    1924 

Aug.  29,  1924 — S  W  COR.  TWENTY- 
seventh  Ave.  &  E-16th  St.,  Oak- 
land. John  and  Emily  A.  Wester- 
lund  to  whom  it  may  concern.... 
Aug.    29,    1924 

Aug.  29,  1924 — LOT  2  ON  SHEET  2 
Ocean  View  Heights,  Oakland. 
Ethel  A.  Williams  to  H.  C.  Pfrang 
Aug.  26,   1924 

Aug.  29,  1924— E  15  FT  LOT  10  LOTS 
11  12  13  14  15  16  17  &  18  Blk  165 
Kellerberger's  Map  Oakland.  Oak- 
land. M.  F.  Smith  to  Walter  Murch 
'■  ■  ..Aug.    19,    1924 

Aug.  28,  1924 — NO.  2252  DERBY  ST., 
Berkeley.  E  E  Carpenter  to  whom 
it   may   concern Aug.    26,    1924 

Aug.  28,  1924— NO.  2249  WARD  ST., 
Berkeley.  B  B  Carpenter  to  whom 
it  may  concern Aug.  26,  1924 

Aug.  28,  1924^PTN  LOT  7  BLK  E; 
Ptn  Lot  28  Blk  E,  Revised  Map  Oak 
Tree  Farm  Tract,  Brooklyn  Twp., 
Oakland.  J  R  Barnes  to  J  Harrv 
Smith Aug.  25,   1924 

Aug.  28,  1924 — PTN  LOT  2  BLK  O 
Map  No.  2.  Sub  Ptn  Central  Oak- 
land Tract  E  of  Telegraph  Ave., 
Oakland.  Amy  H  Bonds  to  M  S 
Bonds Aug.  26,   19224 

Aug.  28,  1924 — N  PTN  LOT  8  BLK  E, 
Montclair  Estates,  Oakland.  G.  M. 
Knox  to  E  Field Aug.  22,  1924 

Aug.  28,  1924— LOT  22  and  Ptn  Lots 
21,  23  and  24  Blk  188,  Kellersber- 
ger's  Map  of  City  of  Oakland.  C  J 
Heeseman  to  E  T  Leiter  &  Sons.. 
Aug.  25    1924 

.Aug.  28,  1924— w' so' lot'  1  BLK'iO," 
Broadmoor,      San    Leandro.         B    L 

AVilliford    to    Alex    C   Wieben 

Aug.  23    1924 

Aug.    28, "  1924— NO.    176    FIFTEENTH"' 
St..  Oakland.      W  I  Clarke   to  Som- 
marstrom    Bros   Co Aug.    28.   1924 

.Aug.  28,  1924 — SB  TWENTY-SECOND 
St.  and  Ninth  Ave.,  Oakland.  Mar- 
garet Dessum  to  Sommarstrom 
Bros  Co Aug.  25,  1924 

.Aug.  28,  1924 — NO.  828  FORTIETH 
St.,  Oakland.  Otto  Rinkert  to  whom 
it  may  concern Aug.   27,  1924 

Aug.  27,  1924— NW  ELEVENTH  AVE 
and  E-23rd  St..  Oakland.  Wesley  J 
Coffey  to  Oscar  Lyon  .  .  .  .Aug.  26,  1924 

.Aug.  27,  1924 — NO.  2315  ELEVENTH 
Ave.,  Oakland.  James  Coffey  to 
Oscar  Lyon Aug.  23,  1924 

Aug.  27,  1924 — OAKLAND  MOLE  & 
West  Oakland  Yard,  etc.  South- 
ern Pacific  Co  to  Stevens  &  Hop- 
kins     Aug.    16.  1924 

-Aug.  27.  1924— NO.  101  KING  AVE., 
Piedmont.  Mrs.  R  Stanlev  Dollar 
to  Alfred   Peterson Aug.    16,    192! 

Aug.  27,  1924— LOT  5  and  5  ft.  of  Lot 
4  Blk  8  Lakeshore  Highlands,  Oak- 
land. Helen  L  Day  to  A  Cederborg 
Aug.  16.  1924 

Aug.  30,  1924— SW  COR.  TWELFTH 
and    Market    Sts.,    Oakland.    W.    H. 

Watkins   to   H.   W.   Mclntier 

Aug.   29,  1924 

Aug.  30.  1924— LOT  7  BLK  D  MAP 
Lower  Piedmont  Park,  Piedmont. 
Edward  Berg  to  whom  it  may  con- 
cern     Aug.    30,    1924 

Aug.  30.  1924 — 1318  PARK  ST,  Ala- 
meda.  Alameda   Theatre   Inc.    to   M. 

E.  Hopper  &   Son .Aug.   1,  1924 

Aug.   30,    1924— LOT  12  BLK   5  SOUTH 

Lakeshore    Glen,    Oakland.    Edward 

F.  McNaughton    to    whom    it    may 
concern     Aug.    22,    1924 


1924 


1924 
No. 

H  <; 


40 

AUK  30,  1924—2708  CHANNING  WAT 
Berkeley.  F.  D.  Thayer  to  L.  L- 
Lucas    J/'^Vf   ?o     n 

S,|)t  2.  1924— LOT»  9.  10,  11,  l-i.  U 
and  14,  BlU.  4,  Her/.og  Tract 
Berkeley.  Ralph  Wood  to  Fred  W 
Peters    Aug. 

Kept.  -i.  1924— PTN  LOT  8  Ma 
2,  Glen  Kcho  Tract,  Oakland. 
Bowdish  to  Re»^"^«^W|e^t°'3;i924 

Sept."3','l924'— LOT'49'and'N  15  ft.  Lot 
50  Blk  4,  Regents  Park  No-  6,  Al- 
bany.     John   Lindquist   to   whom   it 

Se^^^,m^^b.-i23-SHAilrSR6AD" 

Berkeley.      Maude   N   and    Arthur  (. 

Brodeur    to    John    »ul''yan  ••.,•••■•  ; 
.Sept    3,   1924— LOT   27    BLK   "E  '    I;f><t 

Piedmont    Heights,    Oakland.      Mrs. 

G    N    Walton    to    Fowler    Mallett. 

August    20,    1924 

Sept.' 'sV  1924— NO.   438   WAYNE    AVK. 

Lot   28.   Imperial  Heights,   Oakland. 

Mary  E   Allen    to   Andrew  Meyer.  ^.^^ 

Sept.'  i'  1924— LOT  ■2V  BLK  "A"  Map 
if  Orland  Heights,  Oakland,  rhris- 
tine  Ann  MacLean  to  whom  it  may 
concern      Sept.    .!,    1924 

sept  3  1924-LOT  18  BLK  «■  Htibert 
Road,    Lakeshore    Manor,    Oakland. 
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Aug.  22,  1924— THE  B  23.33  FT.  OF 
Lot  28  and  the  W  13.33  ft.  of  Lot 
27,  Blk.  125,  Kellersbcrgers  Map. 
Oakland.  Maxwell  Hardware  Co. 
to  Bowdish   Bros.   Inc.  L.ii 

Aug.    30,    1924— LOT    57   BLK   21   MAP 
Havenscourt,  Oakland.  P.  E.  O  Hair 
&   Co.    to   P.      L.     Barbin,      Francis 
Pearce,    Mary    C.    Murchison..  ..$91.47 
Aug.    30,    1924— LOT    3    BLK    C    MAP 
of   Hopkins   Terrace   No.    3,   Berke- 
ley. G.  Leone  to  J.  Bjorklund.  .  .  .?510 
Aug.    30,    1924— LOT    3    BLK    C    MAP 
Hopkins    Terrace    No.    3,    Berk"'"" 
Stead    Bros,    to    J.    Bjorklund., 
Sept.    3.    1924— W    FIFTH    -WE     ...    -n 
B-]5th    St.,    Oakland.      O    K    Brown 

to    Martin    Mangalin ■■■■.^JJ'U 

Sept  3  1924— NO.  806  XORTH\  ALE 
near  Trestle  Glen  Road,  Oakland. 
D  O  Bean   to  McWethy  &  Greenle,-' 


Saturday,  September  6,   1924 

BUILDING  CONTRACTS 


FRESNO    COUNTV 


llWIOI.I.l.N' 


Varnell    &    Gi 


',  .].  H.  Herring,  425 
Fresno:  contractor, 
rges,    1026    S-4lh    St., 


S30n 


COMPLETION  NOTICES 

FRESNO    COUNTY 


^Sr?T^924-S^OF«E'4"ra^ 
■  .,  of  Sec  25,  13-17.  Fresno.  Ker- 
nian  Union  High  School  Board  of 
tees   to    whom    it   may   concern 


BUILDING  CONTRACTS 

.SAN     lOAftlllN    COUNTY 


Henry    J    and    Augusta    Kuhlmeyor  ^^^^    lOAftlllN 

to  Geo  J   Maurer  Co Aug.   2i     l.J-l  

S.pt.  2,  1924— LOCATION  NOT  GIVEN  DWELLING  and  garag. 


Ralph    Wood    to   Fred    W 


1921 


Oakland 

S.pt  ""l  924— location'  NOT'gI  VION 
Oakland.      E   W   Nicholson  and   .1 
HwrtzpU  to  A  Jensen.  ..  .-^ug.  29,   1921 

Sent  2  1924-LOCATION  NOT  GIVEN 
Oa'kl'and.  Holden  &  Schlickeisen 
to  McWcthy  &  Greenlea 


Sept. 


.August  20, 
l'"i924— NO.  3483  MIDVALE 
,....,  'Oakland.  Helen  Deming  to 
whom  it  may  concern  .  .Aug.  24,  1  J. 
H.ept  2  iki-W  769  VICENTE  ST., 
Lot  18  Blk  14,  Thousand  Oaks  Tel, 
Berkeley.   W  H  Burgess  to  J  Harry^ 

Sep'?'2!'i924— E  TENTH  'I'l's' iTFourtn 
Ave.,  Oakland.  Theresa  F  Riehl  to 
Chas    Forsyth .  .  .Aug^  2.)     l.i 

Sept.  2,  1924— LOT  124  and  Ptn  123. 
Blk  20,  Amended  Map  of  Havens- 
court,  Oakland.  John  E  Murphy  to 
whom   it   may   concern .  .Aug.   30,    l.i 


2  1 


DWELLING  and  garage.  $5000:  No.  _.!:> 
E-Wvandotte  St.,  Stockton:  owner. 
<;  Marengo,  26  E-Elm  St.,  Stockton 
rrinfractor.  Joe  Marengo,  221  E- 
Wvandotte   St.,   Stockton. 

DWELLING    &   garage,    $3000;   No.    144. 
S-Stanislaus    St.,    Stockton;    owner 
A     V.    Faight,      Stockton      Coll 
Com.,  Sutter  and  Weber  St 

DWELLING  and  garage,  $3000:  No  647 
E-First  St.,  Stockton:  owner,  A.  V. 
Faight,  Stockton  Coll.  of  Com., 
Sutter  and  Weber  Sts.,  Stockton. 


of 
Stock- 


LIENS  FILED 

SAN    JOAaUIN    COUNTY 


LIENS  FILED 


ALAJIEDA    l^OUNTY 


Rocnrrted                                                  .Amount 
Au-     29      1924— LOTS    94    &    95    MAP 
oTstonehurst,  Oakland.  Zenith  Mill 
&     Lumber    Co.     vs.     Clara    Ander- 
son   J.  K.  Pryor    V%; ' " 

\ug  30  1924— PARCEL  1  LOTS  1  2  3 
'  Blk  B  Map  of  Woods  Subdivision 
of  a  por  of  Buena  Vista  Terrace, 
Hay  ward;  Parcel  2,  por.  Lots  5  &  6 
Map  of  Buena  Vista  Terrace,  Hay- 
wards.    Quist   Bros.   &   Co.    to    Flor 

ence  Perry,  Ben  Cardwell $489.52 

Sent      •^1924   —   1206    RUSSELL    ST., 
'    Berkeley.      H.   E.   Cecil     TL.   Cecil 
Joseph   Domingo  and   .S.   W.   Jari-ett 
vs.  Anthony  Simon  and  F.  W.  Bor- 
den          $192.50 

Sept.  3,  1924— LOT  7  BLK  7,  Lake- 
shore  Highlands,  Oakland  Zenith 
Mill  &  Lumber  Co  vs  W  P  Wilson 
and    Louise    C    WHson  . $49;.8^ 

RELEASE  OF  LIENS 

AI.AMEDA    COUNTY 


Recorded  Arfiouni 

Vug  23  1924— PTN  100  ACRE  TRACT 
in  E  1/2  of  Sec  35  T.  33  N.,  R  9  E., 
same  as  purchased  April  13,  1923, 
from  Fred  C.  Van  Nader.  A  R 
Harton   vs  G  Moff eo $130 

-Vug  26  1924— LOTS  1  AND  3  BLK 
131  East  of  Center  St.,  Stockton. 
Gui'in,  Carle  &  Co.  $69.33:  San  Joa- 
quin Brick  Co.,  $440,63;  B  J  Blan- 
chard  .1:43.91;  Chas.  F  Rich  (as 
Stockton  Tile  Co),  $630;  Austin 
Bro'6  ,  f278..77;  Stocktion  Lumber 
(  o  $1074.81  vs  R  Goold  and  D  G 
Johns   (as  Goold  &  Johns) .......  .. 

Vug    -6,  1924— LOT  16  BLK  2,  Fishers 
.\ddition  to  Stockton.     D  C  Loos  vs__ 
Louis    and    Peter    Rubino ■■■}*h'^ 

\ug  28.  1924— LOTS  1  AND  3  BLK 
131  East  of  Center  St.,  Stockton. 
G  C  Wheelock  &  A  H  Perry,  $476.95 
W  P  Fuller  &  Co,,  $45.75  and  cost  of 
recording  lien;  Stocktton  (Jas  & 
Electric  Appliance  Co,  $262^4  vs  K 
Goold   and  D   G   Johns    (as  Goold   *i 

Kus^Vs     l'9'2'4'— LO'tS  ■  i  '  'an'd  '  »'  'bLK 

*    131    East    of    Center    St.,    Stockton. 

R   G  McLean    (as   Pacific  Hardwood 

Flour    Co)     vs    R    Goold    and    D    G 

Johns   (as  Goold  &  Johns)    $135 


Recorded 

Aug 


Amount 

JB      ^„,     1924— LOTS    125    AND    126 

Blk  38,  Map  Havenscourt,  Oakland. 

W    A    Noack    (as    (roncealo    Fixture 

Co)    to    M    Sullivan,    E   F   Robinson 

and    John    Enlund .  ■  ■  •  ?»'■ 

A.ug  28,  1924— LOTS  125  &  126  BLK 
34  Map  of  Havenscourt,  Oakland. 
\ronsen  Hardwood  Floor  Co,  Inc., 
to    M    Sullivan,    E    F    Robinson    and 

^u'g''"2r  m1-2'8-5'4'  ■  iioPK'lNS*  ST.''' 
'    p"e    O'Hair  &  Co..  Oakland  Plumb- 
ing Supply  Co.  to  Roy  Conner.  $142.9. 
Aug      25,     1924— 2856     HOPKINS    ST., 
Oakland.         P.     E.    O^^Hair    &       Co 
(Oakland  Plumbing  Supply  f"-'j^t,"„„ 

\u'l'"'''5°T924— 2'8'5b'  'hOPKINS  '  ST.','  ' 

OaklaAd.        P.      E.      O'Hair    &    Co. 

(Oakland  Plumbing  Supply  Co.)   to 


Roy 


(Conner ni2.^6 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


vV'hitehouse    Tract,    Fre 

Uiggin  to  whom  it  may  concern... 

Aug.   27,  1921 

Vug.  "2'8'.'l924— LOTS  33  AND  34  BLK 
8  High  Addition,  Fresno.  Samuel 
Z  Todd  to  whom  it  may  concern... 

August    2a,    1921 

1924— LOTS   11    AND   12  BLK 

B.  Heights,  Fresno.  A  G 
ses  to  whom  it  may  concern 
August    30,    192  1 


.\iig. 


LIENS  FILED 

FRESNO   COUNTY 


irded 


.Vniount 
2.    High- 
Barrett- 

$474 

BLK    18,    Alta 
E    H   Coffman 


Aug  23,  1924— LOT  8  BLK 
land  Park  Ad<l,  Fresno. 
Hicks  Co  vs   R  O  Deacon 

Vug.    23,    1924— LOT    5 
Vista    Add,    Fresno. 

vs    Claude    L    Saylor •  •;  V- 

Aug.  25,  1924— LOTS  22  AND  23  BLK 
274,  Fresno.  J  D  Halstead  Lumber 
Co  vs  S  Gorofoli  and  F  Knoblock 
Co  and  W  A  Beran  .  .^.  .  .  .  .  .  .  ■,  • -$440 

\ug  27.  1924— LOT  8  BLK  2,  High- 
land Park  Add,  Fresno.  S  CWhit- 
ney,  $250:  Otto  W  Baty,  $llo  vs  R 
O  Deacon   and   S  L  Allen ™i:„; 

\ug.  28,  1924— LOT  3,  Robinson  Tract 
No  2,  Fresno.  Rou'.t  Lumber  (^o 
vs  Victor  E  Laisne •;.•*"'"' 

\ug  29,  1924— LOT  29,  Pleasant  View 
feres  Fresno.  Maisler  Bros  Luni- 
be.r  Co  vs  W  A  Ross ,^---!*^ 

\ug  '9  1924— LOT  3  Robinson  Tract 
No.  2',  Fresno.  l.adary's  Planing 
Mill   vs   Victor   E   Laisne ins 

Aug"30,^924-LOTS  13  TO  16  Pack- 
ard  Tract,  Fresno.  J  D  Halsteaa 
Lumber  Co  vs  H  Britt $151 

BUILDING  CONTRACTS 

S.\NTj»    CUAKA    COUNTY 

I'LUMBING  ,-.,T3Tr.«     STS 

S\V    FIRST    AND    SAN    CARLOS    SIS., 

c„„     i„=P       All    plumbing    work    in 


All    pluml 
Claire    Realty 


San    Jose, 
building. 
Owner — Sante 

Archi^lc't-Weeks     &     Day,.    315     Mont- 
gomery St.,   San  Francisco. 
Contra"tor-Wm.  J.  Forster  Co.,  355  4th 

St.,    San   Francisco. 
Filed  Aug.  28,  '24.     Dated  Aug.  20, 

As   work   progresses 

days 


Co.,    San 


75% 
25% 


Usual    33    aays • Viiaiai 

TOTAL  COST,  not  to  exceed$18,184 
Bond  limit,  forfeit,  none-  Agreement 
filed   Aug.   28,    1924. 

AT  I    KLECTRIC  WORK  ON  ABOVE. 
Contractor  -  H.  S.  Tittle,  85  Columbia 
St.,   San   Francisco.  ■ 

Filed  Aug.  28,  '24.     Dated  Aug.  20,    24. 
Favments    same    as    abr  — 
TOTAL    COST    not    to 
Bond,   limit,    forfent,    non. 
filed    Aug.    28,    1924. 


exceed$10,750 
Agreement 


VLL  WATER  PROOFING  ON  ABOVE. 
Contractor— Alta  Roofing  Co. 
Filed   \ue    28,  '24.     Dated  Aug.  20,    24. 
Payments    same    a^^^above  ^.^.  ^.  .  ^^^^ 

Bond,    limit,    forfeit,    none.      Agreement 
filed  Aug.  28,  1924. 


Saturday,  September  6,   1934 
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Judkins,    County 


liWKLLINU 

I'AKT    UL.K    a    North    J!    3    K,    Town    of 
Simla    flara.      All    work    for   dwell- 
ing.  Karage  and    wood   shed. 
)wner— .lohn     1".     A/.evcdo,     County     of 

San  I  a  Clara. 

Vrehlti-.l-  None. 

^onlratior — L.    I 

Santa  Clara. 

Kilcd  Aug.  2S,  "24.     Dated  Auk. 

Frame   up    

iKt   coat  plaster  on 

Uuildings  completed    625 

Usual   35  days 625 

TOTAL  COST,  $2500 
l!und,  none.  Limit.  90  days  from  Aug. 
.'.'i.  1»24.  Forfeit,  none.  Speciflealions 
inlv  tiled. 


28,    24. 

$625 

625 


.VLTKRATIONS 

!■:  MAUKKT  ST.  No.  176-180  .S-Market 
St.,  San  Jose.  All  work  for  addi- 
tion and  alterations  to  three-story 
liriek    liuilding. 

(Kvner  —  V.  A.  S-cheller,  1st  National 
LJank   Bldg.,   San  Jose. 

Architect — Wolfe  &  Higgins,  93-96  Au- 
zerais   L',liig.,  San  Jose. 

Cnnlraotor — i:.  O.  Summers,  IT  N-First 
St..  San  Jose. 

Kiled   Aug.   28,   '24.      Dated   Aug.   26,   '24. 

.\s   work   progresses 75% 

Usual    35    days 25% 

TOTAL   COST,    ?2199 

Uond.    $1099.50.      Sureties,    M.    L.    Doane 

and  W.  S.  Helmes.     Limit,  45  days  from 

.Vug.  28,  '24.     Forfeit,  none.     Plans  and 

.specillcations   tiled. 


IlKSIUKNCE 

i:i;C..   125  FT.  S  ADDISON  ST.,  pari  Lot 
1    Blk    D   50    ft.    on    Emerson    St.    by 
(ieiilh    of    105    ft.,    Palo    Alta.      All 
work    for    one-story    residence    and 
garage. 
Owner — Mrs.  Emily  Jacobson,  P.ilo  Alto 
Architect — Birge     M.     Clark.     310     Uni- 
versity  Ave.,    Palo    Alto. 
Contractor — Wells    P.    Goodenough,    310 

University  Ave.,   Palo  Alto. 
Filed  .A.ug.  29.  '24.     Dated  Aug.  28,  '24. 

Frame    completed    ?1508.25 

Plumbing  &    electric   work   in   1508.25 

Completed    and    accepted 1508.25 

Usual    35    days 1508.25 

TOTAL  COST.  $6033.00 
Bond,  limit,  forfent,  none.  Plans  and 
specifications  filed. 

RESIDENCE 

PART  500  ACRE,  LOT  11.  San  Jose.   All 
work    for    two-story    and    basement 
frame    and    stucco    residence. 
Owner — Newton  S.  and  Mae  H.  Foster. 
Architect — Mitchell.  Jackson  &  Co.,   170 

2nd  St.,  San  Mateo. 
Contractor — George      L.      Honore,       156 

Race  St.,  San  Jose. 
Filed  .\.ug.   25,  '24.     Dated  Aug.  23.  '24. 

Frame  up   $2311.68 

Ready    for    plaster 2311.69 

Finish  coat   plaster  on 2311.69 

Building  completed    2311.69 

Usual    35    davs 3082.25 

TOTAL  COST.  $12,329.00 
Kc.n.l,  limit.  90  days  from  Aug.  23.  1924. 
I-'orfeil.  none.  Plans  and  specifications 
filed. 


.\LTERAT10NS 

S  W-SANTA  CLARA  ST..  having  front- 
age of  78.60  on  Santa  Clara  St. 
lying  bet.  Orchard  and  Vine  Sts., 
San  Jose.  All  work  for  alterations 
to  building. 
Owner — Elsa   W.   Campa,   433   S-Seventh 

St.,  San  Jose. 
Architect — Herman     Krause,     Bank     of 

San  Jose  Bldg..   San  Jose. 
Contractor — Morrison    Bros.,    1310    Lib- 
erty  St..   Santa  Clara. 
Filed   Aug.    23.   '24.      Dated  Aug.    22,   '24. 
On   1st  and  15th  of  each  month      75% 

Usual    35    days 25% 

TOTAL  COST,  $10,505 
Bond.  $5300.  Sureties,  Christy  A,  Mor- 
rison and  D.  M.  Wallace.  Limit,  70 
days  from  Aug.  22,  1924.  Forf^jit,  none. 
Plans   and  specifications   filed. 


ALTERATIONS,  $1000;  No.  48  N-First 
St..  San  Jose;  owner.  Sunset  Barber 
Shop,  Theatre  Bldg.,  San  Jose;  con- 
tractor, B.  J.  Smith,  248  Mariposa 
Ave.    San    Jose. 

RESIDENCE,  5-room,  $4500;  Bird  St. 
near  Riverside.  San  Jose;  owner, 
E.  Costello,  317  San  Fernando  St., 
San  Jose;  architect,  Wolfe  &  Hig- 
gins, Auzerais  Bldg.,  San  Jose;  con- 
tractor, Benj.  Quimet,  San  Fernan- 
do and  Cahill  Sts.,  San  Jose. 


RESIDENCE,    .')-room.    $5000;    2lst    and 

Taylor    Sis.,    San    Jose;    owner,    Joe 

Mariauelli,   Premises;  contractor,  G. 

(iaravaglia  &  Son,  860  Sherman  St., 

Santa  Clara. 
COTTAGE,  5-room,  $2750;  19th  St.  near 

Julion,     San     Jose;     owner,     R.     B. 

Ilrehm.    Premises. 
STOKE   building.  $2500;  Santa  Clara  St. 

near  30th  St.,  San  Jose;  owner,  H. 

A.  Hei'i-  contractor,   H.  J.  Manhart. 


BUILDING  CONTRACTS 


COMPLETION  NOTICES 

S  Wr  V    <I,  AH  A    CO!  \'I'V 

Recorded  Accepted 

Aug.  23,  1924— LOTS  15,  16  AND  17 
Blk  C,  Spalding  Addition,  San  Jose. 
Allan  .S  Vishoot  to  whom  it  may 
concern Aug.    22,    1924 

Aug.  23,  1924 — SE  HEDDING  AND 
Myrtle  Sts.,  Ptn.  Lot  4  Blk  13, 
University  Grounds.  Arthur  L  and 
Carrie  A  Crosby  to  whom  it  may 
concern Aug.    21,    1924 

Aug.  25,  1924— LOT  3  BLK  4.  Seale 
Addition,  Palo  Alto.  Charles  J 
Lawrence  to  whom  it  may  concern 
August    23,    1924 

Aug.  25.  1924 — BEG  ON  STANFORD 
Ave  201.90  ft.  NB  from  S  Cor.  Lot 
151  NW  450  NE  269.20  SE  437.47  SW 
213,60  to  beg,  Pt.  Lot  151,  C.  M. 
Woosters  Go's  Subd,  San  Jose. 
I'eter  Adolph  Nielsen  to  w-hom  it 
may   concern Aug.    23,    1924 

Aug.  25,  1924— LOT  7  and  B  %  Lot  8 
Schiele  Sbdvn  No.  2,  San  Jose.  Theo 
Moss  to  whom  it  may  concern... 
Aug.   22.   1924 

Aug.  27,  1924— LOTS  17  AND  18  Len- 
drum  Tract,  San  Jose.  Emmie  J 
Paskie  to  whom  it  may  concern.. 
August    27.    1924 

Aug.  27,  1924— LOTS  1  AND  2  BLK  4. 
Garden  City  Addition,  San  Jose. 
Nicholas  Vicari  to  whom  it  may 
concern Aug.    25,    1924 

Aug.  27,  1924 — LOTS  6.  7.  8  AND  9 
Blk  37.  Nelson  J  Bird's  Sbdvn,  Palo 
Alto.  Jennie  E  Lawson  to  whom 
it    may    concern Aug.    25.    1924 

Aug.  28,  1924 — PLOT  OF  GROUND  ON 
S  Emerson  St.  bet.  Forest  and 
Hamilton  Aves,  Palo  Alto.  Palo 
Alto  Improvements  Co  to  whom  it 
may   concern Aug.    22.    1924 

Aug.  28,  1924 — LOTS  17  AND  18  BLK 
1,  Burrell's  Resbdvn,  San  Jose.  C 
'^i  Cook  to  w'hom  it  mav  concern.. 
August    27.    1924 

.\ug.  28.  1924— NE  COR.  SIXTEENTH 
and  Santa  Clara  Sts.  56  on  N  line 
16th  St.  by  100  ft.  on  E  Santa  Clara 
St.,  San  Jose.  J  R  Phelps  to  whom 
it    may   concern Aug.    27,    1924 

Aug.  29.  1924 — S  PARK  AVE,  bet. 
Market  and  Orchard  Sts.  about 
204.1  ft.  from  W  Market,  San  Jose. 
M  J  Glennon  to  whom  it  mav  con- 
cern  Aug.    25.    1924 

Aug.  29.  1924 — SE  FOREST  AVE  & 
W  Boyce  Ave  SW  107.78  ft.  to  point 
dist  on  Forest  350  ft.  by  154.45  ft. 
Pt  Blk  84,  Palo  .-Mto.  Frances  E 
Wagner  to  whom  it  mav  concern.. 
August    15,    1924 


LIENS  FILED 


SANTA    CL,\K.V    COl  .X'l'Y 


Recorded  .imount 

Aug.  23,  1924 — LOT  94,  Bender's  Suh.. 
San  Jose.  J  A  Smith  vs  Paolo  Per- 
rone    $151.50 

Aug.  27,  1924 — LOT  16  BLK  4.  Lewis 
Sbdvn,  San  Jose.  Tilden  Lumber 
&  Mill  Co  vs  Joe  and  Josephine 
Terisi     ...         $93  55 

Aug.  28,  lV2'4— LOTS  1  "aNd'2'bLK  5 
W  Vestals  Sbdvn,  San  Jose.  Tilden 
Lumber  &  Mill  Co  vs  Charles 
Camarata    $348.70 

Aug.  28,  1924 — LOT  16  BLK  4,  Lewis 
Sbdvn,  San  Jose.  Sunset  Lumber 
Co   vs   Joe   and   Josephine   Terisi... 

Aug.'  '28'. '  '1924— LO'T  '  I'o'  'bLk'  '2,'  Mt! 
Hamilton  View  Park,  San  .lose. 
Sunset  Lumber  Co  and  Tilden  Lum- 
ber &  Mill  Co  vs  Real  Estate  Snb- 
division  Co,  Inc  and  S  J  Morton.. 
$1304.10 

.\ug.  28.  1924 — LOT  5  BLK  1,  Mt. 
Hamilton  View  Park.  San  Jose. 
Sunset  Lumber  Co  and  Tilden  Lum- 
ber &  Mill  Co  vs  Real  Estate  Sub- 
division Co.,  Inc,  and  S  J  Morton 
$1191.05 


.SA!V    AMSKL.tlO.    MARIN    COUNTY 


Following    building      permits      were 

issued    in    San    Anselmo      during      tho 

month   of  August,    1924: 

DWELLING,  $2000;  Lots  105  and  106 
Bush  Tract,  Scenic  Ave.,  San  An- 
selmo; owner,   W.  V.  Ham. 

DWELLING,  $900;  Ptn.  Lots  16  and  17 
Blk  B,  Carrigan  Tract,  Calumet 
Ave..  San  Anselmo;  owner,  L.  Pa- 
maries. 

GARAGE,  $450;  Lot  33,  Tamal  Park,  San 
Anselmo;  owner,  M.  Munson. 

ALTERATIONS,  $1750;  Lot  70,  Ross 
Valley  Park-  San  Anselmo  Ave.,  San 
Anselmo;    owner,    A.    liuggeri. 

DWELLING  and  garage,  $4250;  Lot  9 
Blk  2,  Moringside  Court,  San  An- 
selmo;   owner,    F.    Vonderheide. 

DWELLING,  $4500;  Lots  7  and  8, 
Sunnyside  Tract,  Austin  Ave.,  San 
Anselmo;  owner,  L.  Ferreri. 

ALTERATIONS,  $700;  Barber  Tract, 
Barber  Ave.,  San  Anselmo;  owner, 
Mr.    Shay. 


S.    F.   BllLDlXG    SUMMARY 


Private  building  operations  in  San 
Francisco  for  the  month  of  August, 
1924,  totaled  $4,040,980,  according  to 
.John  P.  Horgan,  chief  inspector  of 
buildings  of  the  Department  of  Public 
Works.  During  the  month  894  permits 
were  issued  as  compared  with  776 
permits  during  the  month  of  July,  1924, 
when  the  total  valuation  was  estimat- 
ed at  $3,988,466. 

Following  is  a  segregated  list  of 
the  activities  covering  the  past  month: 

No.  of 
Class  Permits  Est.  Cost 

A  1  $    600,000 

B  2  506,000 

C  24  430,800 

Frames  396  2,127,434 

Alterations  471  376,746 


Total 


894  $4,040,980 

-♦ 


Accomplishments  of  the  recent  elec- 
trical communications  conference  held 
in  Mexico  City  were  outlined  by  Allen 
H.  Babcock,  electrical  engineer  and  of- 
ficial conference  representative  of  the 
United  States  Government,  at  a  lun- 
cheon meeting  of  the  San  Francisco 
Development  League  held  in  the  Palace 
Hotel,  August  25. 

"We.  entered  the  conference,"  said 
Babcock,  "in  the  earnest  desire  to  co- 
operate with  any  program  that  would 
improve  communication  services  be- 
tween the  peoples  of  this  hemisphere. 
But  it  was  impossible  to  join  witii  (he 
eighteen  Northern,  Central  and  South 
American  states  represented  on  prin- 
ciples that  the  contrary  to  the  national 
policies  of  the  United  States  Govern- 
ment. Our  delegates  could  not  agree 
to  accept  a  program  that  substituted 
government  ownership  and  operation 
for  private  ownership  and  operation. 
All  the  nations  represented  signed  the 
ciinvention  resolutions  but  the  United 
States." 


«BA>'TED    AAWTER    RI«HTS 


Eighteen  water  appropriation  per- 
mits, providing  for  a  $200,000,000  hy- 
droelectric project  to  be  developed  by 
the  Southern  California  Edison  Com- 
pany of  Los  Angeles,  has  been  issued 
by  the  State  Division  of  Water  Rights. 

The  power  project  is  the  largest  ever 
proposed  in  California  and  one  of  the 
greatest  ever  proposed  in  the  United 
Stales. 

The  development  work  contemplated 
by  the  Southern  Edison  Company  would 
be  confined  to  Fresno  and  Madera 
counties. 

Storage  reservoirs  are  to  be  con- 
structed as  part  of  the  power  scheme, 
which  will  mean  the  development  of 
practically  the  entire  watershed  of  the 
San  Joaquin  river  above  the  1000-foot 
level. 
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A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  and  Inside  House  Paints 

Rubber  Cement  Floor  Paint 

Conci'eta 

Washable  Wall  Finish 

Pioneer  Shingle  Stains 

Porch  and  Step  Paint 

Deeoret  (Varnish  Stain) 

Silkenwhite  Enamel 

Fuller  Oil  Stains 

Factory  White  Enanitl 

Fullerwear  Spar  Varnish    i,for 

inside  and  outside) 
15  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror    Paint    and    Varnish 

Remover 
Piiviroi'  White  Lutd 


GLASS 


Plate  Glass 

Window  Glass 

Ornamental  Glass 

Mirrors 

Beveling 

Polishing 

Silvering 


Estimates     furnished     on     request 

W.  p.  FULLER  &  CO. 


301  Mission  Street 


San  Francisco 


Phone  SUTTER  4400 


Fuller  Branches 


OAKLAND 
SACRAMENTO 
STOCKTON 
FRESNO 


LOS    ANGELES 
HOLLYWOOD 
PASADENA 
LONG    BEACH 


SAN    DIEGO  PORTLAND  1,^ 

SANTA  MONICA  BOISE  f^^S*.  vb- 

SAN   BERNARDINO  WALLA    WALx.A  SPOKA.NE 

SANTA    ANA  SALT  LAKE  CITY  YAKIMA 
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San  Francisco        Oakland 
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Remixes  Concrete 

When  materials  have  passed  through  mixing  process 
once,  and  come  to  discharging  side  of  the  drum, 
the  reversed  discharge  chute  sprays  them  back  to 
the  charging  side  for  repeated  trips  through  the  5- 
action,  remixing  process.  This  spraying-showering 
action,  at  the  same  time  prevents  separation  of  aggre- 
gate according  to  size.  To  the  last  shovelful  of  every 
batch,  Koehring-mixed  concrete  is  uniform,  re-mixed 
concrete — dominant  strength  concrete— and  to  every 
last  casting  and  bearing,  the  Koehring  is  the  heavy 
duty  mixer  of  trouble-proof,  long  service  life. 

Capacities 

Construction  Mixers:    10,  14,  21.  28  cu.  ft.  mixed  concrete. 

Write  for  Catalog  C  000. 
Pavers:    7,  10,  14,  21,  32  cu.  ft.  mixed  concrete.    Write  for 

Catalog  P  000. 
Dandie:    Light  mixer,  4  and  7  cu.  ft.  mixed  concrete;  power 

charging  skip,  or  low  charging  platform.     Light  duty 

hoist.    Write  for  Catalog  D  000. 

KOEHRING    COMPANY 


MILWAUKEE 


WISCONSIN 


(l)  Blade  cuts  through  materials  with 
churning  action.  (2)  Blade  carries  ma- 
terials up,  spilling  down  again  against 
motion  of  drum.  (3)  Materials  hurled 
across  diameter  of  drum.  (4)  Materials 
elevated  to  drum  top  and  cascaded  down 
to  reversed  discharge  chute  which  (5), 
with  scattering,  spraying  action,  show- 
ers materials  back  to  charging  side  for 
repeated  trips  through  mixing  process. 


'SOMETHING   NEW" Dandie  Mixers  In  Stock  With  Rubber  Tired  Wheels. 

HARRON,   RICKARD  ^  McCONE   CO. 

San   Francisco  Los  Angeles 
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OAKLAND  TO  STANDARDIZE  SCHOOL 
CONSTRUCTION 


An  entirely  new  system  of  handling 
the  construction  of  schools  will  be  im- 
mediately established  by  the  Oakland 
Board  of  Education,  according  to  an- 
nouncements made  by  W.  R.  Whelan, 
superintendent    of    construction. 

The  new  policy  calls  for  standardiza- 
tion of  plans  for  all  school  rooms,  Tor 
all  material  used  in  the  construction 
and  for  all  of  the  equipment  and  fix- 
tures to  be  used  after  the  schools  are 
completed.  It  also  calls  for  the  unit 
plan  of  construction  under  -which  new 
class  rooms  may  be  added  as  needed. 
Outstanding  advantages  of  the  new 
system  are  to  be  found  in  the  fact  it 
assures    100   per   cent   efficiency. 

In  standardizing  the  construction  it 
is  pointed  out  that  there  will  be  no 
standardization  of  design.  Architects 
will  not  be  hampered  in  originating 
artistic  exteriors.  The  interiors,  how- 
ever, must  conform. 

"In  connection  with  this  standardi- 
zation we  are  working  out  a  system 
of  units.  Each  unit  will  consist  of  so 
many  rooms.  "With  proper  accommoda- 
tions for  pupils  and  teachers,"  Whelan 
explained.  "One  of  the  radical  changes 
in  the  new  elementary  schools  will  be 
that  of  making  the  assembly  hall 
serve  also  as  a  gymnasium.  This  will 
effect  economy  of  space  and  of  con- 
struction." 


That  a  building  and  loan  association 
cannot  legally  contract  to  furnish  any 
savings  shares  whose  matured  value 
has  not  been  fully  paid  into  the  asso- 
ciation, is  the  opinion  rendered  by  At- 
torney General  John  H.  Dunbar  to 
Director  L,.  D.  IMcArdle  of  the  Wash- 
ington State  department  of  taxation 
and  e.xamination,  relative  to  a  charge 
of  $2  a  share  attempted  to  be  made  by 
some  associations. 

"This  being  true,"  says  the  opinion, 
"it  follows  that  such  association  can 
lawfully  charge  or  contract  for  a  mem- 
bership fee  only  as  to  such  shares  as 
have  been  fully  paid  for  by  the  excess 
of  his  deposits  over  the  amount  rep- 
resented by   his   fully  paid   shares." 

In  reaching  this  conclusion  the 
opinion  says: 

"Since,  therefore,  it  is  entirely  op- 
tional with  the  purchaser  of  savings 
shares  as  to  the  times  and  amounts 
of  payments  thereon,  were  it  permis- 
sible for  the  association  to  talie  sub- 
scriptions or  accept  applications  for 
blocks  of  savings  shares  in  advance  of 
any  substantial  portion  of  such  shares 
being  paid  in,  such  association  would 
be  in  a  position  to  accept  subscriptions 
for  all  of  the  shares  representing  its 
capital,  without  actually  receiving  a 
working  capital  and  without  its  sub- 
scribers being  liable  therefor,  either  to 
the  association  or  its  creditors. 

"We  cannot  believe  it  to  have  been 
the  legislative  purpose  to  place  such 
association  so  far  beyond  the  pale  of 
the  ordinary  corporations  whose  cap- 
ital, or  organization,  is  represented  l3y 
the  funds  paid  in  or  which  it  con- 
tracted to  be  paid  in  on  demand,  by  the 
stock   subscribers." 


SAVING   P.4INT  ON   CONCRETE  FROM 
THE    ACTION    OF    FREE    LIME 


When  paint  or  varnish  having  a  lin- 
seed oil  base  is  applied  to  an  untreated 
surface  of  fresh  concrete  it  is  likely 
that  free  lime  or  other  caustic  material 
in  the  concrete  will  react  with  the  oil 
of  the  paint  and  cause  disintegration 
and  failure  of  the  paint.  To  prevent 
such  action  the  surface  of  the  concrete 
should  be  treated  with  a  thorough 
coating  of  zinc  sulphate  solution  pre- 
pared by  dissolving  three  pounds  of 
zinc  sulphate  crystals  in  a  gallon  of 
water.  The  solution  may  be  applied 
with  a  brush,  spray,  or  in  the  case  of 
small  units,  by  dipping.  This  treatment 
will  neutralize  any  caustic  material  in 
the  concrete  and  after  it  has  dried 
thoroughly  (about  24  hours)  the  paint 
or  varnish  may  be  applied. — Concrete. 


LACK         OF         INTEREST         DEFEATS 
BAKERSFTELD   WATER   BONDS 


Lacking  361  votes  of  a  two-thirds 
majority,  the  proposed  bond  issue  of 
$1,500,000  of  the  Bakersfleld  Municipal 
Water  District  was  defeated.  The 
total  vote  was  2297,  of  which  1127  was 
cast  against  and  1170  for  the  bond 
issue.  The  district  required  a  total  of 
1531  out  of  2297  votes  in  order  to  carry 
a  two-thirds  majority.  Predictions  were 
made  before  the  closing  of  the  polls 
that  even  a  majority  vote  would  not  be 
obtained  for  the  bond  issue,  as  voters 
were  indifferent.  Within  the  past  two 
weeks  a  canvas  had  been  made,  in 
which,  it  is  said,  that  while  the  voters 
were  lacking  in  enthusiasm,  the  poll 
indicated  that  the  people  of  the  city 
were   favorable   to   the  bond   issue. 


The  people  of  the  tJnited  States  are 
showing  an  increased  interest  in  zon- 
ing to  control  the  use,  height  and  area 
of  liuildings  in  various  districts  of  their 
communities,  and  in  consequence  zon- 
ing laws  have  been  enacted  or  are  be- 
ing considered  by  nearly  every  state  in 
the  Union.  The  first  step  is  to  adopt  a 
state  zoning  enabling  act  after  which 
the  authorities  of  the  cities,  towns, 
boroughs,  villages  or  other  municipali- 
ties may  adopt  zoning  ordinances  to  fit 
local   conditions. 

Thirteen  of  the  states  that  have  en- 
acted zoning  legislation  since  January 
1,  1923,  have  used  all  or  a  substantial 
portion  of  "A  Standard  State  Zoning 
Enabling  Act,  which  was  prepared  by 
the  Advisory  Committee  on  Zoning  of 
the  Department  of  Commerce  to  serve 
as  a  model  for  those  desiring  to  in- 
troduce zoning  legislation  in  their 
states.  The  great  care  used  in  the 
preparation  of  the  Standard  Act  had 
much  to  do  with  its  favorable  recep- 
tion. 

During  1925  the  legislature  of  34 
states  will  meet,  most  of  them  early  in 
January,  and  it  is  expected  that  zoning 
legislation  will  occupy  a  prominent 
place  on  the  legislative  calendars.  In 
nine  of  these  states  which  have  not  as 
yet  passed  zoning  legislation,  various 
groups  plan  to  have  zoning  enabling 
acts  considered  early  in  the  sessions. 
In  some  of  the  other  25  states,  which 
now  have  zoning  laws,  plans  are  being 
made  to  extend  the  application  of  their 
acts  since  they  grant  the  privilege  of 
zoning  only  to  single  cities  or  specific 
groups. 

The  thirteen  states  which  have  used 
the  Standard  Act  in  whole  or  in  part 
since  its  tentative  publication  in  1923, 
follow:  Colorado,  Delaware,  Illinois, 
Iowa,  Nevada,  New  Jersey,  North  Caro- 
lina, North  Dakota,  Oklahoma,  Pennsyl- 
vania, Rhode  Island,  South  Carolina 
and   Wyoming. 


The  possibility  of  skyscrapers 
towering  750  feet  into  the  air  is  be- 
coming more  imminent  with  the  per- 
fection of  vertical  systems  of  trans- 
portation, which  surpasses  the  present 
type  of  elevator  system  now  employed 
in  office  buildings,  Arthur  Longedyke 
of  New  York,  said  in  a  report  sub- 
mitted to  the  convention  of  the  Na- 
tional Association  of  Building  Owners 
and   Managers. 

"Plans  have  been  made  for  elevator 
cars  controlled  by  a  push  button  sys- 
tem to  serve  a  building  sixty  stories  in 
height,  running  an  express  service 
similar  to  an  express  service,  on  a  rail- 
way," said  Langedyke,  "Stops  at  the 
tenth,  twentieth,  thirtieth  and  every 
ten  floors  to  the  top  are  provided,  with 
a  local  service  for  each  ten  fioors. 
While  the  plan  may  not  be  put  in  op- 
eration in  the  immediate  fjuture,  I 
mention  it  as  an  illustration  of  the 
possibilities  in  future  buildings  of 
great  height." 

The  push  button  system  "will  be  in- 
stalled in  the  new  Standard  Oil  build- 
ing in  New  York,  he  declared.  Under 
the  system,  the  passenger  announces 
his  fioor  as  he  steps  in  the  elevator 
and  the  operator  pushes  a  button  for 
that  floor.  The  car  is  not  stopped  until 
it  reaches  the  floor  for  which  the  but- 
ton has  been  pushed,  unless  prior  to 
reaching  that  floor  it  arrives  at  one 
where  there  is  a  waiting  passenger 
who    has    pushed    a    floor    button. 
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ALONG  THE  LINE 


Responding  actively  to  the  slogan 
••The'  practical  application  of  highway 
research,"  sounded  by  Director  Charles 
M.  Upham  of  the  Advisory  Board  on 
H  ghway  Research  of  the  National 
Refearch  Council,  forty  State  Highway 
commissions  have  already  -nanied  rep- 
rerentatives  on  this  Board.  Through 
[he  State  representation,  the  Highway 
Commissions  and  the  Advisory  Board 
will  have  a  medium  whereby  researffih 
problems  may  be  thoroughly  studied. 
The  problems  will  be  brought  to  the 
attention  of  the  various  States  and 
others  engaged  in  highway  research, 
and  the  solutions  will  be  made  known 
to  the  State  Highway  Commissions 
through  their  representatives,  or  con- 
tact men.  Announcement  is  made  that 
the  Annual  Meeting  of  the  Advisory 
Board  will  be  held  at  the  new  National 
Research  Council  building,  Washington, 
D  C  on  December  4th  and  5th.  when 
the  various  committees  will  report  and 
a  program,  to  be  announced  later,  will 
be  presented.  It  is  expected  that  there 
will  be  present  at  this  meeting  a  rep- 
resentative from  each  State  Highway 
Commission,  as  well  as  representatives 
of  the  member  organizations  of  the 
Board  and  others  interested  in  its 
work. 


Berger  &  Carter  Co.  of  San  Fran- 
cisco has  been  purchased  by  A.  M. 
Castle  &  Co.,  iron  and  steel  jobbers  of 
Chicago.  The  purchasing  company  has 
large  warehouses  in  Chicago  and  of- 
fices throughout  the  United  States.  It 
is  affiliated  with  a  number  of  import- 
ant mill  interests.  The  Berger  & 
Carter  Co.  has  been  in  business  in  San 
Francisco  for  21  years.  Otto  Ajl  Ber- 
ger, president,  has  become  associated 
with  A.  M.  Castle  &  Co.  and  will  re- 
tain an  active  Interest  in  the  company. 
R  L.  Sanford,  who  has  been  resident 
vice  president  of  A.  M.  Castle  &  Co.  in 
San  Francisco  for  the  last  17  years, 
will  continue  his  interest  in  the  man- 
agement. 

Department  of  Commerce  reports 
show  that  San  Francisco  has  transact- 
ed more  foreign  trade  in  one  year,  1923, 
than  Los  Angeles  Harbor  has  transact- 
ed in  the  33  years  from  1890  to  1923. 
San  Francisco's  foreign  trade  in  1923 
was  $327,209,118  compared  with  a  total 
of  $283,393,064  for  Los  Angeles  during 
the  entire  33  years  since  it  became  a 
shipping  center.  The  foreign  com- 
merce of  San  Francisco  increased  400 
per  cent  in  1923  over  1910  compared 
with  but  a  250  per  cent  increase  for 
the    entire    country. 


Charles  R.  Detrick,  State  building 
and  loan  commissioner,  in  his  annual 
report  for  the  fiscal  year,  ended  June 
30,  says  there  are  145  associations  un- 
der his  jurisdiction,  of  which  twenty 
are  in  San  Francisco.  Assets  for  the 
State  are  placed  at  $108,687,142.86,  com- 
pared with  $86,270,458.70  for  the  year 
previous,  a  gain  of  $23,416,684.16. 
Building  and  loan  associations  of  Cali- 
fornia now  have  116,389  members  and 
investors,  and  40,922  borrowers;  the 
average  investment  is  $838.13,  and  the 
average  loan  $2,837.34.  The  total  home 
building  loans  made  by  building  a"nd 
loan  associations  in  this  State  now  ag- 
gregate 75,907,  of  which  8,378  were 
made  this  year.  The  number  of  real 
estate  loans  made  for  the  year  were 
15,771.  Sixteen  new  associations  were 
formed   and    licensed. 


Chas.  H.  Spear,  president  of  the  Cali- 
fornia State  Board  of  Harbor  Commis- 
sioners, has  been  elected  president  of 
the  Pacific  Coast  Association  of  Port 
Authorities.  Capt. .  S.  S.  Sandberg, 
traffic  manager  for  the  Port  of  Los  An- 
geles, was  named  secretary  of  the 
commission. 


According  to  word  from  Seattle,  sen- 
timent continues  Lo  improve  in  lumber 
circles.  Prices  are  remaining  firm  at 
an  improved  level.  There  is  a  suf- 
ficiency of  logs  in  the  water  to  meet 
immediate  requirements.  Loggers  will 
probably  await  rain  tor  safety  before 
starting  fall  operations. 


Damage  claims  amounting  to  $102.- 
000  and  $25.0I10  for  costs,  were  levied 
at  Vancouver,  B.  C,  by  a  court  against 
the  Comox  Logging  and  Railway  Com- 
pany for  permitting  a  forest  fire  in 
June,  1923,  to  get  out  of  control  and 
destroy  the  town  of  Merville  on  Van- 
couver Island. 

West  Coast  Pulp  &  Paper  Co.,  or- 
ganized in  Salem,  Ore.,  with  the  prin- 
cipal place  of  business  at  Olympia, 
Wash.,  capitalized  at  $1,250,000,  plans 
early  construction  of  a  wood  pulp  and 
paper  plant  at  Tumwater,  near 
Olympia. 


I 


Three  officials  of  the  Pacific  Coast 
Home  Building  Company  of  Los  An- 
geles, C.  A.  Eckfeldt,  I.  O.  Blake  and 
B  V.  Randack,  have  been  sentenced 
to  180  days  in  the  city  prison  and 
fined  $500  each  in  the  police  court  of 
Los  Angeles  on  charges  of  petty  em- 
bezzlement growing  out  of  the  alleged 
misappropriation  of  the  company's 
funds.  Defense  counsel  filed  notice  of 
appeal  and  the  defendants  were  re- 
leased   on    $1000    bond    each. 

H.  C.  Bottorft,  city  manager  of  Sac- 
ramento, will  attend  the  international 
convention  of  city  managers  to  be  held 
in  Montreal,  Sepl.  21  to  27.  He  will 
be  .-ihsent  from  his  official  duties  for 
one  month  during  which  time  he  will 
visit  other  American  and  Canadian 
cities  where  the  city  manager  form  of 
government  is  in  force.  Corning  De 
Saules,  city  controller  of  Sacramento, 
will  be  acting  city  manager  during 
Bottorff's  absence. 

The  Pacific  Coast  Steel  Company, 
Southern  California  Division,  with  of- 
fices in  the  Bartlett  Building,  Los  An- 
geles has  purchased  a  site  approxi- 
mately 300  by  400-feet  in  Stanford 
Avenue  near  East  62nd  street,  that  city, 
and  will  erect  a  warehouse  89  by  200 
feet.  An  additional  unit,  80  by  200 
feel,  will  be  erected  later. 


Pacific  Lock  Joint  Pipe  Company. 
Seattle,  Wash.,  has  purchased  a  5-acre 
site  between  G  street  and  Western 
Pacific  right-of-way  at  foot  of  87th 
avenue-.  East  Oakland,  and  plans  early 
construction  of  a  new  plant  for  the 
manufacture  of  concrete  pipe  and  cul- 
verts. 

The  St.  Clair  sawmill  at  Coles  Sta- 
tion, El  Dorado  County,  has  closed 
down  for  the  season,  having  finished 
sawing  1,000,000  feet  of  lumber.  De- 
livery was  made  direct  from  the  mill 
by  truck  to  the  railroad  at  Brighton 
near    Sacramento. 

Alex  F  Marshall  Company.  Iiuilders. 
announce  the  removal  of  their  offices 
from  1424  Franklin  street  to  1410  Madi- 
son  street,  Oakland, 


Through  a  reduction  in  its  operating 
forces,  mostly  among  members  of  the 
engineering  staff,  the  state  highway 
commission  announces  that  a  cut  in  its 
payroll  amounting  to  $34,000  per 
month  has  been  made  since  June  1st. 
The  reduction  includes  242  men,  who 
have  either  been  laid  oft  or  resigned- 
in  anticipation  of  the  suspension  order. 
Employes  affected  include  resident  en- 
gineers, assistant  resident  engineers, 
chief  of  survey  parties  and  surveyors. 
In  explanation  of  the  reduction  pro- 
gram, P>.  M.  Morton,  state  highway  en- 
gineer, said  that  much  of  the  proposed 
work  is  now  ready  for  contract  and 
that  a  large  amount  of  additional  sur- 
vey work  at  this  time  is  not  necessary. 

Henry  P.  Hoey,  assistant  engineer 
for  the  Southern  Pacific  Company,  died 
Sept.  7,  at  Oakridge,  Ore.,  where  li.- 
was  in  charge  of  construction  work  om 
tlie  Natron  cutoff.  Hoey  was  one  of 
the  leading  railway  engineers  in  the 
West,  having  had  charge  of  the  build- 
ing of  many  important  lines  during  the 
past  twenty  years.  Apoplexy  caused 
his  death.  He  was  61  years  old.  Among 
the  railroad  construction  jobs  he  su- 
pervised were:  the  Coast  lines  from 
Surf  to  Santa  Margarita  and  Santa 
Barbara,  lines  from  Weed  to  Kalmath 
Falls,  Marshfield  to  Eugene,  Natron  to 
Oakridge,  and  Eugene  to  Oakridge,  Or. 

Victor  H.  Staheli,  recently  appointed 
city  engineer  of  Hermosa  Beach,  has 
resigned,  giving  as  his  reason  that  he 
would  be  oblgiated  to  carry  through 
certain  street  proceedings  which  he 
claimed  were  defective  and  that  he 
would  be  held  responsible  for  certaiii 
engineering  details  of  which  he  did 
not  approve.  Asked  by  the  board  of 
trustees  to  withdraw  his  resignation, 
Mr.  Staheli  said  he  believed  it  would 
he  in  the  interests  of  harmony  for  the 
board   to   appoint  another   engineer. 

R  D  Cooper,  civil  engineer;  Percy 
Cupper,  former  Oregon  state  engineer 
and  Robt.  J.  Simpson,  hydraulic  engi- 
neer, have  opened  oflices  in  the  Ore- 
gon  Bldg.,    Sale-m,   Ore. 

Santa  Barbara  city  Council  call  elec- 
tion to  vote  bonds  of  $572,000  for  im- 
pn^vements  which  will  include  $135.»on 
to  finance  construotinn  ot  a  municipal 
power   plant. 


Election  will  be  held  Sept.  30  in  Oak- 
land to  vote  bonds  of  $9,600,000  to 
finance  erection  of  new  schools  and  ad- 
ditions to  standing  structure-s. 

The  twenty-seventh  annual  conven- 
tion of  the  American  Mining  Congress 
will  be  held  in  Sacramento  the  weeK 
ei.nimencing   Sept.    29. 

Cv  Moreing,  street  paving  contractor 
of  Stockton,  died  in  that  city  Sept. 
8   after  an    illness   ot  several  weeks. 

Boulevard  Planing  Mill,  3730  Foot- 
hill Blvd.,  Oakland,  was  destroyed  by 
fire   Sept.   9. 
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OrKunluXloo*    havInK    ■    dlrp«t    connrrtlon 


(Kb    thf   conntmrtloB   Indnrrtir   are    Invited    to    mbntt   ntrrm    tor   publica- 
tion In  fhla  depnrt]&«Bt. 


M'AMIAUIJ       fOVTRAtT       FOHMS    OF 
A.  ti.  f.  TO  Uli  ISSl  i:iJ 


"The  standard  i-ontrart  forms  for 
i-onstruction  of  buildings  an<t  for  en- 
Klneerlnsr  construction  arc  now  hcing 
printed  and  will  soon  be  available  for 
distribution,"  it  is  announced  in  the 
Members  News  Letter  of  tlic  Associated 
General  Contractors  of  America. 

•■(?opjright  and  other  details  con- 
nected with  the  two  documents  have 
been  cared  for,  and  the  culminating 
phase  of  work  which  has  extended  over 
a  period  of  three  years  is  now  being 
entereil. 

"The  joint  conference  on  standard 
construction-  contracts  has  concluded 
its  work  on  the  two  contract  forms. 
They  now  are  to  be  transmitted  to 
each  of  the  interested  associations. 
They  will  be  adopted  by  some  of  these 
bodies  and  approved  by  others,  while 
some  of  the  organizations  have  made 
no  provision  except  to  receive  the 
committee    suggestions. 

"In  the  form  in  which  they  are  now 
being  submitted  these  contracts  may  be 
justly  considered  as  representing  the 
best  thought  upon  details  which  en- 
tered  into   their   formulatir>n." 


organization.  G.  A.  Millar  is  president 
of  the  new  organization,  D.  H.  Main  is 
secretary,  and  Louis  H.  Lawson  is 
treasurer. 


ll,IH)ll,nOO       III  II.DERS    A.XD       DKI'EN- 
DK>TS 


Secretary  of  Labor  Davis  recently 
said:  "More  than  11,000,000  of  our 
people  are  dependent  for  their  living 
upon  the  construction  industry  and  22 
per  cent  of  all  the  skilled  and  unskilled 
labor  of  the  country  is  engaged  in  the 
building  branch  alone.  Some  2.50,000 
freight  cars  are  required  to  handle  the 
materials.  Our  building  bill  is  $200  per 
year  for  each  family  in  the  United 
States."  Mr.  Davis  concluded:  "It  is 
truly  the  chief  barometer  of  the  busi- 
ness of  the  country.  When  construc- 
tion gains,  prosperity  is  with  us.  It  is 
the  great  outstanding  influence  for 
good  or  bad  in  our  financial  progress." 


LIABILITY     I>SIRA>CE    XOT    OVER- 
HEAD   IS    CLAIM 

The  Electrical  Board  of  Trade  of 
New  York  has  recently  decided  that 
liability  insurance  is  not  overhead.  The 
board  believes  that  it  is  just  as  much  a 
part  of  the  cost  or  the  work  as  are 
conduit  and  wire.  It  is  essential  to 
the  work  and  is  money  expended.  The 
board  held  that  the  contractor  was  en- 
titled to  overhead  and  profit  on  this  ex- 
lunditure.  The  complainant  in  a  case 
conceded  that  the  actual  amount  ex- 
pended should  be  repaid  to  the  con- 
tractor but  did  not  at  first  see  that  the 
lontractor  was  entitled  to  a  profit  on 
this  item.  He  finally  admitted  that  it 
:  hould  be  treated  as  any  other  job  ex- 
pense  item. 


LOS   GATO.S    EXCHAXGE    OPENS    IVKW 
QUARTERS 


The  Los  Gatos  Builders'  Exchange, 
recently  organized,  has  opened  offices 
in  the  Foothill  Hotel  Block,  Main  St., 
Los  Gatos.  The  exchange  has  secured 
the  services  of  Mrs.  Isabel  L.  Colbath 
to  take  charge  of  the  offices,  and  to 
serve  in  the  capacity  of  secretary-sten- 
ographer for  the  membership.  Mrs. 
Colbath  has  had  newspaper  experience 
which    will    enchance    her    value    to    the 


Bonuses  tolaling  approximately  S.'iOOO 
were  distributed  to  forty  employes  of 
the  Paul  Steenberg  Construction  Com- 
pany, St.  Paul,  Minn.,  for  continued  and 
faithful  service.  The  Steenberg  plan 
is  rather  unusual  in  the  building  in- 
dustry, where  the  labor  turnover  is 
generally  large.  Mr.  Steenberg  says 
the  bonus  plan  has  solved  his  labor 
problem,  for  most  of  his  employes  have 
continued  in  the  organization  for  a 
number  of  years. 

The  Steenberg  company  operates  on 
the  open  shop  plan  and  pays  the 
standard  scale  of  wages  to  the  men. 
When  profits  are  figured  at  the  end  of 
the  year  the  first  10  per  cent  is  set 
aside  for  paying  dividends  on  the  stock, 
and  the  remainder  is  divided  equally 
between  the  firm  and  the  employes. 

The  plan  as  first  started  included 
only  foremen,  but  now  it  has  been  ex- 
tended to  include  the  entire  organiza- 
tion. In  order  to  participate  in  the 
bonus,  a  day  laborer  must  have  earned 
at  least  $.500  during  the  year,  a  skilled 
worker  must  have  earned  at  least  $800. 

During  the  past  years  the  Steenberg 
company  completed  two  large  jobs  in 
St.  Paul  and  another  in  Dubuque. — 
American  Contractor. 


AMERIC.VX    CONSTRICTION    COUNCII, 
JIEETS    IN    N.    Y.    NEXT   MONTH 


The  annual  meeting  of  the  American 
Construction  Council  for  1924  will  be 
held  on  October  2nd  and  3rd  in  New 
York   City. 

Aside  from  the  regular  business  ses- 
sions of  the  Council  and  the  meetings 
of  the  Board  of  Governors  and  its  Ex- 
ecutive Committee,  the  following  sub- 
jects are  among  those  on  the  program 
for   the  general  sessions: 

Better  Building — Discussion  of  ways 
and  means  to  insure  better  quality  of 
construction  and  the  promotion  of 
greater  responsibility  among  all  ele- 
ments having  to  do  with  construction. 
Report  of  the  Council's  committee  on 
better  building. 

Engineering  Construction  • —  Discus- 
sion of  fundamental  relationships  be- 
tween the  elements  of  the  industry  per- 
taining to  engineering  construction,  in- 
cluding field  projects,  highway  con- 
struction,  public  carriers,  etc. 

Apprenticeship — A  survey  of  the  ap- 
■  prenticeship  movement  for  the  build- 
ing trades  throughout  the  country.  Re- 
port of  the  Council's  committee  on  ap- 
prenticeship and  its  affiliated  groups. 

The  Building  Congress  Movement — - 
Group  meeting  of  the  various  local 
Building  Congresses  throughout  the 
country.  Discussion  of  principles  and 
procedure  underlying  the  organization 
and  administration  of  Building  Con- 
gresses   for    given    localities. 


PAST  8   MONTHS    BlILDING 


An  allowance  of  3  per  cent  of  the 
construction  cost  of  dwellings  for  light- 
ing fixtures  is  being  urged  by  dealers 
throughout  various  sections  of  the 
country.  Often  no  provision  is  made 
for  lighting  fixtures  and  where  an 
amount  is  stipulated  it  is  too  small. 
Fixtures  are  the  last  thing  put  into  a 
house  and  when  the  owner  is  short  of 
money  it  is  a  common  practice  to  put 
in  cheap  fixtures  with  the  expectation 
of  replacing  them  with  better  ones, 
which    is   seldom  done. 

"Men  engaged  in  the  lighting  in- 
dustry say  the  average  cost  of  lighting 
installation  in  the  average  house  has 
been  about  1  per  cent  of  the  construc- 
tion cost,"  says  the  Improvement  Bul- 
letin. 

"Allotments  for  plumbing  and  heat- 
ing installation  are  usually  quite  care- 
fully figured  out  at  the  time  the  plans 
are  made,  with  allotments  provided 
therefor  of  from  5  to  15  per  cent  of 
the  total   cost  of  construction. 

"It  is  a  mistake  to  equip  homes  that 
have  attractive  interior  finish  and 
beautiful  furnishings  with  cheap  and 
unattractive  fixtures,  out  of  harmony 
with  the  architect's  design.  The  light- 
ing fixtures  should  enhance  the  beauty 
of  the  home — not  detract  from  it. 
Cheap  lighting  fi.xtures  in  an  otherwise 
attractive  home-  are  comparable  to  a 
bargain  counter  necklace  worn  with  a 
costly  evening  gown. 

"Sometimes  the  owner  compromises 
on  a  few  good  pieces  in  the  living  room 
and  dining  room,  with  cheap  fixtures 
elsewhere  throughout  the  house.  The 
result  is  absurdly  incongruous. 

"The  movement  for  a  3  per  cent  al- 
lowance for  lighting  fixtures  started  in 
Detroit.  The  National  Association  of 
Lighting  Equipment  Dealers  embarked 
upon  a  campaign  to  arouse  architects 
and  owners  to  the  importance  of  select- 
ing fixtures  in  harmony  with  the  home, 
and  to  set  aside  a  definite  sum  for 
that  purpose.  The  3  per  cent  idea 
preached  by  dealers  has  been  slowly 
spreading.  Lighting  equipment  men  in 
Minnesota  have  taken  it  up,  and  are 
engaged  in  a  campaign  to  emphasize 
the  importance  of  choosing  fixtures  in 
harmony  with  the  rest  of  the  home — 
and,  furthermore,  of  choosing  them  be- 
fore the  house  has  been  built. 

"Good  lighting  fixtures  are  an  in- 
tegral part  of  good  interior  decoration, 
and  inharmonious  or  inartistic  fixtures 
\vill  ruin  an  otherwise  perfect  scheme 
of  interior  decoration." 


Building  construction  for  the  first 
eight  months  of  this  year  has  reached 
a  total  of  $3,429,000,000,  according  to 
a  review  made  public  by  the  Indiana 
Limestone  Quarrymen's  Association, 
based  on  reports  from  a  thousand 
cities  and  towns. 


RESERVOIR     PROBE     STARTED 


H.  H.  Hawgood  and  G.  S.  Binckle.y, 
consulting  engineers,  and  Stanley 
Bent  of  Bent  Bros.,  general  engineering 
contractors,  all  of  Los  Angeles,  have 
been  appointed  by  the  city  of  South 
Pasadena  to  investigate  the  cause  of 
the  failure  of  the  6,000,000  gallon  water 
reservoir  in  that  city  early  on  the 
morning  of  August  31.  The  reservoir 
had  just  been  completed  and  contained 
about  5,000,000  gallons  of  water.  A 
residence  and  school  building  were  in- 
undated. The  reservoir  was  partly 
excavated,  with  a  20-ft.  embankment 
about  ground,  and  was  lined  with  con- 
crete reinforced  with  wire  mesh.  R. 
B.  Bergund  was  the  builder,  his  con^ 
tract  amounting  to  about  $26,000. 
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TOO    MAINY    ODD    SIZE    DOORS    SEEK 
SIMPLIFICATION 

Likelihood  of  early  surveys  leading 
to  a  reduction  in  the  types  and  sizes 
of  doors  manufactured  by  the  millwork 
industry  throughout  the  country  is  in- 
dicated by  the  Division  of  Simplified 
Practice,  Department  of  Commerce. 
Suggestions  tor  such  action  have  come 
within  the  last  few  days  to  the  Di- 
vision from  two  important  sources. 
One  of  these,  the  Southern  Sash,  Door 
,fe  Millwork  Manufacturers'  Associa- 
tion, in  a  convention  held  recently  in 
Asheville,  N.  C,  adopted  formal  reso- 
lutions endorsing  the  lumber  standard- 
ization program  adopted  a  few  months 
ago  and  which  became  effective  on  July 
1.  The  other  was  from  a  big  manufac- 
turing company  in  Tacoma,  Wash. 

"We  are  wondering,"  wrote  this 
firm,  "if  some  action  could  not  be  taken 
in  the  stock  door  industry  to  eliminate 
many  needless  types  and  sizes  of  doors 
which  the  manufacturers  are  called 
upon  to  make.  *  *  »  There  are  cer- 
tain standard  types  and  sizes  of  doors 
which  constitute  the  bulk  of  the  doors 
manufactured  in  stock  factories.  There 
are,  however,  many  customers  who 
order  a  stock  pattern,  but  who  insist 
on  some  slight  deviation,  usually  for 
no  better  reason  than  the  fact  that  they 
have  always  received  them  in  this  way 
before.      *      • 

"We  are  confident  that  the  stock  door 
factories  in  this  section  would  welcome 
some  effort  to  simplify  the  business. 
*  •  We  also  believe  that  the  distribu- 
tors and  dealers  in  sash  and  doors 
would  be  in  favor  of  such  a  movement." 

Indications  have  shown  that  South- 
ern dealers  in  this  commodity  are 
heartily  in  favor  of  a  simplification  of 
sash,  doors  and  millwork  generally; 
and  the  subject  is  being  investigated  in 
other  section  of  the  country  to  ascer- 
tain the  reactions  of  the  distributors 
and  dealers,  the  Division  reported. 


WOOD  PRESERVATION   RESEARCH 


Director  B.  R.  Wiedlein  of  Mellon 
Institute  of  Industrial  Reasearch  of  the 
University  of  Pittsburgh  has  announc- 
ed the  founding  of  an  industrial  Fel- 
lowship on  the  treatment  of  timber. 
This  research,  which  is  beins  sustained 
by  the  Grasselli  Chemical  Company,  of 
Cleveland,  O.,  and  is  being  conducted 
by  Dr.  A.  M.  Howald,  has  tor  its  pur- 
pose a  study  toward  improvement  of 
the  methods  of  applying  zinc  chloride 
in  the  wood  preservation  industry. 

Investigational  work  which  was  be- 
gun during  1923  will  be  continued 
throughout  the  present  year.  An  ex- 
perimental wood-impregnating  plant  is 
maintained  for  practical  tests  of  pro- 
cesses. Research  is  at  present  being 
done  under  the  supervision  of  Dr.  How- 
ald on  the  development  of  a  method  of 
increasing  the  perrhanence  of  zinc 
chloride  treatments  of  timber  by  the 
addition    of  petroleum   oils. 


LUMBER    CONTRACTOR    SUES 


More  than  a  million  dollars'  damages 
are  asked  by  J.  P.  Cox,  lumber  con- 
tractor, well  known  in  the  Pacific 
Northwest  section,  in  a  superior  court 
case  started  at  Boise,  Idaho,  against 
the  Milwaukee  Lumber  Company  of  St. 
Maries,    Idaho. 

The  suit  is  in  the  nature  of  a 
breach-of-contract  suit.  Cox  declares 
in  his  complaint  that  as  a  result  of  a 
loss  of  profits,  due  to  the  alleged 
breach,  he  was  damaged  to  the  extent 
of  n. 115, 876. 

He  charges  the  lumber  company 
with  endeavoring  to  embarrass  him 
financially  and  to  ruin  his  credit  and 
with  attempts  to  break  the  contract  so 
that  a  new  one  might  be  made  whereby 
he  would  have  received  less  than  mar- 
ket price  for  logging  off  lands  in  Bene^ 
wah    County. 


August    Building    Summary 

That  the  resumption  of  building  activity  on  the  Pacific  Coast  noted  in 
.luly  was  sustained  in  August  is  evidenced  by  reports  of  building  Permits 
issued  during  the  past  month  in  77  cities  comprised  in  the  Pacific  Coast  sec- 
tion of  the  National  Monthly  Building  Survey  of  S    W.  Strauss  &  Co. 

Following  are  the  official  August,  1924  construction  figures  reported  by 
building  department  executives,  from  the  various  cities  comprised  in  the  S.  W. 
Strauss  &  Co.  building  survey  for  the  Pacific  Coast  States: 

August,  1924  August,  1923  July,  1924 
ARIZONA: 

Phoenix      $       210,529  $68,805  *J|f'|5! 

Tucson                                                    ...           79.275  65,194  155,894 

■Total  ■■.'.■.■.'.■. v. ■.'.■.'.'.■. .........         289.804  133,999  281,762. 

CALIFORNIA: 

Alameda                           $145,619  $119,129  *ill'lll 

AlhTr^bra   •.•.•-■.......... 308.950  S23  705  488,345 

^-JJeTy .•.•:.■::.•    ^'t.H  llklU  i.isl' 

SS£"-''--- ■:.    WlMl  illjll  •  ^^ 

g^me-;;;;:;;:;;:::.......    .57733  mo.  ^^^ 

Soronado- •::::: :::::::.; 63,920  25,295      •  21,53., 

Culver    Citv                        96,675  165,173  *M-V 

Eraervville       ■■■           ",863  201.525  JM 

iSi-eka            141,500  67,500  25,400 

Fresno     148  916  286,413  96,490 

FuUerton ......         370,600  94,705  ,2-^.70 

Glendale 687,611  931,693  Hi^'S^i 

Huntington'Park 100,762  205,591  ^^I'^tl 

TnJlewood                                                 .           74,150  224,960  75,405 

I  on^   Reach 1  045  041  1.566  817  1,419,968 

lCs  ^Angeles i  i  ! .' .' .' !  .' .' !               13  893.095  22,249,262  ^^-^It'll^ 

Modesto                    :\ 62  930  87.355  50.32., 

Monrovia 167,150  202,100  56,750 

MontebeTio  ■■;:::;:::: :::::::         43140  39,875  21.650 

National    City                      32.535  19,100  13,375 

Oakland                 ■    •■      3,026  716  2,118,416  3,350,532 

§nta?fo       ■.■.;■..           54.026  89,935  61,110 

Oranee      64,450  67,325  40,550 

PaToAlto 196,935  106,475  365,113 

Pasadlna    !                                   1.306  323  765.629  871,465 

ES'--------;:::::::::::::    ^It^  llH^o  « 

Sacrlmento 497,976  2,514,560  609.405 

Ian    Bernardino""".                                   356  722  150,058  491.535 

SanDitso                                       ■      ■■•      1.632  051  651,598  879,080 

San   Francisco ....      4  040,980  3,915.300  3.988,466 

San    GabHel         .           37  935  72.450  38,875 

sin   Jose           ::                                    298  440  187,885  547,560 

stn  Leindro 84,856  118,103  65,890 

llnMateo        "■"."                                    117  150  118,179  121,379 

1^1^    ifpifael 28,70  13,100  26,700 

Santa  Ana        "":"■.".                               126,670  429,409  137.205 

sSntI    Barbara                      .•: 212  835  116,930  247,513 

Santa    Cruz                                     38  715  65,045  33.850 

stnta    Monica' ....         291581  455,625  420,715 

South   Gat^          128  75G  81,120  56,600 

i°ociuon     "■::;:::                369319  251,375  526,515 

Torrance     "                      32.285  228,700  64,300 

Vallefo                                  11.263  25,540  5,687 

Venice       •■    "1,569  180,620  232,950 

^^"Jura 51,305  94,720  91,618 

Zlrnln      .              24  210  161,500  81,630 

Whfftfer ...    50,595  139,106  106,290 

Totli  ■.'."'..".;;.;: 33,i27;i84  42,158,796  31,271,020 

IDAHO:  .„„„„, 

Boise     $103,207  $105,429  $29,204 

NEVADA:  „  „„, 

Heno    $59,200  $56,908  $33,325 

OREGON: 

Astoria                       $103,915  $64,540 

ilslul 384,000  82,542 

S^7am^?h    Fails             4(12.915  14,170 

Po?Uand                  "                    •    3,152,125  2,818,355 

Salem             124  300  106,000 

Totkl"  ■.;;;."  • 4.167,255  2,985,607 

T  „„.„„'                                $6,800  $29,800 

^°%"    113,200  67,200 

S^,^^^ 77,000  98,750 

^X  Take    citv 507,263  559,730 

T^^al       ...'.'.'....■■ 704,263  755,480 

WASHINGTON:  .„,„,„ 

uolliTiirhatn                           $110,210  $84,910 

Wereft                478.308  111,757 

Everett     22,575  30,058 

^^^IWl""     .■.■.'.■.'.'.      2,116,960  1,281,130 

g      ,if,„ .         185,167  196,141 

Spokane     742  632  223,416 

Tacoma     ^^  g^g  21,471 

Vancouver     ■■              a'lai  56  030 

^yalla    walla    ••         jg^'fj  ^6.030 

'^i?,! •••'.       3,802,967  2,017,623 

«rand   totai-77  •ciViis;-.: $42,253,880  $48,213,842 
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LUM  AXGKI.KM         ni'IM>l\'C;  FOK 

AH;l  ST   TOTALS    «i;(,KtKt.0t»5 


Los  Angeles'  buildliiK  total  for  Au- 
gust, ia2-».  was  thf  third  largest  month- 
ly total  for  Ihc  current  year  and  largiT 
than  any  monthly  total  for  l!i22.  Dur- 
ing August,  1924,  the  Los  Angeles  city 
building  department  issued  3835  per- 
mits with  an  estimated  valuation  of 
$13,893,095.  For  the  same  month  in 
1S23  the  number  of  permits  was  5932 
and  tht'  estlmalt*d  valuation  was  $22,- 
249,262.  That  was  the  peak  month  of 
()ne  of  the  most  extraordinary  periods 
of  building  In  the  southern  city.  Fbr 
August.  1922.  the.  number  of  permits 
was  4294  and  the  estimated  valuation 
was  $11,523,891.  As  1922  was  a  period 
of  brisk  building  activity  In  Los  An- 
geles, the  showing  for  August,  1924.  is 
satisfactory. 

Fur  light  months  of  1324  Los  An- 
geles' building  total  Is  $104,321,615, 
compared  with  $131,221,720  for  the  cor- 
responding period  last  year  and  $79,- 
047,159  for  eight  months  of  1922.  It 
will  be  observed  that  while  the  total 
for  the  current  year  Is  $26,900,105  less 
than  for  1923,  it  is  $25,274,456  greater 
than    for    the    corresponding    period    of 


IN  I'l,lMniX(. 

$35,000     SLIT 


A  suit  to  recover  damages  aggre- 
gating $35,103.55  has  been  filed  in  the 
superior  court  at  San  Jose  by  George 
Milias  of  Gilroy,  naming  J.  E.  O'Mara, 
contractor,  as  defendant.  According 
to  the  complaint  filed  by  Milias, 
O'Mara  and  he  entered  into  a  contract 
in  October,  1921.  whereby  O'Mara  un- 
dertoolv  to  furnish  and  install  certain 
fi.xtures  in  a  hotel  under  construction 
at  Gilroy,  among  other  things  to  com- 
plete in  a  workmanlike  manner  all  the 
plumbing  work,  including  the  hot 
water  piping  with  appropriate  valves. 
Milias  claims  that  the  hot  water  sys- 
tem was  not  successful  as  he  was  un- 
able to  supply  hot  water  to  about  15 
rooms  and  to  other  rooms  the  flow  was 
only  lukewarm,  which  interfered  with 
renting  and  injured  his  business.  He 
states  that  it  will  cost  from  $10,000  to 
$15,000  to  replace  the  plumbing  in  the 
building,  to  the  great  loss  of  his  busi- 
ness, which  he  estimated  will  be  $20,- 
000  more.  He  also  claims  that  he 
boarded  workmen  while  O'Mara  "was 
attempting  to  remedy  the  defect  in  the 
hot  water  system  and  paid  out  money 
on  account  of  the  work  and  in  all  he 
seeks  judgment  against  O'Mara  for  the 
sum   of   $35,103.5.';   and   costs   of  suit. 


RrSSIANS  BACKWARD  IN  DEVELOP- 
ING   TELEPHONE 


If  there  were  as  many  telephones  in 
Russia  in  proportion  to  population  as 
there  are  in  the  United  States,  the  Rus- 
sian telephone  system  would  have  ap- 
proximately 17,327,000  telephones.  Rus- 
sia actually  had,  however,  on  the  latest 
date  for  which  figures  are  available, 
only  about  112,000  telephones,  or  less 
than  three-quarters  of  one  per  cent  of 
the  number  there  would  be  if  the  Rus- 
sian telephone  system  were  as  well  de- 
veloped as  the  telephone  facilities  in 
the  United  States.  In  fact,  there  are 
more  telephones  in  the  City  of  Pitts- 
burgh than  in  the  whole  of  Russia. 


TELEPHONING  IN  JAPAN 


If  you  call  central  on  the  telephone 
in  Japan  the  operator  says  "moshi, 
moshi"  w'hen  she.  answers  you,  and 
then  asks  you  "nanban,"  which  means 
"number  please."  Suppose  you  were 
calling-  Aoyama  1243.  you  would  say 
"Aoyama  issen  ni  hyaku  go  ju  san  ban." 
At  the  close  of  a  telephone  conserva- 
tion the  Japanese  say  "sayonara" 
which   means    "goodby." 


California    Highway    Commission 

Victor    in    Important    Lawsuits 

By    I'nul     K.    FnitriiNn,    .\ttoriiey    t'nliforiiia     iliKl>»ny     CoiiiniiKNion 


Two  lawsuits  have  recently  been  de- 
cided In  favor  of  the  California  High- 
way Commission  which  are  of  consider- 
able  importance. 

The  first  is  the  suit  brought  by 
Palmer  &  McBryde  against  the  state 
for  extra  compensation  claimed  by 
them  on  a  contract  in  Del  Norte  County. 
The  road  was  built  along  the  side  of  a 
cliff,  overlooking  the  ocean.  The  con- 
tractors put  in  some  heavy  blasts  and 
caused  large  quantities  of  material  to 
slide  into  the  sea.  The  tjank  broke 
back  beyond  the  original  slopstakes 
and  the  contractors  sued  for  this  addi- 
tional material.  The  defense  was  that 
the  over-break  was  due  to  over-shoot- 
ing. 

The  contractors  sought  a  writ  of 
mandate  to  compel  the  State  Highway 
Engineer  to  amend  his  final  estimate  to 
include  this  extra  material.  The  case 
was  decided  chiefly  upon  the  ground 
that  the  proceedings  in  mandamus 
were  not  the  proper  remedy  and  that 
the.  contractors  should  have  begun  a 
straight  suit  on  their  contract. 

The  court  pointed  out  that  the  en- 
gineer is  the  agent  of  the  state  for 
the  examining  of  the  work  and  the 
estimating  of  the  amount  payable, 
which  necessarily  requires  the  exercise 
of  judgment.  The  examination  hav- 
ing been  made,  the  court  is  "without 
power  to  direct  the  engineer  to  make 
a   different  finding. 

There  was  another  point  in  the  case 
which  is  instructive  in  future  trans- 
actions. The  court  held  that  the 
check  given  in  payment  for  the  final 
estimate  was  so  worded  that,  by  its  ac- 
ceptance, the  contractors  waived  all 
further  claims.  It  is  important  that 
the  division  engineers,  and  others 
making   final    settlements    with    claim- 


ants, should  have  it  definitely  under- 
:-tood  and  clearly  stated  that  by  ac- 
cepting the  money  the  contractor 
waives  all  further  claims  and  demands 
against  the  state  under  the  contract  or 
purchase  order.  That  will  save  much 
trouble  and   ligitation. 

The  second  case  was  brought  by  the 
California  Highway  Commission 

against  a  rice  grower  in  Colusa  County 
to  enjoin  him  from  permitting  irriga- 
tion water  to  drain  upon  the  highway. 
There  is  much  alkali  in  the  adobe  soil 
beneath  the  pavement  on  portions  of 
this  road  and  when  it  becomes  wet  it 
greatly  weakens  the  foundation  of  the 
pavement.  Many  rice  growers  in  the 
neighborhood  were  using  the  drains  on 
each  side  of  the  highway  right  of  way 
as  drainage  canals  and  were  causing 
the  pavement  to  crack  and  crumble. 

The  draining  of  this  water  upon  the 
right  of  way  or  even  the  permitting  of 
it  to  seep  upon  the  road  is  directly 
prohibited  by  Section  588  of  the  Penal 
Code,  and  by  Section  5  of  "An  act  pro- 
viding for  the  care,  management  and 
protection  of  state  highways,"  found 
on  page  43  of  the  pamphlet  of  "Im- 
portant Statutes  Relating  to  the  Cali- 
fornia   Highway    Commission." 

Immediately  upon  the  injunction  be- 
ing served,  the  grower  in  question 
stopped  draining  \vater  on  to  the  road 
and  the  commission  accomplished  the 
end  desired. 

The  case  demonstrates  that  persis- 
tent act  of  damage  to  or  interference 
with  the  highways  can  thus  be  ef- 
fectively stopped  by  injunction  pro- 
ceedings. The  commencement  of  this 
suit  is  evidence  of  the  determination  of 
the  commission  to  protect  the  state 
highways  from  unlawful  damage  by 
every  rightful  means  within  its  power. 


Construction    Slack    in    Orient 

Over-Supply    of    Cement    Reported 

G.  S.  Brown,  President  of  the  Alpha 
Portland  Cement  Company,  who  recent- 
ly returned  from  a  three  months  study 
of  conditions  in  the  Far  East,  sum- 
marizes as  follows  his  observations  on 
the  construction  industry  in  Japan, 
China   and    the   Philippines: 


"The  anticipated  construction  pro- 
gram of  the.  Japanese  to  replace  the 
buildings  lost  by  earthquake  and  fire 
last  year  has  failed  to  materialize. 
Temporary  structures  sufficient  to  house 
the  people  have  been  erected  but  little 
permanent  construction  has  been  start- 
ed and  when  I  was  there  no  one  seemed 
to  have  any  knowledge  as  to  when 
active,  permanent  reconstruction  would 
be  started. 

"There  is  a  surplus  in  Japan  of  all 
sorts  of  construction  materials.  In- 
deed the  construction  industry  is  in  a 
depressed  condition  in  all  parts  of  the 
Far  East  except  in  Hong  Kong  and 
Sha-  fhai.  The  disturbed  political  con- 
ditio I  in  China  prevents  any  extensive 
work,  while  in  the  Philippines  tear 
that  the  Islands  will  be  given  inde- 
pendence by  the  United  States  has  the 
same  effect. 

"In  Hong  Kong  and  Shanghai,  how- 
ever, there  is  a  very  large  construction 
program  in  process.  It  is  said  this  is 
financed  by  w-ealthy  Chinese  from  the 
interior  of  China  who  are  fearful  that 
they  will  lose,  their  wealth  because  of 
the  present  disturbed  political  condi- 
tions and  are  therefore  putting  it  in 
Hong    Kong    and    Shanghai    where    the 


English    insure    stability      of      govern- 
ment. 

"Of  the  nations  of  the  world  outside 
of  the  United  States,  Japan  is  one  of 
the  largest  producers  of  Portland  Ce- 
ment. Not  only  Japan  but  China  and 
the  Philippines  also  prepared  for  what 
was  supposed  to  be  a  very  greatly  in- 
creased demand  for  cement  because  of 
the  reconstruction  of  the  devastated 
areas  in  Japan.  Failure  of  this  pro- 
gram to  materialize  has  resulted  In  a 
very  depressed  condition  and  a  lower 
price  for  cement  than  has  ever  been 
known  in  the  Orient.  Japanese  cement 
is  of  high  quality  as  is  also  the  Philip- 
pine product.  Cement  manufactured  in 
China  and  Indo-China  is  not  nearly  so 
good. 

"The  present  low  price,  as  nearly  as 
can  be  found  out,  is  about  equivalent 
to  the  prices  netted  by  mills  in  the 
United  States  and  I  was  told  that  many 
of  the  manufacturers  were  operating 
at  a  loss  at  these  prices. 

"I  was  very  forcibly  impressed  by 
the  fact  that  despite  this  low  price  for 
cement  and  the  highest  wages  known 
in  those  countries  yet  a  workman  in 
one  of  the  cement  factories  in  the 
Orient  who  might  wish  to  use  a  barrel 
of  cement  about  his  home — if  he  were 
fortunate  enough  to  have  one — would 
be  obliged  to  w-ork  roughly  three  days 
ill  order  to  make  sufficient  money  to 
purchase  it  while  the  average  workman 
in  the  cement  mills  of  the  United 
States  earns  enough  in  one  day  to  pur- 
chase three  barrels  of  cement." 
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Apprenticeship  Training  Plan  Gaining  Momentum 
—Survey  Reveals 


(S|ie<ial  (■.)rresi.«mdente  to  Daily  Pac»- 

tU-  Builder  from  National  Ass'ii  of 

Btulduii^   Trades   Employers) 

Shortage  of  skilled  labor  in  the  con- 
Btruction  industry  is  the  one  probleni 
that  is  being  given  the  greatest 
amount  of  attention  at  this  time,  and  it 
is  generally  understood  that  upon  the 
proper  solution  depends  the  very  fu- 
ture of  the  industry  itself. 

The  building  boom,  which  swept  the 
country  immediately  following  the 
termination  of  the  world  war,  clearly 
demonstrated  the  fact  that  there  was 
not  enough  man  power  in  the  United 
States  to  talte  care  of  necessary  con- 
struction, a  major  part  of  which  had 
been  held  up  during  the  period  of  the 
European  conflict. 

The  post  war  building  activity  sim- 
ply hastened  a  condition  that  was 
Ki-adually  developing,  following  the 
brealt  down  in  the  old  system  of  ap- 
prenticeship training.  In  former  year.s 
before  the  construction  industry  had 
assumed  Its  present  magnitude,  the 
training  of  apprentices  was  more  of  a 
personal  matter  and  the  contractors 
themselves  usually  worlied  with  their 
men  and  in  that  way  the  beginners 
were  taught  the  fundamental  princi- 
ples of  the  trades.  With  the  advent  of 
modern  methods  of  building  and  the 
coming  into  e.Kistence  of  large  con- 
struction companies,  operating  all  over 
the  country,  all  of  this  was  changed 
and  the  training  of  future  mechanics 
became   a  haphazard   matter. 

This  fact  is  perhaps  best  illustrated 
by  a  study  of  the  census  figures  for 
the  decade  between  1910  and  1920. 
which  show  that  although  the  popula- 
tion of  the  United  States  increased  by 
nearly  14  million,  the  actual  number 
of  mechanics  in  most  of  the  major 
building   trades   decreased. 

Following  is  a  list  of  nine  trades 
showing  number  of  men  engaged 
therein,  in  1910  and  1920  according  to 
the  U.  S.  Census: 

Brick    and    stone    masons — 1910,    169.- 
402-  1920,  131,264;  decrease  3S,138;  23.6% 
Carpenters— 1910,    817,120;    1920,    887.- 
379;   increase,   70,259;   8.6%. 

Electricians— 1910,      120,241;       1920. 
212,969;    increase,    92,723;   77.2%. 

Common  labor  —  1910,  869,478;  1920, 
623,203;  decrease,  246,273;  28.4%. 

Painters— 273,441;  1920,  248,497;  de- 
crease, 25,944;   9.5%. 

Paper  hangers  —  1910,  35,577;  1920. 
18,746;  decrease,   6,831;   26.7%. 

Plasterers— 1910,  47,6S2;  1920,  38,255; 
decrease,  9,427;   19.8%. 

Plumbers— 1920,   148,304;  1920,   206,718 
■    increase   58.414;   39.4%. 

Roofers  and  slaters  —  1910,  14,078; 
1920,  11,378;  decrease,  2,700;  19.2%. 

As  indicated  above,  one  of  the  con- 
tributing factors  to  the  shortage  of 
man  power  was  the  inability  of  the 
employers  themselves  to  devote  their 
own  time  to  the  proper  training  of  ap- 
prentices but  this  only  explains  in  part 
the  rapid  falling  off,  of  the  number  of 
men  in  the  trades.  Many  contractors 
who  might  well  have  undertaken  the 
training  of  apprentices  refused  to  as- 
sume this  responsibility,  especially 
when  the  higher  wage  rates  to  begin- 
ners   began    to    prevail. 

The  labor  organizations  themselves 
are  responsible  to  a  large  degree  for 
present  conditions,  since  it  has  be- 
come   increasingly     difficult    for    boys 


desiring  to  enter  the  trades  to  do  so. 
The  leaders  reasoned  that  if  a  shortage 
of  mechanics  existed,  higher  wage 
rates  for  those  already  in  the  trades 
would  prevail,  hence  the  number  of 
apprentices  allowed  has  been  de- 
creased. 

Prior  to  the  enactment  of  the  Per 
Centum  Limit  Act  by  Congress  in  1920, 
a  large  number  of  both  skilled  and  un- 
skilled woikers  in  the  building  trades 
entered  the  United  States  each  year 
from  Europe.  However,  when  the  Act 
became  operative  all  this  was  changed 
and  thousands  of  the  most  highly 
skilled  European  mechanics  were  de- 
nied admission  to  this  country.  Under 
this  law  for  the  fiscal  year  ending 
June  30,  1924,  27.000  building  mechan- 
ics were  admitted.  The  industry  was 
beginning  to  adjust  itself  to  the  new 
order  of  things  when  the  Johnson  Ira- 
migration  Bill  was  passed  and  signed 
by  President  Coolidge  on  May  26.  1921, 
which  still  further  reduced  the  num- 
ber of  aliens  admissable  each  year.  It 
is  estimated  that  under  this  law,  less 
than  13,000  building  mechanics  will  be 
admitted  annually,  and  when  it  is 
found  that  at  least  35.000  additional 
men  are  required  in  the  nation's  build- 
ing industry  each  year,  it  becomes  ap- 
parent at  once  that  the  only  solution 
of  the  problem  lies  in  the  proper  train- 
ing of  native  born  American  boys. 

Considerable  progress  has  been  made 
in  the  apprenticeship  training  move- 
ment during  the  past  few  years,  but  it 
the  supply  of  mechanics  is  to  equal  the 
demand  there  yet  remains  much  to  be 
done.  Many  national  associations  in  the 
industry  such  as  the  National 
Association  of  Building  Trades 
Employers,  the  Associated  General 
Contractors  of  America,  The  National 
Association  of  Master  Plumbers,  Ma- 
son Contractors  Association  of  the 
United  States  and  Canada  and  others 
have  taken  upon  themselves  the  task 
of  enlisting  the  cooperation  of  those 
who  should  be  interested  in  the  move- 
ment and  as  a  result  of  the  activities 
of  these  bodies  some  good  progress 
has  been  made. 

In  a  number  of  the  larger  cities, 
schools  for  the  teaching  of  the  building 
trades  have  been  in  operation  long 
enough  to  prove  to  the  most  skeptical 
that  it  is  feasible  to  teach  the  funda- 
mental principles  of  the  trades  in  the 
class-room.  The  most  successful  of 
these  institutions  however  insist  that 
the  boys  secure  actual  experience  in 
building  operations  at  the  same  time 
they  are  attending  the  trade  school. 

The  movement  has  gained  consider- 
able momentum  in  New  York,  where 
the  schools  are  under  the  supervision 
of  the  New  York  Building  Congress. 
Bricklaying,  carpentry,  sheet  metal 
work,  painting  and  a  number  of  the 
other  trades  are  now  being  taught. 

In  Chicago  the  Citizens  Committee 
to  enforce  the  Landis  Award  has  been 
successfully  operating  a  trade  school 
during  the  last  few  years  and  the  di- 
rector states  that  during  the  past  year 
and  a  half,  600  boys  have  been  grad- 
uated into  the  building  trades. 

In  Cleveland  the  schools  are  con- 
ducted under  the  joint  supervision  of 
the  employers'  association  and  the 
various  unions.  Classes  in  Bricklaying, 
carpentry,  plumbing  and  electrical 
work  are  now  in  operation.  Under  the 
Cleveland  plan  each  apprentice  spends 


four  hours  a  week  in  the  class-room 
and  the  balance  of  the  time  in  the  era- 
ploy  of  a  contractor  on  actual  building 
operations. 

The  training  of  apprentices  in  Bos- 
ton is  done  under  joint  committees 
which  work  in  conjunction  with  the 
board  of  education.  The  Boston  Trade 
School  classes  offer  courses  in  sheet 
raetal  work,  electrical  work,  carpentry 
and  painting.  In  addition  to  this  school 
there  is  the  Boston  Continuation 
School,  which  takes  care  of  boys  who 
leave  the  public  school  under  the  age 
of   16. 

In  Detroit  classes  for  the  training  of 
bricklayers  and  plasterers  have  been 
in  operation  for  some  little  time  and 
excellent  results  are  being  obtained. 
Both  of  these  classes  are  under  the 
supervision  of  the  contractors  employ- 
ing the  apprentices.  The  Associated 
Building  Employers  of  Michigan  has 
operated  a  bricklaying  school  in  Grand 
Itapids  for  some  time. 

Minneapolis  is  particularly  fortunate 
in  that  it  is  the  home  of  the  Dunwoodie 
Institute  where  most  of  the  building 
trades  are  being  taught.  In  addition  to 
this  there  is  a  school  for  bricklaying 
which  has  been  conducted  under  the 
direction  of  the  Building  Trades  Em- 
ployers Association  of  Minnesota  since 
1921.- 

The  Industrial  Association  of  San 
Francisco  instituted  courses  for  the 
training  of  plasterers  and  plumbers  in 
1922,  and  during  1923  added  classes  in 
bricklaying,  painting  and  tile  setting. 
The  public  school  officials  in  Los 
Angeles  have  become  interested  in  the 
work  and  courses  in  bricklaying,  plas- 
tering, plumbing  and  painting  are  be- 
ing  successfully   conducted. 

The  Chamber  of  Commerce  of  Dallas 
is  responsible  for  a  movement  which 
has  resulted  in  the  establishment  of 
the  Dallas  Vocational  School,  which 
has  an  initial  endowment  of  ?500,000.- 
Here  all  of  the  building  trades  will  be 
taught  as  well  as  many  others. 

To  list  the  other  cities  of  the  country 
would  mean  to  enumerate  practically 
every  town  of  any  importance  In  the 
United  States.  The  above  however  will 
show  that  the  apprenticeship  training 
movement  in  the  construction  industry 
has  made  a  good  start  and  splendid  re- 
sults have  already  been  accomplished. 
There  is,  hoever,  considerable  work  yet 
to  be  done  and  extreme  care  must  be 
exercised  so  that  interest  in  the  move- 
raent  will  not  be  allowed  to  lag  if  the 
industry  should  be  faced  with  a  slight 
depression  in  the  near  future  and  the 
short/age  of  mechanics  consequently 
become   less  apparent. 


LOS  ANGELES  BUILDING  ORDINANCE 
AMENDMENTS    ADOPTED 

Several  amendments  to  the  Los  An- 
geles city  building  ordinance  adopted 
hy  city  council  have  been  approved  by 
tl'ie  mayor.  Sec.  262,  regulating  vent- 
ing of  fixtures,  is  changed  to  cut  out 
the  old  requirement  that  all  vent  pipes 
must  he  carried  to  the  peak  of  the 
roof  and  shall  extend  not  less  than  15 
ft.  from  the  ground.  Sec.  141  relating 
to  standard  fire  doors  and  shutters  has 
been  changed  so  that  hereafter  they 
will  be  required  only  in  fire  district  No. 
1.  Sec.  112»4-A  is  amended  to  change 
the  absorption  test  for  concrete  brick 
from  12  to  10  per  cent,  and  sub-division 
B  of  Sec.  173  is  amended  to  change  the 
absorption  test  for  concrete  tile  from 
8    to    10    per   cent. 
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Conduit  Wiring.  By  Terrell  Croft. 
Published  by  McGraw-HlU  Book  Co., 
New  York,  N.  Y.  This  book  of  458  pages 
Is  a.  comprehenslvf  and  detailed  ex- 
planation of  the  conduit  method  of  in- 
terior wiring.  The  steps  and  opera- 
tions which  must  be  followed  in  install- 
ing conduit  wiring  in  accordance  with 
modern  practice  arc  discussed  and  ex- 
plained in  a  practical  way.  The  usual 
precedures  which  are  followed  in  in- 
stalling Jobs  of  all  kinds  are  described. 
Conduit  wiring  in  reinforced  concrete 
structures  is  given  special  attention. 


The  Hurnham  Boiler  Corporation, 
Irvlngton.  Now  York,  is  distributing  a 
booklet  entitled  "Letters  To  and  Fro," 
which  lines  up  the  facts  on  house  heat- 
ing. 11  is  well  illustrated  and  explains 
in  every  day  language  the.  difference 
between  hot  water,  steam,  and  vacuum 
systems;  why  hot  water  costs  20  per 
cent  more  to  install,  why  it  is  neces- 
sary to  have  radiators  a  third  larger, 
and  why  a  steam  system  boiler  is  larg- 
er than  that  of  a  water  system.  The 
booklet  will  serve  its  purpose,  namely, 
to  help  contractors  and  builders  with 
their  customers. 


"Budgeting  for  the  Contracting  and 
Construction  Company,"  is  the  title  of 
Report  No.  54  prepared  by  the  Policy- 
holders' Service  Bureau,  Group  Insur- 
ance division  of  the  Metropolitan  Life 
Insurance  Company,  1  Madison  Ave., 
New   York  City. 


Blaw-Knox  Company,  Pittsburgh, 
Pennsylvania,  has  published  a  23-page 
booklet  illustrating  and  describing 
batcherplants  for  the  road  and  street 
contractor. 


EAST   BAY    SEEKS    IINIFORM    BUILD- 
ING LAWS 


Stockton  Auditorium  Plumbing 

Contract  Declared  Void  By  Court 


Sustaining  the  demurrer  of  the  city 
of  Stockton  in  the  action,  the  appellate 
court  has  denied  the  application  of  the 
Stockton  Plumbing  Supply  Company 
for  a  writ  of  mandamus  to  force  Mayor 
Raymond  J.  Wheeler  to  sign  a  contract 
in  favor  of  that  company  for  plumbing 
and  heating  installation  at  the  civic 
memorial  auditorium. 

The  application  of  the  Stockton 
Plumbing  Supply  Company  for  the  writ 
was  led  after  Mayor  Wheeler  had  re- 
fused to  sign  the  contract  which  had 
previously  been  awarded  by  the  city 
council. 

After  the  council  had  awarded  the 
contract  there  was  discovered  in  tha 
new  city  charter  a  clause  to  the  effect 
that  no  city  official  or  city  employe 
could  be  connected  with  a  firm  with 
which  the  city  of  Stockton  enters  into 
a  contract.  John  Charlesworth,  a 
member  of  the  city  council,  is  also  a 
foreman  for  the  Stockton  Plumbing 
Supply   Company. 

Taking  cognizance  of  Councilman 
Charlesworth's  connection  with  both 
the  city  council  and  the  plumbing  com- 
pany to  whom  the  contract  had  been 
awarded,  Mayor  Wheeler  refused  to 
sign   the    contract. 

The  Stockton  Plumbing  Supply  Com- 
pany thereupon  filed  in  the  supreme 
court  an  application  for  a  writ  of  man- 
date to  force  Mayor  Wheeler  to  attach 
his  signature  to  the  contract.  The 
action  was  based  largely  upon  a  mutual 
understanding  by  both  parties  in  the 
action  to  test  the  workings  of  the 
clause  in  the  city  charter. 


With  Oakland  and  the  six  other 
East  Bay  cities  on  the  verge  of  per- 
haps the  greatest  era  of  building  in 
their  history,  the  need  for  harmonized 
building  laws  has  become  so  acute 
that  remedial  steps  are  under  consider- 
ation by  the  master  builders  of  Ala- 
meda county. 

This  was  the  statemeai.  of  j»  rank 
Barry,  structural  engineer  and  former- 
ly engineer  of  the  Oakland  building 
inspector's  office,  who  outlined  the  situ- 
ation in  detail  before  the  master  build- 
ers, declaring  the  need  for  uniform 
building  laws  Is  one  of  the  paramount 
problems   before   the  building   trades. 

"The  trade  is  confronted,"  said 
Barry,  "with  seven  sets  of  laws,  in 
some  respects  radically  different.  The 
difference.s  pertain  less  to  dwelling 
houses  than  to  other  types,  notably 
Class  C  buildings. 

"While  the  question  is  too  compli- 
cated to  be  settled  to  the  entire  satis- 
faction of  all  concerned,"  Barry  ex- 
plained, "it  is  possible  to  make  the 
laws  correspond  to  some  e.xtent."  He 
suggested  a  meeting  of  representatives 
of  East  Bay  cities,  at  which  prelimin- 
ary plans  could  be  laid. 

"City  limits  are  so  casually  defined," 
said  Barry,  "that  there  are  cases 
where  contractors  found  they  were  not 
building  in  the  city  called  for  in  the 
plans,  and  thus  were  in  conflict  with 
a  different  set  of  building  laws." 

Also  there  are  cases  where  buildings 
have  been  erected  on  the  boundary 
line  of  two  cities,  according  to  Barry. 
To  cope  with  the  situation,  he  said, 
amendments  have  been  tacked  onto  city 
ordinances.  But  these  seldom  give  en- 
tire  satisfaction. 


The  supreme  court  later  ordered  the 
case  tried  in  the  appellate  court. 

In  the  arguments  on  the  writ  counsel 
for  the  Stockton  Plumbing  Supply 
Company  contended  that  John  Charles- 
worth,  while  formerly  a  stockholder  in 
the  plumbing  company,  had  some  time 
before  disposed  of  his  interests  and  was 
not  then  in  any  position  to  profit  by 
the  awarding  of  the  contract. 

City  Attorney  i.  LeRoy  Johnson,  ap- 
pearing for  the  city,  contended  in  his 
demurrer  argument  that  the  contract, 
if  signed,  would  be  illegal  by  reason  of 
the    provision    in    the    city    charter. 

The  decision  of  the  appellate  court 
in  sustaining  the  demurrer  and  thus 
denying  the  application  for  the  writ 
upholds  the  point  of  view  of  the  city 
attorney  and  relieves  the  mayor  of  the 
necessity  of  signing  the  contract — thus 
leaving  it  without  standing. 

The  decision  is  regarded  in  Stockton 
as  not  affecting  the  position  of  John 
Charlesworth  as  a  member  of  the  city 
council  or  an  employe  of  the  plumbing 
supply  company,  though  Assistant  City 
Attorney  Clarence  Grant  stated  he 
could  not  definitely  interpret  the  de- 
cision until  he  had  received  a  complete 
copy  from  the  appellate  court  at  Sac- 
ramento. 

City  officials  state  they  have  not  yet 
formulated  further  pians  regarding  the 
plumbing  and  heating  contracts,  though 
it  is  believed  that  the  entire  precedure 
of  advertising-  for  bids  and  awarding 
the  contract  will  be  again  transacted. 


Concrete   vs.    Timber   for   The 

Construction    of    Dock    Facilities 


By  Frank  Wilte,  Chief  Engineer  Board    of    State    Harbor    Commissioner,    San 
F'rjincisco 


One  of  the  first  problems  to  be  solved 
in  connection  with  a  program  of  port 
development  is  as  to  the  type  of  con- 
struction to  be  used  in  port  structures. 
The  problem  which  particularly  con- 
cerns us  relates  to  the  design  of  marine 
structures,  such  as  piers,  wharves, 
ferry  slips,  bulkheads  and  other  faci- 
lities which  are  located  in  or  directly 
over    the   water. 

The  earliest  waterfront  structures 
were  built  of  untreated  timber,  but 
this  has  proven  uneconomical,  owing  to 
deterioration  on  account  of  decay  and 
the  destructive  action  of  marine  borers. 
One  of  the  earliest  methods  used  for 
the  protection  of  v^ooden  piling  from 
the  attack  of  marine  borers  was  by 
covering  with  copper  the  portion  of 
the  timber  from  below  the  mud  line 
to  high  water.  When  the  work  was 
properly  done  this  method  was  fairly 
successful,  but  the  difficulty  in  securing 
careful  workmanship  and  the  preva- 
lence of  injury  to  the  covering  caused 
the  practical  abandonment  of  this  type 
of  protection.  Many  paints  with  as- 
phalt base  have  been  advanced  by  their 
inventors  as  a  protective  covering,  but 
they  are  generally  recognized  as  being 
only  temporary  expedients.  The  most 
universally  used  and  most  dependable 
protection  for  timber  piling  consists  of 
a  pressure  treatment  of  coal  tar  creo- 
sote, which,  if  used  according  to  stand- 
ard, results  in  a  very  satisfactory  pro- 
duct; one  of  the  greatest  difficulties  be- 
ing in   securing  a  uniform  penetration 


of  the  creosote.  One  of  the  chief  ob- 
jections to  plank  surfaces  on  timber 
decks  is  the  serious  fire  hazard;  this 
danger  has  been  lessened  by  covering 
the  decks  with  a  bituminous  wearing 
surface. 

The  use  of  mass  concrete  in  marine 
structures  has  been  in  general  use  In 
Europe  for  at  least  60  years  and  in  the 
United  States  for  50  years.  The  use  of 
reinforced  concrete  is  a  more  recent 
development  and  has  been  used  in  the 
United  States  for  nearly  20  years.  Con- 
crete structure  for  commercial  ports  in 
the  protected  harbors  of  the  Pacific 
Coast  has  been  giving  satisfactory  ser- 
vice, since  there  are  no  extremes  in 
the  elements.  Plain  concrete  was  used 
in  the  construction  of  the  foundations 
of  the  Ferry  Building,  San  Francisco, 
thirty  years  ago,  and  both  waU  and 
foundations  are  in  excellent  condition 
today.  Between  1908  and  1922  concrete 
bulkhead  walls  were  constructed  along 
practically  the  entire  commercial 
waterfront  of  San  Francisco,  and  to 
this  date  no  defects  have  developed  and 
walls  are  in  good  condition.  While 
there  is  danger  of  cracking  in  concrete 
docks,  this  danger  has  been  minimized 
by  painting  above  the  water  line  with 
a  heavy  coat  of  hot  asphalt. 

Both  timber  and  concrete  construc- 
tion have  definite  points  of  superior- 
ity and  just  as  distinct  disadvantages. 
In  genera],  concrete  construction  Is 
somewhat  more  expensive,  but  the 
length  of  life  is  greater  and  the  cost 
of  maintenance  is  less. 
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APARTMENTS 


Bids    Opened.  t9=;n  nnn 

APT    HOUSE  Cost,  ?250,000 

SAN    FRANCrSCO,    Nob    Hill. 
Nine-story    class    A    community    apart- 
ment house. 
Owner — A.  Manny  and  Associates. 
Architect— Carl  Werner,  Santa  Fe  Bids 

San   Francisco.  ^    ,    .       t 

Concrete    an.    carpentry    awarded    to    J. 

Martlnelli,    180   Jessie   St.,   S.   F. 
Plastering  to   Peter  Bradley,  180  Jessie 

St.,  San  Francisco. 
Painting    to    D.    Zelinsky    &    Sons,    165 

Grove  St.,  S.  F.  ,    ,        .      o. 

Masonry   to    H.    Larsen,    180   Jessie   St., 

San   Francisco.  „,      .   ■      , 

Electrical    work    to    Declcer    Electrical 

Const.    Co.,    149    New    Montgomery 

St.,  San  Francisco. 
Heating   anA   plumbing   to    C.    Peterson 

Co.,  390  6th  St..  S.  F. 
Lathing  and  furring  to   C.   H.  Edwards 

Contract  Awarded.  .,,„r„ 

APT    BLDG.  Cost.    J14.250 

SAX  FRANCISCO,  N  Carl  150-4  E  Stan- 

yan. 
Two-story    frame    apartment    building. 
Owner — Marie  L.   Murphy. 
Contractor — E.    L.    Stoneson,    2329   Sac- 
ramento  St.,   San   Francisco. 


LOS  AXGELES,  Cai. — Roy  L.  Jones, 
311  S  Western  Ave.,  is  preparing  plans 
tor  a  $115,000  2-story  51-unit  frame  apt 
bldg.  to  be  erected  by  day  worlc  on 
Menlo  Ave.  by  L.  C.  Adams,  Erie  Apts., 
1217  W  Santa  Barbara  Ave.,  for  him- 
self. Found..  92x167  ft.,  stucco  exter., 
comp.  rf.,  hardwd.  fls.,  tile  baths  and 
drainbds.,  art  stone  entrance,  disap. 
beds,  gas  rads.,  basement,  laundry,  cir- 
culating hot  water 


Plans  Complete.  ^„„  „„. 

APT    BLDG.  Cost,   $20,000 

SAN  FRANCISCO,  S  20th  55   E  Dolores. 
Three-story    and    basement    frame    apt. 

building. 
Owner — Dr.  J.  E.  Nast,   825  Monadnock 

Bldg.,   San   Francisco. 
Architect  —   J.    C.   Hladik,    Monadnock 

Bldg.,    San    Francisco. 


Plans    Being   Prepared.  

APT.   BLDG.  Cost,   $15,000 

SAN  FRANCISCO,  NE  Grove  &  Cole  Sts 
Three-story     frame    and     stucco     Brick 

veneer  apartment  bldg.   (12  3  &  4- 

roora  apts). 
Owner — Withheld. 
Architect — C.   O.   Clausen,   Hearst   Bldg, 

San   Francisco. 


Cost,    $33,000 


Contract  Awarded. 

APT.   BLDG. 

OAKLAND,  456  Lee  St. 

Three-story  27-room  frame  apartment 
building. 

Owner — L.  L.  Roney,  1426  Franklin  St. 
Oakland. 

Contractor — H.  C.  Knight,  1426  Frank- 
lin  St.,  Oakland. 


Plans   Being  Figured. 

APT.  BLDG.  Cost,  $25,000 

SAN    FRANCISCO,    SW    Broderick    and 

Alice  Sts. 
2 14 -story   frame   and   stucco   and   brick 

veneer  apt.  bldg.    (5  apts.   4   rooms 

each). 
Owner — Mr.   and  Mrs.   Geo.  M.  Browne. 
Architect — Wm.    F.    Gunnison,    57    Post 

St.,  San  Francisco. 


LONG  BEACH,  L.  A.  Co.,  Cal.— Hen- 
nessy  Bros.  &  Co.,  Inc.,  300  Lane  Mort- 
gage Bldg.,  desires  bids  on  all  mater- 
ials and  for  all  branches  of  work,  for 
completion  of  a  12-story  and  part  14- 
story  class  A  apt.  bldg.,  on  E  Ocean 
Ave.  and  extending  through  to  Seaside 
Blvd.,  Long  Beach,  for  the  El  Bolivar 
Holding  Co.  Curlett  &  Beelman,  408 
Union  Bank  Bldg.,  archts. 


BONDS 


S.^NTA  BARB.\R.-\,  Santa  Barbara 
Co.,  Cal. — Montecito  school  district  will 
probably  call  bond  election  soon  to 
vote  $100,000  for  a  new  fireproof  school 

SAN  DIEGO,  San  Diego  Co.,  Cal.  — 
November  election  ballot  will  carry 
measure  calling  for  $372,000  bond  issue 
to  finance  additions  .and  improvements 
as  follows:  General  hospital,  $225,000: 
V'auclain  home,  $47,000;  detention  home 
$50,000;    Edgemoor   farm,   $50,000. 

G-\LT,  Sacramento  Co.,  Cal. — Trus- 
tees of  Gait  High  School  District  plan 
to  call  another  election  to  vote  bonds 
to  finance  construction  of  high  school, 
to  replace  structure  aestroyed  by  Are. 
Previous  election  for  $100,000  failed  to 
carrv.  Construction  of  a  temporary 
building,  22  by  198  ft.,  is  now  under 
way. 


Plans   Complete. 

APT.    BLDG.  Cost.    $18,000 

SAN  FRANCISCO,  S  14th  73-10  E  Va- 
lencia. 

Two-story  and  basement  frame  apart- 
ment  building. 

Owner — Dowling,  Nutting  &  McCarthy 
2612  Valencia  St.,  San  Francisco. 

Architect — G.  A.  Berger,  261  Valencia 
St.,  San  Francisco. 


Contract  Awarded. 

STORE   &  APT.  Cost,   $17,000 

OAKLAND,    E-4th   Ave.   50   NE  20th   St. 
Two-story   frame   store   and  apartment 

building:. 
Owner — H.    G.    Kennedy,    860    55th    St., 

Oakland. 
Architect — C.   N.  Burrell,  American  Bk. 

Bldg.,  Oakland. 
Contractor— J.    J.    Hauri,    822    56th    St., 

Oakland. 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  AVareliouse  Doors. 
Pold-up-Dors,  'll-co-dors,  Cobald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The   fireproof,    ventilated     non- 
slipping   flooring.  —  Irving   Iron 
Works  Co. 
LIGNI  SALTOR 
Best  Wood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


O.AKLAND,  Cal.  —  Election  will  be 
held  Sept.  30  to  vote  bonds  of  $9,600,000 
to  finance  erection  of  nevi-  schools  and 
aditions   to  standing  structures. 


BERKELEY,    AlamedaCo.Cal. — Board 

ot  Kuucatiun  win  call  election  shortly 
t.i  vote  bonds  of  $2,800,000  to  finance 
the  following  school  improvements: 
Grammar  SchoolM 
Columbus  School  —  Assembly  hall 
Seating  600,  administration  unit,  cafe- 
teria, cooking  rooms  and  clubroom, 
health  unit,  heating  and  plumbing,  two 
lois  on  Eighth  street,  four  class  rooms. 
Cst,   $99,790. 

cragmont  School — New  building,  as- 
sembly room,  eight  classrooms,  do- 
lutstic  science,  manual  training,  music 
library,  kindergarten,  teachers'  rest, 
teachers'  lunch,  boys  and  girls'  play 
rooms,  toilets,  boiler  room  and  store- 
room,  additional    land.      Cost,    $199,330. 

Emerson  School — .Assembly  hall  seat- 
ing 650,  cafeteria  and  kitchen,  healing 
and    ventilating.      Cost,    $57,800. 

Franklin  School — New  unit  of  six 
class  rooms,  heating  and  plumbing, 
cafeteria  and  plav  rooms,  assembly 
hail    equipped.      Cost,    $126,659. 

Hawthorne  School — Assembly  hall. 
Cost,   $31,000. 

Hillside  tchool — Similar  to  Cragmont 
School.      Cost,    $221,550. 

Jefferson  School — Move  old  building 
to  rear  and  alter;  new  unit  of  ten  class 
rooms,  equipment.     Cost,  $83,228. 

John  Muir  School  —  Landscape 
grounds    and    fence.      Cost,    $2000. 

Le  Conte  School — First  unit  of  new 
building  consisting  of  assembly  hall, 
cafeteria,  teachers'  rest  and  lunch 
rooms,  domestic  science  room,  manual 
training    room,    land.      Cost,    $103,260. 

Lincoln  School — Finish  and  equip  as- 
sembly hall,  two  class  rooms,  cafeteria 
in  play  room,  play  room  ceiling  dead- 
ened, equipment  for  cafeteria,  addi- 
tional boiler  and  fan,  improve  grounds. 
Lost,   $38,890. 

Longfellow  School — New  wing  on 
west  containing  ten  class  rooms,  im- 
prove grounds.     Cost,  $66,900. 

Oxford  School — Assembly  hall,  fence 
land,  manual  training  and  kindergar- 
ten   rooms.      Cost,    $77,200. 

Thousand    Oaks    school — Aaa    second    - 
story  of  ten  class  rooms,     equip     same, 
improve  grounds  and  fence.     Cost,  $50,- 
400. 

Washington  School — Land  for  new 
site,  electric  clock  system,  electric 
wiring  for  lights.     Cost.  $23,700. 

Whittier  School — Additional  land,  as- 
.sembly  hall,  kindergarten,  primary 
rooms,  two  class  rooms,  cafeteria  (to 
be  beginning  of  new  school  structure). 
Cost,    $125,450. 

Junior  High  Scnools 
Burbank  SchooJ  —  Playground  Im- 
provements to  ground,  additional  wing 
uf  three  class  rooms  and  cafeteria.  Cost, 
$54,000.  ($20,000  of  this  charged  to 
Grammar   school    budget). 

Edison  School — Cafeteria  seating  300, 
including  equipment,  new  wing  of  12 
class  rooms  for  general  science,  com- 
mercial department  and  other  classes: 
enlarge  and  equip  auditorium,  heating, 
library,  double  present  locker  space, 
using  four  class  rooms,  additional  land. 
Cost,  $213,434.  ($5000  of  this  charged  to 
Grammar   school    budget). 

Garfield  School — Complete  auditorium 
with  cafeteria,  shop  building  and 
equipment  for  shops,  grounds  improved. 
Cost,  $472,000,  but  $400,000  will  be  for 
transferring  school  from  Grammar  to 
High  school  district,  leaving  $72,000  for 
actual    improvements. 

Willard — Additional  land  for  new 
wing  of  nine  class  rooms,  cafeteria  and 
kitchens,  teachers'  rest  room,  library, 
bicycle  room,  play  room  and  store 
room.      Cost,   $115,085. 

Northeast  Junior  High  (new) — Build 
second  story  to  present  University 
Elementary  school,  gymnasium,  play- 
ground north  of  Rose  street  equipment, 
etc.      Cost,    $118,500     ($53,000         '      '^'~ 
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chnrRed  to  (Irammar  school  hudprt't). 

Southwest  Junior  HiBh — For  site  of 
new  bulldine  and  nucUus  uf  building 
fund.     roHt.  »l5r.,2riii. 

Srniur  lliKh   Xrhool 

High  School — Shops  building  and 
e(|ul|>rTU-nl,  home  econoniit-s  l>uilding 
and  «Miuipment,  science-commercial-art 
buildinK.  move  present  .scien.e  building, 
pur<-hase  two  lots  in  Foss  properly,  add 
wing  for  art  and  wing  for  commercial. 
Improve  grounds,  additional  bleachers 
and  toilets,  rearrangement  of  cafeteria 
Into  class  rooms  and  locker  room."*,  roof 
garden  encl«>sed  and  partitioned,  lights 
at  front  entrance,  bleachers  for  swim- 
mii-.g  pMol,  toili-t.s  for  T)Ulili.-  ..n  si-.ond 
floor,     t'ost,  $617.01111. 


CHURCHES 


Plans   I'.eing   Figured. 

CHUIJCH  -    Cost,    $.!.-,, 1100 

SOITII    .SAN    FRANCISCO.      San    Mateo 

Ci.unt.v. 
One-story  frame  and  stucco  church. 
Owner — Methodist  Church  of  South  San 

Francisco. 
Architect — Wythe,  Blaine  &  Olson,  1800 

Telegraph  Ave.,  Oakland, 


MOf XTAIN  VIEW,  Santa  Clara  Co., 
C.tI. — Arthur  G.  Lindley,  Chas.  R.  Sel- 
kirk, assoc,  800  American  Bank  Bldg., 
L.  A.,  have  completed  plans  and  are 
taking  bids  until  Sept.  1.5,  for  a  new 
church  bldg.  at  Temple  near  Mountain 
View  for  the  Mountain  View  Methodist 
Community  Church.  Auditorium  to  seat 
4(10  iieople:  dimen.  40x.56  ft..  Sunday 
school  dept..  27x65  ft.,  basement,  frame 
constr.,  stucco  exter.,.  comp.  rfg.,  gas 
lads.,  aut.  water  htrs.,  O.  P.  fls.  and 
trim,  art  glass,  social  kitchen  and  ban- 
quet room. 


PASADENA,  L.  A.  Co.,  Cal.— Clark 
Bros.  &  Libby,  5117  Hollywood  Blvd., 
L.  A.,  have  the  gen.  cont.  at  ?99.000  for 
erecting  the  new  church  on  S  Lake  Ave 
two  blocks  from  Colorado  St.,  Pasa- 
dena, for  the  United  Presbyterian 
Church.  Other  contracts  were:  Munger 
&  Munger,  plumbing;  E.  O.  Xay  Co., 
heating:  Chas.  Ward,  painting:  R.  H. 
WcCormick,  wiring.  Marston,  Van  Pelt 
&  Maybury,  25  S  Euclid  Ave.,  Pasadena 
and  422  Union  Oil  Bldg.,  L,.  A.,  assoc, 
archts.  Found.  80x80  ft.,  basement  to 
have  gi'm.,  storeroom,  girls  and  boys 
lockers,  heating  plant,  kitchen,  ban- 
quet rm.,  men  and  women's  toilets; 
main  floor  will  have  6  classrms.,  2  par~ 
lors,  auditorium,  office,  choir  room; 
balcony  contains  pastor's  study,  11 
class  rooms,  tow-el  rm.,  organ  loft. 
Reinf.  cone,  walls,  Flexstone  shingle 
and  comp.  rf.,  leaded  glass,  stucco  ex- 
terior, copper  root  ridges  and  gutters, 
stone  trim  and  window   tracery,  show- 


LOS  ANGELES,  Cal.— Archts.  S.  Til- 
den  Norton  and  Fredk.  H.  W^allis,  716 
S  .Spring  St.,  have  completed  prelimin- 
ary plans  for  a  new  synagogue,  to  be 
erected  at  4th  St.  and  New  Hampshire 
Ave.,  for  Sinai  Congregation,  Dr.  Mayer 
Winkler,  rabbi;  it  will  have  an  audi- 
torium to  seat  about  1500  people,  base- 
ment with  kindergarten  and  assembly 
hall  with  classrms.  Masonry  construc- 
tion, 1-story,  plaster  exter.,  tile  rfg., 
hardwd.  pine  and  cem.  fls.,  gas  htg. 
Bys.,  water  htr.,  art  2lass,  pine  and 
hardwd.  trim,  etc. 


KING  S 
ORIENTAL 
STUCCO 

Uniform    Color   and    Texture 
Waterproof,    Durable 

Manufactured   by 

J.  B.  :j3fG  &  CO. 

NEW   YORK 

Send   for  Color   Card 

A.   £,.   GREENE! 

Pacific    Coast    Sales   Agent 

490   Burnside   St.,   Portland 

1151-53  Mission  St,  San  Franclgco 


tiOSG  BEACH,  L.  A.  Co.,  Cal.— L.  W. 
Ballard.  Mary  A.  Lowther,  and  H.  Rea 
Simonson,  Long  Beach,  are  members  of 
a  bldg.  committee  formed  to  select  an 
archt.  and  conduct  the  erection  of  a 
$250,000  church  bldg.  in  Long  Beach 
tor   the    Grace    Methodist   Church. 


LONG  BEACH.  L.  A.  Co..  Cal.— J.  C. 
Beer.  2229  E  Ocean  Blvd.,  Long  Beach, 
has  the  contract  to  erect  the  J30,000 
1-story  church  bldg.  at  503  E  3rd  St.. 
Long  Beach,  for  the  Centenary  M.  E. 
Church.  Parker  O.  Wright  and  Francis 
H.  Gentry,  1133  Central  Bldg.-,  L.  A. 
and  316  Marine  Bank  Bldg,  Long  Beach 
archt.  and  engrs.  Found.  60x70  ft., 
brick  walls,  terra  cotta  trim,  steel 
trusses,  comp.  rf. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Evangelical  Bethlehem  Church  plans 
early  construction  of  edifice  at  Homer 
Ave.  and  Webster  St.  Building  com- 
mittee consists  of;  Gust  Holmstrom, 
Gust  Johnson,  Otto  Nelson,  Charles  O. 
Carlson,  John  Carlson  and  Albert 
Troedson. 


LOS  ANGELES,  Los  Angeles  Co..  Cal. 
— Architect  Harry  L.  Pierce,  603 
Wright-Callander  Bldg.,  has  completed 
revised  plans  and  is  taking  bids  for  a 
three-story  and  part  basement,  Class  C 
recreation  and  Sunday  school  building 
at  the  corner  of  2nd  St.  and  Hobart 
Blvd.,  for  the  W'ilshire  Methodist 
church.  Mids  are  being  taken  from 
contractors    who    previously   figured. 


FACTORIES  &  WAREHOUSES 


Plans  Complete. 

FACTORY  Cost,    $43,000 

SAN   FRANCISCO;   NE  Keith   and   Don- 

ner  Ave. 
One-story    frame    factory    building. 
Owner — Pacific    Electric    Mfg.    Co.,    827 

Folsom   St.,   San   Francisco. 
Designer — Geo.   H.   Wienmeyer,   57   Post 

St.,    San   Francisco. 


LOS  ANGELES.  Cal. — Pacific  Coast 
Steel  Co.,  1005  Bartlett  Bldg.,  has  pur- 
chased a  building  site,  approx.  300x400 
ft.  on  Stanford  Ave.  near  E  62nd  St., 
and  will  start  work  at  once  on  ware- 
house. 80x200  ft.  An  additional  unit 
80x200    ft.    will    be    built    later. 


OAKLAND,  Cal. — Pacific  Lock  Joint 
Pipe  Co.,  of  Seattle,  manufacturing 
concrete  pipe  and  culverts,  has  pur- 
chased a  5-acre  site  in  East  Oakland 
and  plans  early  construction  of  a  new 
plant.  Plant  will  be  located  bet.  G 
St.  and  W^  P.  right  of  way  at  foot  of 
87  th    Ave. 


EXETER,  Tulare  Co.,  Cal. — Accord- 
ing to  announcement  made  by  A.  R. 
Kerstetter.  district  manager  for  the 
Coast  Rock  and  Gravel  Company,  work 
■will  start  at  once  on  the  construction 
of  a  new  crushed  rock  plant  at  Venice 
Hills,  7  miles  north  of  Exeter  on  the 
Southern  Pacific.  The  cost  of  build- 
ings an  dequipment  is  estimated  at 
?250,000. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAWSON'S    PATENT   CHIMNEY 

Is  the  Most   Complete  on   the 

Market 


CLi»  WSON'S     FURNACE     GRATE 
for   Gas,   Coal   or  Wood 


OI.A'WSON'S 

HOODS    and   DAMPERS    for 

Open    Elreplaces 


Experts    in    Curing    Smsk7    Pines 
and    in    Ventilating 


Terra   Cotta   and   Galvanized 
Chimney  Tops    Erected 
Chimney  Swreeping 


SEBASTOPOL,  Sonoma  Co.,  Cal.— Se- 
bastopol  Co-Operative  Canning  Co., 
capitalized  at  $200,000.  has  been  incor- 
porated to  finance  construction  and 
equip  of  a  packing  plant  In  Sebastopol. 
Henry  Elphick.  James  Blunden,  W.  O. 
Barnes  and  I.  N.  Cable  of  Sebastopol; 
Newton  Kinley,  Santa  Rosa;  Fred 
Hammell,  Petaluma  and  W.  Henderson 
of  Lake  County,  are  directors  of  the 
company. 


MODESTO,  Stanislaus  Co.,  Cal.  — 
D.  V.  O.  Co..  headed  by  Norman  De 
Vaux,  president  of  Star  Motor  Car  Co., 
of  Calif.,  .Alexander  Bennington,  chem- 
ical engineer,  and  C.  E.  Gilman,  min- 
ing engineer,  has  purchased  the  plant 
and  equipment  of  the  California  Sor- 
ghum and  Syrup  Co.,  in  Modesto  and 
will  install  additional  equipment  for 
the  manufacture  of  sugar  syrup,  in- 
secticides, fertilizers,  peroxide  and 
lime  and  barium  products.  Operations 
will  be  started  about  January  1.  A 
portion  of  the  equipment  now  in  the 
plant  will  be  used  "while  additional 
equipment  will  be  purchased  when  the 
"lay  out"  for  the  plant  is  completed. 


OLYMPIA,  Wash. — W'est  Coast  Pulp 
and  Paper  Co.,  organized  at  Salem,  Ore. 
with  the  principal  place  of  business  at 
•Olympia,  Wash.,  capitalized  at  $1,250,- 
000  plans  early  construction  of  wood 
pulp  and  paper  plant  at  Tumwater, 
near  Olympia. 


SE.\TTLE,  Wash. — E.  J.  Rounds  & 
Son,  Walker  Bldg.,  Seattle,  at  $247,400 
submit  low  bid  to  Board  of  Public 
Works  to  erect  one-story  reinforced 
concrete,  360  by  250  ft.  warehouse  for 
City  Lighting  Department.  J.  L.  Mc- 
Caulev,  architect,  Seattle.  Henrikson  ife 
Alstrom  Const.  Co,  next  low  ot  $259,900. 


VARIOUS  CITIES— Guardian  Ware- 
house Co.,  803  Sun  Bldg.,  F.  B.  Lang- 
stroth,  secy.,  and  gen.  mgr.,  contem- 
plate erecting  a  Class  A  storage  ware- 
house in  Los  Angeles,  San  Francisco, 
San  Diego,  Long  Beach,  Pasadena  and 
Oakland.  They  will  contain  general 
storage  space,  private  locker  rooms, 
cold  storage  rooms,  fur  and  silverware 
vaults,  etc.  Other  directors  in  the 
company  are:  P.  C.  Sinclair,  president 
ot  the  Pacific  Southwest  Warehouse 
Co.,  1600  E.  6th  St.,  Louis  Sutter,  vice- 
president  Anglo-California  Trust  Co., 
San  Francisco.  Paul  McMullen,  vice- 
president  Pacific  Southwest  Trust  & 
Savings  Bank.  The  company  has  option 
on  sites   in   all   ot  the  "ities. 


FLATS 


(^ontract   Aw^arded. 

FLAT  BLDG.  Cost,  $10,000 

SAN    FRANCISCO,    E    Guerrero    66  V^    N 

21st  Street. 
Two-story   and  basement     frame     flat 

building    (4    flats). 
Owner — Mrs.    Mary    Gartland,    21st   and 

Guerrero  Sts.,  San  Francisco. 
Contractor — John   J.    Binet,    336   Church 

St.,    San    Francisco. 


A.   E.  Leltch 


J.  a.  Leltoii 


LEITCH 
ROOFING  CO. 

Socceasors  to  Clark  A  I/ettch 

Of&ce  and   Warehouse: 

1116  sr.COND  ST.,  9ACRA1I1BNTO 

Phinps    Main   736 — 6223 
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FlAT'ELDr"""'^'  Cost.   ?11.447 

BAN    f1an"iSCO.    W    Arguello       Blvd. 

17.5    N   Balboa. 
Two-storv  frame  flat  building. 
^^°er-Abe  Joseph,  743  Arguello  Blvd. 

San   Francisco, 
rjontractor— Wallace    C.    Boswall,    2764 

McAllister   St.,   San  Francisco. 

FLAtI"'  ^^^'■'^^''-  Cost,    $10,000 

SAN    FRANCISCO,   S   Francisco    150   W 

Franklin.  ,„„„     fiat 

Tvpo-story  and   basement     frame     riat 

building  (2  flats). 
Owner— E.     L.     Strauss,     409     Pine     St., 

San  Francisco.  t5i.i=. 

Architect— C.  O.  Clausen,  Hearst  Bldg., 

San  Francisco. 
Contractor— A.  D.  Disston,  Hearst  Bldg 

San  Francisco. 
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GARAGES 


Contract  Awarded  on  Percentage  Basis 
GARAGE  BLDG.  ^„^,       Cost,  $65^000 

OAKLAND,  NE  Cor.  19th  Ave.  and  East 

12th  St.  ,  ,„^^ 

Two-story    reinforced    concrete    garage 

building. 
Owner— J.  H.  Freese. 
Contractor    —    R.    W.    Littletield,    357 

12th  St.,   Oakland. 


Cost.    $12,000 


Completing   Plans. 

ADDITION 

SAN   JOSE,   Post  St. 

One-story   reinforced  concrete   addition 

Owner — Greniiinger  Motor  Sales  Co.  270 
W  Sta  Clara  St.,  San  Jose. 

Architect  —  Herman  Krause,  Bank  of 
San  Jose,   San  Jose. 


SEATTLE.  Wash.  —  Archts.  Harlan 
'Thomas  and  Clyde  Grainger,  Arcade 
Bldg..  Seattle,  preparing  plans  for  3- 
Btory  and  l>asement  tirep/roof  store 
and  "garage  building  to  be  erected  at 
1st  Ave.  and  Union  St.  for  the  Inter- 
Avenue  Bldg.  Co.,  Ill  by  160  ft;  est. 
cost   $125,000. 

SACRAMENTO,  Cal.— County  super- 
visors, Harry  W.  Hall,  clerk,  will  pur- 
chase site  80  by  80  ft.  on  which  will  be 
erected  a  county   garage  building. 

LOS  ANGELES,  Cal.— C.  C.  Ruppen- 
thal,  2075  W  Washington  St.,  is  pre- 
paring plans  for  a  brick  store  and  ga- 
rage bldg.  to  be  erected  at  n.e.  corner 
Santa  Barbara  and  Hoover  St.  for  A. 
L.  Wilson  and  W.  G.  Young;  it  will 
contain  garage  and  3  stores.  Dimen- 
sions 94x120  ft.,  brick  walls,  comp.  rfg., 
1-story.,  press,  brick  and  terra  cotta 
facing,  cement  fls.,  plate  glass,  metal 
skylights,  steel  sash,  pine  trim,  roof 
trusses. 


GOVERNMENT  WORK 
AND  SUPPLIES 


Plans  Being  Figured— Bids  Close  Oct.  7, 
1914,  11  A.  M. 

LAUNDRY  Cost,    $— — 

PALO  ALTO,  Santa  Clara  Co.,  Cal.  U. 
S.  Veterans'  Hospital  No.   24. 

Hollow  tile  and  reinforced  concrete 
laundry  building  with  stucco  ex- 
terior. 

Owner — U  S.  Veterans'  Bureau.  Room 
791  Arlington  Bldg.,  WashinKton, 
D.   C 

Architect — Owner.  „   .   .     ,^ 

See  caUl  for  bid»     under     Official     Pro- 

ItoKnlMf  thiM   Ikkua*. 

SAN  FRANCISCO— Until  Sept.  22,  12 
M,  bids  will  be  received  by  Wm.  Arthur 
Newman,  supervising  supt.  402  Post- 
office  Bldg.,  7th  and  Mission  Sts^  for 
miscellaneous  repairs  to  U.  S.  Post- 
office  Building.  See  call  for  bids  nnder 
official   proposal   section   in   this   issue. 

SAN  FRANCISCO— Until  Sept.  22  12 
M  bids  will  be  received  by  Wm.  Arthur 
Newman,  Supervising  Supt.  U.  S.  Post- 
office  Bldg..  7th  and  Mission  fcts.  for 
exterior  painting  at  U.  S.  Postottice 
Building.  See  call  for  bids  under  offi- 
cial  proposal   section   in  this   issue. 

WASHINQTON,  D.  C— Until  Spet.  16 
bids  will  be  rec.  by  Bureau  of  Supplies 
&  Accounts.  Navy  Deparement,  Wash- 
ington, D.  C.  to  furnish  electrical  wire 
and  cable  for  Eastern  and  Western 
Navy  Yards  and  Stations,  under  Sched- 
ule   2622.  

WASHINGTON,  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  ^oJ^J."'^^ 
materials  to  Navy  Yards  and  Stations, 
as  follows;  date  for  opening  bids  as 
noted  at  close   of  each   paragraph: 

Sched  2599,  various  yards,  am- 
meters, bells,  carbon,  fuses,  sleeving, 
sockets,  etc.,   Sept.  16.  ,  ,      .,      i 

Schedule  2615,  for  Mare  Island  1 
motor-driven  hand  planer  and  jointer, 
1  set  extra  cutter  head  knives  and  I 
sets  carbon  brushes,  1  motor-driven 
bench-tvpe  saw  bench.  1  extra  saw 
and  2  sets  carbon  brushes,  1  motor- 
driven  band  saw,  1  set  extra  band  saws 
and  2  sets  carbon  brushes,  and  1  bencn- 
type  motor-driven  double  emery  grind- 
er. Sept.  23.  „  T  ,      .,       o 

Schedule  2619,  for  Mare  Island,  2 
superheaters.  Sept.  23. 

Sched.  2S23,  e^astcirn  and  western 
yards,  cable  and  wire,  Sept.  16. 

Schedule  2628.  for  Mare  Island.  3o0 
seamless  boiler  tubes,  Sept.  23. 

LIVIORMORE.  .\lameda  Co.,  Cal.-— 
Separate  bids  will  be  received  until 
October  21,  1924,  11  A.  M.,  by  the  U  S. 
Veterans-  Bureau.  791  Arlington  Bldg.. 
Washins-lon.  D.  C  for  fire  alarm  sys- 
tem, automatic  telephone  system  and 
wiring  and  cables  for  the  U.  S.  Vet- 
erans' Hospital  No.  102,  Livermore. 
ral.  Seo  call  for  bids  under  "Official 
Propos.Tlx,"    this    i.ssne. 


MARE  ISLAND.  Cal.  —  Bureau  of 
Yards  and  Docks,  Navy  Department. 
Washington,  D.  C,  preparing  Specifi- 
cation No.  5011  for  installation  of  ele- 
pators  at  Mare  Island  Navy  Yard. 
Plans  obtainable  from  Bureau  on  de- 
posit of  $10.  Bids  will  be  asked  In  im- 
mediate  future   for  this   work. 

SAN  FRANCISCO— Until  Sept.  29,  12 
M,  bids  will  be  received  by  Wm.  Arthur 
Newman,  Supervising  Supt.,  402  Post- 
office  Bldg.,  to  repair  floors,  stairs, 
sidewalks,  etc.,  at  U.  S.  Customhouse.  f_ 
.San  Francisco.  See  call  for  bidn  unde* 
iifficial   pr<UM>.sal    section    in  tlu8   Issue. 

WASHINGTON,  D.  C— Until  Sept.  24, 
111:30  a.  m.,  bids  will  be  rec.  by  Pur- 
rhasing  Officer,  Panama  Canal,  to  fur. 
under  Circular  No.  1629,  delivered  Bal- 
boa (Pacific  Port):  detonators,  panel 
boards,  watt-hour  meters,  bolts,  rivets, 
spikes,  washers,  nails,  tacks,  liquid 
door  checks,  door  springs,  padlocks, 
hinges,  poultry  netting,  brushes,  steel 
tapes,  pushcarts,  magnesia  pipe  cover- 
ing, conduit,  conduit  elbow,  electrical 
fixtures  and  attachments,  spark  plugs, 
magnet  wire,  insulated  wire,  asphalt 
roofing,  fire  brick,  babbitt,  fire  clay, 
canvas,  asbestos  gloves,  air-brake 
hose,  binder  boards,  crayons,  lumber, 
etc.  Further  information  obtainable 
from  Assistant  Purchasing  Agent, 
Fort  Mason,   San   Francisco. 

PEARL  HARBOR.  T.  H.  —  Pitts- 
burgh-Des  Moines  Steel  Co.,  Richmond, 
Va.  at  $51,152,  time  to  complete  21U 
days,  awarded  cont.  by  Bureau  of 
Yards  and  Docks,  Navy  Department,  to 
erect  elevated  water  tank  at  Pearl 
Harbor,  T.  H.  under  Specification  No. 
4992. 

MARE  ISLAND.  Cal.— Until  Oct.  1. 
bids  will  be  received  by  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  under  Specification 
No.  4979  to  construct  pyschiatric  ward 
at  Mare  Island  Navy  Yard.  Deposit  of 
$10  required  for  plans,  obtainable 
from  Bureau. 

SAN  FRANCISCO — Farrar  and  Car- 
lin,  185  Stevenson  St..  at  $13,120  award- 
ed contract  by  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington. 
D.  C,  for  additional  grading  in  con- 
nection with  Marine  Corps  Supply 
Warehouse  in  Harrison  Street.  Work 
under  Specification  No.   5012. 

SAN  FRANCISCO  —  Constructing 
Quartermaster,  Fort  Mason,  preparing 
specifications  to  lay  6-in.  water  mains 
remove  present  water  mains  in  certain 
portions    of   Presidio. 


To    bp    Hone    bv    Day's   Work — Complet- 

ins    Flans. 
ALTERATIONS  Cost.    $innn 

SAN  FRANCISCO  Presidio,  Crissy  field. 
Remodeling    basement      of      r.inforced 

concrete   beao.."arters   building   for 

photograph  gallery. 
Owner — U.    S.    Government. 


SAN  FRANCISCO— Until  Sept.  18,  11 
a  m.,  bids  will  be  rec.  by  Constructing 
Quartermaster,  Fort  Mason,  to  level 
and  top  surface  Crissy  Field.  See  call 
for  bids  under  official  proposal  section 
in  this  issue. 


Mailing  Lists 


Disraeli  said;  "Confidence  is  a 
plant  of  slow  growth."  The  con- 
fidence which  architects,  con- 
tractors, and  owners  everywhere 
have  in  Qnandt-qnality  pamting 
and  decorating  service  has  been 
c'tablished  through  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  past  40  years. 
AVhether  the  Job  be  large  or 
small,  our  paramount  interest  is 
to  achieve  the  best  result  and 
Rive  fnll  value  for  every  dollar 
expended.  Quandt-quality  serv- 
ice is  a  dependable  service  and 
will  fnlflll  all  yonr  requirements. 


A.  Quandf  &  Sons 

Painters  •  Decorators 

Since  1885 
374  GUERRERO  STREET  ■  MARKET  17C9 

SAN  FBAHCISCO 

Los  ANGELES 


SAN  FRANCISCO — Constructing  Quar- 
termaster. Fort  Mason,  prepaing  spec. 
for  570-tt.  spur  track  with  switches, 
etc..  at  Transport  Docks,  Presidio.  60- 
Ib,  rails  will  be  used. 

HALLS  AND   SOCIETY 
BUILDL\GS 

BALLARD,  Wash. — Archt.  Frederick 
J.  Peters,  Seaboard  Bldg.,  Seattle,  tak- 
ing bids  to  erect  two-story  200x100  ft. 
class  A  theatre,  store  and  lodge  bldg. 
for  Ballard  Aerie,  Fraternal  Order  of 
Eagles:  est.  cost  $400,000.  Theatre  will 
have  seating  capacity  of  1000  and  will 
lie    70    by    100   ft. 


nber  S.  F.  Builders'  Exchange 
Phone   Sutter   6700 

ALBERT  DEAN 

Raudora  Variei?iited  Colors  Slate 
Hoofing 

and 

IJamlom  Tariefiated   Colors  Tile 

Roofiii!? 

Composition    Roofing 

General  Roof  Repairing 

Samples   -Submitted 

ISO   Jessie    .si..   San   Franciaco 

Res     4201     Mission    St. 

Phone    Randolph    5982 
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CLUB  HOUSE  ETC.  Cost,   $25,000 

PARADISE  PARK,  Santa  Cruz  Co.,  Cal. 
Club  house,  cabins,  goK-tennIs  court. 
Owner — Paradise  Park  Masonic  Club. 
Fresno 
Tho  project  calls  for  the  asquisition 
of  a  tract  of  120  acres,  heavily  wooded 
on   the  San  Uorenzo  river. 


1'lan.x   to   lie   Flgure<l   This   Week. 
1A)1k;K   *    OFFICES  Cost.    $170,000 

SAN  JO.'iK.  .Santa  Clara  Co.,  Cal.     North 

First    Street. 
Six-story  and  basement  reinforced  con- 
crete   Inline    and    oflice    building. 
t)«ner — Kniithls  of  Columbus.  San  Jose 
Architect — I>eo  .1.    Devlin.    lacitlc   Bldg., 
San  Francisco. 


Plans  BeinK  Figured. 

MEMORIAL  HALL  Approx.   $17,000 

DANVILLE.   Contra  Costa   Co.,  Cal. 
One-story    frame    and   stuoco    memorial 

hall   (American  Legion). 
Owner — Contra   Costa  County. 
Architect    —    James     T.     Narbett,     910 

Macdonald   Ave.,   Richmond. 


MEXICO — Chas.  Nlelson,  241  E  Bdwy 
Long  Beach,  has  tile  contract  to  erect 
a  group  of  olub  bldgs.  on  the  island  of 
I'almito  Del  Verde,  six  mile.s  oft  the 
coast  of  Mexico,  below  the  south  end 
of  Lower  California,  for  the  Teacapan 
Tropical  Club.  D.  W.  Callaghan,  own- 
er and  manager,  614  Pac.  S.  W.  BIdg., 
Long  Beach.  H.  L.  Gogerty,  413  Marine 
Rank  BIdg.,  Long  Beach,  archt.  Brick 
constr..  stucco  exter.,  tile  rf.s.,  cono. 
fl.«.  Main  bldg.  unit  70x100  ft.,  will  have 
clubrm.«..  kitchen  and  service  depts.. 
wings,  water  tower,  garages  and  store- 
rooms. Hotel  unit  will  have  two  wings 
each  300x30  ft.  The  two  service  wings 
will    l)f    20x140   ft.   each. 


SALEM,  Ore. — Archts.  Knighton  and 
Howell,  U.  S.  Bank  Bldg.,  Portland, 
taking  bids  to  erect  two-story  and 
basement  100x107  ft.  lodge  building 
for  B.  P.  O.  E..  Salem  Lodge.  Will 
have  tile  ro».if  and  brick  exterior.  Seg- 
regated bids  are  wanted  for  general 
contract,  heating,  plumbing  and  elec- 
tric   work.    Est.    cost    $180,000. 


LOS  ANGELES,  Cal.— Edwards,  Wil- 
dey  &  Dixon  Co.,  515  Black  Bldg.,  was 
awarded  the  gen.  contr.  at  $1,200,000 
for  erecting  the  new  Shrine  auditorium 
bldg.  and  banquet  hall  bldg.  at  Jef- 
ferson and  Royal  Sts. ;  John  C.  Austin, 
1125  Detwiler  BIdg.,  and  A.  M.  Edel- 
man,  H.  W.  Hellman  Bldg.,  assoc.  arci- 
lects;  G.  Albert  Lansburgh,  consulting 
archt.  Sub-contracts  will  be  awarded 
next  week.  The  bldgs.  will  be  reint. 
cone,  constr.  with  steel  roof  trusses 
and  balcony  constr.  for  the  auditorium. 
The   total   cost   will  be  about  $1,550,000. 


PORTLAND,  Ore. — Archs.  Camp  and 
Du  Pay,  426  E-Alder  St.,  preparing 
plans  for  two  or  three  story  and  base- 
ment lodge  building  to  be  erected  for 
\Voodmen  of  the  World,  Multnomah 
Camp  No.  77.  Will  be  of  reinforced 
concrete  construction.  SO  by  140-ft. 
Site  is  located  at  East  6th  and  Alder 
Kts. 


WILMINGTON,  L.  A.  Co.,  Cal. — Wil- 
mington Lodge  No.  198,  F.  &  A.  M.,  has 
had  plans  prepared  for  a  class  C  Ma- 
sonic temple  bldg.,  to  be  erected  on 
Canal  St.,  bet.  I  and  J  Sts.,  Wilming- 
ton; it  will  contain  3  stores  on  first 
floor  and  the  second  and  tliird  floors 
will  have  clubrooms,  including  social 
hall,  kitchen,  restrooms,  etc.  Brick 
walls,  75x50  ft.,  press,  brick  facirtg, 
comp.  rfg.,  plate  glass,  cem.  and  hard- 
wood fls.,  gas  htg.  sys.,  storage  water 
htg.,  pine  trim,  metal  lath;  $68,000. 


HOSPITALS 


PASADENA,  L.  A.  Co.,  Cal. — Archt. 
Robert  H.  Orr,  1305  Corporation  Bldg., 
is  completing  plans  for  a  dormitory 
hldg.,  to  he  erected  on  Santa  Anita  Ave. 
opp.  Ville  Dr.,  Pasadena,  for  the  Hassle 
Home  for  Aged,  National  Benevolent 
Assn;  it  will  have  accommodations  for 
%bout  75  people'  including  sleeping 
rooms,  kitchen,  dining  room,  library, 
reading  room.  ets.  Frame  and  plaster 
constr.,  2-story  and  basement,  tile  rfg. 
gas  htg.  sys.,  hardwd.  fls.,  tiled  baths, 
storage'water  htr.,   pine  trim,   $125,000. 


AUBURN,  Placer  Co.,  Cal. — Nov.  4  Is 
date  set  by  supervisors  to  vote  bonds 
of  $160,000  to  finance  erection  of  new 
county  hospital.  Election  held  last  year 
for  thiS' purpose  was  defeated.  Prelim- 
inary plans  for  the  structure  have  been 
prepared  by  Architect  W.  H.  Weeks, 
369    Pine   St.,    San   Francisco. 


VISALIA,  Tulare  Co.,  Cal.— County 
supervisors  appoint  committee  to  in- 
vestigate proposed  rehabilitation  of 
county  hospital  buildings.  C.  M.  White 
county  physician,  is  a  member  of  the 
committee. 


SAN  PEDRO,  Los  Angeles  Co..  Cal.— 
Archt.  Marshall  R.  Lawson,  540  Paci- 
fic Ave.,  San  Pedro,  has  been  commis- 
sioned to  prepare  plans  for  a  hospital 
bldg.  to  be  erected  at  cor.  6th  and  Pat- 
ton  Sts.,  San  Pedro,  for  the  San  Pedro 
General  Hospital  Assn.  It  is  contem- 
plated to  erect  a  3-story  class  C  bldg. 
or  class  A  bldg.  to  contain  about  20 
private  rooms,  several  wards,  operat- 
ing rooms,  etc.  at  present  at  a  cost  of 
about   $63,000. 


FRESNO,  Fresno  Co.,  Cal.  —  Archs. 
Glass  and  Butner.  Cory  Bldg.,  Fresno, 
commissioned  by  county  supervisors  to 
prepare  plans  for  proposed  t'wo  story 
clinic  building  to  be  erected  at  county 
hospital  grounds;  est.  cost  $40,000  .The 
second  story  of  the  structure  will  be 
left  unfurnished  until  additional 
funds    are    available. 


LOS  ANGELES,  Cal. — Benj.  F.  Farley, 
219  N.  Olive  St.,  Burbank,  subm.  low 
liid  to  county  supervisors  at  (a)  $93,200, 
materials  for  concrete  furnished  by 
county,  and  (b)  $99,989,  same  material 
l>urnished  by  contractor,  for  6  hospital 
ward  buildings  at  Olive  View  Sanitar- 
ium; .10x120  ft.  ea.;  1-story,  frame  con- 
struction, concrete  foundation,  maple 
floor.s,  shingle  and  composition  ronf.  26 
b.'ds.  Other  bids:  F.  J.  Solt.  (a)  $103,- 
200  and  (b)  $111,000;  McFadden  & 
Winkleman,  (a)  $106,000  and  (b)  $113,- 
000:  Walter  Slater  Co.,  (a)  $114,000;  (b) 
$126,000;  T.  E.  Young,  (a)  $114,512,  (b) 
$118,418;  Roy  L.  Kent  Co.,  (a)  $116,000, 
(b)  $121,500:  L.  A.  Getsler  (a)  $123,488, 
(b)    $132,994. 


WESTEST 
Electric  Safety  Switches 

a  Western  made  product 
used  and  installed 

by 

LATOURRETTE  FICAL 

on  the 

U.  S.  Veterans'  Hospital 

Livermore,  Calif, 

Western  Safety 
Manufacturing  Co.,  Inc. 

Manufacturers  of 

Enclosed  externally    operated 

safety  switches,  knife  switches, 

metal  switch  and  cut-out  boxes, 

safety  switch  boards 

247  MINNA   STREET,    SAN   FRANCISCO 
Phone  Sutter  3008 


Phone  Franklin    9400 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


IGarHftt  (EottHtntrtton  l^pnrtH 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSIOIV    STREET  SAN    FTIANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL,    LUMBER   YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Doors,    Sash 

Frames    and    Monldlnes  

JERROLD  AVE.  &  VARNEVELD  AVE. 

Mission   901-902-903-904  San  Francisco 


u 

MARE  ISLAND,.  Cal.-UnUl  Oct  1 
bids  will  be  received  by  Bureau  oi 
Yards  and  Docks,  Navy  Department 
WashinEton  D.  C,  under  specification 
No  4979  to  construct  psychiatric  ward 
at  Mare  Island  Navy  Yard.  DeP°.«>t  °f 
$10  Squired  for  plans,  obtainable 
from   Bureau. 

SACRAMENTO  Cal.-The  following 
bids  were  awarded  by  Harry  W  Hall 
county  clerk,  to  erect  power  house  and 
?aundVy  building  in  connection  with 
{he  county  hospital  building  at  Sac- 
ramento, Cal.  Plans  by  Architect  R.  A. 
Herold,  Forum  Bldg.,  Sa^amento 
General  contract  awarded  to  *  red  m. 
Betz,    1831    "Q"   St.,   Sacramento   at 

Plumbing    &    Elec     Co..    421    J    fat., 

S.a.l*stf  wrT.7Ra^Vc2l401  Front 
f3t.,   Sacramento,   at   »b»o. 
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Preliminary   Plans   Being   Prepared. 
HOTEL  Co.st,   $100,000 

EUREKA.    Humboldt   Co..    Cal.,    Second 

and  F  Stretse. 
Three-story  frame  and  stucco  hotel  (90 

rooms   and   60   baths). 
Owner — Company     being     organized    to 

construct. 
Architect — Newton    Ackerman    (Jacobs, 

Crozier    and    Ackerman).    Eureka. 

California. 


POWER  PLANTS 


SANTA  BARBARA,  Cal.  —  Election 
will  be  called  shortly  to  vote  bonds  of 
$135,000  to  finance  construction  of  mu- 
nicipal power  plant. 


HOTELS 


Cal. 


$11,000 
Market 


brick 


Contract   to   be   Awarded 

ADDITION 

SALINAS.    Monterey    Co. 

AddUion'ai     story     to     one-story 
hotel  building. 

rc-JiiJ^P-wTclf^ff    ^  White,    Growers 

Bank  Bldg.,   San   Jose. 
Contractor— H.    R.    Sherman,    41    W-San 

Antonio   St.,   San   Jose. 

Plans   Being   Prepared.  .in  non 

ADDITION  .       Cost.  $40,000 

PASO  ROBLES.  San  Luis  Obispo  Co. 
Addition    to    brick    hotel    hldg. 
Owner  —  Hotel  Taylor  (A    I.  Srnith). 
Architect    —    Miller    &    Warnecke,    414 
13th,    Oakland. 


LOS  ANGELES,  Cal.— Archts.  Alfred 
W  Rea  and  Chas.  E.  Garstang.  905 
Tr'u.st  &  Savings  Bldg..  have  completed 
plans  and  are  taking  bids  for  a  class 
A  hospital  addition  and  a  class  C 
nurses'  home  bldg.  to  be  erected  at  the 
Methodist  Hospital  on  Grand  Ave.,  bet. 
28th  and  30th  Sts.  The  main  bldg.  will 
be  5-stnrv  and  basement,  37x163  ft., 
with  accommodations  for  125  beds,  re-- 
infnrced  cone,  frame  and  fls.,  brick 
fillpr  walls,  plaster  exter..  hollow  tile 
partitions,  comp.  rfg.,  2  elevators, 
steam  htg.  sys.,  shower  and  tub  baths, 
tile  work.  The  nurses'  home  will  ac- 
commodate 177  nu*ses;  4-story  and 
ba-sement  80x136  ft.,  brick  construction 
press  brick  facing,  comp.  rfg..  struc. 
.steel  pine  trim,  tiled  baths,  elevators, 
steai^  htg.  sys:   $.100.000. 

PISMO  BEACH.  San  Luis  OlJispo  Co., 
Cal  — Mr.  and  Mrs.  M.  Olsen  of  Bak- 
ersfield  will  start  early  construction  of 
a  40-room  hotel  and  store  building,  3 
stories   in  height. 

SANTA  ANA,  Orange  Co..  Cal. — Sam- 
uel R  Wyvill  and  Louis  L.  Bryan  have 
prepared  plans  for  a,  3-story  brick  ho- 
tel at  s.w.  cor.  4th  and  French  Sts.  for 
Frank  Musselman;  It  will  contain  store 
and  24  hotel  rms.,  25x120  ft.;  $40,000. 
Work  will   be   started   this  fall. 


PHOENIX,  Ariz. — A  syndicate  head- 
ed by  Anglo-London-Paris  Co.,  of  San 
Francisco,  has  purchased  all  Salt  River 
Valley  Water  Users  Assn.  bond  issues, 
aggregating  $4,743,000,  for  development 
of  Horse  Mesa  power  project. 


PUBLIC  BUILDINGS 


LOS  ANGELE5.S,  Cal.— Archts  Ken- 
neth Macdonald,  Jr.  .«:  Co.,  Brack- 
Shops  Bldg.,  are  preparing  plans  for 
a  12-story  and  basement  class  A  hotel 
bldg.  to  be  erected  at  s.e.  cor.  of  6th 
and  Wimer  Sts.,  for  Fred  A.  Elliott, 
Jonathan  CliVb.  It  will  contain  250 
rooms,  each  with  private  bath.  remf. 
cone,  constr-  154x115  ft.,  press,  brick 
and  terra  cotta  facing,  marble  and  tile 
work,  hardwd  trim,  steam  htg.;  ele- 
vators;   $1,000,000. 

LOS  ANGELES.  Cal. — Archts.  Walker 
&  Eisen.  756  S  Spring  St..  are  prepar- 
ing plans  for  a  store,  market  and  ho- 
tel bldg.  to  be  erected  at  s.w.  corner 
Cahnenga  Ave.  and  Yucca  St..  for  W. 
B  French:  tliere  will  be  stores  and 
Market  on  first  floor  with  hotel  rooms 
above.  Dimen.,  92x182  ft.,  brick  walls, 
comp.  rfg.,  stucco  and  cast  stone  fac- 
ing struc.  steel,  cem.,  pine  and  hard- 
wood fls..  tiled  baths,  plate  glass,  gas 
rads..  storage  water  htr.,  pine  trim, 
2-story, 


Plans   Approved  —  Working  Drawings 

•  To   Be   Prepared. 
FIRE   HOUSE  Cost.    $8000 

BERKELEY,   Spruce  and   Arch  Sts. 
One-story  frame  and  stucco  fire  house. 
Owner — City  of  Berkeley. 
Architect    —    James    W.    Plachek,    2014 
Shattuck  Ave.,  Berkeley. 

Preliminary  Plans  Approved — W^ork- 
ing  Drawings  To  Be  Prepared. 

FIREHOUSE  Cost,    $S0OO 

BERKELEY.  Hillside   School   Site. 

One-story   frame   and   stucco   firehouse. 

Owner— City    of   Berkeley. 

Architect— W.  H.  Ratcliff  Jr.,  Merc. 
Bank  Bldg..  Berkeley. 

REDLANDS,  San  Bernardino  Co..  Cal 
—Community  Sing,  Mrs.  G.  E.  Mullen, 
executive  chairman,  contempIate.s 
erecting  a  community  house. 


Plans   Complete   —  ^ids  To   Be  Called 

For  Next  Week. 

COMMUNITY  HOUSE  Cost,  $18,000 

PIEDMONT,    Alameda      Co..      Piedmont 

Park. 
One-story   frame   community  house. 
Owner — City  of  Piedmont. 
Architect — ^Meyer  &   Johnson,   742   Mar- 
ket   St..    San    Francisco. 
Plan.s    were    originally    prepared    for 
addition    and    alterations      to      present 
l)uilding.  but  this   idea  has  been  aban- 
doned  and   new   plans   call   for   an   en- 
tirely new  structure. 

Bids  To  Be  Asked  About  Sept.  15- _„^, 

REMODEL  Cost,    $2d,000 

0.\KLAND,   Cal. 

General  remodeling  of  county  treasur- 
er's office  including  installation  of 
vault   equipment. 

Owner— County  of  Alameda,  Geo.  Cross 
county  clerk. 

Architect — Henry  Meyers,  Kohl  Bldg, 
San    Francisco. 

BERK'iEjLE'i^  Alameda  Co,,  Cal. — 
r-itv  Manager  John  N.  Edy  preparing 
estimates  of  cost  for  constructing 
annex  to  city  hall  to  provide  additional 
quarters  for  police,  health  and  fire 
department.s.  It  is  estimated  the  an- 
nex will  cost  in  the  neighborhood  or 
$48,000. 


LOS  ANGELES,  Cal.  —  Jamestown 
Metal  Prod.  Co..  1026  S  Olive  St  Subm 
low  bid  to  CO.  .super.  Sept.  2,  at  $136,- 
033  for  furnishing  and  erecting  nnetal 
doors  and  frames,  etc.,  for  new  Hail 
of  Justice.  Other  bids:  G.  R.  Brandin. 
$187,390:  Roisman,  $194,389:  Forderer 
Cornice  Works.  $235,000. 


STOCKTON.  San  Joaquin  Co.,  Cal.  — 
Until  Sept.  29,  11  a.  m.,  bids  will  be 
received  bv  Eugene  D.  Graham,  coun- 
ty clerk,  to  paint  and  finish  exterior 
and  interior  trim,  including  plastered 
walls  and  ceilings  of  county  detention 
home.  Ralph  P.  Morrell.  architect. 
Stockton.  Cert,  check  10%  payable  to 
Chairman  of  Bd.  of  Sups.  req.  Plans 
obtainable  from  county  clerk  on  de- 
posit of  $10,  returnable. 


n^f^xTifT 


CONCPETE 
M IX 


DEAR  BILLIE  Feary. 
AND  ALL  the  rest. 
OF  THE  big  guns. 
OF  BUILDERS'  Day. 
I   AM  the   loser  by   far. 
BECAUSE   I  didn't  show   up. 
AT   SANTA   Cruz. 
I   MISSED   you   all. 

AND  ALL  the  fun  liesides. 

BITT   IF   you    were. 

AS  I  am,   the  president. 

OF  THE  Pratt  Building  Material  Co. 

AND  THE  Pratt  Rock  &  Gravel  Co. 

DOUGLAS   300— "Easy   to   reuiemlier." 

PRODUCERS  OF  sand,  rock  and  gravel. 

YOU   WOULD   have   to   lie. 

ON  THE  jump  here  and  Iht-re. 
1   HAD  to  gu   to  Sacranienlo. 
WHEN   I   wan  led   to  g". 
TO  SANTA   Cruz. 


BUT  WHAT  I  want  to  say. 

IS  THIS. 

I'VE   READ   the    Builders'    Extra. 

.•iND  IT'S  as  clever  a  stunt. 

.VS  WAS  ever  pulled. 

AND   I  commend  Jack  and  Joe. 

^ND  THE  Builder  Crew. 

•      •      • 
"I    THANK    you." 
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SACRAMENTO,  Cal.— City  Manager 
H.  C.  liottorft  announces  plana  are  be- 
ing completed  and  bids  will  bo  asked 
In  about  one  month  to  erect  ^7^0,000 
civic  uuditurlum.  Jas.  S.  iJeaii  (Dean 
&  Dean),  architect.  City  Library  Bldg., 
Sacramento. 


LAS  ANGELKS,  Cal.  —  James  P. 
Walsh,  1739  W.  .i'Jth  St.,  L.  A.,  submits 
low  bid  to  county  supervisors  at  $152,- 
200  (usin^  hardwall  plaster)  tor  orna- 
montal  and  plain  plaster  and  metal 
lath  for  new  Hall  ot  Justice.  X.  Broad- 
way and  Temple  St.  Bids  were;  James 
P.  Walsh.  J152.200  hardwall,  $154,700 
lime  and  cement:  MaiCjruer  it  Simpson, 
$153,166:  Peter  Braadley,  $162. HOU  hard- 
wall,  $159,000  lime  and  cement:  Clinton 
Constr,  Co.,  $169,000  either  tyi)e:  E.  V. 
Fallgren,  $184,500  either  type:  Gust 
Johnson,  $185,927  lime  and  cement,  and 
$187,637  hardwall:  Burt  E.  Dequine, 
$184,745  hardwall,  $191,459  lime  and  ce- 
ment: J.  F.  Bolster  &  Co.,  $198,700  hard- 
wall,   $208,150  lime  and  cement. 


RESIDENCES 


Construction   Under   Way. 
RESIDENCE  Cost,   $10,000 

NAPA,   Napa  Co.,   Cal. 
Two-story    stucco    and    frame    9-room 

residence. 
Owner — James   G.   Noyes. 
Architect — Warren  G.  Perry,   260  Calif. 


Contract  Awarded. 

RESIDENCE  Cost,    $13,200 

SACRAMENTO,   Montgomery   Way. 
Two-story   frame   and   stucco   residence 

with   tile  roof. 
Owner — F.  F.  Grau. 
Architect — Dean   &,  Dean,   City  Library 

■Sacramento. 
Contractor— Wm.    Whitsell,    2900   C  St., 

Sacramento. 


Plans  To  Be  Figured  This  Week. 

RESIDENCE  Cost,  $25,000 

PIEDMONT,   Alameda   Co.,   Cal. 

Two-story  and  basement  frame  resi- 
dence, garage,  fountains,  land- 
scaping, etc. 

Owner — A.  P.  Parker. 

.\rchitect — W.  H.  Ratcliff,  Jr.,  Mercan- 
tile Trust  Bldg.,   Berkeley. 


Plans  Complete. 

RESIDENCE  Cost,   $10,000 

LOS  GATOS.  Santa  Clara  Co.,  Cal. 
Two-sto.    frame    country    residence     (S 

rooms). 
Owner — Mr.  Weidman. 
Architect — C.   O.   Clausen,   Hearst  Bldg. 

San  Francisco. 


SANTA  ANA,  Orange  Co.,  Cal.— Leo 
Borchard.  802  S.  Broadway,  will  build 
a  two-story  9-room  frame  and  plaster 
dwelling  at  1617  E.  4th  St..  for  him- 
self.     Tile    roof.      Cost,    $30,000. 


Plans  Being  Completed. 

RESIDENCE  Cost.    $12,000 

SAN  FRANCISCO,  Santa  Tnez  &  Otsego 

Avenue. 
Two-story   frame   and  stucco   residence 

with  terra  cotla  tile  roof  (8  rooms) 
Owner — Joseph    Delucohl. 
Architect — C.   O.   Clausen,   Hearst  Bldg. 

San  Francisco. 


Plans   Being  Figured. 

RESIDENCE  Cost,    $12,000 

SAN    FRANCISCO,   Vallejo   near   Baker 

Street. 
Two-story  frame  and  stucco  residence. 
Owner — H.  Thompson. 
Architect — Henry    C.    Smith,    Humboldt 

Bank   Bldg.,   San   Francisco. 


Plans   Being  Completed. 
RESIDENCE  Cost,   $15,000 

SAN  FRANCISCO,  Clay  St.  near  Maple. 
Two-story     and    basement    frame    and 

stucco    residence    and    garage    (tile 

roof). 
Owner — Mrs.  E.  Cummings. 
Architect — Henry    C.    Smith,    Humboldt 

Bank  Bldg.,  San  Francisco. 

SAN  FRANCISCO— Mr.  Geo.  H.  Dyer 
of  Dyer  Bros.  Steel  Company  lately 
purchased  four  Marine  View  lots  in 
Forest  Hill  and  contemplates  the  erec- 
tion of  a  residence  to  cost  in  the  neigh- 
borhood of  $50,000. 


LAMANDA  PARK,  L.  A.  Co.,  Cal. — 
Archt.  Carleton  M.  Winslow,  921  Van 
Nuys  Bldg.,  is  completing  plans  for  a 
20-room  Italian  residence  to  be  erected 
at  Lamanda  Park,  for  Mrs.  A.  P.  Gove. 
Frame  and  plas.  constr.,  2-story  and 
basement,  tile  rfg.,  gas  unit  htg.  sys., 
storage  water  htr.,  6  colored  tiled 
baths,  hardwd.  trim  and  fls.,  marble 
hall,  stone  and  marble  mantels,  re- 
frigerating sys.,  ornam.  iron  work, 
walnut  doors,  metal  lath,  large  garage; 
$80,000.  A.  C.  Brandt,  104  S  Rose  St., 
Pasadena,  has  the  gen.  contr.  on  a  per- 
centage basis. 

BEVERLY   HILLS,   L.  A.   Co.,   Cal.  — 

Archt.  A.  L.  Rogelmair,  358  New  High 
St.,  has  completed  plans  for  a  10-room 
residence  at  612  Foothill  Blvd.,  Bever- 
ly Hills,  for  Mrs.  F.  K,  Rosenberg. 
Two-story,  55x60  ft.,  frame  constr., 
plaster  exter.,  cast  stone  trim,  tile  and 
comp.  rfg.,  2  tile  baths,  gas  unit  htg., 
hardwd.  and  tile  tis.,  pine  trim,  ornam. 
iron,  plate  glass.  Owner  will  take  bids 
on  general  contract  soon. 


Plans   Being   Prepared.      - 

RESIDENCE  Cost,     $12,000 

PIEDMONT,  Alameda  Co..  Cal.  Lake- 
view  Ave.  and  Sheridan  St. 

Two-story  frame  and  stucco  residence 
(8    rooms). 

Owner Fred  Muller,  Syndicate  Bldg., 

Oakland. 

Architect — W'yckofE  &  White,  Growers 
Bank  Bldg.,  San  Jose. 

Contractor — Fred  Muller  ,  Syndicate 
Bldg.,   Oakland. 


All-Key 
Plaster  Lath 

(Patented) 
10O%    Mechanical   Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
The  Last  ■Word  In  Wall  Board. 


CALIFORNIA   CEDAK  PRODUCTS   COMPANY 

STOCKTON,   CALIFORNIA 


Plans  Being  Completed. 

BUNGALOW'S  Cost,   $25,000 

.\LAMEDA,     Alameda    Co.,     Cal.       Park 

Avenue.  " 

Eight     one-story       frame       and     stucco 

bungalows    (bungalow   court). 
Owner — L.    Kaliski,    1301      Regent      St., 

Alameda. 
Architect  —  A.   A.    Cantin,    68    Post   »t., 

San   Francisco. 
Contractor — L.  Kaliski,  1301  Regent  St., 

Alameda. 


Contract  Awarded. 

RESIDENCE  Cost,    $10,000 

SAN  FRANCISCO.     Vallejo  Street  W  of 

Broderick. 
Two-story    and     basement    frame     and 

stucco    7-room     residence,    Spanish 

architecture. 
Owner — Emil  Lapachet. 
.\rchitect   —   O.   R.    Thayer,   110   Sutter 

St.,  San  Francisco. 
Contractor — C.    F.    Parker,    251    Kearny 

St.,   San  Francisco. 


Plans   Being   Prepared. 
RESIDENCE  Cost,    $12,000 

SAN    FRANCISCO,    Green    near    Taylor. 
Two-story  frame  and  stucco  residence. 
Owner — Mr.  Coy  Filmer. 
Architect — Carl  Werner,  605  Market  St. 
San  Francisco. 


LOS  ANGELES,  Cal. — Archt.  Frank 
M.  Tyler,  rm.  12,  634  S  Western  Ave., 
has  completed  plans  for  a  2-story,  12- 
room,  frame  Spanish  dwelling  to  be 
erected  by  day  work  by  Contractor 
Caldwell,  near  the  Encino  Country 
Club,  for  W.  H.  Hay.  Stucco  exter.,  tile 
rf.,  hardwd.  fls.,  oak  trim  in  main  rms., 
wr.  iron  and  balconies,  eleo.  rads., 
garage  with  servants'  rms.,  4  tile  baths 


Contracts  Awarded. 

RESIDENCE  Cost,    $11,000 

FRESNO,  Fresno  Co.,  Cal.,  Linden  and 
Home  Aves.  , 

Two-story  and  basement  (Spanish 
type)    frame   and   stucco   residence. 

Owner — Qleve  Stdut,  360  Blaqkatone 
Fresno. 

Architect — Swart^  and  Ryland,  Rowell 
Bldg.,   Fresno. 

Contractor — C.  E.  MillhoUen  1249  Cala- 
veras,  Fresno. 


BRENTWOOD,  Contra  Costa  Co.,  Cal. 
— Architect  McNeal  Swase.y,  405  Hi- 
bernian Bldg.,  Los  Angeles,  has  com- 
pleted plans  for  an  English  residence 
at  Brentwood  for  E.  E.  Smith,  Brick 
veneer,  plaster  and  half-timber  con- 
struction. Cost,  $20,000.  .^elected  bids 
to  be  taken  soon. 

Contract    Awarded 

RESIDENCE  Cost,    $12,900 

BERKELEY,    Calif.,      Lots    29    and    30, 

BIk.    3,    Berkeley    Heights. 
Two-story      10-room      frame      residence 

and  double  garage. 
Owner    —    Marietta    C.    Mastick,       2611 

Derby   St.,    Berkeley. 
Architect — F.    Sprow,    2246    Fulton    St., 

Berkeley. 
Contractor    —    Berkeley    Building    Co., 

2029   Shattuck  Ave.,   Berkeley. 


Contract  Awarded. 

RESIDENCE  Cost,   $13,800 

SAN  FRANCISCO,  W  Broderick  65  S 
Green. 

One-story  and  basement  frame  and 
stucco  residence. 

Owner — Otto  Wankowskl,  25  Kearny 
St.,   San  Francisco. 

Contractor — W.  W.  Rednall,  2500  Bri- 
ber!  St.,   'San   Francisco. 


Plans   Complete. 

RESIDENCE  Cost,    $20,000 

PIEDMONT,    Alameda    Co.,      Cal.,      469 

Mountain  Ave. 
Two-story  frame  and   stucco  residence 

and  garage. 
Owner — Misses  A.  M.  &  L.  B.  Johnson, 

937   Bay  View,   Oakland. 


SCHOOLS 


VALLEJO,  Solano  Co.,  Cal. — Vallejo 
High  School  District  authorize  prep- 
aration of  plans  for  $20,000  gymnasium 
building  to  be  erected  at  high  school 
grounds.  Elmer  L.  Cave  Is  city  supt. 
of  schools. 
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Plans  Being  Revised. 

SCHOOL  Cost,   $12,000 

CONCORD.   Contra  flosta  Co.,  Cat. 
One-story    frame    grammar    school    au- 
ditorium   building. 
Owner— Concord  Grammar  School  Dis- 

ArchiVe'^ct— James  T.  Xarbett,  910  Mac- 
donald  Ave.,  Richmond. 
Plans  are  being  revised  and  some 
deductions  being  made.  It  has  not  been 
definitely  decided  whether  new  bids 
will  be  called  for  or  if  the  contract 
will  be  awarded   low  bidder. 

Plans    Being    Figured    —    Bids    To    Be 

Opened  Sept.  27  at  7  P.  M. 
GYMNASIUM    ETC.  Cost,    $100,000 

LEMOORE.  Kings  Co..  Cal. 
Reinforced     concrete     gymnasium     ana 

shop   building.  ,.    ^   „  ,.      i 

Owner  —  Leraoore  Union   High  School 

District.  „,         „. 

Architect— W.   H.   Weeks,   369   Pine   St. 

San  Francisco,  and  Tribune  Tower 

Oakland. 
Preliminary    Plans    Being    Prepared. 

Infirmary  cost,  $40,ooo 

SA.STA    CLARA,    Santa    Clara    Lo.,    >  al. 

Santa  Clara  University. 
Two-story  fireproof  infirmary  building 

(type   of  construction   not    decided) 
Owner— Santa    Clara    University. 
JVrchilect John  J.  Donovan.  Tapscott 

Bldg.,  Oakland. 

SAN  JOSE,  Santa  Clara  Co..  Cal.  -- 
The  following  bids  were  opened  Sept. 
4  at  8  o'clock  p.  m.  by  the  Secretary 
of  the  Board  of  Education  of  the  city 
of  San  Jose  for  the  construction  of  a 
reinforced  concrete  high  school  build- 
ing in  Grant  Street,  San  Jose,  accord- 
ing to  plans  and  specifications  by  Ar- 
chitects W.  H.  Weeks,  369  Pine  St  San 
Francisco  and  Binder  &  Curtis.  3o  W 
San  Carlos,  San  Jose:  . 

All  bids  are  being  held  under  advise- 
ment until  the  next  meeting  of  the 
Board,  Tuesday,  Sept.  9,  1924. 

General    Contract 
Larsen    &    Siegrist,      Claus      Spreckels 
Bldg.,    S.    F.,    Prop.    (1)    main    bldg. 
$356,946;   (2)  shop  bldg.  $37,000;  (3) 
cafeteria  bldg.  $32,900;  (4)  showers 
$48,400;     (5)     music     room     $J8,»»o, 
(6)    swimming   pool    $7174. 
James   L.   McLaughlin,   251   Kearny   St.. 
S    F      (1)    $362,500;   (2)   $34,000;   (3) 
$27,500;     (4)     $49,500;     (5)     $23,000; 
(6)    $5000. 
J.    F.    Shepherd,    2341    N    Madison    St.. 
Stockton.    CD    $363,849:    (2)    $3o.796; 
(3)  $34,792;  (4)  $45,084;   O)  $2o,!>4S; 
/ c\  Sll  3^4. 
West  Coast  Construction  Co.,  519  Calif. 
St..   S.  F.,    (1)   $355,880;   (2)   $33,715; 

(3)  $27,966;    (4)    $41,463;   (5)    $22,605 
(6)    $7831.  „     „      ,,. 

Sample  &  Cody,  Call  Bldg..  S.  F..  (1) 
$359,000:     (2)     $34,000;     (3)     $30,000; 

(4)  $42,000;    (5)    $22,000;    (6)    $8000. 
Robert  Trost,  26th  and  Howard  Sts.,  S. 

F.,     (1)     $336,634;     (2)     $28,328:     (3) 
$26,587;   (4)   $37,361;   (5)  $19,936;   (6) 

Hannah  Bros.,  142  Sansome  St.,  S^  F., 
(1)  405,850;  (2)  $30,000:  (3)  $35,600 
(4)    $42,200;    (5)    $26,200;    (6)    $9800. 

R  W.  Littlefield,  351  12th  St.,  Oakland, 
(1)  $375,486;  (2)  $31,200;  (3)  $28- 
700:  (4)  $37,700;  (5)  $20,300;  (6) 
J7500.  „      .,       „. 

H.  Jorgensen,  651  Prevost,  S.  J.,  (1) 
$280,364:  (2)  $32,175:  (3)  $29,573; 
(4)    39,683;     (5)    $20,085:    (6)    $6350. 

R  O.  Summers,  17  N  First  St.,  San  Jose 
(1)  $399,860;  (2)  $37,153;  (3)  $38,- 
127:  (4)  $47,824;  (5)  $29,421;  (6) 
$6978. 
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E.  Nommensen.  101  S  16th  St..  San  Jose 
(1)  $379,642;  (2)  $33,035;  (3)  $33.- 
6SS:  (4)  $42,706:  (5>  $26,310;  (6) 
$6200. 

W.  B.  Reed.  Erower  Bldg..  Bakersfield. 

(1)    $346,250:    (2)    $31,421:    (3)    $29.- 

444:     (4)     $38,899;     (5)     $17,707;     (6) 

$5108. 

Contractor  H.  Jorgensen  asked  to  be 

allowed  to  withdraw  his  bid   (low  bid- 
der). 

Heating 

W.  J.  Nottingham,  351  12th  St.,  Oakland 
Prop.  (1)  $33,333;  (2)  $33,333;  (3) 
$31,888;  (4)  $32,222;  (5)  $31,777;  (6) 
$1440:  (7)  $1700;  (8)  $980;  (9)  $1,- 
244;  (10)  $1460;  (11)  Alt.  a  $11,644. 
c  $11,844,  d  $11,844,  e  $11,500;  (12) 
$51,888;  (13)  $51,888;  (14)  $50,555: 
(15)    $50,888;    (16)    $50,333. 

Geo.  A.  Schuster.  351  12th  St..  Oakland. 
(1)  $32,428;  (2)  $32,440;  (3)  $32,700: 
(4)  $31,200;  (5)  $30,900;  (6)  $1400; 
(7)  $1600;  (8)  $1100:  (9)  $1050;  (10) 
$1650:  (11)  a  $11,990.  b  $11,408,  c 
$12,130,  d  $1200,  e  $11,720;  (12)  $49,- 
990:  (13)  $49,750;  (14)  $50,450;  (15) 
$49,000;    (16)    $48,390. 

Lawson  &  Drucker.  450  Hayes  St.,  S.  F.. 
(1)  $31,150;  (2)  $30,900;  (3)  $30,875 
(4)  $30,900.  (5)  $30,720;  (6)  $1530: 
(7)  $3000;  (8)  $1550;  (9)  $4665;  (10) 
$1600. 
Latourrette-Fical  Co.,  907  Front  St., 
Sacramento,  (1)  $29,000;  (2)  $28.60o 

(3)  $27,800;  (4)  $27,800:  (5)  $27,700; 

(6)  $1,100:  (7)  $1,400:  (8) 
$400;  (9)  $1450;  (10)  $1200;  (11) 
(12)  $47,500;  (13)  $46,500;  (14)  $46.- 
a  $1350.  b  $375.  c  $150.  d  $475.  ' 
000;  (15)  $46,000;  (16)  $45,800. 

F  Studer.  667  B  St.  James,  San  Jose, 
(1)  $27,933;  (2)  $27,833;  (3)  $27,266: 

(4)  $26,924;    (5)    $26,744;    (6)    $1595; 

(7)  $1524;  (8)  $1124;  (9)  $964;  (10) 
$1555:  (11)  a  $1144,  b  $10,944.  c 
$10,955.  d  $11,063.  e  $10,845:  (12) 
$45,396:  (13)  $45,196;  (14)  $45,103: 
(15)    $44,860:    (6)    $44,472. 

W  H  Picard,  351  12th  St.,  Oakland, 
(1)  $31,522;  (2)  $30,998;  (3)  $30,- 
369:  (4)  $30,896;  (5)  $27,940;  (6) 
$1660;  (7)  $1438;  (8)  $1263:  (9) 
$1035:  (10)  $1169;  (11)  a  $11,670,  b 
$11,269.  c  $11,688.  d  $12,252.  e  $11.- 
298;  (12)  $49,758;  (13)  $48,934;  (14) 
$48,625;    (15)    $49,717:  .(16)    $47,806. 

Doell  &  Brown,  351  12th  St.,  Oakland, 
(1)  $31,977;  (2)  $31,600;  (3)  $31,212: 
(4)  $31,602;  (5)  $31,202;  (6)  $1393; 
(7)  $1967;  (8)  $1267:  (9)  $4407; 
(10)  $1747;  (11)  a  $41,324.  b  $40,947. 
c  $40,434.  d  $40,949.  e  $40,945;  (12) 
$51,825:  (13)  $51,528:  (14)  $51,040; 
(15)  $51,430;  (16)  $51,030. 
Blackboards 

Stewart  Sales  Co..  Rialto  Bldg.,  S.  F., 
slate    $4552;    composition    $2500. 

Rucker  &  Fuller,  677  Mission  St..  S.  F.. 
slate   $4495:   composition   $2470. 

E  F  Webber  Co..  601  Mission  St..  S.  F.. 
slate    $4607:    composition,    $2531.75. 

F  W.  Wentworth  Co..  39  2nd  St..  S.  F.. 
slate   $4517.47;  composition  $2482.35 

W.  T.  King,  slate  $ —  composition  $1223 


Res    Phoae   Piedmont   482 

MJ.MacDonough 

STUMPS  PULLED 
LAND    CLEARED 

TREE  SUKGERT 
EXPERT   PO^VDER   1V0RK 
Trees  Trimmed  or  RenioTCd 

Equipped    with    Stump    Pullers 

and  Power  Saws 
8212  Baker  St,  Berkeley,  Calif. 


YUBA  CITY.  Sutter  Co.,  Cal. — Until 
Sept  20,  8  p.  m..  bids  will  be  received 
by  J.  S.  Cope.  Lincoln  School  District, 
for  painting  and  mechanical  In  con- 
nection with  Lincoln  school.  George  C. 
Sellon  &  Co..  architects.  California 
State  Life  Bldg..  Sacramento.  Cert,  chk 
lO^c  pavable  to  clerk  req.  Plans  ob- 
tainable from  architect  and  on  file 
with   clerk. 

SACRAMENTO.  Cal. — Until  Sept.  16 
8  p  m..  bids  will  be  rec.  by  A.  I.  Xavlet. 
clerk.  Sutterville  Heights  School  Dis- 
trict. 1130  Tenth  St..  Sacramento,  for 
erection  of  new  school  buildings  and 
addition  to  presen,a  structure.  Cert, 
check  10%  req.  with  bids.  Plans  obtain- 
able from  clerk. 


LONG  BEACH.  L.  A.  Co.,  Cal. — Wr 
G.  Reed.  814  Pacific  S.  W.  Bank  Bld- 
Long  Beach,  was  low  bidder  at  $247. Ov 
on  gen.  contr.  for  proposed  Woodrow 
Wilson  Junior  High  School  at  San 
Diego.  T.  C.  Kistner  &  Co..  archts.,  616 
Pantages  Bldg.,  and  537  Spreckels 
Bldg.,  San  Diego.  Other  low  bidders 
were;  Heating,  John  M.  Eustace,  1246 
B  9th  St..  $11,500;  plumbing.  Edward 
Rohde.  1165  State  St..  San  Diego,  $14,- 
816:  clec.  wiring,  Capitol  Elec.  Co.,  123 
C  St..  San  Diego.  $12,000. 

VALLEJO,  Solano  Co.,  Cal.  —  Until 
Sept.  30,  8  p.  m..  bids  will  be  received 
by  Elmer  L.  Cave.  secy.  Board  of  Edu- 
cation, to  install  two  water  pressure 
systems,  one  at  Senior  High  School  and 
another  in  McKinley  school.  Cert.  chk. 
5%  req.  with  bid.  Plans  obtainable  from 
secretary.  Room  1-2.  Masonic  Temple. 
344  Virginia  St..  Vallejo. 

LONG  BEACH.  L.  A.  Co..  Cal.— Con- 
tracts for  erecting  the  Alexander  Ham- 
ilton group  of  junior  high  school  bldgs 
were  let  as  follows:  C.  T.  McGrew  & 
Sons.  1345  D  Ocean  Blvd..  Long  Beach, 
gen.  contr..  $287,325.  including  addi- 
tions for  alternates;  J.  D.  Sherer  &  Son 
plastering.  $17,000;  W.  G.  Reed,  paint- 
ing. $11,908;  John  H.  Eustace,  plumb- 
ing $17,800:  Williams  McArthur,  heat- 
ing. $32,624;  Baty  Elec.  Co..  wiring. 
$13,035:  Davles  &  Eaume.  1010  Farmers 
&  Merchants  Bank  Bldg..  Long  Beach, 
and  Richard  M.  Bates.  Brack-shops 
Bldg..  L.  A.,  assoc.  archts.  There  will 
be  a  30-classrm.  academic  bldg.,  900- 
seat  auditorium  with  stage,  adminis- 
tration bldg.  with  offices  and  teach- 
er's rms.,  gymnasium  to  accommodate 
150,  manual  training,  cafeteria  and  do- 
mestic science  bldg.  Two-story  constr.. 
all  connected  by  arcades.  Overall 
found,  dimen.  approx.  350x350  ft.,  brick 
walls,  face  brick  and  art  stone  exter.. 
brick  corridor  walls,  cone,  understruc- 
ture  and  stairs,  tile  rfs..  hardwd.  class- 
room tls..  cem.  fl.  in  auditorium,  steel 
showers  and  toilets.  2500  steel  lockers, 
steam  htg. 

S.\NTA  CLARA.  Santa  Clara  Co.,  Cal. 
— Until  Sept.  22.  8  P.  M..  bids  will  be 
received  by  Board  of  Education  to 
erect  a  face<l  brick  shop  addition  to 
present  structure  on  Santa  Clara  High 
School  ground!?*  Separate'  bids  are 
also  desired  to  erect  frame  bleachers. 
Cert,  check  5%  payable  to  President  of 
Br.  of  Educ.  req.  with  bid.  Plans  ob- 
tainable from  H.  Krause,  architect.  202 
Bank   of  San  Jose  Bldg.,  San  Jose. 

WHITTIER  .L.  A.  Co..  Cal.— Until  5 
p.  m.,  Sept.  19th,  bids  will  be  rec.  by 
the  trustees  of  the  Los  Nietos  School 
dist.  for  erecting  a  school  bldg.  near 
Whittier  in  accordance  with  plans  and 
spec,  by  Archt.  A.  S.  Nibecker,  Jr.,  625 
Washington  Bldg.  Separate  bids  on 
general  contract,  painting,  plumbing, 
heating,  electrical,  water  pumping, 
septic  tank.  Cert.  chk.  or  bid  bond. 
5%.  E.  B.  Chambers,  clerk.  Bldg.  will 
be  1-story  masonry  exter.  walls,  stucco 
finish,  tile  rfg..  gas  steam  htg..  hard- 
wood and  maple  fls..  pine   trim. 

INGLEWOOD.  Los  Angeles  Co..  Cal. 
— vr.  M.  Bell.  Huntington  Park,  was 
low  bidder  at  $105,000  for  Fine  Arts 
bldg.  at  Inglewood  high  school  for  the 
Inglewood  High  School  Dist.  Geo.  A. 
Howard.   Jr..    820    Story   Bldg.,   archt. 

ORO'VaLLE.  Butte  Co..  Cal.  —  Until 
Sept.  20.  12  M.  bids  will  be  received  by 
Mildred  P.  Martin,  clerk.  OrovlUe 
Union  High  School  District,  to  excavate 
and  level  playground  site  at  high 
school.  Plans  obtainable  from  City  En- 
gineer C.  E.  Norris,  400  Lincoln  Ave., 
Oroville. 


MIGHT  SCHOOL 


PIERSOX'S    COACHING   SCHOOL 

1141  Market  Street,  San  Francisco,  Cal.  Phone  Park  520S 

SPECIAL  EVENING   COURSES  IN  TECHNICAL  SUBJECTS 

Practical  mathematics:   drawing:      estimating;     use     of     slide-rule; 

analysis  of  beams,  trusses  and  columns;   etc.  ...  .  - 

Intensive    individual    instruction   under  highly  trained  ,experienced 

teachers.       ^ ^--— 


Saturday.   September  13,  1324 

PINEDALE,  Fresno  Co.,  Cal.— Fol- 
lowinK  contracts  awarded  by  Archts. 
EriicNt  J.  Kump  Co..  Rowell  Bldg.. 
Fresno,  in  connection  with  new  school 
for  I'Incdale  School  District:  Carpen- 
try, Williams  and  Kerr.  »10.35»;  steel. 
Kyle  ami  C'limpany,  f967;  brick.  John 
M.  Brown.  J4890;  painting.  E.  S.  Douo- 
huo.  J856:  plastering.  M.  E.  Summers, 
j<650-.  roofing,  Fresno  Root  and  Paint 
fompany.  $1347;  plumbing.  Evans 
I'lumblng  and  Heating  Comp;uiy,  $1.- 
334.40:  tlectric.  Dorsmcler  Electrical 
Company.  $720;  blackboard,  Stewart 
School  Supply  Company,  $175;  heating, 
C.  F.  Weber  Company.  $860;  sheet 
metal,  no   bid.   to  be   readvertised. 
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SANTA  ROSA.  Sonoma  Co..  Cal. — Un- 
til Sept.  22,  8  p.  m..  bids  will  be  re- 
ceived by  Sara  N.  Hatch,  secy.  Board  of 
Educatiiin.  for  interior  decoration  and 
paintinK  of  hiRh  school  auditorium. 
W.  H.  Weeks,  architect,  369  Pine  St., 
San  Francisco.  Cert,  check  5%  payable 
to  secretary  req.  Plans  obtainable 
from  architect.  See  call  for  bids  under 
offldnl   propoaal   sertlon   In   this  isaae. 


I.EMOORE,  Kings  Co.,  Cal.  —  Until 
Sept.  26  at  7  p.  m.,  bid.s  will  he  rec.  by 
ii.  E.  Shore,  clerk  of  the  Board  of 
Trustees  of  the  Lemoore  Union  High 
School  District  for  special  fixtures, 
program  cloclcs  and  metal  lockers  in 
connection  with  the  construction  of  the 
reinforced  concrete  high  school  build- 
ing at  Lemoore.  Plans  by  Architect  W. 
H.  Weeks.  369  Pine  St..  San  Francisco 
and    Tribune    Tower.    Oakland. 


YUBA  CITY.  Sutter  Co.,  Cal.— The 
following  bids  were  awarded  by  J..  S 
Cope,  clerk  of  the  Hoard  of  Trustees  of 
the  Lincoln  School  District,  for  the 
construction  of  a  three-classroom 
frame  and  stucco  school  building  ac- 
cording to  plans  and  specifications  by 
Architect  Geo.  C.  Sellon,  Calif.  Stale 
Life  Bldg.,  Sacramento: 
Concrete    nnd    carpentry      awarded      to 

Herndon   &   Miller,   Sacramento,   at 

$7920. 
IMnaterUiK    to    Thos.    S.    Scollan,    2910    T 

St.,  Sacramento. 
RoofiuK  to  The  Allyn  Burr  Co.,   11th  & 

li    Sts.,    Sacramento. 
Bids   for   painting,   sheet   metal,    elec- 
trical work  and  electrical  heating  will 
be  re-advertised  for. 


BANKS,  STORES  &  OFFICES 


Contract  Awarded 

BUILDING  Cost,  $35,000 

SACRAMENTO,   K   Street. 

One-story    and    basement    briclt    store 

building. 
Owner — Hart  Bros. 
Architect^Dean   &    Dean.   City   Library 

Bldg.,    Sacramento. 
Contractor— Wm.    Whitsell,    2900    C    St.. 
Sacramento. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
The  following  bids  were  received  by 
Ansel  S.  Williams,  secy.  Board  of  Edu- 
cation, San  Joaquin  and  Lindsay  Sts., 
for  heating  plant  and  completion  of 
general  work,  including  completion  of 
general  work,  including  wood  finish, 
lathing,  plastering,  blackboards,  tint- 
ing and  painting  for  Luther  Burbank 
School,  Pilgrim  and  Jefferson  Streets. 
Chas.  H.  Young,  architect.  Com.  and 
Svgs.  Bk.  Bldg.,  Stockton. 
Heating  awarded  to  Stockton  Plumbing 
Supply  Co.,  327  E  Miner  St.,  Stock- 
ton, at  $17,728. 
Other  bids  were: 

E.    L.    Gnekow    $18,384 

Brandt    Bros 18,394 

Schuester    Bros 20,745 

General 
H.  E.  Vickroy,  1122  N  Commerce 

Stockton    (low)     $37,353 

J.    F.    Shepherd    39,467 

L.    P.    Beletz    42,685 

H.  H.  Kenning 41,445 

W.    E.    French    38,985 

Ail    bids    submitted    on    general    con- 
tract   under    advisement. 


STOCKTON,    San    Joaquin    Co.,    Cal. — 
The    following    bids    were    awarded    by 
Ansel  S.  Williams,  secy.  Board  of  Edu- 
cation,   San    Joaquin    and    Lindsay    Sts.. 
for     high     school    auditorium     heating 
plant  and   sanitary   plant:   also   tinting, 
painting,  plastering,  ets.  Louis  S.  Stone 
architect,   357    12th   St.,   Oakland 
Sanitary  plant  and  other  imprOTement.s 
awarded    to    J.    P.    Shepherd,    2341 
N  Madison  St..  Stockton  at  $14,897. 
Heating  to  E.   L.   Gnekow   111  W  Park 
St.,  Stockton,  at  $9887. 


Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

KaUuneln,     Copper     and     Bronze 

Doors    and    Trim 

Ornamental   Entrancea 

.Sheet  Metal  Work  of  Every 

Deacriptlon 

CHAS.   SCHULTHEIS,  MsT. 

S117-S119  TWENTIETH    STREET 

near    Harrlaon    St. 

SAN    FRANCISCO,    OAIilF. 


Plans  Being  Prepared. 

STORES   &  OFTICES  Cost,   $ — 

SAN  MATEO,  San  Mateo  Co.,  Cal.,  B  St. 

bet.  3rd  and  4th  Sts. 
Two-story    reinforced    concrete    stores 

and   offices    110x100   ft. 
Owner — Loewe  and  Zwierlein,  168  B  St. 

San  Mateo. 


Plans  Being  Prepared. 
BANK    BLDG.  Cost,    $200,000 

SACRAMENTO,   7th  &  K  Sts. 
One-story   and   basement   class  A  bank 

building. 
Owner — United  Bank  &  Trust  Co. 
Architect   —   C.    E.    Gottschalk,    Phelan 

Bldg.,   San   Francisco. 


Completing  Plans. 

ALTERATIONS  ETC.  Cost,  $10,000 

SAN  JOSE,  San  Pedro   &  Basaett  Sts. 
Alterations     and     additions     to     2-story 

brick   bldg.   for   postoffice. 
Owner — B.  Godfrey. 
Architect  —  Herman  Krause,  Bank  of 

San  Jose. 
Lessee — United    States   Government. 


Plans  To  Be  Ready  For  Figures  Wed- 
nesday. 

REMODELING  Cost,    $10,000 

OAKLAND,  San  Pablo  Ave.  near  Uni- 
versity. 

Remodeling  garage   into  store  bldg. 

Owner — Mr.    George. 

Arfchitect  —  W.  E.  Schirmer,  Thayer 
Bldg.,    Oakland. 

Lessee — Sherman  Dry  Goods  Co.,  5711 
San  Pablo,  Oakland. 

Plans  Being  Figured. 

STORE  BLDG.  Cost,   $20,000 

OAKLAND,    Perry    and    Grand   Ave. 
One-story  brick  store   bldg.  with  terra 

cotta  and  brick  veneer  front   (four 

stores). 
Owner — E.    McHenry. 
Architect — Leonard    H.    Ford,    306    14th 

St.,   Oaklanl. 


Mr.  Architect  or  Builder 

If  yon  want  your  Typewriter 
Work  on  Speclficatlona  to  be 
clean  cut  rent  or  buy  a 
Woodstock,  the  machine  that 
cnta  the  beat  atenea 


Plans   Being  Figured. 

STORE   BLDG.  Cost,   $25,000 

BERKELEY,    Shattuck    Ave.    and   Vine 

Street. 
One-story    reinforced      concrete      store 

bldg.    (5   stores). 
Owner — Withheld. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 

San  Francisco. 

See   "Garages." 


To  Be  Done  By  Day's  Labor. 
ALTERATIONS  Cost.   $6000 

SAN  LEANDRO,  Alameda  Co.,  Cal. 
Alterations  to  brick  store  building. 
Owner — W.  L.  Doarte. 

Architect — Miller    &    Warnecke,    Artlco 
Bldg.,  Oakland. 


thi 


SEATTLE,    Wash, 
issue.    Planned. 


LOS  ANGELES,  Cal. — J.  F.  Weddle 
&  Son,  1017  Marsh-Strong  Bldg.,  have 
the  contract  to  erect  a  brick  market 
bldg.  at  11th  and  San  Julian  Sts.  for 
E.  J.  Fleming.  Brick  walls.  1-story, 
press,  brick  facing,  about  75x100  ft., 
comp.  rfg.,  cement  fls.,  metal  sky- 
lights, steel  sash,  metal  skylights,  pine 
trim.  Plans  by  C.  C.  Ruppenthal,  2075 
W  Washington  St.  ' 


LONG  BEACH,  L.  A.  Co.,  Cal. — Ar- 
chitects and  Engrs.  Dedrick  &  Bobbe, 
214  Laughlin  Bldg.,  Long  Beach,  have 
prepared  preliminary  drawings  for  a 
$750,000  12-story  class  A  store  and  of- 
fice bldg.  to  be  erected  on  a  49-year 
leased  site  at  n.w.  cor.  Ocean  Blvd  and 
Pine  Ave.  for  John  R.  Mason  and 
Thomas  F.  Merrick.  A  3-story  bldg. 
with  leases  holding  until  October  now 
occupies  the  50x161  ft.  site.  Rein.  cone, 
constr.  Five  stores,  remainder  offices, 
2  higli  speed  elevators. 


LOS  ANGELES,  Cal. — Archt.  Richard 
D.  King,  519  Van  Nuys  Bldg.,  is  com- 
pleting plans  for  a  class  A  office  and 
garage  bldg.,  to  be  erected  at  s.w.  cor. 
Hollvwood  Blvd.  and  Sycamore  St.,  for 
H.  P.  Rehbein;  the  office  bldg.  will 
have  5  stores  and  lobby  on  first  floor 
and  office  suites  above.  Office  section 
will  be  5-story  and  the  garage  3-story, 
rein.  cone,  constr.,  150x180  ft.,  terra 
cotta,  plaster  and  cone,  exter.,  comp. 
rfg.,  plate  glass,  steel  sash,  5  elec.  ele- 
vators in  office  section  and  the  garage 
will  have  ramps,  steam  htg.  sys.,  base- 
ment, metal  store  fronts,  metal  sky- 
lights, sprinkler  sys;  $500,000.  Bids 
from  selected  list  of  bidders  will  be 
taken  about   Sept   15th. 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  612 

Equipped  To  Handle 
Any   Size   Job. 

DIRECT   FACTORY  BUYERS 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Bzohange) 
10B3  HAJtKJST  ST. 

Phone  Market  891    San  Francisco 
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Plans    Being-    Figured.  .„^„„> 

STORE   &   LOFT  Cost,   $25,000 

SAN   FKANCISCO,   N  Market   near  Van 

Ness. 
Two-story    land     basement     reinforced 

concrete   store   and   loft   bldg. 
Owner — C.    McDermott. 
Architect — Crim  &  Murdoclv,   425  Kear- 
ny  St.,   San  Francisco. 


LOS  ANGELES,  Cal. — Archt.  John  M. 
Cooper,  321  Marsh-Strong  Bldg.,  has 
completed  plans  and  has  the  contract 
lo  e.ect  a  store  and  loft  bldg.  at  s.w. 
cor.  8th  and  Kohler  Sts.,  for  the  W.  B. 
Guyton  Tire  and  Rubber  Co.  Reinf. 
cone,  constr.,  2-story,  plaster  facing, 
cement  fls.,  comp.  rfg.,  steel  sash,  di- 
mensions 92x140  ft.,  wire  and  plate 
glass,  gas  htg.,  storage  water  htr.,  pine 
trim,  bldg.  designed  to  carry  2  future 
stories. 

LOS  ANGELES,  Cal.— Archt.  and  Eng 
Starrett  &  Payne,  426  estern  Mutual 
Life  Bldg.,  are  preparing  plans  for 
remodeling  a  6-story  class  A  loft  bldg. 
at  s.e.  cor.  7th  and  Los  Angeles  Sts.,  for 
M.  J.  Connell.  Worli  will  include  reinf. 
cone,  -work,  copper  store  fronts,  heat- 
ing, plumbing,  electric  wiring,  tile 
and  marble  "lobby,  maple  lis.,  gypsum 
tile  partitions  and  replacing  elevators. 


SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal.  —  Archt.  Howard  E.  Jones, 
445  4th  St.,  San  Bernardino,  and  L.  A. 
Smith,  301  S  Western  Ave.,  assoc,  have 
completed  plans  for  a  class  A  theatre 
bldg.  to  be  erected  at  cor.  5th  and  E 
Sts.,  San  Bernardino,  for  Frank  C. 
Piatt  Realty  Co;  it  will  have  a  seating 
capacity  of  1500  people.  Reinforced 
concrete  construction,  70x139  ft.,  mez- 
zanine and  balcony  basement,  com- 
position rfg.,  washed  air  ventilating 
system,  tile  and  marble  work,  steam 
htg.  sys.,  sta<ff  work,  ornam.  iron, 
cem.  and  hardwd.  fls.,  metal  lath,  pipe 
organ,   sprinkler   sys,   etc. 


PORTLAND,  Ore.  —  Archs.  Geo.  A. 
Schonewalk,  New  York  and  A.  B. 
Doyle,  Worcester  Bldg.,  Portland,  as- 
sociate architects,  preparing  plans  for 
12  story  steel  stores  and  offices  to  be 
erected  for  the  Bedell  Company  at  n. 
e.  corner  of  6th  and  Alder  Sts.  Site  is 
100  by  100  ft.  Strong  and  MacNaugh- 
ton  Trust  Co.,  Corbett  Bldg.,  Portland, 
represent    the    Bedell    Company. 


GLENDALE,  L.  A.  Co.,  Cal. — F.  B. 
Reichenbach,  421  W  Los  Feliz  Rd., 
Glendale,  has  had  plans  prepared  for 
2-story  brick  bus.  blk.,  150  ft.  front 
by  70  ft.  deep,  at  same  address;  wk. 
will  be  started  soon  by  day  labor;  stuc- 
co exter.,  comp.  and  tile  rf.,  cast  stone 
trim,  plate  glass,  struc.  steel,  stores 
on  1st  fl.,  2nd  sto.  to  be  left  in  rough 
and  later  finished  for  offices  and  apts.; 
plans  by  H.  B.  Charlton,  111  E  Broad- 
way,   Glendale;    $65,000. 


MARYSVILLE,  Yuba  Co.,  Cal. — Hart 
Buildings,  Inc.,  Sacramento,  through 
the  Carmichael  Co.,  811  J  St.,  Sacra- 
mento, announces  the  purchase  of  the 
Fred  Peardon  property  at  4th,  High 
and  E  Sts.,  and  the  preparation  of 
plans  for  a  five  to  seven  story  rein- 
forced concrete  store  and  office  build- 
ing to  cost  approximately  $100,000. 
Structure  will  liave  f5-ft.  ffontagei 
and  depth  of  112  ft.  and  will  have  tile 
facing.  iStore  rooms  and  lobby  will 
take  over  first  floor,  the  upper  floors 
to   be   given   over   to   offices. 


PASADENA,  L.  A.  Co.,  Cal.— W.  A. 
Taylor  &  Sons,  Brae  Burn  Rd.  (F.  O. 
2365),  Pasadena,  John  H.  Simpson,  as- 
soc, have  the  contract  to  erect  a  J250,- 
000  4-story,  basement  and  mezz.  news- 
paper plant  and  office  bldg.  at  Colo- 
rado St.  and  Oakland  Ave.,  Pasadena, 
Star-News  Publishing  Co.,  Raymond 
Ave.  and  Holly  Sts.,  Pasadena,  Cal. 
Found.,  175x50  ft.,  reinf.  cone,  constr. 
Joseph  J.  Blick,  Dodworth  Bldg.,  Pasa- 
dena,  archt. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal. — Architect  W.  W.  Eager,  1211 
Pacific  Mutual  Bldg.,  has  completed 
plans  for  a  store  building  to  be  erected 
at  Santa  Monica  Blvd.  and  6th  St., 
Santa  Monica,  for  Frank  H.  Bodie 
Bank  of  Italy  Bldg.  It  will  contain  7 
stores.  Dimensions,  lOO.xlOO  feet,  ce- 
ment floors,  composition  roofing,  press, 
brick  facing,  plate  glass,  metal  skv- 
lights. 


PASADENA,  L.  A.  Co.,  Cal.— Archt. 
Clarence  L.  Jay,  402  Braley  Bldg.. 
Pasadena,  has  completed  plans  and 
excavating  has  been  started  for  the 
3500-crypt  mausoleum  In  Glendale  for 
the  Grand  View  Cemetery.  Reinf.  cone. 
constr.,  tile  rf.,  stucco  exter.,  marble 
and  terrazzo  fls.  and  trim,  stained 
glass.  Day  work  by  the  owners. 


SAN  MATEO,  San  Mateo  Co.,  Cal.  — 
The  erection  of  a  new  bank  building 
is  planned  by  the  First  National  Bank 
of  San  Mateo  on  site  now  occupied 
by  the  Wisnom  Company  at  the  comer 
of  "B"  Street  and  Second  Avenue,  San 
Mateo.  An  architect  has  not  as  yet  been 
selected  to  draw  up  plans. 


THEATRES 


BALLARD,    Wash. — See     "Halls    and 
Society   Buildings,"   this   issue. 


SANTA  CLARA,  Santa  Clara  Co.,  Cal. 
— It  is  planned  to  erect  a  modern  fire- 
proof theater  building  in  the  near  fu- 
ture on  the  campus  of  the  Santa  Clara 
University.  The  old  music  hall  will  be 
razed  to  make  room  for  this  structure. 
As   yet  no  architect  has  been  selected 


MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal. — F.  L.  Campen,  manager  of  the 
Glen  Theatre  and  Chas.  F.  Hartley, 
former  hardware  merchant,  will  erect 
a  theatre  and  (2)  stores  in  Castro  St; 
will  have  frontage  of  75  ft.  Plans  for 
the  structure  are  being  made. 


Contract   Awarded. 

THISATE  Cost,     $109,622 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
University    Ave.    and    Ramona   St. 

One-story  reinforced  concrete  Class  B 
theatre  building. 

Owner — Palo  Alto  Theatre  Co.  (Ellis  J. 
Arkush,    Mgr.) 

Architect — Weeks  &  Day,  315  Mont- 
gomery   St.,    San    Francisco. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison  St.,    San   Francisco. 


HUNTINGTON  BEACH,  Los  Angeles 
Co.,  Cal. — Jas.  Macklin  contemplates 
building  a  theatre  to  cost  $40,000  and  a 
garage  to  cost  $20,000  at  the  northwest 
corner   of  Ocean   Ave.   and   Third   St. 


ANAHEIM,  Orange  Co.,  Cal. — Pick- 
wick Stage  Co.  has  secured  lease  on 
site  at  Los  Angeles  and  Chartress  Sts. 
from  F.  C.  Rimpau  where  it  contem- 
plates building  stage  depot,   125x171  ft. 


LOS    ANGELES,    Cal.— D.    M.    Rent..n 
Avalon,    Catalina    Island,    will    probably 
prepare    plans    for    a    baseball    granil- 
stand    to    be    erected    at    the    corner    of 
39th    S.    and    Grand    Ave.,    for    the    Lo.s 
,\ngeles  Baseball   Club.      It   will   have  a 
seating    capacity    of    20,000    people    and 
will  be  erected  to  carry  a  future  upper 
deck    which    will    carry    an    addition 
seating   capacity     of    15,00";    reinfor' 
concrete  steel  frame  construction,  lo(  i 
er   and  dressing   rooms,    restrooms,    oi- 
fices,  etc.     Cost,   $420,000. 

PORTLAND.    Ore. — Cn^jn     I'acific     U 

R.  pla'is  .-arly  lonstruciiun   ->t  .\  nifMic  i  n 

terminal  at  lo;  tland.     Will  have  whaif 

frontaiie  .f  17.^0  ft.  on  VViiiuipiM.,-  riwr 

(Continued  on  Page  29) 


LA  JOLLA,  San  Diego  Co.,  Cal. — 
Stutz  &  Isaac  will  start  work  at  once 
on  two-story  brick  theatre  and  office 
building  at  7871  Girard  Ave.  Theatre 
will  seat  800.  Tile  facing.  Cost,  $49,- 
0110. 


WHARVES  AND  DOCKS 


SAN  FRANCISCO— Until  Sept.  18,  2 
p.  m.,  bids  will  be  received  by  J.  L. 
Phelps,  secy.  State  Board  of  Harbor 
Commissioners,  Ferry  Bldg.,  to  con- 
struct addition  to  shed  along  Islais 
Outer  Wharf.  Cert,  check  $%  payable 
to  secretary  req.  with  bid.  Plans  ob- 
tainable from  Frank  JC.  White,  chief 
engineer  for  Commission,  Room  18, 
Ferry  Bldg. 

SAN  DIEGO,  Cal. — Bids  will  be  called 
soon  to  erect  small  boat  landing  at 
Coronado.  Cost,  $150,000.  Reinf.  cone, 
piling  will  be  used.  Work  to  be  under 
superv.  of  T.  J.  Allen,  city  mgr  of  Coro- 
nado. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


GLENDALE,  L.  A.  Co.,  Cal.— Ryberg- 
Sorenson,  Inc.,  Salt  Lake  City  (Los 
Angeles  address,  Angelus  Hotel),  have 
contr.  for  passenger  and  frieght  depot 
at  730-2  Lexington  Ave.,  cor.  Glendale 
Ave.,  Glendale,  for  Union  Pacific  R.  R. 
Co.  Main  structure.  34x195  ft.,  for 
which  permit  has  been  taken  out,  will 
be  clay  tile  walls,  plas.  exter.,  tar  and 
grav.  rf.,  cem.  fl.,  cost  $32,400;  addit. 
wk.  will  consist  of  covered  unloading 
platform  32x50  ft.,  cone,  constr.,  auto 
dock  for  spotting  both  side  and  end 
door  cars,  43.000  sq.  ft.  brick  and  cone, 
driveways  and  walks,  and  1900  ft.  of 
new  elec.  trackage;  total  cost  of  pro- 
ect,   about   $160,000. 


WHITCO 

CASEMENT  HARDWARE 

Makes    the    Sash    Self-adjusting. 

No  Hinges  or  Adjusters  Are  Re- 
quired. 

It  is  Non-rattling. 

All  Hardware  Is  Entirely  Con- 
cealed. 

No  Special  Sash  or  Frame  Detail 
Required. 

One  Size  Hardware  Fits  All  Sash. 

May  Be  Installed  to  Swing  to 
Right  or  Left. 

Easily  Fitted  to  Old  or  New  Sash. 

Outside  of  Sash  Easily  Washed 
From  Inside  of  Room. 

WHITCO  HARDWARE  takes  the 
place  of  both  hinges  and  ad- 
justers. 


wren 


Each  set  is  packed  in  a  neat 
carton  8  inches  long"  and  1  inch 
square,  which  contains  full  in- 
stalling instructions. 


Manufactured  by 


W       ..        1, 

365  Market  Street 
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Official    Proposals 


NorU  r.     I'<>    tOVTUAlTOUS 

(Oakdate     IrrlxatJun     DUtrK-t) 

Sealed  proposals  for  the  construction 
of  three  drainage  ditches  and  eight 
concrete  pipe  culverts,  and  for  the 
enlargement  of  one  ditch  in  the  Oak- 
dais  Irrigation  District,  will  be  receiv- 
ed by  the  Board  of  Directors  of  said 
District  at  its  office  in  Oakdale.  Cali- 
fornia, at  any  time  up  to  S  o'clock.  P. 
M.,  September  20.  11)34,  at  which  time 
and  place  all  bids  so  received  will  be 
opened  in  public  by  said  Board.  There- 
after said  Board  will  let  said  work  to 
the  lowest  resp.>nsible  bidder,  but  said 
Board  reserves  thf  right  to  reject  any 
or  all  bids  and  readvertised  for  pro- 
posals or  proceed  to  construct  the 
work  under  their  own  superintendence. 
Thf  work  for  the  doing  of  which 
proposals  are  hereby  invited  is  the 
furnishing  of  all  materials  for  and  the 
construction  of  the  drainage  ditches 
and  culverts,  and  for  the  /o'l^-'ete 
linging  of  the  ditch  aforesaid,  described 
as   follows: 

Schedule  No.  1 
Schedule  No.  1  is  a  drainage  ditch 
known  as  the  "GriflSn  Drain"  located 
about  three  miles  N,  W.  of  Oakdale 
and  about  14  of  a  mile  East  of  the  26 
mile  road.  It  consists  of  about  one 
mile  of  open  ditch  or  approximately  450 
cubic  yards  of  excavation  and  of  one 
concrete  pipe   culvert. 

Sehedue  Xo.  2 
Schedue  No.  2  is  a  drainage  ditch 
known  as  "Lone  Tree  Creek"  located 
about  six  miles  N.  W.  of  Oakdale.  It 
consists  of  about  six  and  one-third 
miles  of  open  ditch  or  approximately 
23,000  cubic  yadrs  of  excavation  and 
five  36  inch  concrete  pipe  culverts. 
Schedule  No.  3 
Schedule  No.  3  is  a  drainage  ditch 
known  as  the  "Tulloch  Drain"  located 
about  five  miles  N.  W.  of  Oakdale.  It 
consists  of  about  1^  .miles  of  open 
ditch  or  approximately  2700  cubic 
yards  of  excavation  and  one  36  inch 
concrete    pipe    culvert. 

Schedule  No.  4 
Schedule  No.  4  is  the  enlargement  of 
a  ditch  known  as  the  "Gray  Latera,!" 
located  about  five  miles  East  of  Oak- 
dale. It  consists  of  the  concrete  lining 
of  one  bank  of  about  6350  lineal  feet  of 
canal  and  approximately  850  cubic 
yards  of  excavation. 

Proposals  will  be  received  for  any 
schedule  or  any  combination  of  sche- 
dules. .   . 

All  proposals  must  be  in  writing  and 
must  be  upon  forms  furnished  by  the 
Board  with  blanks  properly  filled  m 
and  must  be  enclosed  in  a  sealed  en- 
velope endorsed. 

"Proposal  for  the  construction  or 
schedule  (The  bidder  shall  i/i.^ert  tne 
number  of  the  schedule  on  which  he 
is  bidding)  known  as  (The  bidder  shall 
insert  the  name  of  the  dilcn  corres- 
ponding to  the  above  schedule),  and 
the  same  shall  be  delivered  to  the  Sec- 
retary of  the  Board  of  Directors  of 
the  Oakdale  Irrigation  District  before 
the   time  for   opening   said   proposals. 

Sealed  proposals  must  be  accompan- 
ied bv  a  certified  check  on  some  bank 
of  good  standing  in  the  State  of  Cali- 
fornia, payable  to  the  order  of  the 
President  of  the  said  Board  of  Di- 
rectors for  the  amount  of  10  per  cent 
of  the  bid,  which  check  shall  be  re- 
turned to  bidder  if  his  bid  be  not  ac- 
cepted, or  it  he  executes  and  delivers 
the  contract  and  bond  hereinafter 
mentioned,  and  if  such  contract  bo 
awarded  to  said  bidder  and  he  fails  to 
enter  into  such  contract  and  furnish 
such  bond  then  his  check  shall  be  and 
remain   the   property   of  said   District. 

Anv  person  to  whom  a  contract  may 
be  awarded  shall  within  ten  days  af- 
ter notice  of  said  award  make  execute 
and  deliver  to  said  Board  a  writtin 
contract  satisfactory  to  said  Board  said 
contract  to  be  in  the  form  provided  by 
the    Board    of    Directors    and    which    is 


A  call  for  bid*  publl«hed  in 
this  section  Indicates  that  bids 
are  desl>-ed  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  Is  assured 
through  BUILDING  AND  ENGI- 
NEEltlNG  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

ilatet  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this   section. 


on  file  in  the  office  of  said  Board  for 
the  performance  of  said  contract  at 
the  time  and  in  the  manner  and  ac- 
cording to  and  upon  the  terms  pre- 
scribed by  thiis  notice  and  shall  at  said 
time  enter  into  bonds  with  good  and 
sufficient  surety  to  be  approved  by  said 
Board  payable  to  said  District  for  its 
use  as  follows; 

A  bond  in  the  amount  of  25  per  cent 
of  the  contract  price  contained  for  the 
faithful  performance  of  said  contract, 
and  also  a  bond  in  the  sum  of  50  per 
cent  of  the  contract  price  for  the  faith- 
ful performance  of  the  payment  of  all 
labor,   work,  supplies  and  materials. 

Plans  and  specifications  for  the  work 
described  herein  have  been  prepared  by 
R.  E.  Hartley,  Chief  Engineer,  and 
adopted  by  said  Board  of  Directors  of 
said  Oakdale  Irrigation  District,  and 
said  plans  and  specifications  may  be 
seen  at   the   office   of  said   Board. 

By  order  of  the  Board  of  Directors 
of   the  Oakdale   Irrigation   District. 

Dated  at  Oakdale,  California,  the 
29th  day   of  August,    1924. 

M.   P.   KEARNEY, 
Secretary  of  the  Board  of  Directors. 


NOTICE    TO    BIDDERS 


(Painting — U.   S.  Post  Office) 


OFFICE  OF  THE  SUPERVISING 
SUPERINTENDENT,  402  P.  O.  Bldg., 
San  Francisco,  Cal.,  Sept.  3,  1924 — 
Sealed  proposals  will  be  received  at 
this  office  until  12  o'clock  M.,  Sept.  22, 
1924,  and  then  opened,  for  exterior 
painting,  etc.,  at  the  U.  S.  Post  Office 
Bldg.,  San  Francisco,  Cal.,  in  accor- 
dance with  specification;  copies  of 
which  may  be  had  at  this  office  in  the 
discretion  of  the  Supt.  WM.  ARTHUR 
NEWMAN,   Supt. 


NOTICE    TO    BIDDERS 


(Merced    Irrigation       District,       Merced 

County,  California — Exchequer  Stor 

age  AVorks) 

Sealed  proposals  will  be  received  at 
the  office  of  the  Board  of  Directors  of 
Merced  Irrigation  District,  in  the  Bar- 
croft  Building,  Merced,  California,  until 
Tuesday,  September  SOtli,  1924,  at  S 
o'clock  1'.  M„  for  the  manufacture  and 
delivery,  with  freight  prepaid  to  Mer- 
ced Falls  on  the  Yosemite  Valley  Rail- 


wuv,  Merced  County,  California,  of  the 
loliowing  materials  for  the  construc- 
tion of  the  relocation  of  the  Y'osemite 
Valley  Railroad  from  Merced  Falls  to 
Detwiler; 

Schedule    "A" 
About  2165  gross  tons  70  pound  rails. 
About    6000    pairs    angle    bars    to    fit 
rail. 

About   220,000  pounds   track  spikes. 
.\bout  106,000  compression  bottom  tie 
plates. 

About  2600  pounds  Hipower  nut 
locks. 

.\bout  26,560  pounds  track  bolts  and 
nuts. 

9    Frogs. 

Schedule  "B" 
The  Merced  Irrigation  District  will 
sell  all  70  pound  rails,  fastenings,  ties, 
trestles,  and  bridges  of  the  17-mile 
section  of  the  Yosemite  Valley  Rail- 
road for  a  lump  sum  "as  is"  and 
"where   is." 

Schedule    "C" 
About  1685   M.   bd.   ft.    Redwood  cross 
ties. 

About  200  M.  bd.  ft.  trestle  timbers 
Douglas  Fir,  No.   1   Common. 

Specifications  for  said  material  can 
be  seen  at  the  office  of  said  Board  and 
copies  thereof  will  be  furnished  upon 
application  to  the  Secretary  of  said 
Board,  accompanied  by  a  deposit  of 
?10.00  for  each  copy,  to  be  repaid  all 
bidders  and  to  all  others  upon  the  re- 
turn of  plans  and  specifications  in 
good  and  acceptable  condition  not  later 
than  the  day  set  tor  opening  bids. 

Said  Board  will  be  in  session  at  its 
office  at  2  o'clock  P.  M.  on  said  30th 
day  of  September,  1924,  and  open  all 
proposals  received  in  response  to  this 
notice. 

The  contract  will  be  let  to  the  lowest 
responsible  bidder,  but  the  Board  re- 
serves the  right  to  reject  any  or  all 
bids. 

Bidders  may  submit  bids  upon  any 
or  all  of  the  schedules  but  no  schedule 
will    be    subdivided. 

Each  proposal  must  be  accompanied 
by  a  certified  check  tor  5  per  cent  of 
the  amount  of  the  bid,  payable  to  the 
order  of  the  Merced  Irrigation  District, 
for  the  benefit  of  said  District  as  a 
guaranty  that  the  bidder  will,  if  suc- 
cessful, execute  a  satisfactory  contract 
and  furnish  a  bond  in  the  sum  of  not 
less  than  25  per  cent  of  the  amount  of 
his  bid  for  the  faithful  performance  of 
the  work  in  accordance  with  the  speci- 
fications, said  bond  to  be  subject  to 
the  approval   of  said   Board. 

The  proposal  forms  bound  with  the 
specifications  must  be  properly  filled 
out  by  the  bidder,  and  the  plans  and 
specifications,  including  the  proposal 
must  be  submitted  intact  with  the  bid 
in  a  sealed  envelope  addressed  to  the 
Board  of  Directors  of  the  Merced  Irri- 
gation District,  and  marked  to  indi- 
cate that  it  is  a  proposal  for  railroad 
materials. 

Done  in  pursuance  of  an  order  of  the 
Board  of  Directors  of  the  Merced  Ir- 
rigation District  this  19th  day  of 
August,   1924. 

H.    P.    SARGENT, 
Secretary  of  the  Board  of  Directors  of 
the   Merced   Irrigation   District. 


OU.\NTITY  SURVEYOR 

Valuation    Engineer 
ARTHUR    PRIDDLE 

0»3   Mission    Street,   at   Third    St, 
San    Francisco,    Calit 

Telephone    Douglas   8-4-9-3 
General  Listing  Bureau 

Architect's  Preliminary  Estimates 


NOTICE   TO   BIDDERS 


(U.  S.  Post  Office  Repairs) 


OFFICE  OP  THE  SUPERVISING 
SUPERINTENDENT,  402  P.  O.  Bldg-., 
San  Francisco,  Cal.,  Sept.  3,  1924 — 
Sealed  proposals  will  be  received  at 
this  office  until  12  o'clock  M.,  Sept.  22, 
1924,  and  then  opened,  for  miscellane- 
ous repairs  at  the  U.  S.  Post  Office 
Bldg.,  San  Francisco,  Cal.,  in  accor- 
dance with  specification;  copies  of 
which  may  be  had  at  this  office  in  the 
discretion  of  the  Supt.  WM.  ARTHUR 
NEWMAN,  Supt. 
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NOTICF,    TO    CONTRACTOUS 


KeiMl 


X — Snn   Fran 


( (iisti.ni  

OFFICIC  OF  THE  SUPERVISING  SU- 
PERINTENDENT, 402  P.  O.  BIdg.,  San 
Francisco,  Cal.,  Sept.  5.  1924 — Sealed 
proposals  will  be  received  at  this  ofiice 
until  12  o'clock  M.,  Sept.  29,  1924,  and 
then  opened,  for  repairs  to  floors, 
stairs,  sidewalks,  etc.,  at  the  U.  S. 
Custom  House,  San  Francisco,  Cal.,  in 
accordance  with  specifications;  copies 
of  which  mav  be  had  at  this  office  in 
the  discretion  of  the  Supt.  WM. 
ARTHUR    NEWMAN,    Supt. 


NOTICE    TO    CONTRACTORS 
(Painting — Santa    Rosa     High     School) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  and  opened  by  the 
Board  of  Education  of  the  City  of 
Santa  Rosa  High  School  District,  So- 
noma County,  State  of  California,  in 
the  present  High  School  Annex  build- 
ing, in  Santa  Rosa,  at  S:00  o'clocli  P.  M.. 
September  32,  1))34,  for  the  interior 
decoration  and  painting  of  the  high 
school  auditorium  in  the  said  City  of 
Santa  Rosa,  State  of  California,  ac- 
cording to  plans  and  specifications 
prepared  by  W.  H.  Weeks,  architect, 
whose  office  is  at  369  Pine  street,  San 
Francisco,    California. 

Each  bid  must  be  accompanied  by  a 
certified  check  on  some  responsible 
California  bank  in  a  sum  of  not  less 
than  five  per  cent  (6%)  of  the  amount 
bid,  made  payable  to  Sara  N.  Hatch, 
Secretary  Board  of  Education  of  the 
City  of  Santa  Rosa  High  School  Dis- 
trict, for  the  purpose  stated  in  the 
specifications.  Each  bid  must  be  in- 
closed in  a  sealed  envelope  addressed 
to  "Mrs.  Sara  N.  Hatch,  Secretary 
Board  of  Education."  The  Board  re- 
serves the  riglit  to  reject  any  and  all 
bids. 

Bids  must  be  delivered  to  the  under- 
signed Secretary  of  the  Board  of  Edu- 
cation at  her  office  in  the  present  High 
School  Annex  Building  in  the  said  City 
of  Santa  Rosa  at  the  time  and  place 
of  meeting  above  stated,  or  any  time 
previous  to  the  hour  of  opening  said 
bids. 

SARA  N.  HATCH, 
Secretary    Board    of    Education    of    the 
City  of  Santa  Rosa     High     School 
District. 


BIDS     WANTED     FOR     FIRK     ALARM 

SYSTEM      AT      V.      S.      VETERANS' 

HOSPITAL,  LIVERMORE,  CAL. 


NOTICE   TO    CONTRACTORS 


tion  of  the  contract  and  in  making 
awards  the  records  of  bidders  for  ex- 
pedition and  satisfactory  performance 
on  contracts  of  similar  character  and 
magnitude  will  be  carefully  con- 
sidered. Drawings  and  specifications 
may  be  obtained  upon  application  to 
the  Construction  Division,  Room  s-'Tiil, 
Arlington  Building,  Washington,  D.  C, 
or  to  the  Superintendent  of  Construc- 
tion at  the  above  named  station.  De- 
posit with  application  of  a  check  or 
puostal  money  order  for  $5.00,  payable 
to  the  Treasurer  of  the  United  States, 
is  rer4uired  as  security  for  safe  return 
of  drawings  and  specifications  within 
ten    days    after    date    of    opening    pro- 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  U.  S.  Veterans'  Bureau, 
Room  #791,  Arlington  Building,  Wash- 
ington, D.  C.  until  11:00  A.  M.,  October 
21,  1924,  and  then  and  there  publicly 
opened  for  a  Fire  Alarm  System  at  U. 
S.,  Veterans'  Hospitol  #102,  Livermore, 
Calif.  Proposals  will  be  considered 
only  from  individuals,  firms,  or  corpor- 
ations possessing  satisfactory  financial 
and  technical  ability,  equipment  and 
organization   to   insure  speedy  comple- 


posals 


FRANK   T.    HINES,   Director, 

September  4,   1924. 


BIDS       AVANTED       FOR       AUTOMATIC 
TEL,EI»HONE    SYSTEM,   U.   S.   VET- 
ER.ANS'      HOSPIT.\L,      LIVER- 
MORE.    Cnl. 

NOTICE    TO    CONTR.ACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  U.  S.  Veterans'  Bureau, 
Room  #791,  Arlington  Building  Wash- 
ington, D.  i;.,  until  11:00  A.  M.,  October 
21,  1924,  and  then  and  there  publicly 
opened  for  an  Automatic  Telephone 
System  at  U.  S.  Veterans'  Hospital 
#102.  Livermore,  Calif.  Proposals  will 
be  considered  only  from  individuals, 
firms,  or  corjjorations  possessing  satis- 
factory financial  and  technical  ability, 
equipment  and  organization  to  insure 
speedy  completion  of  the  contract  and 
in  making  awards  the  records  of  bid- 
ders for  expedition  and  satisfactory 
performance  on  contracts  of  similar 
ciiaraeter  and  magnitude  will  be  care- 
fully considered.  Drawing  and  speci- 
fications may  be  obtained  upon  appli- 
cation to  the  Construction  Division, 
Room  #791,  Arlington  Building,  Wash- 
ingtonfl,  D.  C,  or  to  the  Superintendent 
of  Construction  at  the  above  named 
station.  Deposit  with  application  of  a 
check  or  postal  money  order  for  $.5.00 
payable  to  the  Treasurer  of  the  United 
States,  is  required  as  security  for  safe 
return  of  drawings  and  specifications 
within  ten  days  after  date  of  opening 
proposals. 

FRANK   T.   HINES,   Director, 

September  4,  1924. 


BIDS    ■WANTED      FOR    WIRING      AND 
CABLES    FOR    AUTOMATIC   TELE- 
PHONE    SYSTEM,     LIVERMORE, 
CAL. 


NOTICE    TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived V)y  the  U.  S.  Veterans'  Bureau, 
Room  #791,  Arlington  Building,  Wash- 
ington, D.  C,  until  11.00  A.  M.,  October 
21,  1924,  and  then  and  there  publicly 
opened  for  Wiring  and  Cable.s  for  Ante.' 
matie  Telephone  System  at  U.  S.  Vet- 
erans' Hospital  #102,  Livermore,  Calif. 
Proposals  will  l>e  considered  only  from 
individuals,  firms,  or  corporations 
possessing  satisfactory  financial  and 
technical  ability,  equipment  and  or- 
ganization to  insure  speedy  completion 


of  the  contract  and  in  making  awards  i 
the  records  of  bidders  for  expedition  : 
and  satisfactory  performance  on  con- 
tracts of  similar  character  and  magni- 
tude will  be  carefully  considered. 
Drawings  and  specifications  may  be 
obtained  upon  application  to  the  Con- 
struction Division,  Room  #791,  Arling- 
ton Building.  Washington,  U.  C,  or  to 
the  Superiniendent  of  Construction  at 
the  above  named  station.  Deposit  with 
application  of  a  check  or  postal  money 
order  for  $.5.00,  payable  to  the  Treas- 
urer of  the  United  States,  is  required  as 
security  for  safe  return  of  drawings 
and  specifications  within  ten  days  after 
date    of   opening    proposals. 

PRANK    T.    HINES,    Directr  • 
September  4.  ' 


NOTICE    TO    CONTRACTORS 


(Leveling  and    Surfacing  CrUsr  Field) 

OFFICE  CONSTRUCTING  QUAR- 
TERMASTER, Fort  Mason,  Cal.  Sealed 
proposals  will  be  received  here  until 
11  A.  M.  Sept.  18,  1924,  for  leveling  and 
top  surfacing  at  Crissy  Field,  Calif. 
Information   upon    application. 


BIDS    W.VNTED    FOR    HOLLOW    TILE 

AND       REI.NFORCED       CONCRETE 

LAUNDRY    BLDG PALO    ALTO 


NOTICE    TO    CO.VTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  U.  S.  Veterans'  Bureau, 
Room  791,  Arlington  Building.  Wash- 
ington, D.  C,  until  11:00  A.  M.  October 
7,  1924,  and  then  and  there  publicly 
opened  for  the  construction  and  finish 
of  a  Laundr.v  Building  at  U.  S.  Vet- 
erans' Hospital  #24,  Palo  Alto,  Califor- 
nia. The  building  will  be  of  hollow  tile 
and  stucco  with  concrete  foundations, 
reinforced  concrete  floor,  columns  and 
roof  slab,  hollow  tile  partitions,  tar 
and  gravel  roof,  steel  sash,  plumbing, 
heating  and  electrical  work.  Plumbing 
fixtures  will  be  supplied  by  the  Govern- 
ment but  set  and  connected  under  this 
contract.  Laundry  machinery  and 
equipment  will  be  supplied,  set  and 
connected  by  the  Government.  PRO- 
POSALS will  be  considered  only  from 
individuals,  .firms  or  corporations 
possessing  satisfactory  financial  and 
technical  ability,  equipment  and  or- 
ganization to  insure  speedy  completian 
of  the  contract  and  in  making  awards 
the  records  of  bidders  for  e.xpedition 
and  satisfactory  performance  on  con- 
tracts of  similar  character  and  magni- 
tude will  be  carefully  considered. 
Plans  and  specifications  may  be  obtain- 
ed upon  application  to  the  Construction 
Division,  U.  S.  Veterans'  Bureau,  Room 
791,  Arlington  Building,  Washington, 
D.  C,  or  to  the  Medical  Officer  in 
Charge,  U.  S.  Veterans'  Hospital  No.  24, 
Palo  Alto,  California,  upon  deposit  of 
check  or  ijostal  money  order  for  $10.00 
payable  to  the  TREASURER  OF  THE 
UNITED  STATES,  to  guarantee  a  return 
within  ten  days  after  date  of  opening 
proposals. 

FRANK   T.   HIXES,    Director, 

September  3,  1924. 


^ 

r 

IVIII  I  .WORK 

A  sen  ice  of  real 
valne  is  offered  by 

1 

IF 

t 

National  Mill  &  Lumber  Co. 

V                         We  are  glad  to  place  at  your  disposal,  without  obligation, 
K                        the  services  of  a  corps  of  skilled  estimators,  with  wide  ex- 
Hl                       perience  in  figuring   general  niillwork,  cabinet   work  and 
S                       detail  work  of  all  kinds.     Behind  them  is  an  organization 
^                        offering  virtually  unlimited  selection  of  materials.    We  be- 
B                        lieve   their   assistance   will   be   genuinely   helpful   to  you. 

312  3Iarl£et  Street                                            High  Sf,  &  Tidewater  Are. 

' — 

San  Francisco                                                                   Oakland 

Saturday,  September  13,  1924 
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XOTIl'i-:   TO    COKTHACTOUS 


(Aradenilr    HIdK.    Krrn    <'uuiit>     I  niun 
lliKh    Ki-h»ul    DlHlrlctl 

V..tico  Is  hiruby  given  that  sealed 
-  will  be  reoelveil  by  the  Clerk  of 
K.iard  of  Trustees.  Kern  County 
M  Hlsh  School  Districl.  Bakers- 
Callfornla,  np  to  «  P.  M.  of 
iirr  «lh.  ltl»€,  (or  furnishing  all 
rials  and  labor  necessary  for  the 
ion  and  cuniuletlon  of  a  two-story 
u    Aiademlo    ISuildlng,    on    the   High 

~    I    site,    in    accordance    with    plans 

1  specifications  on  file  with  the  Clerk 

lid  Hoard  and  open  for  the  inspcc- 

"f    hidders.      <'t,pies    <tf   said    plans 

-pecificaiions  may  be  had  upon  de- 

of  Ten   Dollars   ($10)    at   the  office 

■  harlcs  H.  BigKar.  Architect.  405 
I:  ik  of  Italy  Buildlns,  DakersHeld, 
»  ;i I ii'ornia,  and  the  work  will  be  done 
iif'ter  his  supervision.  Deposit  v.'ill  be 
'    •  I'ned     upon     receipt     of.    plans     and 

tications  In  good  condition  at  time 

tied. 
Ms  will  be  received  for  the  work  as 
h'lle  or  segregated  as  noted  on   the 
form   furnished   with   the  speciflca- 

mI  must  be  accompanied  by  a 
cjisiiier's  or  certified  check  in  tlie 
amount  of  at  least  ten  per  cent  (10%) 
of  the  amount  bid.  such  check  to  be 
made  payable  to  the  Board  of  Trustees, 
Kern  County  Union  High  School  Dis- 
trict, and  submitted  as  a  guarantee 
that  the  bidder,  if  successful,  will  enter 
Into  a  contract  .satisfactory  to  said 
Board  of  Trustees,  and  in  addition 
thereto  will  furnish  good  and  sufficient 
hoods   therefor. 

M'he   Board   reserves   the   right   to    re- 

■  any  or  all  bids  n<it  deemed  advan- 
lus  to  the  said  Kern  County  Union 

-h  School  District,  and  to  waive  any 
ini'irmality    in    any    bid    received. 

By  order  of  the  Board  of  Trustees, 
Kern  County  Union  High  School  Dis- 
trict,  made   August   14th.   1924. 

W.  J.   WALTERS.   President. 
EOYCE    R.    FITZGERALD,    Clerk. 


.NOTICE    TO    CONTBVCTORS 


Notice  is  hereby  given  that  sealed 
proposals  addressed  to  the  Board  of 
Directors    of    the    Banta-Carbona    Irri- 

?:atlon  District,  Box  "Z,"  Tracy,  Cali- 
ornia,  and  endorsed,  "proposal  for  fur- 
nishing and  installation  of  pumping 
machinery  and  accessories.  Contract 
Ko.  1."  will  be  received  by  said  Board 
of  Directors  at  its  office,  at  W.  Schloss- 
hian's  residence,  near  Carbona.  Cali- 
fornia, and  about  three  miles  south  of 
Tracv.  California,  until  8  o'clock  P.  M., 
«>«  the  17th  daj-  o£  September,  1924,  and 
at  that  time  and  place  will  be  publicly 
I'li'iaed  and   read. 

-Vll     proposals     must    be     made    upon 
ink    forms    to    be    obtained    from    W. 
'ossman.     Secretary     of     the     Board 
Directors    ,    at    his    office,    and    must 
-.■■-■    the   price   proposed,    both    in    writ- 
ing and  in  figures,  and  must  be  signed 
b.v  the  bidder  with  his  address. 

Each  bid  is  to  be  presented  under 
sealed  cover,  and  must  be  accompanied 
by  cash  or  certified  check  made  pay- 
able to  the  Banta-Carbona  Irrigation 
District,  in  an  amount  equal  to  Ave  per 
cent  of  the  amount  of  the  bid,  and  no 
bid  will  be  considered  unless  such  cash 
or  checlv  is  enclosed  therewith,  and, 
also,  no  bid  will  be  considered  unless 
in  strict  conformity  with  the  plans  and 
roecifications.  Should  the  successful 
bidder  to  whom  the  contract  is  award- 
ed fail  to  execute  the  same,  such  cash 
or  checlv  shall  be  forfeited  to  and  be- 
c:)me  the  property  of  the  district. 

All  other  cash  or  checks  w^ill  be  re- 
turned to  the  unsuccessful  bidders  who 
submitted   the  same. 

A  common  law  bond  will  be  required 
for  the  faithful  performance  of  the 
contract,  in  a  sum  not  less  than 
twenty-five  per  cent  (23%)  of  the 
amount  of  the  contract  price,  and  a 
further  bond  in  the  sum  of  not  less 
than  fifty  per  cent  (50%)  of  the 
amount  of  the  contract  price,  must  be 
furnished  with  acceptable  sureties  to 
secure  the  paymeTit  of  laborers,  ma- 
terialmen, etc. 

The  contractor  to  w'hom  the  contract 
may    be    awarded    will    be    required    to 


appear  at  the  office  of  the  district  with 
sureties  offered  by  him  and  execute  the 
contract  within  ten  (Jays  (not  includ- 
ing Sundays)  from  the  date  of  notifica- 
tion of  such  award,  and  the  preparation 
and  readiness  of  the  contract  for  sig- 
nature, and  in  case  of  failure  or  neglect 
to  to  do  he  will  be  considered  as  hav- 
ing abandoned  it.  and  said  forfeiture  or 
cash    or    certified    check    will    operate. 

All  bids  are  to  be  compared  on  the 
basis  of  the  district  engineer's  esti- 
mate for  the  furnishing  and  installa- 
tion of  pumping  machinery  and  acces- 
sories, as  follows: 

Item  No.  1.  Seven  centrifugal  pumps 
of  20  cubic   feet  per  second   capacity. 

Item  No.  2.  Fourteen  centrifugal 
pumps  of  40  cubic  feet  per  second  ca- 
pacity. 

Item  No.  3.  Motors,  starters,  relays, 
float  switches,  piping,  valves,  cranes, 
water  measuring  device  and  other  es- 
sential equipment  to  complete  pump- 
ing equipment  in  six  pump  houses.  All 
foundations  and  pump  houses  to  be 
built   by  the  district. 

Bids  will  be  received  for  the  com- 
plete work  but  not  for  any  part  there- 
of. 

The  contract  to  be  entered  into  and 
the  pumping  machinery  and  accessor- 
ies are  to  be  furnished  and  complete 
and  ready  for  use  in  accordance  with 
the  plans  and  specifications  heretofore 
adopted  b.v  the  Board  of  Directors. 

The  plans  and  specifications  can  be 
seen  at  the  office  of  the  Board  of  Di- 
rectors. I'lans  and  specifications  and 
form  of  proposal  may  be  obtained 
from  W.  D.  Harrington,  Tracy.  Cali- 
fornia, or  from  Thomas  H.  Means.  369 
Pine  street,  San  Francisco,  California, 
and  said  plans  and  specifications  are  on 
file  and  at  the  office  of  the  Secretary  of 
the   district. 

The  right  is  reserved  to  accept  the 
proposal  of  the  lowest  responsible 
bidder   or   to   reject   any  or   all   bids. 

The  work  shall  be  done  under  the 
direction  and  to  the  satisfaction  of  the 
engineer  of  the  district,  and  approved 
by   the   Board   of   Directors. 

Done  by  order  of  the  Board  of  Di- 
rectors of  the  Banta-Carbona  Irriga- 
tion District,  this  20th  day  of  August, 
1924. 

(SEAL)  W.    SCHLOSSMAN, 

•  Secretary  of  the  Board   of  Directors  of 
the  Banta-Carbona  Irrigation   Dist. 
CRITTENDEN  &  HENCH, 
Attorne.vs    for    the    Banta-Carbona    Ir- 
rigation     District,      204      American 
Bank    Bldg.,    Tracy,    California. 


NOTICE    TO     BIDDEBS 


(jMeroed      Irrigation      District,      Merced 

County,    California —      Steel     Pipes, 

Fen.stocks,    Etc.) 


Noticj  Is  hereby  given  that  ■sealed 
proposals  will  be  received  at  the  office 
of  the  Board  of  Directors  of  M-jrced  Ir- 
rigation District  in  the  Barcroft 
Bldg.,  Merced,  Ca'itornia,  until  Satur- 
day, September  20th,  1924,  at  11  oVloeli 
A.  M.,  for  the  furnishing  of  th3  follow- 
ing materials  needed  in  th,^  construc- 
tion of  the  Exchequer  Dam  and  Power 
Plait  of  the  Merced  Irrigation  District: 
About  260  lineal  feet  of  6fl  inch  di- 
ameter riveted  steel  pipe. 

About  450  lineal  feet  of  9fi  inch  di- 
ajneter  riveted  steel  pipe,  including 
special  T  and  el'oow  connections. 

2    Steel   Trash      Racks,   each    22      feet 
square,  with  trussed  steel  frame  woi  k. 
2   Curved      Steel     trash      racks     each 
about  12  by  16  feet  square. 

3.400  linal  feet  of  24-inch  copper 
plate  formed  and  punched. 

6  sets  Wrought  and  cast  steel  doors. 
44    Cast   iron   and   steel   drain   covers. 
About  125  lineal  feet   of   6   inch  steel 
pipe. 

Specifications  for  said  material  can 
be  seen  at  the  office  of  said  Board  and 
copies  thereof  will  be  furnished  upon 
application  to  the  Secretary  of  said 
Board  accompanied  by  a  deposit  of 
$10.00  for  each  copy,  to  be  repaid  to 
all  bidders  and  to  all  others  upon  the 
return  of  the  plans  and  specifications 
in  good  and  acceptable  condition  not 
later  than  the  day  set  for  opening  bids. 
Said  Board  will  be  in  session  at  its 
office  at  11  o'clock  A.  M.  on  said  20th 
day  of  September,  1924,  and  open  all 
proposals  received  in  response  to  this 
notice.  _   - 


The  contract  will  be  let  to  the  lowest 
responsible  bidder,  but  the  Board  re- 
serves the  right  to  reject  any  and  ail 
bids. 

Bidders  may  submit  bids  upon  an.v  or 
all  of  the  schedules,  but  no  schedule 
will   be  subdivided. 

Each  proposal  must  be  accompanii  d 
by  a  certified  check  for  five  per  cm. 
(■'i%)  of  the  amount  of  the  schedules 
bid  upon,  payable  to  the  order  of  the 
Merced  Irrigation  District  as  a  guar- 
antee that  the  bidder  will,  if  successful, 
execute  a  satisfactory  contract  and 
furnish  a  bond  in  the  sum  of  not  less 
than  twenty-five  per  cent  (257o)  of 
the  amount  of  his  bid  for  the  faithful 
performance  of  the  work  in  accordance 
with  the  plans  and  specifications,  said 
Bond  to  be  approved  oy  said  Board. 

The  proposal  forms  bound  with  the 
specifications  must  be  properly  filled 
out  by  the  bidder,  and  the  plans  and 
specifications,  including  the  proposal, 
must  be  submitted  intact  with  the  bid 
in  a  sealed  envelope  addressed  to  the 
Board  of  Directors  of  the  Merced  Ir- 
rigation District,  and  marked  to  indi- 
cate that  it  is  a  proposal  for  pipes, 
penstocks,  etc..  of  the  said  dam  and 
power  house. 

Done  in  pursuance  of  an  order  of  the 
Board  of  Directors  of  the  Merced  Ir- 
rigation District  this  19th  day  of 
.-Vugust,  1924. 

H.  P.  SARGENT, 
Secretary   of   the      Board   of      Directors 
of  the  Merced  Irrigation  District. 


STATE  OF  CAIilFORNIA 


CALIFOR.VIA    HIGirWAY  COSIMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
nceived  at  the  office  of  the  California 
Highway  Commission,  513  Forum 
Buildins.  Sacramento,  Cal.,  until  3 
o'clock  P.  M.,  on  September  39,  1924,  at 
time  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  the  specificaitons  therefor,  to 
which  special  reference  is  made,  of 
portions  of  State  Highway,  as  follows: 
Colusa  County,  between  H  mile  west 
of  Freshwater  Creek  and  Williams 
(in-CoI-15-E),  about  six  and  nine- 
tenths  (6.9)  miles  in  length,  to  be 
graded  and  surfaced  with  gravel  or 
stone. 

San  Diego  County,  a  bridge  30  feet 
wide  across  Svcamore  Creek  about  six 
miles  north  of  Oceanside  (VII-S.D.-2-C). 
consisting  of  one  i4-root  reinforced 
concrete   arch   span. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  Is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits.  Dunsmuir,  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno.  Los  Angeles,  San  Bernardino 
and  Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representa- 
tive of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  concern- 
ing the  proposed  work  may  be  obtained 
from  the  Division  office. 

No  bid  will  be  received  unless  It  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  Olreo- 
tions  as  to  bidding,  quantities  of  worK 
to  be  done.  etc. 

The   California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids   or   to   accept   the   bid   deemed   for 
the  best  interest  of  the  State. 
HARVEY   M.   TOT. 
LOUIS  EVERDING, 
N.  T.  EDWARDS, 
California   Highway   Commission. 
R.  M.  MORTON, 

State   Highway  Engineer, 
W.  F.  MIXON,  Secretary. 
Dated:    Sept.    2    ,1924, 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  September  13,  1924 


Engineering  News  Section 


BRIDGES 


PHOENIX,  Ariz.— State  Engr.  W.  C. 
Lefebvre  preparing  plans  for  a  1700- 
ft.  bridge  to  be  erected  :<»"">; J>/  ^he 
state  and  Maricopa  Co.  across  the  Gila 
river  near  Gillespie  dam  "ossing  on 
PKoenix-Tuma  highway*.  It  ^*'"  Jl« 
steel  cantilever  type  with  18-ft.  road- 
way.  Est.  cost  J300.000. 

MARYSVILLE,  Tuba  Co.,  Cal.—Davi- 
son  &  Nicolsen,  324  W  Lafayette  St„ 
Stockton,  at  $12,067  awarded  cont.  by 
supervisors  to  const.  (Simpson  Lane 
bridge  over  Yuba  River;  424  ft.  long 
with  200-ft.  steel  span.  Other  bids: 
Jenkins  and  Elton,  $13,640:  Lord  and 
Bishop,   $15,700:   J.   L.   Webster,   $16,857. 

SANTA  BARBARA,  Cal.  —  Election 
will  be  called  shortly  by  city  council 
to  vote  bonds  of  $60,000  to  finance 
construction  of  bridges  withm  city 
limits;  also  an  $80,000  proposotion  to 
finance   construction   of   a   viaduct. 

LONG  BEACH,  Cal.— City  and  county 
plans  immediate  erection  of  a  5Z-ft. 
reinf.  cone,  bridge  across  control  chan- 
nel on  W  Broadway. 

LOS  ANGELES.  Cal.— Bd.  Pub.  Wks. 
will  call  for  bids  shortly  for  new 
reinf  cone,  bridge  across  los  Angeles 
river  at  Los  Feliz  Blvd.  It  will  be  300 
ft.  long  and  70  ft.  wide;  $160,000. 

VENICE,  Cal. — City  tru.=  tees  will  ap- 
prove plans  within  a  week  for  new  100 
ft  bridge  to  be  built  across  Grand 
Canal  at  Leona:  $15,000. 

OROVILLE,  Butte  Co.,  Cal. — County 
Eng  Harrv  H.  Hume  authorized  to  con- 
struct, under  emergency  act,  bridge 
over  Chico  creek,  near  Sacramento  riv- 
er: est.  cost  $5000.  Will  be  348  ft.  in 
length. 

BAKBRSFIELD,  Kern  Co.,  Cal. — Un- 
til Sept.  22,  10  a.  m.,  bids  will  be  rec. 
by  Board  of  Directors,  Joint  Highway 
iDstrict  No.  2.  E.  W.  Black,  secy.,  in 
the  courthouse,  Bakersfield.  to  const. 
4  wooden  pile  trestle  bridges.  Cert, 
checlc  r,%  payable  to  Pres.  of  Board 
of  Directors  of  Dist,  req.  Plans  ob- 
tainable from  Burch  and  Beck,  en- 
gineers. Commercial  Bank  Bldg.,  San 
Luis   Obispo. 

JACKSON.  Amador  Co..  Cal.  —  Tib- 
bals-Percival  and  Cress,  Forum  Bldg.. 
Sacramento,  at  $4702.50  awarded  cont. 
bv  supervisors  to  const,  rein.  cone. 
Drvtown  bridge.  Other  bids:  Levington 
He"intz.  $52Sn;  Campbell  Co.  ,$5512;  Da- 
vison   and   Nicolsen,    $5866, 


M.4RTSVILLE.  Yuba  Co..  Cal. — Yuba 
and  Sutter  County  supervisors  each  ap- 
propriate $20,000  to  finance  construc- 
tion of  the  Rio  Oso  bridge.  The  con- 
struction of  the  structure  now  in  liti- 
gation and  nothing  will  be  done  until 
a  decision  is  rendered. 


GLENDALE.  Cal.  —  L.  Worel,  1312 
Marvland  Ave.,  Los  Angeles,  submitted 
low  bid  to  citv  trus.  at  $5450  to  const. 
Canada  Blvd.  bridge.  Mercereau  Bridge 
&  Const.  CO.  bid  $5695.  and  E.  L.  Flem- 
ing $6200.  It  will  be  60-ft.,  timber  pile, 
4-span,  struc.  with  asph.  cone.  deck. 

LOS  ANGELES.  Cal. — Until  10  a.  m., 
Sept.  22  bids  will  be  rec.  by  bd.  pub. 
wks.  to  const,  reinf.  cone.  Tropico 
bridge  across  the  L.  A.  river  on  Los 
Felix  Blvd..  involv.  reinf.  steel,  4800 
cu.  yds.  class  A  cone.  875  cu.  yds.  class 
C  cone.  15.500  lin.  ft.  piling  in  place, 
handrail  complete,  and  9200  cu.  yds. 
earth  fill.  Bridge  will  be  300  ft,  long. 
with   70  ft,   roadway. 


PORTLAND,  Ore. — Revised  plans  be- 
ing completed  for  proposed  Sellwood 
bridge,  est.  cost  $600,000,  to  be  financed 
by  Multnomah  County.  Bids  will  be 
asked  about  Oct.  15.  Particulars  re- 
garding construction  will  be  available 
at    that   time. 

KERN  COUNTY,  Cal.  —  Following 
bids  rec.  Sept.  8  by  State  Highway 
Commission  to  const,  rein.  cone,  girder 
bridge  across  Cottonwood  Creek,  ap- 
prox,  7^4  miles  n.e.  of  Edison,  consist- 
ing of  four  50-ft.  spans  and  five  22-ft. 
spans: 

J.  L.  Webster,  Chico    $29,300 

J.   F.   Sherhardson,  Bakersfield..    31.143 

Nate  Lovelace,  Visalia    32,147 

R.  B.  McKenzie,  Gerber 37,460 

W.   N.  Ledbetter  Co.,  L.   A 38.388 

Adell-Cortwright  Co.,  Hanford..  42.378 
Fred  W.  Nighbert,  Bakersfield.  47.210 
Davison  &  Nicolsen,  Stockton...  40,481 
Engineer's    estimate    43,015 


PRESCOTT,  Ariz. — Until  3  p.  m..  Sept 
15,  bids  will  be  rec.  by  Yavapai  Co. 
Highway  Comm.  to  const.  70-ft.  reinf. 
cone,  arch  bridge  over  Fossil  Creek 
on  Camp  Verde  to  Fossil  Creek  High- 
way, involv.  219  cu.  yds.  class  A  cone. 
82  cu.  yds.  class  B  cone,  17,500  lbs. 
reinf.  steel  in  place,  40  cu.  yds.  unclass. 
rock  excav..  540  cu.  yds.  earth  backfill, 
97  cu.  yds.  unclass.  excav,  and  36  cu. 
yds.  surfacing.  Deposit  of  $10  for  plans. 
Cert,  or  cash,  check  h%  except  on  cost 
plus  proposals,  which  will  be  accept- 
able. F.   H.  Lyons,  secy. 

ANTIOCH.  Contra  Costa  Co.,  Cal.^ 
Duncanson  and  Harrelson,  Chronicle 
Bldg.,  San  Francisco,  at  approx.  $850,- 
000  awarded  cont.  by  American  Toll 
Bridge  Company  to  construct  Antioch- 
Sherman  Island  bridge.  Contracts  foi- 
steel  awarded  to  Golden  Gate  Iron 
Works  and  Dyer  Brothers  of  San  Fran- 
cisco, these  contracts  totaling  approx. 
$350,000.  Contracts  for  rock  awarded 
to  Blake  Brothers  of  Richmond  and 
Daniel  Contracting  Company  of  San 
Francisco. 


MADERA,  Madera  Co.,  Cal. — Miller 
and  Little,  Madera,  at  $2584  awarded 
cont.  by  supervisors  to  const,  timber 
bridge  over  Berenda  slough.  A.  Gen- 
dron  bid  $2932  and  R.  C.  Brown,.  $2942. 


DREDGING.  HARBOR  WORKS 
AND  EXCAVATIONS 


OAKDALE.  Stanislaus  Co..  Cal.— Un- 
til Sept.  26,  2  p.  m.,  bids  will  be  rec. 
by  M.  P.  Kearney,  secy.  Oakdale  Irri- 
gatirn    District     to    const.     3     drainage 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried    in    stock 

E.    D.    B  U  L  L  A  R  D 

505   HOWARD   STREKT 

San    FranriK<M..   C:ilif. 

Douglas   6320 

ditches  and  eight  cone,  pipe  culverts 
and  enlarge  one  ditch,  involving: 

Schedule  No.  1 — Griffin  Drain,  one 
mile  of  open  ditch,  involv.  450  cu.  yds. 
excavation   and  one   cone,  pipe  culvert. 

Schedule  No.  2  —  Lone  Tree  Creek 
ditch,  6 ',4  miles  open  ditch,  involving 
23.000  cu.  yds.  excavation  and  five  36- 
in.  cone,   pipe  culverts. 

Schedule  No.  3 — Tulloch  Drain.  2»4 
mile  open  ditch,  involv.  2700  cu.  yds. 
excavation    and    one    36-in.   cone.    pipe. 

Schedule  No.  4 — Gray  Lateral,  con- 
crete lining  one  bank  of  approx.  6350 
lin.  ft.  of  canal  and  approx.  850  cu.  yds. 
excavation. 

Bids  will  be  considered  for  any 
schedule  or  any  combination  of  sched- 
ules. _ 

Cert,  check  10%  payable  to  President 
of  Bd.  of  Dir.  of  dist.  req.  R.  E.  Hart- 
ley, ch.  eng.  for  dist.  See  call  for  bid" 
under  official  proposal  section  in  this 
issue. 


LIGHTING  SYSTEMS 


LOS  ANGELES,  Cal. — (Council  de- 
clares inten.  to  const,  ornam.  light,  sys 
in  Palm  Grove  Ave.,  bet.  Washington 
and  21st  Sts.,  involv.  10  cone,  posts, 
conduits,   cables,   etc. 

Irving  Blvd.,  bet.  Melrose  Ave.  and 
1st  St..  and  in  Clinton  St..  involv.  35 
cone,   posts,  conduits,  cables,   etc. 

Western  Ave.,  bet.  Franklin  Ave. 
and  Hollywood  Blvd.  and  in  Russell 
Ave.,  involv.  23  cast  iron  posts,  con- 
duits, cables,  etc. 


LOS  ANGELES.  Cal.— Until  10  a.  m., 
Sept.  22  bids  will  be  rec.  by  hd.  pub. 
wks.  for  ornam.  lighting  system  in  foil. 
streets: 

Hoover  St..  bet.  Washington  and 
.\dams  Sts.,  involv.  56  pressed  steel 
posts,    cables,    conduits,    etc. 

Main  St..  bet.  57th  St.  and  Florence 
Ave.,  involv.  109  pressed  steel  posts, 
cables,   conduits,   etc. 

REDLANDS,  Cal. — Russell  Elec.  Co.. 
awarded  cont.  at  38c  ft.  to  install  con- 
duit and  $32.85  ea.  for  25  posts  on  Ter- 
racina  Hill.  Young  Elec.  Co.  lid  42c 
and   $42. 


LOS  ANGELES.  Cal.— Until  10  a.  m., 
Sept.  15,  bids  will  be  rec.  by  bd.  puli. 
wks.  for  ornam.  light  sys.  in  Broa-( 
.A.ve.,  bet.  Anaheim  and  B  Sts.,  involv. 
59    cone,    light,   posts. 

LOS  ANGELES.  Cal.— Until  2  p.  m.. 
Sept.  22,  bids  will  be  rec.  by  supervis- 
ors to  install  ornam.  light  sys.  in 
Covina  Blvd  .  bet.  Maine  and  Downing 
Aves.,  and  portions  of  other  sts.,  involv 
36  cone.  1  erht.  posts,  cables,  conduits, 
etc.   Co.  Imp.  No.   101. 


SANTA  MONICA,  Cal. — Until  10  a.  m. 
Sept.  15.  bids  will  be  rec.  by  council 
for  ornam.  light  sys.  in  Main  St.,  bet, 
Pico  Blvd.  and  Hollister  Ave. 


RAILROADS 


SAN  FRANCISCO  —  Constructing 
Quartermaster's  Office.  Fort  Mason, 
preparing  specifications  to  const.  570 
ft.  of  spur  track  with  switches,  etc.. 
at  Transport  Docks.  Presidio.  60-lb. 
rails  will   be  used. 


SAN  FRANCISCO — Until  Sept.  17,  3 
p.  m.,  bids  will  be  rec.  by  Board  of 
Public  Works  to  fur.  and  del.  electrical 
conductor's  and  appurtenances  for 
Ocean  View  Line  of  Municipal  Railway 
system,  under  Contract  No.  142.  Est. 
cost  $sono.  Bond  of  $2000  required  of 
successful  bidder.  Spec.  obtainable 
frcm  Bureau  of  Engineering,  3rd  floor 
City  Hall. 


Saturday,   St-ptember  13,  1924 

MERCED,  Merced  Co.,  Cal.  —  Until 
Sept  30,  a  p.  ra.,  bids  will  be  rec.  by 
H  1".  Sargeani,  secy.  Merced  IrrlBa- 
tion  District,  Barcroft  lildg..  Merced, 
to  furniah  following  materials  to  be 
used  In  relocation  of  Yosemite  Valley 
r.r.  from  Merced  Kails  to  DetwUer: 
Schedule  A 

About   2165    gross    tons    70-lb.    rails. 

About  6000  pairs  angle  bars  to  fit 
rail. 

About  220,000  lbs.  track  spikes. 

About  106,000  compression  bottom 
tie  plates. 

About  2600  lbs.  Hipower  nut  locks. 

About  26,560  lbs.  track  bolts  and 
nuis. 

i)  frogs. 

Schedule  B 

Merced  Irrigation  District  will  sell 
all  70-lb.  rails,  fastenings,  ties,  tres- 
tles and  bridges  ot"  the  17-mi.  section 
of  the  r.r.  for  a  lump  sum  "as  is"  and 
"where  Is". 

Schedule  C 

Furnish  about  1685  M  bd.  ft.  r.t. 
cross   ties. 

Furnish  about  200  M  bd,  ft.  trestle 
timbur.s.  Douglas  Fir.   Xo,   1  common. 

See  cnll  for  bids  under  official  pro- 
pox.-il  Ncctiou  In   this  issue. 

L,OS  ANGELES,  Cal. — Until  Sept.  24, 
3  p.  m.,  bids  will  b6  rec,  by  C.  Thor- 
burn,  purchasing  agt..  Pacific  Electric 
Railway  Co..  636  Pacific  Electric  Rlwy 
Bldg.,  Los  Angeles,  for  treatment  of 
25,000  6x8-in.  xS-ft,  fir  ties  as  per  S.  P. 
Co.  specifications  covering:  creosoting 
by  the  "Rueping  Process."  Ties  will  be 
delivered  the  successful  bidder  f.  o.  b. 
cars  V.  E.  tracks,  San  Diego  Harbor 
District,  Further  information  obtain- 
able  from  above   office. 


MISCELLANEOUS    SUPPLIES 


BUILDING    AND    ENGINEERING    NEWS 


i3 


nection  with  municipal  water  system 
and  will  probably  be  awarcea  tlie  con- 
tract. The  bids  follow:  (a)  »215,9iti): 
(b))  »6300;  (t)  $10,200;  (d)  $22,000;  (e) 
$33,000.  A.  Kempkey,  consulting  en- 
gineer, Hobart  Hldg,,  San  Francisco, 

VALLEJO,  Solano  Co,,  Cal, — Kaiser 
Paving  Co.,  First  Bank  of  Savings  Bldg 
Oakland,  at  $248,100  awarded  cont.  by 
council  to  const.  Gordan  Valley  dam  in 
connection  with  municipal  water  pro- 
ject. 


PIPE  LL\ES,  ]VELLS,  ETC. 


LOXa  BEACH,  Cal,— Bids  reed,  by 
city  on  77,100  ft.  c.  1.  pipe  for  water 
dept.  were:  Will  H.  Muller,  6  and  8-ln, 
$52  75  ton;  30-in,  $53,50.  -Mark-Lally 
Co.,  6-in.,  $61.40,  8-in.  $62.15;  12-in. 
$61.50;  20-in.,  $62.40;  30-in,  $64,60.  Xatl 
Cast  Iron  Co.,  6,  S,  12,  20  and  30-in. 
$53.86.  U.  S.  Cast  Iron  Pipe  Co,,  6-in., 
$34.iri;  8-in.,  $54.12;  12-in„  $54.19;  20- 
in,,  $53,69;  30-in.,  $54.69.  Amer.  Cast 
Iron  Pipe  Co.,  6,  8.  and  12-in.,  $56.20; 
20  and  30-in.,  $57.20.  W.  K.  Thompson. 
6   and   S-in.,   $56;    12,   20  and   30-in.,   $55, 


SAN  BERNARDINO,  Cal. — Until  7:30 
P,  M.,  .Sept.  16,  bids  will  be  rec.  by 
C  ity  Water  Comm,  for  7500  6-iii,  c.  i. 
pipe  7500  ft.  4-in.  c.  i.  pipes  and  10.- 
noo  ft.  4-in.  and  5000  ft.  2-in.  merch, 
wrought  steel  screw  pipe.  Cert,  check 
or  bond  10%,  .John  H,  Osborn,  cily 
cleric. 


MISCELLANEOUS 
CONSTRUCTION 


y\LU>.\.  StansiluaK  Co,,  i"al, — Until 
ept  16.  1  P.  M,,  bids  will  he  rec,  by 
I  L  Garber.  clerk,  Salida  School  Dist, 
,  fur,  and  install  one  steel  windmill 
rid  tower  at  school  grounds.  Further 
iformation  obtainable  from  clerk,  P. 
.,    L.ox    12.,    Salida, 


RESERVOIRS  AND  DAMS 


V..^LLEJO,  Solano  rn  ,  Cal,— Kaiser 
Paving  Co,.  Bank  of  Savings  Bldg.. 
Oakland,  submits  low  hid  to  city  coun- 
cil to  const,  Gordon  Valley  dam  in  con- 


REDONDO  BEACH.  Cal,— Election 
will  be  held  Oct,  7,  to  vote  on  $35,000 
bond    issue    for    purchasing    incinerator. 


WATER  WORKS 


SAN  FRANCISCO — M.  Greenberg  and 
Sons,  765  Folsom  St.,  at  $93.75  each 
submitted  low  bid  to  City  Purchasing 
Agent  to  furnish  approx,  200  5-in. 
double  fire  hydrants  with  stand.  3-in. 
outlets.  Other  bids:  Union  Machine  Co. 
$D8  each;  F.  G.  Dyer,   $98.50   each. 


VENICE,  Cal. — City  trustees  order 
city  attj'.  to  report  on  procedure  to  be 
followed  on  $1,000,000  issue  for  fol- 
lowing purposes:  outfall  sewer;  addi- 
tional fire  and  police  equip;  civic  audi- 
torium; 2  comfort  stations;  new  city 
hall;    subways. 


HUNTINGTON  BEACH,  Cal.  —  City 
trustees  will  call  bond  election  about 
Oct.  15  to  vote  $257,000  for  following 
improvements:  extension  to  wharf, 
$100  ono:  street  cleaning  equip.  $12,000; 
sewer  d  sposal  plant,  $25,000;  purchase 
and  improve  ocean  frontage,  $75,000; 
p.-st.Thlish  parks,  $20,000;  disposal  of 
surface   storm  water,   $25,000. 


GARIBALDT,  Ore— Floyd  W,  Allen, 
consulting  eng..  Railway  Exchange 
Bldg,,  Portland,  preparing  plans  for 
water  suply  line  and  reservoir  for  city 
of  Garibaldt;  est.  cost  $25,000.  Reser- 
voir of  cone,  construction  with  capa- 
city   of    200,000    gals. 


AL.\MEDA  COU.NTY,  Calif. — Election 
will  be  held  Nov.  4  to  vote  bonds  to 
finance  construction  of  proposed  water 
system  for  East  Bay  Municipal  Utility 
I'istr.ct.  Arthur  P.  Davis,  chief  en- 
gineer and  manager  of  the  district, 
will  submit  report  covering  investiga- 
tions and  costs  at  a  meeting  of  the 
Utility  Board  of  Sept.  11.  It  is  planned 
to  supply  nine  east  bay  municipalities 
with  water  and  possibly  Stockton, 
Lodi   and   the   Mare   Island   Navy  Yard. 


BAKERSFIELD,  Kern  Co.,  Cal,— 
Voicrs  laii  to  auihorize  expenditure  of 
s  i,;'ioo.iHMt  In  pu  ^  base  privately  owned 
water  systems  and  construct  extensions 
io  same.  1S04  for  and  1203  against 
the  issue. 


SAN  FRANCISCO  —  Constructing 
Quarte-master,  Fort  Mason,  preparing 
spL'cifications  to  lay  6-in,  water  mains, 
.  e.iiove  pieseni.  water  mains  in  certain 
|Ki:tions   of   Presidio. 


NEWPORT  BE.ACH,     Calif.    —    City 

trustees    will  submit      for      vote       In 

October        a  bond        issue        of        ap 

prox,    $500,000  for   addition    to   the   wa- 
ter  system. 


MONROVIA,  Cal.— C.  W.  Sirch,  126  W 
3rd  St..  Los  Angeles,  submitted  low  bid 
at  $4269  to  council  for  filtering  plant 
for  swimming  pool.  Calif.  Filter  Co.  bid 
$5150. 


PLAYGROUNDS   AND   PARKS 


Barber  Greene   Model  42  Loader 


Prominent   Vitrrs  Ari 

Oakland    Paving    Co. 

j\Ie6illi\Tav     Constr. 
Co. 

Joe  Dowling 

('alifornia     Highway 
Commission 

Blumenkranz  &  Ver- 
non 

Bates  &  Borland 
Basalt  Rock  Co. 


SMITH-BOOTH-USHER  CO. 


Direct  Factory  Representatives  and  Distributors 
50-60  FRKMOJfT  ST. 


Sutter  952 


San  Francisco 


.SANTA  B.\RBARA,  Cal.  —  Election 
will  be  called  shortly  to  vote  bonds  of 
•5250,000  to  finance  purchase  of  lands 
for  ocean  front  park  improvements. 
Provision  will  also  be  made  for  a 
?47,000  issue  to  finance  transforming 
a  bird  refuge  into  a  pleasure  lake  and 
playground. 


V.^LLEJO,  Solano  Co.,  Cal. — Board 
of  Education  appropriates  $2000  to  fi- 
nance construction  of  two  double  ten- 
nis courts  at  Vallejo  higli  school.  El- 
mer L.  Cave,   city   supt.   of  schools. 

BERKELEY,  Alameda  Co.,  Cal. — City 
council  contemplates  bond  election  for 
,5,5110,000  to  finance  civic  center  im- 
provements, parks  and  playgrounds 
and  addition  to  city  hall.  John  N.  Edy 
is  city  manager. 


SEWERS  &  STREET  WORK 


EUREKA,  Humboldt  Co.,  Cal, — City 
council  orders  spec,  to  pave  J  St.,  bet. 
3nd  and  Harris  Sts.  Petitions  seeking 
paving  of  Myrtle  Ave,,  bet,  7th  St. 
and  city  limits  taken  under  advise- 
ment. Harry  H,   Hannah,  city  eng, 

RIVERSIDE.  Cal, — Until  9:30  a,  m„ 
Sept,  16,  bids  will  be  rec.  by  council  for 
12,65  mi.  of  macadam  roadway  in  por- 
tions of  Victoria,  Van  Buren,  Dufferin, 
Adams.  Madison  and  Washington,  in- 
volving 1,203,859  sq,  ft.  mac.  paving, 
400,956  sq.  ft.  shoulder,  1032  ft.  10-in 
pipe,  3705  ft.  12-in.  pipe,  ISOO  ft.  16-in 
pipe,  523  ft.  18-in,  pipe,  339  ft.  24-in 
pipe,  and  20  ft,  30-in.  pipe;  1911  act 
Cert,  check  or  bond,  10%.  C.  B.  Burns. 
city  clerk. 


24 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  September  13.  1924 


LOS  ANGELEJS.  Cal.— Robt.  Metcalf, 
1345  S  Flower  St.,  submitted  low  bid 
at  $71,723.60  to  bd.  pub.  wks.  for  Ave. 
26  bridge  across  Arroyo  Seco.  Otner 
bids:  Chas.  and  Geo.  K.  Thompson  »78,- 
100;  W.  M.  Ledbetter  Co.,  $81.o00:  Davis 
Heller  Pearce  Co.,  $86,645:  de^\  aard  & 
Sons  $87,115;  Mercereau  Bridge  &  Con- 
struction Co.,  *95.«S.50:  E.  J.  Gass, 
$120  430.  The  bridge  will  be  206  tt. 
long  with  100  ft.  arch  and  43  it-  ap- 
proach span;  40  ft.  roadway  and  6  ft. 
walks;  approx.  1990  cu.  yds.  A  cone, 
310  cu.  yds.  C  cone,  and  1200  cu.  yds. 
D  cone. 

LOS  ANGELES,  Cal.— Leo  Miletich. 
610  W  54th  St.  submitted  low  bid  at 
$8700  to  bd.  pub.  wks,  for  12-in  cem. 
sewer  in  Country  Club  Dr..  bet.  Long- 
wood  and  Sycamore  Aves. 

S.  Zarubica  and  B.  P.  Radich  low 
at  $9230  for  8-in.  vit.  sewer  in  6oth  bt. 
bft.   Vermont  and  Normandie   Aves. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Lntil 
Sept  15,  S  p.  m..  bids  will  be  rec.  by 
Eugene  W.  Smith,  city  clerk,  to  imp. 
Maple  St..  bet.  Lincoln  Ave.  and  Mc- 
Crea  Ave.  and  McCrea  Ave.  for  its  en- 
tire length,  involv.  4-inl  asph.  cone, 
pave;  cone,  curbs  and  gutters:  2  cone, 
and  corru.  iron  culverts;  2  catchbasins; 
6-in.  ironstone  sewer;  19  4-in.  ironstone 
house  sewers;  1  br.  manhole.  Bids  pre- 
viously received  for  this  work  reject- 
ed A.  G.  Raisch  bid  $9228  and  Pacific 
States  Const.  Co..  $9836.  Plans  on  file 
in   office   of  clerk. 

WOODLAND,  Tolo  Co.,  Cal. — Until 
Sept.  30.  10  a.  m.,  bids  will  be  rec.  by 
H.  R.  Saunders,  county  clerk,  to  const, 
gravel  shoulders  on  county  highway 
from  S.  P.  bridge  in  Washington  via 
Third  and  Elizabeth  Sts.,  and  county 
road  through  Riverbank  to  Waldecks 
House  in  Reclamation  District  Xo.  785; 
designated  as  Prefix  6,  Sec.  A,  B,  C. 
Cert,  check  10%  payable  to  county  req. 
Plans  on  file  in  office  of  clerk. 


SAN  FRANCISCO— L.  J.  Cohn,  110 
Sutter  St..  at  $19,479.63  awarded  cont. 
bv  Beard  of  Public  Works  to  const, 
rein.  cone,  sewer  in  Great  Highway 
bet.  Ortega  and  Rivera  streets. 


LOS  ANGELES,  Cal.— Griffith  Co.,  L. 
A.  Ry.  Bldg.,  submitted  low  bid  to  bd. 
pub.  wks.  at  approx.  $174,000  to  imp. 
sts.  in  Mesa  St.  and  16th  St.  Impr.  Dist.. 
San  Pedro,  involving  grading,  lump 
sum,  $18,000;  9556  sq.  ft.  5-in.  cone, 
pav.  20-  ft:  2415  sq.  ft.  2-in.  bitum.  pav. 
10c  ft;  576,941  sq.  ft.  5-in.  Warrenite- 
bitul.  pav.  21c  ft:  8230  ft.  curb  60c  ft; 
63,063  sq.  ft.  walk  19c  ft;  26,781  sq.  ft. 
gut.  23c  ft.;  storm  dr.  $1000;  san.  sewer 
$2500;  4646  ft.  hse.  con.  sewers  $1.35  ft. 

GL^iSTINE.  Merced  Co..  Cal. — Manuel 
Smith  (Oakland  Sewer  Const.  Co.),  1003 
85th  Ave.,  Oakland,  at  $1294  awarded 
cont.  by  city  trustees  to  const.  912  ft. 
12-in.  vit.  sewer  and  3  manholes.  OtheT 
bids:  Merced  Cone.  Pipe  Co.,  $1306;  E. 
W.  Redman,  $1500;  E.  Bowman,  $1550; 
Roy  Krueger,  $1640;  A.  E.  Downer, 
$1753. 


COLUSA,  Colusa  Co..  Cal.  —  R.  E. 
Danner,  Colusa,  at  $7S0  awarded  cont. 
by  city  trustees  to  const,  walks,  curbs 
and  gutters  in  Memorial  Park.  Trus- 
tees plan  immediate  graveling  of 
walks  in  Foxtail  park. 


EUREKA.  Humboldt  Co..  Cal. — Mer- 
cer-Fraser  Co.,  Eureka,  awarded  cont. 
by  council  to  fur.  1000  yds.  gravel  at 
$2   cu.   yd. 


SAX  FRAXCISCO — City  Engineering 
Department  completes  spec,  to  imp. 
(where  not  already)  Kirkham  St..  bet. 
19th  and  20th  Aves.,  involv.  202.5  lin. 
ft.  cone,  curb;  5062  sq.  ft.  asph.  cone, 
pavement. 

Spec,  completed  to  imp.  Anza  St., 
bet.  37th  and  38th  Aves.  (where  not 
already)  involv  132.5  lin.  ft.  cone,  curb; 
3313   sq.    ft.   asph.   cone,   pavement. 

HATWARD,  Alameda  Co..  Cal. — Until 
Sept.  17,  8  p.  m.,  bids  will  be  rec.  by 
M.  B.  Templeton,  city  clerk,  to  const, 
cone,  storm  water  drain  in  alley  bet. 
Simon  St.  and  Sunset  Blvd.  Cert.  chk. 
10%  payable  to  Town  req.  Plans  on  file 
in  office  of  clerk. 


SAN  FTIAXCISCO,  Cal.— City  Engin- 
eering Department  completes  spec,  to 
imp.  Virginia  Ave.,  bet.  Mission  and 
Coleridge  Sts..  involv.  284  lin.  ft.  cone, 
curb:  resetting  85  lin.  ft.  granite  curb; 
240  lin.  ft.  6-in.  ironstone  pipe  sewer; 
2  br.  catchbasins;  79  lin.  ft.  10-in. 
ironstone  pipe  culvert:  2838  sq.  ft. 
art.  stone  walks;  16.114  sq.  ft.  asph. 
cone,  pavement  with  wheel  guard.  Est, 
cost   $6800. 


LOS  ANGELES.  Cal. — Bids  rec.  by  bd, 
pub,  wks.  to  imp.  Ave.  56  bet.  Raber 
and  Hub  Sts.,  involv.  grade  and  oil, 
cone,  pav.,  curb,  walk,  gutter,  cem. 
sewer,   etc.,   were: 

Cristich.  Mandic  &  Cristich — $25,425 
grrad;  19,5c  cone,  pav;  6.2oc  oil  and 
roll:  58c  curb;  18c  walk;  23c  gutter; 
$3200  storm  dr;  $4750  culv;  $600  san. 
sew;  8c  remod. 

M.  S.  Cummings— $34,505.90  grad;  23c 
pav:  6.0C  oil  and  roll:  70c  curb;  21.5c 
walk;  31.5c  gutter;  $3503  storm  dr; 
$5593.81  culv;  $924.75  san.  sew.;  14c  re- 
modeling. 

A.  R.  Hindman — $23,600  grad;  21.7c 
pav;  5.85c  oil  and  roll:  58c  curb:  18,5c 
walk;  26.5c  gutter;  $3050  storm  drain; 
$4750   culv:    $650   san.   sew;    10c   remod, 

W.  D.  McCray — $29,000  grad;  22c 
pav;  6.5c  oil  and  roll;  60c  curb;  20c 
walk;  27c  gutter;  $2800  storm  dr.;  $4400 
culv:  $700  san.  sew;  10c  remod. 

O.  U.  Miracle — $30,000  grad:  22c  pav: 
6.7c  oil  and  roll:  70c  curb;  20c  walk: 
30c  gutter;  $3000  storm  dr:  $5500  culv; 
$650    san.    sew:    10c    remod. 

C.  W.  Shafer  —  $27,000  grad:  23.4c 
pav:  6c  oil  and  roll:  60c  curb;  18c 
walk:  25.5c  gutter;  $2749  storm  dr; 
$5636  culv;   $1200  san.  sew;   10c  remod. 


SALINAS,  Monterey  Co.,  Cal.— City 
council.  M.  R.  Keef,  clerk,  declares 
inten.  (No.  33)  to  imp.  Willow  St.,  bet. 
S-Main  and  California  St..  including 
crossing  at  Pajaro  St.,  involv.  82,393 
sq.  ft.  grading;  2189  lin.  ft.  cone,  curb; 
48.375  sq.  ft,  o-in.  cem.  cone,  pavement. 
1911  act  and  Bond  Act  1915.  Protests 
Sept.   22.  Howard  Cozzens,  city  eng. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.  — 
Until  Sept.  15.  S  p.  m.,  bids  will  be  rec. 
by  J.  J.  Lynch,  city  clerk,  to  improve 
26th  St.,  bet.  Santa  Clara  and  McKee 
Rd.,  involv.  grade;  pave  with  li^-in 
Durite  asph.  cone,  surface  on  3-in,  Du- 
rite  asph.  cone,  base;  hyd.  cone,  curbs, 
gutters  and  walks.  1911  Act  &  Bond 
Act  1915.  Cert,  check  10%  payable  to 
city   req.   Wm.   Popp,   city   eng. 


YREKA.  Siskiyou  Co.,  Cal. — G.  E. 
Stebbins.  Klamath  Falls,  Ore.,  at  $7306 
awarded  cont.  by  supervisors  to  const, 
change  in  Agar  Thrall  rd.  Calvert  and 
Schroeder.  Grants  Pass.  Ore.,  bid  $7554. 

A  Young,  Yreka.  at  $10,010  awarded 
cont,  to  const,  change  in  Griffith  Lane 
road   bet.    Etna   and   Fort   Jones. 

G.  E.  Stebbins,  at  $4744  awarded  con- 
tract to  const,  grade  on  Bogus  to  Ager 
Klamath   Falls   road. 


EUREKA,  Humboldt  Co..  Cal.— Until 
Sept.  17.  2  p.  m..  bids  will  be  rec.  by 
p'red  M.  Kay,  county  clerk,  to  const. 
2000  ft.  of  new  road  around  IZendall 
Gulch  trestle  bridge  near  Upper  Mat- 
tole  in  Rd.  Dist.  Xo.  1.  Cert,  check  10% 
req.  with  bid.  Plans  obtainable  from 
County   Surveyor  A.   J.   Logan. 


SAN  JOSE,  Santa  Clara  Co..  Cal  — 
Until  Sept.  15,  8  p.  m.,  bids  will  be  rec. 
by  J.  J.  Lynch,  city  clerk,  to  imp.  4th 
St.,  bet.  Taylor  and  Rosa  Sts.,  involv. 
grading:  pave  with  H4-in.  W^arrenite- 
Bit.  surface  on  3-in.  bituminous  base; 
hyd,  cem.  cone,  walks,  curbs  and  gut- 
ters; 6-in.  hyd.  cem.  cone,  alley  drive- 
ways; 2  hyd.  cem.  cone,  basins  with 
IT-in.  c.i.  grating  and  frame;  8-in.  vit. 
pipe  drains;  2  hyd.  cem.  cone,  storm 
water  inlets:  8-in.  hyd.  cem.  cone,  sani- 
tary sewer;  2  br.  manholes,  etc.  1911 
Act  &  Bond  Act.  1915.  Cert,  check  10% 
payable  to  city  req.  Wm.  Popp,  city  en- 
gineer. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  Sept.  15,  8  p.  m.,  bids  will  be  rec. 
by  J.  J.  Lynch,  city  clerk,  to  improve 
34th  Ave.,  bet.  San  Fernando  and  Santa 
Clara  Sts..  involv.  grading;  pave  with 
1'2-in.  Durite  asph.  cone,  surface  on 
3-in.  Durite  asph.  cone,  base;  hyd.  cem. 
cone,  curbs,  gutters  and  walks;  30-in. 
double  hyd.  cem.  cone,  gutters  in  cer- 
tain portions.  1911  Act  and  Bond  Act 
1915.  Cert  check  10%  payable  to  city 
1  eq,  Wm.  Popp,  city  eng. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  Sept.  15,  8  p.  m.,  bids  will  be  rec. 
by  J.  J.  Lynch,  city  clerk,  to  improve 
St.  John  St.,  from  pt.  351  ft.  w  of  31st 
St,  to  pt.  245.59  ft.  e  of  31st  St.,  in- 
volv. grading:  pave  with  1%-in.  War- 
renite-Bit.  surface  on  3-in.  bit.  cone. 
base;  hyd.  cem.  cone,  curb,  gutter  and 
walks;  4-in.  hyd.  cem.  cone,  house  lat- 
eral drains.  1911  Act  &  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Wm.   Popp,  city  eng. 


VENICE,  Cal. — Sander  Pearson,  3847 
.S  Broadway,  Los  Angeles,  submitted 
low  bid  to  city  trus.  at  $32,273  to  imp. 
Pacific  Ave.  (Trolleyway)  and  por- 
tions of  other  sts.,  involv.  78.786  sq.  ft. 
7-in.  asph.  cone,  pav.,  3125  sq.  ft.  5-in. 
asph.  cone.  pav..  650  ft.  walk,  82,571 
sq.  ft.  grad.,  6506  ft.  6x12x24  curb,  377 
ft.  heavy  type  curb,  5894  ft.  remove 
walk,  1  culv.,  5  m.  h.,  2  cone,  steps. 
Other  bids:  J.  D,  Kneen  $34,340.83;  Cur- 
tis Pav.  Co..  $36,156.69;  Braun,  Bryant 
&  Austin,  $41,572.14. 


VALLEJO.  Solano  Co.,  Cal.  —  City 
council  petitioned  to  pave  Louisiana  St 
bet,  Napa  Rd.  and  Monterey  St.  Re- 
ferred to  City  Eng.  T.  D.  Kilkenny  for 
report. 


OAKLAND,  Cal, — Until  Sept.  18,  12 
M.  bids  will  be  rec  by  E.  K.  Sturgis, 
citv  clerk,  to  const,  sewers  in  Fruitvale 
Gardens  Farms  Tract,  involv.  18,288 
lin.  ft.  8-in.  vit.  sewer;  46  manholes;  46 
S-in.  and  25  12-in.  lampholes;  3  drop 
connections;  595  wye  branches.  1911 
Act.  Cert,  check  10%  payable  to  city 
req.  Plans  on  file  in  office  of  clerk. 

STOCKTON.  San  Joaquin  Co..  Cal.  — 
Until  Sept.  22,  11  a.  m..  bids  will  be  rec 
by  Eugene  D.  Graham,  county  clerk,  to 
imp  Upper  Sacramento  road  from  Lodi- 
Lrckford  road  south,  involv.  6530  cu. 
yds.  grading;  8S50  tons  base  course 
(rock  or  gravel):  2550  tons  top  course: 
IISO  tons  screenings  or  pea  gravel;  980 
bbls.  asphaltic  oil.  Plans  obtainable 
from  F.  E.  Quail,  county  surveyor. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We  build   rock  bunkers,   elevators  and   conveyors,   portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work, 
We  buy  and  sell  used  equipment. 

CREAR  &  BATES 


3S  Stanfiird 


San  Francisco 


Fhoue  Kearny  1886 
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SUISUN,  Solano  Co.,  Cal.— Until  Sept. 
U,  »  p.  m.,  bids  will  be  rec.  by  Jk..  N. 
Tralniir.  town  clerk,  tf)  imp.  Cordelia 
St.,  bet.  Main  St.  and  west  city  limits. 
Cert,  checic  10%  req.  Willi  bid.  Plans 
on   file  in  office  of  clerl<. 


SAN'  JOSE,  Santa  Clara  Co.,  Cal.  — 
Raymond  H.  Crummey.  San  Jose, 
awarded  cent,  by  council  to  Imp.  2nd 
St.,  bet.  Taylor  and  Uose  h'ts.,  involv. 
grade  and  pave  with  IVi-in.  Warrenite 
Bit.  surface  on  3-ln.  bituminous  base; 
hyd.  cem.  cone,  wallts.  curlis,  gutters. 
Iniets;    8-ln.   vit.   pipe   drains. 

Crummey  ^Iso  awarded  cent,  to  Imp. 
Keyes  St.,  bet.  Scnter  id.  and  bridge 
over  Coyote  river,  InvoIv.  grade;  pave 
with  2-in.  Warrenite-Bit.  surface  on 
3V4-in.  Bituminous  cone  base;  liyd.  cone 
curbs  and  gutters;  cem.  cone,  walks; 
hyd.  cem.  cone,  header  walls  and  storm 
water  inlet  with  17-in.  stand,  c.  1. 
grading  and  frame;  8-in.  c.  i.  pipe 
drains. 


SANTA  BAUBAUA,  Cal.  —  Jas.  P. 
Donahue  and  A.  A.  Lemon  subm.  low 
bid  to  city  at  ?12,946  to  remove  and 
replace  pavement  and  walks,  and 
trench  excav.  for  new  12-in.  water 
mains  in  State  St.,  bet.  Sola  and  Gutier- 
rez. 


SANTA  ANA,  Cal.— Griffith  Co.,  502 
L..  A.  Ry.  BldR.,  Los  Angeles,  submits 
low  bid  to  supervisors  at  $74,000  to 
pave  5  mi.  on  Arrow  higliway,  W  17th 
St.,  involv.  16,000  cu.  yds.  excav.,  10,758 
cu.  yds.  cone,  75  ft.  36-in.  c.  m.  p.,  90 
ft.  18-in.  c.  m.  p.,  108  ft.  15-in.  c.  m.  p., 
180  ft.  12-in.  c.  m.  p.  Other  bids:  Basich 
Bros.,  ?82,000;  T.  W.  Oglesby.  ?87,750; 
B.  R.  Ford,  $88,000;  J.  D.  Phillips,  $91,- 
500;  Kuhn  Bros.,  $91,506;  Wells  and 
Bressler,  $93,754;  Ed  Johnson  &  Son, 
$93,900;  H.  H.  Peterson,  $97,000;  Geo.  H. 
Oswald,  $100,000;  Gibbons  &  Reed, 
$108,000. 

FRE.SNO,  Fresno  Co.,  Cal,  —  City 
council,  H.  S.  Foster,  clerk,  declares 
inten.  (No.  19-D)  to  imp.  Arthur  and 
Adoline  Aves.,  bet.  Olive  and  Dennett 
Aves.,  inVoIv.  grading;  const,  cone, 
curbs,  gutters,  driveway  approaches, 
sidewalks;  corru.  metal  culverts;  re- 
pave  with  li/2-in.  asph.  cone,  surface 
with  liquid  asphalt  and  rock  screen- 
ing surface  coat.  1911  Act.  Protests 
Sept.  IS.  Wm.  Stranahan,  city  eng. 

STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Cy  Morelng,  111  East  Weber  St.,  Stock- 
ton, at  $54,949  awarded  cent,  by  city 
council  to  imp.  Bonnie  Lane  and  N- 
Commerce  St.,  bet.  Alpine  and  Fulton 
Ave.,  and  Knoles  and  Pacific  Ways  and 
Euclid  Ave.,  bet.  Lower  Sacramento 
Rd.  and  east  boundary  of  Pacific  Man- 
or, involv.  grading;  const,  comb.  cone, 
curbs  and  gutters;  cone,  walks;  pave 
with  4-in.  cementing  gravel  base  with 
2-in.  asph.  macadam  surface;  also  por- 
tions of  Lower  Sacramento  Rd.,  involv. 
grading;  const,  comb.  cone,  curbs  and 
gutters;  cone,  walks!  pave  with  2%-in. 
cementing  gravel  base,  2V4-in.  asph. 
cone,  base  and  2-in.  asph.  cone,  wear- 
ing surface:  portions  of  Fulton  St., 
involv.  grading:  const,  comb,  concrete 
curbs  and  gutters;  cone,  walks;  por- 
tions of  Alpine  Ave,,  involv.  grading; 
const,  comb.  cone,  curbs  and  gutters; 
cone,  walks. 


LOS  ANGHLES.  Cal.— C.  H.  Jolin- 
ston.  752 'i  N  Hidgewood  PI.,  submit- 
ted low  bid  to  bd.  pub.  wks.  at  $172,000 
to  const.  Boyle  Hts.  storm  drain  No.  2. 
Other  bids  were:  Chas.  T.  Salata,  5161 
E  Sixth  St.,  $172,220;  United  Concrete 
Pipe  Co.,  $185,000;  Dalmatin  &  Ouho, 
$186,067.68;  I'ernel  Barnett,  $187,476; 
Geo.  W.  Kemper,  $192,000;  Thus.  Ha- 
vcrty  Co.,  $197,097;  D.  A.  Foley  Co., 
$199,611;  C.  E.  Green,  $199,762;  Hickey 
&  Harmon,  $205,000;  M.  Simunovich. 
$214,975;  Chas.  and  Geo.  K.  Thompson, 
$266,000.  Work  involves  the  foil,  approx 
quantities:  3153  ft.  12-in.,  15S5  ft.  15- 
in.,  2000  ft.  18-in.,  1653  ft.  21-in.,  32 
ft.  8-in.  cem.  pipe;  1038  ft.  33-in.,  2113 
ft.  30-in.,  599  ft.  45in.,  516  ft.  22-in.,  459 
ft.  39-in.,  and  529  ft.  24-in.  rcinf.  cone, 
pipe;  2241  ft.  65-in.  3175  ft.  60-in;,  1664 
ft.  48-in.,  330  ft.  54-in.,  170  ft.  36in.,  5 
ft.  30-in..  390  ft.  24-in.  and  1S4  ft.  12-in 
cone,  storm  dr.;  32  No.  IS,  51  No.  21,  55 
No.  23,  and  4  No.  24  catch  basins;  34 
type  K,  18  type  X,  one  type  Z,  1  type  B, 
12  std.,  and  1  std.  drop  manhole;  17 
manholes,  frames  and  covers;  3  cover 
sets;  4  catch  basin  cover  sets;  2  June, 
chambers;  one  lamphole;  one  cone,  and 
wall;  100  ft.  special  monolithic  cone, 
section;  60  ft.  monolithic  cone,  sewer; 
8-ft.  S-in.  san.  sew.  embedded  in  reint. 
cone,  beam;  incl.  alterations  and  vari- 
ous culv.  to  be  blocked  airtight;  4165 
sq.  ft.  gut:  28  sq.  ft.  walk;  45,226  sq. 
ft.  grade  and  oil;  39  ft.  curb;  616  sq. 
ft.  5-in.  cone,  pav.;  752  sq.  ft.  4-in. 
bituni.  base  pav;  resurt.  of  trenches, 
as  full,:  asph.  pav.  on  First  St.,  Topeka 
on  4th  St.,  rock  and  oil  pav.  on  all 
other  sts.  and  alleys.  All  pipe  not  par- 
ticularly spec,  to  be  cem.  pipe. 


MODESTO,  Stanislaus  Co.,  Cal.  — 
Standard  Paving  Co.,  9th  and  N  Sts.. 
Modesto,  awarded  cent,  by  council  to 
imp.  Grant  St.,  bet.  McHenery  and 
Johnson  St.,  involv.  grading.  $.05  sq. 
ft;  2y'-in.  asph.  cone,  base  pavement 
with  li/2-in.  Warrenite-Bit.  surface, 
$.17  sq.  ft.;  cone,  gutters,  $.20;  cone, 
curbs,  $.70;  headers.  $,10;  No,  700  Mar- 
belite  electroliers,  $70  ea;  G.  E.  Nova- 
lux  units  form  No.  12  with  250  c.p. 
globes,  $36  ea;  1-ft.  galv.  conduit,  $.25 
Un.  ft.;  No.  8  B  IS  lead  covered  copper 
cable,    $1.65   lin.    ft. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City  council,  J.  J.  Lynch,  clerk,  de- 
clares inten,  to  imp,  Auzerais  Ave,, 
bet.  Bird  and  Hannan  Sts,,  involving 
grading;  pave  with  lV2-in.  Warrenite- 
Bit.  surface  on  3-in.  bituminous:  base; 
hyd.  cem.  cone,  curbs,  gutters  &  walks; 
2  cone,  inlets;  S-in.  vit.  pipe  drains; 
2  br.  catchbasins.  1911  Act  and  Bond 
Act  1915,  Protests  Sept.  15.  Wm.  Popp, 
city   engineer. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
City  council,  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  Washington  St., 
bet.  4th  and  10th  sts.^  involv,  grading; 
pave  with  IVi-in.  Warrenite-Bit.  sur- 
face on  3-in.  Bituminous  cone,  base; 
hyd.  cem.  cone,  curbs,  gutters  and 
walks;  1  cone.  Inlet:  8-in.  vit.  pipe 
drains.  1911  Act  and  Bond  Act  1915. 
Protests   Sept.    15.   Wm.   Popp,   city   eng. 


SAN  FRANCISCO— Until  Sept,  18,  11 
a.  m.,  bids  will  be  rec.  by  Constructing 
Quartermaster,  Fort  Mason,  to  level 
and  top  surface  Crissy  Field.  Sec  call 
for  bids  under  official  proposal  section 
in    til  is   Issue. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 


MOTORS 


New  and  Used,  Bought,  Sold,  Exchanged,  Rented  and  Repaired 
Industrial  Light  and  Power  Installation 

Telephone  SUTTER  3266 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City  council,  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  Union  St.,  betw. 
First  and  Orchard  sts.,  involv.  grading; 
pave  with  l'/4-in.  Warrenite-Bit.  sur- 
face on  3-in.  bituminous  cone,  base; 
hyd.  cem.  cone,  wallcs,  curbs,  gutters 
and  2  storm  water  inlets;  8-in.  vit. 
pipe  drains.  1911  Act  &  Bond  Act  1915. 
Protests  Sept.    15.    Wm.  Popp,  city   eng. 


WOODLAND,  Yolo  Co.,  Cal. — Daniel 
Contracting  Co.,  503  Market  St.,  San 
Francisco,  at  $3.50  yd.  submits  low  bid 
to  supervisors  to  fur.  6000  yds.  roclt 
to  county  bunker.  Blake  Eros.,  San 
Francisco,  only  ether  bidders  at  $3.60. 
Under  advisement. 

S.  J.  Chesson,  Yuba  City,  at  $.65  yd. 
low  bidder  to  spread  rock  on  Higliway 
Prefix  7,  Section  B.  H.  L.  Ogden,  Sac- 
ramento, only  other  bidder  at  $.75. 
Under  advisement. 


MARYSVILLE,  Yuba  Co.,  Calif.  — 
Heafey-Moore-McNair,  2030  High  St., 
Oakland,  at  $79,512  awarded  cent,  by 
supervisors  to  pave  with  cone,  five 
sections    of    Feather    River    Blvd. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
City  council,  J,  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  37th  St.,  bet.  San- 
ta Clara  and  St.  John  Sts.,  involving 
grading;  pave  with  2-in.  Warrenite- 
Bit.  surface  on  3 14 -in.  bitum.  concrete 
l>ase;  hyd,  cone,  walks,  curbs  and  gut- 
ters. 1911  Act  &  Bond  Act  1915.  Pro- 
tests Sept.  22.  Wm.  Popp,  city  eng. 


VALLEJO,  Solano  Co.,  Cal.  —  City 
council,  Alf.  E.  Edgecumbe,  clerk,  de- 
clares inten.  (No.  83)  to  imp.  portions 
of  Ohio  St.,  involv.  grading;  const, 
comb,  curbs  and  gutters;  walks;  pave 
with  4-in.  cem.  cone,  base  and  asph. 
cone.  (Topeka  mis)  11/2 -in.  surface; 
4-in.  lateral  sewers;  1  lamphole.  1911 
Act  and  Bond  Act  1915.  Protests  Sept. 
16.   T.  D.   Kilkenny,  city  eng. 


S.4N  PABLO,  Contra  Costa  Co.,  Cal. — 
Bids  will  be  asked  about  Sept.  16  by 
trustees  of  San  Pablo  Sanitary  District 
to  const.  Alvarado  St.  lateral,  involv. 
33,628  lin.  ft.  6-in.  and  890  ft.  8-in. 
vit.  pipe;  69  manholes;  23  lampholes; 
100  ft.  6-in.  and  70  ft.  S-in.  wye  branch- 
es: 300  6x4-in.  and  10  8x4-in.  wye 
branches.  Ross  L.  Calfee,  221  So.  22nd 
St.,    Richmond,    engineer    for    dist. 

GLENDALE,  Cal.— City  council  ap- 
proves spec,  as  prepared  by  Engrs. 
Burns  &  McDonnell,  for  Glendale-San 
Fernando  valley  intercepting  sewer, 
involv.  3130  ft.  27-in.  pipe,  1550  ft. 
45-in.,  3250  ft.  48-in.  and  10,486  ft.  54- 
in.,  3326  ft.  by-pass  sewer  may  be  built 
in  addition  to  main  sewer.  Call  for  bids 
will  follow  sale  of  bonds  on  Sept.  11. 
One  of  requirements  will  be  statement 
of    bidder's    experience. 

LOS  ANGELES,  Cal,— Griffith  Co,,  L. 
A.  Ry.  Bldg.,  submits  low  bid  to  bd. 
pub.  wks.  at  approx.  $174,000  for  imp. 
sts.  in  Mesa  St.  and  16th  St.  Impr.  Dist, 
San  Pedro,  involv.  grading,  lump  sum, 
$18,000;  9556  sq.  ft.  5-in.  cone.  pav. 
20c  ft;  2415  sq.  ft.  2-in.  bitum.  pav.  lOo 
ft;  576,941  sq.  ft.  5-in.  Warrenite-bitul. 
pavmg,  21c  ft;  8230  ft.  curb  60c  ft; 
63,063  sq.  ft.  walk  19c  ft;  26,7S1  sq.  ft. 
gut.  23c  ft;  storm  dr.  at  $1000;  san. 
sewer  at  $2500;  4646  ft.  hse.  con.  sew- 
ers $1.35  ft. 

SAN  MATEO,  San  Mateo  Co.,  Cal.  — 
C.  J.  Lindgren,  Burlingame,  at  $5036 
awarded  cont.  by  city  council  to  imp. 
3rd  Ave.,  bet.  El  Camino  Real  and  A 
St.,  and  El  Camino  Real  and  A  St.,  in- 
volving removal  of  present  and  const, 
new  curb  and  gutter;  pave  with  114-in. 
asph.  wearing  surface  on  4%-in.  hfd. 
cem.  cone,  base;  4-in.  vit.  lateral  sew- 
ers; const,  catchbasins;  extend  10-in. 
pipe  storm  drain.  Other  bids:  Downer 
and  Mero,   $6188;   A.  J.   Raisch,    $9707. 

SANTA  ANA,  Cal.— Griffith  Co.,  502 
L.  A.  Ry.  Bldg.,  Los  Angeles,  at  $32,800 
submits  low  bid  to  supervisors  to  pave 
1.5  mi.  on  Sedar  St.  Other  bids:  Steele 
Finley,    $33,500;   L.   A.   Paving  Co.,   $33,- 

Steele  Finley,  Santa  Ana,  only  bid- 
der at  $10,115  to  grade  and  pave  por- 
tion Grand  Ave.  and  const,  reinf.  cone, 
bridge. 
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SALINAS,  Monterey  Co.,  Cal.— Gran- 
ite Const.  Co.,  Watsonville,  at  $15,9ii0 
awarded  cont.  by  Supervisors  to  imp. 
Alisal  rd.,  from  Salinas  south.  Clark 
and  Henery  Co.  bid  ?20,S40.  Eng.  est. 
?14,709. 

REDOXDO  BEACH.  Cal.  —  Geo.  H. 
Oswald,  366  E  58th  St.,  Los  Angeles, 
awarded  cont.  at  ?45,907.72  by  city 
trus.  to  imp.  Catalina  Ave.,  bet.  Ave. 
I  and  s  city  limits,  involv.  16.5c  4-in. 
aspb.  pav;  lO.Sc  2-in.  will,  surf.;  18c 
12-in.    rdwd.    hdrs;    ?4500    grad. 

Geo.  R.  Curtis,  2440  E  26th  St.^  IjOS 
Angeles,  awarded  cont.  at  $13,765  t-' 
imp  Agate  St.,  bet.  Camino  Real  and 
Lucia  St.,  involv.  70c  curb;  30c  gutter: 
25c  walk;  22c  5-in:  cone,  pav;  $900 
storm  dr;   ?2000   grad.  „      ,,    . 

Kubn  Eros.,  408  Centre  St.,  Manhat- 
tan Beach,  awarded  cont.  at  $11,600  to 
imp  allevs  in  Clifton-by-the-Sea.  in- 
volving 21. 5c  5-in.  cone,  pav:  65c  curb; 
20c    rdwd.    hdrs;    total,    $11,600.66. 


LOS  ANGELES,  Cal. — Supervisors  de- 
clare inten.  to  imp.: 

Locke  Court,  bet.  98lh  and  100th  Sts., 
involv.  134  cu,  yds.  excav.,  1571  sq.  ft. 
gutter,  1138  sq.  yds.  asph.  cone,  base, 
and  1138  sq.  yds.  Natl,  paving.  Co.  Imp. 
No.  178. 

62nd  St.,  bet.  Hooper  and  Compton 
Ave  ,  and  portions  of  other  sts.,  involv. 
776  cu.  yds.  excav.,  2566  lin.  ft.  curb, 
208  sq.  ft.  walk,  5811  sq.  ft.  gutter. 
4524  sq.  yds.  asph.  cone.  base,  and  4524 
sq.  yds.  Natl,  paving.  Co.  Imp.  No.  102. 

MERCED,  Merced  Co..  Cal. — Valley 
Paving  and  Const.  Co.,  Visalia.  award- 
ed cont.  by  city  trustees  to  imp.  por- 
tions of  J  St.,  involv.  2%-in.  Willite 
process  asph.  concrete  base  with 
1%-in.  Willite  process  asph.  con- 
crete .surtaoi.-  with  st-al  coat, 
includ.  r.w.  headers,  $0,197  ft:  grading, 
includ.  replace  present  macadam  base. 
$.07  sq.  ft.;  cone,  curb  and  gutter,  $1.25 
lin.  ft;  cone,  curb,  $.65  lin.  ft;  12-in. 
corru.  culvert  on  cone.  base.  $3  lin.  ft; 
24-in.  do,  $5.27  lin.  ft.;  36-in.  do,  $7.93 
lin.  ft. 


LOS  ANGELES.  Cal.— Thos.  Haverty 
Co  ,  8th  and  Maple,  awarded  cont.  by 
bd.  pub.  wks.  at  $158,765  (city  to  fur- 
nish materials)  to  const.  Sec.  15  and 
Sec.   16,  north  outfall  sewer. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
City  council.  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  Jerome  St..  bet. 
Delmas  and  Prevost  Sts.,  involv  grade: 
pave  with  IVi-in.  Warrenite-Bit.  sur- 
face on  3-in.  bituminous  base;  hyd. 
cem.  cone,  walks,  curbs  and  gutters;  1 
br.  manhole;  4  hyd.  cem.  cone,  storm 
mater  inlets:   vit.   pipe   drains. 

Inten.  declared  to  imp.  Duane  St., 
bet!  1st  and  Orchard  Sts..  involv.  grad- 
ing and  paving  with  iy2-in.  Warrenite- 
Bit.  surface  on  3-in.  bituminous  cone, 
base;  hyd.  cem.  cone,  curbs,  gutters 
and  walks;  2  cem.  cone,  inlets;  8-in. 
vit.  pipe  drains.  1911  Act  and  Bond 
Act  1915.  Protests  Sept.  22.  Wm.  Popp, 
City  Engineer. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Citv  council,  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  12th  St.,  bet. 
Empire  and  Jackson  Sts.,  involv.  grad- 
ing; pave  with  1%-in.  Durite  asph. 
cone,  surface  on  3-in.  Durite  asph. 
cone,  base;  hyd.  cem.  cone,  curbs,  gut- 
ters and  walks.  1911  Act  and  Bond  Act 
1916.  Protests  Sept.  22.  Wm.  Popp, 
City   Engineer. 


ROSEVILLE,  Placer  Co.,  Cal. — Until 
Sept.  15,  8  p.  m.,  bids  will  be  rec.  by 
city  trustees  to  imp.  Riverside  Ave., 
involv.  7  manholes,  3  catchbasins;  1292 
lin.  ft.  14-in.,  360  lin.  ft.  12-in.,  300 
lin.  tt.  lo-in.  vit.  pipe;  15  gutter  drains; 
7000  lin.  ft.  cone,  curb  and  gutter;  58,- 
000  sq.  ft.  asph.  cone,  and  93,200  sq. 
ft.  Willite  process  pavements;  58,000 
sq.  ft.  grading.  Plans  obtainable  from 
office  of  city  clerk.  J.  W.  Meredith, 
city  eng.  (Contract  previously  award- 
ed on  this  work  cancelled  due  to  error 
in  proceedings). 


OROVILLE,  Butte  Co.,  Cal.  —  Until 
Sept.  20,  12  M,  bids  will  be  received  by 
Mildred  P.  Martin,  clerk,  Oroville 
Union  High  School  District  to  excavate 
and  level  playground  site  at  high 
school.  Plans  obtainable  from  City  En- 
gineer C.  E.  Norris,  400  Lincoln  Ave., 
Oroville. 


LOS  ANGELES,  Cal. — C.  H.  Johnston, 
752%  N.  Edgewood  PL.  awarded  con. 
by  bd.  pub.  wks.  at  $172,000  to  const. 
Boyle  Hts.  storm  drain  No.  2.  Engr.'s 
est..  $199,293.88. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Sept.  15,  5  P.  M..  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  const, 
stormwater  sewers  in  Walnut  St., 
W^ood  Lane,  A  St.  and  E-Hazelton  Ave. 
Cert,  check  10%  payable  to  City  Audi- 
tor req.  Plans  on  file  in  office  of  clerk. 
W.   B.  Hogan,  city  engineer. 

MERCED,  Merced  Co.,  Cal.  —  Until 
Sept.  15,  S  p.  m.,  bids  will  be  rec.  by 
W.  W.  Cornell,  city  clerk,  to  const, 
cone,  walks,  4-in.  thick.  5-£t.  wide,  in 
portions  of  G  St.,  etc.  Cert,  check  10% 
payabl  eto  city  req.  Plans  on  file  In 
office  of  clerk. 


BAKERSFIELD,  Kern  Co.,  Cal.— Un- 
til Sept.  22,  5  p.  m.,  bids  will  be  rec.  by 
V.  Van  Riper,  city  clerk,  to  imp.  (under 
Res.  of  Inten.  498)  involv.  grading; 
const,  cone,  curijs  and  gutters;  pave 
with  3M-in.  asph.  cone,  base  with  I'A- 
in.  Warrenite-Bit.  surface.  1911  Act  & 
Bond  Act  1915.  Cert,  check  10%  payable 
to  city  req.  W.  D.  Clarke,  city  eng. 


LOS  ANGELES,  Cal.— Griffith  Co.,  L. 
A.  P.y.-  Bldg.,  awarded  cont.  by  bd.  pub. 
wks.  at  $174,177  to  imp.  sts.  in  Mesa 
St.  and  16th  St.  Impr.  Dist.,  San  Pe- 
$18,000;  9556  sq.  ft.  5-in.  cone.  pav.  20o 
ft;  2415  sq.  ft.  2-in.  bitum.  pav.  10c  ft; 
576,941  sq.  ft.  5-in.  Warrenite-bitul. 
pav.  21c  ft;  S230  ft.  curb  60c  ft;  63.063 
sq.  ft.  walk  19c  ft;  26,781  sq.  ft.  gut, 
23c  ft;  storm  dr.  at  $1000;  san.  sewer  at 
$2500;  4646  ft.  hse.  con.  sewers  $1.35  ft. 


SAN  ANSELMO,  Marin  Co.,  Cal.  — 
Town  Eng.  J.  J.  Jessup  completes  spec, 
to  imp.  portions  of  Hillside  ave.,  in- 
volving 19,300  sq.  ft.  grading  surface; 
19,3(10  sq.  ft.  5-in.  cone,  pavement,  14- 
ft.  wide. 

Spec,  completed  to  imp.  portions  of 
Laurel  Ave.,  involv.  15.500  sq.  ft. 
grading  and  reshaping  macadam  base; 
210  lin.  ft.  cone,  curb;  315  sq.  ft.  cone. 
glitter;  15,500  sq.  ft.  asph.  cone,  pave- 
ment; 160  tons  asph.  cone,  base  rein- 
forcement. Bids  wil  probably  be  asked 
about  Sept.  25. 


OAKLAND,  Cal.— City  Eng.  W.  W. 
Harmon  completes  spec,  to  const,  sewer 
in  portions  of  Calaveras,  Davenport, 
Fair  Ave.,  etc.,  involv.  700  lin.  tt.  8-in. 
vit.  sewer;  12  manholes;  14  lampholes; 
251  wye  branches.  Bids  will  be  asked 
about  Sept.  26. 


BUTTE  COUNTY,  Cal.  —  Following 
bids  rec.  by  State  Highway  Commis- 
sion Sept.  8  to  pave  with  asph.  cone. 
1.7-mi.  in  Butte  county  bet  2 1,2 -mi.  n.w. 
of  Chico  and  Sacramento  Ave.: 
Chico  Contracting  Co.,  2nd  and 

Salem   Sts.,   Chico    $32,903 

Christiansen   Const.   Co.,  S.   P. .    .    37,091 

J.   E.  Johnson,  Stockton    39,229 

General    Const   Co..   S.   F. 46.664 

Engineer's    estimate     37,976 


PLACERVILLE,  El  Dorado  Co.,  Cal. 
— Until  Sept.  22,  8  p.  m.,  bids  will  be 
rec.  by  city  trustees  to  imp.  Coloma 
St.,  Involv.  approx.  81,200  sq.  ft.  5-ln. 
cone,  pavement.  Plans  on  file  in  office 
of  clerk  and  obtainable  from  C.  H. 
Wildman,  city  eng. 


SAN  JOSE,  Santa  Clara  Co..  Cal.  — 
City  council,  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  Vine  St.,  bet.  Park 
and  San  Fernando  Sts.,  involv.  grade; 
pave  with  2-in.  Durite  asph.  cone,  sur- 
face on  314 -in.  Durite  asph.  cone,  base; 
hyd.  cem.  cone,  gutters.  1911  Act  and 
Bond  Act  1915.  Protests  Sept.  22.  Wm. 
Popp,  city  eng. 


SAN  DIEGO,  Cal. — Bids  rec.  by  city 
council  to  imp.  Arnold  St.,  bet.  Upas 
and  Myrtle  Sts.,  involv.  505  cu.  yds.  ex- 
cavation, 530  cu.  yds.  embank.,  122,298 
sq.  ft.  4-in.  cone.  pav.  with  li^-in.  asph 
cone,  surf.,  3791  sq.  ft.  walk,  729  ft. 
curb,  1  4-in.  sew.  lat.,  1  6-in.  sew.  lat., 
cone,  apron,  were:  G.  R.  Dalev,  4130 
Boundary  St.,  $27,786.89;  Griffith  Co., 
$29,242.86. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Proceedings  will  be  started  at  once  by 
city  council  to  imp.  Harrison  St.,  bet. 
Charter  Way  and  Jefferson,  and  from 
Anderson  to  Worth  St.,  and  Clay,  Jack- 
son and  Worth  St.,  from  Harrison  to 
Lincoln  Sts.  W.  B.  Hogan,  city  eng. 


NAPA,  Napa  Co.,  Cal. — Until  Sept.  20 
10  a.  m.,  bids  will  be  rec.  by  Jas.  Daly, 
county  clerk,  to  fur.  2000  cu.  yds. 
crushed  rock.  Bids  are  "wanted  for 
crushing  the  rock  and  storing  in  bunk- 
ers or  for  crushing,  delivering  and 
spreading  same  on  roads.  Further  in- 
formation  obtainable  from   clerk. 


SAN  FR.-VNCISCO- Jas.  M.  Smith,  715 
Ocean  Ave.,  at  $55,566  awarded  cont. 
bv  Bd.  Pub.  Wks.  to  imp.  Vicente  St., 
bet.  14th  and  19th  Aves.,  involv.  19,592 
cu.  yds.  cut,  $.50;  8225  cu.  yds.  fill,  $1.25 
500  lin.  ft.  8-in.  sewer,  $2;  680  lin.  ft. 
12-in.  sewer,  $2;  350  lin.  ft.  15-in.  sew- 
er, $4;  275  lin.  ft.  18-in.  sewer,  $5;  19 
8-in.  wye  branches,  $1;  35  12-in.  wye 
branches,  $1;  10  15-in.  wye  branches, 
$3;  7  br.  manhole,  $150  ea;  610  lin. 
ft.  10-in.  culverts,  $2.50;  17  br.  catch- 
basins,  $150  ea;  2878  lin.  ft.  cone,  curb, 
$1.10;  85.392  sq.  ft.  asph.  cone,  pave- 
ment $.25;  3000  sq.  ft.  art.  stone  walks 
$.20. 


TUL.ARE,  Tulare  Co..  Cal.  —  City 
trustees  order  paving  of  M  St.,  bet.  S. 
P.  r.r.  and  Sonora  Sts.,  in  addition  to 
unimproved  portions  of  J  and  Bush 
Sts.  Spec,  will  provide  for  Willite 
pavement. 


0.\KLAND,  Cal. — City  Eng.  W.  W. 
Harmon  completes  spec,  to  imp.  Mon- 
tana St..  bet.  Maple  and  Laurel  Aves., 
involv.  23,320  sq.  ft.  grading;  933  lin. 
ft.  cone,  curb;  1^66  sq.  ft.  cone,  gutter; 
12,068  sq.  ft.  oil  macadam  pave.;  4664 
sq.  ft.  cone,  walks;  66  lin.  ft.  3-ft.x2-ft. 
6-in.  cone,  culvert;  50  lin.  ft.  10-in. 
pipe  conduit;  86  cu.  ft.  cone,  end  wall; 
2  storm  water  inlets;  1  handhole.  Bids 
will  be  asked  about  Oct.  1. 


LOS  ANGELES.  Cal. — Until  2  p.  m.. 
Sept.  22,  bids  will  be  rec.  by  co.  super- 
visors   to    imp.: 

Wall  and  San  Pedro  Sts.,  bet.  102nd 
and  104th  Sts.  and  portions  of  other  sts, 
involving  871  cu.  yds.  excav.,  6617  lin. 
ft.  curb,  26,392  sq.  ft.  walk,  and  16,127 
sq.   ft.   gutter.   Co.  Imp.  No.   132. 

Bresee  Ave.,  El  Monte  St.,  and  Co- 
vina  Blvd.,  involv.  1980  cu.  yds.  excav., 
3162  lin.  ft.  curb,  7087  sq.  ft.  gutter, 
and  5839  sq.  yds.  macad.  paving.  Co. 
Imp.  No.  95. 

Wall  and  San  Pedro  Sts.,  bet.  92nd 
and  93rd  Sts.,  and  portions  of  other 
sts.,  involv.  316  cu.  yds.  excav.,  1836 
lin.  ft.  curb,  8886  sq.  ft.  walk,  and  522 
sq.   ft.   gutter.   Co.  Imp.   No.   93. 


INGLEWOOD,  Cal. — Geo.  H  .Oswald, 
366  E  58th  St.,  Los  Angeles,  awarded 
contract  at  $102,529.09  to  imp.  Arbor 
Vitae  St.  bet.  Prairie  and  Freeman  Ave. 
involv.  529,830  sq.  ft.  grad.  (22,860  cu. 
yds);  14.832  ft.  curb;  73,134  sq.  ft. 
walk;   377,321   sq.   ft.   5-in.   Willite   pav. 

MANHATTAN  BEACH,  CaJ. — South 
Bay  Sanitation  Dist.  passed  resol.  call- 
ing bond  election  on  Sept.  20  for  in- 
stalling trunk  line  sewage  disposal  at 
Hyperion  and  emergency  outfall  at 
Herraosa-Redondo    boundary    line. 


SAN  DIEGO,  Cal. — Bd.  of  Supr.  will 
set  election  date  soon  at  which  time 
Kensington  Park  will  vote  on  organ- 
ization of  sanitary  district.  A  bd.  of 
trus.  for  the  dist.  will  be  chosen,  they 
to   work   up   plans  for  proposed  sewer. 


LAKEPORT,  Lake  Co.,  Cal.  —  Peti- 
tions being  circulated  seeking  pave  of 
Main  St;  6-in.  cone,  pavement  is  con- 
templated. 

LOS  ANGELES,  Cal. — Until  2  P.  M., 
Sept.  22,  (date  extended  from  Sept.  8) 
liids  will  be  rec.  by  county  super,  of 
the  L.  A.  Co.  flood  control  district  for 
reinf.  cone,  tunnels  and  storm  drains  in 
Altadena  and  Sycamore  Canyons  Nos. 
1,    2,    3    and    1-A. 

LOS  ANGELES,  Cal.^Southwest  Pav- 
ing Co.,  Washington  Bldg.,  at  $47,965 
awarded  cont.  to  imp.  Center  St.  bet. 
Glenarm  and  Atlantic  Aves..  and  At- 
lantic Ave.,  met.  Santa  Barbara  and 
Walnut  Sts. 
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HAYWARD,  Alameda  Co.,  Cal.— Town 
Trustees,  M.  B.  Templeton,  clerk,  de- 
clare inten.  (No.  508)  to  const,  sani- 
tary sewer  system  in  portions  of  .\tnei - 
ton  Dean,  D.  Soto  and  Grand  Sts.,  etc., 
consisting  of  6,  8  and  4-in.  vit  sewers; 
8-in.  c.  i.  i)i|)e:  wye  branches;  br.  man- 
holes, etc.  1911  Act  and  Bond  Act 
1915.      Protests   Sept.    22. 

HUNTINGTON  PARK,  Cal. — Until  8 
p.  m..  Sept.  22,  bids  will  be  rec.  by 
city  trustees  to  imp.  Belgrave  Ave., 
bet  Pacific  Blvd.  and  Regent  St..  in- 
volving 2820  cu.  yds.  excav.,  103,093  sij. 
ft.  5-in.  asph.  cone,  pav.,  9718  sq.  ft. 
6-in.  cem.  cone,  gutter,  1536  sq.  ft.  S-in 
cem.  cane,  gutter,  63  lin.  ft.  cem.  cone, 
curb  283  sq.  ft.  cem.  cone.  walk.  Plans 
and  spec,  on  file  with  Paul  E.  Kressly, 
city  engr..  732  H.  W.  Hellman  BlUg., 
L.  A.  Cert,  check  or  bond  10%.  H.  H. 
Hunter,  city  clerk. 

COMPTON,  Cal. — Geo.  H.  Oswald.  366 
E  58th  St.,  Los  Angeles,  submitted 
only  bid  to  city  trustes  to  imp.  Orange 
Willow  and  other  sts  as  follows:  17.S6II 
ft  curb.  50e:  86,930  ft.  walk.  16c;  370 
ft  gutter.  16.5c;  263.500  sq.  ft.  grad.. 
1.5c;  263,500  sq.  ft.  5-in.  cone,  pav.,  l_6c: 
8T396  ft.  8-in.  cem.  pipe  sew.,  $1;  3501 
ft  6-in.  hse.  sew.,  95c;  2S  m.  h.  and 
junct.  Cham..  $100  ea;  7  f.  t..  $175;  2630 
■  ft  4-in.  mach.  banded  wood  stave  pipe. 
$1;  2321  ft.  4-in.  c.  i.  water  pipe,  $1.32; 
2436  ft.  2-in.  galv.  pipe.  $1.20;  3471  ft. 
%-in.   galv.   serv.   pipe,   $1.20. 

SAN  ANSELMO.  Marin  Co.,  Cal.  — 
Town  Eng.  J.  J.  Jessup  completes  spec, 
to  imp.  Greenfield  Ave.,  involv.  3500 
cu.  yds.  excavation;  91.000  sq.  ft.  grad- 
ing surface:  5900  lin.  ft.  cone,  curb  and 
gutter;  50  lin.  ft.  36-in.,  60  lin.  ft.  18- 
in.,  120  lin.  ft.  12-in.  corru  pipe  cul- 
vert: 6  catchbasins;  91,000  sq.  ft.  as- 
phaltic  cone,  pavement;  400  cu.  ft. 
cone,  in  headwalls  and  culvert  junc- 
tion. Bids  will  be  asked  about  Oct.  1. 
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TULARE,  Tulare  Co.,  Cal.— City  Eng. 
J.  P.  Williams  completes  spec,  to  imp. 
M  .St..  bet.  Sonora  and  Pine  Sts.;  K  St. 
bet.  Pine  and  Bush  and  Bush  St.,  bet.  J 
and  K  Sts.,  involv.  200,000  sq.  ft.  Wil- 
lite  pavement;  20,000  sq.  ft.  walks; 
70UII  lin.  ft.  curb  and  gutter;  1000  lin. 
ft.  S-in.  storm  sewer,  catchbasins, 
manholes,  etc. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
C.  J.  Lindgren.  Burlingame,  at  $10,903 
awarded  cont.  by  city  council  to  imp. 
Crystal  Springs  Rd.  and  El  Camino 
Real,  involv.  29,000  sq.  ft.  hyd.  cem. 
cone,  pavement,  7  to  9-in.  thick;  900 
cu.  yds.  excavation;  2000  sq.  ft.  cone, 
walks;  800  lin.  ft.  curb;  6  catchbasins;, 
300  lin.  ft.  4-in.  sewer  laterals;  800  lin. 
ft.  10-in.,  900  lin.  ft.  12-in.  and  80  lin. 
ft.  15-in.  vit.  tile  pipe  storm  drain. 
Other  bids  were:  G.  S.  Whitehead,  $11,- 
087;  Downer  &  Mero,  $11,218;  F.  C.  Me- 
Intyre,   $12,054. 


SANTA  ANA,  Cal.— Griffith  Co.,  502 
L.  A.  Ry.  Eldg.,  Los  Angeles,  awarded 
cont.  by  Orange  Co.  bd.  super,  at  $74,- 
000  to  pave  5'  mi.  on  Arrow  Highway 
(W  17th  St.) 


SAN  FERNANDO.  Cal. — Until  7:30  p. 
m.,  Sept.  22,  bids  will  be  rec.  by  coun- 
cil to  imp.  7th  St..  bet.  Maclay  Ave. 
and  n.w.  bound,  of  city,  and  Hagar  St., 
bet.  6th  and  Lucas  Sts..  involv.  grad., 
pav.,  walk,  and  curb.  I.  A.  Swartout, 
city  clerk. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Sept.  15,  8  p.  m.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  const, 
storm  water  sewers  in  portions  of  Wal- 
nut St.,  Wood  Lane,  etc.,  involv.  372  lin. 
ft.  16-in.,  615  lin.  ft.  12-in.,  and  1164 
lin.  ft.  8-in.  cone  or  vit.  pipe;  6  man- 
holes; S  catchbasins.  Plans  on  file  In 
office  of  clerk.  W.  B.  Hogan.  city  eng. 


STOCKTON,  San  Joaquin  Co..  Cal. — 
Until  Sept.  22,  5  p.  m..  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  const. 
f.no.  walks  and  curbs  in  Argonne  Dr., 
bet.  Pershing  Ave.  and  Chateau  Thier- 
ry Dr.  Cert,  check  10%  payable  to 
City  Auditor  req.  W.  B.  Hogan,  city 
engineer. 


VENICE,  Cal. — Until  8  p.  m.,  Sept.  16, 
bids  will  be  rec.  by  city  trustees  to  imp 
Indiana  Ct.,  involv.  grad.,  pav.  with 
cem.  cone,  and  altering  manhole;  res. 
No.  1738.  T.  H.  Hanna,  City  clerk. 


LOS  ANGELES.  Cal.— Cristich,  Han- 
dle &  Cristich,  Douglas  Bldg.,  awarded 
cont.  at  $131,303.61  by  bd.  pub.  wks. 
to  imp.  Ave.  56  bet.  Raber  and  Hub 
Streets. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
City  council,  A.  L.  Banks,  clerk,  de- 
clares inten.  (No.  746)  to  imp.  portions 
of  Harrison,  Clay,  Jackson,  Worth, 
Jefferson  and  Anderson  Sts.,  involving 
3082  cu.  yds.  cut;  2339  cu.  yds.  fill;  5670 
lin.  ft.  curb  and  gutter;  28,360  sq.  ft. 
cone,  walks;  9S.916  sq.  ft.  asph.  macad- 
am pavement.  1911  Act  and  Bond  Act 
1915.  Protests  Sept.  22.  W.  B.  Hogan, 
city   engineer. 

NATIONAL  CITY.  Cal.— Until  S  p 
m..  Sept.  16.  bids  will  be  rec.  by  city 
tiustr-es  to  pave  per.  of  18th  St.,  bet. 
P  and  Granger  Aves..  involv.  bitum. 
macad.  pav.  and  other  incidental  items. 
O.  A.  Mullen,  city  clerk. 

PHOENIX,  Ariz. — State  Engr.  W.  C. 
Lefebvre  announces  state  highway  de- 
partment and  the  super,  of  Pinal  co. 
have  agreed  to  start  work  immediately 
on  a  la-mile  section  of  the  Chandler- 
Casa  Grande  highway,  connecting  the 
Salt  river  and  Casa  Grande  valleys, 
this  section  to  be  adjacent  to  the  Gila 
river  at  the  Sacaton  diversion  dam.  Est 
$50,000. 


STOCKTON.  San  Joaquin  Co..  Cal.  — 
County  Surveyor  F.  E.  Quail  instruct- 
ed to  prepare  plans  to  imp.  Urgon  road 
for  distance  of  1  mile. 

SANTA  BARBARA.  Cal. — Until  5  p. 
m.,  Sept.  18,  bids  will  be  rec.  by  council 
to  imp.  Alameda  Padre  Serra.  bet.  Mor- 
eno Rd.  and  Camino  Rey  Alberto,  and 
por.  of  other  sts.,  involv.  5-in.  cone, 
pav.,  cem.  curb,  cone,  driveways,  rub- 
ble walls,  6-in.  and  8-in.  vit.  sew.,  4-in. 
hse.  conn.,  catch  basins,  cem.  storm  dr., 
1911  act.  Geo.  D.  Morrison,  city  engr. 
S.   B.   Taggart,  city   clerk. 

OAKLAND,  Cal. — Bids  rec.  by  city 
council  to  imp.  E-12th  St.  involv.  8300 
cu.  yds.  excavation  and  grading;  200 
cu.  yds.  ditch  excavation:  20  cu.  yds. 
cone,  in  culverts,  etc.,  300  lin.  ft.  Sx 
29-in.  corru.  iron  culvert;  2  catch- 
basins; 7600  ft.  curb  and  gutter;  257.- 
000  sq.  ft.  5-in.  cone,  base,  1-2-4  mix: 
257,000  ft.  6-in.  cone,  base,  1-3-6  mix; 
■"ST.OOO  ?q.  ft.  IH-in.  Warrenite  sur- 
face; 257.000  sq.  ft.  2-in.  Warrenite 
surface,  (a)  total  bid  for  5-in.  base 
with  lV.-in.  surface;  (b)  total  bid  for 
6-in.  base  with  2-in.  surface: 
Bates     and    Borland,     (a)     $91,991;     (b) 

$98,796. 
Warren    Const.    Co.,    (a)       $93,109;      (b1 

$100,361. 
Hutchinson  Co.,   (a)   $106,750;   (b)  $112,- 

840. 
Heafev   Moore    &   McNair,    (a)    $107,579; 

(b)    $114,136. 
Oakland    Paving   Co.,    (a)    $109,366;    (b) 

$115,266. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
City  council,  S.  A.  Evans,  clerk,  de- 
clares inten.  (No.  328)  to  const.  3  br. 
manholes;  354  lin.  ft.  6-in.  vit.  sewer 
p.pe  and  39  6x4-in.  wye  branches  In 
portions  of  Leona  St.  and  Knower  Ave. 
IHII  Act.  Protests  Sept.  25.  H.  S.  Wil- 
liams, city   eng. 


RIPON,  San  Joaquin  Co.,  Cal. — Ripen 
.Sanitary  District  was  organized  at  re- 
cent election.  Estimates  of  cost  to  con- 
struct a  sewer  system  will  be  made  at 
once  following  which  election  will  be 
submitted  to  vote  bonds  to  finance  the 
work. 


BUSINESS  OPPORTUNITIES 


(Conlinued   from    Page    18) 

SAN  FRANCISCO — Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
.\dvance  Construction  Reports.  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quesies  for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity. 

D-1357 — Worcester.  Mass.  Manufac-  j 
turing  concern  desires  one  or  more  < 
agents  to  handle  line  of  radio,  elec-  ( 
trical  and'hardware  supplies. 

D-1358 — Minneapolis,  Minn.  Manu- 
facturers would  like  to  get  in  touch 
with  firms  or  individuals  to  handle 
their  domestic   oil   burning  equipment. 

D-1359 — Long  Beach.  Cal.  Individual 
desires  to  act  as  eastern  manufactur- 
ers' representative  in  San  Francisco  or 
vicinity.     Can  furnish   references. 

D-1361 — Lincoln,  Neb.  Oil  burning 
equipment  corporation  desires  to  com- 
municate with  oil  burner  companies  or 
plumbing  and  heating  firms  to  act  as 
their  representatives. 

8348 — Amsterdam,  Holland.  Estab- 
lished Dutch  firm  exporting  coke  de- 
sires to  quote  prices  to  San  Francisco 
coke  importers. 

8549 — Stockholm,  Sweden.  Swedish- 
firm  exporting  cement,  box  boards, 
Swedish  lamp  blagk.  turpentine  oil. 
resin,  wood  tar,  wood  wool,  wood  meal, 
ready-made  doors  and  windows,  furni- 
ture, etc.,  wishes  to  get  in  connection 
with  prospective  buyers  in  San  Fran- 
cisco. _, 

8552 — Munchen,  Germany.  German 
firm  offers  handworked  objects  in  brass, 
iron.  wood,  and  ceramics,  such  as 
smoking  tables,  tea  kettles,  coffee  ma- 
chines, chandeliers,  ash-trays,  etc.  Will 
give  quotations  on   application. 

8556— New  York,  N.  Y.  Gentleman 
with  five  years  experience  in  Europe, 
knowledge  of  French  language  and 
French  business  methods,  wishes  to  be- 
come the  representative  of  American 
firms   trading   with  Europe. 


SAN  ANSELMO.  Marin  Co.,  Cal.  — 
Town  Eng.  J.  J.  Jessup  completes  spec, 
to  const,  sewers  In  Carrigan  Tract,  in- 
volving 854  lin.  ft.  6-in.  sewer;  96 
lin.  ft.  6-in.  well  casing;  200  cu.  ft. 
cone,  in  piers  and  footings;  5300  ft. 
B.M.  lumber  in  bulkhead;  4  manholes; 
3  lampholes;  5  wye  branches. 


WATTS.  Cal. — Until  8  p.  m.,  Sept.  16, 
bids  will  be  rec.  by  city  trustees  to  im- 
prove Morton  Ave.,  bet.  Villa  Ave.  and 
w  bound,  line  of  city,  involv.  cone,  pav., 
grade,  curb,  and  walks.  Sarah  A.  Smith 
city  clerk. 


Auto    Supplies 

-at  Cut  Rate. 


I  EVERYTHING    FOR    YOUR   MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

Jnnotioii   Valencia 


Established   1907 

24  VAN  NESS  AVENUE 

Pbone  Market  8926  Near  Marfcet 
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Contracts    Awarded    liens^cceplances,  Etc. 


BUILDING  CONTRACTS 


SAIV    FKASiCIsro    (Or\TV 
tl,U4M)  and  Uvrr  Reported 


The    following 
lontractf    In    this 

3759  Brown 

3760  Carlson 

3761  G-allia 

3762  Meyer 

3763  Magill 

3764  Lang 

3765  Ladlra 

3766  Kcharff 

3767  (Jallagher 
376S      Keith 
1769     Union 

3770  Pacific 

3771  Borden 

3772  Harrison 

3773  Hall 

3774  Maass 

3775  Pacific 

3776  Pacific 

3777  Pacific 

3778  Homestead 

3779  Ahl 

3780  Lindeman 

3781  Johnson 

3782  Heyman 
De    Palma 
Bottarini 
Forni 
Sculco 
Kali 

Correira 
Pfeifer 
Carlsen 
Pacific 
Sutilc-f 
Hawkins 
Willet 
Hebrew 
Gartlanii 
Den  ike 
Paladini 
Meyer 
Stoneson 
Cobby 
Stoneson 
Silva 
Steinauer 
Mazzria 
Fappino 
Nast 
Steinauer 


Is    an    Index    (or    th« 
issue. 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Jessinian 

Knabenshuh 

Meyer 

Barrett 

Owner 

Owner 
Schwerdt 


4250 
4000 
1800 
3000 
6000 
7000 
8000 
4000 
3000 
3000 
4000 
1000 
1500 
1800 


O'Mara  162841 
Coleman     87987 
Butte   148822 


3783 

3784 
3783 


3798 
3799 
3800 
3801 
38U2 
3803 
3804 
3805 
3806 
3807 
3808 


Ow 

Owner 

Owner 

Hernianson 

McDonough 

Owner 

Furri 

Owner 

Owner 

K.'Uy 

Romines 

Owner 

Owner 

Moore 

Owner 

Owner 

Merritt 

Sommer 

Binet 


Owner 
Owner 
Owner 
Owner 
Meyer 
Owner 
Lindsay 
Lindsay 
Owner 
Owner 


3000 
5200 
4500 
3000 
1250 
4000 
3500 
2500 
1750 

3000 

5800 
3000 
8000 
8000 

10000 
3000 
500 
5506 
1700 
6400 
6000 
6000 
4000 
9000 
4000 
4000 
7000 
4800 
3250 

20000 
7000 


3SU  I 
3810 
3811 
3812 
3813 
3814 
3815 
3816 
3817 
3818 
3819 
3820 
3821 
3822 


3828 
3829 
3830 
:'831 
3832 
3833 
:'S-!4 
3835 
3836 
3837 
3838 

3840 
3841 
3842 
3843 
3844 
3845 
3S46 
3847 
3848 
3849 
3850 
3851 
3852 


Murphy 

Warden 

Merkle 

Henry 

Leutich 

Standiiiil 

McFarland 

McGarry 

Warheld 

Celle 

Mathews 

Veyhle 

Pacific 

Hamil  on 

Ericksen 

Dowlins 

Leighton 

Sosnick 

Moore 

HersohfeUle 

Werner 

Au.slin 
Sharp 
Joseph 
Oiant 

Fabej- 

Strauss 

Morris 

McDonnell 

f'ap'irro 

Anderson 

Wankowsk 

Bo  in 

Peters 

Dowling 

Forrest 

Reillv 

Morris 

Lapachet 

Kennedy 

Faliano 

Matthews 

Koman 


Stoneson      14250 


1500 


Owner — ('arlson    and    Hjelm,    180   Jessie 

St.,    San    Francisco. 
Architect — None.  $4000 


Fracchia 

.Vliller 

Wilson 

Owner 

Federal 

Filippis 

Robinson 

Rench 

Owner 

Owner 

Owner 


Losvvall 
Xegel 
Owner 
Disston 
Owner 
Disston 
i''    ■  '"fi  i 


Owner 

Tlrich 

Owner 

Gray 

Er"ckson 

Owner 

Parker 

Stevensjn 

Ohlson 

Robinson 

Terkeyden 


2750 
8000 
311011 
4800 
3000 
1000 
1500 
3500 
4500 

43000 
I8II0 

12000 
6000 
2000 
1900 
60UO 
1900 
1000 

6873 
11447 
2900 
4000 
10000 
5000 
2000 
ISIl'l 

3000 

13800 

4000 

2900 

]  snnii 

4000 

6000 

4000 

7994 

12000 

5475 

5160 

2800 


FLATS 

(3761)      E  FORTY-EIGHTH  AVE.  162-6 

X  Moraga.   2-story  frame    (2)    flats. 
Owner— E.    Gallia,    1676    4Sth   Ave.,    San 

Francisco. 
Architect — None.  ?1800 


-6   S  Graf- 
md    basement    frame 


DWELLING 

(3762)      W    FAXON   AVE    1S7 
ton.    1-story 
dwelling. 

Owner — Meyer  Bros.,  1  Montgomery  St., 
San   Francisco. 

Architect — None. 

Contractor — Meyer    Bros.,    1    Montgom- 
ery  St.,  IS.    F.  $3000 


FLATS 

(3763)      S    BALBOA    S2-6    W    21st    Ave. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — C.     T.     Magill,     185     19th    Ave., 

San  Francisco. 
Archdtect — None.  $6000 


DWELLINGS 

(3764)      N    IDORA    122    E    Garcia.    Two 

1-story  and  basement  frame  dwlgs 
Owner^Lang    Realty    Co.,       219      First 

Natl.    Bank    BIdg.,    S.    P. 
Architect    —    Harry    Stoner,    219    First 

Natl.   Bank  Bldg.,  S.  F.      $3500  each 


DWELLING 

(3759)      E    TWENTY-NINTH    AVE.    250 

S    Taraval.    1-story    and    basement 

frame    dwelling. 
Owner — C.  M.  Brown,  639  4th  Ave.,  San 

Francisco. 
Designer — R.    M.    Brown,    639    4th    Ave.. 

San    Francisco.  $4250 


DWELLINGS 

(3765)  N  CRESCENT  AVE.  175  200 
W  Andover.  Two  1-story  and 
basement  frame   dwellings. 

Owner — E.    Ladira,    23    Richland    Ave., 

San   Francisco. 
Architect — None.  $4000  each 

DWELLING 

(3766)  W  TWELFTH  AVE.  125  S 
Lawton.  1-story  and  basement 
frame    dwelling. 

Owner — I.     C.     Scharff,     Pacific     Bldg., 

'San  Francisco. 
A  rchitect — None. 
Contractor — J.     W.     Jessiman,     230     7th 

Ave.,   San   Francisco.  $4000 


DWELLING 

(3760)  N  FLOOD  AVE.  175  W  Gene- 
see. 1-story  and  basement  frame 
dwelling. 


DWELLING 

(3767)      N  SANTA  ROSA  425  W  Mission. 

Two-story      and      basement     frame 

dwelling. 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


FIRE 

SURETY  BONDS 
CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 
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Owner— Martin  F.  Gallagher,  1499  San- 
chez  St..   San  Francisco. 

Architect — None. 

Contractor  —  Geo.  C.  Knabenshuh,  97 
Holloway  Ave.,   S.  F.  ?3000 

DWELLING  .„^      ,„„ 

(3768)  B  FORTY-SECOND  AVE.  100 
S  Cabrlllo.  1-story  and  basement 
frame   dwelling. 

Owner — A.    H.    Reith,    care    contractor. 

Architect — None. 

Contractor— Meyer  Bros.,  1  Montgom- 
ery St.,  S.  F.  ?3000 
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TANK   TOWER 

(3769)  741  HARRISON  ST.  Erect  tank 
tower. 

Owner — Union  Lithograph  Co.  741  Har- 
rison iSt.,   San   Francisco. 

Architect — Leland  Rosener,  Insurance 
Exchange   Bldg.,   San   Francisco. 

Contractor — Barrett  and  Hilp.  918  Har- 
rison St.,  S.  F.  $4000 

PLATFORM 

(3770)  62  TOWNSEND  ST  (rear).  Con- 
struct oil   tank  platform. 

Owner   —    Pacific    Vegetable    Oil    Co., 

$1000 


BURNERS 

(3771)      685    GEARY      ST.      Install      oil 

burners. 
Owner — T.    L.    Borden,    6S5    Geary    St., 

San    Francisco. 
Architect — None.  $1500 


ALTERATIONS 

(3772)  N  CLEMENT  30  W  7th  Ave. 
Enlarge  show  windows;  stucco 
front. 

Owner — O.  B.  Harrison,  Merchants  Ex- 
change   Bldg.,   S.    F. 

Architect — Philip  Schwerdt,  2920  Jack- 
son St.,  iS.  F. 

Contractor  —  Philip  Schwerdt,  2020 
Jackson   St.,   S.   F.  $1800 


BUNGALOWS 

(3773)  W  FORTY-THIRD  AVE  100  S 
Balboa  S  lOOxW  120.  All  work  for 
four    one-story    frame    bungalows. 

Owner — Robert  G.  Hall,  6140  Geary  St., 

San  Francisco. 
Architect — None. 
Contractor — Thos.    Hamill,    6140    Geary 

St.,   San  Francisco. 
Filed  Sept.   4,   '24.      Dated   Aug.   7,   '24. 

Roof  boards  on $5000 

Brown    coated    5000 

Completed  and  accepted 5000 

Usual  35   days 5000 

TOTAL  COST,  $20,000 
Bond,  none.  Limit,  120  days.  Forfeit, 
plans  and  specifications,   none. 

APARTMENTS 

(3774)  E  TWENTY-FIRST  AVE  300  S 
California  25x120.  All  work  for 
two-story  and  basement  frame 
apartments. 

Owner — Mary   F.   Maass,   250   21st  Ave., 

San  Francisco. 
Architect — None. 
Contractor — Klaus    Adler,    2210    Balboa 

St.,  San  Francisco. 
Filed  Sept.  4,   '24.     Dated   Sept.   4.  '24. 

Roof  on    $3500 

Brown   coated    3500 

Completed  and  accepted 3500 

Usual   35   days 3200 

TOTAL  COST,  $13,750 
Bond,  none.  Limit,  90  days.  Forfeit, 
plans  and  specifications,  none. 

HEATING,   ETC. 

(3775))  NO.  140  NEW  MONTGOMERY. 
All  work  for  heating  and  ventilat- 
ing and  boilers,  etc.,  for  office 
building. 

Owner — The  Pacific  Telephone  &  Tele- 
graph Co. 

Architect — J.  R.  Miller,  T.  L.  Pflueger 
and  A.  A.  Cantin,  Foxcroft  Bldg., 
San   Francisco. 

Contractor — J.  E.  O'Mara  Co.,  218  Clara 
St.,   San    Francisco. 

Filed  Sept.  4,  '24.     Dated  Aug.  27,  '24. 

On  1st  of  each  month 75% 

30  days  after 25% 

TOTAL    COST,    $162,841 

Bond.    $162,841.        Surety,      Continental 

Casualty    Co.       Limit,        forfeit,       none. 

Plans  and  specifications  filed. 


(3776))      PLUMBING    ON    ABOVE. 
Contractor  —  Alexander    Coleman,    706 

Ellis  St.,  San  Francisco. 
Filed  Sept.  4,  '24.     Dated  Aug.  27,  '24. 

Payments    same    as    above 

TOTAL    COST,    $87,987 


Bond,  $87,987.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  forfeit, 
none.      Plans   and   specifications   filed. 

ON 


(3777)  ELECTRICAL         WORK 
above. 

Contractor  —  Butte   Electrical     Equip- 
ment Co.,  530  Folsom  St.,  S.  F. 
Filed  Sept.  4,  '24.     Dated  Aug.   25,  '24. 

Payments    same    as    above 

TOTAL  COST,  $148,822 
Bond,  $148,822.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  forfeit, 
none.     Plans  and  specifications  filed. 

DWELLING 

(3778)  NE  FLOURNOY  137-6  SE  Ryan 
1-story  and  basement  frame   dwlg. 

Owner   —    Homestead    Realty    Co.,    704 

Market   St.,   S.   F. 
Plans   by   owner.  $3000 


DWELLING 

(3779)      E     TWENTY-SEVENTH     AVE. 

225   N  Lake.   1-story   and   basement 

frame   dwelling. 
Owner— G.  E.  Ahl.  2127  Market  St.,  San 

Francisco. 
Architect— None.  $5200 


DWELLING 

(3780)      W  THIRTY-EIGHTH  AVENUE 

220-9  S  Anza.  1-story  and  basement 

frame  dwelling. 
Owner — H.  O.   Lindeman,   619   27th  Ave. 

San   Francisco. 
Architect — None.  $4500 


DWELLING 

(3781)  E  BONVIEW  121-6  N  Cort- 
land. 1-story  and  basement  frame 
dwelling. 

Owner — B.  .lohnson.  227-A  Collingwood 
St.,    San    Francisco. 

Architect — None. 

Contractor — A.  Hermanson,  4153  25th 
St.,  San   Francisco.  $3000 


DWELLING 

(37S2)  NW  GUTTENBERG  &  BURN- 
ham.    1-story   frame   dwelling. 

Owner — Oscar  Heyman,  742  Market  St. 
San    Francisco. 

Architect — None. 

Contractor  —  W.  E.  McDonough,  225 
Powell  St.,  S.  F.  $1250 


FLATS 

(3783)  S  JOHN  60  W  Powell.  2-story 
and   basement    frame    (2)    flats. 

Owner — Vincent  De  Palma,  34  John  St. 
San  Francisco. 

Engineer — A.  G.  Griewank,  146  McAl- 
lister St.,  S.  F.  $4000 


DWELLING 

(3784)  S  HOLLISTER  139-6  E  3rd.  1- 
story  and  basement  frame  dwelling 

Owner — Robert  Bottarini,  1644-A  Fil- 
bert   St.,    S.    F. 

Architect — None. 

Contractor — Caesar  Furri,  119  Brighton 
Ave.,    S.    F.  $3500 

DWELLING 

(3785)  W  BANKS  75  NW  Cortland 
Ave.  1-story  and  basement  frame 
dwelling. 

Owner — E.    Forni,    432    Prentiss   Street, 

San  Francisco. 
Architect — None.  $2500 


DWELLING 

(3786)      W    BANKS    100    N    Eugenia.    1- 

story  and  basement  frame  dwelling 
Owner — Athen   Sculco,  3960  Folsom  St., 

San  Francisco. 
Architect — None.  $1750 


DWELLING 

(3787)  W  TWENTIETH  AVE.  175  N 
Rivera.  1-story  and  iDasement 
frame    dwelling. 

Owner — Geo.  S.  Fall,  28  Baker  St..  S.  P. 
Architect — None. 

Contractor — Robt.  P.  Kelly,  1284  19th 
Ave.,  S.  F.  $3000 

STORE,  FLAT 

(3788)  W  THIRD  53-2  N  Onesada  Ave. 
2-story  frame   store   and   flat. 

Owner — Veriss  J.  and  Clara  J.  Correia, 

Architect — S.    H.    Hansen. 

Contractor — W.   P.   Romines.  $5800 


DWELLING 

(3789)      N  PRAGUE   100  E  Cordova.      1- 

story  and  basement  frame  dwlg. 
Owner — Williams  &  Pfeifer,  940  Geneva 

Ave.,    S.    F. 
Architect — None.  $3000 


FLATS 

(3790)      N    FULTO.V    93-6    E    2ND    AVE. 

Two-Story    and    basement    frame    (3) 

flats. 
Owner — P.  S.  Carlson,  1456  Willard  St., 

San    Francisco, 
Architect — None.  $80fiii 


ALTERATIONS 

(3791)  W  MEACHAM  100  S  Post.  Re- 
place steel  stack  for  steam  heat- 
ing plant. 

Owner Pacific    Gas    &    Electric    Co., 

445   Sutter  St.,   S.   F. 

Architect — None. 

Contractor — Chas.  C.  Moore  &  Co.,  Shel- 
don   Bldg.,    S.    F.  18000 


FLATS 

(3792)  SW  TWENTY-SEVENTH  AVE. 
and  San  Jose  Ave.;  S  27th  St.  45  W 
San  Jose  Ave.  Two  2-story  and 
basement  frame  flats,  2  flats  in 
each  building. 

Owner — Calvin  Sutilef.  195  Duncan  St.. 
San  Francisco. 

Architect — None.  $5000  each 


DWELLING 

(3793)  S  VASQUEZ  140  E  Laguna 
Honda  Blvd.  1-story  and  basement 
frame   dwelling. 

Owner    —    Hawkins    Improvement    Co.. 

Mills  Bldg.,   S.   F. 
Architect— O.  R.  Thayer,  110  Sutter  St., 

San    Francisco.  $3000 

GARAGE 

(3794)  3010  PINE  STREET.  All  work 
for   garage   in   basement   of  bldg. 

Owner — C.    E.    and    M.    A.    Willet,    3010 

Pine  St.,   S.   F. 
Architect — None. 
(Contractor — Geo.  M.  Merritt,  3014  Geary 

St.,    S.   F.  • 

Filed  Sept.  5.   1924.  Dated  July  24,  1924. 
$250   to  be  paid  on  this  date,  balance 

on   completion. 

TOTAL  COST,  $500 
Bond,  sureties,  forfeit,  limit,  none. 
Plans    and    specifications    not    filed. 

CEMENT  WORK 

(3795)  MISSION  AND  SILVER.  All 
work  for  white  cement  stairs, 
platforms  and  buttresses  for  He- 
brew^ Home. 

Owner — Hebrew  Home  for  Aged,  Dis- 
abled. 

Architect Samuel  L.  Hyman,  68  Post 

St.,    S.    F. 

Contractor — I.  M.  Sommer  &  Co.,  901 
Bryant   St.,   S.   F. 

Filed   Sept.    5.    1924.   Dated   Sept.    3,    1924 
Payments    on    certificates    of    archi- 
tects  as    work   progresses. 

TOTAL    COST.    $5506 

Bond,     sureties,     forfeit,     limit,     none. 

Plans  and   specifications  filed. 

FLATS 

(3796)  E  GUERRERO  66-6  N  21ST  ST. 
All  worii  tor  2-story  and  basement 
frame    bldg..    4    fiats. 

Owner — Mrs.    Mary    Gartland,    21st    and 

Guerrero   Sts.,    S.   F. 
Architect — None. 
Contractor — John   J.   Binet,   336  Church 

Filed  Sept.   5,   1924.  Dated  Sept.   3,   1924 
Frame    up    and      ready      for 

rustic     $4438.75 

Brown    coated     4187.50 

Completed    4187.50 

Usual    35    days    4187.50 

TOTAL  COST,  $17,001.25 
Bond,  $8375.  Sureties,  Fidelity  &  De- 
posit Co.  Forfeit,  none.  Limit,  90  days. 
Plans  and  specifications  filed. 

DWELLING 

(3797)  SE  ARMY  AND  HARRISON  E 
25  X  S  100.  All  work  for  1-story 
and    basement    frame    dwelling. 

Owner — Fred   Denike,    2624   Bryant   St., 

San  Francisco. 
Architect — None. 
Contractor — M.  C.  Rench,  1301  4th  Ave.. 

San   Francisco. 
Filed  Sept.   5,  1924.  Dated  Sept.  4,  1924. 

Frame   up    $1600 

Brown    coated    1600 

Completed  and  accepted   1600 

Usual    35    days    1600 

TOTAL  COST,  $6400 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.     Plans   and   specifications   filed. 

PLATING  WORKS 

(3798)  S  HOWARD  303  W  Seventh. 
Two-story  reinforced  concrete 
plating  works. 

Owner — Henrietta  Sharp  Paladini,  622 
Flatiron  Bldg.,  San  Francisco. 


Saturday,   September  13,  1924 

Kiedj 


Arcliltect I)..ilBf 

HUiK.,   San   Friincl»<<'. 
Contraclor  —  Vuklcevlch  &  Bagge    816 

Bryant  St.,  San   Francisco.  J6000 
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(3800)      S  ATHENS  146  W  Kolph.     One- 

storv  an  dbasement  frame  dwelling 
Owner—Henry    Stoncson,     3106    Market 

St.,  San   Francisco.  ,.„„„ 

Architect— None.  $4000 


FLATS 
(3801)) 


A I 


.,,      E    BELVEDERE      184    N    17lh. 

Two-story  and  basement   frame   (2) 

flats, 
ner  —  J.  W.  Cobby,  260  Tehama  St., 

San  Francisco, 
•hiteet— None.  $«000 


DWELLING 

(3811))  LOCATION  NOT  GIVEN.  All 
work  for  one-story  and  basement 
frame  dwelling.  ,,„.,..      .    . 

Owner — Josephine  Wardell,  24   \irKinia 

Ave.,    San    Francisco. 
Architect — None. 

Contractor  —  Arthur  H.  Kempthorne, 
1660  48th  Ave.,  San  Francsico. 

Filed  Sept.  6,   '24.      Dated  . 

Frame   up    *    '50 

PlasterinB  completed    7.10 

Completion  of   contract ■■>«<' 

15  days  after  completion I.IOO 

TOTAL  COS5T,  53.500 
Bond,  none.  Limit,  60  days.  Forfeit, 
plans   and   specifications,    none. 

ADDITION 
(3812)      NE  C 

eighth  Av 

dwellins. 
Owner — Carl  Merkle,  Premises. 
iVrchitect — None. 
Contractor — Chas.     Haggans,     3 

brillo   St.,   S.   F. 


DWELLING  ^     ^ 

(3802)      S  ATHENS  110  W  Rolph.  One- 
story    and    basement    frame    dwlg. 
Owner — Henry    Stoneson,    3106    Market 
St.,    San    Francisco. 


c-hitect — None 


$4000 


and    basement 


DWELLING 

(3803)      E    THIRTY-NINTH    A\  K 

Cabrillo.      One-story 

frame  dwelling. 
Owner — M.   Silva,    7i    Contractor. 
Architect — None. 
Contractor— Meyer    Bros..    1    Monteom- 

erv   St.,   San   Francisco.  $4000 


(3804)  W  DIVISADERO  87-6  S  Chest- 
nut. Two-story  and  basement 
frame    (2)    flats 

Owner — S.  Steinaucr,  lO'J  Cornwall  St., 
San    Francisco. 

Architect — None.  $7000 


DWELLING 

(380,i)      N   ROLPH   128   E  Naples. 

story  and   basement   frame   d 
Owner — Louis  Mazzria. 
Architect — None. 
Contractor — Lindsay     Constr.     C( 

Winchester   St..   S.   F. 


.,     271 
$4800 


DWFLLTXC. 

(3806)      N  SILVER  320   W  Cra 

story    and    basement    fran 
Owner — "arlo    Fappino.    51    Si 

San   Francisco. 
.Architect — None. 
Con* -actor — Lindsay     Constr. 

Winchester  St.,  S.  F. 


/ "ARTMENTS 

(3807)      S    TWENTIETH 

Tv.ree-story    and    bas 

(17)    apartments. 
Owner Dr.   J.   K.   Nast,   825   Monadnock 

nidg..   San   Francisco. 
Architect J.  C.  Hladlk,  Monadnock 

Bldg.,    San    Francisco.  $20,000 


FLATS 

(3808)      W  DIVISADERO  112-6  S  Chest 

nut.         Two-story      and 

frame   (2)   flats. 
Owner S.     Steinaucr,     109 

St.,   San   Francisco. 
Architect — None. 


basement 

Cornwall 

$7000 


and 
Jules 


RETAINING    WALL 
(3813)      S    CHESTNUT 

Construct    concret( 
Owner — Carl  A.  Henry. 

San    Francisco. 
Architect — Ward    &    Blohm 

fornia   St.,    San   Francis 
Contractor    —     Kronnick 

O'Farrell    St.,   S.    F. 


DWELLINGS 

(3809)  E  FAXON  AVE  50  and 
Hollo%vay.  Two  one-stori 
basement    frame    dwellings. 

Owner — Thos.  J.  Sullivan.  254 
Ave.,    San    Francisco. 

Architect — None.  $3000  each 


100  E  Hyde, 
retaining  wall. 
:05  Sansome  St., 


50 


ADDITION 

(3814)  NO.  2347  MARKET.  Raise  flats 
14  ft.  and  make  addition  for  store 
and   sun   porch. 

Owner — John  Leutich,  2353  Bush  St., 
San    Francisco. 

Architect — Theo.  W.  Lenzen,  785  Mar- 
ket   St.,    San    Francisco. 

Contractor  —  Fraechia  &  Rosina,  36 
C'unningham    Place,    S.    F.  $8000 


DWELLING 

(3815)  E  SEVENTEENTH  AVE  150 
N  Judah.  One-story  and  basement 
frame  dwelling. 

Owner— Standard  Building  Co..  164  Ot- 
sego   Ave.,    San    Francisco. 

Designer — J.    W.    Miller. 

Contractor — J.  W.  Miller,  3324-A  16th 
St.,  San  Francisco.  $3000 


(3816)      W    TWENTY-FIFTH    AVE    ISO 

"'   Lake.      Two-story  and   basement 

f-ame    (2)    flats. 
Ov.-n-r — Miss   Elizabeth   McFarland,   175 

25th  Ave.,   San  Francisco. 
Architect — Harry  Ostaurn,  Hearst  Bldg., 

San    Francisco. 
Contractor  —  E.    B.    Wilson.    2530    28th 

Ave.,  San  Francisco.  $4800 


DWELLING 

(3817)      W    THIRTY-SECOND   AVE    325 

S  Judah.      One-story   and   basement 

frame    dwelling. 
Owner  —  John    McGarry,    478    Hoffman 

Ave.,  San  Francsico. 
Architect — W.   H.   Armitage,   Call   Bldg., 

San    Francisco.  $3000 


SIGN 

(3818)      NO.  980  MARKET.  Erect  doubl 

faced  vertical  electric  sign. 
Owner — Louis    Warfield,    Premises. 
Architect — None. 
Contractor — Federal      Electric 

New  Montgomery  St.,  S.  F. 


FACTORY 

(3822)    NE  KEITH  AND  DONNEIl  AVE 

One-story  frame  factory, 
(jwner — Pacific    Electric    Mfg.    Co.,    827 

Folsom   St.,   San   Francisco. 
Architect — Geo.  H.  Wienmeyer,  57  Post 

St.,    San    Francisco.  $43,000 


DWELLING  „„„    „ 

(3823)  E  SEVENTEENTH  AVE  200  S 
Lincoln  Way.  One-story  and  base- 
ment  frame  dwelling. 

Owner— J.  T.  Hamilton,  820  Bryant  St., 

San  Francisco. 
Architect— None.  $1800 

APARTMENTS 

(3824)  NW  VALENCIA  AND  CUN- 
ningham  Place.  Three-story  Irame 
store  and    (4)   apartments. 

Ow-ner — A.    W.    Eriksen,    410    llth    Ave.., 

San  Francisco. 
Architect— None.  $12,000 

DWELLINGS 

(3825)  W  THIRTY-FOURTH  AVE  50 
and  75  N  Cabrillo.  Two  one-story 
basement   frame   dwellings. 

Owner — J.   F.   Dowling,   271   Russ  Bldg., 

San    Francisco. 
Architect — None.  $3000     each 
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REPAIRS 

(3819)      NO.    1717      POWELL.         Repair 

fire   damage. 
Owner — G.  B.   Celle,   Premises. 
Architect — None. 
Contractor— V.  Filippis,  1527  Powell  St., 

San    Francisco.  $1500 


APARTMENTS 

(3810))  N  CARL  150-4  E  Stnnvan  E 
24-lOxN  137-6.  All  work  for  two- 
story  and  basement  frame  apart- 
ments. 

Owner Marie  L.  Murphy. 

Architect — None. 

Contractor — E.    L.    Stoneson,    2329    Sac- 
ramento St.,  San  Francisco. 
Filed    Sept.    6,    '24.      Dated    Sept.    22.   '24. 

2nd   floor  joists   on $3450 

Roof  on    2700 

Brown   coated    2700 

Usual  35  days 2700 

TOTAL  COST,  $14,250 
Bond.  $7125.  Sureties,  Chas.  Monson  & 
S.  L.  Forsyth.  Limit,  90  days.  Forfeit, 
none.      Plans    and    specifications    filed. 


RATPROOFIXG 

(3826)      NO.  134  POWELL.     Ratproofing 

coffee  shop. 
Owner — Leighlon  Industries,  Inc.,  Flood 

Bldg.,    San    Francisco. 
Consulting   Eng.  —  C.    F.   Wieland,    703 

Market    St.,    S.    F.  $2000 


DWELLING 

(3820)      N   IRVING   95   W   Forty-second 

Ave.       One-story       and       basement 

frame    dwelling. 
Owner — Alphonse   Mathews. 
Architect — None. 
Contractor — Robinson  &  Johnston,  1943 

Anza  St.,  San  Francisco. 


J3500 


One- 


S-MOKEHOU!sJ!J 

(3827)      NO.    1071    MCALLISTER. 

story  brick  smokehouse. 
Owner — A.    G.    Sosnick,    Premises. 
Architect — None.  $1000 


FLATS 

(3828)  E  THIRTY-SECOND  AVE  200 
N  Gearv.  Two-story  and  basement 
frame   (2)   fiats. 

Owner — John     Moore,     6140     Geary     St., 

San    Francisco. 
Architect — None. 
Contractor — Thos.    Hamill,    6140    Geary 

St.,    San   Francisco.  $6000 

INCINERATOR 

(3829)  NW  BRYANT  &  TWENTIETH. 
Construct   brick   incinerator. 

Owner — Herschfelder    &    Meany,    Prem. 
Architect — None. 

Contractor  —  Ludwig  Incinerator  Co., 
950  Natoma  St.,   S.   F.  $1900 

ADDITION 

(3830)  NO.  114  TWELFTH  AVE.  One- 
room  and  porch  addition  to  d'.i  i.K- 
ing    and    install    toilet. 

Owner — John  Werner,  Premises. 

Architect — None. 

Contractor — A.    L.   Thulin,    120    Otis    St., 


San    Francsico. 
BUNGALOW 


$1000 


W 


125 
Lot     38, 
/ork    for 


DAVELLINGS  ,,„  „^„ 

(3821)  W  TWENTY-SECOND  AVE  250 
and  275  S  Judah.  Two  one-story 
and    basement    frame   dwellings. 

Owner— Albert  Veyhle,  1087-B  Valencia 
St.,   San   Francisco. 

Architect — None. 

Contractor- 


Bench,  1301  4th  Ave., 


San    Francisco. 


S4500    ea 


(3831)  N     STAPLES     AVE. 
Edna,    W     25     x    N     112-6, 
Blk.    18,    Sunnyside.      All    v 
1-story    frame    bungalow. 

Ow-ner — Minnie    A.    Austin. 

Architect — None. 

Contractor — James  Arnott  &  Son,  235 
Granville    Way,    S.    F. 

Filed   Sept.    8,    1924.    Dated   Aug.    15,   '24. 

When    frame    is    up     25% 

When     brown     coated     25% 

When  completed  and  accepted    ,.25% 

Usual     35     days     25% 

TOTAL   COST,    $2700 

Bond,     sureties,     forfeit,     none.       Limit. 

90     days.       Plans       and       specifications 

filed. 

CLASS   C   BLDG. 

(3832)  S  HOWARD  303  W  Seventh. 
All  work  for  2-story  reinforced 
concrete    class    C    building. 

Owner — Henrietta    Sharp,    622    Flatlron 

Bldg.,     S.     F. 
Architect    —    Dodge    A.    Riedy,    Pacific 

Bldg.,    S.    F. 
Contractor — Vuklcevlch 

Bryant    St.,    S.    P. 
Filed  Sept.  8,   1924.   Dated  Sept.  4,  1924. 
Forms    completed    to    2nd    floor 

line     $1718.25 

Concrete     walls     poured     ....    1718.25 
Completed    and   accepted    ....    1718.25 

Usual    35   days    1718.25 

TOTAL  COST,  $6873 
Bond,  $3500.  Sureties,  J.  H.  McCallum 
and  H.  W.  Goelien.  Forfeit,  $75.  Lim- 
it. 75  days.  Plans  and  specifications 
filed. 


Bagge,    815 
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FLATS 

(3833)       W    ARGUELLO    BLVD.     175    N 
Balboa.        All      work      for      2-story 
frame  bidg.,  flats. 
Owner — Mr.    Abe    Joseph,      743      Argu- 

ello    Blvd.,    S.    F. 
Plans    by    owner. 
<'ontractor — Wallace    C".    Boswall,    2764 

McAllister  St.,   S.   F. 
Filed  Sept.  8,   1924.   Dated   Sept.   5,   1924. 

Frame  up    $2880 

Koot  on   and  brown   mortar  on.    2000 

White    coated    1000 

Completed  and   accepteed    2687 

Usual    35   days    2880 

TOTAL  COST,  tll,447 
Bond,  sureties,  forfeit,  limit,  none. 
Plans   and   specifications    filed. 


DWELLING 

(3834)      W  THIRTY-FOURTH   AVE.   225 

S     Lincoln     Way.       One-story     and 

basement   frame  dwelling. 
Owner — Margaret     Grant,     131     Beaver 

St.,  San   Francisco. 
Architect — None. 
Contracstor — F.  F.  Nagel,   773   Page  St., 

San  Francisco.  J2900 


DWELLING 

(3835)      W    TWENTY-FIFTH    AVE    100 

S  Judah.      One-story  and   basement 

frame   dwelling. 
Owner— Faber    &     Slaght,     227    Liberty 

St.,    San    Francisco. 
Plans   by  Owner.  .flOOO 


FLATS 

(3836)      S  FRANCISCO  150  W  Franklin. 

Two-story  and  basement  frame   (2) 

flats. 
Owner— E.  L.  Strauss,  409   Pine  St.,  San 

Francisco. 
Architect — C.  O.  Clausen,  Hearst  BIdg., 

San    Francisco. 
Contractor — A,  D.  Disston,  Hearst  Bldg. 

San    Francisco.  ?10,000 


DWELLING 

(3837)      SW      URBANO      DRIVE      AND 

Victoria.      One-story  and    basement 

frame   dwelling. 
Owner — G.    W.    Morris,    101   Urbano    Dr., 

San   Francisco. 
Plans   by   Owner.  $5000 


ALTERATIONS 

(3838)      SW     NEW     MONTGOMERY     & 

Market.   Rearrange  office  partitions 
Owner — McDonnell  &  Co.,   Premises. 
Architect — None. 
Contractor — A.  D.  Disston,  Hearst  Bldg. 

San  Francisco.  J2000 


ALTERATIONS 

(3839)      NO.    545-55    GREEN.      Install    6 

bath    tubs;    electric   work,    etc.,    for 

flats. 
Owner — A.  Capurro,  462  Columbus  Ave., 

San   Francisco. 
Architect — None. 
Contractor  —  G.   Ferroni   &   Sons,   1926 

Filbert  St.,  San  Francisco.         J1800 


DWELLING 

(3840)  E  FORTY'-SIXTH  AVE.  150  S 
Cabrillo.  1-story  and  basement 
frame   dwelling. 

Owner — J.    Anderson,    %    Contractor. 
Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery St.,    S.   F.  $3000 

DWELLING 

(3841)  W  BRODERICK  65  S  Green. 
One-story  and  basement  frame 
dwelling. 

Owner — Otto  Wankowski,  25  Kearny  St. 
San   Francisco. 

Plans    by    Contractor. 

Contractor— W.  W.  Rednall,  2.500  Fil- 
bert   St.,    San    Francisco.  $13,800 

DWELLING 

(3842)  E  TWENTY-EIGHTH  AVE  125 
S  Irving.  One-story  and  basement 
frame  dwelling. 

Owner — A.  C.   Boin,  2207  Sutter  St.,  San 

Francisco. 
Architect — None.  $4000 

DWELLINGF 

(3843)  W  LEE  AVE  100  S  Holloway. 
One-Story  and  basement  frame 
dwelling. 

Owner — R.    Peters,     1273    O'Farrell    St., 

San    Francisco. 
Architect — None. 
Contractor — Ulrich    Co.,    1273    O'Farrell 

St.,   San   Francisco.  $2900 


APARTMENTS 

(3844)  S  FOURTEENTH  73-10  E  Val- 
encia. Two-story  and  basement 
frame    (16)    apartments. 

Owner — Dowling,  Nuttman  &  McCar- 
thy, 2612  Valencia  St.,  S.  F. 

Architect — G.  A.  Berger,  261  Valencia 
St.,    San    Francsico.  $18,000 


DWELLING 

(3845)      W    CHATTANOOGA    511    N    24th. 

One-story      and    basement      frame 

dwelling. 
Owner — H.     Forrest,     282     Chattanooga 

St..   San    Francisco. 
Architect — None, 
("ontractor — A.  L.  Gray,  4   Park  St.,  San 

Francisco.  $4000 


and 


DWELLINGS 

(3846)       E    MIRAMAR    100    and     1 

Holloway.         Two      one-story 

basement    frame    dwellings. 
Owner — Mrs.    Wm.    Reilly,    167   Miramar 

Ave.,  San  Francisco. 
Architect — None. 
Contractor  —  Henrv       Erickson.       1825 

Church  St.,  S.  F.  $3000  each 


DWELLING 

((3847)  S  liRBANO  DR.,  56  E  Vic- 
toria. 1-story  and  basement  frame 
dwelling. 

Owner — G.  W.  Morris,  101  Urbano  Dr., 
San    Francisco. 

Plans    by   Owner.  $4iiOO 


BUILDING 

(3848)       S    VALLEJO    137-6    Broderick. 

All    work   except   painting,   interior 

tile,      mantle.      plumbing      fixtures. 

electric     wiring,     finish       hardware 

and    shades    for    building. 
Owner — Emile  Lapachet,   110  Sutter  St., 

San    Francisco. 
Archilret — O.   R.  Thayer,   110  Sutter  St., 

San    Francisco. 
Contractor — C.    F.    Parker,    251    Kearny 

Filed  Sept.  10,  1924.  Dated  Sept.  8,  1924. 
Frame    up    &    root    boards    on... $1499 

Brown   coat   plaster  on    1499 

Standing    finish    in    1499 

Completed    and    accepted    1499 

Usual    35    days    1994 

TOTAL  COST,  $7994 
Bond,  sureties,  forfeit,  none.  Limit. 80 
days.     Plans  and  specifications  filed. 


APARTMENTS 

(3849)  S  BROADWAY  BET.  JONES 
and  Taylor.  All  work  for  3-story 
frame   apartments. 

Owner   —    Ernest    and    Ruby    Kennedy, 

1041    Broadway,    S.    F. 
Architect — None. 
Contractor — L.   H.   Stevenson,   45  Worth 

St.,    S.    F. 
Filed  Sept.  10,  1924.  Dated  Sept.  2,   1924 

Frame   up    $3000 

1st    coat    plaster    on     3000 

Completed     3000 

Usual    35    days    3000 

TOTAL  COST,  $12,000 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days  after  Oct.  25,  1924.  Pl.-'.ns  and 
specifications  filed. 

BUILDING 

(3850)  E  TWELFTH  AVE.  100  S  Kirk- 
ham,  S  25  X  E  120.  All  work  ex- 
cept lighting  fixtures  and  shades. 

Owner — A.  Faliano,  1465  11th  Ave..  S.  F. 

Architect — P.  F.  DeMartini,  960  Broad- 
way,   S.    F. 

Contractor — Ohlson  &  Almquist,  2952 
25  th   St.,   S.   F. 

Filed  Sept.  10,  1924.  Dated  Aug.  14,  1924 
Payments    not    given. 

TOTAL   COST,    $5475 

Bond,    $2750.       Sureties,    B.    J.    Nutting 

and  S.  J.  Crowley.     Forfeit,  none.  Limit 

80  days.     Plans  and  specifications  filed. 

DWELLING 

(3851)  N  IRVING  95  W  Forty-second 
Ave.  All  work  for  1 -.story  and 
basement   frame    dwelling. 

Owner — Alphonse    Matthews. 

Architect — Robinson    &    Johnston. 

Contractor — Robinson  &  Johnston,  1934 
Anza   St.,    S.    F. 

Filed  Sept.   10,   1924.  Dated  Sept.  5,  1924 

Roof  on    $1400 

Brown   coat   plaster  on    1250 

Completed     1250 

Usual    35    days    1250 

TOTAL   COST,    $5150 

Bond,  sureties,  forfeit,  none.     Limit,  90 

days.     Plans   and  specifications   filed. 


PAINTING 

(3852)  NE  NINETEENTH  AND  CON- 
necticut.  All  work  for  exterior  and 
interior  painting  tor  church. 

Owner — Roman  (atholic  Archbishop  of 
ivan  Francisco,  (a  corporation  sole) 
1100  Franklin  St.,  S.  F. 

Architect — David  E.  Graham,  180  Jessie 
St.,    S.    F. 

Contractor — Frank  J.  Terkeyden  &  Co., 
1427    Green    St.,    S.    F. 

Filed  Sept.  10,  1924.  Dated  Sept.  8,  1924. 
Upon    demand    as    work      pro- 
gresses      ^ 75% 

Completed  and  accepted    25% 

TOTAL   COST,    $2800 

Bond,  sureties,  forfeit,  none.     Limit,  Zfl 

•  lays    after    Sept.     10,     1924.    Plans    an.l 

specifications  not  filed. 


COMPLETIOI^  NOTICES 

SA.\    FK.WCISCO    COIXTY 

Recorden  Accepted 

Sept.  4,  1924— W  MIRIMAR  AVE  175 
N  Holloway  Ave  N  25xW  112-6. 
Annie  M  Ginder  to  J  R  Wilson... 
Sept.    2,    1924 

Sept.  4,  1924 — S  FILBERT  120  B 
Hyde  22x120.  Mrs.  Paul  P  Austin 
to  H  Papenhausen Aug.  29,  1924 

Sept.  4.  1924— E  FORTY-EIGHTH 
Ave  280  !:■  Balboa  S  25xE  120. 
Joseph  Howard  to  whom  it  may 
concern Sept.    4,    192) 

Sept.  4,  1924  —  N  PRAGUE  100  W 
Naylor  28x100.  T  J  and  Theodore 
Houweling  to  whom  it  may  con- 
cern   Aug.    27,    1924 

Sept.  4.  1924— E  CASTRO  111  N  20th 
26-3x125;  No.  677  Castro  St.  John 
P  and  Mrs.  E  O'Leary  to  whom  it 
may  concern .Sept.   4,    1924 

Sept.  4,  1924— iN  BALBOA  82-6  and 
107-6  E  36th  Ave  E  25xN  100  each. 
Robert  C  Hall  to  whom  it  may  con- 
cern  Sept.    3,    1924 

Sept.  4,  1924— S  BEACH  68-9  E 
Larkin  E  68-9xS  137-6.  Paola 
Arata  to  M  V  Brady.  .  .  .Aug.   30,  1924 

Sept.  4,  1924— S  IRVING  57-6  W  23rd 
Ave  50x100.  Carl  H  Peterson  to 
whom    it    may   concern.  .Sept.    4.    1924 

Sept.  4,  1924— LOT  25  ELK  2981  Map 
Merritt  Terrace.  George  Holden  to 
whom    it    may    concern — 

Sept.  5,  1924— E  THIRTY'-SEVENTH 
Ave  50  N  Cabrillo  N  25xE  115:  E 
37th  Ave  25  N  Cabrillo  N  25xE  113. 
Roy  A  Pratt  to  whom  it  may  con- 
cern  Aug.    25,    1924 

Sept.  5,  1924— E  ARGUELLO  BLVD 
100-4.63  S  McAllister  S  25-1  E 
100.81  —  97-5.44  to  beg.  John  J 
and  Mary  A  McSharry  to  R  F  Kelly 
Sept.    5,    1924 

Sept.  5,  1924— SE  PACIFIC  AVE.  and 
Mason  S  48  x  E  75-6.  Jacob  Weiss- 
bein   to   Meyer  Bros Sept.   3,   1924 

Sept.  5,  1924 — W  BUCH.^N.AN  102  S 
Broadway  35-6  x  109-6.  Gustave 
Schnee  to  whom  it  mav  concern.. 
Sept.    5,    1924 

Sept.  5,  1924— W  MISSION  60  N  16th 
N  100  X  W  60.  The  Goodwill  In- 
dustries of  S.  F.  Bay  District  to 
James    H.    McFarland .  .Sept.    2,    1924 

Sept.  5,  1924 — S  BOSWORTH  50  E 
Milton  25  x  100.  Marie  A.  Wright 
formerly  Littlefield,  to  whom  it 
may   concern    Sept.    5,   1924 

Sept.  2,  1924 — W  41ST  AVE  25  N 
Balboa  25x95.  Rae  and  Dr  Geo 
Herzog  to  H  S  Nelson ...  Sept.  2.   1924 

Sept.  6,  1924 — E  CORDOVA  33.34  S 
Winding  Way  S  33.33  E  104.15  th  on 
line  bearing  N  22'"  47'  W  35.14  S  70° 
12'  40"  W  101.72  to  E  Cordova  and 
pt  of  beg  S  ptns  Lots  1  and  2  Blk 
6452,  Crocker  Amazon  Tract  Sub 
No.  2.  Crocker  Estate  Co  to  whom 
it  may  concern Sept.   2,  1924 

Sept.     6,     1924 LOT     6     BLK     6416, 

(irocker  Amazon  Tract  Sub  No.  2. 
Crocker  Estate  Co  to  whom  it 
may   concern Sept.   2.    1924 

Sept.  6,  1924— W  CORDOVA  325  S 
Winding  Way  S  25xW  100  ptn  Lots 
15  &  16  Blk  6451,  Crocker  Amazon 
Tract  Sub  No.  2.  Crocker  Estate  Co 
to  whom  it  may  concern  .Sept.  2,  1924 

Sept.  6,  1924— W  CORDOVA  325  S 
Winding  Way  S  25xW  100  Ptn  Lots 
15  &  16  Blk  6451.  Crocker  Amazon 
Tract  Sub.  2.  Crocker  Estate  Co 
to  whom  it  may  concern .  Sept.  2.  1924 

Sept.  6,  1924 — LOT  12  BLK  3107 
Westwood  Park.  Hans  and  Esther 
E  Nelson  to  whom  it  may  concern 
Sept.     4,     1924 


iiurday,  September  13,   1924 

l  6  192<— W  SEVENTKENTH  AV 
'  ;i  S  Klveru  W  112  S  30-10  W  or  E 
~^l-;  112  W  or  E  N  36-8.  Uyrd  O 
>mlth    to    whom    It    may    conLi-rn.. 

Sept.  S.  1924 

,,Vi;i24— W  SEVENTEIONTH  AV 
'.  ■  S  Ulvtra  S  32  \V  112  N  3-10  E  7 
\  28-2  K  105.  Byrd  O  Smith  to 
v  horn  it  may  concern.  .Sept.  5,  1924 
,1  6  llt24— W  SEVENTEENTH  AV 
;.i'  s  Klvera  S  32x\V  80.  Byrd  O 
Smith    to    whom    It    may    c 
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:.    .■>.    1924 
.p't'fi    1924— W  SEVENTEENTH  AV 
28    S    Kivera    S    32.\W    80.      Byrd    O 
Smith   to   whom   it   may   conocin... 

Sept     .').    1924 

l.'i.'c,'  1924— SE  BRYANT  235  SW 
th  SW  40xSE  122-5.  Howard 
.'lealty    Co    to    whom    it    may    con- 

,  ,.rn         Sept.    4.    1924 

pi  6.  1925— NO.  1867  AND  1871  20th 
\vc  W  line  20th  Ave  150  N  Ortega 
.\  50x120.  O  A  or  Oscar  A  Law- 
rence to  whom  it  may  concern 


with  E  Church  99.124  to  S  20th 
and  pt  of  beg.  John  and  Margaret 
O'Kane   to   whom    It   may  e< 


1924 


BUILDING    AND    ENGINEERING    NEWS 

and    Gravel    Sales    Co 

Hardv   and    Lillie   L.    Dayton    ..$31.: 

■;ept      2      1924    —    E    BRIGHT    125    S 

Holloway  S  25  x  E  100.    John  Cas- 

ii   Block   22   St.  Francis  Wood  Ex-  sarctto  vs.  Mary  Kendall  and  J-  *^- 

tension     No.     2     descd    Commg     NE  ^.  *7''?'"'?«9i  ' 'i-' VwFNTY  SFVFNTH 

bdy     Yerba     Buena     Ave.     dist     35  hepi.  a.  1924— E  TWENl  \ ->i.yb.N  1_H 

measure  SE  from  pt  intersection 
NE  bdy  line  Yerba  Buena  Ave.  and 
dIvldinB  line  bcl.  lots  9  and  10  Elk 
22  rung  N  34  dcg.  03  min.  30  sec 
E  and  pari  to  dividing  line  bet  lots 

9  and   10.   114.64   to  NE   bdy   line   lot 

10  rung  S  55  deg  56  min  30  sec  E 
and  following  NE  bdy  line  1  to  10 
and  11  Block  22,  47.94  rung  S  33 
deg  02  min  11  sec  W  113.94  to  pt 
on  NE  bdy  line  Buena  Ave  dist  10 
measured  N\V  from  its  intersection 
with  dividing  line  bet  lots  11  and 
12  Blk  22  and  rung  NW  alg  arc  of 
curve  to  right  with  radius  8410,  50 
to  pt.  of  Beg.  Homes  Loan  Cor- 
poration to  Carl  T.   Wengard 


1924 

Sept.  "8,  1924— N  CRESCENT  AVE 
200    E    Mission.    William    Shepherd 

to    whom    it    may    concern — 

S.  pt.  8.  1924— W  CORDOVA  25  N 
Seville.       John    and    Sofia    E    Carl- 

.>ion    to    whom    it    may   concern 

Sept.   3.   1924 

Sept!  S,  1924 — SE  22ND  AND  Quane 
Alley,  57-6  on  22nd  x  31  on  Quane 
Alley.      H.    E.    Newsom    to    whom    it 

may    concern     Sejit.    8.     1924 

Sept.  8.  1924— E.  COUCH  ill  S  I'.AY 
No.  3240  Gough  St.  Fred  and  Mat- 
tie     I'urdv     tu     t  harles     F.     Hehu.. 

Sept.     5,     1924 

.  |.'.  8.  1924— LOT  1,  BLK.  K,  I«is- 
sion  Terrace.  Walter  E.  Hansen 
lo  whom  it  may  concern  .  .Sept.  5.  '24 
Sept.  8,  1924— E  42ND  AVE.  133  S 
Anza  S  35  X  E  120.  R.  C.  and 
Agnes   A.    Douglas   to    Milton    Bros. 

Sept.     3.    1924 

Sept.  8,  1924— NE  JACKSON  AND 
Arguello  Blvd.  E  GO  N  to  Stone 
Wall  thence  along  Preside  wall 
SW  to  Arguello  Blvd.  S  56-2%. 
Julius  Behrend  to  Wm.  F.  Foster 
I  o       Sept.     5,     1924;    and    to    James 

Jensen    Sept.    4.    1924 

Sept.    8,    1924— E    YORK    67-6    S    21ST 

S    30    X    25.         Patrick    Buckley    to 

Thos.     McCormick      ....Sept.     6.     1924 

r-ept.    4,    1924 — N    PRECITA    171-3    W 

Shotwell.     John  C  Schmidt  to  whom 

it  may  concern Aug.   29.   1924 

Sept.  6,  1924 — LOT  9  BLK  2978  Map 
Merritt  Terrace.   St.  George  Holden 

to   whom   it   may   concern — 

Sept  10,  1924— N  CALIFORNIA  52-6 
W' Tenth  Ave  W  25xN  100.  Oris  V 
Bonetti    to    whom    it    may    concern 

Sept.    10,    1924 

Sept  10.  1924— E  TWENTY-FIRST 
Ave  125  S  Cabrillo  25x120.  Edw  F 
Helms  to  whom   it  may  concern... 

Sept.    3,    1924 

Sept.  id,  1924 — E  TWENTIETH  AVE 
11.n.7.5  S  Rivera  S  128.08  E  120  N 
121.79  W  120.  Monroe  R  Schwartz 
and    Grover    C.    George       to    whom 

it   mav    concern Sept.    8.    1924 

Sept.  lO!  1924 — W  TENTH  AVE  225  S 
Lincoln  Way  25x120.  George  H 
Hansen    to    whom    it    may    concern 

Sept.    6.    1924 

Sept.  10.  1924— E  TWENTY-FIRST 
Ave  175  S  Cabrillo  25x120.  Edw.  F. 
Helms   to  whom   it  may  concern... 

Sept.  3,  1924 

Sept.  10,  1924— E  TWENTY-FIRST 
Ave  150  S. Cabrillo.  H  Hyman,  Helen 
Hyman.  Edw  F  and  Bessie  Helms 
to  whom  it  may  concern ..  Sept.  3,  '24 
Sept.  10,  1924— N  GROVE  96-10%  E 
Lyon  E  25xN  100.  Carl  A  Wolf 
and  Olof  Johnson  to  whom   it   may 

concern Sept.     3.     1924 

Sept.  10,  1924— S  TWENTIETH  AVE 
80  E  Church  rung  E  alg  S  20th  25 
S  109.956  to  N  line  ppy  granted  to 
Cltv  and  County  of  San  Francisco 
by  Reagan  W  alg  N  line  land 
granted  as  aforesaid  27,2S6  to  its 
intersection  with  line  pari  with  E 
Church    S    from    pt    of    beg    N    pari 


.$31.25 


California    W    25xE 
i    Epp  vs  Lillie  L,  Dayton  and  A  M 

Hardy     *■•* 

pi  5.  1924— E  TWENTY-SEVENTH 
Ave  50  N  California  N  25xE  7'J. 
The  Hoffman  Heater  Co  Corpn  vs 
Lillie    L    Dayton    and    A    M    Hardy 

$128.26 

pt.'s,  1924— E  TWENTY-SEVENTH 
Ave  75  N  California  N  25xE  70. 
C  H  Shipman  and  E  W  Lauer  (as 
Shipman  &  Lauer)   vs  Lilli 


.Sept.    8,    1924 
Sept.     10,     1924— SW     PIERCE     AND 
Union.    Emil    Nelson    to    whom       it 
may  concern    Sept.  10,   1924 


LIENS  FILED 


SAN   FRANCISCO   COl  A  TV 

Recorded  Amount 

Sept  4.  1924— E  TWENTY-SIXTH 
Ave  175  N  UUoa  N  25xE  120.  Mar- 
tin  Nelson   vs   John   and   Itose    Lep- 

etich     $67-50 

Sept.  4,  1924 — S  CHESTNUT  80  K  Bu- 
chanan E  32-6xS  120.  Joseph  W 
Marshall  vs  J  C  Thomas,  Andrew  J 

and    wife    Christina    Holmer.....$ 

Sept.    4.    1924— NO.    2990    MISSION    ST. 

Franklin  E  Bill  vs  A  Lubimir.  .  .  .$340 
Sept.    5,    1924— E    STEINER      62-6       S 
Filbert   S   25xE    62-6.      Chas    Ewing 
vs  Elizabeth  Fiterre  and  Walter  E 

Schuetz    $270 

■  Sept.  5.  1924— E  TWENTY-SEVENTH 
.ive  75  and  50  N  California  N  25xB 
70  each.  F  A  John  vs  A  M  Hardy 
and  Lillie  L  Dayton  (2  liens). $110  ea 
Sept.  o,  1924— B  27TH  AVE.  50  N 
I'alifornia.      J.   H.   Baxter   &   Co.   vs. 

Lillian  Dayton    $400.84 

Sent.  5,  1924— E  27TH  AVE.  75  N 
California  E  70  x  N  25,  $117;  B 
:^7th  Ave.  50  N  California  E  70  x  N 
25,    .fll7.      Atlas    Mortar    Co.    vs.    A. 

M.    Hardv   and    Lillie    L.    Dayton 

Pini  n.  1924— E  27TH  AVE.  75  N 
Cnliforn'a  N  25  x  70.  Ginsberg 
Tile  ''o.  vs.  A.  M.  Hardy  and  Lillie 

L.   Dayton    $284.75 

Sept.  5,  1924— E  31ST  AVE.  150  S 
Taraval  S  50  x  E  120.  Concealo 
Fixture  Co.  vs.   McCautey  &   Weber 

and  G.   W.  Rawls    $198. 

Sept.     5,     1924 — B     27TH    AVE.     50    N 
California    N    50    x    B    70.           Joost 
Bros.    Inc..    vs.    Lillie   L.    Dayton.  $250. 
Sept.     5,     1924— B     27TH    AVE.     50    N 
California    N    25    x   B    70.      J.    Camp 
as   J.   Camp   &   Co.    vs.   A.   M.   Hardy 
and  Lillie  L.  Dayton,  married.  $205.23 
Sept.     5,     1924 — E     27TH    AVE.     75     N 
California   N    25    x   E    70.      J.    Camp 
as   J.   Camp   &   Co.   vs.   A.   M.   Hardy 
and  Lillie  L.  Dayton,  married.  $205.23 
Sept.     5,     1924 — E     27TH     AVE.     50     N 
California    N    25    x    E    70.      W.    H. 
Morrison   vs.   A.   M.   Hardy  and  Lil- 
lie  L.    Davton,    married $420 

Sept.  5,  1924— B.  27TH  AVE.  75  N 
California  N  25  x  E  70.  W.  H. 
Morrison  vs.  A.  M.  Hardy  and  Lil- 
lie   L.    Dayton,    married $420 

Sent.  5.  1924— B  27TH  AVE.  50  and 
75  N  California  N  25  x  70,  each 
$979.63  Hart-Wood  Lumber  Co. 
vs.  Lillie  L.  Dayton  and  A.  M.  Har- 
dy      

Sept.  5,  1924 — E  27TH  AVE.  75  and 
50  N  California  E  70  x  N  25,  each 
$314.32.     California  Door  Co.  vs.  A. 

M.  Hardy  and   Lillie  L.  Dayton 

Sept.     5,     1924 — E     27TH    AVE. 
California  N  50  x  B  70. 


Rock  Sand 


NOW  READY  FOR  DRLIVERY — 

PRIDDLE'S    TABLES,   called   "3700   Splay   Bases   and   Otli«r   Oalcnla- 
tions,"   for  Quantity    Surveyors   and    Contractors. 

Loose    Leaves    in    Fabrikoid    Covers    $3.50    Net,    Postpaid.      Same    In 
Genuine  Leather  Covers   $5.50  Net,   Postpaid. 

Mail   Personal    Check    to  ARTHUR  PRIDDLB,   Publisher,   693   Mission 
St.,   San   Francisco,  Calif..  U.   S.  A. 


L  Day- 

nd  A  M  Hardy $64.26 

Sept  5  1924— E  TWENTY-SEVENTH 
Ave  50  N  California  N  25xE  70. 
('  H  Shipman  and  E  W  Lauer  (as 
Shipman  &  Lauer)  vs  Lillie  L  Day- 
ton   and    A    M    Hardy $64.27 

Sept.  5,  1924— E  TWENTY-SEVENTH 
.\ve  75  N  California  N  25xB  70. 
The  Hoffman  Heater  Co  vs  Lillie  L 

Dayton  and  A  M  Hardy — $128.26 

Sept.  5,  1924 — E  TWENTY-SEVENTH 
Ave  50  N  California  N  25xB  70. 
I   Epp   vs  Lillie  L  Dayton  and  A  M 

Hardy     5^4 

Sepi.  5.  1924— E  TWENTY-SEVENTH 
.Vve  50  N  California  N  25xE  70. 
W    P    Fuller    Co    corpn    vs    Lillie    L 

Dayton  and  A  M  Hardy $116 

Sept.  5,  1924— E  TWENTY-SEVENTH 
Ave  75  N  (  alifornia  N  25xB  70.  W 
P  Fuller  Co  corpn  vs  Lillie  L  Day- 
ton   and    A    M    Hardy $116 

Sept.  6.  1924 — W  THIRTY-FIRST  AV 
150  S  Taraval  S  50xE  120.  N  M 
Stephens    vs    G    W    Rawls    and    Mc- 

"  auiey    &    Weber $85 

S<  pt.  6,  1924— E  THIRTY-FIRST  AV 
150  and  175  S  Taraval  S  25xE  120. 
Spring  Valley  Lumber  Yard,  $735.16 
and  $735.16  (2  liens)  vs  G  W  Rawls 
and   A  McCauley  and  A  Weber    (as 

McCauley  &  Weber) 

Sept     6,    1924 — NO.    955    PINE.      W    F 

Lenzen  &  Co  vs  Mrs  L  L  Braidey.$377 
Sept.  5,  1924— COM.  AT  PT.  ON  PA- 
checo  95  E  20th  Ave.  E  25  S  150  W 
20  N  50  AV  5  N  100.  Inlaid  Floor 
Co  vs  Ludwig  and  May  P  Han- 
sen        $160. 

Sept.  8,  1924— E  THIRD  55  S  TE- 
hama    S    25    x    E    80.      N.    T.    Hoag- 

lund    vs.    Rebecca    Rudee     $150. 

Sept.  8,  1924— SW  CALIFORNIA  & 
Jones  dist.  154-S  thence  along  S 
California  51-6  S  137-6  E  51-6  N 
137-6.       Frank    Santini    vs.    C.    and 

Mary  Petersen    $216.50 

Sept.  8.  1924 — B  THIRD  55  S  Te!:;.- 
ma    S    25    X    E    80.      N.    T.    Hoaglund 

vs.    Rebecca    Rudee     $150 

Sept.  8,  1924 — SB  NEWCOMB  AVE. 
100  SW  Mendell  SE  along  New- 
comb  Ave.  25  X  SW  100.  W.  J.  Mc- 
Kellar  &   Son   vs.    Emma   B.   Pontet 

and   A.   Pontet   Jr $1289.85 

Sept.  10,  1924— E  HOWARD  195  S 
Twenty-fifth  S  25xB  115.  E  A 
Solax  vs  Dan  B  Ulrich  and  Patrick 

and    Margaret    McVeigh     $380 

Sept.  10,  1924— N  SEVENTEENTH  30 
W  Capp  W  25xN  100.  Empire 
Planing  Mill  Corp  vs  John  Botman 

,ind  Charles  W  Hunt $689.45 

Sept.  10,  1924 — E  NINETEENTH  AVE 
125  S  Cabrillo  S  25  x  E  120.  George 
Schulte    vs    Frank    Zichosch.  ..  .$58.15 
Sept.     6.     1924 — NB     COR     TWENTY- 
seventh    Ave    and   California.   —   Gol- 
berg  vs  A  M  Hardv $535 


RELEASE  OF  LIENS 


SAN  FRANCISCO   COUNTY 


Recorded                                              Amount 
Sept.    10,    1924— B   THIRD   AVE    135    S 
Irving  S  25  X  B  120.  Frank  C.  Keefe 
to   Chas.    G.    Stuhr    $338 


BUILDING  CONTRACTS 


ALAMEDA    COUNTY 


The    following  is    an    index    tor    the 

contracts   in   this  issue. 

No.     Owner  Contractor  Amt. 

4619  Davis  Gardner  3500 

4620  Todd  Boerner  1390 

4621  Terry  Pattinson  8700 

4622  Torchio  Valente  2900 

4623  Huckell  Angleman  5000 

4624  Culver  Moore  12000 

4625  Luepp  Livingston  3500 

4626  Enquist  Owner  15000 
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4627 

Mann 

Smith 

10400 

4628 

McKallor 

Owner 

3500 

4629 

St.    Francis 

Rigney 

1000 

4630 

MacCauley 

Ogden 

4000 

4631 

Brotii 

Owner 

4200 

4632 

Thompson 

McWethy 

5000 

4633 

Green 

Owner 

1000 

4634 

Worden 

Owner 

1000 

4635 

Page 

Owner 

5000 

4636 

Wilson 

Owner 

1000 

4637 

Abdon 

Owner 

5000 

4638 

Ingracia 

Owner 

2500 

4639 

Lee 

Carper 

4300 

4640 

Watz 

Anderson 

6000 

4641 

Union 

Owner 

3100 

4642 

Anderson 

Owner 

6000 

4643 

Dolan 

Owner 

3990 

4644 

McKenzie 

Dubnoff 

5200 

4645 

Hansen 

Owner 

3500 

4646 

Caine 

Kidder 

11949 

4647 

MetOfilf 

Stockholm 

3500 

4648 

Henry 

Willitord 

7800 

4649 

Dray 

Miller 

7000 

4650 

Pricco 

National 

3000 

4651 

Areny 

Ingram 

4000 

4652 

Makowev 

Shapero 

2500 

4653 

Giltaerling 

Kidder 

3600 

4654 

Robins 

Muller 

1500 

4655 

Bramlage 

Bramlage 

7750 

4656 

Haltkarain 

Laban 

3000 

4657 

Murpliy 

Zwaal 

14400 

4658 

Greuter 

Minnis 

4600 

4659 

Hendrickson 

Owner 

4000 

4660 

Frese 

Littlefield 

60000 

4661 

Rose                 Boi 

mmarstrora 

20000 

4662 

Soolari 

California 

12500 

4663 

Troplong 

California 

14500 

4664 

Cardoni 

California 

13500 

4665 

Day 

Davis 

3800 

4666 

Wolfe 

Owner 

3150 

4667 

McLeol 

Westlund 

1500 

4668 

Hartman 

Owner 

3100 

4669 

Fitzpatrick 

Owner 

3000 

4670 

Birch 

Owner 

6000 

4671 

Hufschmidt 

Owner 

4950 

4672 

Valpreda 

Ungaretti 

2000 

4673 

Flagg 

Owner 

4000 

4674 

Taylor 

Owner 

3700 

4675 

Vinson 

Helms 

3556 

4676 

Serjas 

Sairenen 

4490 

4677 

Babel                So: 

mmarstrom 

6400 

4678 

Marquis 

Owner 

3000 

3679 

Hannaford 

Wolfe 

1000 

4680 

Jordan 

Owner 

2750 

4681 

Gordon 

Owner 

5000 

4683 

Nelson 

Schneck 

3000 

4683 

Melrose 

Foreman 

1750 

4684 

Kenworthy 

Owner 

3000 

4685 

Valley 

Foreman 

3750 

4686 

Le   Conde 

Peterson 

3500 

4687 

Reite 

Owner 

4500 

4688 

Green 

Legault 

2500 

4689 

Taylor 

Matteson 

3800 

4690 

Morrow 

McDonald 

2685 

4691 

Mueller 

Flittner 

2768 

4692 

Noble 

Owner 

5000 

4693 

Thieme 

Peacock 

1625 

4694 

Methodist 

Bulla 

1000 

4695 

Warren 

Nelson 

5250 

4696 

McDormot 

Anderson 

6600 

4697 

Blodgett 

Owner 

8250 

4698 

Glaiberman 

Patterson 

4200 

4699 

Kurtz 

Wieben 

8300 

4700 

Blodgett 

Owner 

3000 

4701 

Rohr 

WooUey 

5900 

4702 

Jacobsen 

Owner 

3675 

4703 

Sato 

Griffith 

2500 

4704 

Woodburn 

Owner 

7000 

4705 

Associated 

Owner 

2000 

4706 

Lincoln 

Johanson 

3650 

4707 

Roney 

Knight 

33000 

4708 

Archbold 

James 

1000 

4709 

Powell 

Mclntier 

14740 

4710 

Woodcock 

Schmidt 

6385 

4711 

Hershiser 

Burks 

SOOO 

4712 

Johnson 

Owner 

20000 

4713 

Fisher 

Owner 

5500 

4714 

Weinstock 

Hart 

6000 

4715 

Woodcock 

Schmidt 

6300 

4716 

Plrang 

Owner 

7000 

4717 

Goodmundson 

MacGregor 

5850 

4718 

Hopkins 

Owner 

6000 

4719 

Sutherland 

Newman 

5150 

4720 

Schwenkler 

Owner 

5100 

4721 

Kelling 

Potter 

5600 

4722 

Schwind 

Owner 

2500 

4723 

Hildebrand 

Owner 

2000 

4724 

Bettencourt 

Owner 

2000 

4725 

Harrison 

Peters 

2730 

4726 

Riechel 

Flittner 

4000 

4727 

Craven 

Tollefsen 

8550 

4728 

Lax 

Owner 

4000 

4729 

Marshall 

Owner 

1500 

4730 

Klingelhofer 

Owner 

2500 

4731 

Peterson 

Owner 

3250 

4732 

Kaeton 

Monroe 

7500 

4733 

Fat 

Wood 

3500 

4734 

Rugg 

Owner 

3000 

4735 

Mueller 

Flittner 

2700 

4736 

Collison 

Owner 

2000 

4737 

Anderson 

Gass 

5000 

4738 

Egenhoff 

Windsor 

6750 

4739 

Fahy 

Stewart 

2200 

Hauri  17000 

WooUey  6392 

Henderson  35000 

Berkeley  12900 


4740  Kennedy 

4741  Rohr 

4742  Beer 

4743  Mastick 


DWELLING 

(4619)  NO.  1118  VERSAILLES  AVE., 
Alameda.      Five-room    dwelling. 

Owner— H.  L.  Davis,  1126  Broadway, 
Alameda. 

Architect — None. 

Contractor — R.  F  .Gardner,  1141  Broad- 
way. Alameda.  $3500 

DWELLING 

(4620)  NO.  749  CENTRAL  AVE.,  Ala- 
meda.     Three-room    dwelling. 

Owner — D.  M.  Todd,  Premises. 
Architect — None. 

Contractor — Boerner  &  White,  2414 
Prince    St.,   Berkeley.  $1390 


DWELLING 

(4621)  NO.  932  SAN  BENITO,  Berkeley 
Dwelling. 

Owner — John  Terry,  1019  O.xford  St., 
Berkeley. 

Architect — None. 

Contractor — J.  Pattinson,  925  The  .Ala- 
meda, Berkeley.  $8700 


DWELLING 

(4622)  NO.  1217  KAINS  AVE.,  Ber- 
keley.     Dwelling. 

Owner — G.  Torchio,  1236  Kains  Ave., 
Berkeley. 

Designer — M.   E.   Valente. 

Contractor — M.  E.  Valente,  5215  Locks- 
ley  Ave.,  Oakland.  $2900 


DWELLING 

(4  623)      NO.   669   COLUSA  ST.,   Berkeley 

Dwelling. 
Owner — Mr.    Huckell,    167    Grand    Ave., 

Oakland. 
Designer — J.    &    E.    Angleman. 
Contractor  —  J.    &    E.    Angleman,    2047 

36th    Ave.,    Oakland.  $5000 


APARTMENTS 

(4624)      NO.    2155    VIRGINIA    ST.,    Ber- 

kele.vl.      Apartments. 
Owner — Mrs.    Laura   Culver,    1547    Shat- 

tuck   Ave.,    Berkeley. 
Designer — E.   P.  Moore. 
Contractor — E.    P.    Moore,     1626    Scenic 

Ave.,   Berkeley.  $12,000 


ADDITION 

(4625)  NO.  1830  SAN  JUAN.  Berkeley. 
Addition. 

Owner — Harold  Luepp,  Premises. 
Architect — None. 

Contractor — W.  Livingston,  2918  Ellis 
St..    Berkeley.  $3500 

ALTERATIONS 

(4626)  336  WAYNE  AVE.,  Oakland. 
Alterations    and    addition. 

Owner — C.   G.   Enquist,   359   Grand   Ave., 

Oakland. 
Architect — None.  $15,000 

APARTMENTS 

(4627)  S  BOND  ST.,  180  E  52ND  AVE., 
Oakland.  2-story  12  room  apart- 
ments   and    garage. 

Owner — Geo.    P.    Mann,    1222    S.h    Ave., 

Oakland. 
Architect    —    A.    W.     Smith,    ^\merican 

Bank    Bldg.,    Oakland. 
Contractor — A.    W.    Smith,    Oakland. 

$10,000   and   $400 

DWELLING 

(4628)  S  E-THIRTY-NINTH  ST.,  400 
E  Fruitvale  Ave.,  Oakland.  1-story 
5-room     dwelling. 

Owner — H.    T.    McKallor,    3707    Midvale 

Ave.,    Oakland. 
Architect — None.  $3500 

ALTERATIONS 

(4629)  NE  COR.  HOBART  AND 
Grove    Sts.,    Oakland.      Alterations. 

Owner — St.  Francis  de  Sales  Church, 
Hobart    and    Grove     Sts.,     Oakland. 

Architect — None. 

Contractor — Rigney  Tile  Co.,  260  Wals- 
worth    Ave.,    Oakland.  $1000 


DWELLING 

(4630)  W  SIXTY-FOURTH  AVE..  630 
N  Avenal  Ave.,  Oakland.  1-story 
5-room    dwelling. 

Owner — Jas.  C.  MacCauley,  2134  Ban- 
croft   Way,     Berkeley. 

.'\rchitect — None. 

Contractor— R.  W.  Ogden.  630  46th  St.. 
Oakland.  $4000 


DWELLING 

(4631)      W   CAPP  ST.,   184  S  School   SI., 

Oakland.      1-story   6-room   dwelling 

and   garage. 
Owner — Ness  Broth,  3912  Linwood  Ave., 

Oakland. 
Architect — None.  $42im 


STORES 

(4632)  W   COLLEGE  AVE.,   200  S  Clil 
ton    St.,    Oakland.       1 -story    stort 

Owner  —  Ross    Thompson,     2910    Tel' 

graph    Ave.,    Oakland. 
.Architect — None. 
Contractor    —    McWethy    &    Greenleaf, 

2910    Telegraph    Ave.,    Oakland. 

$5000 

ADDITION 

(4633)  4041     THIRTY-.Ni.NTH     AVE., 
Oakkland.      Addition. 

Owner — Chas.  V.  Green,  4041   39th  Av. 

Oakland. 
Architect — None.  $iiih 


WAREHOUSE 

(4634)  S  TIDEWATER  ST.,  400  E 
High  St.,  Oakland.  1-story  ware- 
house. 

Owner— H.  E.  Worden,  2026  21st  St., 
Oakland. 

Architect — None.  $1000 


DWELLING 

(4635)  1042  WARFIELD  AVE.,  Oak- 
land.     1-story   6-room   dwelling. 

Owner — M.  Page,  2060  55th  Ave.,  Oak- 
land. 

Architect — None,  $5000 


ALTERATIONS 

(4636)  872  BROCKHURST  ST..  Oak- 
land.     Alterations    and    addition. 

Owner — Sam  Wilson,  872  Brockhurst 
St.,   Oakland. 

Architect — ^None.  $1000 


DWELLING 

(4637)  E  WESLEY  AVE.,  300  N  Cleve- 
land Ave.,  Oakland.  1-story  6-room 
dwelling. 

Owner— O.  F.  Abdon,  530  13th  St.,  Oak- 
land. 

Architect — None.  $5000 


DWELLING 

(4638)  N  SUTTER  ST.  bet.  Maybelle 
and  \'ale  Aves.,  Oakland.  1-story 
4-room    dwelling. 

Owner — Manuel    Ingracia,     1501       105th 

Ave.,    Oakland. 
Architect — None.  $2500 

DWELLING 

(4639)  W  NINETEENTH  AVE.,  150  S 
E-24th  St.,  Oakland.  1-story  5- 
room   dwelling  and  garage. 

Owner   —    Albert    Lee,    1900    24th    Ave., 

Oakland. 
Architect — None. 
Contractor — O.    D.   Carper,   1124   Hamnel 

St.,    Oakland.  $4300 


STORES 

(4640)  S  E-FOURTEENTH  ST.,  bet. 
Fruitvale  and  33rd  Aves.,  Oakland. 
1-story    brick    stores. 

Owner — S.  A.  and  Chas.  Watz,  3418  E- 
12th    St.,    Oakland. 

Architect — None. 

Contractor — E.  Anderson,  2045  Ruther- 
ford   St.,    Oakland.  $6000 


ST.ATION 

(4641)  NW  COR.  FIFTEENTH  AND 
Jefferson  Sts.,  Oakland.  Steel 
service    station. 

Owner — Union    Oil    Co.,       Los    Angeles, 

Calif. 
Architect — None.  $3100 

DWELLINGS 

(4642)  6261  AND  6301  MILLS  ST., 
Oakland.  Two  1-story  5-room 
dwellings. 

Owner — A.  T.  Anderson,  2248  62nd  Ave., 

Oakland. 
Architect — None.  $3000  each 

DWELLING 

(4643)  1284  BATES  ROAD,  Oakland. 
1-story   5-room   dwelling. 

Owner  —  Leo.    J.    Dolan,    428    Alameda 

County   Ins.    Bldg.,    Oakland. 
Architect— None.  $3990 

DWELLING 

(4644)  N  FAIRVIEW  AVE.,  55  W 
Tremont  St.,  Oakland.  1-story  7- 
room    2-family    dwelling. 

Owner — Colin  McKenzie,  1219  Carlotta 
St.,    Berkeley. 
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Arehllect — None. 

Contractor — H.   Dubnolt,   2479   Shattuck 
Ave..    Berkeley.  J5200 


DWELLING 

(4S45))      W   SIXTY-FOURTH  AVE.,  110 

N    Hayes    St..    Oakland.      1-story    &- 

room    dwelling. 
,,er    —    C.    Hansen,    3210    35th    Ave., 

Oakland. 
.Arrhlteit— None.  »3500 


ALTERATIONS 

10U8       FIKTV-NINTH       ST.,       Oakland. 

.■Vlleralions  and  addition. 
Owner— Mrs.    Jeanne     Davancens.     1008 

59th    St..    Oakland. 
Architect — None, 
contractor — Keadell  &  Lane,  908  Spruce 

St.,    Berkeley.  $2340 

NOTE  —  Recorded  contract   reported 
Sept.   4,    1924,   No.    4618. 


DWELLING 

(4646)    LOT    15    PTN.    LOTS    14    AND    16 

Blk.       14,       Lakeshore       Highlands. 

Story  and   half  frame  dwellinK  and 

double    garage. 

Owner — Joseph  E.  Caine,  Fir.st  National 

Bank    BIdg.,    Oakland. 
Architect    —    Gwynn    OHlcer,    Berkeley 

Bank    BIdg.,    Berkeley. 
Contractor — H.    C.    Kidder,    1923    Fran- 
cisco St.,   Berkeley. 
Filed  Sept.  4,  1924.   Dated  Aug.  30,  1924. 

When  frame    is   up    $2987.25 

1st    coat    plaster    2987.25 

Completed    2987.25 

Usual   35   days    2987.25 

TOTAL  COST,  $11,949 
Bond,  yes.  Sureties.  B.  E.  Underwood, 
Berkeley,  and  O.  H.  Krueger,  Oakland. 
Forfeit,  none.  Limit,  90  days  after 
Aug.  30,  1924.  Plans  and  specifications 
filed. 


SWIMMING    POOL 

(4647)  34  HAMPTON  ROAD,  Pied- 
mont. Swimming  pool. 

Owner  —  J.  W.  Metcalf,  15  Pacific, 
Piedmont. 

Architect — None. 

Contractor — Chas.  Stockholm  &  Son, 
3324   Webster  St.,  Oakland.       $3500 


DWELLINGS 

(464S  2847  2S51  MADISON  ST.,  Ala- 
meda. 1  5-room  and  1  6-room  dwlg. 

Owner — Wm.  B.  Henry,  2S37  Madison 
St.,    Alameda. 

Architect — None. 

Designer  &  Contractor — Howard  Willl- 
ford,  3237  Bayo  Vista  Ave.,  Ala- 
meda. 1    ©    $3600,    1    @    $4200 


STORES 

(4649)      SW  COR.   SAN  ANTONIO  AVE. 

and   Park  St.,  Alameda.   3   stores. 
Owner — L.   R.  Dray,  805  Syndicate  BIdg 

Oakland. 
Architect — East    Bay    Planners,    14th    & 

Harrison    Sts.,    Oakland. 
Contractor — F.  A.  Miller,  805  Syndicate 

BIdg.,  Oakland.  $70000 


ALTERATIONS 

(4654)  2730  BELROSE  AVE,  Berkeley. 
AltcratlonB. 

Owner — H.  Robins.  2730  Belrose,  Ber- 
keley. 

Architect — None. 

Contractor — F.  A.  Muller,  805  Syndicate 
BIdg.,   Oakland.  $1500 


DWELLING 

(4650)  1330    WARD   ST.,    Berkeley. 
Dwelling. 

Owner    —    A.    Pricco,    1201    Oregon    St., 

Berkelye. 
Architect — None. 
Designer    &    Contractor — Natl.    Mill    & 

Lumber   Co.,   High   St.,  Oakland. 

$3000 

DWELLING 

(4651)  1535    SCENIC,    Berkeley. 
Dwelling. 

Owner — F.    Areny,    Cor.    Grove    &    Car- 

lotta,    Berkeley. 
Architect — None. 
Designer   &    Contractor — Fred    Ingram, 

1956  University  Ave.,  Berkeley 

$4000 


DWELLING 

(4652)      1225  CEDAR  ST.,  Berkeley. 

Dwelling. 
Owner — A.    Makower,    2484    Mission    St., 

San   Francisco. 
Architect — None. 
Contractor — S.  M.  Shapero,  1822  9th  St., 

Berkeley.  $2500 


DWELLINGS 

(4655)  626  630  PERALTA,  Berkeley. 
2  dwellings  and  one  garage. 

Owner — M.  Bramlage,  649  Arlington, 
Berkeley. 

Architect — None. 

Contractor — E.  Bramlage,  649  Arling- 
ton,   Berkeley.  $3950    &    $3800 


DWELLING 

(4656)  1624  JAYN'E,  Berkeley.  Dwell- 
ing. -^ 

Owner  —  P.  Hakkarain,  1617  Hearst, 
Berkeley. 

Architect — .None.  $3000 


DAVELLINGS 

(4657)  W  MONTICELLO  AVE.  250  291 
332  373  N  Virginia  Ave.  Four  1- 
story    5-room    dwellings. 

Owner — R.   W.   Murphy,   Maxwell   Hdwe 

Co.,  Oakland. 
Architect — None. 
Contractor — L.    Zwaal,    2748    Monticello 

Ave.,    Oakland.  $3600   each 

DWELLINGS 

(4658)  E  SIXTIETH  AVE.  200  240  N 
Tevis  St.,  Oakland.  Two  1-story  4- 
room  dwellings. 

Owner   —    R.    Greater,    1536    35th   Ave., 

Oakland. 
Architect — None. 
Contractor — G.    E.   Minnis,    681   17th   St., 

Oakland.  $2300  each 


DAVELLING 

(4653)      1538  SCENIC,  Berkeley. 
Dwelling. 

Owner— J.  H.  Gilberling,  1730  Grove  St. 
Berkeley. 

Architect — None. 

Contractor — H.    C.    Kidder,    1923    Fran- 
cisco  St.,   Berkeley.  $3600 


DWELLING 

(4659)      N     BROOKWOOD     RD.     200     E 

Stratford   Rd.,   Oakland.   1-story   5- 

room  dwelling. 
Owner — A.   Hendrickson,  6458  Raymond 

St.,  Oakland. 
Architect — None.  $4000 


GARAGE 

(4660)  NE  COR.  NINETEENTH  AVE. 
and  E-12th  St.,  Oakland.  2-story 
concrete   garage. 

Owner — J.  H.  Frese,  420  25th  St.,  Oak- 
land. 

Architect — None. 

Contractor — R.  W.  Littlefield,  357  12th 
St.,  Oakland.  $60,000 


APARTMENTS 

(4661)  W  GRAND  AVE.  330  S  Sunny- 
slope  Ave.,  Oakland.  2-story  18- 
roum  apartments. 

Owner— Mrs.  Yvette  Rose,  626  Walla 
Vista  Ave.,  Oakland. 

Architect  —  C.  N.  Burrell,  250  Grand, 
Oakland. 

Contractor  —  Sommarstrom  Bros.  Co., 
1536  Franklin  St.,  Oakland.  $20,000 


.APARTMENTS 

(4662)      N  E-PIFTEENTH  ST.  50  W  7th 

Ave.,      Oakland.      2-story      12-room 

apartments  and,garage. 
Owner — A.    G.    Scolari,    1925    11th    Ave., 

Oakland. 
Architect — None. 
Contractor  —  California  Builders,  1636 

Franklin  St.,  Oakland.  $12,500 


j.'t 


DWELLING 

(4666)  1815  SIXTY-SEVENTH  AVE., 
Oakland.  1-story  5-room  dwelling 
and  garage. 

Owner — Wm.   Wolfe,  128   13th  St.,  Oak- 
land. 
Architect — None.  $3160 

GARAGE 

(4667)  S  FORTIETH  ST.  680  E  Grove 
St.,  Oakland.   1-story  tile  garage. 

Owner — John    A.    McLeod. 
.Architect — None. 

Contractor— Fred  J.  Westlund,  351  12th 
St.,  Oakland.  $1500 


APARTMENTS 

(4663)  W  VERMONT  ST  150  S  Fair- 
banks Ave.,  Oakland.  2-story  16- 
room   apartments  and  garage. 

Owner — Paul  Troplong,  100  9th,  Oak- 
land. 

Architect — None. 

Contractoir — California  Builders,  1636 
Franklin  St..  Oakland.  $14,500 

APARTMENTS 

(4664)  SW^  COR.  FORTY-NINTH  AND 
Webster  Sts.,  Oakland.  2-story  16- 
room  apartments  and  garage. 

Owner — A.  Cardoni,  5244  Lawton,  Oak- 
land. 

Architect — None. 

Contnactor — California  Builders,  1636 
Franklin   St.,  Oakland.  $13,500 


DWELLING 

(4665)      E   SIXTY-SEVENTH    AVE.    230 

N    E-14th    St.,    Oakland.    1-story    5- 

room  dwelling  and  garage. 
Owner — Lewis  Day,  34  Peoria  St.,  Daly 

City. 
Architect — None. 
Contractor— R.  P.  Davis,  144  Templeton 

Ave.,   Daly  City.  t3800 


DWELLING 

(4668)  S  DAMUTH  ST.  87  W  Lincoln 
Ave.,  Oakland.  1-story  5-room 
dwelling   and   garage. 

Owner — Thomas    Hartman,    3404    Cham- 
pion St.,  Oakland. 
Architect — None.  $3100 

DWELLING 

(4669)  E  JORDAN  RD.  700  N  Reddic 
Ave.,   Oakland.    1-story   5-rm  dwlg. 

Owner — A.   E.   Fitzpatrick,   3034  Jordan 

Road,  Oakland. 
Architect — None.  $3000 

DWELLINGS 

(4670)  1344  1346  SIXTY-FOURTH 
Ave.,  Oakland.  Two  1-story  5-room 
dwellings. 

Owner — C.   A.^irch,   3601   Nevil  Street, 

Oakland.  ^ 
Architect — None.  $3000  each 


DWELLING 

(4671)  67  MOSS  AVE.,  Oakland.  1-sto. 
4-room  dwelling. 

Owner    —    Hufschmidt    &    Whalen,    407 

Federal  BIdg.,  Oakland. 
Architect — None.  $4950 

DWELLING 

(4672)  SE  COR.  ADELINE  &  ARLING- 
ton    Sts.    1-story    4-room    dwelling. 

Owner — J.    G.    Valpreda,    1130    53rd    St., 

Oakland. 
Architect — None. 
Contractor — Chas.   Ungaretti,   1393   18th 

St.,    Oakland.  $2000 

DWELLING 

(4673)  E  FIFTY-NINTH  AVE.  120  S 
Brann  St.,  Oakland.  1-story  5-room 
dwelling. 

Owner   —  A.    J.    Flagg,    3046   Seminary 

Ave.,  Oakland. 
Architect — None.  $4000 

DWELLING  &  STORE 

(4674)  NE  COR.  MAPLE  AVE.  AND 
Delaware  St.,  Oakland.  1-story  5- 
room  dwelling  and  store. 

Owner— F.  S.  Taylor,  Box  97  Pruitvale, 

California. 
Architect — None.  $3700 

RESIDENCE 

(4675)  LOT  S  BLK  H  COUNTY  CLUB 
Acres  Mount  Clair  Dist.  All  work 
for   6-room   residence. 

Owner — Homer    W.    Vinson    and    Adah 

M.   Vinson,   702   31st  St.,   Oakland. 
Architect — D.  M.  Crooks,   1761  Franklin 

St.,   Oakland. 
Contractor — Wm.     Casper    Helms,     5216 

Grove  St.,   Oakland. 
Filed  Sept.  5,  1924.  Dated  Aug.   29,  1924 

Frame    up     j889 

Brown    coated     889 

Completed    and    accepted    889 

Usual   35   days    889 

TOTAL  COST,  $3556 
Bond,  Forfeit,  none;  Limit,  90  days; 
Plans   and   specifications   filed. 

DWELLING 

(4676)  N  SIDE  ADDISON  ST.  90  FT. 
W  Curtis  St.,  Berkeley.  All  work 
for  dwelling. 

Owner— Frank    B.    and    Mamie    L.    Ser- 

pas,  1444  Nielson  St.,  Berkeley. 
Architect — None. 

Contractor — Oscar    Sairanen,    1136    Ad- 
dison  St.,   Berkeley. 
Filed  Sept.   5,    1924.   Dated  July   7,   1924. 

Frame    up    $1122.50 

Plasteding  completed    1122.50 

Wood    work    completed    1122.50 

Completed    and    accepted     1122.50 

TOTAL  COST,  $4490 
Bond,  Forfeit,  none;  Limit,  20  days; 
Plans   and   specifications   filed. 


DWELLING 

(4677)      NO.    1618   ARCH   ST.,   Berkeley. 

Dwelling. 
Owner — Dorothy  Babel,  227  Palm  Drive 

Piedmont. 


36 

Designer— Sommersfrom  Bros. 
C-ontractor— Sommerstrom     Bros.,     16iB 
Franklin    St.,    Oaliland.  ibiUU 
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DWELLING  r,T,r^DX-TA  <JT 

(4678)      NO.     1329       CALIFORNIA       ST., 

Berkeley.    Dwelling. 
Owner — P.    E.    Marquis, 

Ave.,   Berkeley. 
Architect — None. 


2045    Shattuck 
$3000 


?467V)'^NO.    2237    HEARST    AVE.,    Ber- 

keley.      Garage. 
Owner— Mrs.   Hannaford,    Premises. 

^o^^^^Lc-t'oT-^R"  Wolte,  2217  Sacramento 
St.,    Berkkeley.  ♦l"'"' 

DWELLING  AWARF       ST 

14680)      NO.     1435       DELAWARE       bl- 

Berkeley.      Dwelling. 
Owner— M.     Jordan.       5844       Broadway, 

Oakland.  «97t;n 

Architect None.  ♦'"='" 

f4m)'^'^No''  2801  BELLAIRE  PLArE, 
Oakland.      One-story    6-room  dwlg. 

Owner— F.  R.  Gordon,  2662  2oth  Ave., 
Oakland.  .-nnn 

Architect— None.  »•'""" 


STORE    BLDG.  ,„ 

(4690)  SW  E-TWENTY-SEVENTH  ST. 
and  21st  Ave.,  Oakland.  Store 
building,    21.\42. 

Owner — Ritchie  and  Hattie  M.  Mor- 
row,   1937    8th   Ave.,   Oakland. 

Architect — None. 

contractor— A.  A.  McDonald,  611  28th 
St.,    Oakland. 

Filed  Sept.  6,   1924.  Dated  May  17,  1924. 
Same   to   be   paid   85%    as   work   pro- 
gresses. 

TOTAL  COST,   $2685. 

Bond,    sureties,    forfeit,      limit,      none. 

Plans    and    sptciflcations    not    filed. 


DWELLING  . 

(4682)      W    SCHOOL    125,W     3oth    Ay^. 

Oakland.      One-story 's-room   dwlg. 
owner— Chas.   P.   Nelson,    35th  Ave   and 

School   St.,   Oakland. 
Architect — None. 
Contractor    —    AW       Schneck,       3226 

Georgia    St.,    Oakland.  $oOOU 

flVJs'^f  i^^ml  THIr"tY-NINTH  AVE 
Oakland.  Alterations  and  one-story 

Own^e^r-Melrose  Realty  Co.,  4.^66  E- 
14th    St.,    Oakland. 

\rchitect None. 

Contractor— H.  S.  Foreman,  3411  Shef- 
field Ave.,  Oakland. 


$1750 


hY8?)^^™BIRDSALL  AVE  200  W  Mon- 
ticello  Ave..  Oakland.  One-story 
5-room  dwelling. 

Owner—  Kenworthy  &  Ingler,  5.t3J 
Morse    Drive.    Oakland. 

Architect— None.  ♦<"""' 

MT8f)'^Na       1321    SEMINARY      AVE 
Oakland.     One-story  4-room  dwell- 
ing and   garage. 

Owner— Mrs.  Valley.  4299  High  St., 
Oakland. 

Architect — None.  oi,.,* 

Contractor— H.  S.  Foreman,  3411  Shef- 
field Ave.,  Oakland. 


$3750 


ALTERATIONS  - 

(4686)      1327   EIGHTY-SEVENTH  AVE., 

Oakland.     Alterations  and  addition 
Owner— Sam   LaConde,    1327    87th   Ave., 

Oakland. 
Architect— None.  „     .     .  ,,,„ 

Contractor — Peterson   &  Anderson,  4120 

Masterson   St.,   Oakland.  ?3B0O 

ALTERATIONS  .  ^       , 

Ave.,  Oakland.     Alterations  and  ad- 
Owner— Sam    LaConde,    1327    87th    Ave., 
Oakland. 

Architect None. 

Contractor — Peterson  &  Anderson,  4120 
Masterson    St.,    Oakland.  $3500 

DWELLING  ^    „,,    ^, 
(4687))      N    HOLLYWOOD    AVE    211    W 

Park  Blvd..  Oakland.  Two-story  6- 

room    dwelling. 

Owner — Reite   Bros.,    470  Lincoln    Ave., 

Alameda.  ..-An 

Architect — None.  $4BUJ 

DWELLING 

(4688))  S  SCHOOL  212  W  Capp,  Oak- 
land     One-storv   3-room  dwelling. 

Owner  —  F.  Greer.  1812  Willow  Ave., 
Alameda. 

Architect — None. 

Contractor Oliver   Legault.   96   Mon- 

tell  St.,  Oakland.  $2B00 


Designer  and  Contractor — Anderson  & 
Horwood,  1927  Napa  Ave..  Berke- 
ley. $6600 

DWELLINGS 

(4697)     E  SIXTY-FIRST  AVE.,  100,  135 

and    212    N    Camden     St.,    Oakland. 

1-story    4-room    dwelling    and    two 

1-story    5-room    dwellings. 
Owner — N.  A.   Blodgett  and  G.   H.  Mof- 

fatt,   3990   E-14th   St.,   Oakland. 
.Architect — None. 
Contractor — N.  A.  Blodgett,  3940  E-14th 

St.,  Oakland. 

$2500,    $2750    and    $300ti 


BUILDING,    GARAGE 

(4691)  LOT       1,       MAP    PTN.    LIESE 

Tract,     37th     Ave..    Oakland.     Three 
rooms    and    garage. 
Ownei — Jessie     H.     Mueller,     1455     36th 

Ave.,    Oakland. 
Architect — None. 
Contractor  —  Jos.    Flittner,    1700    35th 

Ave.,    Oakland. 
Filed  Sept.   6,   1924.  Dated  Sept.   5,  1924. 

When    frame    is    up     $692 

1st    coat    plastering    692 

When     completed      692 

Usual     35     days     692 

TOTAL  CO.^yr,  $2T6S 
Bond,  sureties,  none.  Forfeit,  $1.00 
per  aay.  Limit.  65  days  after  Sept.  8, 
1924.      Plans   and    specifications   filed. 


BUNGALOW 

(4692)  1029  AND  1033  LEWELLING 
Court.  Alameda.  8-room  duplex 
bungalow. 

Owner — Geo.  H.  Noble,  1356  Park  St., 
Alameda. 

Designer  and  Contractor — Geo.  H.  No- 
ble,   1356   Park   St.,   Alameda.   $6000 


DWELLING  „„     „   , 

(4681)  NO.  3906  LAGUNA  AVE.,  Oak- 
land. One-story  5-room  dwelling 
and   garage.  ^   ,  ,      j 

Owner W.    H.    Taylor,    Oakland. 

Architect — None. 

Contractor— E.  T.  Matteson,  3629  La- 
guna  Ave.,  Oakland. 


ALTERATIONS 

(4693)  1411  PARK  ST.,  Alameda.  Al- 
terations. 

Owner — E.   C.   Thieme. 

Architect — None, 

Contractor — John  Peacock,  2512  Ches- 
ter   St.,    Alameda.  $1626. 


.ADDITION 

(4694)  3005  VAN  BUREN  ST.,  Ala- 
meda.     Addition. 

Owner — Methodist  Church  South.  3005 
Van  Buren   St.,   Alameda. 

Architec — tNone. 

Contractor — Chas.  D.  Bulla.  1320  Bay 
View  Place,  Berkeley.  $1000 


DWELLING 

(4695)      2340  VINE  ST.,  Berkeley. 
Dwelling. 

Owner    —    W.    E.    Warren.    5867    Ocean 
View   Drive,    Oakland. 

.Architect — W.    C.    Warren,    5867    Ocean 
View    Drive.    Oakland. 

Contractor — O.    E.    Nelson.    2634    High- 
land,   Oakland.  $5250 


DWELLING  ,,„ 

(4698)         2712    TWENTY-SIXTH    AVE.. 

Oakland.     1-story   5-room   dwelling 

and    garage. 
Owner — L.    Glaiberman,    2585    Fruitvale 

Ave.,    Oakland. 
Architect — None. 
Contractor — J.    F.    Patterson,    2001    68th 

Ave.,   Oakland.  $4200 


DWELLING  .^ 

(4699)  801  TRESTLE  GLEN  ROAD. 
Oakland.  2-story  8-room  dwelling 
and  garage.  „   ,  ,  ,      ^ 

Owner — Stella   L.    Kurtz.    Oakkland. 

Architect — None.  

Cntractor  —  A.  C.  Wieben,  839  Rose- 
mont   Rd.,   Oakland.  $8300 


DWELLING  •  „,„^ 

(4700)         N    CAMDEN  ST..    68    E-61ST 

Ave..      Oakland.  1-story      5-room 

dwelling.  _         _„„„    _ 

Owner  —  Blodgett    &  Moffat,    3990    E- 

14th   St..   Oakland. 
Architect — None. 
Contractor— N.  A.  Blodgett,  3940  E-14th 

St.,   Oakland.  »3000 


DWELLING  ,„^     .,^,    ^ 

(4701)       E    PARK    BLVD.,    624    N    San 

Luis,      Oakland.        1-story      5-room 
Contractor    —    Ben     F.     Woollcy,       .0( 

dwelling.  „    ,  ,      j 

Owner — Mrs.    R.    C.    Rohr,    Oakland. 
Architect — None.  --„„„ 

Adams  St.,  Oakland.  $o900 


(4702)  NE  COR.  SIXTY-FOURTH  Ave. 
and  Arthur  St..  Oakland.  1-story 
5-room   dwelling  and  garage. 

Owner — Andrew  Jacobson,  2307  Hav- 
enscourt   Blvd.,   Oakland. 

Architect — None.  $3675 


DWELLING 

(4696)      1269-71   HEARST  AVE.,   Berke- 

lev.      Dwelling. 
Owner — R.  McDormot,  1273  Hearst  Ave. 

Berkeley. 


DWELLING  ,„    ^   ,  ,      J 

(4703)  1808    lOlST  AVENUE,   Oakland. 
1-story  5-room  dwelling. 

Owner — Nick  M.   Sato,   1808   101st   Ave., 

Oakland. 
Architect — None. 
Contractor  —  C.    M.    GriflSth.    1323    96th 

Ave.,   Oakland.  $2500 

DWELLING  ,,^       ^   , 

(4704)  1048     ARDMORE     A\  E..     Oak- 
land.      1-story    7-room    dwelling. 

Owner P.    E.    Woodburn,    624    Prospect 

Ave..  Oakland. 
Architect — None.  $700U 


$3800 


The  San  Francisco  Savings  and  Loan  Society 

savings     ^^"^  '^"^  francisco  bank)  ^^^^^^^ 

*^  INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 

JUNE  30th,  1924 

^gggjg  $93,198,22G.9S 

CapitalVReserve  ancl  Contingent  Funds. ......        S'^^O.OOO.OO 

Employees'  Pension  Fund 446,024.41 


MISSION  BRANCH ., ^'^  ^^'T-?,   »nH  7th  Ave 

PARK-PRESIDIO  DISTRICT  BRANCH .  .Clement  St.  and  7th  Ave 

HAIGHT  STREET  BRANCH \i,"'''%''lf  i  »„.  /nrfUIloIst 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  bt. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (^H)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


s.ilurday.  September  13,  1924 

<i:kvui-;  station 
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NW   ran.   twklktii     and 

Alice   Sts.,   Oakland.      1-slory    brick 


wner — Assuciatitl    O 
Btfr  St..  Oakland, 
ichltect — None. 


Web- 
$2000 


HBSIDKNCE 

(4716)  —  PROSPECT  DRIVE,  Pied- 
mont.   Residence   and   garage. 

Q^vner  —  C.  J.  Pfrang,  480  Forest, 
Oakland. 

Architect — None. 

Contractor— C.   J.   Pfrang.  ?7000 


WKLLING  ,       ,       , 

;;u6)      6264    HAYICS  ST.,   Oakland.      1- 

story   5-ruoin  dwelling  and   Karage. 
m  ner — Eva    M.    Lincoln. 
\rehltect — None. 
..ntractor— K.    A.    Johanson,    2429    13th 

Ave.,   Oakland.  »3650 


story 


AI'ARTMENTS 

(4707)      456  LEE  ST.,  Oakland. 
27    room   apartments. 

0.vner— L.  L.   Roney,  1426  Franklin  St., 
Oakland. 

Architect — None. 

lontractor — H.   C.  Knight,    1426   Frank- 
lin  St.,  Oakland.  $33,000 


ALTERATIONS 

(4708)  1640  THIRTEENTH  AVE..  Oak- 
land.     Alterations   and   additions. 

Owner— A.  Archhold,  164U  13lh  Ave., 
Oakland. 

Architect — None. 

t  onlractor — J.  C.  James,  2300  87tli  .Ave. 
Oakland.  ?l"no 


FL.-VTS 

(4709)       W    WARRING    ST.,    169    ft.    N 

Uwlght    Way.    Berkeley.      All    work 

for   2-story    frame   apt.    flats. 
Owner — Charles    S.    and    Hannah    Jane 

Powell,    3.T4    Alcatraz,    Oakland. 
Architect — None. 
I  ontractor    —    H.     W.     Mclntier.       1528 

Franklin   St.,   Oakkland, 

Filed  .      Dated  . 

Payments    not    given. 

TOTAL  COST.  $14,740 
Bond,  sureties,  none.  Forfeit.  J.i.OO  per 
day.  Limit,  120  working  days  after 
August  10,  1924.  Plans  and  specifica- 
tions  not   filed. 


RESIDENCE 

(4710)      LOT   6,   ELK.    6,   Piedmont  Ter- 
race,    420     El     Cerrito.       Piedmont. 
General   construction,   residence. 
Owner  —  F.    J.    Woodcock,    4338    View, 

Oakland. 
Architect    —    A.    W.     Smith,     American 

Bank    Bldg.,   Oakland. 
Contractor  —  B.    H.    Schmidt,    2237    E- 

19th  St.,  Oakland. 
Filed   Sept.   8,   1924.  Dated   Sept.   4,   1924. 

When    frame    is    up    $1590. 

When    brown    coat    is    finished.    1590 

When    completed    1590 

Usual    35    days    ISlo 

TOTAL  COST,  $638o 
Bond,  sureties,  forfeit,  none.  Limit,  75 
working  days  after  Sept.  4.  1924.  Plans 
and  specifications  filed. 


RESIDENCE 

(4712)  46S  MOUNTAIN  AVE.,  Pied- 
mont.   Residence    and    garage. 

Owner — Miss  A.  M.  and  L.  B.  Johnson, 
937    Bay   View,    Oakland 

Architect — None. 


DWELLING  ,  „, 

(4730)     N    HOPKINS    ST.    76    E    Elston 

Ave..  Oakland,  l-atory  6-room  dwlg 
Owner — L.  Kllngelhofer,  2015  Linden  St 

Oakland. 
.Architect — None.  J2500 


RESIDENCE 

(4717)      100    MAGNOLIA,    Piedmont. 

Residence   and   garage. 
Owner— A.    K.    Goodmundson,    2140    San 

Pablo    Ave.,    Oakland. 
.Architect — None. 
Contractor— C.  M.  MacGregor,   470   13th 

St.,  Oakland.  $5850 


RESIDENCE 

(4711)      116    LA    SALLE,    Piedmont. 
Residence  and  garage. 

Owner   —    W.    A.    Hershiser,    30    Monte 
Vista,   Piedmont. 

Architect — None. 

Contractor   —   C.    E.    Burks,    4129    Ran- 
dolph,  Oakland.  $8000 


$20,000 
Piedmont. 


RESIDENCE 

(4718)  229  HIGHLAND  AVE.,  Pied- 
mont. Residence  and  garage. 

Owner — F.   &   Hopkins. 

Architect — !Tcne. 

Contractor — F.  B.  Hopkins,  1130  Kirk- 
ham,  Oakland.  $6000 


RESIDENCE 

(4719)  167     WILDWOOD,    Piedmont. 
Residence  and  garage. 

Owner   —   A.    Sutherland,    107    Ricardo, 

Piedmont. 
Architect — None. 
Contractor — E.  C.  Newman  $5150 

RESIDENCE 

(4720)  325   MORAGO,    Piedmont.    Resi- 
dence. 

Owner — F.    Schwenkler. 
.Architect — None. 
Contractor — F.    Schwenkler. 


$5100 


DWELLING 

(4721)      3101    DEAKIN      ST.,      Berkeley. 
Dwelling. 

Owner — Leigh   Kelling,   Grant   St.,   Ber- 
keley. 

.Architect — None. 

Designer   &   Contractor — A.   W.   Potter, 
4025  Agua  Vista  Ave.,  Oakland. 

$5600 


DWELLING 

(4722)  3402  CALIFORNIA  ST.,  Berke- 
ley.   Dwelling. 

Owner — M.  Schwind,  1S05-A  Bonita  A-ve 
Berkeley. 

Architect — None.  $2500 


DWELLING 

(4723)  1128  CHANNING  WAT,  Berke- 
ley.  Dwelling. 

Owner — Kathlyn  Hildebrand,  1215  26th 
St.,   Oakland. 

Architect — None. 


2000 


DAVELLING 

(4724)      1514    TENTH   ST., 

Dwelling. 
Owner — Geo.   Bettencourt, 

Ave.,   Berkeley. 
Architect — None. 


Berkeley. 
1211   Evelyn 
$2000 


DWELLING 

(4725)      1211    WARD    ST.,    Berkeley. 

Dwelling. 
Owner — E.    Harrison,    5430    Thomas   St., 

Oakland. 
Architect — None. 
Designer    &    Contractor — L.    A.    Peters. 

5313  Manila  Ave.,  Oakland.         $2730 


RESIDENCE 

(4713)  1407    Oakland    Ave., 
Residence  and  garage. 

Owner — H.    P.   Fisher,    Syndicate   Bldg., 

Oakland. 
Architect — None.  $5500 

RESIDENCE 

(4714)  1130   AVINSOR,  Piedmont.  Resi- 
dence and  garage. 

Owner — S.    A,    Weinstock,    220    Grand, 

Oakland. 
.Architect — None. 
Contractor  —  Chas.  D.  Hart,  664  Santa 

Ray,  Oakland.  $6000 

RESIDENCE 

(4715)     420    EL    CERRITO,    Piedmont. 

Residence   and   garage. 
Owner — F.   T.   Woodcock. 
Architect — None. 
Contractor— B.  H.  Schmidt,  2237  E-19th 

St.,   Oakland.  $6300 


DAVELLING                                   „„„  ^,   ^^ 

(4731)  W  BOSTON  AVE.  200  N  Hop- 
kins St..  Oakland.  1-story  6-room 
dwelling. 

Owner — C.  AV.  Peterson,  2011  Darauth 
St.,  Oakland. 

Architect — None.  $3250 


DWELLING 

(4726)      3107   ADAMS  ST.,   Alameda.    1- 

story   6-room  dwelling. 
Owner- Riechel    &    Bredhoff,    Alameda. 
.Architect — None. 
Contractor   —    Jos.    Flittner,    1100    35th 

Ave.,  Oakland.  $4000 


DWELLING  ,       ^     , 

(4732)      6S6   ARIMO   AVE.,    Oakland.   1- 

story    6-room    dwelling. 
Owner — J.   Keaton,   Owens  Apartments, 

Oakland. 
Architect — None. 
Contractor — J.   AA'.   Monroe,   5538   Clare- 

mont   Ave..  Oakland.  $7500 


BUNGALOWS  .  ,^„ 

(4727)      REAR  OF  2249  CENTRAL  AVE 

Alameda.    3    1-story    6-room   duplex 

bungalows.  .    ^      ^      , 

Owner   —   R.    G.    Craven,    2249    Central 

Ave.,  Alameda. 
Architect — None.  „    ,„^, 

Contractor— C.    Tollefsen,    5817    C    17th 

St.,    Oakland.  $2850   each 


STORES 

(4733)      NE    COR.    TWELFTH    &    FAL- 
lon    Pts.,     Oakland.     1-story     brick 

Owner — Fat  Boy   Barbecue,   275  O'Far- 

rell  St.,  San  Francisco. 
Architect    —    Hutchison    &    Mills,    1214 

AA^ebster  St.,  Oakland. 
Contractor — T.  C.   Wood,   302   31st  Ave., 

San  Francisco.  $3500 


DWELLING  „^ 

(4728)  BATES  RD.  60  S  Martimer  Rd., 
Oakland.    1-story    5-room    dwelling. 

Owner — Alex  Lax,  436  Moss  Ave.,  Oak- 
land. ,   „„„ 

Architect — None.  $4000 


DAVELLING 

(4734)  S  MONTANA  ST.  165  E  Cham- 
pion St.,  Oakland.  1-story  4-room 
dwelling. 

Owner — Rugg  &  Lisbon,  6047  Harwood 
Ave.,  Oakland. 

.Architect — None.  $3000 


DWELLING 

(4735)      AV  THIRTY-SEVENTH  AATE  16 

S    E-16th    St.,    Oakland.    1-story    3- 

room  dwelling  and  garage. 
Owner— Jessie    H.    Mueller,    1455    36th 

Ave.,   Oakland. 
.Architect — None. 
Contractor   —    Jos.    Flittner,    1700    35th 

Ave.,  Oakland.  $2700 


DWELLING 

(4736)      B    SIXTY-FIRST    AVE.     280     S 

Eastlawn  Ave.,  Oakland.  1-story  4- 

room  dwelling. 
Owner    —   H.    W.    Collison,    1244    Grant 

Ave.,    Oakland. 
Architect— None.  $2000 


DWELLING 

(4737)      N    ALMA    AVE    160    E    CHAT- 

ham   Rd.,    Oakland.   2-story   5-room 

dwelling. 
Owner — H.   O.    Anderson,    6452   Harmon 

Court,    Oakland. 
.Architect — None. 
Contractor — C.  M.  Gass,   2415  35th  Ave. 

Oakland.  $5000 


DWELLING 

(473S)  S  ALTA  VISTA  AVE.  107  W 
Mira  Vista,  Oakland.  1-story  6-rm 
dwelling   and  garage. 

Owner — R.  L.  Egenhoff,  3419  Andover 
St.,   Oakland. 

Architect — None. 

Contractor — Geo.  Windsor,  928  King- 
ston  Ave.,   Piedmont.  $6750 


ADDITION 

(4739)  847  THIRTY-SECOND  STREET 
Oakland.  Addition. 

Owner — John  Fahy,  847  32nd  St.,  Oak- 
land. 

Architect — None 

Contractor — S.  L.  Stewart,  646  42nd  St. 
Oakland.  $2200 


STORES  &  APTS. 

(4740)      E  FOURTH  AVE.   50   N  E-20th 

St.,    Oakland   .2-story   17-rm   stores 

and   apartments. 
Owner — H.    G.    Kennedy,    860    55th    St., 

Oakland. 
Architect — C.  N.  Burrell,  American  Bk. 

Bldg..  Oakland. 
Contractor — J.    J.    Hauri,    822    56th    St.. 

Oakland.  $17,000 


ALTERATIONS  „ 

(4729)      S    E-TWELFTH    ST.       140      W 

High    St.,    Oakland.   Alterations. 
Owner — Marshall    &    Burks,    1725    Weh- 

ster   St.,   Oakland. 
Architect — None.  $1500 


DAA'BLLING 

(4741)  SURVEY  NO.  1003  A  BOOK  24 
Page  50  made  by  C.  C.  Young  E 
Side  Park  Boulevard.  All  work  for 
1-story   and   basement   frame   dwlg. 

Owner — Roberta   C.   and   Edw.    S.   Rohr. 

Architect — Miller  &  Warnecke,  414  13th 
St.,   Oakland. 

Contractor — B.  F.  Woolley,  707  Adams, 
Oakland. 
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Filed  Sept.  10,  1924.  Dated  Sept.  6,  1924 

Frame    up     J4 

Plastering   complete    % 

Completed    and   accepted    % 

Usual    35    days    % 

TOTAL  COST,  »6392 
Bond,  Forfeit,  none;  Limit,  90  work- 
ing days  from  Sept.  9,  1924;  Plans  and 
specifications  filed. 


DWELLINGS 

(4742)      LOTS    32    33    34    35    36    37    &    38 

Blk  23  Resub  of  a  ptn  North  Crag- 

mont.  Seven  dwellings. 
Owner — Lillie    M.    Beer,    3103    Hamilton 

St..   Los  Angeles. 
Arohitect — ^Nqrthern     Supply    Co.     and 

W.   D.    Henderson,   251   Kearny  St., 

.San   Francisco. 
Contractor — W.   D.   Henderson,   619  Mo- 

nadnock  Bldg.,  S.  F. 
Filed  Sept.  10,  1924.  Dated  July  28,  1924 
Sum  to  be  paid  on  completion  of  each 

building. 

TOTAL  COST,  $5000  per  bldg. 
(Garage  not  included) 
Bond,    Forfeit,    none;    Limit,    120    days 
from  July   28,   1924;  Plans  and  specifi- 
cations  filed. 


DWELLING 

(4743)     LOTS  29  &  30  BLK  3  Bedkeley 
Heights,    Berkeley.    All    work    for 
2-story  10-room  dwelling  and  dou- 
ble  garage. 
Owner    —    Marietta    C.     Mastick,     2611 

Derby,   Berkeley. 
Architect — F.    Sprow,    2246    Fulton    St., 

Berkeley. 
Contractor — Berkeley  Building  Co  2029 

Shattuck  Ave.,   Berkeley. 
Filed  Sept.  10,  1924.  Dated  Aug.  29,  1924 
Frame    up.    plumbing    roughed.  .$3300 

Building   enclosed    3300 

Completed    and   accepted    3300 

Usual  35  days   3000 

TOTAL  COST,  $12,900 
Bond,  $12,200;  Sureties,  Globe  Indem- 
nity Co.;  Forfeit,  $5  day;  Limit,  120 
days  from  Sept.  2,  1924;  Plans  and 
specifications  filed. 


COMPLETION  NOTICES 


ALAMED.-V  COUNTY 

Recorded  Accepted 

Sept.  4,  1924— LOT  17  BLK  A  TRXAN- 
gle  Park.  Berkeley.  Chris  B  Fox 
to    Fox    Bros Aug.    30,    1924 

Sept.  4,  1924— LOT  10  BLK  5  SAN 
Pablo  Park,  Berkeley.  Donald  Ad- 
miral to  whom  it  may  concern.... 
Sept.     4,     1924 

Sept.  4.  1924 — LOT  120  BLK  31  HA- 
venscourt,  Oakland.  Walter  Lee  to 
P.  A.  Newby    Sept.  4,  1924 

■Sept.  4,  1924— LOT  155  NOVA  PIED- 
mont,      Piedmont.      Margaret      Ann 

Bequette    to    Blucher    Bros 

Aug.    30,    1924 

Sept.  4,  1924— LOTS  22  &  23  BLK  15 
Kesuhdivisirin  of  HoUywooa.  Cum- 
mings  &  White  to  Oakland  Home 
Builders    Inc Sept,    4,    1924 

Sept.  4,  1924 — LOT  3  BLK  20  HA- 
venscourt.  Oakland.  Lillian  E.  Mc- 
Cord   to   T.  J.  McCord    ..Sept.    3,   1924 

Sept.  4,  1924— LOT  44  PTN  LOT  45 
Havenscourt,  Oakland.  Mrs.  E. 
Werling  to  Oakley  &  Kolmodin.. 
Sept.    3,    1924 

Sept.  3,  1924— COM.  AT  E  COR  10 
acre  tract  conveyed  by  Central 
Natl  Bank  to  Victor  Talking  Ma- 
chine Co.  said  point  com  being  on 
NE  line  of  71.63  acre  tract  con- 
veyed by  Oak.  Bank  to  R.  C.  Du- 
rant  and  W.  Havens,  running  SW 
along  SB  line  10  acre  tract  So  50 
deg.  15  min.  W  456-2/100  ft.  thence 
|So  30  deg.  44  min.  40  sec.  E 
544  29/100  thence  N  5S  deg.  18  min. 
45  sec.  E  453.81  ft.  to  NE  line  71.63 
acre  tract,  thence  N  33  deg.  44  min. 
4  sec.  W  608  29/100  ft  to  point 
com.  containing  6  acres.  Illinois 
Wire    &    Cable    Co.    to   Davison    and 

Nicolsen    Sept.    2,    1924 

— to  J.  W.  Bender  Roofing  &  Pav- 
ing Co Sept.  2,  1924 

Sept.  5,  1924— PTN.  BLK.  15,  Key 
Route  Heights.  Oakland.  A.  A. 
Richards   to  A.  Mever    .  .Sept.    3,   1924 

Sept.  5,  1924 — LOTS  13  AND  14,  BLK. 
14,  McGee  Tract.  Ralph  C.  Miller 
to  Beadell  &  Lane Sept.   2,   1924 


Sept.  5,  1924 — LOT  60  N  15  FT.  LOT 
59,  Regents  Park.  Albany.  Benj. 
R.  Thompson  to  whom  it  may  con- 
cern       Aug.  28,  1924 

Sept.  5,  1924  —  LOT  29,  BLK.  C, 
Fourth    Ave.    Park.    Oakland.      Max 

B.    Jachner  to   H.   Goranson    

Sept.    5,    1924 

Sept.  5,  1924— LOT  51  BLK.  3,  Thous- 
and Oaks  Heights.  Berkeley. 
Maude  A.  Hamilton  to  Foster  Sher- 
wood        Sept.  4,  1924 

Sept.  5,  1924— LOT  88,  EXCEPT  SE 
3  ft.  Sulxlivision  31,  Resub.  Peralta 
Park,    Berkeley.      Emily    A.    Seifert 

to    H.    Dubnoff    Sept.    5.    1924 

Sept.  5,  1924 — 2054  109TH  AVE..  Oak- 
land.     J.    W.    Sigwald    to    whom    it 

may  concern    Sept.   5.   1924 

Sept.  5,  1924 — 2058  109TH  AVE.,  Oak- 
land.     J.    W.    Sigwald    to    whom    it 

may  concern    #ept.   5.   1924 

Sept.  5.  1924 — 4615  EL  CERITO  AVE. 
Oakland.      Mary    L.    Sullivan    to    N. 

J.  Bucklane    Aug.   28.  '24 

fent.  6.  1924 — E  GROVE  145  N  52nd 
Lot  3  Blk  G,  Santa  Fe  Tract  No.  2, 
Oakland.  John  Cerrutti,  Ben  Cer- 
rutti  and  Johnn  Perata  to  whom   it 

may   concern Sept.   4,   1924 

Sept.  6,   1924 LOT  419  and  Ptn  419 

Stonehurst  Extension,  Oakland.     E 
T  Speed  to  whom  it  may  concern.. 

Sept.  1,  1924 

S:r-..    3.    192; BOND   —    57    W    51st 

Ave.,  Oakland.     George  M  and  Anna 

Kulash    to    Harry    C    Knight 

August    18,    1924 

Sept.  6,  1924 — N  40  FT.  LOT  !!  BLK 
3.  Graves  and  Taylor  Tract,  Oak- 
land.    Clair  Hayden  Bell  to  Mason- 

McDuffle   Co Sept.   4.   1924 

Sept.  8.  1924— LOT  100  SW  10  FT. 
Lot  101  Blk.  24,  Havenscourt.  Oak- 
land. W.  E.  Murlin  to  J.  F.  Pat- 
terson        Sept.    1,    1924 

Sept.  8,  1924— LOT  5  MAP  LITTLE- 
field  Tract,  S  side  Alcatraz  Ave., 
220  ft.  E  Shattuck  Ave.  Carl  O. 
M.  Kehler  to  whom  it  may  con- 
cern        Sept.    6.    1924 

Sept.  8,  1924 — NW  COR.  HAAS  AND 
Woodland  Aves..  San  Leandro.  E. 
A.  Nelson  to  C.  A.  Gossett .  Sept.  6,  '24 
Sept.  8.  1924— W  BROADWAY  128  to 
250  ft.  S  Mooswood  Park.  Oakland. 
Hebrank   Hunter  &   Peacock   Co.   to 

H Iron    W'orks    Sept.    8,    1924 

Sept.  8.  1924— LOT  13.  BLK.  F.  SO. 
Ptn.  Blake  Tract.  Edw.  W.  Lar- 
mer    to    whom    it    may    concern.... 

Sept.     2,     1924 

Sept.  8.  1924 — LOT  5,  BLK.  O,  Lynn 
Homestead.  1553.  1555  E  31st  St., 
Oakland.      Chas.    Howard    to    whom 

it    mav   concern    Sept.    8.    1924 

Sept.  8.  "1924— LOT  30,  PTN.  29,  Lin- 
coln Homestead  Union,  Oakland. 
Elsie    W.   Rand    to   M.   E.  Hopper   & 

Sons    Sept.   8.   1924 

Sept.  10,  1924— LOT  3  PTN  LOT  4 
Blk  12,  Havenscourt.  Oakland. 
Ashley    Smith    to    H    S    Foreman... 

Sept.  6.  1924 

Sept.  10.  1924— LOTS  12  AND  13  BLK 
18.    Lakeshore   Highlands.    Oakland. 

John    H   Vogel   to   C   M  Gass 

Sept.    6,    1924 

Sept.  10,  1924— NO.  385  AND  387 
Orange  St.,  Oakland.  Frederick 
King    Perkins    and    Geo    E    Perkins 

to   Harrv   C   Knight Sept.    5.    1924 

Sept  10.  1924-LOCATION  NOT  GIVEN 
Oakland.  Pacific  Gas  &  Electric 
Co  to  MacArthur  Pile  &  Founda- 
tion Co Sept.  3.  1924 

Sept.  10.  1924— LOT  30  BLK  1.  Dwight 
Way  Terrace,  Berkeley.  Eugene  C 
and   Marie   A.   Foubert   to   James  V. 

Frazier Aug.    30.    1924 

Sept.  10.  1924 — NW  ATWELL  AVE 
380  NE  Lvnde.  Oakland.  Anna  B 
and   Albert   B   Guhl   to  J    Flittner.  . 

Sept.    6,    1924 

Sept.  10,  1924— NO.  1701  ARCH  ST., 
Berkeley.      N  M  and   Ella   M   Miller 

to   C   C   Lewis Aug.    15,    1924 

Sept.  10,  1924— PTN  LOTS  10  &  11 
Blk  16.  Thousand  Oaks,  Oakland. 
Hans  C  Andersen   to   whom   it  may 

concern Sept.     10.     1924 

Sept.  10,  1924 — BLK  BDED  BY  46th, 
45th,  Adeline  and  Linden  Sts., 
Emervville.         .'Aluminum      Cooking 

LUensil   Co   to   K   E   Parker  Co 

Aug.   30.  1924 

Sept  8.  1924 — W  66  FT.  LOT  11  BLK 
H.  Grand  Ave  Heights,  Oakland. 
H  W  Haler  to  whom  it  may  con- 
cern   Sept.  8,  1924 


Saturday.   September  13,  19:;  1 


LIENS  FILED 


ALA3LBDA   COUNTY 

Recorded  Amount 

Saptt  4.  1924—2964  GE30RGIA  6T. 
Lot  24  Maple  Crest,  Oakland.  W. 
Netherby  to  Mrs.  Amye  Buck,  A.  H. 

and  Minnie  E.  Monez $60 

Sept.  4,  1924 — W  FIFTH  AVE.  75  FT 
N  of  E  15th  St..  Oakland.  California 
Door  Co.  to  Martin  Mangalin. J764.20 
Sept.  4,  1924 — 5833  PATTON  ROAD. 
Rhodes-Jamieson  Co.  to  L.  L.  Lu- 
cas        $95 

Sept.  4,  1924 — W  PATTON  ST  170  FT 
fm  S  In  Chabot  Road.  E.  K.  Wood 
Lumber    Co.    to    L.    L.    Lucas,    A. 

Jines    $39 

Sept.  6.  1924 — LOT  4  BLK  6,  Brook- 
dale  Terrace,   Oakland.     J   S  Aston 

C    D    Knolty $833.65 

Sept.  6,  1924 — LOT  12  BLD  6.  Lake- 
mont,  Oakland.     Charles  F  Osgood 

vs    G    C    Estes $4.: 

Sept.  6,  1924 LOT  12  BLK  6,  Lake- 

mont,  Oakland.    Fred  W  Fischer  vs 

G   C    Estes $37.30 

Sept.  6,  1924— LOT  12  BLK  6,  Lake- 
mont,  Oakland.     J  Watson  Howden 

vs  G  C   Estes $100.50 

Sept.  6,  1924— LOT  12  BLK  6,  Lake- 
mont.   Oakland.        Smith  Hardware 

Co  vs  G  C  Estes $126 

Kept.  6,  1924 LOTS  19  AND  20  BLK     . 

4,    Shaw   Tract,    Berkeley.      General 
Mill  &  Lumber  Co  and  G  A  Johnson 

vs   John    Matella $202.21 

Sept.  5,  1924— LOT  7,  S  12.86  FT. 
Lot  6,  Blk.  G,  Grand  Ave.  Heights 
by  the  Parks,  Oakland.  H.  Soren- 
sen    vs.    F.   M.   Neher,    J.   Neher   and 

Western    Construction   Co $94.50 

Sept.  5,  1924  —  539.17  ACRES  IN 
Warm    Springs.      Tilden    Lumber    & 

Mill    Co.    vs.    F.    J.    Kelley $1219.50 

5  1924 — 1601  MARIN  ST.,  (lot 
blk.  19).  Northbrae.  Albany. 
Rhodes-Jamieson  &  Co.  vs.  Ellen 
Hall  and  Henry  C.  Heyneman .  $91.20 
Sept  5,  1924—1601  MARIN  STREET, 
Berk.,  Lot  14,  Blk.  19.  Northbrae, 
A.lbanv.  Lee  J.  Immel  vs.  Ellen 
Hall  and  Henry  C.  Heyneman .  $50.00 
Sept.  5,  1924— PTN.  LOTS  52  AND  53 
Amended  Map  Alta  Piedmont  Tract 
Piedmont.       C.     W.    Short       vs.       C. 

Maude   Burdick    $2855. 

Sept.  8.  1924— LOTS  4  AND  5  AND 
Ptn  6,  Map  Redwood  Glen  Tract, 
Oakland.  G.  B.  Pasqualetti  vs.  B. 
H  Shaw,  ^Villiam  and  Isabella 
Hamilton,  and  Oregon  &  California 

Amusement  Co $1757. 

Sept.  8.  1924— LOTS  4  AND  5.  PTN. 
6  Map  Redwood  Glen  Tract,  Oak- 
land Constantino  Faggioni  vs.  B. 
H  Shaw,  William  J.  and  Isabella 
Hamilton,  and  Oregon  &  California 

Amusement    Co $200. 

Sept  8,  1924— LOTS  4  AND  5,  AND 
Ptn  6  Redwood  Glen  Tract,  Oak- 
land. Mark  T.  Jorgensen  vs.  B. 
H  Shaw.  William  J.  and  Isabella 
E.  Hamilton,  and  Oregon  &  Cali- 
fornia   Amusement    Co $100 

Sept.  8,  1924— LOT  127  AND  PTN  OJ 
Lot  126,  Blk.  30,  Havenscourt,  Oak- 

'""^:.. '';.'!•.  .':°'..'"..'^.  .*"■•• ''"?'«"3o 

Sept.'  10,  1924— LOT  6  BLK  A  San 
Pablo  Park  No.  2,  Berkeley.  I  E 
Franklin  vs  A  J  Simon  and  F  W 
Borden     $131. i>0 


Sept. 


EELEASE  OF  LIENS 

ALASIEDA    COUNTY 

neeorded  '  „    ,.  4"?,"°'^ 

Sept     5     1924— LOT    36   AND    3o    BLK. 

7      Havenscourt,    Oakland.       Sunset 

Lumber  Co.  to  C.  T.  Nielsen  and  R. 

O     McClme    ■    S^J'-^a 

Sept.    5,    1924— LOT   8,    BLK.    li.    Dal- 

evs    Scenic    Park    Berkeley.      J.    R. 

Hennessey    to    B.    R.    Bowron    and 

Sent'  6, 'l924— LOT's.'Huft  Tract.  Ala- 
meda County.  L  H  BuUard  Elec  Co 
to    F    M    Neher    $19. 3o 

Sept  8  1924— SE  COR.  FRANKLIN 
St.'  and  17th  St.,  Oakland.  William 
Murray  to  H.  X.  Turrell $36.1. 


Saturday,  September  13,  1924 
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Oakland   Building 
Summarv 


Following  Is  a  report  coverlriK  bulld- 

ii;    operations      In    Oakland  for      the 
month   of  August,   1924.  as  compiled  by 
T.   W,   Ryan,  city  building  inspector: 
Classification  of                No.   of 

BIdgs.  Permits         Cost 

1-st     dwellings 330  $1,021,745 

1-st  2-famlly  dwellings.        7  43.450 

1-st  dwig  &  store 2  8,000 

H4-st     dwellings 4  19,350 

2-8t    dwellings 16  118,350 

2-st   flats 1  9,000 

2-st  flats  &  stores 2  23,670 

2-st    apartments 9  126,358 

2-st  apartments  &  stores       2  31,000 

3-st    apartments 5  144,000 

1-st    stores 8  43,515 

1-st  whse  &  mill 1  20,000 

1-st  office 3  3,500 

1-st    school 9  13,500 

1-st    hall 1  4,500 

1-st    shop 3  2,350 

1-st   greenhouse 1  1,000 

2-st  stores  &  offices 1  19,100 

1-st  brk   service   station        4  4,125 

1-st  brick  comfort  stn .  .        2  700 

1-st    brick    garage 1  6,550 

1-st  brick  stores 2  17,340 

1-st   brick    addition 2  17,800 

1-st  brick  warehouse...        1  12.000 

2-st    brk    stores  &  offices        1  14,000 

3-st   brick  apmnts 2  185,000 

1-st  brk  &  tile  garage.  .        1  18.000 
3-st  brick  &  tile     stores 

&  offices 1  120,000 

2-st  brk  &  cone  school..        1  103.328 

1-st  concrete  garages...        2  700 

2-st  concrete  stores 1  50,000 

2-st   concrete   loft    bldg.        1  18.000 

:i-st  concrete  stores 1  90,000 

1-st  tile   dwelling 1  4,300 

1-st  tile  garage 4  1,430 

1-st  tile  office 1  1,000 

1-st   tile   shop 1  4,000 

1-st   tile   addition 1  980 

8-st  steel  &  cone  add'n.        1  450.000 

1-st  garages  &  sheds...    330  73.209 

Electric   signs 40  13,076 

Billboards    1  1,280 

Roof    sign 1  3,000 

Incinerator    1  218 

Additions    98  61.433 

Alterations  &  repairs.  .  .    191  102,859 

Total     1113  $3,026,716 

♦ 

BUILDING    CONTRACTS 


FRESNO    COIXTY 


HWELLIXG,  54000:  No.  725  .S-Fifth  St., 
Fresno;  owner,  Maisler  Bros.,  2244 
Railroad  Ave.,  Fresno;  contractor, 
J.  K.  Grant,   835  P  St.,  Fresno. 

-\I/rEIlAT10NS,  $4500;  Roosevelt  Ave. 
and  Divisadero  St.,  Fresno;  owner, 
Union   Oil    Co.    of   Calif.,    Premises. 


COMPLETION    NOTICES 


FBBSNO    COUNTY 


Recorded  Accepted 

Sept.  3,  1924— LOTS  18  AND  19  BLK 
8,  Roeding  Addition.  Fresno.  G  J 
McNeece  and  Gladys  E  Gould  to 
Roy   Martin Aug.    30,    1924 


LIENS  FILED 


FRESNO    COUNTY 


Recorded                                               Amount 
Sept.  3,   1924 — LOT  3,  Robinson  Tract 
No.    2,    Fresno.      Anderson    Planing 
Mill  vs   Victor  E   Laisne $89 


BUILDING  CONTRACTS 


SAN  JCAftUlN    COUNTY 


DWELLING  and  garage.  $4500;  No.  1217 
W-Magnolia  Sts.,  Stockton;  owner, 
R.  L.  Baker;  contractor,  H.  W. 
Johnson,   301   Sonoma  St.,   Stockton. 

DWELLING  and  garage,  $4000;  No. 
1229  West  Park  St.,  Stockton;  own- 
er, R.  G.  Poison. 


DWELLING  &  garage,  $3500;  No.  1313 
W-Flora  St.,  Stockton;  owner,  J.  B. 
Jackson,  130  W-Jackson  St..  Stock- 
ton. 

DWELLING  &  garage,  $8500;  No.  2105 
Center  St.,  Stockton;  owner,  J.  E. 
Bell,  814  N-Sutter  St.,  Stockton; 
contractor,  F.  M.  Llscom,  1234  N- 
Baker  St.,  Stockton. 

ADD  to  hotel.  $10,000;  No.  417  E-Mar- 
ket  St.,  Stockton;  owner,  George  L. 
Wolf,  741  E-Weber  St.,  Stockton; 
contractor,  E.  H.  Riley,  First  Nafl. 
Bank   Bldg.,   Stockton. 

APARTMENTS,  $15,000;  No.  17-23  W- 
Center  St.,  Stockton;  owner,  Mrs.  C. 
B.    Higby. 

DWELLING  and  garage.  $4000;  No. 
1317  College  Drive,  Stockton;  own- 
er. William  Peenstra,  125  Kensing- 
ton Way,  Stockton. 

DWELLINGS  (2)  and  garages,  $4000 
each;  No.  1601-1617  Lucerne  Ave., 
Stockton;  owner,  William  Peenstra, 
125  Kensington   Way,   titockton. 


COMPLETION  NOTICES 

S.\N  JOAQ,UIN  COl  XTY 

Recorded  Accepted 

Sept.    5,    1924 LOTS   1    AND    2    BLK 

28  of  East  Stockton  Add  n.   Supple- 
ment   No.       2,    Stockton.         Frances 

Giordano  to  W  J  Mattingly 

Sept.  4,  1924 

Sept.  5,  1924 — LOT  16  BLK  2  Map  of 
La  Bonita  Park  being  sbdvn  of 
portion  of  Citv  of  Tracy.  W  W 
Webb   to   C    L   Few Sept.    3.    1924 


LIENS  FIIjED 

SAN    JOAftUIN    COUNTY 

Recorded  Amount 

Aug.  30,  1924 — LOTS  1  AND  3  BLK 
131  East  of  Center  St.,  Stockton. 
W  R  Satterberg  vs  R  Goold  and  D 
G  Johns    (as  Goold  &   Johns)  ....  $270 

Sept.  2,  1924 — LOT  16  BLK  9.  Lake 
Park  Tract,  Stockton.  Levi  P  Haney 
vs  Ralph  B  and  Marie  M  Thomp- 
son     $64.50 

Sept.  2.  1924 — LOT  12  BLK  9,  Lake 
Park  Tct,  Stockton.     Levi  P  Haney 

vs   Alfred   J   Cannon   and   wife 

; $64.50 

Sept.  2,  1924 — LOT  15  BLK  9,  Lake 
Park   Tct,   Stockton.  Levy  P  Haney 

vs  Jack  and  Blanche  O'Connor 

$64.50 

Sept.  2,  1924 — LOT  13  BLK  9,  Lake 
Park  Tct,  Stockton.  Levi  P  Haney 
vs  George  D  and  Gladys  D  Mullis 
$64.50 

Sept.  2,  1924 — LOTS  1  AND  3  BLK 
131  E  of  Center  St.,  Stockton. 
Walter  Charboneau,  $46.10:  The 
Stockton  Paint  Co,  $170.99;  A  L 
Solon  and  F  P  Schemmel  (as  S  &  S 
Tile  Co),  $48.90  vs  R  Goold  and  D 
G  Johns   (as  Goold  &  Johns) 

Sept.  5,  1924 — LOT  11  BLK  274,  E  of 
Center  St.,  Stockton.  John  Jack- 
son Mclntire  (as  Union  Street 
Lumber  Yard)  vs  Leo  and  Maria 
De   Lorenzo    $112.14 

Sept.  5,  1924 — LOT  16  BLK  2,  Fisher's 
Add'n  to  Stockton.  John  Jackson 
Mclntire  (as  Union  Street  Lumber 
Yard)    vs    Louis    and   Peter    Rubino 

$588.13 

♦ 

BUILDING    CONTRACTS 


SACRAMENTO    COUNTY 


CATHEDRAL 

ELEVENTH  AND  K  STS.,  Sacramento. 
No.  150  rough  cast  asbestos  shingle 
and  Underwriters'  Class  B  asbestos 
roofing    for    Cathedral    building. 

Owner — Rev.  P.  J.  Keane,  Roman  Cath- 
olic Bishop.  2030  M  St.,  Sacramento 

Architect — None. 
Contractor — Larson   Roofing  &   Supply 
Co.,    10151/.    Tenth    St.,    Sacramento. 

Filed  Aug.  12,  '24.     Dated  Aug.  12,  '24. 

TOTAL  COST,    $12,750 

Bond,    limit,    forfeit,    plans   and    speolfl- 

cations,   none. 


DWELLING,  one-story  5-room  and  ga- 
rage, $2500;  No.  600  San  Antonio 
Way,  Sacramento;  owner,  R.  S. 
Downer,  R  7  Bo.x  1285,  Sacramento. 

DWELLING,  one-story  5-roora  and  ga- 
rage, $3000;  No.  324  ,  Sacra- 
mento; owner,  N.  E.  Peterson.  1401 
Lack  I3rae  Rd.,  No.  Sacramento. 


DWELLING,  one-story  5-roora  and  ga- 
rage, $4850;  No.  2648   17th   St.,   Sac- 
ramento;   owner,    J.    Laurd.    1513    X 
St..    Sacramento;    contractor.    F.    L. 
Terra.    1712   W   St.,   Sacramento. 
FLATS    (2)    4-room,    $4500;    No.    320    W 
St.,    Sacramento;    owner,    H.    Sora, 
309  W  St.,  Sacramento;   contractor, 
S.    Johnson,    1511    7th   St.,    Sacto. 
DWELLING,  one-story  5-room  and  ga- 
rage,     $3600;    No.       2680      Freeport 
Blvd.,       Sacramento;       owtier,       P. 
Henry,  2676  Freeport  Blvd.      Sacra- 
mento; contractor,  W.  A.  Hall,  1525 
48th    St.,     Sacramento. 
DWELLING,  one-story  5-room   and  ga- 
rage,   $2600;    No.   4416   G   St.,   Sacra- 
mento: owner.     J.  Edenhofer,     3302 
24th   St.,   Sacramento. 
DWELLING,  one-story  6-room  and  ga- 
rage. $4500;  No.  2665  6th  Ave..  Sac- 
ramento;   owner,    E.    R.    Beebe,    916 
38th   St..  Sacramento. 
DWELLING.     1-story       5-room.       $4275; 
No.  2024  24th  St.,  Sacramento;  own- 
er, J.  E.  Osborn.   2180  P  St.,   Sacra- 
mento;   contractor,    S.    R.    Beebe. 
DWELLING,  one-story  5-room  and  ga- 
rabe,    $5000;    No.    4509   T  St..   Sacra- 
mento;   owner,    P.   J.   Lombardi,    811 
F  St.,  Sacramento;  contractor,  J.  P. 
Howell,   1837  47th  St.,  Sacramento. 
DWELLING,   one-story  5-room  and  ga- 
rage.  $3000;  No.   1964   35th   St.,   Sac- 
ramento;   owner,    B.    H.    Bill,     3252 
Marshall  Way.  Sacramento. 
DWELLING,    one-story    6-room,    $5500; 
No.    2801      3rd      Ave.,      Sacramento; 
owner,  I.  E.  Kessler,  400  Sloat  Way, 
Sacramento:      contractor,        J.        W. 
Hoopes,  5126  14th  Ave.,  Sacramento 
DWELLING,    2-story   and   garage,    $12,- 
500;    No.    2663      Montgomery      Way, 
Sacramento;    owner,    R.   B.    Kerche- 
val,  Courtland:  contractor,  Herndon 
&    Finnigan,    1814    17th   St.,   Sacto. 
DWELLING,    1-story    5-room    and    ga- 
rage.   $3500;  No.   1556   33rd  St.,   Sac- 
ramento;   owner.       Cutter      Mill    & 
Lumber    Co.,    1749    Stockton    Blvd., 
Sacramento;    contractor,   J.   A.  Bas- 
tain,    1849M!    41st  St.,   Sacramento. 
DWELLING,  one-storv  5-room   and  ga- 
rage,  $3600;  No.   1478    34th  St.,   Sac- 
ramento;  owner,   J.  Watson,   2321^2 
N   St.,   Sacramento:   contractor,   Jos. 
Pedoni,  914  F  St..  Sacramento. 
DWELLING,  one-story  5-room  and  ga- 
rage,  $3500:  No.   1417   48th  St.,   Sac- 
ramento;   owner,      A.    Gaddis.      1441 
48th   St.,      Sacramento;      contractor, 
Kinny  &  McAdams,   Fair  Oaks. 
DWELLING,     1-story    5-room    and    ga- 
rage,   $3000;   No.    3545   T   St.,    Sacra- 
mento;   owner,    A.    C.    Zallio,     :;749 
1st  Ave.,  Sacramento. 
DWELLING,    1-st    5-room    and    garage, 
$4500;  No.  609   34th  St.,  Sacramento 
owner,   M.   A.    Stillwell,    519    8th   St., 
Sacramento;     contractor,     Thos.     B. 
Hunt,  1510  30th  St.,  Sa,cramento. 
DWELLING,  one-storv  5-room  and  ga- 
rage,   $3800;    No.    632    38th    St.,    Sac- 
ramento;   owner,    W.    H.    Hammill, 
2109V4    J    St.,    Sacramento;    contrac- 
tor, Thos.  B.  Hunt. 
DWELLING,    2-story    10-room    and    ga- 
rage, $10,000;  No.  1301  43rd  St.,  Sac- 
ramento;   ow^ner,    John    T.    Skelton, 
1015  20th  St.,  Sacramento:  contrac- 
tor, E.   D.   Brier,   2809   S  St.,  Sacto. 
DAVELLING.    2-story    7-room    and    ga- 
rage,  $5000;  No.   2916   25th  St.,   Sac- 
ramento:   owner,      A.    F.      Henning, 
1122  O  St.,   Sacramento;   contractor, 
E.   D.   Brier. 
DWELLING,  one-story  6-room  and  ga- 
rage,   $3500;   No.   1417    51st   St.,   Sac- 
ramento:   owner,    Chas.    Brier,    1720 
L  St..  Sacramento;  contractor,  E.  D. 
Brier. 
DWELLING,  one-story  6-room  and  ga- 
rage, $5700;  No.  929  46th  St..  Sacra- 
mento:   owner,    R.    B.    Hibbitt,    2609 
G  St.,  Sacramento:  contractor,  E.  V. 
Bilkey.  4659  Elliott  Way,  Sacto. 
DWELLING,  one-storv  4-room  and  ga- 
rage,  $2500;   No.   2732    31st  St.,   Sac- 
ramento; owner,  P.  J.  Traynor,  3742 
5th  Ave.,  Sacramento. 
GENERAL  repairs,  $6000;  No.  710  L  St., 
Sacramento:  owner,  A.  Stahl,  Prem. 
contractor,    Siller    Bros.,    1616    13th 
St.,    Sacramento. 
FLATS  (2)   2-story  and  garage,  $11,000; 
No.  1104  38th  St.,  Sacramento;  own- 
er,  Chas.   J.   Chenu.   2612   J  St.,   Sac- 
ramento;  contractor,  J.  T.   Gormley 
1152   Santa  Barbara  Way,   Sacto. 
DWELLING,  one-story  5-room  and  ga- 
rage,   $3000:    No.    1416    Santa    Ynez 
Way.    Sacramento;      owner,      E.    M. 
Reigh,  1025  P  St.,  Sacramento. 
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DWELLING,  3-room  and  garage,  $2500; 
No  1441  Santa  Ynez  Way,  Sacra- 
mento; owner,  J.  D.  Obenchain, 
Premises;  contractor.  Schlueter  & 
Bosinberg,  1441  Santa  Ynez  Way, 
Sacramento. 


BUILDING     AND     ENGINEERING     NEWS  Saturday.  September  13,  1924 


COMPLETION  NOTICES 

SACRAMENTO    COUNTY 

Recorded  Accepted 

Aug  21,  1924— LOTS  10  AND  11  BLK 
'.).  South  Sacramento.  Lillian  K  & 
O  .1  Preston  to  whom  it  may  con- 
cern     Aug.  16,  1924 

Aug.  23,  1924 — LOT  34.  East  Terrace, 
Sacramento.  Homer  D  Jones  to 
whom  it  may  concern  ...  Aug.  — ,  1924 

Aug.  25,  1924 — LOT  72,  Parl<side. 
Alexander  M  Day  to  whom  it  may 
concern Aug.    16,    1924 

Aug.  28,  1924 — LOTS  5  AND  6  and  E 
%  Lot  7  E  %  of  W  V4  and  S  135  of 
W  1/2  of  W  Ml  Lot  7,  K,  L,  nth  and 
12th  Sts.,  Saorameinln.  Hotel 
Senator  Corp-to  whom  it  may  con- 
cern, Aug.  20,  1924;  Same.  Same 
to  Same    Aug.   20,    1924 

Aug.  28,  1924 — LOT  24,  Iverson  Tct., 
Sacramento.  Carl  J  Estey  to  whom 
it   may  concern Aug.   26,   1924 

Aug.  28,  1924— E  34  LOT  38  and  W  6 
Lot  37.  Casita  Sub.,  Sacramento. 
Harlow  C  Barker  to  whom  it  may 
concern Aug.    26,    1924 

Aug.  29,  1924— LOT  2064,  W  &  K  Tot 
24,   Annex,   Sacramento.      D   C   (^ady 

to    whom    it    may    concern 

Aug.   28,   1924 

Aug.  29,  1924 — LOT  20,  Parkside.  Ben 
L  Ele  to  whom  it  may  concern  .... 
August    23,    1924 

LIENS  FILED 


SACRAMIONTO    COUNTY 


Dunt 


Recorded 

Aug.  28,  1924— E  %  OF  W  M;  Lot  2, 
J,  K,  9th  and  10th  Sts.,  Sacramento. 
Chas  S  IVIabrey  Co  v.s  Clara  A 
Oakley     $411.62 

Aug.  28,  1924 — B  %  OF  W  14  Lot  2, 
.1,  K,  9th  and  10th  Sts.,  Sacramento. 
IVIabrey  &  Barton  vs  Clara  A  Oak- 
ley      $1706.04 


BUILDING  CONTRACTS 


SANTA   CLARA   COUNTY 

r-UNGALOW,    ETC. 

S    %    LOT    1    and    N    V3    Lot    4    BIk    23, 

Reed's  Addition,   San  Jose.      All  work 

for   one-story  frame   bungalow   and 

12.^16   frame    garage. 

Owner — Louis     Bruch,     1000     S-7th     St., 

San  Jose. 
Architect — None. 
Contractor — Charles    A.    Del    Ponte,    918 

S-Ninth    St.,    San    Jose. 
Filed  Sept.   8,  '24.      Dated   Sept.   2,  '24. 

Frame   up    Deed   to   S    %   of 

Lot     4     Blk       23,       Reed's       Addn 

2nd  coat  plaster  on $904.97 

Building    completed    904.98 

Usual   35    days 936.65 

TOTAL  COST,  $3746.00 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 

STORE    BLDG. 

W  S-FIRST  ST.  near  the  SE  Cor.  of 
First  and  San  Salvador  Sts.,  San 
Jose.  All  work  for  one-story  brick 
and   frame   store   building. 

Owner — George  Prindeville,  1102  Lin- 
coln   St..    San    Jose. 

Architect — Chas.  IMcKenzie,  San  Jose 
Bank  Bldg.,  San  Jose. 

Contractor — R.  O.  Summers,  17  N-First 
St..    San    Jose. 

Filed  Sept.   8,  '24.     Dated  Sept.   5,  '24. 

Foundation     completed $1331.75 

Brick    walls    up 1331.75 

Usual  35  days 1331.75 

TOTAL    COST.    $5327.00 

Bond,  $3000.     Sureties,  Chas.  W.  Brown 

and    W.    G.    Holmes.        Limit,      60      days 

from  Sept.  8.   1924.   Forfeit,   none.   Plans 

and  specifications  filed. 

COTTAGE,  5-room,  $2500;  Fuller  St. 
near  Prevost,  San  Jose;  owner. 
Leo  Schutte,  12  S-21st  St.,  San  Jose. 

COMBINATION  store  and  living  rooms, 
$4770;  Jackson  St.  near  Fourth  St., 
San  Jose;  owner,  Chan  Wing  Jing, 
656  N-Sixth  St.,  San  Jose;  contrac- 
tor, Geo.  Kemp,  463  Washington  St., 
Santa  Clara. 


RESIDENCE,  6-room,  $3500;  Eighth  St. 
near   Martha   St.,   San   Jose;   owner, 
Olander  Olson,  280  Washington   St., 
San  Jose. 
RESIDENCE,  one  and  one-half-story  6- 
room,  $6500;  15th  St.  near  Reed  St., 
San   Jose;   owner,  Alfred  Jones,   615 
S-15th  St.,  San  Jose. 
ALTERATIONS,    $2200;    No.    176-178    S- 
Market  St.,   San  Jose;   owner,  V.   A. 
Sche.ller;    architect,    Wolte    &    Hig- 
gins,  Auzerais  Bldg.,  San  Jose;  con- 
tractor,  R.   O.   Summers,    17   N-First 
St.,  San  Jose. 
RESIDENCE,    6-room,     $6000;     17th     St. 
near   Mission,   San    Jose;    owner,    M. 
B.    Madden,    406    E-Santa   Clara    St., 
San   Jose;  architect,   Wolfe  &  Hig- 
gins,   Auzerais   Bldg.,   San  Jose. 
ALTERATIONS,    $5325;   No.    357    S-First 
St.,    San    Jose;   owner,   Geo.    Prinde- 
ville,   1102    Lincoln    St.,    San    Jose; 
architect,  Chas.   McKenzie,  Bank  of 
San  Jose  Bldg.,   San  Jose;   contrac- 
tor, R.  O.    Summers,    17   N-First  St., 
San   Jose. 
RP:SIDENCE,  $2500;  Santa  Clara  St.  nr. 
34th,    San   Jose;   owner,   J.   Carreira. 
Premises;   contractor,  F.   C.   Paskie, 
25   S-King   Road,   San  Jose. 
COMBINATION  garage  and  living  room, 
$1100;    Sixteenth   St.    near   William, 
San  Jose;  owner,  R.  B.  Fawcett,  122 
S-16th     St.,     San     Jose;     contractor, 
John    Johnson. 
RESIDENCE,  6-room,  $3800;  3rd  St.   nr. 
Mission  St.,  San  Jose;  owner,  J.  H. 
French,    579    N-San    Pedro    St.,    San 
Jose. 
ALTER   business   building,   $10,505;   No. 
228    W-Santa    Clara    St.,    San    Jose; 
owner,    Elsa   Campen,    156    W-Santa 
Clara  St.,  San  Jose;  architect,  Her- 
man Krause,  Bank  of  San  Jose  Bid 
San      Jose;      contractor,      Morrison 
Bros.,    70    W-San    Antonio    St.,    San 
Jose. 
ALTERATIONS,    $2090;   No.    112    S-First 
St.,  San  Jose;  owner,  E.  L.  Both  well 
Premises;  architect,  H.  Krause,  Bk. 
of    San    Jose    Bldg.,    San    Jose;    con- 
tractor, G.  M.  Latta,  25  Rhodes  Ct., 
San  Jose. 
RESIDENCE,    5-room,    $4800;    14th   near 
William  St.,  San  Jose;  owner,  W.  R. 
Lomax,    327    E-San    Carlos    St.,    San 
Jose. 
RESIDENCE,    5-room,    $3745;    Ninth    St. 
near    Martha,    San    Jose;    owner,    L. 
Burch,     1000     S-7th     St.,     San    Jose; 
contractor,   C.   A.  Del  Ponte,   918   S- 
Ninth   St.,  San   Jose. 
COTTAGE,    5-room,     $2500;    Harliss    St. 
netr  Edwards  St.,  San  Jose;  owner, 
Hugh    E.    Bayles,    910    Harliss    St., 
San   Jose. 
ALTER    business    building,    $2800;    San 
Antonio  and  Market  Sts.,  San  Jose; 
Lessee,       J     Williams;       contractor, 
Megna    &    Newell,    65    W-San    Fer- 
nando  St.,    San   Jose. 
RESIDENCE,  5-room,  $4500;  No.  245  N- 
Twenty-flfth    St..    San    Jose;    owner. 
Edw.    Preston,    Premises;    architect, 
Wolfe    &    Higgins,    Auzerais    Bldg., 
S-an     Jose. 
APARTMENTS,    two-Story      (4      apts.), 
$8000;   Reed   St.   near  Fifth   St.,   San 
Jose;    owner,    Wm.    J.    ShePen,    195 
Reed  St.,  San  Jose;  architec',  H.  W. 
Higbie,    518   S-Second   St.,  S' n  Jose. 
RESIDENCE,    2-story    7-room,     ^12,800; 
Sixteenth     St.     near     William,     San 
.Jose;    OAvner,    W.       M.    Cont'aeimer, 
94   N-lst   St.,   San     Jose;      architect, 
Chas.       McKenzie,       Bank       of    San 
Jose    Bldg.,    San    Jose;    conLraetor, 
De    Cola    &    Weldon,    Builders'    Ex- 
change,   San    Jose. 


COTTAGE,  4-room,  $3400;  Spencer  St. 
near  Brown,  San  Jose;  owner,  Geo. 
Hauerken,  Premises;  contractor.  It 
E.  Ford,   86  Myrtle  St.,  San  Jose. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


COMPLETION  NOTICES 


SANTA   CLARA   COUNTY 

Recorded  Accepted 

Aug.    30,     1924 — LOT       28,       Hanchett 

Court,  San   Jose.     Joe  J   Fereira  to 

whom  it  may  concern  ...  Aug.  30.  1924 

Sept.    2,    1924— No.    6    RAMONA    AVE., 

near  Coe  Ave.,  San  Jose.     C  J  Wolfe 

to   K  L  Wolfe Sept.    2,   1924 

Sept.  2,  1924 — SW  LOCUST  SE  105  ft. 
SE  Hedding  St.  SE  on  Locust  St. 
45  ft.  L  SW  115  ft.  L  NW  45  ft.  L 
NE  115  ft.  to  beg.,  San  Jose.  Joseph 
and     Biena     Newman     to     whom     it 

may  concern Aug.  30,  1924 

Sept.  2,  1924— SE  HEDDING  ST.  SW 
115  ft.  SW  Locust  St.  SW  on  Hed- 
ding 42-6  right  angles  SE  150  ft. 
L  NE  42-6  L  NW  150  to  beg.  San 
Jose.      Joseph    and    Biena    Newman 

to    whom    it    may    concern 

August    30,    1924 

Sept.  2.  1924 — SE  HEDDING  ST.  dist 
SW  157-6  SW  Locust  St.  SW  on 
Hedding  42-6  SE  150  NE  42-6  NW 
150,  San  Jose.  Joseph  and  Biena 
Newman    to    whom    it   may   concern 

August    30,    1924 

Sept.  2.  1924— SW  LOCUST  SE  150  SE 
Hedding  St.  SE  on  Locust  50x200 
Part  Block  41,  University  Grounds, 
San  Jose.  Joseph  and  Biena  New- 
man  to  whom  it  may  concern 

August    30,    1921 

Sept.  2,  1924— NE  CHESTNUT  SE  150 
SE  Hedding  St.  SE  50x200,  Pan  Blk 
41,  I'niversity  Grounds,  San  Jose. 
Joseph   &    Biena   Newman    to    whom 

it  may  concern Aug.   30,   1924 

Sept.  2,  1924— SE  HEDDING  and  SW 
Locust  SW  30x105.  Part  Blk  41, 
University  Grouunds,  San  Jose. 
Joseph  and  Biena  Newman  to  whom 

it  may  concern Aug.   30.   1924 

Sept.  2.  1924— SE  HEDDING  30  SW 
Locust  SW  421/2x105  Part  Blk  41, 
University  Grounds,  San  Jose. 
Joseph   &   Biena   Newman    to   whom 

it   may   concern Aug.    30,    1924 

Sept.  2,  1924 — SE  HEDDING  721/4  SW 
Locust  SW  421^x105  Part  Blk  41, 
University  Grounds.  San  Jose. 
Joseph   &    Biena  Newman    to   whom 

it  may  concern Aug.   30,   1924 

Sept.'  3,  1924 — NW  McKENDRIE  15 
SW  from  corner  Lots  40  and  41  SW 
42.50XNW  ion  Part  Lots  41  and  42 
Blk  1,  Burrel!  Park,  San  Jose.  W 
Altevogt    to    whom    it    may   concern 

Sept.  3.  1924 

Sept  3.  1924-S  ALAMEDA  113  ft  xl3.80 
chs  Part  Lot  14,  Los  Coches  Rcho, 
also  all  tract  lying  bet.  lands  above 
and  the.  Alameda  Road.  San  Jose. 
Jacob  Atlas  to  whom  it  may  con- 
cern  Aug.    28,    1924 

Sept.  3,  1924 — PART  LOT  2  BLK  16, 
Chapman  and  Davis  Tct,  San  Jose. 
Wm  F  Pogue  to  whom  it  may  con- 

c'ern Sept.    3,    1924 

Sept.  3,  1924 — NW  ORCHARD  AND 
Willow  Sts.  fronting  50  ft.  on 
Orchard  and  100  on  Willow  St.,  San 
Jose.      S    and      D    Bruno    to      A    M 

Whiteside Sept.   2,   1924 

Sept.  4,  1924 — LOT  2  Adams  and 
Keller  Add'n,  San  Jose.  Allen  J 
Close   to   whom    it  may  concern.... 

August   27,    1924 

Sept.  4,  1924 — LOT  2  BLK  1,  Cook 
Subdivision,  San  Jose.  George  Mc- 
Killop    to    whom    it    may    concern.. 

August    29,    1924 

Sept.  8,  1924— LOT  585  S-14TH  ST., 
San  Jose.  Dr.  Dorothea  Lee  to 
whom  it  mav  concern.  ..  .Sept.  6,  '24 
Sept.  8,  1924— LOTS  8,  9,  10  BLK  44, 
College  Terrace.  San  Jose.  Steve 
and    Mary    Gjanovich    to    whom    it 

may  concern Aug.  27.  1924 

Sept.  10,  1924— PLOT  OF  GROUND 
immediately  adjacent  to  present 
Walter  Hays  School  lying  in  ptn 
Blk  103,  Palo  Alto.  Board  of  Edu- 
cation of  the  Palo  Alto  School  Dist 
to  George  Bertsche  and  B  H  Briggs 

(as  Bertsche  &  Briggs) 

Sept.    S.    1924 

Sept.  10,  1924— LOTS  21,  22  AND  23, 
Scharf  Shdvn  in  Alto  Vista  Tract 
San  Jose.  Edward  G  W  and  Mary 
Harmon  to  whom  it  may  concern.. 
Sept.    4,    1924 
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SAM'A    tl.AKA    rOl  NTY 


I  orUed  Amount 

,,t     2     lS2i— PIN    LOT    13,    Hills    & 
S;imi)S..n    Tract,    San    Josi-.      Tildcn      . 
I.umliir   &    Mill  Co   vs   Anna   L  and 

■liarlcs    W    Kemllng $594.65, 

.,(  ■)  i;)21— NE  SIYRTLK  ANT)  SE 
llcddinj,'  NE  on  Hodding  1mox200  ft. 
I..  bcK  I'art  I>ot  1  Blk  13,  Univer- 
sity liroundH,  San  Jose.  Tildcn 
i.umb.r  &  Mill  Co  vs  Arthur  L  and 

Carri.-    A    Crosby JI24.20. 

,  pt     4,    1924— ALL.  LAND   liDKD   BY 

lllh,    12th    and    Martha    Sts.,    San  ■ 
Jose.      11  C  Herschbach  and  Samuel 
.>^oiarrin.>    vs    Home    of   Benevolence 
$639.10 


RELEASE  OF  LIENS 


S.\.\"TA        Cl-.\RA       COUNT! 

■Kccorded  Amount 

Aup.  30.  1924— LOT  70  Schielf  Sub  2, 
being  part  of  the  Los  Coches 
Itancho,  Los  Coches.  Sunset  Lum- 
ber Co,  $681.30  Tilden  Lumber  & 
Mill  Co,  $65.50  to  Wm  F  and  Lena 
M    Pogue    

Aug.  30.  1924— PTN  LOT  4  BLK  6, 
I'niversity  Grounds,  San  .lose. 
Pacific   Mfg   Co    to    R   C   Washburn 

: $672 

Sept.  2'.  1924 — PTN  LOT  4  BLK  6,  Uni- 
versity Grounds,  San  Jose.  Art 
Fi.xture  Shop   to   R   C  Washburn... 

$64.80 

Sept!  2.  1924 — LOT  26  and  part  Lot  27 
Blk  7  Range  2  W  Maces  South 
western  Addition,  San  Jose.  Art 
Fixture    Shop    to    Frank    Lauricella 

$169 

Sept!  ■  '  4,'  1924— W  TWENTY-FIRST 
St.  3.71  SE  from  line  bet.  16  and  17 
NW  56.19.xll6  Part  Lots  16  and  17 
Blk  16.  Beachs  Add'n.  San  Jose. 
Sunsent  Lumber  Co,  $160.15;  Wm 
B  Stone,  $45;  Southern  Lumber  Co, 
$75.24:    Williams    &    Russo,    $137.78 

.      to  Michael  K  and  Minnie  C  MuUer. 


Owner — Louis    and    Marie    Smans. 

Architect — None. 

Contractor— G.    W.    Williams    Co.,    1321 
Capuchino  St.,   Burlingame. 

Filed  Aug.    28,  '24.      Dated   Aug.   28,   '24. 

Roof  on Vi 

Brown   coated    hi  ' 

Completed     hi 

Usual  35  days ^4 

TOTAL  COST,   $4500 

Bond,    none.      Limit.    90    working   days. 

Forfeit,  none.     Plans  and  specifications 

aied. 

OFFICE   BLDG. 

N    SIDE    BROADWAT    COM.    85.73    FT. 

westerly  from   Main   St.   thence   30   ft 

westerly.    Redwood   Citry.   All   work 

Owner — San   Mateo  County   Building  & 

Loan    Association,       90       Broadway, 

Redwood   City. 

Architect   —   Alfred    Coffey,    Humboldt 

Bank   Bldg.,    San    Francisco. 
Contractor — .\rthur   Payne,    Oak   Knoll, 

Redwood  City. 
Filed  Sept.  2,  1924.  Dated  Aug.  28,  1924 

1st  each  month   75% 

Usual   35   days    25% 

TOTAL  aOST,  $20,065 
Bond.  $10,032.50;  Sureties.  Aetna  Cas- 
ualty Co.;  Forfeit,  $10;  Limit,  100  wk. 
days;   Plans   and   specifications   filed. 

THEATER   BLDG. 

NW  U.NIVERSITY  AVE.  &  RAMONA 
St.  NW  100  Ft  NE  70  NW  155  SW 
110  SE  55  SW  15  NE  50  N^  5.03-8  SE 
50  NE  24  ft  ll^i  in.  SE  100  NE  25 
ft  to  beg.  Palo  Alto.  All  work  for 
theatre  building. 
Owner — Palo    Alto    Theatre    Co.,    Palo 

.A.lto. 
Architect — Weeks  and  Day. 
Contractor — Barrett    &    Hilp. 
Filed  Sept.   6,   1924.  Dated  Sept.   5,  1924, 

As   work   progresses    75^ 

Usual    35    days    25% 

TOTAL  COST,  $109,622 
Bond,  $55,000;  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland;  Forfeit,  none; 
Limit,  to  be  completed  on  or  before 
April  5,  1925;  Plans  and  specifications 
filed. 


BUILDING  CONTRACTS 


SAN    MATEO    COliNTY 

CHURCH  ,,    ^ 

LOT  16  BLK  6,  Griftth  Ave.,  San  Mateo. 

All"  work    for   one-story    church. 
Owner — The     Grace     Lutheran     Church. 
Architect — None- 
Contractor — H.    T.    Holsher. 
Filed  Sept.   4,   '24.     Dated   Sept.   4,    24. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $o820 
Bond,  limit,  forfeit,  none.  Plans  and 
^specifications   filed. 

SOUTH  S.A.N  FRANCISCO.  All  work  for 
addition  to  water  system. 

,  iwncr — South  San  Francisco  Water  Co. 
South    San    Francisco. 

.\rchitect — None.  _ 

I  (.ntiac.or James  Currie,  1100  Pen- 
insula   Ave.,    Burlingame. 

J'-iled  Sept.  4,  '24.     Dated  Aug.  30,  '24. 

1st  payment '?5% 

Usual    35    days 25  % 

TOT.A.L  COST — About  A  5820  4"  cast 
pipe,  49c;  B  1900  6"  cast  pipe,  54c; 
C  1915  8"  cast  pip?,  59c;  D  560  12" 
cast  pipe,  ,154c;  E  3839  18"  cast 
pipe.   . 

Bond,    $5000.      Surety,    Globe    Indemnity 

<:o.      Limit,    forfeit,   none.        Plans      and 

specififications   filed. 


BUNGALOW 

I'ART  LOT  5  BLK  83,  South  San  Fran- 
cisco.    All  work  for  bungalow. 
Owner — W.  P.  Fuller  &  Co.,  301  Mission 

St.,   San   Francisco. 
.-Vrchitect — None. 

Contractor — Meyer    Bros.,    1    Montgom- 
ery St.,    San   Francisco. 
Filed  .\ug.   30,  '24.      Dated   Aug.   21,   '24. 

Roof   sheathed    $717.83 

Brown  coated   I^J.'^^ 

Completed    717.83 

Usual  35   days 717.82 

TOTAL  COST,  $2871.30 
•Bond,  none.  Limit,  90  working  days, 
forfeit,  none.  Plans  and  specifications 
filed. 


RESIDENCE 

LOT   26   BLK    10,   Burlingame    Terraces, 
Burlingame.      All      work    for      resi- 
dence and  garage. 


STATION 

SAN   MATEO.  All    work   for  frame   sta- 
tion  or  depot. 
Owner — Southern    Pacific    Co.,    65    Mar- 
ket St..  San  Francisco. 
Architect — None. 
Contractor — Cobby    &    Owsley,    74    New 

Montgomery   St.,   San   Francisco. 
Filed  Sept.   S,   1924.  Dated  Sept.  2,   1924. 

Monthly  estimate    75% 

Usual    35    days     25% 

TOTAL  COST,  $17,874 
Bond,  $17,874;  Sureties,  Fidelity  and 
Deposit  Co.  of  Maryland;  Forfeit,  none; 
Limit,  100  working  days;  plans  and 
specifications    filed. 


Aug.  29.  1924— LOT  9  BLK  2,  BUr- 
lingame  Park  No.  2,  Burlingame. 
T  Masterson  et  al  to  G  W  Williams 
Co -'V.ug.    27,    1924 

Aug.  29,  1924 — LOT  18  BLK  21.  San 
Carlos.  Mercantile  Trust  Co  to 
Russell  &  Duncan Aug.   25,   1924 

Aug.  30,  1924 — LOT  14  BLK  40,  East- 
on  No.  3,  Burlingame.  Lenora  E 
Bale  to  whom  it  may  concern... 
Aug.    28,    1924 

Sept.  2,  1924 — LOT  31  BLK  58, 
Easton,  Burlingame.  Chas  M  Cross 
to  J  B  Oswald Aug.  30.  1924 

Sept.  3,  1924 — LOT  1  BLK  7.  Redwood 
Highlands,        Redwood.        Giuseppe 

Ciglintti    to.  Louis      N   Pollard 

• Aug.   29.   1924 

Sept.  4,  1924— LOT  24  BLK  8,  Stan- 
ford Park  No.  2.  John  L  Pierson 
to  R  B  Hughes Sept.  4,  1924 

Sept.  4,  1924— LOT  25  BLK  43.  East- 
on    No.    3,    Burlingame.      W   B    Har- 

gan   to   whom   it  may  concern 

Sept.    3,    1924 

Sept.  4,  1924- LOTS  C,  B  AND  A.  San 
Mateo  Heights.  San  Mateo.  Philip 
Yager  to  whom  it  may  concern  .... 
Sept.  2.  1924 

Sept.  4,  1924 — LOTS  16,  17,  14  AND  15 
Blk  1,  Oakwood  Tract,  Redwood 
City.  Geo  F  Balliet  to  whom  it 
may   concern Sept.    3,    1924 

Sept.  4.  1924 — LOTS  13,  14,  15.  16.  17 
and  18  Blk  2.  Oakwood  Tract.  Red- 
wood City.  Geo  F  Balliet  to  whom 
it   may  concern Sept.   3,  1924 


GARAGE 

LOT    S    BLOCK    2    KNOWLES    TRACT, 
Daly    City.   All  work   for   1-story   & 
basement    dwelling    and    garage. 
Owner — George    &    Ethel    Heidtmann. 
Architect — None. 
Contractor   —   Joseph    S.    Fratessa.    890 

Girard,   San   Francisco. 
Filed   Sept.   6,   1924.  Dated  Sept.   2,   1924. 

Framed      $1040 

Plastered     HOO 

Completed    and    accepted    1100 

Usual   35   days    1100 

TOTAL  COST,  $4340 
Bond,  Forfeit,  none;  Limit,  120  work- 
ing days;  Plans  and  specifications 
filed. 


ERECT  MARQUIS,  $1000;  Garden 
Theatre;  owner,  M.  E.  Hopper  & 
Son,  1117  Webster  St.,  Oakland; 
work  done  by  Electrical  Products 
Company. 

BUNGALOW  and  garage,  $5000;  Lot  19 
Blk  19  Balboa,  Burlingame;  owner 
H.  W.   Eastman. 

BUNGALOW  and  garage,  $5000;  Lot  9 
Blk  12  Montero,  Burlingame;  own- 
er, Josephine  S.  Harris. 


COMPLETION  NOTICES 


SAN    MATEO    COUNTY 


Recorded  Accepted 
.\ug.    29,   1924 — LOTS  A,  B,  C  AND  D 
Blk    7.    Burlingame    Land    Co.,    Bur- 
lingame.     D    Houle    to    J    W    Bevis 
Aug.  25,  1924 


LIENS  FILED 


SAN    MATEO    COUNTY 


Pecorded  Accepted 

.\ug.   29,    1924 — LOT  9   BLK  7,  Lomita 

Park.    San    Mateo.      M    J    Lyons    vs 

A  Toluboff  et  al $118 

Sept.  3.  1924— LOT  2  BLK  10,  Easton 
Add'n,  Burlingame.  Wisnoni  Lum- 
ber Co  vs  Jennie  C  Dore $1047.25 


BUILDING  CONTRACTS 


CONTRA  rOSTA  COUNTY 


DWELLING,  one-story  frame.  $4500; 
W  Humboldt  St..  bet.  Dimm  and 
Tara  Sts.,  Richmond;  owner.  W.  W. 
St.  John.  328  Second  St.,  Richmond; 
A.  L.  Rector,  561  6th  St.,  Richmond. 

AP.-VRTMENTS,  two-story  frame  (3 
apts.),  $9000;  W  Eleventh  St.,  bet. 
Barrett  and  Roosevelt  Sts.,  Rich- 
mond; owner,  W.  S.  Pierce,  818 
Macdonald  Ave..  Richmond;  con- 
tractor, Tandy  &  Thies,  234  Chans- 
lor  St.,   Richmond. 

DWELLINGS  (3)  one-story  frame. 
.$3100  each:  W  3rd  St.,  bet.  Mac- 
donald and  Nevin  Aves.,  Richmond; 
owner,  S.  Sanflllipo,  569  5th  St., 
Ivichmond;  contractor.  J.  C.  Thorn- 
ton.   228    Bissell    St.,    Richmond. 

DWELLING,  one-story  frame,  $3500;  S 
South  St.,  bet.  Pullman  and  Stege 
-\ves.,  Richmond:  owner,  A.  Le- 
grand,    3140   25th   St.,    Richmond. 


.\  record  of  most  satisfactory 
growth  is  displayed  by  the  Built-in 
Fixture  Company  of  Berkeley,  which 
rt^cently  held  its  annual  meeting. 

The  company  manufactures  about 
fifty  different  articles  of  built-in  fur- 
niture, including  folding  wall  tables, 
folding  wall  seats,  ironing  boards,  cup- 
boards, medicine  closets  and  a  number 
of  special  combination  fixtures.  All  of 
the  devices  are  standardized  in  manu- 
facture as  well  as  installation  and  are 
interchangeable  so  that  they  can  be 
arranged  in  assemblies,  much  after  the 
fashion  of  sectional  bool^cases. 

Starting  with  monthly  sales  of  Jl.'JOfi 
in  1920  t>ie  business  has  grown  with 
ever  inci-easing  rapidity,  the  sales  for 
the  year  ending  July  31,  totaling  $150!- 
981. 

The  company  employs  forty-five 
people  and  has  over  $100,000  capital  in 
use.  Dealers  are  maintained  in  Cali- 
fornia. Oregon.  Washington,  Idaho, 
Utah,  Texas,  Arizona.  Colorado,  Hawaii, 
Me.xico,  Wyoming,  Georgia,  Ohio  and 
Alabama. 
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GLASS 


A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  ami  Inside  House  Paints 

Rubber  Cement  Floor  Paint 

Concreta 

Washable  Wall  Finish 

Pioneer  Shingle  Stains 

Porch  and  Step  Paint 

Decoret  (A^arnish  Stain) 

Silkenwhite  Enamel 

Fuller  Oil  Stains 

Factory  White  Enamtl 

Fullerwear  Spar  Varnish    (.for 

inside  and  outside) 
15  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror   Paint   and    Varnish 

Remover 
l'io:ippr  White  L^ad 


Plate  Glass 
Window  Glass 
Ornamental  Glass 


Mirrors 


Beveling 

Polishing 

Silvering 


Estimates     furnished     on     request 

W.  p.  FULLER  &  CO. 


301  Mission  Street 


San  Francisco 


Phone  SUTTER  4400 


Fuller  Branches 

OAKLAND 

LOS  ANGELES 

SAN    DIEGO 

PORTLAND 

SEATTLE 

SACRAMENTO 

HOLLYWOOD 

SANTA  MONICA 

BOISE 

PACOMA 

STOCKTON 

PASADENA 

SAN   BERNARDINO 

WALLA    WAL^A 

SPOKANE 

FRESNO 

LONG    BEACH 

SANTA   ANA 

SALT  LAKE  CITY 

YAKIMA 

U'^  ALU 
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KOEHRINQ 

DANDIE  Light  Mixer 


Dandie  with  steel  disc  wlieels  and  solid 

rubber     tires;     power     charging     sliip, 

water   tank  and   gasoline   engine. 


T~^  QUIP  it  to  your  special  needs.  Rubber 
ft*^  tires  to  save  the  time  waste  of  be- 
I  tween-job  hauls,  and  to  expand  your 
Working  territory.  Light  duty  hoist.  Loin' 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 
Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
rijng  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Uaiidie  with  steel  trucks:  power  charg- 
ing    skip,     water     tank     and     gasoline 
engine. 


— no — but  the  most  remarkable  value  of 
all  light  mixers — and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  autonxatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Payers,  Mixers,  Cranes,  Draglines.  Power  Shovels 
MILM  AlKKE.  WISCONSIN 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 

;     i 

Harron,  Rickard  &  McCone  Co. 


SAN   FRANCISCO 


LOS   ANGELES 


Building  and  Engineering  News 
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Stoektiin    Architect.*'    Association 
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LIMBER    DEMAND    SATISFACTORY 


Lumber  demand  holds  up  satisfac- 
torily, according  to  the  "American 
Lumberman,"  Chicago.  Southern  pine 
demand  remains  several  notches  over 
normal.  Bookings  during  the  vyeek 
ended  August  16,  exceeded  output  by 
18  per  cent  and  shipments  by  4  per 
'■ent.  Orders  have  incxeased  to  the 
1'  aviest  in  several  months,  while 
locks  are  declining,  both  in  size  and 
ia  desirability  of  assortments.  Orders 
have  been  especially  numerous  for 
yard  items;  these  are  in  particularly 
low  supply  and  firmly  held.  Shed 
working  into  a  stronger  position.  Mill 
prices  remain  firm.  However,  there 
are  reported  to  be  more  transient  cars 
afield,  as  a  result  of  recent  speculative 
activities  by  wholesalers,  and  while 
these  usually  are  rtfadily  absorbed, 
some  concessions  have  been  granted 
to   avoid  demurrage. 

Douglas  flr  market  holds  very  strong, 
with  demand  exceeding  output.  Stocks 
are  low  and  in  some  cases  scarce,  with 
prices  advancing  during  the  month. 
Coast  lumbermen  assume  an  indepen- 
dent attitude  and  will  book  only  such 
orders  as  carry  their  prices  and  suit 
their  present  stocks,  avoiding  future 
commitments.  Demand  for  Western 
pines  has  revived. 


Poor   Management   is   Declared 

The    Morgue    of    Business    Failures 


The  records  of  the  morgue  of  busi- 
ness failures  give  "poor  management" 
as  the  cause  of  a  vast  majority  of  com- 
mercial deaths,  according  to  the  Do- 
mestic Commerce  Division  of  the  De- 
l)artment  of  Commerce  in  "'Budgetary 
Control  in  Retail  Store  Management," 
the  first  of  a  series  of  pamphlets  pre- 
pared for  the  purpose  of  helping  the 
American  retailer  overcome  .some  of 
his  more  difficult   business   problems. 

Failures  have  been  attributed  to 
lack  of  sufficient  working  capital  to  a 
poor  location,  and  are  very  often  falsely 
laid  at  the  door  of  economic  changes. 
In  summarizing  these  causes,  however, 
the  Domestic  Commerce  Division  says 
that  bad  management  in  some  form 
appears  to  be  the  explanation  of  most 
of  them. 

More  thorough  understanding  of  in- 
dividual management  problems  will 
save  many  wobbling  retailers,  the  Di- 
vision asserts,  pointing  to  the  fact  that 
the  retail  store  is  conspicuous  in  the 
field  of  business  enterprise  for  the  num- 
taer    of   casualities. 

"Only  in  the  past  three  or  four  years 
has  the  merchant  realized  that  his 
business,  as  well  as  that  of  the  manu- 
facturer, is  a  science,  and  that  he,  too, 
can  well  afford  to  utilize  many  of  the 
new  methods  which  are  being  adopted 
in  business  management  in  the  entire 
field  of  industry,"  the  Division  says  in 
advocating    budgetary    control. 

Operation  of  a  business  is  much  like 
the  running  of  a  ship,  the  Division 
points  out,  in  explaining  the  need  for 
better  management.  The  Captain  has 
a  goal — the  port  to  which  he  is  bound; 
the  chart  of  the  course;  and  the  instru- 
ments, such  as  compass  and  sextant,  to 
keep  him  on  his  course.  The  captain 
of  a  business  must  take  the  same  pre- 
caution in  guiding  his  business  ship 
over  the  rough  seas  of  competition  and 
alternating  periods  of  prosperity  and 
depression.  The  established  quotas 
and  limits  are  the  ports  toward  which 
the  business  pilot  is  heading;  the  bud- 
get; the  map;  and  the  comparison  of 
actual  with  estimated  figures  corres- 
ponds  to    the    ship's    compass   and   sex- 


tant, for  by  this  the  direction  of  move- 
ment and  the  location  of  the  business 
is   determined. 

Selling  is  the  "little  idol"  in  many 
retail  organizations,  the  Division  says 
in  connection  with  the  subject  of  co- 
ordination of  the  activities  of  a  busi- 
ness. Small  consideration  is  given  to 
the  cost  of  these  sales  and  the  margin 
which  they  should  yield.  The  bringing 
together  of  the  costs  and  possibilities 
of  the  constituent  elements  of  the 
selling  process  enables  the  community 
purchasing  agent,  the  retailer,  to  ar- 
ri\'e  at  an  approximately  correct  rela- 
tion between  sales  volume  and  ex- 
pense. 

The  tremendous  losses  (caused  by 
over-purchasing)  which  were  taken 
during  the  last  period  of  depression, 
can  be  attributed  in  part,  to  the  lack 
of  intelligent  control  of  buyers  ac- 
tivities, the  Division  says  in  a  chapter 
devoted  to  Centralizing  Executive  Con- 
trol. 

Making  forecasts  and  Recording  Re- 
sults, Division  of  Budget  for  Control, 
Sales  Budget,  Merchandise  Budget, 
Operating-Expense  Budget,  Advertising 
Budget,  and  the  Advantages  and  Dis- 
advantages of  Budgetary  Control,  are 
discussed  in  succeeding  chapters  of  the 
pamphlet. 

The  publication  was  prepared  by 
Laurence  A.  Hanson,  formerly  affiliated 
with  the  Boston  Eetail  Trade  Board 
and  -later  managing  director  of  the 
Massachusetts  Retail  Merchants  Asso- 
ciation, as  a  result  of  original  research 
in  the  field  with  which  the  bulletin 
deals.  The  data  was  gathered  directly 
from  prominent  retailers  all  over  the 
country.  It  represents  the  co-ordinated 
opinions  of  the  most  progressive  retail 
agencies,  and  presents  an  approach  to 
the  solution  of  the  problem  heretofore 
unattempted,  according  to  the  Domestic 
Commerce  Division.  The  pamphlet 
known  as  Trade  Information  Bulletin 
No.  266  may  be  obtained  upon  request 
from  the  Bureau  of  Foreign  and  Do- 
mestic Commerce  in  "Washington,  or 
from  any  of  the  Commerce  Depart- 
ment's offices. 


THE    GASOLINE    TAX 


The  tax  on  gasoline  has  become  so 
popular  among  state  governments  since 
Oregon  first  imposed  the  levy  in  1919 
that  thirty-five  states  now  use  this 
means  of  collecting  revenues  for  high- 
way construction  and  maintenance. 
Municipal  governments  also  have  an 
eye  on  gasoline  as  a  means  of  produc- 
ing revenue.  The  average  of  the  tax 
is  about  two  cents,  though  twelve 
states  make  their  levy  only  one  cent 
a  gallon  and  Arkansas  imposes  four 
cents  a  gallon,  which  would  seem  to  be 
somewhat  unreasonable  because  it 
amounts  to  15  or  20  per  cent  of  the  re- 
tail sales  price.  California,  with  a 
two  cent  tax,  will  derive  this  year 
about  ?8, 500, 000  from  the  owners  of 
motor  vehicles,  and  the  total  revenue 
in  all  states  will  be  more  than  $50,000,- 
000. 

The  theory  is  that  this  tax  is  to  be 
used  in  highway  maintenance  and  con- 
struction. Few  of  the  highways  in  the 
metropolitan  areas,  not  even  those  of 
modern  construction,  are  adequate  for 
the    rapidly    increasing      motor      traffic. 


Obsolete-  ideas  of  road  building  which 
prevailed  in  the  days  of  the  horse  and 
wagon  are  still  applied  to  the  construc- 
tion work  not  only  in  the  rural  dis- 
tricts but  also  in  metropolitan  areas. 
Wider  roads  are  needed  and,  in  areas 
where  traffic  is  particularly  heavy,  one- 
way lanes  should  be  provided.  It  is 
not  likely  that  motorists  "will  continue 
to  object  to  the  tax  if  bigger  and  bet- 
ter highways  are  provided,  because 
better  roads  will  mean  less  wear  and 
tear  on  automobiles.  The  gasoline  tax 
does  seem  to  provide  an  equitable 
means  of  distributing  the  cost  of  the 
highways,  and  it  does  not  seem  yet  to 
have  put  any  appreciable  check  on  the 
rapidly  increasing  number  of  automo- 
biles and  motor  trucks. 


The  Willite  Company  of  Arizona  has 
been  organized  with  H.  G.  Feraud, 
president;  Joe  V.  Prochaska,  vice-presi- 
dent; George  H.  Clark,  secretary,  and 
James  B.  Girand  and  C.  C.  Cottrell,  di- 
rectors. Mr.  Prochaska  will  be  in 
charge  of  the  company's  business.  Mr. 
Cottrell  is  chief  engineer  of  the  West- 
ern  Willite   Company. 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


Ruilders'  Exchanges  of  Southern  California  at  a  general  meeting  held  in 
Tnr,e  Beach  rrcentfv  discussed  some  important  matters  tending  to  brmg  about 
^  Mos^rrelltTon"  i^  P  between  all  exchanges  in  the  Southern  section  and  to 
devllopwa>B    and    means    of    carrying    on    the    work    of    each    organi.at.on    for 

''^   Amrn.''X"U're"''impon''an"-  matters    discussed     the     following    may     be 
Among    '„''^,™"'"';  '^/,he    questions    affect    Exchanges    in    Northern    and 
mentioned     in-as-much    as_tne     ,je  Southern    part    of    the    state: 

^^"Yia'^n'anTaeU.r:  brJUen  which  will  result  in  more  so-called  compet- 
'-'%'""L"n"vTt"on  b"e  "taken' which  will  result  in  the  remunerating  of  re- 
spons7;;fe  low'^brddTrs  for  figuring  a  iob.  when  that  Job  is  let  to  a  h.gher 
bidder?  „„.  =  „_    v,„    takpn    which    will    protect    the    contractor    who    bids 

'""i^  whe"r''e  the  rrchitecth"as  furnished  plans  and  specifications  and  has 
on  a  job  where  t''«.i'"'"'\f".  "  i„„se  stating  -all  work  shall  be  done  accord- 
i;;^"'':   CUy    0%irn\""crsr"tL"rebyX:wYng'the    entire    responsibility    on    the 

.  '""'4!!can    the    Builders'    Exchange    be    advantageously    and    economically    ad- 

expected.  

The  National  Lumber  Manufacturers- 
Association  estimates  forest  fire  loss 
this  season  in  California,  Oregon, 
Washington,  Montana  and  Idaho  at  J4,- 
"-oO  000  Of  this  53,000,000  represented 
loss  to  standing  timber  in  the  national 
forests  and  parks;  $500,000  damage  to 
nrivatelv  owned  standing  timber,  and 
an  equal  sum  to  logs  and  logging 
equipment,  while  $250,000  was  in  losses 
to  settlers  and  miscellaneous  com- 
munity property.  Incendiary  fires, 
forest  visitors,  lightning,  and  industrial 
operation  in  clearing  land  were  given 
as  the  chief  causes  of  the  forest  fires, 
with  very  few  "atlributable  to  logging 
operations." 

Plans  involving  a  request  to  the 
next  California  State  Legislature  for 
an  appropriation  of  between  $500,000 
and  $1,500,000  to  be  used  specifically  in 
financing  convict  road  camps  so  that 
nearly  three  times  the  present  number 
of  convict  workers  can  be  placed  in 
California  highway  and  construction  of 
a  new  State  prison  avoided  for  the 
present,  have  been  placed  before  Gov- 
ernor Richardson's  ■•committee  of 
nine,"  investigating  state  highway 
problems,  and  may  be  approved,  it  is 
rumored  in  State  Highway  Commission 
circles. 


The  Pugel  Sound  Power  &  Light  Co., 
Seattle.  Wash.,  will  install  the  fourth 
hydroelectric  unit  at  the  White  river 
plant  about  November  1.  The  new  unit 
will  be  of  23.000  horsepower  capacity 
and  will  increase  the  capacity  of  the 
plant  to  84,662  horsepower.  Water  will 
lie  supplied  to  the  turbine  through  a 
penstock  extending  2300  feet  from  the 
,nd  of  the  present  pressure  tunnel.  The 
operating  head  at  the  plant  is  440  feet. 
The  cost  of  construction,  it  is  estimat- 
ed,  will  be   about   $1,200,000. 


PUBLICATIONS 


"Heights  of  Brick  Courses,"  is  the 
title  of  an  extensive  tabulation  pre- 
liared  for  draftsmen  by  the  Indiana 
Limestone  Quarrymens  Association, 
Bedford,  Ind.  It  is  printed  on  heavy 
board  stock  and  is  suitable  for  tacking 
on  the  wall  or  the  drafting  board,  or 
may  be  kept  in  a  drawer  for  refer- 
ence. 

The  table  will  enable  the  designer  or 
the  estimator  to  translate  wall  heigh" 
in    terms    of    courses    to    terms    of    f- 
inches,  and  sixteenths  when  the  size 
the  brick  and   the   width   of   the   joir- 
are  known.     The  table  is  based  on  unit^ 
of    four    bricks    plus    four    joints,    and 
thus  should  cover  about  any  brick  size 
and  joint  size  ordinarily  found,  and  will 
be  of  great  aid  and  a  time  saver  to  the 
user. 

American    Library  Association.   86    1 : 
Randolph    St..   Chicago.    111.,    is   mart;, 
ing   a    new    book    "Library    Buildini-' 
Cloth    $3.50.      The    book    was    prepy : 
by   Chalmers    Hadley.    Librarian    of    ■ 
Denver  Public  Library,  who  has  ha'l 
great   deal    of   experience   and    who    h-. 
made  a  special  study  of  library  archi- 
tecture.    The  book  is  illustrated.     Some 
of    the    topics    include    general    princi- 
ides;     location     and'    shape;     architt 
capacity:     floor     plan.s;     furniture; 
rangement:     lighting;     plumbing.     • 
Emphasis    is    placed    on    the    small    1.- 
hrary    building  costing   $50,000   or   less. 


The  Oakland  Board  of  Education  has 
voted  to  incorporate  in  its  school  build- 
ing contracts,  it  the  law  so  allows,  a 
clause  which  will  assure  employment  of 
local  men  and  purchase  of  supplies  and 
materials  in  Oakland.  This  action  was 
taken  when  representatives  of  the 
Central  Labor  Council  and  Building 
Trades  Council  met  with  the  educa- 
tional board  and  asserted  that  Oakland 
and  Alameda  County  were  the  only  two 
localities  in  the  state  where  outside 
and  alien  labor  were  employed  and 
where  the  practice  of  purchasing  rna- 
terial  and  equipment  outside  the  city 
was    still   in    force. 


Great  Northern  Railway  Co.,  through 
its  subsidiary,  the  Eomers  Lumber  Co., 
has  bought  timber  stand  of  1.000,000,- 
000  feet  near  Marion  in  Kalispell.  Mont.. 
district,  from  the  Anaconda  Copper 
Mining  Co.  Present  holding,  available 
to  .Somers  mill  on  Flat  Head  lake,  is 
sufficient  for  four  or  five  years.  New- 
tract  will  furnish  supplies  for  fir,  birch, 
cedar  and  pine  for  25  to  30  years.  Mill 
will  produce  ties  and  some  bridge 
timber. 


Charles  E.  Greenfield,  contractor  of 
Santa  Cruz,  suffered  a  stroke  of 
paralysis  while  driving  his  auto  in  that 
city  on  September  10,  which  caused  him 
to  collide  with  a  Union  Traction  street 
car.  Greenfield  was  not  seriously  in- 
jured. 


Mayor  E.  E.  Roberts  of  Reno.  Nevada, 
has  ijeen  selected  president  of  the  Ne- 
vada Transcontinental  Highway  Ex- 
position to  be  held  in  Reno  in  1926.  W. 
C.  Gelatt  will  be  directing  general  and 
Fied  Stadtmuller.  treasurer.  Governor 
J  G  Scrugham,  former  Governor 
lOmmet  D.  Boyle,  George  Wingfield  and 
i-'enalors  Key  Pittman  and  Tasker  L. 
Oddie  have  been  named  honorary  mem- 
bers of  the   executive  committee. 

H  S.  Williams,  city  engineer  of 
Santa  Cruz,  has  resigned  to  accept  a 
position  in  the  State  Department  of 
Public  Works.  Henry  Godegast,  for- 
mer assistant  city  engineer,  has  been 
named    city    engineer    of    Santa    Cruz. 


Eagle  Body  Manufacturing  Company 
of  San  Jose,  specializing  in  auto  school 
bus  and  other  transportation  bodies, 
has  purchased  a  site  with  a  iDO-ft. 
frontage  at  48th  and  San  Pablo  Aves., 
Oakland,  and  w^ill  erect  a  modern 
plant.  Harry  Sibley  is  manager  of  the 
concern. 


Truscon  Steel  Co.,  'Voungstown.  Ohio, 
has  issued  a  booklet  telling  of  the 
Truscon  Steel  Company's  part  in  the 
building  of  the  new  foundry  for  the 
Studebaker  Corporation  at  South  Bend. 
Indiana.  The  structure  covers  an  area 
of  683  by  722  feet — eleven  and  one-third 
acres  of  ground  space.  Nearly  9.000.000 
pounds  of  structural  steel  were  used  in 
its   construction. 


Federal  Government  will  shortly  sell 
at  auction  between  130.000.000  and  140.- 
000,000  feet  of  standing  timber  in  the 
Olympic  National  Forest  near  Lake 
Quinalt,     Washington. 

Monarch  Forge  &  Machine  Co..  Port- 
land Ore.,  has  lei  a  cimtract  tor  the 
erection  ot  a  $-.".000  plant  at  Fourth 
and  Flanders  streets,  that  city.  The 
company  was  formerly  known  as  the 
Clarke    County    Iron    VVorks. 


The  Revised  Seventh  Edition  of  the 
Crosby.  Fiske.  Forester  Handbook  ot 
Fire  Protection  and  Control  is  now  off 
the  press.  The  volume  describes  in 
detail  all  the  approved  methods  of  pre- 
venting the  start  and  the  spread  of  . 
firo.  and  ot  fire  extinguishment.  It  is  • 
published  by  D.  Van  Nostrand  &  Co.,  8 
Warren  St.,  New  York  City.  Price  per 
copy    $4. 

The  Leach  Company.  Oshkosh,  Wis 
consin.  i^  distributing  the  7-S  Mixei 
Book  which  contains  the  results  of  the 
series  ot  tests  recently  conducted  by 
the  Robert  W.  Hunt  Company,  consult- 
ing engineers,  on  different  makes  of 
concrete  mixers.  Copies  of  the  7-S 
Mixer  Book  will  be  sent  by  the  Leach 
Company  on   request. 

"PI  RMf         t  TlLIT-i—        DEFIXKII 

The  ci-y  ot  Sapulpa.  Okla..  issued 
Ijonds  to  buy  land  tor  a  cemetery  to  be 
owi.ed  and  controlled  by  the  city.  This 
v.as  done  unde.-  the  provision  in  the 
state  constitution  authorizing  cities  ot 
Oklahoma  to  issue  bonds  "for  the  pur- 
pose ot  purchasing  or  con-itructing 
public  utilities  to  be  owned  by  such 
city."  .\  taxpayer  of  the  city  objected 
;..  the  ^ssue.  claiming  a  c  metery  was 
nDt  a  "iiublic  utility"  within  th  :  mean- 
ins   of     he  the  constitution. 

But  the  Supreme  Court  ot  Oklahotnt 
rv.led  that  a  cemetery  wa>^  .n  '.luulic 
utility.  Burial  pLices,  it  heid,  are  in- 
dispensable. Proper  and  0 '.-ent  sep- 
ulchre of  the  dead  is  ne  evsary,  not 
or.Iv  in  respect  to  them  "rmt  to  the 
•;,-nsib  lities  and  f.-elings  of  the  living. 
•It  conie-ns  the  public  health,  and 
If  such  places  were  not  prepared  by 
private  enterprises  it  would  be  the 
duty  of  the  state  to  act  in  the.  prem- 
ises," said   the  court. 
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ORGANIZATION  NEWS 

(IrKnnlznllonii    hnvInK    n    illrrrt    ronnrrtlon    nlth    the   rotiMtrurtlon    indostry   are    Invited    to    nbmtt   >e<TB   tor   pnbllea- 

tton  In  tlila  depnrtmcnt. 


ALAMKUA     COI  NTY     DIII.DKRS     TO 
KIIKCr  STAMJAHDI7.KU  HOMIilS 


T'lan.s  aro  being  laid  liy  Ih.-  Alameda 
County  Home  Biiililfrs  liio.,  who  have 
Just  completed  five  homes  at  Fleming 
and  Madera  avenues  in  East  Oakland, 
for  what  they  term  an  extensive  "home 
i.inufafoturing  program." 

Their    principle    of    construction,    ac- 

idinp  to  I.  L.  Capps,  manager,  is  as 
;..llows: 

"Fine  homes,  like  fine  automobiles, 
ran  be  manufactured  in  volume.  If  the 
work  is  carefully  planned  and  sched- 
uled the  results  will  be  the  same.  Sav- 
ings will  he  effected  in  quantity  ma- 
terial purchases.  They  will  be  made 
in  labor  by  methods  of  standardization. 
they  will  be  made  in  time  as  a  result  of 
careful  scheduling.  Finally,  they  will 
be  made  on  profits  themselves,  smaller 
returns  on  many  homes  replacing 
larger  returns  on  few  homes.  It  is 
right  that  these  savings  should  bo 
passed  on  to  the  buyers  in  the  form  of 
better  homes  and  lower  prices.  Quality 
can  be  higher  as  the  result  of  the 
economies  mentioned,  which  will  per- 
mit more  lavish  equipment  of  the 
homes  and  because  of  labor  standardi- 
zation, which,  when  properly  managed, 
means  work  done  more  easily  and 
quickly." 

The  five  homes  now  being  displayed 
by  the  Alameda  County  Home  Builders 
Inc.  were  erected  on  this  plan,  as  will 
be    the   forthcoming    series    of    twenty. 


Standards   For   Steel    Reinforcing 

Bars   Adopted   at  Washington   Meet 


TO       SKTT1.E       STATUS       OF       TRADE 
ASSOCIATIONS 


The  next  move  in  the  determination 
of  a  final  federal  policy  with  respect  to 
the  statistical  activities  of  trade  asso- 
ciation is  up  to  those  organizations 
themselves.  It  is  indicated  at  the  justice 
department.  Attorney  General  Stone, 
it  was  said,  has  in  preparation  a  series 
of  cases  which  may  finally  clear  up 
the  scope  of  the  rights  of  trade  asso- 
ciations in  collecting  and  disseminating 
statistical  data  and  these  cases  will  be 
relied  upon  to  fix  the  government's 
|t>.licy  unless  the  associations  can  sug- 
ut-st  more  typical  cases. 

Representatives  of  various  trade  as- 
sociations h/ave  conferred  with  Mr. 
Stone  and  he  accorded  them  the 
lirivilege  of  learning  what  the  justice 
ilepartment  was  doing  in  the  way  of 
working  up  cases  which  might  be  ex- 
pected to  settle  the  various  points  in- 
volved. According  to  department  of- 
iirials,  Mr.  Stone  has  received  no  fur- 
iher  word  from  the  association  ofllcials 
iind  the  assumption  at  the  department 
s  that  they  are  satisfied  with  the  line 
r  procedure  being  followed  or  they 
A  ould  have  suggested  some  alternative. 


BUILDERS'   BANQUET 


The  regular  monthly  banquet-meet- 
ing of  the  Contra  Costa  County  Build- 
ers' Exchange  was  held  in  the  ex- 
change quarters  in  Richmond,  Friday 
evening,  Sept.  12.  P.  M.  Sanford,  presi- 
dent of  the  exchange,  presided.  The 
lianquet  was  provided  by  the  lumber 
and  mill  members  of  the  organization. 
Al  P.  Hill  acted  as  chairman  and  was 
assisted  by  representatives  of  the 
Irwin  Lewis  Lumber  Company,  H.  Mil- 
radt  &  Son,  San  Pablo  Lumber  Com- 
pany, Stege  Lumber  &  Hardware  Com- 
pany and  the  Tilden  Lumber  Company. 


Steel  manufacturers,  big  distribut- 
ing interests,  and  representatives  of 
the  Associated  General  Contractors  of 
America  and  other  consumer  represen- 
tatives, meeting  in  the  Division  of 
Simplified  Practice,  Department  of 
Commerce,  adopted  as  standards  for 
steel  reinforcing  bars  eleven  sizes, 
based  on  the  area  of  the  bars.  This 
action,  effective  on  January  1  for  pro- 
ducers and  on  March  1  for  distribu- 
tors who  have  stocks  or  current  orders 
to  be  cleared  before  the  completion  of 
the  action,  will  replace  some  forty  or 
more  sizes  at  present  in  use.  The 
meeting,  which  brought  together  all 
interested  groups,  was  presided  over 
by  Edwin  W.  Ely  of  the  Division. 

Opening  the  discussion,  A.  E.  Lindau, 
who  represented  both  the  American 
Concrete  Institute  of  Detroit  and  the 
American  .System  of  Reinforcing  of 
Chicago,  outlined  the  pre-war  ex- 
perience as  to  varieties  demanded.  He 
showed  how  in  a  single  plan,  18  to  20 
sizes  of  reinforcing  bars  were  fre- 
quently called  for,  some  with  as  little 
as  l/l'eth  of  an  inch  variation.  The 
demand  was  curbed  during  the  war,  but 
had  since  backslid  to  nearly  as  great  a 
variety  as  before.  He  declared  that 
certain  state  highway  departments  had 
standard  plans  which  included  other 
than  the  suggested  standard  sizes,  and 
that  a  certain  amount  of  hesitancy 
might  be  found  before  changes  to  the 
standards  would  be  made. 

W.  A.  E.  Doying  of  the  Panama  Canal 
spoke  in  favor  of  the  proposed  stand- 
ards, as  did  O.  L.  Grover  of  the  Bureau 
of  Public  Roads,  Department  of  Agri- 
culture, and  A.  W.  Slater  of  the  Bureau 
of   Standards. 

E.  F.  Kelley,  representing  the  Ameri- 
can Association  of  State  Highway  Of- 
ficials, and  W.  O.  Irwin  of  Youngtown, 
O.,  representing  Truscon  Steel  Com- 
pany, discussed  highway  construction. 
Mr.  Irwin  disclosed  that  from  the  dis- 
tributors' standpoint,  the  present  var- 
iety is  tying  up  huge  sums  in  stocks 
and  that  the  consumer  has  to  pay  the 
interest  on  the  Investment.  Pacific 
Coast  points,  he  said,  call  for  a  greater 
variety  than  the  central  and  eastern 
parts  of  the  country. 

George  E.  Routh,  Jr.,  of  the  Kalman 
Steel  Company,  Chicago,  recommended 
that  the  area  of  bars  be  considered  for 
standardization  rather  than  the  shapes, 
a  position  which  was  indorsed  by  Rich- 
ard L.  Humphrey  of  Philadelphia,  who 
represented  both  the  Committee  on 
Standard  Specifications  for  Concrete 
and    the   American    Society    for    Testing 


SUIT      FOLLOWS     FAILURE     TO      DE- 
CLARE DIVIDENDS 


Charging  that  officials  of  the  'West 
Turlock  Lumber  &  Mill  Company  of 
Turlock  have  violated  provisions  of 
the  United  States  Revenue  Act  of  1921 
by  failing  to  declare  dividends  for 
three  years,  during  which  time  re- 
sources of  the  corporation  have  ac- 
cumulated to  the  extent  of  $154,825, 
with  an  indebtedness  of  but  $9,007.41, 
Mary  L.  Roberts,  who  owns  seventy- 
five  of  the  260  shares  of  capital  stock, 
valued  at  $100  a  share,  has  brought 
suit   in    the    Superior    Court    in   Mo<3esto 


Materials.  Other  speakers  included 
Commander  Ralph  'Whitman  of  the 
Xavy  Department,  C.  A.  Bissell  of  the 
Reclamation  Service,  Department  of  the 
Interior,  J.  H.  Gray,  of  the  American 
Telegraph  &  Telephone  Company,  E. 
P.  Goucher  of  the  American  Electric 
Railway  Association,  M.  W.  Lewis  of 
the  oflice  of  the  Chief  of  Engineers, 
War  Department,  D.  H.  Sawyer  of  the 
Associated  General  Contractors  of 
America,  Dr.  John  M.  Gries,  Chief  of 
the  Division  of  Building  and  Housing, 
Department  of  Commerce. 

"The  complexities  of  building  con- 
struction are  becoming  greater  daily," 
Mr.  Sawyer  told  the  meeting.  "Ten 
years  ago,  without  the  improved  means 
of  handling  materials,  we  couldn't  have 
accomplished  the  program  which  to- 
day is  being  carried  on.  The  Associated 
General  Contractors  are  for  anything 
which  will  lessen  the  cost  of  materials 
and  will  decrease  labor  and  equipment, 
as  any  such  step  will  not  only  be  of 
advantage  to  them  but  to  the  owner 
who  pays   the  bill. 

"Applying  this  specifically  to  the 
problem  of  reinforcing  bars,  the  hand- 
ling of  material,  the  segregation  of  ma- 
terial of  various  sizes  and  shapes,  the 
operation  of  machinery  to  bend  and 
deform  bars,  all  present  a  serious  bur- 
den to  city  constructors,  both  from  the 
standpoint  of  space  and  men  to  handle 
such  material.  Assuredly,  any  step 
for  simplification  will  find  our  organi- 
zation  members  supporting  it." 

Consideration  of  the  questiion  of 
grades, — a  proposition  having  come 
from  several  sources  that  one  grade 
take  the  place  of  the  existing  three 
grades, — the  statement  was  made  that 
a  committee  of  the  American  Society 
for  Testing  Materials,  and  it  was  de- 
cided to  hold  this  question  in  abeyance 
until  the  next  annual  conference  on 
revisions  of  the  simplification  adopted 
today.  Further  information  will  be 
sought  in  regard  to  this  subject  from 
the  Association  of  American  Steel  Man- 
ufacturers. 

The  areas  in  inches  of  the  standards 
adopted  were  as  follows:  .049,  .110 
.196,  .250,  .307,  .442,  .602,  .785,  1.000, 
1.266,   1.563. 

More  than  80  per  cent  of  the  annual 
tonnage  of  the  steel  mills  of  the  coun- 
try in  this  commodity  was  represented 
by    those   at   the   meeting 

Following  the  action  of  the  confer- 
ence, representatives  of  distrib»utors 
held  a  meeting  in  the  Hotel  Hamilton 
to  consider  how  they  might  best  adapt 
their  businesses  to  the  changes  re- 
sulting from  the  simplifications  adopt- 
ed. 


against  the  corporation,  seeking  to 
force  an  accounting  of  the  business 
and   secure   a  dividend. 

According  to  the  complaint,  the  of- 
ficers of  the  defendant  corporation 
have  permitted  profits  for  three  years 
to  accumulate.  Mrs.  Roberts  declares 
that,  unless  this  is  stopped,  the  govern- 
ment will  take  the  entire  profit  at  the 
end  of  four  years,  under  the  revenue 
act,  and  penalize  the  stockholders  ac- 
cording to  their  interests  in  the  en- 
forcement of  the  25  per  cent  corpora- 
tion tax.  This  will  result,  it  is  alleged, 
in  the  government  taking  all  of  the 
profits  for  four  years  in  addition  to 
exacting  a   penalty. 


Saturday,    September    20,    1924 


AND       VARNISH    IN 
HALF   OF  19S4 


The  Department  of  Commerce  an- 
nounces that,  according  to  data  collect- 
ed by  the  Bureau  of  the  Census,  there 
were  produced  during  the  .six  months' 
period  from  January  1  to  June  30,  1924, 
253,744,100  pounds  of  paste  paints 
(comprising  177,259,000  pounds  of  white 
lead  in  oil,  5.960,000  pounds  of  zinc 
oxide  in  oil,  and  70,525,100  pounds  of 
other  paste  paints);  45,122,500  gallons 
of  ready-mixed  and  semipaste  paint; 
34,718,300  gallons  of  varnish,  japans, 
and  lacquers,  other  than  pyroxylin;  and 
1.430,700  gallons  of  pyroxylin  (nitro- 
cellulose)  varnish   or   lacquers. 

The  statistics  for  the  first  half  of 
1924  as  compared  with  the  second  half 
of  1923  show  increases  of  32.1  per  cent 
for  paste  paints,  17.7  per  cent  for 
ready-mixed  and  semipaste  paints,  and 
5.7  per  cent  for  varnishes,  japans,  and 
lacquers,  other  than  pyroxylin.  The 
second  half  of  1923  as  compared  with 
the  first  half  of  that  year,  however, 
shows  decreases  of  22.3,  12.3,  and  13.3 
per  cent,  respectively,  for  these  three 
classes  of  products.  Comparison  of  the 
first  half  of  1924  with  the  first  half  of 
1923  brings  out  increases  of  2.7  per 
cent  and  3.2  per  cent,  respectively,  for 
paste  paints  and  ready-mixed  paints, 
and  a  decrease  of  8.4  per  cent  for  var- 
nishes, japan.s,  and  lacquers,  other  than 
pyroxylin.  Pyroxylin  varnishes  were 
first  reported  in  1924,  and  therefore 
there  are  no  comparative  data  for  this 
class  of  products. 

The  statistics  are  based  upon  the  re- 
ports of  519  establishments,  of  which 
154  reported  the  manufacture  of  white 
lead  in  oil;  151,  zinc  oxide  in  oil;  302, 
other  paste  paints;  415,  ready-mixed 
and  semipaste  paints;  327,  varnishes, 
japans,  and  lacquers,  other  than  py- 
roxylin; and  33  pyroxylin  varnishes  or 
lacquers. 

Data  are  included  for  43  establish- 
ments that  reported  for  the  last  half 
of  1023  but  not  for  the  first  half  of 
1924.  For  these  establishments  the  pro- 
duction for  the  first  half  of  1924  has 
been  estimated  on  the  basis  of  the 
ratio  which  their  production  for  the 
last  half  of  1923  bore  to  the  total  pro- 
duction of  all  establishments  which  re- 
ported for  both  period.-?.  These  43  es- 
tablishments produced,  during  the  last 
halt  of  1923,  only  4.1  per  cent  of  the 
total  paste  paints,  5.2  per  cent  of  the 
ready-mixed  paints,  and  6.8  per  cent  of 
the  varnishes,   japans,   and  lacquers. 


BUILDING    AND    ENGINEERING    NEWS 

''""'"    Crowded   Conditions   Warrant 

School    Bond    Issue    Passage 


FRANCHISE      PETITION 
DENIED 


The  I'ontra  Costa  county  board  of 
supervisors  has  denied  an  application 
for  a  franchise  to  the  Northern  Cali- 
fornia Development  company  to  con- 
struct a  bridge  across  Carquinez  straits 
at  a  cost  of  $2,000,000.  An  alternative 
petition  to  have  the  supervisors  place 
the  project  on  the  ballot  as  an  initia- 
tive  issue   was  also  denied. 

The  supervisors  held  that  there  is  no 
need  for  the  bridge  in  view  of  the  fact 
that  another  bridge  is  being  construct- 
ed at  a  point  four  miles  distant  to 
serve  the  same  general  territory. 

Officials  of  the  development  company 
said  that  they  would  petition  the  state 
sujireme  court  for  a  writ  of  mandate 
to  compel  the  supervisors  to  place  the 
issue   on    the    ballot. 


VANCOIVBR  LUMBER  EXPORTS 

Shipments  of  lumber  from  the  port 
of  Vancouver  during  July  reached  a 
total  of  over  30,000,000  board  feet,  ac- 
cording to  the  Merchants'  Exchange. 
This  makes  a  total  of  more  than  271,- 
000,000  board  feet  for  the  first  seven 
months  of  the  year,  as  against  125,000,- 
000  feet  for  the  same  period  last  year. 
The  principal  customer  has  Ijeen  the 
Orient,  taking  17,000,000  feet,  with 
Australia  and  New  Zealand  second, 
with  4,000,000   feet. 


By    f  < 


SenMe 


The  City  of  Oakland  needs  more 
schools  and  there  is  only  one  way  to 
get  them — that  is,  through  the  bond 
issue.  The  astonishing  growth  of  the 
city  makes  it  imperative  that  we  have 
more  schools.  The  average  daily  at- 
tendance the  last  month  of  the  school 
year  just  closed  was  3,500  greater  than 
that  for  the  same  month  a  year  ago. 
The  average  monthly  increase  for  the 
year  was  approximately  3,000.  An  in- 
crease of  this  number  requires  three 
twenty-five  room  school  buildings  with 
a  capacity  of  more  than  1000  each  year. 
The  total  growth  of  the  public 
schools  during  the  last  five  years  is 
more  than  11,000  children.  What  does 
this  mean?  It  means  that  every  year 
there  is  an  increase  of  over  2,000 
pupils  in  our  schools.  To  take  care  of 
this  great  increase  the  children  have 
been  housed  in  portables.  At  present 
14,500  children  are  in  portables  or  tem- 
porary class  rooms  and  with  the  open- 
ing of  the  present  school  term,  there 
are  over  16,000  school  children  in  por- 
tables, that  means  376  portables  or 
one-fourth  of  the  total  number  of  class 
rooms  are  in  portables.  More  than 
5,000  children  in  excess  of  proper  en- 
rollment are  crowded  into  Oakland 
Public    School   class   rooms   already. 

On  July  1st  of  this  year  there  were 
351  portables  used  in  the  Oakland 
Schools.  During  the  summer,  twenly- 
livo  more  were  built  which  makes  a 
total  of  378  ready  for  use  when  schools 
opened.  To  take  care  of  the  growth 
alone  if  the  bond  issue  fails  will  require 
about  100  portables  each  year  at  an 
approximate  cost   of  $150,000. 

I'ortables  are  very  unsatisfactory  as 
class  rooms  both  from  the  standpoint 
of  the  pupils,  teachers  and  community. 
They  are  very  hard  to  heat  and  in 
cold  days  the  children  suffer  from  lack 
of  proper  temperature  and  ventilation. 
This  cuts  down  the  efficiency  of  both 
teacher  and  pupil  and  is  a  source  of 
colds  and  sickness.  In  like  manner 
they  are  poorly  ventilated,  and  in 
spring  and  summer  these  rooms  are 
very   warm  and   the  air  is   oppressive. 

The  portables  are  only  temporary 
and  of  course  have  frequent  mainten- 
ance charges.  They  are  easily  injured 
and  at  the  most  can  only  last  a  few 
years. 

The  people  of  Oakland  are  now 
faced  with  the  problem  of  whether  or 
not  they  will  house  their  children  in 
temporary  unhealthy  inadequate  port- 
able buildings  or  with  modern  sanitary 
and   fireproof   school    buildings. 

The  present  overcrowding  of  class 
rooms,  the  present  376  portables  and 
i;ie  rapid  yearly  growth  in  our  schools 
make  it  impossible  for  the  Board  of 
Kducation  to  meet  the  situation  other 
than  by  bond  issue.  It  would  not  be 
the  intention  of  the  Board  of  Educa- 
tion to  sell  full  amount  of  bond  issue, 
but  rather  to  sell  a  sufficient  amount 
each  year  to  meet  the  existing  require- 
ments and  a  yearly  increase.  At  the 
present  time,  the  Oakland  School  Dis- 
tricts are  receiving  the  maximum 
revenues  provided  for   by  law. 

To  relieve  this  overcrowding  in  these 
flass  rooms,  to  provide  for  a  five  year 
prowth,  and  to  ban-sh  p-jr'.ables  re- 
quire  class   room   space   for   30,000   chil- 


ENGI^AND      IS    POINTING      THE    WAY 

It  appears  that  the  United  States  may 
still  s,t  with  profit  at  the  feet  of  the 
mother  country.  According  to  Motor 
Land  Pacific  i  oast  magazine  of  motor- 
mi;,  iountry  roads  and  city  streets  to 
b..  laid  out  in  Creat  liritain  will  have 
a  right-of-way  of  120  feet  in  most  in- 
stances, and   100   feet  as  a   minimuin.    if 


dren  or  750  class  rooms.  Such  a  pro- 
gram will  call  for  seven  new  high 
schools  and  junior  high  schools  and 
certain  additions  to  those  we  already 
have,  and  would  require  also  eleven 
new  elementary  schools  and  26  addi- 
tions to  our  present  elementary  schools. 
The  bond  sisue  provides  for  an  addi- 
tion of  six  new  rooms  and  an  addi- 
tional site  for  the  University  High 
School.  This  includes  the  gymnasium, 
shops  and  R.  O.  T.  C.  quarters.  Santa 
Fe  School  will  receive  an  addition  of 
six  new  rooms  and  will  do  away  with 
the  temporary  quarters  now  in  use  n ' 
this  school.  This  will  take  care  of  tlv 
present  enrollment  now  in  portabl' 
and  temporary  quarters  and  provide  f": 
the  increase  and  growth  for  the  next 
five  years. 

The  last  bond  issue  in  1919  provided 
for  384  class  rooms  or  three  large  high 
schools,  four  junior  high  schools,  four 
elementary  schols  and  sixteen  addi- 
tions. This  is  more  class  rooms  than 
any  other  city  in  the  United  States  has 
obtained  for  a  like  expenditure  during 
the  same  period.  What  is  the  present 
result  of  this  bond  issue?  Today  Ihes. 
idass  rooms  are  all  occupied  and  w ' 
have  as  many  portables  in  use  as  v.  ■ 
had  at  the  beginning  of  the  forn. 
bond  campaign.  This  is  due  to  <l 
heavy  growth  of  the  children  in  il 
Oakland  Schools  in  the  last  five  yeai 
Though  our  school  buildings  have  lu  •  i 
growing,  our  population  has  bei  n 
growing  faster  and  will  continue  to  d' 
.so  unless  the  bond  issue  is  passed.  Few 
peo|)le  today  realize  that  Oakland  now 
has  a  population  of  246,000  people, 
nearly  one-half  as  many  as  the  City  of 
IMS  Angeles.  What  did  Los  Angeles  do 
for  her  schools?  On  Tuesday.  June  6, 
1924,  Los  Angeles  voted  a  bond  issue  of 
$34,640,000  for  the  public  schools  by  a 
majority  of  seventeen  to  one.  This 
issue  made  a  total  of  $32,000,000  vote'l 
by  the  people  of  Los  Angeles  In  a  thn 
year  period. 

The  above  comparison  gives  soum 
idea  of  what  other  cities  are  doing  for 
their  public  schools.  If  Los  Angeles, 
a  city  only  twice  as  large  as  Oakland, 
can  vote  $52,000,000  for  school  bonds  in 
three  years,  surely  the  people  of  Oak- 
land can  and  will  vote  for  this  $9,577.- 
000  bond  issue  to  take  care  of  their 
school  children.  There  is  only  one 
answer  to  the  question — The  Bond  Issue 
must  pass  or  a  suitable  school  building 
program  will  not  be  secured.  It  means 
that  our  children  will  have  to  go  to 
school  in  piece-meal  sessions,  that  is, 
in  one-half  day  sessions.  Many 
people  do  mt  realize  what  one-half 
day  sessions  mean  to  their  children.  It 
means  that  their  children  will  run  the 
-streels  one-half  day  in  place  of  attend- 
ing school,  and  their  instruction  will 
not.  and  cannot  be,  as  fine  and  efficient 
as  in  full  day  sessions.  Many  cities 
have  been  compelled  to  resort  to  one- 
half  day  sessions  through  failure  to 
vote  a  bond  issue  and  the  same  cities 
have  never  failed  to  pass  the  issue 
when  confronted  with  continuing  th( 
n  c<re-meal    school  day. 

This  must  never  happen  in  Oaklanc 
and  tho  only  way  in  which  to  avoid  i' 
is  by  every  one  getting  behind  th< 
bond  i!.-"ue  with  all  their  time,  encrgj 
and  spirit  to  make  it  as  success. 
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carried  out.  Becausi 
..i,iUe  it  olivious  thJ 
lountry  roads  are  i 
safe,  pulilic  enlhusia 


government  are 
motor  traffic  has 
t  the  old  narrow 
nt  in  these  days 
m  in  England  has 


Bted  the  official  plan  for  widening 
■  r  existing  roads  and  the  establishment 
'f  the  I20-to(it  width  as  the  official 
nandard   for  the   fulurr. 
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APARTMENTS 


Plans   To    He   Fieured   This    Week. 

APT.    HOUSE  Cost.    ?H0.000 

SAN    FHANCISCO,    Eddy    E    of    Larkin. 

Six-st(>ry  reinforced  concrete  apart- 
ment house  (108  rooms,  2-room 
apartments). 

Owner — E.  V.  Lacey,  ISO  Jessie  St.,  San 
Francisco. 

Architect  —  J.  C.  HIadik,  Monadnocli 
Bldg.,    San    Francisco. 


Contract  Awarded. 

APT.    BI-DG.  Cost,   $100,000 

SAN  FRANCISCO.  S  Eddy  183-6  W 
Taylor 

Six-story  and  basement  steel  and  con- 
crete apartment  and  store  building 
(48  apts.) 

Owner — \Vm.  Helbing,  !:i32  Lombard 
St.,   San   Francisco. 

Architects  and  contractors — The  Hel- 
bing Co.,  1332  Lombard  St.,  S.  P. 


Contracts  Awarded. 

APT.    BLDG.  Cost,    $45,000 

OAKLAND,  N  Grand  Ave.  215  W  Staten 

Avenue. 
Three-story    42-room    frame    apartment 

building. 
Owner — F.    E.    Lisher,    30    Grand    Ave., 

Oakland. 
Contractor — Sommarstrom   Eros.,       1536 

Franklin   St.,    Oakland. 
Ilriek  nnrk   awarded    to   Knutsen. 
Ploinbing  to  Carl  T.  Doell,  351  12th  St., 

Oakland. 
Lumber  to  E.  K.  Wood  4335   Montgom- 
ery St.,  Oakland. 
Mill    work    to    Clinton    Lumber    &    Mill 

Co.,   701   4th  Ave.,  Oakland. 


Contract  Awarded. 

APT.   BLDG.  Cost,    $17,000 

SACRAMENTO,  720   13th  St. 

Two-story     frame     apartment     building 

(6   apts.)    and   garages. 
Owner — Mrs.    J.    Harmson,    1233    H    St., 

Sacramento. 
Contractor — W.   R.   Saunders,   2614   I  St. 

Sacramento. 


Plans   Being   Prepared. 

APARTMENTS  Cost,    $25,000 

SAN  FRANCISCO.  Twentieth  and 
Carlson. 

Three-story  frame,  stucco  and  brick 
veneer  store  and  apartment  build- 
ing   (10    2-room    apts.) 

Owner — Mr.    W.    Nelson. 

Architect — Edw.  E.  Young,  2002  Cali- 
fornia  St.,   San   Francisco. 


Contract  Awarded. 

APT.  BLDG.  Cost,  $12,000 

OAKLAND,   1801   39th  Ave. 
Two-story    16-room    apartment    bldg. 
Owner — R.    Raiola,    1801    39th    Avenue, 

Oakland. 
Contractor — J.     &     E.     Angelman,     2047 

36th  Ave.,  Oakland. 


Plans  Being  Prepared. 

APARTMENTS  Cost,   $70,000 

S.A.N    FRANCISCO.      S    O'Farrell    St.    W 

of  Larkin. 
Four-story    and      basement      reinforced 

concrete  apartment  house. 
Owner —  O.   E.    Carlson,    180   Jessie   St., 

San  Francisco. 
Architect — None. 
Contractor — O.    E.    Carlson,    180    Jessie 

St.,  San  Francisco, 


Sub   Contract  Awarded. 

APT.    HOUSE  Cost,    $ — 

SAN  FRANCISCO,  2006  Washington  St. 

Ten-story  reinforced  concrete  apart- 
ment house. 

Owner — Two  Thousand  and  Six  Wash- 
ington St. 

Architect — C.  A,  Meu.ssdorffer,  Hum- 
boldt   Bank    Bldg.,    San    Francisco. 

IContractor— Robt.  Trost,  26th  &  How- 
ard  Sts.,    San   Francisco. 

Tile  -wftrk  and  bath  room  accessories 
to  Malott  &  Peterson,  Inc.,  351  12th 
St.,  Oakland. 


To   Be  Done  By   Day's  Work. 
APT.  HOUSE  Cost,  32,500 

SAN  FRANCISCO,  NE  Hugo  &  4th  Ave. 
Three-story    and    basement    frame    apt. 

house    (15   apts). 
Owner — Fred    Warden,    825    Monadnock 

Hldg.,    San    Francisco. 
Architect   — J.    C.    HIadik,    Monadnock 

Bldg.,   San   Francisco. 


To  Be  Done  By  Day's  Work. 

APT.    HOUSE  Cost,    $50,000 

SA.N'  FRANCISCO,  Leavenworth  Street 
bet.   Sutter  and   Post  Sts. 

Four-story  reinforced  concrete  apart- 
ment house. 

Owner — Strand  &  Strand.  163  Parnas- 
sus Ave.,   San   Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,   San  Francisco. 


Contract   Awarded. 

AI'T.   HOUSE  Cost,   $17,000 

SACRAMENTO,  Cal.,  710  12th  St. 

Frame  apartment  house  (3  4-room  and 
3   5-room  apts.) 

Owner — J.  Harmson,  1233  H,  Sacra- 
mento. 

Contractor — W.  R.  Saunders,  2614  I  St., 
Sacramento, 


Segregated  Figures  To  Be  Taken. 

APARTMENTS  Cost,    $12,000 

SAN  FRANCISCO,  W  Scott  100  N  Ellis. 

Two-story  and  basement  frame  (4) 
apartments. 

Owner — P.   Waters. 

Architect — M.  G.  Bugbee,  619  Washing- 
ton St.,  San  Francisco. 


Segregated   Figures  Being  Taken. 
APTS.   &   STORES  Cost,  $45,000 

SAN  FRANCISCO,  SW  Union  &  Powell 

Streets. 
Three-story  frame  and  stucco,  (S)  apts 

and   (5)    stores. 
Owner — Withheld. 
Architect — C.   O.   Clausen,  Hearst  Bldg., 

San   Francisco. 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-up-Dors,  Tl-co-dors,  Cotoald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The   fireproof,     ventilated    non- 
slipping   flooring.  —  Irving   Iron 
Works  Co. 
LIGNT  SALVOR 
Best  Wood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


To   Be  Done  By  Day's  Work. 

APARTMENTS  Cost,    $10,000 

SAN  FRANCISCO,  E  Laguna  25  S  Fran- 
cisco. 

Two-story  and  basement  frame  (4) 
apartments. 

Owner — Alois  Huck,  719  41st  Ave.,  San 
Francisco. 


Owner   Taking   Sub    Figures. 
APTS.    &   STORES  Cost,    $60,000 

BERKELEY,    Alameda    Co.,    Cal.,    Dela- 
ware   and    Shattuck. 
Three-story   and    basement    frame    and 
stucco  apts.  and  stores   (18   2-room 
apts.   and    1    6-room   residence    apt. 
and  4  stores). 
Owner — Geo.     L.     Mohr,     1810    .Shattuck 
Ave.,    Berkeley.       (Phone    Berkeley 
7640-J). 
Steam    heating    and    hot    water    sys- 
tems. ij>  ^ 
Construction  will  be  started  Sept.  22. 


LOS  ANGELES,  Cal.  —  Architect  S. 
Charles  Lee,  329  Douglas  Bldg.,  has 
completed  revised  plans  for  a  2-story 
60-room  apt.  bldg.  at  532  S  Hobart 
Blvd.  for  I.  W.  Fiske.  Dimensions  60x 
140  ft.,  brick  walls,  comp.  rfg.,  gas 
steam  htg.  sys.,  forced  ventilation,  tile 
baths  and  drainbds.,  hardw.  fls.,  pine 
trim,  w^allbeds,  refrigerators,  ele%te.- 
tor,  incinerator;  $75,000.  New  bids  will 
be  taken  soon. 


BONDS 


SANTA  CRUZ,  Santa  Cruz  zCo.,  Cal. 
— Supervisors  sell  $2100  bond  issue  of 
Bald  Mountain  School  District  for 
premium  of  $11;  proceeds  to  finance 
school    improvements. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — Un- 
til Oct.  16,  1:30  P.  M.,  bids  will  be  re- 
ceived by  county  supervisors  for  pur- 
chase of  $33,000  issue  of  Eagle  School 
l^istrict.  Proceeds  of  sale  to  finance 
school  improvements. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Until  Oct.  16,  1:30  P.  M.,  bids  will  be 
"eceived  by  county  supervisors  for  pur- 
chase of  $14,000  issue  of  Vine  Hill 
School  District;  proceeds  of  sale  to 
finance  school  improvements. 


FULLERTON,  Orange  Co.,  Cal.  — 
Liberty  bonds  aggregating  $120,000 
will  be  sold  at  auction  to  obtain  money 
for  new  hall  of  records  and  county 
jail. 


DUNSMUIR,  Siskiyou  Co.,  Cal.  — 
Bonds  of  $40,000  voted  at  recent  elec- 
tion to  finance  erection  of  city  hall 
to  house  city  offices,  jail,  fire  depart- 
ment   quarters    and    library. 


GLENDALE,  L.  A.  Co.,  Cal.— Bond 
election  will  be  held  Sept.  30  to  vote 
$650,000  for  acquisition  and  recon- 
struction of  Harvard  St.  high  school 
grounds  and  buildings  for  public  au- 
ditorium, library,  comfort  station,  pub- 
lic gymnasium  and  playground.  A.  J. 
Van   Wie,   city  clerk. 


CHURCHES 


SAWTELLE,  L.  A.  Co.,  Cal.— Archt. 
Robert  H.  Orr,  1300  Corporation  Bldg., 
L.  A.,  has  completed  plans  and  is  tak- 
ing separate  bids  for  a  new  church 
bldg.  to  be  erected  at  Sawtelle,  for 
the  First  Baptist  Church  of  Sawtelle; 
Rev.  H.  C.  Mathews,  pastor.  It  will 
have  auditorium  to  seat  300  people, 
classr!oom3(,  juipior  and  intermediate 
assembly  hall,  ets.;  brick  walls,  art 
stone  trim,  basement,  tile  rfg.,  cem. 
and  hardwd.  fls.,  pine  trim,  gas  htg. 
sys.,  art  glass,  water  htr.,  pipe  organ; 
$75,000. 
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Plans  Being  Figures— Bids  f.  be  Open- 
ed  Sept.    19,    10    A.    M.  ,,,,,,,,„,, 
CHURCH                             .       Cosl,    ?-J4";"°'J 
OAKLAND,  Alameda  Co.,  Lai.      Iwenty- 

sixth   and   Harrison    Sts. 
Class   A   church  building.  „,,„^,.v, 

Owner — First  Congregatiomal  Churcti. 
Architect— John  Galen  Howard  and  As- 
sociates, First  National  Banl<  Bldg., 
San    Francisco. 

PORTLAND,  Ore.— Archt.  Robert  H. 
,rr  724  S.  Spring  St.,  Los  Angeles,  Gal. 
S^mpletes  plans  for  a  twO'Story  and 
basement  100  by  100  ft.  reinforced  con- 
crete and  steel  frame  church  to  be 
r-rected  at  S.W.  Mallory  Ave  and  Al- 
berta St.,  for  Church  of  Christ;  est. 
cist  $90,000.  Bids  will  be  asked  at  once. 

PORTLAND,  Ore.— Quist  and  Dow- 
„ey  Hogue  Bldg.,  at  approx.  $85,000 
.  warded  contract  by  St.  Vincent  s  Hos- 
pital to  erect  5-story,  45  by  108  tt., 
brick  and  stucco  chapel  building.  Con- 
tracts for  heating  and  plumbing  not 
yet  awarded.  Electric  work  Is  included 
in  general  contract.  Jos.  Jacobberger, 
architect.  Railway  Exchange  Bldg., 
Portlan*. 


Contract  Awarded.  „„„ 

WAREHOUSE  Cost,  $ol,000 

SAN   FRANCISCO,   Tenth  St.   nr  Bryant 
Concrete    and    brick    warehouse. 
Owner — American    Rolling    Mill    Co.    of 
Calif.,    10th    and    Bryant    Sts.,    San 
Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg 

San  Francisco. 
Mgrs.  of  Const. — P.  J.  Walker  Co.,  Sha- 
ron   Bldg.,    San    Francisco. 
(53107) 


LOS  ANGELES,  Cal.- 
H.  Orr,  1305  Corporal 
been  commissioned  to 
tor  a  new  church  bldg 
and  Arlington  Ave.,  for 
yard  Christian  Church; 
will  have  a  seating  cai 
500  people  and  there  wi 
social  hall  and  kitchen, 
plaster  constr.,  tile  and 
pine  and  hardwd.  fls., 
storage    water   htr.,   art 


-Archt.    Robert 

on     Bldg.,     has 

prepare     plans 

.    at   Pico    Blvd. 

the  Pico  Boule- 

the   auditorium 

pacity   of   about 

ill  be   classrnis., 

etc.  Frame  and 

comp.  rfg.,  cem 

gas    htg.    sys., 

glass;    $60,000. 


FACTORIES  &  WAREHOUSES 


Contract  Awarded— Sub   Figures   Being 

Taken. 
FACTORY  BLDG.  Approx.  $200,000 

SAN   FRANCISCO,    3rd     and      Bancroft 

Ave. 
Two-story    reinforced    concrete    factory 

building  90x490    (1st   unit). 
Omner — Premier  Spring  &   Bed   Co. 
Architect— Walter  J.  O'Brien  315  Mont- 
gomery  St.,  San  Francisco. 
Contractors — Bagge    &    Vukicevich,    815 
Bryant  St.,   San  Francisco. 
Sub    figures    are      being      taken      for 
steel  sash,  lathing,  sheet  metal,  plumb- 
ing and  electrical  work. 


Contract  Awardde. 

ICE   MFG.   SYSTEM 

SAN    FRANCISCO. 

Ice   making   system  for  plapt 

Owner — National    Ice   Cream   Co.  ^E.   J 
Shaw.    G.    D.    Stratton    and 
Ames),   371  Guerrero  St.,  S.  P. 

Contractor — York    California    Construe 
tion   Co.,   832  Folsom  St.,  S.  F. 


CROWE 

GLASS 

CO. 

674  Eddy  St. 
Phone  Prospect  612 

Equipped  To  Haudle 
Any   Size   Job. 

DIRECT  FACTORY   BUYERS 


Contract  Awarded. 

STORE  &  FLAT  BLDG.         Cost,  $11,000 

OAKLAND,  SW  line  E-14th  St.  50  NW 
12th  Ave. 

Two-story    frame   store   and   flat    bldg. 

Owner — Elie  Aye,  1234  E-14th  St.,  Oak- 
land. 

Contractor- Fred  Hambleton,  3737  13th 
Ave.,  Oakland. 


Contract  Awarded. 

FACTORY   BLDG.  Cost,   $18,000 

SAN  FRANCISCO.      S  Howard  St.   W   of 

Fourth. 
Two-story    reinforced    concrete    factory 

building. 
Owner — Henrietta  Sharp. 
Architect — Dodge    Reidy,    Pacific    Bldg., 

San  Francisco. 
Contractor — Bagge    &    Vukicevich,    815 

Bryant   St.,  San   Francisco. 


PEARL  HARBOR,  T.  H.— Bids  will 
be  asked  shortly  by  Bureau  of  Yards 
and  Docks.  Navy  Department,  Wash- 
ington, D.  C,  to  erect  storehouse  and 
quarters  at  Naval  Operating  Base 
(Hospital),  Pearl  Harbor,  T.  H.,  under 
Specification  No.  5003.  See  notice  under 
official   proposal  section   in    this    issue. 

PORTLAND.  Ore.— Stebbinger  Bros., 
Worcester  Bldg.,  awarded  contract  to 
erect  7-story  and  basement  100  by  200 
ft.  reinforced  concrete  loft  building 
for  Fannie  Frank  to  be  occupied  by 
Blumauer-Frank  Co.,  wholesale  drug- 
gists, in  Irving  St.,  bet,  13th  and  14th 
Sts.  Sutton  &  Whitney,  architects, 
Lewis  Bldg.,  Portland. 


Plans    Being    Completed.  .,„„„„ 

FACTORY    BLDG.  Cost,    $40,000 

SAN  FRANCISCO,.  NW  Cor.   8th  &  Fol- 
som   Streets. 
One-story    fireproof   factory    bldg. 
Owner    —    Diamond    Patent    Showcase 

Co.,  Inc.,  1625  Mission  St.,  S.  F. 
Designer— James    P.    Shaffer,    987    Mis- 
sion St.,  San  Francisco. 


Cost,   $35,480 


H. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Grain  warehouse  of  Balfour-Guthrie 
Co.,  351  California  St.,  San  Francisco, 
destroyed  by  fire  Sept.  13.  Loss  is  esti- 
mated at  $425,000  which  amount  in- 
cludes   loss   of    15.000    tons    of   grain. 


OAKLAND,  Cal.— Eagle  Body  Manu- 
facturing Co.,  501  S  Market  St.,  San 
Jose,  Harry  Sibley,  mgr.,  has  pur- 
chased site  with  122-ft.  frontage  at 
48th  and  San  Pablo  Aves.,  Oakland, 
and  will  erect  plant  for  manufacture 
of  school  bus  bodies  and  other  trans- 
portation bodies. 


Plans  Completed. 

FLATS  C»st.    $14,500 

SAX   FRANCISCO.      S   Bay   E  of  Gough. 
Two-story     and     liiasement     frame    flat 

building    (2    flats    7    rooms   each). 
Owner — Timothy    O'Brien. 
Architect  —  Fabre    &    Hildebrand,    110 

Sutter  St.,   San   Francsico. 
Contractor— Timothy  OBrien. 


Plans    Being    Prepared. 

FLATS  Cost,    $12,000 

RICHMOND,  Contra  Costa  Co.,  Cal. 

Two-story  frame  and  stucco  flat  build- 
ing   (2    flats). 

Owner — Dr.    H.   L.    Carpenter. 

Architect— James  T.  Narbett.  910  Mac- 
donald  Ave.,   Richmond. 


SEATTLE,  Wash.  —  Pu&et  Sound 
Bridge  and  Dredging  Co.,  Central  Bldg. 
Seattle,  at  approx.  $250,000  awarded 
contract  by  Rainier  Corporation  to  re- 
construct present  brewing  plant  lor  a 
meat  packing  plant.  New  construction 
will  involve  considerable  brick  work. 
New  Craneways,  elevators,  chutes, 
ramps  and  interior  partitions  are  con- 
templated. Carl  Siebrand,  architect. 
Northern  Life  Ins.  Co.  Bldg.,  Seattle. 

RIVERSIDE,  Riverside  Co.,  Cal.  — 
Beaver  Glass  Mfg.  Co.,  820  W.  M.  Gar- 
land Bldg.,  is  having  plans  drawn  by 
its  engr.  for  a  glass  jar  factory,  60x200 
ft.,  and  warehouse,  50x175  ft.,  to  be 
built  at  Riverside.  Contract  will  be  let 
and  work  started  soon.  Structural  iron 
frame  .steel  metal  exterior,  cone,  fls., 
skylights. 

MIAMI,  Ariz.  —  Inspiration  Cons. 
Copper  Co.,  H.  O'Brien,  gen.  mgr..  In- 
spiration, will  start  work  about  April 
1,  1925  on  new  leaching  plant,  consist- 
ing of  13  reinf.  cone,  tanks  each  175x 
67  and  16  ft.  in  height,  involv.  42,000 
cii.  yds.  concrete. 

SAN  FRANCISCO  —  Vukicevich  and 
Bagge,  815  Bryant  St.,  at  $134,400  sub- 
mits low  bid  to  Board  of  Public  wks. 
to  construct  one-story  addition  to 
Seventeenth  Street  Car  Barn  of  Mu- 
nicipal Railway  system.  Other  bids: 
L  J  Cohn.  $142,000:  B.Trrett  and  Hilp. 
$141,543;  Larsen  and   Siegrist,   $140,300. 


FLATS 


Contract  Awarded. 

FLAT  BLDG.  Cost,   $12,000 

SAN  FRANCISCO,  S  Clay  225  E  Presi- 
dio Avenue. 

Two-story  and  basement  frame  flat 
building. 

Owner — Mark    Sheftel. 

Contractor — Klaus  Adler,  2210  Balboa 
St.,    San    Francisco. 


WHITCO 

GASEMENT  HARDWARE 

Makes    the    Sash    Self-adjusting. 

No  Hinges  or  Adjusters  Are  Re- 
quired. 

It  is  Non-rattling. 

All  Hardware  Is  Entirely  Con- 
cealed. 

No  Special  Sash  or  Frame  Detail 
Required. 

One  Size  Hardware  Fits  All  Sash. 

May  Be  Installed  to  Swing  to 
Right  or  Left. 

Easily  Fitted  to  Old  or  New  Sash. 

Outside  of  Sash  Easily  Washed 
From  Inside  of  Room. 

WHITCO  HARDWARE  takes  the 
place  of  both  hinges  and  ad- 
justers. 


Each  set  is  packed  in  a  neat 
carton  8  inches  long  and  1  inch 
square,  which  contains  full  in- 
stalling instructions. 

For  Sale  By  All  Dealers  in 
Builders'  Hard^vare 

Manufactured  by 


IDEALERS  INI  IBU 


fBUILDlNCUSrEClAUIES 
365  Market  Street 


lurduy.    September    20,    1924 
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itraet   Awarded. 
ATS 

tAxrisco. 

k.r. 

)-Htory     and    basement    trame 

bldB.   (2   flats). 
,er — A.    D.    &    K.    C.    Duncan.    Mer. 

.Natl.    IJank   UldK.,   San   FYanclsoo. 
tractor   —    J.    I'rout,    515    Magellan 

Ave.,  San  Francisco. 


flat 


Contract   Awarded. 

FLAT   BLDG.  Cost,    »12.000 

SAN     FHANCISCO.     N     Vallejo     100     W 
Larkin. 

Two-story     and     basement    frame    flat 
bldgr.    (2   flats) 

Owner — Adolph    Nestari,    Broadway    & 
Montgomery    Sts.,   San   l>"ranclsco. 

Architect — E.    Musson    Sharp,    60    San- 
some   St.,   San   Francisco, 
■■■ntractor — Harry     C.     Warwick.     3769 
Jackson   St.,   San   Francisco. 


Owner — J.    PasqualettI,  786   Market   St., 

San   Francisco. 
Contractor — J.    I'asqualettl,   785   Market 

St.,  Siin  Francisco. 
Linnibrr   awarded    to    Loop    Lumber   Co., 

Central    Dasin,   San   Francisco. 
Mill  work   to  Herring  PlaninB  Mill  Co., 

557    Lirannan    St.,    San   Francisco. 
GlaaM  to   W.    I".    Fuller  Co.,   301   Mission 

St.,    San    Francisco. 
ICxcavntinK  to  G.   Blanchl  &  Co.,  Berry 

and  De  Haro  Sts.,  San  Francisco. 
ReinforcinK    "teel    to    Gunn-Carle    Co., 

444  :«arket  St.,  S.  P. 
Eieotrle  work  to  National  Electric  Co., 

lii:j  Turk  St..  San  Francisco. 
l>liiiiihiniir    to    Anderson    &    Rowe,    3723 

Market  St.,    San    Francisco. 


Ill    Be   Done   By  Day's  Work, 
i   1,ATS  Cost,    $10,000 

A.\    FRANCISCO.   S   18th    75   E   Clover. 
i  «o-story   and    basement      frame      (2) 

flats. 
Owner^Wm.  Pearson,   1634  Howard  St. 

San    B'rancisco. 
Architect — J.     C.     Hladik,     Mon(adnock 
Bldg..   San   Francisco. 


Contract   Awarded. 

FLATS  Cost,   $10,500 

SAN    FRANCISCO,    S    Pacific-    Ave.    bet. 

Webster  and  Fillmore. 
Two-story   and     basement     frame      (2) 

flats. 
Owner — R.    R.    Vought,    523    Monadnock 

Bldg.,   San   Francisco. 
Contractor    —    E.     Blanckenburg,     105 

Montgomery   St.,    San   Francisco. 

Contract  Awarded. 

FLATS  Cost,   $12,000 

SAN    FRANCISCO,     S     24th     St.     40     W 

Chattanooga. 
Two-story    and     basement     frame     (4) 

flats. 
Owner— J.  Arata,  30  Day  St.,  S.  F. 
Architect — L.   Traverse,    854    Union    St., 

San   Francisco. 
Contractor — Cuneo    &    De    Martini,    481 

Church,  S.  F. 

LOS  ANGELES,  Cal.  —  Archt.  S. 
Charles  Lee.  329  Douglas  Bldg.,  is  pre- 
paring plans  for  an  8-unit,  32-room 
flat  bldg.  on  Coronado  near  6th  St., 
for  a  local  client.  Two-sto..  32x100  ft. 
frame  constr.,  stucco  exter.,  tile  and 
comp.  rfg..  sas  rads.,  aut.  water  htrs., 
tile  baths,  hardwd.  fls.,  pine  trim, 
wrought  iron  work. 


GARAGES 


To  Be  Done  By  Day's  Work. 

GARAGE  Cost,  $15,000 

SAN  FRANCISCO,  S  Lombard  W  San- 
some  St. 

Brick   and  steel   garage. 

Owner — Merchants  Ice  &  Cold  Storage 
Co.,   Lombard   &   Battery. 

Engineer — N  Toriggino,  Mills  Bldg., 
San   Francisco. 

Sub  Contracts  Awarded. 

GARAGE  Cost,  $40,000 

SAN  FRANCISCO,   N  Turk   St.   east     of 

Polk. 
Two-story    and      basement      reinforced 

concrete  garage. 


Fire  Protection  ProductsCo 

FIRE  DOOR  EXPERTS 

KalameliL.     Copi>er     and     Bronxe 

Doors    and    Trim 

Orniuuental   Kiitraiic%« 

Sheet  Metal  Work  of  Every 

Description 

CHAS.   SCHULTHEIS,  Mgr. 

SllT-3119  TWnNTllCTH   STREET 

near    Harrison    St. 

SAN    FRANCISCO,    OAIilT. 


PEARL  HARBOR,  T.  H.— Bids  will 
be  asked  shortly  by  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington, D.  C,  to  erect  storehouse  and 
quarters  at  Naval  Operating  Base 
(Hospital).  Pearl  Harbor,  T.  H.,  under 
Specification  No.  5003.  See  notice  un- 
der official  proposal  section  In  tbis 
issue. 


Contract  Awarded. 

GARAGE  ETC.  Cost,   $19,718 

0.'\.KLAND,  S\V  Cor.  22nd  and  Chest- 
nut  Streets. 

One-story  semi- fireproof  garage  and 
warehouse. 

Owner — Sherman  Clay  &  Co.,  Sutter  & 
Kearny,    San    Francisco. 

Architect — R.  V.  Woods,  505  17th  St., 
Oakland. 

Contractor — N.  J.  Christensen,  505  17th 
St.,  Oakland. 


To    Be    Done   By   Day's   Work. 

GARAGE  Cost,  $25,000 

SAN  FRANCISCO,  N  O'Farrell  137-6  W 
Leavenworth  St. 

Two-story    concrete   garage. 

Owner — L.  W.   Allen. 

Architect  —  O'Brien  Bros.,  315  Mont- 
gomery St.,  San  Francisco. 


Contract  Awarded. 

STABLE  &  GARAGE  Cost,  $24,700 

OAKLAND,  Kellersbergers  Map  of 
Oakland  Lots   1   to   28   Blk  44. 

One-story  2-room  class  C  reinforced 
concrete  stable   and  garage. 

Owner  —  R.  H.  Rasmussen  and  J.  C. 
Svane  (Santa  Fe  Express  &  Dray- 
age  Co.),   672   9th  St.,   Oakland. 

Contractor— E.  T.  Leiter,  1301  West  St. 
Oakland. 


Mr.  Architect  or  Builder 

If  you  want  your  Typewriter 
■Work  on  Specifications  to  be 
clean  cut  rent  or  buy  a 
Woodstock,  the  machine  that 
cuts  the  best  stencil 


WASHINGTON,  D.  C. — Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  to  furnish 
materials  to  Navy  Yards  and  Stations, 
as  follows:  date  for  opening  bids  as 
noted  at  close  of  each  paragraph: 

Sched.  2626,  eastern  and  western 
yards,  large  quantities  of  brass,  bronze 
and  copper,  Sept.  23. 

Sched,  2631,  eastern  and  western 
yards,  large  quantities  of  brass,  copper, 
lead,    iron   or   steel   wire,   Sept.   23. 

Sched.  2633,  Mare  Island,  3700  gals, 
coal    tar,    Sept.    30. 

Sched.  2636,  for  Mare  Island  and 
Puget  Sound.  800  lbs.  chrome  green, 
1500  lbs.  dry  white  lead,  10,000  lbs. 
cold-water  paint,  2200  lbs.  artificial 
vermilion,  46,000  lbs.  damar  gum,  and 
6600  lbs.  magnesii.im  resinate,  Sept.  30. 
Sched.  2654.  Puget  Sound,  2  low  pres- 
sure gate  valves.   Sept.  23. 

Sched.  2655,  Mare  Island  and  Puget 
Sound,  miscellaneous  bolts,  nuts  and 
rivets,   Sept.   30. 

Sched.  2656.  eastern  and  western 
yards,   12,300   ft.  wire  rope,   Sept.    30. 

Sched.  2661,  South  Brooklyn,  Phila- 
delphia, Hampton  Roads,  Mare  Island 
and  Puget  Sound,  silver  and  nickel- 
plated    mess    gear,    Sept.    23. 

OAKLAND.  Cal. — Finn  Anderson,  180 
.lessie  St.,  San  Francisco,  at  $2400,  time 
tor  completion  60  days,  awarded  con- 
tract l-y  Supervising  Architect,  Treas- 
ury Department,  Washington,  D.  C,  for 
repairs  and  painting  to  Oakland  post 
office. 


SEATTLE,  WJash. — Archlt,s.  Haitian 
Thomas  and  Clyde  Grainger,  Arcade 
Bldg.,  Seattle,  takes  bids  at  once  to 
erect  4-story  and  basement,  fireproof 
garage  and  store  building  at  First  Ave. 
and  Union  St.,  for  Inter-Avenue  Build- 
ing Co.  Will  be  111  by  160  ft.;  est.  cost 
$150,000. 


GOVERNMENT  WORK 
AND  SUPPLIES 


SAN  FRANCISCO,  Cal.— The  follow- 
ing bids  were  opened' by  the  Supervis- 
ing Supt.  402  Postoftice  Bldg.,  Mission 
and  7th  Sts.,  to  repair  floor,  roof,  ets. 
of  the  U.  S.  Appraiser's  building: 
R.  I.  Kissel,   1747  Sacramento  St. 

San  Francisco    $2500 

Alfred    Vogt     2573 

A.    Quandt     2687 

Henry    Gervais    2687 

H.    Tapenhausen     3900 


SAN  FRANCISCO— Until  Sept.  22,  11 
a.  m.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  85  2nd  St.,  under  Order 
No.  5621-622-627  to  fur.  and  del.  Rio 
Vista,  Solano  county,  lumber.  Lists  of 
material  desired  obtainable  on  request 
to  above  office  . 


LOS  ANGELES,  Cal.— Until  Oct.  6,  12 
M,  bids  will  be  rec.  by  Wm.  Arthur 
Newman,  Supervising  Supt.  402  Post- 
office  Bldg.,  San  Francisco,  to  remodel 
Court  Room  420  at  U.  S.  Postoffice, 
Los  Angeles.  Plans  obtainable  from 
above  office  and  Custodian  of  P.  O.  at 
Los  Angeles. 


SAN  FRANCISCO— Until  Sept.  26,  11 
a.  m.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  85  2nd  St.,  under  Order 
No.  5546,  to  fur.  and  del.  Rio  Vista,  So- 
lano county,  miscellaneous  packings, 
gaskets,  etc.  Lists  of  materials  desired 
obtainable   on  request  to  above  office. 


HALLS   AND   SOCIETY 
BUILDINGS 


Planned. 

CLUB  HOUSE,  ETC.  Cost,  $ 

OAK  SPRINGS,  Contra  Costa  Co.,  Cal. 
Community    club    house   and    swimming 

tank. 
Owner — Bast  Bay  Subdivisions,  Inc. 
Architect — Not  Selected. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Exchange) 
1003   If  AJUCBT  IT. 

Phone  Market  8»1     San  Francisco 
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Contract  Awarded.  ^„„  ,„„ 

FRATERNITY  HOUSE  Cost,   $32,409 

BERKELEY,  Lot  20  22  Blk  8  Daley  s 
Scenic    Park. 

Two-story  frame  and  plaster  frater- 
nity house. 

Owner — Nu   of  Tau  Kappa  Epsilon. 

Architect— Hasten  &  Hurd,  16S  Sutter 
St.,    San    Francisco. 

Contractor  — ■  Mason-McDuffie  Co.,  278 
Post    St.,    San    Francisco. 

Plans    To    Be    Figured    Shortly. 
LODGE  &  OFFICE  Cost,  $1,000,000 

OAKLAND,  SE  20th   St.  and  Broadway. 
Eight   and   14-story   class  A   lodge   and 

office    building. 
Owner — Elks    Hal!    Assn. 
Archt.  &  Mgr.  of  Const.— Wm.  Knowles 
Central    Bank    Bldg.,   Oakland,   and 
Hearst  Bldg.,  San  Francisco. 
Plans    are   being   completed   and   fig- 
ures  will    be    called   for   in   about   four 
weeks. 


Plans   Complete. 

BUILDING  Cost,   $18,000 

ANTIOCH,    Contra   Costa   Co.,   Cal. 
One-story    hollow    tile    memorial    bldg. 
Owner — American     Legion     of     Contra 

Costa  County. 
Architect    —    Davis-Heller-Pearce    Co., 

Delta  Bldg.,   Stockton. 
Figures    will    be    called    for    as    soon 
as  Board  of  Supervisors  announce  their 
approval   of   plans. 


Plans  Being  Figured. 

LODGE  &  OFFICES  Cost,  $170,000 

SAN  .lOSE.  Santa  Clara  Co.,  Cal.  North 

First  Street. 
.Six-stnry  and  basement  reinforced  con- 
crete lodge  and   office  building. 
Owner^^Knights  of  Columbus,  San  Jose 
Architect — Leo  J.  Devlin,  Pacific  Bldg., 
.San  Francisco. 

Date    of    Openng    Bids    Set    for    Oct.    6, 

n   A.   M. 
MEMORIAL  HALL  Approx.  $17,000 

DANVILLE,  Contra  Costa  Co.,  Cal. 
One-story    frame    and    stucco    memorial 

hall   (American  Legion). 
Owner — Contra   Costa   County. 
Architect     —     James     T.     Narbett,     910 

Macdonald    Ave.,    Richmond. 


HOSPITALS 


SACRAMENTO,  Cal.  —  Bids  will  be 
asked  at  once  by  county  supervisors 
Harry  W.  Hall,  clerk,  to  furnish  and 
install  laundry  equipment  and  power 
house  equipment  at  county  hospital, 
estimate  cost  for  former  $27,000  and 
$55,000  for  the  latter.  Electrical  equip- 
ment   for    both      laundry      and      power 


Plans  Complete. 

BUILDING  Cost,    $18,000 

BRENTWOOD.  Contra  Costa  Co.,  Cal. 
One-story   frame   and   stucco    memorial 

building. 
Owner — AnrHetrican    Legion     oif    Oontra 

Costa  County. 
Architect    —    Davis-Heller-Pearce    Co., 

Delta    Bldg.,    Stockton. 
Plans  have  been  completed  and  have 
been   submitted   to   Board   of   Supervis- 
ors for  approval. 


SAN  FRANCISCO— T.  Ronneberg, 
Crocker  Bldg.,  has  been  selected  struc- 
tural engineer  for  the  proposed  new 
Army  and  Navy  Y.  M.  C.  A.  building 
to  be  erected  on  the  Embarcadero.  Carl 
Werner,  605  Market  St..  is  the  architect. 


Sub    Contracts    Awarded. 

CLUB  AND  STORE  Cost,   $ — 

OAKLAND,  Alameda  Co.,  Cal.,  Clay  St., 

bet.   12th  and  13th  Sts. 
Class    A    club    and    store    building. 
Owner — Athens  Athletic  Club. 
Architect — Wm.    Knowles,    Central   Bk. 

Bldg.,  Oakland. 
Contractor  —  MacDonald  &  Kahn,  130 

Montgomery   St.,   San   Francisco,   & 

1916   Broadway,  Oakland. 
ReiiiJorcing   steel   awarded    to    Edw.    L. 

Soule,  50  Alvarado  Ct.,  Berkeley. 
Lumber  is  being  furnished  by  the 
Sunset  Lumber  Co.,  1938  Shattuck,  Ber- 
keley; E.  K.  Wood  Lumber  Co.,  Fred- 
erick &  King  Sts.,  Fruitvale;  and  Til- 
den  Lumber  Co.,  foot  of  University, 
Berkeley. 

As  previously  reported,  plumbing 
was  awarded  to  Carl  T.  Doel,  351  12th 
St..  Oakland:  heating  to  Scott  Co.,  251 
12th  St.,  Oakland;  electrical  work  to 
Kenyon  Electric  Co.,  626  13th  St.,  Oak- 
land; steel  to  Judson  Mfg.  Co.,  619  Fol- 
som  St.,  S.  F. ;  grading  now  being  done 
by  Arris-Knapp  Co. 


house   will   cost  $14,000.   R.  A.   Herrold, 
architect,   Forum   Bldg.,  Sacramento 


GLENDALE,  L.  A.  Co.,  Cal.— Archts. 
Walker  &  Eisen,  701  Great  Republic 
Life  Bldg.,  have  completed  plans  and 
are  taking  bids  for  erecting  a  stadium 
at  Los  P'eliz  Rd.  and  Central  Ave., 
Glendale,  for  Benj.  Unger  and  assoc. 
It  will  be  operated  under  the  auspices 
of  the  American  Legion  of  Glendale. 
Dimensions  150x250  ft.,  10  stores,  arena 
150x200  ft.,  brick  wall^.  steel  roof 
trusses,    comp.    rfg.;    $100,000. 


WILMINGTON,  L.  A.  Co.,  Cal.— Will 
W.  Teal,  6919  Regent  St.,  Culver  City 
and  Archt.  Thornton  Fitzhugh,  401  W 
Ave.  50,  assoc,  have  completed  plans 
for  a  3-story  class  C  Masonic  temple 
bldg.,  to  be  erected  on  Canal  St.,  bet. 
I  and  J  Sts.,  Wilmington,  for  Wilming- 
ton Lodge  No.  198,  F.  &  A.  M.;  the  first 
floor  will  have  3  stores  and  the  other 
floors  will  be  used  for*  lodge  purposes. 
Brick  walls,  75x50  ft.,  press,  brick 
facing,  3-story,  comp.  rfg.,  hardwood 
floors,  plate  glass,  gas  htg.  sys.,  stor- 
age water  htr.,  pine  trim,  metal  lath; 
$68,000. 


LA  VERNE,  L  .A.  Co.,  Cal.  — Arclii. 
W.  H.  Weeks,  369  Pine  St.,  .San  Fran- 
cisco, is  preparing  plans  for  a  class  A 
orphanage  bldg.  to  be  erected  at  La 
Verne,  for  the  David  and  Margaret 
Home;  it  will  contain  boys'  and  girls' 
sleeping  quarters,  kitchen,  dining 
rooms,  attendants  quarters,  storage 
rooms,  reading  and  play  rooms,  hospi- 
tal quarters,  toilets,  bath,  lobby,  music 
rooms,  etc.  Reinf.  cone,  constr.,  2-story 
and  basement,  169x112  ft.,  plaster  ex- 
terior, tile  rfg.,  cem.,  pine  and  hardwd. 
fls.,  pine  trim,  gas  htg.  sys.,  storage 
water  htr..  tile  work,  terra  cotta  trim, 
lialconv,    terraces;   $150,0011. 


fls 


BUKBANK,  L.  A.  Co.,  Cal. — The  Gen- 
ral    Constr.    Co.,    203    Harvard    Street, 

lendale,  has  contract  and  has  broken 
lound  for  a  3-story,  class  A  relnt. 
one.  hospital  addition  to  the  sani- 
arium  on  Olive  St..  Burbank,  owned 
nd  operated  by  Dr.  Elmer  Thompson. 
4  wards;  operating  and  X-ray  rms., 
omp.  rf;  cement,  tile  and  hardwd. 
tile  work   in  operating  rm;   $80,000. 


SAN  PRANCISCO-Barrett  and  H  P  "«  H?,"'^.""  f  f^om  ^lans  prepa^id 
to  Board  of  Public  Works  to  erect  relief  hp^e  buildings  from  plans  preparea 
by  City  Architect  John  Reid.  Jr..  First  National  Bank  Bldg.  Complete  list  oi 
Ijidders   on   the   various   segregations   follow: 

General   Contract  .-,„„ 

Proposition   No.   1,   all   work   according  to   P'^n^  ^nd   speciticat.ons 
Proposition   No.    2,   allowork   with    exception   that   all   interior   finish    in   .ill 
stories  of  new  Ward   "F"   shall  be   omitted.  w,,-,i  -v-  «h!,n  he  omitted 

Proposition  No.  3,  all  work  with  exception  that  W     ^    .^..  ^Xu  be  omitted 
Prnnnsition   No    4    all  work  w  th  exception   that  ^\  ard     i-      shall   ne  omineu 
as  in  Proposition  3  and  in  addition  all  interior  finish  on  2  upper  stories  of  Ward 

"^"  P?onosHioTNo^1i    all  work  with   exception  that  Ward  "F"  shall  be  omitted 
as  in  ProposUion  No    3  and  in  addition  all  Interior  finish  and  all  floors  of  Ward 

^""^V"o|o's?tiof  S'o'.  t  a°,r;ro^rt  with  exception  that„entire  Ward  Buildings  "E" 
and  "F"  and  connecting  corridors  to  Ward  "E"  and  "F     shall  be  omitted. 

(a)  O.   Monson, 

(b)  Clinton    Construction    Co., 

(c)  Alfred    Kohn, 


Prop.     1 


Prop.    1 


$1,527,000 
1,488,000 
1,419.000 
1,395.000 
1,363,000 
1,284,00.0 


$1,518,000 
1,473,000 
1,410,000 
1,390,000 
1,360,000 
1,260,000 


A.   Lettich, 
Lawson  &   Drucker 


$1,692,646 
1.616,879 
1,582,574 
1,453,632 
1.513,146 
1,425,425 
PluinWng 


(d)  Reilly  &   Nemetz, 

(e)  Mahoney  Bros., 

(f)  Barrett  and  Hilp 
d  e 

$1,672,919 
1,622,000 


£ 


$1,554,040 
1,511.196 
1,452,524 
1,426,348 
1,402,360 
1,320.414 


1.564,000 
1,540,000 
1,477,000 
1,412,917 


$1,499,800 
1,460,000 
1,141,800 
1,393,000 
1,371,000 
1,306,700 


$137,000 
127,000 
125,500 
123,500 
119,500 
115,800 


A.'  Lettich, 
Lawson  &  Druckei 
(e) 


$139,500 
131,500 
129,500 
126,000 
121,500 
115,500 
Mechanical  Equipment 
(c) 
(d) 
,   A.  Schuster. 


F.    W.    Snook    Co., 
Turner   Co. 
c 
$129,288 
120,287 
116,964 
112,728 
109,038 
105,416 


$137,400 
125,600 
123.600 
119,000 
112,600 
107,600 


F.   W.   Snook   Co., 
Turner  Co. 


Prop.    1  $160,000 

2  150,500 

3  149,300 

4  148,000 

5  143,000 

6  141,000 


$171,000 
165,600 
164.250 
161,250 
155.150 
154,000 


$148,465 
140,297 
139,554 
137.038 
132,981 
127,700 


$180,600 
173,600 
171,800 
170,000 
163,400 
161,000 


$194,000 
185,800 
184,600 
182,400 
174,800 
171,200 


Electpioal  Work 


(a)  H.  S.  Tittle, 

(b)  M.  E.   Ryan. 

(c)  F.   E.   Newbery, 

(d)  Decker  Blec.  Const.  Co., 

(e)  C.    Tanner, 

(f)  L.  F'latland, 

$62%00  $55,300  $64,375  $68,957 

!    61,616  223  63,425  68,109 

1    60,300  847  62,090  66,334 

60  200  305  61,685  65,789 

;    59,932  1,130  61.225  65,131 

i   58  700  400  59,690  62,693 


(g) 
(h) 
(i) 
(i) 
(k) 
<1) 


Pac.  El.  Const.  Co., 
Crown    Electric   Co., 
Turner  Co., 

Calif.  Elec.  Const.  Co., 
Butte  El.  Eq.  Co., 
Stand.  Elec.  Const.  Co. 


$68,135 
67.283 
65,751 
67,550 
66,436 
62,298 


$67,375 
725 
2,150 
2,650 
3,000 
4,450 


$66,000 
870 
2,400 
2,900 
3,300 
4,900 


Prop,   1 


Prop. 


$75,000 
337 
2,440 
2,569 
2,843 
5.636 


$69,250 
68,380 
66,250 
65,750 
65,250 
62,350 


.  W.  Burtchaell 
$9,560 
8,912 
8,667 
8,082 
8,047 


$76,200 
785 
2,195 
2,660 
3,000 
4,410 
Electrical  Fixtures 

Thos.  Day  Co. 
$12,275 
11,450 
10,933 
10,377 
10,289 


$66,420 
747 
2,185 
2,675 
3,075 
4,482 


1 

bid  not 

considered, 

lacking 

certified 

check. 


Severin  Electric  Co. 
$10,939 
10,089 
9,664 
9,239 
9,112 


.Sii)teniber    20,    U'l'l 
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HOTELS 


ITiliniiiuiiy    I'liins   litliig   Prrparcd. 
IIOTKL.  Cost,    J500,000 

~  \N     KKANriSCO.       Seventeenth     Ave. 

iind  lieary  St. 
i,i«ht-stt»ry  Class  B  steel  and  concrete 

hotel   buildlne. 
Owner— C.   V.  Sachs. 
Archilecl — S.    Helman,    57    Tost   SI.,    San 

Francisco. 


MT.  LOWE,  U  A.  Co.,  Cal.— Ritten- 
house  Bros.,  5408  York  Blvd.,  have 
the  general  contract  at  about  $50,000  to 
erect  a  top  and  side  addition  and  alter 
hotel  bldg.  at  Mt.  Lowe,  for  the  Pa- 
cific Klec.  Co.  I'lans  were  prepared  by 
the  owner's  cngr.  dept.,  694  Pac.  Elec. 
BldK.  Frame  and  hollow  tile  walls,  1- 
story  top  add.  and  2-story  side  add., 
the  dining  nii.  and  lobljy  will  be  al- 
tered. asl)estos  shingle  rtg..  hardwd 
and  iiine  fis.,  oil  burning  steam  htg. 
sys.,  diato  tile  baths,  pine  trim,  plas- 
ter exter;  the  top  add.  will  contain 
dance  hall  and  ballrm.  and  the  side  add. 
will  have  35  hotel  rooms  with  100% 
baths;    $90,000. 


l.OS  AXGELES,  Cal.— I..  .\.  .Smith  301 
S  Western  Ave.,  has  completed  plans 
for  a  class  C  hotel  bids,  to  he  erected 
at  1."'36  X  Western  Ave.  tor  O.  A.  Brown 
386S  W  6th  St.;  it  will  contain  .5  stores 
and  lobby  on  first  fl.,  and  48  hotel 
rooms  w'ith  70  per  cent  baths  in  upper 
fls.  Brick  \valls,  3-story  and  basement, 
80x100  ft.,  press,  brick  facing,  art  stone 
trim.  comp.  rfg.,  plate  glass,  ornam. 
iron  work,  cement  and  pine  fls.,  tiled 
baths,  gas  rads.,  storage  water  htr., 
pini'  trim.  aut.  elec.  elevators,  metal 
store  fronts;  $90,000.  Owner  will  have 
iharge  of  constr.  and  is  taking  sub- 
bids  on  all  trades. 


ICE  AND  COLD  STORAGE 
PLANTS 


Permit  Applied  For  —  Contractor  To 
Take    Sub-Figures. 

COLD    STORAGE    PLAXT  $140,000 

SAN  FRANCISCO,  New  Montgomery  & 
Lombard  Sts. 

Six-story  brick  and  steel  cold  storage 
plant. 

Owner — Merchants  Ice  &  Cold  Storage 
Company. 

Architect  —  Engineer  W.  Toriggino, 
Mills   Bldg.,    San   Francisco. 

Contractor  —  Harold  Larsen,  Monad- 
nock    Bldg.,    S.    P. 


POWER  PLANTS 


TACOMA,  Wash. — A.  Guthrie  &  Co., 
Sherlock  Bldg.,  Portland,  Ore.,  at  $195,- 
190  submits  low  bid  to  city  commis- 
sioners to  const,  power  house  in  con- 
nection with  Lake  Cushman  power 
project;  will  be  74  by  133  ft.,  reinforced 
concrete  construction.  67-ft.  high. 
Other  bids  were:  S.  C.  Erickson  Co., 
Tacoma,  $211,130;  John  Wallin,  Tacoma 
$227,000;  Walesby  Const.  Co.,  Tacoma, 
$195,930;  J.  B.  Murphy,  Seattle,  $198,- 
757. 


KING^S 
ORIENTAL 
STUCCO 

Uniform    Color   and   Textnre 
Waterproof,   Dnrable 

Manufactured  by 

J.  B.  :  ING  &  CO. 

NEW   YORK 

Send   for  Color  Card 

A.  I/.  GRBESNS: 

Pacific   Coast   Sales  Agent 

490   Burnside   St.,   Portland 

1151-53  Mission  St,  San  Francisco 


MERCED,  Merced  Co.,  Cal.  —  Until 
Oct.  16,  2  p.  m..  bids  will  be  rec.  by  H. 
P.  Sargeant,  secy.  Merced  Irrigation 
District.   Barcroft  Bldg.,   to  fur: 

2  variable  head  turbines,  257  RPM 
complete   with   governors. 

2  generators,  15,620  KVA,  11,450  volt, 
3-phase,  60  vycle,  257  RPM  with  ex- 
citers   and    Kingsbury    truss    bearings. 

1  switchboard  complete  with  trans- 
formers, etc. 

4  10,400  KVA,  11,000  volt  to  69,000 
volt  water  cooled  transformers. 

4  12,000  ampere,  11,000  volt  circuit 
breakers. 

2  55  cell  storage  batteries  with  5 
killowatt   motor  generating  set. 

120  KVA   lighting  arrester. 
I'lans    obtainable    from    secretary    R. 
V.   Meikle,   ch.   eng.   for  dist. 


BERKELEY,  Cal. — At  $3390,  Burr  & 
Sons,  1520  Delaware,  Oakland,  were 
awarded  the  contract  for  painting  and 
redecorating  of  city  hall,  by  City  Coun- 
cil of  Berkeley. 


LOS  ANGELES,  Cal. — Municipal  pow- 
er bureau  engineers  are  working  on 
plans  for  extending  and  improving  bu- 
reau's distributing  system  to  be  fi- 
nanced by  $16,000,000  bond  issue 
authorized  at  Aug.  26  election.  A  por- 
tion of  this  amount  will  be  used  dur- 
ing 1925  as  follows:  9  district  sub- 
stations, $1,400,000;  warehouses  and 
shops.  $500,000;  cable  lines  in  business 
district,  $1,500,000;  40  miles  new  power 
lines,  $325,000;  improve  and  add  to  dis- 
tributing lines,  $1,600,000;  distributing 
facilities  in  new  territory,  $2,000,000; 
first  unit  of  transmission  belt  lines, 
$1,200,000. 


LOS  ANGELES,  Cal. — Western  Elec. 
Co.  submitted  only  bid  to  pub.  serv. 
comm.  Sept.  8  at  $8890  (alt.  $8680)  for 
fuses    under    spec.    P-336-414. 

Westingliouse  Elec.  &  Mfg.  Co.  low 
at  $6938  for  throttle  fuses  under  spec. 
336-403.  Line  Materials  Co.  hid  $7150 
f.    o.    b.    L.    A..    30    days. 

Jones-Thorne  Co.  low  at  $41,947.50 
f.  o.  b.  L.  A.,  for  wire  and  cable  under 
spec.  P-337;  reels,  $15;  disc,  %  of  1%, 
pay.  10  da.  Other  bids:  Pac.  States  Elec. 
Co.,  $42,371.25,  f.  o.  b.  L.  A.,  no  disc; 
Standard  Underground  Cable  Co.,  $44,- 
041;  Graham-Reynolds  Co.,  $43,487.50, 
f.  o.  b.  St.  James  spur;  reels,  $16;  disc. 
lA  of  1%,  10  da;  J.  A.  Roeblings  Sons 
Co.,   $44,675;   reels,   $7.50;    Vz    of  1%  disc. 


MODESTO,  Stanislaus  Co.,  Cal.— City 
council  adopts  ordinance  authorizing 
purchase  of  two  transformers  at  cost 
of  $750.  W.  F.  McCarton,  city  engineer. 


PUBLIC  BUILDINGS 


LOS  ANGELES,  Cal. — Archt.  A.  C. 
Zimmerman,  S36  H.  W.  Hellman  Bldg., 
has  completed  plans  for  a  class  A  bldg., 
to  be  erected  at  the  Roosevelt  Memor- 
ial park,  near  Gardena,  for  the  Park 
Development  Co.,  Mr.  Waterman,  4th 
tl.  Commercial  Exchange  Bldg.,  in 
charge.  Reinf.  cone,  constr.,  30x50  ft., 
50  ft.  high,  plaster  facing,  Indiana 
limestone  trim,  Gladding-McBean  tile 
rfg.,  cement  fl.;  $35,000.  The  bldg.  will 
house  a  large  pipe  organ.  BUlg.  to  be 
erected    by   owner. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAWSON'S    PATENT    CHIMNEY 

is   the   Most   Complete  on   the 

Market 


CL.4  WSON'S     FURNACE     GRATE 
for  Gas,   Coal  or  AVood 


CLAWSON'S 

HOODS   and  DAMPERS   tor 

Open    Ftreplnces 


Experts    In    Oaring    Smoky    Flues 
and   in   Ventilating 


Terra  Cotta   and  Galvaniy.ed  Iron 

Chimney   Tops    Erected 

Chimney  Sweeping 

J4»   GOUGH    STREET 
Phone  Park  6092        San  Francisco 


K.VNTA  CnV7.,  Santa  Cruz  Co.,  Cal. — 
Architect  Allen  C.  Collins,  Farn.ers  i';- 
Merchants  Bank  Bldg.,  Santa  t  ruz, 
cnmmissioned  to  prepare  plans  for  Hall 
of  Records  addition. 


EUREKA,  Humboldt  Co.,  Cal. — Coun- 
ty supervisors  authorize  preparation  of 
plans  to  restore  portions  of  county 
courthouse,   recently  destroyed  by  fire. 

BAKERSFIELD,  Kern  Co.,  Cal.  — 
Supervisors  reject  bids  to  erect  two- 
story  brick  juvenile  detention  home  in 
East  Bakersfield  and  new  bids  have 
been  asked  to  be  opened  Oct.  13,  10  a. 
m.  Chas.  H.  Biggar,  architect.  Bank 
of  Italv  Bldg..  Bakersfield.  Bids  were: 
Wm.  Eissler,  Bakersfield,  $40,750;  Wm. 
G.  Reed.  Bakersfield.  $42,780;  Henry 
Eissler.  $45,000;  R.  D.  Burness,  $46,- 
315;  Graham  and  Son,  $47,332;  Zimmer- 
man and  Lindsev,  $47,657:  Currie  and 
Dulgar,  Bakersfield,  $48,000.  Plans  ob- 
tainable from  architect  on  deposit  of 
$10,  returnable.  F.  E.  Smith  is  clerk 
of  the  Board  of  Supervisors.  (Est.  cost 
$32,000.) 

LOS  ANGELES,  Cal. — Park  commis- 
sion. Exposition  park,  has  completed 
plans  for  a  police  sub-station,  to  be 
erected  on  Newton  St.  near  Central 
Ave.  The  bldg.  will  contain  jail,  of- 
fices, assembly  hall,  kitchen  and  din- 
ing rm..  dimen.  44x109  ft.,  front  sec- 
tion 44x44  ft.,  will  be  class  C  brick  con- 
struction and  rear  section,  36x65  ft. 
will  be  class  A  reinf.  cone  constr.,  2- 
story  and  basement,  comp.  rfg.,  press, 
brick  facing,  cem.  and  hardwd.  fls., 
steam  htg.  sys.,  wire  and  plate  glass, 
tiled  toilets,  65  ft.  pistol  range;  garage 
to  house  about  9  cars;  $65,000.  The  bldg 
will  be  erected  at  once  under  the  su- 
pervision  of  the   park   comm. 


RESIDENCES 


PI.Tns   Being   Prepared. 

BITNGALOW  Cost,    $7500 

BERKELEY,  Alameda  Co.,  Cal.  College 
Avenue. 

One-storv    hollow    tile   bungalow. 

Owned — H.    B.    Pasmore. 

Architect — Louis  M.  Upton,  454  Mont- 
gomery St.,  San  Francisco. 


Plans    Completed. 

RESIDENCE  Cost.    $10,000 

SAN  MATEO.  San  Mateo  Co.,  Cal.  Laurel 

Ave..   Lot    1,    Glazenwood. 
Two-storv   frame   residence. 
Owner — S.  A.  Born,  925  Rosenwood  Dr., 

San    Mateo. 
Architect  —  W.   H.    Toepke,    914  Laurel 

Ave.,  San  Mateo. 
Contractor — S.   A.  Born,  925   Rosenwood 

Dr.,  San  Mateo. 


Contract   Awarded. 

RESIDENCE  Cost,    $10,000 

SAN  MATEO,   San  Mateo  Co.,  Cal.  Hur- 

lingham  Ave.  Lot  43. 
Two-story    frame    resideiice. 
Owner — J.    E.    McCurdy,    307    B    St.,    San 

Mateo. 
Architect — None. 
Contractor — Leadlev   Wiseman,    207   2nd 

St.,  San  Mateo. 


A.   E.  Leitch 


J.  a.  Leitcta 


LEITCH 
ROOFING  CO. 

Successors  to  CTlark  A  Leitch 

Office   and   Warehouse: 

Die   SF.COND   ST„   SACRAMENTO 

Phines    Main   726 — 6223 
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Saturday,    September    20,    1924 


Ida  Bk 


Plans   Being  Figured. 

RESIDENCE  ^       ^         /.7'<Lnta 

BERKELEY,   Alameda  Co.,   Cat.      banta 

Barbara  Road.  •,i„„^o 

One-story    frame    and   stucco    residence 

and   garage. 
Owner — H.   C.  Teasdel, 
Architect — Archie  Newsoni 

Bldg.,  San  Francisco. 

Plans  Being  Prepared.  tmnnn 

RESIDENCE  Cost,    $10,000 

BERKELEY.  Thousand  Oaks. 

Two-story  frame  and  stucco  residence. 

Owner— M.  Friedman  &  Co.,  2040  Uni- 
versity Ave.,   Berkeley.  . 

Architect— Morrow  &  Garren,  Chronicle 
Bldg-.,   San   Francisco. 

RFsmiNXEl'"'  HOOO  each 

.sfrl  ?RaSctSCO,  W  Del  Monte,  N  Mt. 

Vernon   and  vicinity 
28    1-story    and    basement    frame    resi- 

Owner— James  Welsh,  1  Northwood  Dr. 

San   Francisco. 
Architect— Bauman  &  .lose,  251  Kearny 

St.,   San   Francisco. 

Segregated    Figures   Being   Taken 
RESIDENCE  Cost,   ?33,00U 

PIEDMONT,    Wildwood    Ave. 
Two-story   frame   and   stucco   residence 

with   tile   roof. 
Owner— H.    G.    Hills. 
Architect— Sidney    B.    Newsom,    Nevada 

Bank   Bldg.,    San    Francisco. 


Contractor  Taking   Sub-Figures 

RESIDENCE  Cost,   $22,000 

PIEDMONT,  Alameda  Co..  Cal.,  S  E 
La   Salle  Ave.  and  Indian   Road. 

Two-story  and  basement  frame  and 
stucco  residence  and  garage  (14 
rooms)    shingle    roof. 

Owner — A.  H.  Markwart,  377  Palm  Ave 
Piedmont. 

Architect— W.  C.  Hays,  1st  Natl.  Bank 
Bldg.,    San    Francisco. 

Contractor — E.  H.  Markwart,  1208  Wal- 
ler   St.,    San    Francisco. 


Plans   Complete. 

RESIDENCES  Cost,   $3000   each 

SAN  FRANCISCO,  E  28th  Ave.  175  200 
225   250   300   325   N  Judah. 

Seven  1-story  &  basement  frame  resi- 
dences. 

Owner— C.  A.  Hall,  1301  4th  Ave.,  San 
Francisco. 

Contract   Awarded.  . 

RESIDENCE  Cost,   n0.o20 

PIEDMONT,  Lot  14  Guilford  Place. 
Two-story  frame  and  stucco  residence. 
Owner — Amelia  H.   Bragg. 
Architect — Williams    &    Wastel,    Araer. 

Bank    Bldg.,    Oakland. 
Contractor — Alex   C.    Wieben. 

Conlract  Awarded. 

DWELLINGS  C.iKt.    $12,1100 

OAKLAND.   Alameda   Co.,   Cal.      Sequoia 

Hills. 
Three    one-story    frame       and       plaster 

dwellings. 
Owner — Withheld. 
Architect — Ed.    M.    Sharpe,    60    Sansome 

St.,    San   Francisco. 
Contractor — American    Bldg.    Co. 

Contract  Awarded. 

RESIDENCE  Cost,    $12,300 

SAN    FRANCISCO.    E   San   Benito   225   N 

St.   Francis  Blvd. 
Two-story    and    basement    frame    resi- 

Owner — James    M.    Hanley,    176    Delmar 

St..    San   Francisco. 
Designer — Milton  M.  Morrison,  601  42nd 

Ave.,    San    Francisco. 
Contractor — B.  W.  Demarais  &  Sons  732 

Page   St.,   San   Francisco. 


Plans    Being    Prepared. 

RESIDENCE  Cost.   $11,000 

OAKL.\ND.   Excelsior  Ave. 
Two-stnry    frame    and    stucco    residence 
with    tile    roof. 
Owner — A.    P..    Ordway. 
Architect — Williams    &    Wastell,    Amer- 
Bank    Bldg.,    Oakland. 


Plans    Beine    Prepared. 
RESIDENCE  Cost,   $25,000 

SAN  FRANCISCO.  30th  Ave.  &  Irving. 
Two-story  frame  and  stucco  residence. 
Owner — H    H.    Egges. 

Architect    —    Powers     &     Ahnden,     460 
Montgomery    St.,   San   Francisco. 


To  Be  Done  By  Day's  Work. 

DWELLINGS  Cost.    $30,000 

SAN  FRANCISCO.  NW  South  Hill  Blvd 
&  Baltimore  Way.  SE  Cordova  and 
Baltimore,  S  Chicago  Way  162  & 
195  E  Cordova,  N  Munich  250  W 
Rolph,  S  Munich  304  W  Cordova. 
N  Winding  Way  51  E  Naylor,  W 
Drake   90   N  Winding  Way. 

Eight  1-story  and  basement  £rame 
dwellings. 

Owner — Crocker  Estate  Co..  Crocker 
Bldg..   San   Francisco. 

Architect — Owner. 


To  Be   Done   By  Day's   Work. 
DWELLINGS  Cost,  $24,000 

($3000   each) 
SAN  FRANCISCO,   W  Florentine  125   to 

300  N  Morse. 
Eight    1-story      and      basement      frame 

dwellings. 
Owner — Victor  Holmgren,   54S5   Mission 

St.,    San    Francisco. 


Plans    Being    Prepared. 
RESIDENCE  Cost,      $45,000 

PIEDMONT,    Sea    View    Ave. 
Two-story   frame   and   stucco   residence 

of    Italian    architecture    with    terra 

cotta  tile  root   (9  rooms) 
Owner — Withheld. 
Architect— C.  W.   McCall,   Central  Bank 

Bldg.,  Oakland. 


Mailing  Lists 

Will  help  you  increa 

-      1  for  FREE  catalog  glvi 
Drtces  on  thooaands  of 

.□al.StateandLoca 


Contracts  Awarded. 

FLAT    BLDG.  Cost,    $14,000 

SAN  FRANCISCO,  Hayes  St. 
Two-story   frame      and     brick     veneer 

residential  flat  bldg. 
Owner— Mrs.  B.  J.  S.  Pfeffer. 
Architect — Wm.    F.    Gunnison,    57    Post 

St.,    San   Francisco. 
Gi.iKM    and    glazing    awarded    to    P.    A. 

Smith,    638   4th   St.,   S.    F. 
Tile   to  Art  Tile   Co..   221   Oak   St.,  S.   F. 
Klcetric  work  to  Mohrdick  Foran  Elec- 
tric Co.,   1803   Castro   St.,   S.  F. 
Lumber   to   San   Francisco    Lumber   Co., 

Foot   of   Mason   St.,    S.   F. 
0:ik    noor.>«    to    Royal    Hardwood    Floor 

Co..    180    Jessie   St.,    S.   F. 
Brick  work  to   Dee  Furnace   RepairCo., 

170  Hooper  St.,  S.  F. 
Sheet    metal    work    to    H.    Hansen,    912 

Cole   St..    S.    F. 
PInnibine    to      Daniel  .  Campbell,      6331 

Mission   St.,   San   Francisco. 
Hentiiie  to  F.  J.  Emerson. 
Grading  to    B.    Rosenberg,    58    Merlin. 
Mill  work  to  Chase  Lumber  Co.,  547  W 

Sta  Clara,   San  Jose. 
Concrete    work    to    Richmond    Concrete 

Co.,   2940  Geary  St.,   S.   F. 


Plans    Being    Prepared. 
RESIDENCE  Cost,  $33,000 

PIEDMONT.    Alameda   Co.,    Cal. 
Two-story   frame   and   stucco   residence 

with  terra  cotta  tile  roof. 
Owner — Dr.   Robt.  Dunn. 
Architect — Williams    &    Wastell,   Amer. 

Bank   Bldg.,   Oakland. 


Disraeli  said:  "Confldence  Is  a 
plant  of  slow  erowth."  The  con- 
fidence which  architects,  con- 
tractors, and  owners  everywhere 
have  In  ftuandt-quality  painting: 
and  decorating  service  has  been 
established  through  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  past  40  years. 
Whether  the  Job  be  large  or 
small,  our  paramount  Interest  is 
to  achieve  the  best  result  and 
give  fnll  value  for  every  dollar 
e-vpended.  Quandt-fiuality  serv- 
ice Is  a  dependable  service  and 
will  fnliill  all  your  requirements. 


Sim  Quandt  &  Sons 

Painters  <  Decorators 

Since  1885 

374  GUERRERO  STREET  •  MARKET  17C9 

SAN  FBANCISCO 

Los  A.NGELES 


SALINAS,      Monterey      Co.. 
Ilmie     Elec.       *     Mfg.     ''o..       ! 
stim  Street,   San     Francisco, 
were     awarded     the     contract 
bank   alarm   system   in   the 


•al. 


for 


The 
Pol- 
$1400 
the 

rer's 


I 


office    at    Salinas,    Monterey    Co.   Other 
liids  were: 

Iiurglarly   Protection   Co $1050 

r.ank    Protection    Co 2474 


LOS  ANGELES,  Cal.  —  J.  H.  Goblo 
Co.,  6406 '/t;  Sunset  Blvd..  is  preparing 
plans  and  will  erect  a  2-story  12-room 
frame  dwelling  in  Fremont  PI.  for  Miss 
Helen  Mathewson.  Found.,  66x57  ft., 
stucco  exter.,  tile  and  comi?.  rfg.,  hard- 
wood tls.  and  trim,  unit  furnace  and 
steam  heat.  4  tile  baths,  tile  drainbd., 
garage  with  chauffeurs  apts.,  laundry. 


LOS  ANGELES,  Cal.  —  Postle  Co.. 
archts.  and  engrs.,  631  Van  Nuys  Bide, 
have  completed  plans  for  a  10-room 
residence,  to  be  erected  at  815  S 
Crenshaw  Blvd.,  for  William  A.  Green - 
wald.  Frame  and  plaster  constr.,  2-stf' 
and  part  basement,  tile  rfg.,  art  ston' 
trim,  ornam.  iron  work,  hardwd.  fl.'=.. 
gas  unit  htg.  sys.,  tile  baths,  aut.  watf-r 
btr.,  mahogany  and  pine  trim,  art  .""ton 
mantel.    2-car    garage. 


LOR   ANGELES.    Cal.   —   Archt.   A.    C. 
Zimmerman,   836   H.   W.   Hellman  Bldg 
lias  completed   plans   for  a   12-rm.   resi 
r'.cnce,  to  be  erected  on  Wilton  PI.  ne? 
I'ic-)    St.,    for    A.    B.      Hastings.      Fram 
constr..    2-story      and      part      basemen' 
split    shake    exter.    and    rfg..    hardwd. 
fls.,   gas   furnace   htg.   sys.,     3     linotilc 
baths,     hardwd.     and    pine     trim,     aut. 
water   hlr.,   colonial    mantel. 


BEVERLY  HILLS,  L.  A.  Co..  Cal. — 
Archt.  Edward  Cray  Taylor  and  Ellis 
Wing  Taylor,  engr.,  713  W  Sth  St., 
have  completed  plans  for  an  Italian 
residence,  to  be  erected  at  n.e.  corner 
Elevado  Ave.  and  Rodeo  Dr.,  Beverly 
Hills,  for  R.  C.  Heinsch.  Frame  and 
plaster  constr..  2-story  and  basement, 
tile  and  comp.  rfg.,  hardwd.  fls..  3  tiled 
baths,  gas  unit  htg.  sys..  aut.  water 
btr.,  Eatchelder  tile  mantel,  hardwd. 
and  pine  trim,  garaga.  Owner  will 
erect  by  day  labor  and  sub-contract. 


LOS  .A.NGELES.  Cal  —  Milwaukee 
Bldg.  Co.,  3rd  fl..  Wright-Callender 
Bldg.,  has  completed  plans  and  has 
the  contract  at  about  $75,000  to  erect 
a  20-room  residence  on  Bel-Air  Rd.. 
Bel-Air,  tor  Dr.  W.  S.  T.  Smith.  Frame 
and  plaster  constr.,  2-story  and  base- 
ment, I, -shaped,  84x74x39  ft.,  tile  rfg.. 
hard.  fl=.,  gas  htg.  sys..  hardwd.  and 
pine  trim.  5  tiled  baths,  art.  stone 
mantels,  ornam.  and  wrought  iron 
^V'^'rk.  marble  work,  tiled  stair  halls, 
liilliard    room,    terraces    and    balcony. 


Member  S.  F.  Builders'  Exchange 
Phone    Sutter    6700 

ALBERT  DEAN 

Random  VarieRated  Colors  Slate 

Koofing 

and 

Kniiilom  Variegrated  Colors  Tile 

Roofinir 

Composition    Roofing 

General  Roof  Repairing 

Samples   Submitted 

ISO  Jes.sie    St.,  San  Franclsco 

Res.    4201    Mission    St. 
Phone    Randolph    6981 
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ALHAMBUA,  L.  A.  Co..  Cal— S.  Du- 
V.    1010    Edith    Ave..    Alhamhra,    has 

■  ured  permit  for  2-8iory  20-room 
1(5.  on  Fremont  Hill.  Alhaml.ra;  $40.- 
I     J.     VV.    Smart,    archt..    T     .M.    t'ar- 

II.  assoc.  2(H  Vail  Amb.rK  MldB..  Al- 
hambra. 


SCHOOLS 


ALAMEDA,    Alameda    Co.,    Cnl.— Bids 
..re   opened   September   16,    1324,   at   8 
lock    p.    m.,    by    the    secrtlary    of    the 
iril  of  Kdiication  of  the  City  of  Ala- 
lia   for    the    construction    of   a    brick 
,il    hollow    tile    high    school    buildine 
•  ordlngr    to    plans    and    specifications 
Architect    Carl    Werner,    Santa    Fe 
klg.,  San   Francisco,  Cal. 
The    plastering   bids   and   bid    for   al- 
tering    present     .school     were     rejected. 
All    other    bids    wer    teaken    under    ad- 
visement   until    Septembe-    29th. 

General    Contract   Pro,   Jio.  1 
Cochrane-Boehm.  Call  Bldg.,  San  Fran- 
cisco, $312,872;  alt.  No.  1  add  $1000; 
alt.    No.    2    ded.    $2000:     (.\)     unite 
price    excavating    (add)     $1.00    per 
cu.    yd.    (deduct)    .50c;      (B)      unite 
price    concrete    (add    $20.00    per    cu. 
yd.    (deduct)    $15.00;    (C)    reinforc- 
ing steel   per  100   lb.   $7.00. 
C.  L.  Wold  Co..  $318,980,  $318,980,  $2720, 
$680,    $2.50,      $1.50,      $21.50,       $17.50, 
$5.75,   alt   3    (add)    $3000. 
It.     W.     Moller.     $352,438.     $1135.     $2055, 

$1.50,    $1.25,    $20.00,    $18.00,    $4.00. 
Sanipel    &    Codv.    $361,000.    $1500,    $1000, 
$3.00.    $1.00,    $30.00,      $15.00,      $10.00, 
alt.  3   (add)   $3000. 
Schuller    &    McDonald,    $379,700,    $1040, 
$1140,    $1.50,   $1.00,   $16.00,   $13.00,   $5. 
Ilriek   &    Tile   Pro.  No.  a 

ir.  K.  Drake.  180  Jessie,  S.  F $32,900 

Mealy   &   Collins,   S.   P 33,980 

While  &  Oloor.  S.  F 37,420 

Herbert    Beckwith    37,700 

M.  B.   McGowan,   S.  F 39,987 

Lnthlnur   &    Plasterlnc    Prop.   3 
Herman   Bosch,   180   Jessie   St., 

San     Francisco     $79,400 

Add    $3200.    deduct   $1200. 

A.    Knowles,    S.    F 97,900 

Add  $300,  deduct  $1200. 


Geo.  Dixon,  Oakland    107,87;! 

Add    $5000,   deduct   $1100. 
Wm.   Makln.   Oakland    112,800 

Add  $200,  deduct  $1360. 
Plumbing    Prop    4 

W.   &   J.    Bays,   Alameda $20,918 

Scott    Co 22,365 

A.   Feldhammer    24,810 

ij.    K.    Kruse    24,847 

T.    R.    Catton    26,790 

H.  G.  Newman    27,831 

W.    H.    Picard     30,500 

Ilcntine  and   Ventllatlne   Prop.  5 
Geo.   A.   Schuster,   1035   Elsinore 

Oakland $51,990 

■   No.   1  add  $6254;  No.  2  add 

$818;   No.   3   add   $1280. 
H.  G.  Newman    52,743 

1,   $5780;  2,   $510;  3,   $1500, 
W.    H.    Picard     53,500 

1,   $6000;   2,   $825;   3,   $359. 
W.  K.   Nottingham    53,890 

1,   $5880;  2,  $666;  3,  $388. 
Scott    Co 64,455 

1,  $6100;  2,  $565;  3,  $560. 
Carl    T.    Doell     55,500 

1,  $6635;    2,   $616. 

Electrical    work    Prop.    0 

Spencer  Elec.  Co..  S.  F $32,333 

Alt.  No.   1   add  $50;  Alt.   No. 

2,  deduct   $3312. 

M.    E.    Rvan     32,850 

1,    $151;    2,    $3043. 
Strom    Electric    Co 32,906 

1,    $200;   2.    $3500. 
Xewbery   Electric   Co 33,000 

1,    $100;    2,   $3300. 
Ne  Page   McKenny    33,970 

1,   $80;    2,    $2878. 
Advance    Electric    Co 35,866 

1,  $225;  2,  $3175. 
Decker    Electric    Co 37,792 

1.  $316;  2,  $2847. 
Sheet    Metal    Works    Prop.    7 
Guiltoy    Cornice    Works,    269    Po- 

trero   Ave..   S.    F $   6,582 

Fordercr  Cornice  Works,  S.   F. .  .      7,898 

l^ast   Bay  Sheet  Metal    8,307.5C 

American   Sheet  Metal  Works...    11,565 

Roofing    Prop.    S 

Oakland    Roofing   Co.,    351   12th 

St.,    Oakland $5995 

Alt.   1,   $1545. 

H.   C.  Brown  Co.,   Oakland 6400 

Alt.  1,  $2634. 


A.    Goodmunson,    Oakland    6481 

Binder  roofing  Co.,  S.   F 725) 

Alt.   1,   $695. 

Pnlntlngr   Prop.  9 
J.   J.    Burdon,    1426    Macdonald 

Ave..    Richmond     $16,48i 

J.    Chahan.    S.    F 19.625 

R.  Zellnsky,  S.  F 25,518 

J.    A.    Turgon    33,130 

For    Remodeling;   of   Bxtstlng;   HiKh 

School    Bnllding 

Schuler  &  McDonald,  309  12th  St  $47,116 


BUILDING  Cost,    $— 

BERKELEY,    University    campus. 
Frame    and    plaster    bldg.    for    training 

quarters    to    be    erected   underneath 

memorial  stadium. 
Owner — University  of   California. 
Architect — Jno.   Galen    Howard   &  Asso. 

First  Natl,  Bank  Bldg.,  S.  F. 
Fred   Westlund,    351    12th   St., 

Oakland     $35,720 

John    M.    Bartlett    35,870 

N.   Hopper  &   Son    36,400 

F,   W.  Maurice    36,470 

Ben    Pearson     38,200 

Chas.    McCullough     39.628 

Grant    &    Hart    44,800 

Dinnie  Construction  Co 47,571 

Bids  all  under  advisement. 


.\.rc-hitect    Selected. 

SCHOOL  Cost,  $100,000 

.MONTECITO,  Santa  Barbara  Co.,  Cal. 
t)nt-story    fireproof      grammar      school 

and   auditorium. 
Owner  —  Montecito     Grammar     School 

District. 
Architect— Wm.  H.  Weeks,  369  Pine  St., 

San   Francisco. 


Contract  Awarded. 

SCHOOL  Cost,   $11,285 

CONCORD,   Contra  Costa  Co.,  Cal. 
One-story    frame    grammar    school    au- 
ditorium   building. 
Owner — Concord   Grammar  School  Dis- 
trict. 
Architect — James  T.  Narbett,   910   Mac- 
donald   Ave.,    Richmond. 
Contractor — L.    D.    Perry.   Concord. 

Plans  were  slightly  revised  and  sev- 
eral deductions  made  and  the  contract 
awarded  Mr.  Perry  (low  bidder)  on  his 
original    bid,   less   $3365. 


WESTEST 

Electric  Safety  Switches 

a  "Western  made  product 
used  and  installed 

by 
LATOURRETTE  FICAL 

on  the 

U.  S.  Veterans'  Hospital 

Livermore,  Calif. 


Western  Safety 
Manufacturing  Co.,  Inc. 

^[anufactnrers  of 

Enclosed  externally    operated 

safety  switches,  knife  switches, 

metal  switch  and  cut-out  boxes, 

safety  switch  boards 

247  MINNA   STREET,    SAN   FRANCISCO 
Phone  Sutter  3008 


Phone  Franklin   3400 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


ICars^tt  (Eon0tr«rttott  ISfpnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818   MISSION    STREET  SAN    rRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL   LUMBER   YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
Geiiernl    Mill    ond    Cabinet    Work,    Stock    noom.    Sn«h 

FranieH    nnrt    Monldltigw  

.lERROLD  AVE.  &  VARNEVEL.D  AVE. 

Mission  <)01-902-903-904  San  Franci»co 
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contract   Awarded. 

SCHOOL  Cost     $6990 

BERESFORD,    San    Mateo    County,    Cat. 

Two-room    frame    school. 

Owner — San     Mateo     School     District. 

Architect  —  Sylvain  Schnalttacher,  233 

Post  St.,  San  Francisco. 
Contractor — Sorenson   Bros.,    16   Dwight 

Way,    Burlingame. 
Bids    were    formerly    called    for    but 
were   all   rejected   as   being   too   high. 

LOS  ANOELES,  Cal. — Archts.  Jeffery 
&  Schaefer.  1104  Kerckhoff  Bldg.,  are 
preparing  plans  for  high  school  bldg., 
to  be  erected  at  the  Franklin  senior 
high  school  site,  Ave.  54  and  Hubb  St., 
for  the  bd.  of  Educ.  There  will  be  an 
auditorium  bldg.,  which  will  have  a 
seating  capacity  of  2000  people  and 
music  rooms  and  English  classrooms 
and  a  20-unit  classroom  bldg.  to  con- 
tain manual  arts  and  domestic  science 
depts.,  cafeteria,  etc.  Brick  walls,  2- 
story  and  basement,  plaster  exter., 
comp.  rfg.,  maple  and  cem.  fls.,  steam 
htg  sys.,  pine  trim,  tile  and  marble 
work,   slate   blackboards;    $360,000. 

SAN  FRANCISCO  —  Crown  Electric 
Co.,  153  Eddy  St.,  at  $1045  submits  low 
bid  to  Bd.  Pub.  Wks.  to  furnish  and 
install  border  lights  in  Galileo  High 
School  Auditorium.  Other  bids:  L.  Flat- 
land,  $1875:  J.  W.  Burtchaell,  $1200: 
F.    A.   Radelfinger,    $1900. 
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MODESTO,  Stanislaus  Co..  Cal. — Neil 
&  Wirtner,  Turlock,  at  $5448  awarded 
contract  by  Shiloh  School  District  to 
remodel  present  school  and  make  one 
classroom  addition.  Other  bids  were: 
M.  O.  Ward,  Modesto,  $6600;  P.  Peter- 
son, Turlock,  $6319;  Orr  &  McGregor. 
Turlock,  $7063;  J.  W.  Larson  and  .T. 
Peterson,  Turlock,  $6150;  Anderson  & 
Wiman,  Turlock,  $583o;  M.  R.  Sher- 
man, Modesto,  $5864;  H.  Tennyson, 
Modesto,    $5885. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
All  bids  received  for  general  contract 
by  the  Board  of  Education  of  the  City 
of  Stockton  in  connection  with  the 
completion  of  general  work  including 
wood  finish,  lathing,  plastering,  black- 
boards, tinting  and  painting  for  the 
Luther  Burbank  school.  Pilgrim  and 
•Jefferson  Streets,  were  rejected  as  be- 
ing too  high.  Segregated  bids  will  be 
called  shortly.  H.  E.  Vickroy,  1122  N 
Commerce  Street,  Stockton,  submitted 
low  bid   at   $37,353. 


LONG  BKACH,  L.  A.  Co.,  Cal.— VVm. 
G.  Reed,  814  Pacific  S.  W.  Bank  Bldg., 
Long  Beach,  has  signed  genl.  cont.  at 
$247  000  for  Woodrow  Wilson  Jr.  high 
school  bldg.  at  San  Diego.  Bldg.  will 
he  2-stcry  and  basement,  hollow  tile 
walls,  tile  and  comp.  rf.  T.  C.  Kistner 
&  Co.,  archts.,  616  Pantages  Bldg.  and 
537  Spreckels  Bldg.,   San  Diego. 

LOS  ANGELES,  Cal. — Chas.  Olcester, 
Cla'k  Hotel,  was  awarded  the  general 
contract  at  $79,200  for  erecting  a  new 
school  bldg.  at  79th  St.  school  site; 
Hudson  &  Munsell,  archts.  Other  con- 
tracts were  awarded  as  follows;  Heat- 
ing to  J.  M.  Bustice  at  $6440,  painting 
to  Ellis-Reed  Studios  at  $2735,  and  wir- 
ing to  American  Electric  Construction 
Co.    at    $2778.80. 

MARTINEZ,  Contra  Costa  Co.,  Cal.^ 
The  bid  of  Geo.  Piteom  of  $7940,  re- 
ceived by  John  M.  Reid,  secretary  of 
the  Alhambra  Union  High  School  Dis- 
trict, for  the  construction  of  a  one- 
story  frame  (rustic)  shop  building  at 
the  "rear  of  the  present  gymnasium 
building  was  rejected  as  being  too 
high.  No  other  bids  were  submitted. 


PALMDALE,  L.  A.  Co.,  Cal. — Archt. 
A.  C.  Zimmerman  and  H.  W.  Michael, 
assoc,  836  H.  W.  Hellman  Bldg.,  have 
completed  plans  for  a  2-rm.  side  addi- 
tion to  grammar  school  bldg.,  at  Palm- 
dale  for  the  Palmdale  school  district. 
Brick  walls,  1-story,  tile  rfg.,  brick 
exter.,  maple  fls.,  steel  windows,  pine 
trim;  there  will  be  a  new  steam  htg. 
sys.  for  entire  bldg.  and  there  will  also 
be  ne'w  blackboards  for  entire  bldg.; 
$19,000. 


VENICE,  L.  A.  Co.,  Cal. — J.  F.  Kobler 
932  Rimpau  Blvd.,  was  low  bidder  on 
general  contract  at  $35,795  for  a  new 
school  bldg.  on  the  Martha  Washington 
school  grounds,  Venice.  Francis  D.  Ru- 
therford, archt..  and  D.  D.  Smith,  assoc. 
205  Mills-Fraser  Bldg.,  Santa  Monica, 
and  200  Parkhurst  Bldg.,  Venice.  Other 
low  bids  were:  Plumbing  and  heating, 
Veuice  Sanitary  Plumbing  Co.,  Venice, 
$3697:  elec.  wiring,  Wilshire  Elec.  Co., 
Santa  Monica.  $1978  (including  time 
clocks  and  phones);  painting,  Dresher 
&  Heinsbergen,  Pantages  Theater  Bldg 
$1695;  plastering,  J.  F.  Kobler,  932 
Rimpau    Blvd. 


SACRAMENTO,  Cal.— Until  Sept.  30. 
I::i0  P.  M.,  bids  will  be  received  by 
Mrs.  Catherine  Mason,  clerk,  Sutter 
School  District,  to  const.  1 -classroom 
addition  to  present  school.  Cert,  check 
10%  reel,  with  bid.  Flans  obtainable 
from  clerk.  Box  119,  Riverside  Road, 
Sacramento. 


WEED  PATCH.  Kern  Co.,  C;il. — H.  f. 
Chambers  of  Arvin,  at  JU,876  awarded 
contract  by  Vineland  .School  District  to 
erect  new  school.  Glasw  &  IJupes,  ar- 
chitects,   Bakersfield. 


MADERA,  Madera  Co.,  Cal.  —  Until 
Sept.  25,  5:30  p.  m.  (new  date),  bids 
will  be  rec.  by  H.  C.  Austin,  clerk, 
Madera  School  District,  to  fur.  and  in- 
stall gongs  in  I^incoln  school,  together 
with  wiring  for  same.  Further  infor- 
mation   obtainable   from   clerk. 


MARICOPA,  Kern  (-...,  i  ai.  — ITntll 
Sept.  26,  7:30  P.  M..  bids  will  be  re- 
ceived by  C.  B.  Warner,  clerk,  Maricopa 
High  School  District,  to  fur.  217  ft. 
iron  fence,  2  8-ft.  gates  and  4  end 
posts  for  gates,  fence  to  be  of  type 
known  as  Cyclone  Iron  Fence,  Pattern 
C-511  or  similar  type.  See  call  for  Mas 
under  filHcial  prop(»Mnl  .sevtioii  in  (hi.s 
iMKiie. 


COVINA,  L.  A.  Co.,  Cal.— Until  7  p.  m. 
Oct.  8th  bids  will  be  rec.  by  the  board 
of  trustees  of  the  Covina  Union  High 
School  Dist.  for  erecting  high  school 
science  bldg.  and  for  alterations  and 
additions  to  auditorium  bldg.  at  the 
Covina  high  school  site,  Covina.  Train 
&  Williams,  226  Western  Mutual  Life 
Bldg.,  archts.  The  science  bldg.  will 
be  2-story  and  basement,  156x66  ft.,  15 
rms.,  cafeteria,  etc.,  reinf.  cone,  constr., 
cast  stone  and  stucco  exter..  comp  rfg.. 
wood  fls.,  reinf.  cone,  stairways  and 
corridor  fls.,  pine  trim;  $l.-.o,oon.  The 
addition  to  the  auditorium  will  he  55 
by  73  ft.,  increasing  seating  capacity 
to  1000  people.  All  work  is  included  in 
the  general  contract. 


SAN  JOSE.  Santa  Clara  Co..  Cal.  — 
The  following  contracts  were  awarded 
by  the  Board  of  Education  of  the  City 
of  San  Jose  for  the  construction  of  a 
reint<  reed  concrete  high  school  build- 
ing in  Grant  Street,  San  Jose,  accord- 
ing to  plans  and  specifications  by  Ar- 
chitects W.  H.  Weeks.  369  Pine  Street, 
San  Francisco  and  Tribune  Tower. 
Oakland,  and  Binder  &  Curtis,  35 
W  San  Carlos  Street,  San  Jose: 
General   contract      awarded   to      Robert 

Trost,   26th  and  Howard  Sts.,  S.  P. 

on    Propositions    No.    1.    No.    4    and 

No.  5.  at  $393,931. 
Ileatlne  to   F.   Studer.  667   E   St.  James 

Street.    San    Jose. 
Bids   for    blackboards   are    under  ad- 
visement. 


BANKS,  STONES  &  OFFICES 


Pliins    tu    !>.■    I'll  par.  d 

STORE  liLDG.  ''o.-^t.  $:i.5.00ll 

SAN   MATEO.   San    Matc-o   Cm.,   Cal.      6th 

and    B    Sts. 
'I'wo-storv   store  and   oftice   huildiiie. 
i)\vner--c.   10.  Lydon,  Bi'tesfurd  Country 

Club. 
-Vrchitect — Not   Selected. 


CONCRETEV,/Ji 


CRE 


TrLAIlE,    SKPTICMBKP>    ITtli,    l;i21. 

SAXriV  PRATT  is  here. 

I  IN   .V   visit. 

TO  HIS  brother. 

WHO   IS  a   lumlicniian. 

.\NI)  SANDY   was  born. 

IN  THIS  town. 

O.VLY    100  yards. 

I'MiOM   THK  Southciii    Pacific   Depot. 

WHILE    SANDY'S    brother. 

SELLS    "STICKS"     (grape    stakes). 

SANDY  PRATT,  Presi<lent. 

(IF    THE    Pratt    Building    Material    r 

T.VKES  THi^J   ■■.sticks." 

OUT  OF   his   c'ushrd    rock. 

AND   TLEAN,   sliarp    saliil. 

WHEN   SA.ND'l'    v.a.vliL.s    i;. 

IT   SEEMS    111    run. 

IN    THfi;    Pratt     (amily, 

TO  riKT  up  siinii''hiiiR   iii-  \v. 

AXn   SANDYS   hrntluT. 

OF  THE  Burn.  11    Lumber  I  ..nipany. 

IS  TltYJNG  to  invent  a  way. 


I  IF  REMOVING  tliu  •■beams.'^ 
FROM    SUNBEAMS. 
AND   SELL  them. 
FOR  LARGE  timbers. 
AND  THE  other  day. 
A  WOMAN  repaired  a  broken  wind.- 
HER  BOY  was  sick. 
WITH  THE  tummyachc. 
BI'T    THK    boy    fell. 
THROUGH    THE    window. 
.\ND  THi';  •■pane^^  was  gene. 
■I   THANK  you." 


A  p.cuire  ..1  L.-.iiiar.l  H.  Pratt  giving 
a  sub-debutante  of  by-gone  days  her 
lirst  joy-iide.  Nole  the  beaming  face 
on  young  Leonard  and  his  lumbering 
stride. 


Sritiirday,    Septpmbor    20,    19LM 
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I  Manned. 

STAGE  TKUMI.NAI.  Cat,  $ 

SAN    FliANl'ISCO.      Kitth    and    Misiiiun 

Sis. 
KiBht-stoi-y  (.'lass  A  slaBf   Uiiiiliial. 
'  iwnur — Pickwick  Stage  Curp.,  Cha.s.  F. 

Wren    (President). 
Vn'hltecl— Not     Seleclod. 


ZAMOR.\,   Yolo   Co.,   Cal.— J.   Wetzel- 

lierger,    Woodland,    at      appro.x.      $8000 

awarded   contract    by    Percy    Foster    to 

reel  one  story  store  building  with  tile 


I'Uins  BeinK  Prepared. 

STOitE  BLDG.  Cost,  $12,000 

DAKLAND,  9th  and  Webster  Sts. 
Oiie-story    class    C    store    building:. 
Owner — B.   Ij.    Mossbachcr. 
Architect — Marrow    &    Garrcii,    Chron- 
icle Bldg:.,   San  Francisco. 


Sub-contracts     To     Be     Awarded     Next 

Week. 
OFFICE   BLDG.  Cost,    $112,000 

SAN  JOSE,   Santa  Clara  Co.,  Cal.  Third 

and  San  Fernando  Sts. 
Two-story     and     basement     reinforced 

concrete    office     building. 
Owner — Pacific    Gas    &   Electric   Co. 
Architect    —   Binder    &    Curtis,    Binder 

Bldg.,  San  Jose. 
Contractor — R.  O.   Summer.s,   17  N-First 

St.,  San  Jose. 


Bids   Opened. 

COMMISSION    HOUSE  Cost.    $75,000 

OAKLAND,  Fifth  and  Webster  Sts. 
Two-story  brick  commission  house. 
Ownor— Withheld. 

Architect — Schirmer-Bugbee  Co.,  Thay- 
er  Bldg.,   Oakland. 
Buschke    &    Brown,    604    Mission 

St.,    San    Francisco    $40,300 

R.    W.    Littlefield    41,700 

Lawton    &   A'ezey    42,548 

J.    B.    Bishop    42,594 

J.    M.    Bartiett    43,980 

Schnebly    &    Hostrauser    44,567 

Dinnie    Construction    Co 44,571 

Mullen  TaVois    44,999 

M.    W.   Hoffer  &  Sons    45,668 

Schuler  &   McDonald    45,873 

Coast  Construction  Co 45,920 

H.  M.   Frostholm    46,820 

Cahill     Bros 46,850 

Barrett   &   Hilp    47,455 

All  bids  are  being  held  under  advise- 
ment. 


Plans  Being  Figured. 

REMODELING  Cost,   $10,000 

OAKLAND,  San  Pablo  Ave.  near  Uni- 
versity. 

Remodeling  garage    into   store  bldg. 

Owner — Mr.    George. 

Architect  —  W.  E.  Schirmer,  Thayer 
Bldg.,    Oakland. 

Lessee — Sherman  Dry  Goods  Co.,  5711 
San  Pablo,  Oakland. 

(52954       1st    report    Sept.    4,     1924;    2nd 


Low   Bidder. 

COMMISSION  HOUSE  Cost,  $76,000 

OAKLAND,  Fifth  and  Webster  Sts. 
Two-story   brisk   commission   house. 
Owner — Misses  E.  &   D.   Wallers. 
Architect — Schlrmer-Bugbeu  Co.,  Thay- 
er   Bldn.,    Oakland. 
Low   Bidder  —  Buschke   &   Brown,  604 
Mission  St.,  S.  F.,  at  $4O,3U0. 
In  all   probability   the  award   will   be 
made   to   low   bidder. 


Plans   Being  Figured. 

STORF:    BLDG.  Cost,    $17,000 

BURLINGAMK,   Burlingame   Ave. 

One-story  reinforced  concrete  store 
building. 

Owner  —  S.  K.  Whipple.  1308  Burlin- 
game St.,   Burlingame. 

Architect — Ernest  L.  Norberg,  Balboa 
Bldg.,   San   Francisco. 


Plans  Being  Prepared. 

STORE   BLDG.  Cost,   $10,000 

OAKLAND,    East    14th    St. 

One-story    hollow    tile    store    bldg.     (2 

stores). 
Owner — Alvin   R.   Thomas. 
Architect — Williams    &    Wastell,    Amer. 

Bank  Bldg.,   Oakland. 


5t,  $14,000 


Plans    Being    Prepared. 

STORE  BLDG. 

OAKLAND,    East    12th   St. 

One-story    hollow    tile    store      bldg.      (5 

stores) 
Owner — Withheld. 
Architect— C.   W.  McCall,   Central   Bank 

Bldg.,    Oakland. 


Bids    Being    Taken. 

STORES  &  OFFICES  Cost,  $175,000 

SAN   FRANCISCO.    S    Market   B  of    7th. 

Three-story  and  basement  steel  frame 
and   brick   store   and   office   bldg. 

Owner — Marian  Realty  Co.,  1171  Mar- 
ket   St.,    San    Francisco. 

Architect — Rousseau  &  Rousseau.  1171 
Market   St.,   San  Francisco. 

Steel  awarded   to   Central   Iron   Works. 


Contract  A^varded. 

ALTERATIONS  Cost,    $11,000 

SAN   FRANCISCO.      No.    216    Market    St. 
Alterations    to    brick    office    building. 
Owner — Martin   Investment  Co.,   817    1st 

National   Bank   Bldg.,   S.   P. 
Architect — Bakewell      &      Brown,       251 

Kearny  St.,  San  Francisco. 
Contrjactor — Geo.     Wagner,     181     South 

Park,    San    Francisco. 


Preliminary   Plans    Being   Prepared. 
STORE  BLDG.  Cost,  $40,000 

SAN     FRANCISCO.       NW     Eighth     and 

Folsom   Sts. 
One-story    brick    store    building. 
Owner — J.   P.  and  C.  Shaffer,  40   Merced 
St.,  San  Francsico. 


Bids  Under  Advisement. 
ALTERATIONS  Cost,    $15,000 

SAN  FRANCISCO.  No.  807  Market  St. 
Extensive  remodeling  to  office  building. 
Owner — Regal  Shoe  Co.  (Mr.  Hibbard), 
Architect — Albert  Schroepfer,  Foxcroft 
Bldg.,   San  Francisco. 


All-Key 
Plaster  Lath 


Plaster 
Wall    Board 

(Patent   applied   for) 
The  Last  Word  in  Wall  Board. 


(Patented) 
Mechanical   Key. 

CALIFORNIA  CEDAR  PRODUCTS  COMPANY 

STOCKTON,  CALIFORNIA 
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Plans   Completed. 

OFFICE    BLDG.  Cost,    $ 

SAN  FRANCISCO.  N  Post  160-10  W 
Powell   St. 

Ten-story  and  basement  Class  A  of- 
fice and  loft  building. 

Owner — Selah  Chamberlain,  Mills  Bldg 
San  Francisco. 

Architect  —  Bakewell  &  Hrown.  251 
Kearny  St..   San   Francisco. 


Sub  F'igures  Being  Taken. 

BRICK    BLDG.  Cost.    $16,000 

BURLINGAME,    San    Mateo    Co..    Calif 

One-story    brick    building. 

Owner — Daniels  Bros. 

Architect   —   O'Brien   Bros..    315    Mont- 
gomery  St..   S.  F. 

Contractor — Bagge    &    Vukicevich.    815 
Bryant  St..   San   Francisco. 
Considerable  plate  glass  will  be  used 

in  construction  of  this  building. 

Contract  Awarded. 

ALTERATIONS  Cost.     $40,000 

SAN  FRANCISCO.  621  Market  St. 

Alterations    to    brick    store    building 

Owner— John    C.    Brickell   Co. 

Lessee— Pig'n  Whistle  Co.  Consolidated 

Architect — Alfred     N.     Jacobs.     French 

Bank  Bldg.,  San  Francisco. 
Contractor — Michael   &   Borner,   762   De 

Haro   St.,   S.   F. 


Sub   Figures  To  Be  Taken  Next  Week 
STORE  &  LOFT  Cost,  $90,000 

OAKLAND,    W    Telegraph    Ave.    105    N 

16th  St. 
Six-story   concrete  store   and  loft. 
Owner— D.    J.     Sullivan.     918    Harrison 

St.,    San    F'rancisco. 
Architect   —    J.    J.    Donovan.    Tapscott 

Bldg..  Oakland. 
Contractor— Barrett    &    Hilp,    357    12th 

St..   Oakland. 


Contract  Awarded. 

STORES  cast.   $11,000 

OAKLAND,  W  Grand  Ave  90  S  Perry  St 
One-story  brick  and  concrete  stores 
Owner— D.    Mcllhenney,    805    Syndicate 

Bldg..  Oakland. 
Contractor— P.  A.  Muller.  805  Syndicate 

Bldg..  Oakland. 


Bids    Under    Advisement— Contract    To 

Be  Awarded  Shortly. 
iTSr^?,  Cost.   $43,000 

SAN    FRANCISCO.     N     Market     150     W 

Marshall  Square. 
One-story   basement   and   mezzanine   fl 

reinforced  concrete   furniture  store 
Owner— Hope    Realty   Co..    1021    Hearst 

Bldg..   San   Francisco. 
Architect— Geo.  E.  McCrea,  369  Pine  St 

San  Francisco. 


Construction   Under   Way 

UNDERTAKING   PARLORS  $40,000 

SACRAMENTO,   Cal..    Barbara   Way. 

One-story  reinforced  concrete  and  hol- 
low tile  building  for  undertaking 
parlors. 

Owner— W.  P.  Gormley,  720  H  St.,  Sac- 
ramento. 

Designer— Harry  De  Vine.  1405  41st  St.. 
Sacramento. 

Contractor  —  James  C.  Gormley,  1152 
Santa  Barbara  Ct.,   Sacramento. 

Concrete  awarded  to  H.  H.  Parker,  1045 
41st   St..    Sacramento. 

Plastering   to   Collins   &   Collins. 

Contract  Awarded. 

STORE  BLDG.  Cost    $14  000 

OAKLAND,   N   Uth   St.   90  W  Oak  St 
One-story   concrete   store   building 
Owner   —    Oakland    Tobacco    Co..    1117 

Franklin  St..  Oakland. 
-Architect    —    Hutchison    &    Mills      1214 

Webster  St..  Oakland. 
Contractor— M.  E.  Hopper  &  Sons.  1117 

Webster  St..   Oakland. 

Plans   To   Be   Prepared. 
STAGE  TERMINAL  Cost.  $250,000 

SAN    FRANCISCO.    NE    Fifth    and   Mis- 
sion   Streets. 
Eight-story  class  A  stage  terminal  and 

6-story  addition   to  present  bldg. 
Owner — Pickwick  Stage  Corp.,  Chas.  P. 

Wren  (President). 
Architect  —  O'Brien  Bros..  315  Mont- 
gomery St..  S.  P. 
NOTE — Leases  on  a  portion  of  the 
property  do  not  expire  for  14  months 
and  construction  will  not  be  started 
until  the  expiration  of  the  leases. 
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aturday,    Scptembfr 


bids  Opened  and  Taken  Under  Advise- 
ktorb"-  ,       cost.  tlOO.OOO 

^tv^ol^ttfy  ^^rn'fo^r%d^°  on'i^ri-te   depart- 
ment  store.  .„^„      «q. 

Owner— Farmers  Mercantile  Assn.,   ba 

ArchUe^cl:— Wyckoff  &   White,   Growers 
Bank  BIdg.,  San  Jose. 

Geiiernl   Contract  ,   ,„,v. 

Prop.    (1)    metal  lath-   (2)   wood  lath. 

.1.    Brannaugh,    Oakland,     (1)    $108,000, 

Wes't'^ol's"t''constr.   Co     519   California 
St.,  San  Francisco,  (1)  $103,698,   i.^> 

E.    N^^ensen,    San   Jose,    (1)   |110.90»: 
H    R.  Sherman,   San  Jose.   (1)    $lll,0»,i, 

(2)    $108,583.  - 

R     W     Littlefield,    Oakland,    (1)    $11Z>- 

■     500;   (2)   $109,820. 
Vukicevich  and  Bagge,  S.  F.,  (1)  $11*«. 

133;    (2)    $109,633. 
John   F.   Shepherd.   Stockton,   (1)    $1", 

555;    (2)    $115,000  S122  490- 

Cobby  and   Owsley,   S.  F.,    (1)   $12Z,49U, 

J.  T.'carVs"n\'(l)  $-;  (2)  $120  149 
Jas.  Furlong,  S.  F..  (1)  $123,360,   (2)  $ 

PlnmbfnK 
B.   E.  Underwood,   352  Main   St., 

Salinas      .  . 7'!40 

IV.  Serpa,  San  Jose   ''*" 

Heating 

B.    E.    Underwood,    Salinas $^4b( 

Knittle-Cashel   Co..    S-    F-    ■  ■  • HH 

W     K     Nottingham,    Oakland 9444 

Plumblns  and    Heating 

B     B     Underwood,    Salinas ?14,9bo 

Anderson    and    Daugherty,  ,cnit 

Salinas    ...^^^^___^ l^'Ol* 

Completing  Plans— Figures  To  Be  Tak- 
en In   About   a  Week.  .-„  nnn 

STORES  &  OFFICES  ^fost    $50,000 

SAN  MATEO,  San  Mateo  Co.,  Cal.,  is  &t. 
bet.  3rd  and  4th  Sts. 

Two-story  reinforced  ^"""f '^/"fn^i°oo 
low  tile  stores  and   offices  llOxluo 

Owner— ^Loewe  and  Zwlerlein,  168  B  St. 

Archi?ect-WiTl  H.  Toepke,  Call  Bldg  , 
San  Francisco. 


LOS  ANGELES,  Cal.— Archt.  Loy  L. 
Smith,  218  Byrne  Bldg.,  is  completing 
plans  for  a  class  A  office  bldg.  to  be 
erected  on  2nd  St.  near  Hill  St.  for  the 
Public  Service  Commission.  Reinf.  cone 
13-sto.y  and  basement,  comp.  rfS/, '^"S" 
■basement,  cement  and  pine  fls.,  49xl,i') 
ft.,  plate  glass,  steel  sash,  metal  sky- 
lights, cone,  exter.,  hollow  tile  or  gyp- 
sum partitions,  pine  trim,  2  elec.  ele- 
vators,  wrought  iron   work;   $25«.owu. 

PASADENA.  L,  A.  Co.,  Cal.— Scofield 
Eng.  &  Cons.  Co.,  Pacific  Finance  Bldg. 
L  A  .  has  started  work  on  a  $300,OOU 
8-story  office  bldg.  at  s.w.  Herkimer 
St.  and  Madison  Ave.,  Pasadena,  for 
the  Pasadena  Medical  Building  Corp. 
Dodd  &  Richards,  Brack  Shops  Bldg., 
L.  A.,  archts.   L-shape,   75x100   ft. 

CHINO,  S.  B.  Co.,  Calif.— J.  H.  Simp- 
son, 685  S  Euclid  Ave.,  Pasadena,  has 
the  contract  to  erect  the  new  briciv 
Bank  bldg.  in  Chino  f°'-  tjl*  f '""'l^ ,H' 
tional  Bank  of  Chino;  $36,000.  Brick, 
cast  stone  and  plate  glass  constr., 
comp.  rf.  Marston,  Van  Pelt  &  Maybury 
25  S  Euclid  Ave.,  Pasadena,  archts. 

LONG  BEACH,  L.  A.  Co.,  Cal.— Mal- 
com  Smith,  6665  Sunset  Blvd..  L.  A., 
has  the  gen.  contr.  for  erecting  the 
6-story  and  loft  bldg.  at  Locust  Ave. 
and  Broadway,  Long  Beach,  for  the 
Boys'  Shop  (Middough  Bros.)  Baker 
Iron  Works  are  finishing  the  steel 
trecting.  Harvey  H.  Lochridge,  700 
Markwell  Bldg.,  Long  Beach,  prepared 
the  plans. 


LOS  ANGELES,  Cal.— Archt.  George 
W.  Ritchie,  2532  W  7th  St.,  is  complet- 
ing revised  plans  for  a  store  and  of- 
fice bldg.  to  be  erected  at  n.w.  cor.  Pico 
and  Newton  Sts.,  for  Mrs.  Lillian  Mc- 
Laughlin; it  will  have  11  stores  on 
fir«t  fl.  and  office  suites  above.  BricK 
walls,  2-story,  L-shape,  plaster  and 
art  stone  facing,  cem.  and  hardwood 
fls.,  comp.  rfg.,  plate  glass,  metal  sky- 
lights, pine  trim,  tile  work,  metal  store 
fronts,   gas    rads.,   toilets;    $60,000. 


Bids  To  Be  Taken  Next  Week  For  Gen- 
eral  Contract. 

THEATRE    BLDG.  Cost,    $75,000 

SAN  FRANCISCO,  Market  St.  opposite 
Crystal   Palace  Market. 

Two-story  reinforced  concrete  theatre 
Bldg.,    400    seal   capacity. 

Owner— Crystal  Theatre  (\Vm.  B.  Wag- 

Architect- Rousseau  &  Rousseau,  1171 
Market  St..   San   Francisco.  » 

Bids  are  being  received  for  grading. ., 

Preliminary  Plans  Being  Prepared.  1 

THEATRE  Cost,   $60,000  | 

NORTH  SACRAMEN'TO,   Cal.,  Del  Paso « 

Blvd. 
Reinforced  concrete   theatre. 
Owner — T    &    D    Jr.     Enterprises, 

Leavenworth,  San  Francisco.  . 
Architect— Dean   &   Dean,   City  Libra;:. 

Bldg.,    Sacramento. 

PASADENA,  L.  A.  Co.,  Cal.— Winter 
Constr.  Co.,  L.  A.  Ry.  Bldg.,  L.  A.,  has 
the  gen.  contr.  at  about  $140,000  for  a 
class  theatre  building,  to  be  erected  on 
El  Molino  St.,  s  of  Colorado  Ave.,  Pasa- 
dena, for  the  Pasadena  Community 
Playhouse  Assn;  it  will  have  a  seat- 
ing capacity  of  about  800  people  and 
there  will  also  be  a  green  room,  dress- 
ing room,  offices,  open  cuurt  wltn 
several  shops,  kitchen,  rehearsal  room 
and  stage,  foyer,  etc.  Elmer  Grey,  Bank 
of  Italy  Bldg.,  archt.,  and  Littleton  Co., 
Pasadena,  supt.  Reinf.  cone,  construc- 
tion, plas.  exter,  tile  and  comp.  rfg., 
110x195  ft.,  hollow  til  epartitions,  bal- 
cony, gas  furnace  htg.  and  fan  sys.  of 
ventilation,  steel  sash,  marble  work, 
cem.  toilets,  plate  glass,  projection 
booth,  pipe  organ,  sprinkler  sys  on 
stages     mural    decorations;    $200,000. 


Contract  Awarded.  ^^^^     ^_ 

ifN'^FRAN?ISCO.     S    E    Twenty-third 

and  Mission  Streets. 
One-story      reinforced     concrete     bank 

Own^er-Lr#er?f  Bank.    948    Market    St.. 

Archit?ct''-"H'"A:  Minton,   Monadnock 

Bldg     San  Francisco. 
Contraclor-J.    Martinelli.    Call    Bldg., 

San  Francisco. 

Contract   Awarded. 

STORE   BLDG.  ^"^^'J      c^l 

BURLINGAME.      San   Mateo      Co..      eal. 

Burlingame  Ave.  „,„_„ 

One-story     reinforced     concrete     store 

Owner'— "I'  K.  Whipple,  1308  Burlin- 
game Ave..  Burlingame.  „    ,.     „ 

Architect— Ernest  L.  Norherg,  Balboa 
Bldg.,  San  Francisco.. 

Contractor-C.  H.Bessett,  Kelly,  Bur- 
lingame. 

ANAHEIM,  Orange  Co.,  Cal. — Archt. 
M  Eugene  Durfee,  202  Kraemer  Bldg-, 
has  prepared  plans  for  2-story  brick 
bldg.,  125x171  ft.,  at  Los  Angeles  and 
Chestnut  Sts..  for  Pickwick  Stage  Co. 
It  will  contain  stage  depot.  6  stores 
and  assembly  hall.  Enam.  brick  and 
terra  cotta  facing;  $100,000. 


LOS  ANGELES.  Cal.— Winter  Constr 
Co  L  A  Ry.  Bldg.,  has  been  awarded 
the  gen.  cont.  at  $171,740  for  erecting 
a  class  A  newspaper  bldg.  on  Trenton 
St  near  Pico  St.,  for  the  evening  Her- 
ald Publishing  Co.  Morgan,  Walls  and 
Clements,  1142  Van  Nuys  Bldg..  archts. 
Reinf.  cone,  constr.,  3-story  and  base- 
ment, 200x141  ft.,  brick  tiller  walls, 
comp.  rfg.,  stucco  and  cast  stone  exter., 
steel  sash,  plate  &  wire  glasses,  steam 
htg.,   elevators,  metal  skylights. 


THEATRES 


Sub-Figures   To   Be   Taken    Next   Week. 

THEATRE  BLDG.  Cost,  $-— 

PALO  ALTO.  Santa  Clara  Co.,  Cal., 
University  Ave.  and  Ramona.  1-sto. 
reinforced  cone,  class  B  theatre 
building.  ^       ^       ^.^,,.     ^ 

Owner — Palo  Alto  Theatre  Co.,  (Ellis  J. 
Arkush,  Mgr.)  „,r     ,,      ,. 

Architect— Weeks  &  Day,  315  Mont- 
gomery, San  Francisco. 

Contractor— Barrett  &  Hilp,  918  Harri- 
son St..  San  Francisco. 


Res    Phone   Piedmont   482 

M.J.MacDonough 

STUMPS  PULLED 
LAND    CLEARED 

TREE  SUKGEKT 
EXPERT  POWDER  >VORK 
Trees  Trimmed  or  Removed 

Equipped    with    Stump    Pullers 

and  Power  Saws 
B212  Baker  St^  Berkeley,  Calif. 


LOS  ANGELES,  Cal.— Meyer  &  Hol- 
ler. 3rd  fl.  Wright-Callender  Bldg..  are 
preparing  preliminary  plans  for  a  thea- 
ter bldg  to  be  erected  on  the  block 
bounded  by  Hollywood  Blvd.,  Orchid 
Dr  and  Orange  Ave.  for  Sid  Grauman. 
The  bldg.  will  be  of  reinf.  cone,  constr. 
and  will  have  a  seating  capacity  of 
2.".0n  people;  there  will  al.=  o  be  a  large 
court  containing  stores  and  shops; 
.$1,500,000. 


GLENDALE,  L.  A.  Co.,  Cal.— -M.  G. 
Khodigian  and  assoc,  1022  E  Colorado 
St..  reports  plans  being  prepared  for 
2-story  theater  and  store  bldg.  at  s.w. 
cor.  Colorado  Blvd.  and  Adams  St.  It 
will  contain  aud.  seating  1200  and  four 
stores.  86x70  ft;  $150,000. 

SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal.— Geoige  Herz  Co.,  8th  and  E 
Sts  San  Bernardino,  was  low  bidder 
and  will  be  awarded  the  contract  at 
$179,951  for  erecting  class  A  theatre 
and  office  bldg.  at  cor.  5th  and  E  Sls^ 
San  Bernardino,  for  Frank  C.  Piatt  & 
Co.;  the  theater  will  have  a  seating  ca- 
pacity of  1500  poeple  and  the  office 
bldg.  section  will  have  7  stories  and 
lobby  on  first  fl.  with  office  suites 
above.  Plans  by  Archt.  Howard  L. 
Jones  and  J.  P.  McNeil,  assoc  .  44o  4th 
St  San  Bernardino  and  L.  A.  bmitn, 
30'i  S  Western  Ave.,  L.  A.,  was  assoc. 
on  theater  plans.  Reinf.  ""<=■  S^onstr., 
3-story  and  basement,  100x169  it., 
plaster  and  art  stone  facing,  cement^ 
hardwd.  and  tile  fls.,  mezzanine  fl.  and 
balcony,  steam  htg.,  sys.,  sprinkler 
sys  marble  and  staff  work,  elec.  ele- 
vator, plate  glass,  ventilating  sys^ 
comp.  rfg.  The  theater  has  been  leased 
to  the  West  Coast  Theaters  who  will 
furnish  all  theater  equip,  and  decorat- 
ing   Other   bids  were:   General  contract 

Cresmer  Co..  $201,727;  Anton  Johnson 

Co  $205,440;  Charles  Olcester,  $228,- 
300.  Painting— R.  H.  Ruhnau,  SB 
$6100;  Dresher  &  Hemsbergen,  $7110 
Alhambra  Wall  Paper  &  Paint  Co..  $8^ 
87S-  McKinley  Bros.,  $9367;  M.  &  M 
Decorating  Co.,  $11,500.  Electric  wirins 
—Field  Elec.  Co.,  S.  B.,  $8501. oO;  Rob 
ertson  Co.,  $S526.  Heating— Pac.  Ga 
Appliance  Co.,  S.  G.,  $2094;  George  M 
Cooley,    $3070. 

COLTON,  San  Bernardino  Co.,  Cal.  - 
J  G  Knapp,  San  Bernardino,  has  pur 
chased  Colton  Theater  and  vacant  lol 
75x110  ft.,  adjoining  on  H  St.,  where  b 
contemplates  building  new  theater  t 
cost  $75,000.  Alterations  will  be  mad 
to  present  building. 


MIGHT  SCHOOL 

PIER.SiON'S    COACHIIVG    SCHOOL 

1141  Market  Street,  San  Francisco,  Cal.  Pho"e  Park  520S 

SPECIAL  EVENING   COURSES  IN  TECHNICAL  SUBJECTS 
Practical  mathematics;   drawing;      estimating;     use     of     slide  rule, 

nnnlv.sis  of  beams,  trusses  and  co  lumns;   etc.  .      ,  , 

Intensive    individual    instruction   under  highly   trained  .experienced 
teachers.  ^ .^ =^=^=^zrz:::^ 
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MAKYSVIULE,  Yuba  Co..  I'al.— L.  R. 
I  rook,  president  of  the  Xatlunal  Thca- 
in'  SyiiUlcate.  Is  in  Mar.v»vUI.-  nc-gotlot- 
iiiK  fur  a  site  on  which  it  l^  proposed 
'.■■  .•ml  modern  theatre  buililhiK.  The 
.>nipiiny  now  operates  thi  National 
I  lii'.itre  on  which  it  was  iinipii.sed  to 
■  \|.iiul  55U,OUO  In  reniod.  ling.  This 
|.l:in  ha.s  been  ubandonid  and  a  new 
-iru.tur.    will  be  erected. 


LOS  ANOELES,  Cal.  —  .\rcht.  John 
.M.  Kunst.  511  Cotton  Exchanjre  Bldg., 
Is  completlntf  plans  for  a  theater  and 
store  bldtf.,  to  be  erected  at  251  S  Main 
^t..   for  George  Carpenter;  It   will  have 

aiditorium  to  seat  about  500  people 
.ind    two   stores.    Iteinf.      cone,      constr., 

teel  roof  trusses.  160x38  ft.,  comp.  rfg.. 
tirra  cotta  facing,  eeni.  and  tiled  fls., 
;.late  glass,  lobby,  gas  htg.  sys.,  fan 
sys.  ventilation,  cove  ceiling,  metal 
lath,   root  vents. 


WHARVES  AND  DOCKS 


HUXTIXGTOX  BEACH.  Cal.  —  City 
trustees  set  Oct.  27  at  date  for  election 
to  vote  $100,000  bond  issue  for  pier 
imps. 


MISCELLAXEOVS    BUILDING 
CONSTRUCTION 


W.\TTS.  Los  Angeles  Co.,  Cal  — 
J.  H.  Goble  Co..  640%  Sunset  Blvd.,  has 
prepared  preliminary  drawings  for  a 
JSOO.OOd   group   of  mausoleum   bldgs.   to 


be  erected  at  Santa  Anita  Blvd.,  Glenn 
Ave.  and  Lark  St..  Watts,  for  the  Para- 
dise Mausoleum.  Main  unit,  224x280  ft., 
to  contain  6000  crypts;  two  units,  157x 
60  ft.  each,  to  contain  1500  crypts  each; 
30-crypt  receiving  vault,  and  chapel. 
Relnt.  cone,  constr.,  marble  wall  fac- 
ings, terrazzo  fls..  stained  glass  corri- 
dor lights  and  windows. 


HOLLYWOOD,  L.  A.  Co.,  Cal.  —  E. 
Rossler,  1616  Cahuenga  Ave.,  has  the 
contract  to  remove  the  administration 
buildings  from  the  old  Metro  studio  in 
Hollywood  to  the  Goldwyn  studio  at 
Washington  Ave.  and  Carintrton  St., 
Culver  City,  for  the  Metro-Goldwyn- 
Mayer  Pictures  Corp.  The  blilgs.  will 
be  remodeled  and  rebuilt.  Cost,  $50,000. 


GLEXDALE,  L.  A.  Co..  Cal.— Cecil  E. 
Bryan,  699  E  Walnut,  Pasadena,  (Tel. 
P.  O.  1655),  has  been  awarded  contr. 
for  reinf.  cone,  and  steel  mausoleum 
at  Grand  View  Cemetery,  Glendalc,  for 
Len  C.  Davis.  Wm.  H.  O'Brien,  Bur- 
bank,  has  excavating  contr.  Clarence 
L.  Jay,  archt.,  402  Braley  Bldg.,  Pasa- 
dena. Bldg.  will  contain  chapel,  crema- 
tory, 3500  crypts  and  receptacles  for 
ashes.  Dimen.,  1060x90  ft.,  stucco  exter. 
steel  and  wire  glass  rf.,  marble  and 
bronze  inter.,  cathedral  glass,  terrazzo 
fls;   $400,000. 


BUSINESS  OPPORTUNITIES 


SAX  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission     Street     San     Francisco,     either 


by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number    of    each    opportunity. 

D-1663— San  Francisco.  District  rep- 
resentatives for  European  granite  and 
marble  desire  contact  with  jobbers  and 
monument  works  in  Western  states  to 
act  as  sub-agents. 

D-1364  —  San  Francisco.  District 
agents  for  mirrors  and  mirror  glass 
wish  to  get  in  touch  with  dealers. 

8567  —  San  Francisco.  Traffic  man- 
ager is  open  for  a  position  with  a  San 
Francisco  house  dealing  in  domestic 
and  export  shipping.  He  is  familiar 
with  Oriental  trade  conditions  and  cus- 
toms  procedure    in    detail. 

8568 — San  Francisco.  Foreign  trade 
expert,  "with  advertising  and  merchan- 
dising experience  and  experience  In 
England.  Europe.  South  Africa,  Par 
East  and  Latin  America,  desires  posi- 
tion with  San  Francisco  firm.  He  has 
just  completed  a  survey  of  the  Aus- 
tralian   field. 

8565 — Temple,  Texas.  Floral  com- 
pany desires  catalogues  from  San 
Francisco  importers  of  pottery  baskets. 

8563 — Philadelphia.  Pa.  Established 
commercial  service  desires  to  appoint 
representative  in  San  Francisco  to 
handle  Pacific  Coast  on  commission 
basis. 

8561 — Austria.  A  group  of  manufac- 
turers producing  artistic  furniture, 
woodenware,  painting  utensils,  electric 
motors,  power  looms,  rubber  textile 
goods,  chemical  products,  etc..  desires 
to  appoint  representatives  in  San  Fran- 
cisco to  market  these  products. 


.-jfl^HI^H 
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IVf  If  ,f  .WORK 

A  senice  of  real 

I^Er"" .  t^^iifi-     d 

value  IS  oiierea  uy                                                       |  ■ 

National  Mill  &  Lumber  Co. 

V                        We  are  glad  to  place  at  your  disposal,  without  obligation, 
^                         the  services  of  a  corps  ol  skilled  estimators,  with  wide  e.x- 
B                       perience  in  figuring   general   millwork,  cabinet   work  and 
H                       detail  work  of  all  kinds.     Behind  them  is  an  organization 

■  offering  virtually  unlimited  selection  of  materials.    We  be- 

■  lieve   their   assistance   will   be   genuinely   helpful   to  you. 

. 312  Market  Street                                              High  St  &  Tidewater  Atc. 

SUBSCRIPTION  BLANK 

Cut  Out  and  Mmil  Todar 
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TO  BUILDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  San  Francisco,  Calif. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I  enclose  cheek  for  $5.00    (Remittance   most  accompany  order) 


Name   

Street  and  No. 
City 


State 
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(Storehouse       aiiU       Quarters  —  J»earl 
Harbor,  T.   H.) 


The  Bureau  of  Yards  and  Docks  in- 
vites attention  to  tiie  fact  that  it  will 
open  proposals,  in  the  near  future  on 
specification  No.  5003,  Storehouse  and 
Quarters,  Naval  Operating  Base  (Hos- 
pital), Pearl  Harbor,  T.  H.  The  store- 
house will  be  of  concrete  construction 
and  will  have  built-up  roofing;  Plaster- 
ed hollow  tile  partitions;  steel  and  Iron 
work;  steel  sash;  metal  covered  and 
wood  doors  and  trim;  rolling:  steel 
doors;  stucco  work;  sprinkler  system, 
and  electric  freight  elevator  The 
quarters  will  be  of  wood  construction 
and  will  have  concrete  or  roci;  lounda- 
tions-  brick  or  rock  chimneys;  asbestos 
shingle  roofing;  lathing  and  plastering; 
wood  doors,  sash  trim  and  fiooring; 
and  screens.  Generally  the  work  in- 
cludes painting,  and  glazing,  hardwar^ 
and  plumbing  and  electric  lighting 
systems.  .  ,     ■        t  :„ 

In  the  event  that  this  work  is  of  in- 
terest to  your  firm,  you  should  forward 
immediately  to  the  Bureau  of  Yards 
and  Docks,  Washington,  D.  C,  to  the 
Commandant,  Naval  Operating  base, 
Pearl  Harbor,  T.  H.,  or  to  the 
Commandant,  Navy  Yard,  Mare  Island, 
Calif.,  a  check  or  postal  money  order 
for  $10.00,  payable  to  the  Chief  of  the 
Bureau  of  Yards  and  Docks,  as  security 
for  the  safe  return  of  the  drawings 
and  specification,  which  will  be  for- 
warded as  soon  as  available 

I  rospective  bidders  on  the  West 
Coast  should  make  application  to  the 
Commandant,  Navy  Yard,  Mare  Island, 
Calif  .  for  the  bidding  data. 

♦ 

NOTICE    FOR    BIDS 

Fence—Maricopa    High    School    District 

Sealiid  proposals  will  be  received  by 
the  board  of  trustees  of  the  Maricopa 
High  School  District,  of  Maricopa,  Cali- 
fornia, sitting  as  a  board,  up  to  7:S0 
o'clock  in.  m.,  Friday  September  26,  1924 
for  furnishing  217  feet  of  iron  fence, 
2  8-foot  gates,  and  four  end  posts  for 
gates,  fence  to  be  of  type  known  as 
Cyclone  Iron  fence,  pattern  C-511,  or 
similar  type.  Detailed  information  re- 
garding material  offered  must  accom- 
pany all  bids. 

The  board  reserves  the  right  to  re- 
ject any  or  all  bids  that  may  be  sub- 
mitted. „ 

By  order  of  the  Board  of  Trustees 
of  Maricopa  High  School  District. 

C.  B.  WARNER, 

Clerk. 


NOTlt'E    TO    CONTRACTORS 


(Oakdule     Irrigation     District) 

Sealed  proposals  for  the  construction 
of  three  drainage  ditches  and  eight 
concrete  pipe  culverts,  and  for  the 
enlargement  of  one  ditch  in  the  Oak- 
dais  Irrigation  District,  will  be  receiv- 
ed by  the  Board  of  Directors  of  said 
District  at  its  office  in  Oakdale,  Cali- 
fornia, at  any  time  up  to  2  o'clock  P. 
M.,  September  2«,  1»24,  at  which  time 
and  place  all  bids  so  received  will  be 
opened  in  public  by  said  Board.  There- 
after said  Board  will  let  said  work  to 
the  lowest  responsible  bidder,  but  said 
Board  reserves  the  right  to  reject  any 
or  all  bids  and  readvertised  for  pro- 
posals or  proceed  to  construct  the 
work  under  their  own  superintendence. 

The  work  for  the  doing  of  which 
proposals  are  hereby  invited  is  the 
furnishing  of  all  materials  for  and  the 
construction  of  the  drainage  ditches 
and  culverts,  and  for  the  concrete 
linging  of  the  ditch  aforesaid,  described 
as   follows: 

Schedule  No.  1 

Schedule  No.  1  is  a  drainage  ditch 
known  as  the  "Griffln  Drain"  located 
about    three    miles    N.    W.    of    Oakdale 


A  call  for  bids  published  In 
this  section  Indicates  that  bid? 
are  desired  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  Is  assured 
through  BUILDING  AND  ENGI- 
NEERING .MEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Centra!  and 
Northern  California  who  bids  on 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this   section. 


and  about  14  of  a  mile  East  of  the  26 
mile  road.  It  consists  of  about  one 
mile  of  open  ditch  or  appro.Kimately  450 
cubic  yards  of  excavation  and  of  one 
concrete  pipe   culvert. 

Schedue  No.  2 
Schedue  No.  2  is  a  drainage  ditch 
known  as  "Lone  Tree  Creek"  located 
about  six  miles  N.  W.  of  Oakdale.  It 
consists  of  about  six  and  one-third 
miles  of  open  ditch  or  approximately 
23,000  cubic  yadrs  of  excavation  and 
five  36  inch  concrete  pipe  culverts. 
Schedule  No.  3 
Schedule  No.  3  is  a  drainage  ditch 
known  as  the  "Tulloch  Drain"  located 
about  five  miles  N.  W.  of  Oakdale.  It 
consists  of  about  1^4  miles  of  open 
diti-h  or  approximately  2700  -cubic 
yards  of  excavation  and  one  36  inch 
concrete    pipe    culvert. 

Schedule  No.  4 
Schedule  No.  4  is  the  enlargement  of 
a  ditch  known  as  the  "Gray  Lateral" 
located  about  five  miles  East  of  Oak- 
dale. It  consists  of  the  concrete  lining 
of  one  bank  of  about  6350  lineal  feet  of 
canal  and  approximately  850  cubic 
yards   of   excavation. 

Proposals  will  be  received  for  any 
schedule  or  any  combination  of  sche- 
dules. 

All  proposals  must  be  in  wriUng  and 
must  be  upon  forms  furnished  by  the 
Board  with  blanks  properly  filled  in 
and  must  be  enclosed  in  a  sealed 'en- 
velope endorsed. 

"Proposal  for  the  construction  cf 
schedule  (The  bidder  shall  insert  the 
number  of  the  schedule  on  which  he 
is  bidding)  known  as  (The  bidder  shall 
insert  the  name  of  the  ditcn  corres- 
ponding to  the  above  schedule),"  and 
the  same  shall  be  delivered  to  the  Sec- 
retary of  the  Board  of  Directors  of 
the  Oakdale  Irrigation  District  before 
the   time   for   opening   said   proposals. 

Sealed  proposals  must  be  accompan- 
ied by  a  certified  check  on  some  bank 
of  good  standing  in  the  State  of  Cali- 
fornia, payable  to  the  order  of  the 
President  of  the  said  Board  of  Di- 
rectors for  the  amount  of  10  per  cent 
of  the  bid,  which  check  shall  be  re- 
turned to  bidder  if  his  bid  be  not  ac- 
cepted, or  if  he  executes  and  delivers 
the  contract  and  bond  hereinafter 
mentioned,  and  if  such  contract  be 
awarded  to  said  bidder  and  he  falLs  to 
enter  into  such  contract  and  furnish 
such  bond  then  his  check  shall  be  and 
remain  the  property  of  said  Disii-iet. 
Any  person   to  whom  a  contract  may 


be  award-id  .'ihall  within  ten  days  af- 
ter notice  of  said  award  make  execute 
and  deliver  to  said  Board  a  writtin 
contract  satisfactory  to  said  Board  said 
contract  to  be  in  the  form  provided  by 
the  Board  of  Directors  and  which  is 
on  file  in  the  office  of  said  Board  for 
the  performance  of  said  contract  at 
the  time  and  in  the  manner  and  ac- 
cording to  and  upon  the  terms  pre- 
scribed by  this  notice  and  shall  at  said 
lime  enter  into  bonds  with  good  and 
sufficient  surety  to  be  approved  by  said 
Board  payable  to  said  District  for  its 
use  as  follows: 

A  bond  in  the  amount  o<  25  per  cent 
of  the  contract  price  contained  for  thi- 
faithful  performance  of  said  contract, 
and  also  a  bond  in  the  sum  of  50  per 
cent  of  the  contract  price  for  the  faith- 
ful performance  of  the  payment  of  all 
labor,  work,  supplies  and  materials. 

Plans  and  specifications  for  the  work 
described  herein  have  been  prepared  by 
1{.  E.  Hartley.  Chief  Engineer,  and 
adopted  bv  said  Board  of  Directors  of 
said  Oakdale  Irrigation  District,  and 
said  plans  and  specifications  may  be 
seen   at   the   office   of   said   Board. 

By  order  of  the  Board  of  Directors 
of   l"he   Oakdale   Irrigation    District. 

Dated  at  Oakdale,  California,  the 
2gth   day   of   August,    1924. 

M.    P.    KEARNEY, 
Secretary  of  the  Board  of  Directors. 


QUANTITY  SURVEYOR 

Valuation    Engineer 
ARTHUR     RRIDDLE 

On.S    Mission    Street,    at    Third    St. 
San    Francisco,    Calif. 

Telephone    Douglas   8-4-9-3 
General  Listing  Bureau 

Architect's  Preliminary  Estimates 


BIDS    W.\NTKU    FOR     HOLLOW    TILE 

AND       HKINFORCED       CONCRETE 

LAUNDRY    BLDG. — PALO    ALTO 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOS.A.LS  will  be  re- 
ceived by  the  U.  S.  Veterans'  Bureau, 
Room  791,  Arlington  Building,  Wash- 
ington, D.  C,  until  11:00  A.  M.  October 
7,  1924,  and  then  and  there  publicly 
opened  for  the  construction  and  finish 
of  a  Laundry  Building  at  U.  S.  Vet- 
erans' Hospital  #24,  Palo  Alto,  Califor- 
nia. The  building  will  be  of  hollow  tile 
and  stucco  with  concrete  foundations, 
reinforced  concrete  floor,  columns  and 
roof  slab,  hollow  tile  partitions,  tar 
and  gravel  roof,  steel  sash,  plumbing, 
heating  and  electrical  work.  Plumbing 
fixtures  will  be  supplied  by  the  Govern-- 
ment  but  set  and  connected  under  this 
contract.  Laundry  machinery  and 
equipment  will  be  supplied,  set  and 
connected  by  the  Government.  PRO- 
POSALS will  be  considered  only  from 
individuals,  firms  or  corporations 
possessing  satisfactory  financial  and 
technical  ability,  equipment  and  or- 
ganization to  insure  speedy  completian 
of  the  contract  and  in  making  awards 
the  records  of  bidders  for  expedition 
and  satisfactory  performance  on  con- 
tracts of  similar  character  and  magni- 
tude will  be  carefully  considered. 
Plans  and  specifications  may  be  obtain- 
ed upon  application  to  the  Construction 
Division,  U.  S.  Veterans'  Bureau,  Room 
791,  Arlington  Building,  Washington, 
D.  C,  or  to  the  Medical  Officer  in 
Charge,  U.  S.  Veterans'  Hospital  No.  24, 
Palo  Alto,  California,  upon  deposit  ,of 
check  or  postal  money  order  for  $10.00 
payable  to  the  TREASURER  OF  THE 
UNITED  STATES,  to  guarantee  a  return 
within  ten  days  after  date  of  opening- 
proposals. 

FRANK  T,   HINES,    Director, 

September  3,  1924. 


NOTICE   TO   BIDDERS 


<ir.   S.  Post  Ollice  Repairs) 


OFFICE  OF  THE  SUPERVISING 
SUPERINTENDENT,  402  P.  O.  Bldg., 
San  Francisco,  Cal.,  Sept.  3.  1924 — 
Sealed  proposals  will  be  received  at 
this  office  until  12  o'clock  M.,  Sept.  22, 
1924  and  then  opened,  for  miscellane- 
ous repairs  at  the  U.  S.  Post  Office 
Bldg.,  San  Francisco,  Cal.,  in  accor- 
dance with  specification;  copies  of 
which  may  be  had  at  this  office  iii  the 
discretion  of  the  Supt.  WM.  ARTHUR 
NEWMAN,  Supt. 
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BRIUUES 


CILUOV,  Santa  Clara  Co..  I'al.— Un- 
til Sept.  22,  S  p.  m.,  bids  will  be  rec.  by 
li.  F.  IJoKers.  city  clerk,  to  const,  rein, 
cone,  bridge  over  Miller  .Slough  in  For- 
est Ave.  rians  on  file  in  office  of  clerk. 


SAN  DIEGO,  Cal.— Sharp  &  Fellows, 
Central  Bldg.,  Los  Angeles,  awarded 
tont.  by  city  council  to  const,  bridge 
across  San  Diego  river  at  Old  Town.  A 
new  type  of  steel  bridge  is  desired  and 
new  plans  will  be  used,  reducing  cost 
from  JUO.OOO  to  approx.  ;$"5,000. 

SAN  DIEGO.  Cal. — As  previously  re- 
ported, bids  will  be  rec.  by  State  High- 
way Commission,  Forum  Bldg..  Sacra- 
mento, until  Sept.  29.  2  p.  m.,  to  const, 
bridge  30  ft.  wide  over  Sycamore  creek 
in  San  Diego  county,  about  6  mi.  north 
of  Oceanside,  consisting  of  one  24-ft. 
rein.  cone,  arch  span.  Project  involv. 
290  cu.  yds.  class  A  cem.  cone,  125 
hundredwieght  rein,  steel,  300  cu.  yds. 
excavation  for  structure.  480  cu.  yds. 
roadway  embankment,  J  24  cu.  yds. 
backfill. 


MODESTO.  Stanislaus  Co..  Cal.— Bids 
will  be  asked  at  once  by  county  su- 
pervisors to  construct  Iti  reinforced 
concrete  bridges  in  various  sections  of 
county.  Bids  will  probably  be  opened 
Oct.  14.  J.  H.  lloskins.  county  sur- 
veyor. 

SACRAMENTO,  Cai.— Mills  &  Bur- 
rtick  at  $1140  awarded  cont.  by  super- 
visors to  const,  trestle  over  Pry  Creek 
near   Rio    Linda. 

BUTTE  COUNTY.  Calif. — Following 
bids  rec.  Sept.  15  by  State  Highway 
Commission  to  const,  rein.  cone,  gir- 
der bridge  over  Cherokee  Canal  By- 
Pass  about  1-mi.  east  of  Richvale, 
Butte   County: 

R.  B.  McKenzie,  Gerber    n0,737.50 

Tibbals,   Percival  &  Cress 

Sacramento     11,111.00 

P.    Polk,    Chico    11,611.40 

Bishop  &  Brook,  Sacramento  12,320.00 
Fredrick    &   Shannon,    Sacto...    12,697.70 

J.   S.   Greaves.   Sacramento 12,812.50 

Leventon  &  Hientze.  Sacto...  13,038.00 
Engineer's    estimate    13,290.00 

-  BAKERSFIELD,  Kern  Co.,  Cal.  — 
Until  Oct.  6,  10  a.  m..  bids  will  be  rec. 
by  F.  E.  Smith,  county  clerk,  to  const, 
rein.  cone,  bridge  over  Inlet  Canal  on 
Bakersfield-Taft  highway.  Cert,  check 
.10%  payable  to  County  reci.  P.  J.  Thorn- 
ton,  county   surveyor. 

CONTRA  COSTA  COUNTY,  Calif.  — 
County  supervisors  have  denied  an  ap- 
plication for  a  franchise  to  the  North- 
ern California  Development  Co.  to 
construct  a  bridge  across  Carquinea 
Straits  at  a  cost  of  $2,000,000.  An  al- 
ternative petition  to  have  the  super- 
visors place  the  project  on  the  ballot 
as  an  initiative  issue  was  also  denied. 
Tlie  supervisors  held  that  there  is  no 
need  for  the  bridge  in  view  of  the  fact 
that  another  bridge  is  being  construct- 
ed at  a  point  4  miles  distant  to  serve 
the  same  general  territory.  Officials 
of  the  development  company  declare 
they  will  petition  the  State  Supreme 
Cc  urt  for  a  writ  of  mandate  to  compel 
the  supervisors  to  place  the  issue  on 
the    ballot. 

GLBNDALE.  Cal.  —  L.  Worel,  1312 
Maryland  Ave.,  Los  Angeles,  awarded 
cont.  by  council  at  $5450  for  one  4- 
span  wooden  pile  trestle  bridge  on 
Canada    Blvd. 

OLENDALE,  Cal. — Bond  election  will 
he  held  Sept.  30  to  vote  $12,000  to  fi- 
nance two  bridges  over  Verdugo  Wash. 
A.  J.  Van  Wie,  city  clerk. 


SAN  JOSE.  Santa  Cbira  (J.i.,  Cal.  — 
Supervisors  reject  bids  to  const.  Trim- 
ble road  bridge  in  Supervisor  Dist.  No. 
3.  Bids  were:  Herschbach  and  Sciarrino 
$24,108;  Proctor  and  Cleghorn,  $25,556. 
Surveyor's   estimate,    $21,050. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Wm.  Martin.  456  Delmas  St.,  San  Jose, 
at  $4604  awarded  cont.  by  supervisors 
to  const.  Coleman  road  bridge  in  Su- 
pervisor District  No.  4.  Other  bids: 
Herschbach  and  Sciarrino.  $4959;  Proc- 
tor and  Cleghorn,  $5989;  Surveyor's  es- 
timate,  $4620. 


REDDING.  Shasta  (^>.,  Cal. — Until 
Oct.  8,  2  P.  M.,  bids  will  be  rec.  by  Errol 
.\.  Yank,  county  clerk,  to  const,  wooden 
pile  bridge  over  Churn  creek  on  An- 
derson-Churn Creek  bottom  road.  Cert, 
check  10/  payable  to  county  required. 
I'lans  on  file  in  office  of  cleric. 


SANTA  CRUZ,  Santa  Cruz  Co..  <'al. — 
.v.  M.  Thies.  2  High  St..  Santa  Cruz,  at 
$184  3  awarded  cont.  by  supervisors  to 
const,  cone,  culvert  in  I>arkin  Valley 
road.  Other  bids:  Granite  Constr.  Co., 
$2188;  n.   R.  Greenfield,  $2403. 


FORT  BRAGG,  Mendocino  Co.,  Cal. — 
Until  Oct.  13.  8  P.  M.,  bids  will  be  rec. 
by  E.  J.  O'Connor,  city  clerk,  to  fur- 
nish labor  (city  will  furnish  materials) 
to  const,  ditch  and  wood  culvert  from 
intersection  of  Main  and  Spruce  Sts.,  a 
distance  of  1800  ft.  Plans  on  file  in 
office   of  clerk. 

BAKERSFIELD,  Kern  Co..  Cal. — 
Until  10  A.  M.,  Oct.  6  (time  extended 
from  Sept.  22),  bids  will  be  rec.  by 
supervisors  to  const,  reinf.  concr.  deck 
girder  bridges  over  Inlet  Canal  on 
Rakersfleld-Taft  highway,  and  across 
Kern  river  on  Bakersfield-Rosedale 
highway. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


MIAMI,  Ariz. — Schmidt  &  Hitchcock, 
Phoenix,  were  awarded  contr.  by  In- 
spiration Cons.  Copper  Co.  for  exca- 
vating new  leaching  plant  site  at  In- 
spiration. Work  involves  192.000  cu. 
yds.  material,  mostly  rock.  An  addi- 
tional 50,000  yds.  will  be  excavated 
for  S.  P.  Ry. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Ai(i  Supplies 

Carried    In   stock 

E.    D.    BULLARD 

r,liS   HO\VARD   STREET 
San    Pi-aneiseo,   Cnlif. 

Douglas   6320 


MIORCED,  Merced  Co..  Cal.  —  Until 
Oct.  7,  2  p.  m.,  bids  will  be  rec.  by  H.  P. 
■Sargeant,  secy.  Merced  Irrigation  Dis- 
trict, Barcroft  Bldg..  to  const,  canal 
cxtnseion  in  Thornton  Tract  in  Deane 
Colony  and  extension  to  Zennter  Canal, 
ivolv.  33.000  cu.  yds.  excavation;  7000 
lin.  ft.  24-in.  30-ln.  and  36-in.  cone,  pipe 
in  syphons;  100  cu.  yds.  cone,  in  head- 
walls;  250,000  lin.  ft.  lumber.  Plans 
cbtalnable  from  secretary.  R.  V.  Meikle 
chief  eng.   for  dist. 


(  ORONADO,  Cal.— Chas.  Steffgen, 
)precke!s  Bldg.,  San  Diego,  sub.  low 
Did  to  city  trustees  at  $122,392  to  const, 
battle  fleet  boat  landing  on  ocean 
;roni  near  Hotel  del  Coronado.  Bonds 
in  the  sum  of  $75,000  were  voted  and 
the  balance  will  be  subscribed  by  local 
business  men.  The  bid  involves  (a) 
9000  tons  large  rock  at  $39,060  (1.  s.), 
(b)  5000  tons  small  rock,  $21,700;  (c) 
300  lin.  ft.  bulkhead,  $41,936;  (d)  25,- 
OOO  cu.  yds.  dredging,  $18,500;  (e)  400 
tons  clay  and  gravel  blanket,  $1196. 
Other   bids  were: 

H.  G.  Fenton — (a)  $44,5.'")0;  (b)  $24,750 
(c)$40,800;  (d)  $15,000;  (e)  $1980;  total, 
$127,080. 

Ross  Constr.  Co. —  (a)  $33,750;  (b) 
$18,750;  (c)  $50,000;  (d)  $27,500;  (e) 
$1980;    total,   $131,750. 

Doran  &  Bovd— (a)  $41,400;  (b)  $23,- 
000:  (c)  $42,800;  (d)  $23,250;  (e)  $1360; 
total   $131,810. 


IRRIGATION  PROJECTS 


DEL  MAR,  Cal. — Contrs.  for  various 
parts  of  work  for  irrig.  works  for  San- 
ta Fe  Irrig.  Dist.  were: 

Elliott  &  McKenna.  at  $13,595  for 
making  and   laying   cone.   pipe. 

Western  Pipe  &  Steel  Co.,  at  $15,620 
for  fur.  and  lay.  riv.   steel  pipe. 

H.  H.  Peterson,  at  approx.  $9620  for 
trench,    and   backfill. 

Escondido  Cem.  Products  Co.  at  $7648 
for   100    ft.   cone,    reservoir. 


SAN  DISGO,  Cal. — City  vote  bonds  of 
$2.50.000  to  finance  dredging  and  con- 
struction o£  bulkhead  300  ft.  long  at 
Municipal  Pier  No.   2. 


DEL  MAR,  Cal. — Vista  Irrig.  Dist. 
bond  issue  of  $1,700,000  for  a  main 
canal  and  distrib.  sys.  has  been  author- 
ized by  Bond  Certif.  Comm.  at  San 
Francisco.  This  dist.  will  receive  its 
water  from  the  Henshaw  reservoir. 
Dist.  embraces  17,000  acres.  K.  Q.  Volk, 
resident   engineer. 


AUBURN.  Placer  Co.  .  Cal. — J.  A. 
Shields,  consulting  engineer.  Auburn, 
preparing  plans  for  irrigation  works 
for  approx.  2485  acres  in  Placer  County 
and  1635  acres  in  Yuba  County  for 
Camp  Far  West  Irrigation  District,  re- 
cently organized.  Project  will  involve 
construction  of  a  concrete  storage 
dam,  55  ft.  high,  230  ft.  long  on  top;  2 
miles  of  main  canal  and  system  of  dis- 
tributing canals.  Total  estimated  cost, 
$125,000.  Bonds  are  yet  to  be  voted  to 
finance    construction. 


LIGHTING  SYSTEMS 


SANTA  BARBARA,  Cal. — Until  7:30 
p.  m.,  Oct.  2.  bids  will  be  rec.  by 
council  to  const,  ornam.  c.  i.  and  steel 
Itg.  sys.  in  Carrillo  St.,  bet.  De  La 
Vina  and  Canal  Sts.;  1911  act.  Geo.  D. 
Morrison,   city   engr. 


LOS  ANGELES.  Cal.— Fritz  Ziebarth. 
302  E  Anaheim,  Long  Beach,  submitted 
low  bid  to  bd.  pub.  wks.  at  $26,781 
for  ornam.  light,  sys.  in  Broad  Ave.,  bet 
Anaheim  and  B  Sts.  Other  bids  were: 
C.  W.  Sparks,  $26,975;  Walker  &  Mar- 
tin, $27,100;  H.  C.  Reid  &  Co.,  $27,450; 
H.  H.  Walker,  $27,856;  Electric  Light- 
ing Supply  Co.,  $29,214;  A.  C.  Bice, 
$30,210. 
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LOS  ANGELES,  Cal.— City  engr  rec- 
ommends petition  for  lights  on  Lan- 
liershim  blvd.,  bet.  Ventura  Blvd.  north 
10  Hatteras  St.,  be  granted. 

HUXTIXGTON  BEACH,  Cal.  —  City 
trustees  declare  inten.  to  install  or- 
nam.  Itg.  sys.  in  8th  St.,  bet.  Ocean 
and  Palm  Aves;  1911  act;  23  single- 
light  stds.  Also  sys.  in  6th  St.  betw. 
Ocean  and  Main  Aves;  1911  act.  E.  M. 
Billings,  city  engr. 

LOS  ANGELES,  Cal. — Council  orders 
lighting  system  in  Adams  St.,  between 
Vermont  and  Western  Aves;  95  cone. 
Ijosts;   1911  act. 
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MACHINERY  AND  EUIPMENT 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
county  supervisors,  W.  W.  Felt,  Jr., 
authorize  purchase  of  grader  &  scari- 
fier for  county  road  work.  E.  A.  Peugh 
county  surveyor. 

MODESTO.  Stanislaus  Co.,  Cal. — City 
council  adopts  ordinance  authorizing 
purcha.=e  of  combination  flusher  -and 
sprinkler,  $7500;  2yj-ton  motor  truck, 
.$4500;  pick-up  sweeper,  $4700  and  two 
transformers,  $750.  W.  F.  McCarton, 
city   engineer. 


MODESTO,  Stanislaus  (  o..  Cal. — 
Until  Sept.  24,  2  P.  M.,  bids  will  be  rec. 
by  Chas.  C.  Swanger,  clerk.  Empire 
Union  School  District,  to  fur.  one  auto 
school  bus  of  35  to  40  passenger  ca- 
pacity, including  body,  assembled. 
Cert,  check  10%  payable  to  Board  of 
Trustees  of  Dist.  req.  Further  infor- 
mation   obtainable    from    clerk. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — Su- 
pervisors, W.  W.  Felt,  Jr.,  Clerk,  au- 
thorize purchase  of  12  ft.  Russell  Mogul 
grader  for  $2135  and  combination  scari- 
fier at  $565  to  be  paid  from  General 
Fund.      E.    A.    Peugh.    County    Surveyor. 

BURBANK,  Cal.  —  Burbank  high 
school  is  taking  bids  for  1  20-in.  shaper 
and  2  14-in.x6-ft.  lathes,  f.  o.  b.  school. 
Duncan  Forsyth,  pres.;  Edith  Jones, 
clerk. 

SACRAMENTO,  Cal.  —  Bids  will  be 
asked  at  once  by  county  supervisors, 
Harry  W.  Hall,  clerk,  to  furnish  and 
install  laundry  equipment  and  power 
house  equipment  at  county  hospital, 
estimate  cost  tor  former  $27,000  and 
$55,000  for  the  latter.  Electrical  equip- 
ment for  both  laundry  and  power  house 
will  cost  $14,000.  R.  A.  Herrold,  archi- 
tect. Forum  Bldg.,   Sacramento. 


tractor's  works  300  gross  tons  steel 
rails,  basis  open  hearth.  A.S.C.E.  sec- 
tion, 70-lbs.  per  yd.  Purchase  is  pro- 
vided   for   under   Circular   No.    637. 


FIRE  ALARM  SYSTEMS 


PLACERVILLE,  El  Dorado  Co.,  Cal. 
— City  trustees  will  meet  with  Volun- 
teer Fire  Department  to  discuss  pro- 
posal to   install  fire  alarm  system. 


LOS  ANGELES,  Cal. — Bids  rec.  by  bd. 
pub.  wks.  Sept  11  for  underground  con- 
duit and  manholes,  involv.  (a)  20  ft. 
16  duct  cond:  (b)  2200  ft.  8  duct  cond; 
(c)  2075  ft.  4  duct  cond;  (d)  $3250  ft.  2 
duet,  cond;  (e)   11  manholes,  were: 

John  R.  Davies— (a)  $4.68:  (b)  $2.98; 
(c)    $2.30;    (d)    $2.11;    (e)    $1760. 

Thos.    Haverty    Co.— (a)    $8;    (b)    $4: 

(c)  $3;    (d)    $1.30;    (e)    $2000. 

E.  A.  Irish— (a)  $6.30;  (b)  $3.14;  (c) 
$2.35;    (d)    $1.33;    (e)    $1737. 

Bids  for  laterals,  stand,  found,  and 
rec.  of  shaft  and  base  casting  of  stands 
for  fire  alarm  sys.,  involv.  (a)  256  zox 
stand,  found.,  (b)  256  shafts  and  base 
castings,   (c)  256  laterals  to  box  stands, 

(d)  300    laterals    to    cable    heads,    (e) 
35  laterals  to  engine  houses,  were: 

John  R.  Davies— (a)  $6.20,  (b)  $1.50, 
(c)   $2.10:   (d)   $2.10;   (e)   $'2.10. 

Thos.  Haverty  Co. —  (a)  $10;  (b)  $o; 
(c)    $1.45;    (d)    $1.45;    (e)    $1.45. 

E.  A.  Irisli— (a)  $6.10;  (b)  $1.95;  (c) 
$1.33;    (d)    $1.36;    (e)    $1.43. 

Newbery  Elec.  Corp.- (a)  $9.50;  (b) 
$4.50;   (c)   $1.37;  (d)   $1.37;   (e)   $1.41. 

Fritz  Ziebarth— (a)  $9.50;  (b)  $2;  (c) 
$1.95;    (d)    $1.20;    (e)    $1.40. 


GLENDALE,  Cal. — Bond  election  will 
be  held  Sept.  30  to  vote  $63,500  for  fire 
alarm  and  $36,500  for  police  alarm  sys- 
tem.   A.    J.   Van   Wie,   city   clerk. 


WHITTIER.  Cal. — Until  7:30  p.  m., 
Oct.  6,  bids  will  be  rec.  by  city  trus. 
tor  one  125  h.  p.  water  leg  water  tube 
lioiler.  Cert,  check  $500.  Paul  Gilmore. 
city  clerk. 

RAILROADS 


TUCSON.  Ariz. — Proposed  construc- 
tion involved  in  the  proposed  merger 
of  the  E,  P.  &  S.  W.  Ry.  with  the  S.  T- 
Ry.  includes  175  mi.  new  constr.,  6?, 
mi.  road  to  be  imp-oved;  est.  cost  for 
constr..  $12,752,000;  est.  cost  for  impr 
existing  line.  $1,386,000.  New  line  will 
be   built   betw.    Picacho   and   Chandler. 

SAN  FRANCISCO  —  Following  bids 
received  by  Board  of  Public  Works  for 
electrical  conductors  and  appurten- 
ances for  Ocean  View  Line  of  Munici- 
pal Railwav  System  under  Contract 
No.  142:  (a)  nistall  12,500  lin.  ft.  double 
track  3/0  trolley  wire;  (b)  install  1000 
lin.  ft.  750,000  cm.  cable;  (c)  install 
7000  lin.  ft.  500,000  cm.  cable;  (d)  in- 
stall 3000  lin.  ft.  250,000  cm.  cable;  (e) 
paint  186  concrtee  poles,  (each),  (f) 
install  2  risers  and  connections. 
H.  S.  Tittle   (a)    $55;   (b)    $.36;   (c)    $.15; 

(d)   $.18:   (e)   $5.00;   (f)   $125. 
Robt.    Jamison     (low)     (a)    $.26'/4;    (b) 

$.13%;    (c)    $.13J,i;    (d)    $.135.4:    (e) 

$2.90;    (f)    $50.00. 

SEATTLI'^.  Wash. — Until  Sept.  30.  It 
\  M  bids  will  be  rec.  by  Purchasing 
Agent.  Alaskan  Railroad.  422  Bell  St. 
Terminal,   to   furnish    f.   o.   b.   cars    con- 


LOS  ANGELES.  Cal. — Keystone  Iron 
Wks.  .has  been  awarded  contract  by 
hnnra  public  works  at  $12,948  for 
stands,  for  police  box  stands  and  fire 
alarm  boxes. 


FIRE  EQUIPMENT 


BERKELEY,  Alameda  Co.,  Cal.— Un- 
til Sept.  23,  9  a.  m.,  bids  will  be  rec.  by 
E.  M.  Hann,  city  clerk,  to  fur.  1000  ft. 
2'i-in.  and  1000  ft.  IV^-in.  hose,  ac- 
cording to  spec,  on  file  in  office  of  city 
rlerk.  Cert,  check  10%  req.  with  bid. 
Further  information  obtainable  from 
clerk. 


ALAMEDA,  Alameda  Co.,  Cal— Until 
Oct.  7,  8  p.  m.,  bids  will  be  rec.  by 
W.  E.  Varcoe,  city  clerk,  to  fur.  one 
motor  ladder  truck.  Cert,  check  10% 
req.  with  bid.  Further  information  ob- 
tainable  from   clerk. 


GLENDALE,  Calif.  —  Bond  election 
will  be  held  Sept.  30  to  vote  $60,000  for 
expansion  of  fire  department.  A.  J.  Van 
Wie,   city   clerk. 


MISCELLANEOUS    SUPPLIES 


LOS  ANGELES,  Cal. — Until  3  p.  ni. 
St  pi.  26  bids  will  be  reed,  by  jiub.  serv. 
coinm.,  207  S.  Ildwy.,  for  25  oil  circuit 
linakers:  Spec.  P-337-416.  Jas.  P.  Vro- 
ii,an.   secy. 


LOS  ANGELES.  Cal.— E.  A.  Irish,  621 
I.  W.  Hellman  Bldg.,  awarded  cont.  by 
bd.  pub.  wks.  for  laterals,  stand,  founds 
and  erec.  of  shaft  and  base  casting  of 
stands  for  alarm  sys.  at  the  foil,  prices 
256  stands  $6.10  ea.,  256  base  castings 
and  shafts  erected  $1.95  ea.,  256  lat- 
erals to  box  stands  $1.33  ft.,  300  lat- 
erals to  cable  heads  $1.36  ft.,  35  lat- 
erals  to   engine   houses   $1.43   ft. 

E.  A.  Irish  awarded  cont.  for  under- 
ground conduit  and  manholes  at  the 
foil,  prices:  20  ft.  16-duct.  cond.  $6.30 
ft.,  2200  ft.  6-duct.  cond.  $3.14  ft.,  2075 
ft.  4-duct  cond.  $2.35  ft.,  3250  ft.  2-duct 
cond.    $1.33   ft.,   11   m.   h.    $1737   compl. 


RED  BLUFF,  Tehama  Co.,  Cal.— Un- 
til Oct.  14,  10  a.  m.,  bids  will  be  rec.  Iiy 
H.  O.  Kuhn,  county  clerk,  to  furnish 
fuel  r]il,  in  carload  lots,  f.  o.  b.  Red 
niuff.  for  peri"d  of  one  year.  Further 
information    oljlainable    from    clerk. 


MODESTO,  Stanislaus  Co..  Cal.  — 
Until  Oct.  13,  7:30  p.  m.,  bids  will  be 
rec.  by  E.  D.  Abbott,  secy.  Board  of 
Education,  to  fur.  and  del.  fuel  oil  in 
quantities  of  1000  gals,  more  or  less 
at  schools.  Further  information  obtain- 
able  from   secretary. 


Barber  Greene   Model  42  Loader 


Prominent  Uxent  Are 


n.iklami    Paving    Co. 


Arr'Gilli\Ta.v     Constr. 
Co. 

-Fiie  Dowling 

California     Highway 
Commission 

Blumenkranz  &  Ver- 
non 

Bntos  &  Borlatid 
Basalt  Rock  C(i. 


iutter  5)52 


SMITH-BOOTH-USHER  CO. 


Dirt'Cl  Factory   Representatives  and    Distributors 
->(l-(!(l  FHE^IO.NT  ST. 

San  Francisco 
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SAN  FRANCISCO  —  Following  bids 
rec.  by  Bd.  Pub.  Wks.  to  fur.  and  In- 
stall street  signs:  (a)  455  Type  A 
signs;   (b)   1S5  Type   (b)   signs: 

(a)  (b) 

C.  B.  Cowden   $1840         $145 

Butte  El.   &  Mfg.   Co 1848  145 

L.    C.    Cohn     2060  160 

Schultz  Const.  Co 2175  155 

E.   J.   Treacy    1790  276 

M.   J.  Lynch   (low) 15  6 

T.    M.    Gallagher     16  6 


I.lVKP.MOltE,  Alameda  Co.,  Cal. — H. 
A.  Marsh.  Llverraore.  at  $4.75  each 
awarded  cont.  by  city  trustees  to  fur. 
and  install  220  porcelain  .street  signs. 


HESERVOIIiS  AND  DAMS 


I'Kl.Vll.  Mendocino  Co.,  Cal. — Work 
will  be  started  at  once  by  Central  Men- 
docino County  Power  Co..  on  .lames 
creek  dam  about  4  miles  from  Willits: 
est.  cost  $16,000.  Will  be  thin  arch 
type  of  construction;  reinforced  con- 
crete 50  ft.  high;  6%  ft.  thick  at  base; 
crest  2\4  ft.  thick;  154  ft.  long  im- 
pounding 500  ac.  ft.  C.  E.  Grunsky.  en- 
gineers. Mechanics  Institute  Bldg.,  San 
Francisco.  W.  A.  S.  Foster,  general 
manager  of  power  company. 


VALLEJO.  Solano  Co..  Cal. — G.  K. 
I'oulo.s  &  Co.,  Sacramento,  at  $8,400 
submits  low  bid  to  city  council  to  clear 
site  for  Gordon  Valley  dam  project. 
Kuiser  Paving  Co.,  Oakland,  only  other 
bidder  at  $8,900. 


AUBURN,  Placer  Co.,  Cal.— See  "Irri- 
gation   Projects,"    this   issue. 


SAN  DIEGO,  Cal.  —  Council  plans 
bond  Issue  of  sufficient  amount  to 
start  development  work  on  San  Diego 
river  to  protect  city's  option  on  El 
Capitan  dam  and  reservoir  site.  The 
committee  favoring  the  Mission  Gorge 
site  No.  2  will  try  to  secure  this  prop- 
osition on  the  ballot  at  the  same  time. 


PERRIS.  Cal. — City  trustees  appoint. 
.1.  P.  Flynn  engr.  to  finish  survey  for 
."lOO.OOO-gal.  .-eservoir  to  be  built.  Geo. 
Warren,  engineer  in  charge,  is  ill. 


PIPE  LINES,  WELLS,  ETC. 


TERRA  BELLA,  Tulare  Co.,  Cal.  — 
Until  Oct.  7.  10:30  a.  i...,  bid  will  be 
rec.  by  Earle  R.  Clemens,  secy.  Terra 
Bella  Irrigation  District,  to  drill  well, 
500  to  700  ft.  in  depth;  first  150  ft. 
being  16-in.  dia.  and  balance  12-in.  dia. 
Cert,  check  5%  req.  with  bid.  Further 
information  obtainable  from   secretary. 


SAN  BERNARDINO,  Cal.  —  Until 
7:30  p.  m.,  Sept.  22,  bids  will  be  rec. 
by  council  to  drill  wells.  Spec,  on  file 
at  office  of  city  clerk,  J.  H.  Osborn. 
Cert,   check   or  bond   10%. 

TUCSON,  Ariz. — W.  G.  Doyle,  gas  en- 
gineer for  Federal  Power  &  Traction 
Co.  of  New  York,  parent  company  of 
local  gas  company,  is  in  Tucson  to 
supervise  the  worl<  of  installing  gas 
mains  that  will  entend  the  service  of 
the  local  company  to  the  residents  of 
Menlo  Park,  involv.  about  200.000  lin. 
ft. 


SEATTLE,  Wash.— Until  Sept.  26,  10 
A.  M.,  bids  win  be  rec.  by  Wm.  D. 
p'r.cman,  city  purchasing  agent,  to  fur. 
13.263  ft.  56-1.1.  riveted  steel  pipe  or  54- 
in.  lock  bar  sleel  pipe,  f.  o.  b.  Ninth 
avenue  south  and  Lamier  St..  Seattle. 


SEWAGE  DISPOSAL  PLANTS 


LOS  ANGELES,  Cal. — Until  9  a.  m., 
Sept.  24.  bids  will  be  rec.  by  Board  of 
Education  to  const,  septic  tank  at  Lan- 
kershlm    school,    on    Lankershlm    Blvd. 

Bids,  same  date,  to  con.st.  septic  tank  • 
ces.spool  at  McKinley  Industrial  Home 
School,  4701   Woodman  Ave.,  Van  Nuys. 

Bids,  same  date,  to  const  septic  tank 
at  Satsuma  Ave.  school,  nr.  Universal 
City.  Plans  and  spec,  on  file  at  730  Se- 
curity Bldg.  Cert,  or  cash,  check  or 
bond  5%.  Wm.  A.   Sheldon,   secy. 


TULARE,  Tulare  Co.,  Cal. — Holding 
that  the  proposed  works  would  be  in- 
adequate to  meet  approved  sanitary 
standards,  the  state  board  of  health 
denied  an  application  by  the  city  of 
Tulare  to  construct  a  new  sewage  dis- 
posal plans  in  accordance  with  present 
plans.  The  city  some  time  ago  voted 
bonds  of  $35,000  to  finance  the  project. 
The  denial  was  based  upon  recommen- 
dations of  sanitary  engineers  of  the 
joard  of  health. 


MISCELLANEOUS 
CONSTRUCTION 


GLENDALB,  Cal. — Bond  election  will 
be  held  Sept.  30  to  vote  $50,000  to  fi- 
nance construction  of  garbage  disposal 
plant.  A.  J.  Van  Wie,  city  clerk. 


WATER  WORKS 


REEDLEY,  Fresno  Co.,  Cal. — Until 
Sept.  22,  8  p.  m.,  bids  will  be  rec.  by 
Hazel  Trembly,  city  clerk,  to  fur.  and 
install  22,606  lin.  ft.  6-in.  and  208  Un. 
ft  IQ-in.  c.i.  pipe;  48  12-in.  valves,  In 
connection  with  water  syst-jm.  Plans 
on   file   in  office  of  clerk. 


NEWPORT  BEACH,  Cal.— Until  7:30 
p.  m.,  Sept.  22,  bids  will  be  rec.  by  city 
trustees  to  const,  water  main  and  ap- 
purtenances on  Balboa  Is.  in  Mun.  Imp. 
Dist.  No.  3.  Plans,  etc.,  may  be  obt. 
from  Paul  E.  Kressly,  732  H.  W.  Hell- 
man  Bldg.,  Los  Angeles,  engr.  Cert, 
check  or  bon-l  10%.  V.  A.  Sebriug,  city 
clerk. 


DEL  MAR,  Cal. — Escondido  Cement 
Products  Co.  subm.  low  bid  to  Santa 
Pe  Irrig.  Dlst.  at  (a)  $18,922  with 
roof  and  deWaard  &  Sons,  at  (b)  $16,- 
550  without  root  for  constr.  3  circu- 
lar concr.  reservoirs.  Bids  referred  to 
Calif  Bond  Certif.  Comm.  for  approv. 
The  bids  were:  Escondido  Cem.  Prod. 
Co.  (a)  $18,992,  (b)  $16,792;  deWaard 
&  Sons,  (a)  $16,550;  P.  A.  Belanger,  (a) 
$21,943,  Cb)  — ;  Elliott  &  McKenna,  (a) 
$23,648,  (b)  $21,525;  Bent  Bros.  Constr. 
Co..  (a)  $26,000,  (b)  — .  K.  Q.  Volk,  res. 
engr. 


Auto    Supplies 


-at  Cut  Rate- 


EVERYTHING    FOR    YOUR    MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

Junction  Valencia 


Established   1907 

24  VAN  NESS  AVENUE 

Phone  Market  8»26  Near  Maritet 


GLENDALE,  Cal.— Bond  election  will 
be  held  Sept.  30  to  vote  $550,000  to 
finance  extensions  fo  water  system.  A. 
J.    Van    Wie,    city   clerk. 


HAWTHORNE,  Cal.— Until  8  p.  m., 
Sept.  22,  bids  will  be  rec.  by  city  trus- 
tees for  one  deep  well  turbine  pump, 
motor,  compl.  at  the  Hawthorne  Gram- 
mar School.  Spec,  from  Olmstead  and 
Gillelen,  1112  HoUingsworth  Bldg..  L. 
A.  Cert,  check  or  bond  107^.  S.  V.  Fra- 
ser,   city  clerk. 

SOUTH  PASADENA,  Cal.  —  A  bond 
election  for  unified  water  main  sys- 
tem is  under  consideration  by  city 
trustees. 


PLAYGROUNDS  AND   PARKS 


MARICOPA,  Kern  Co.,  Cal.  —  Until 
Sept.  26,  7:30  p.  m.,  bids  will  be  rec. 
by  C.  B.  Warner,  clerk,  Maricopa  High 
School  District,  to  furnish  217-ft.  iron 
fence,  2  S-ft.  gates  and  4  end  posts 
for  gates,  fence  to  be  Cyclone,  Pattern 
C-511  or  similar  type.  See  caU  for  bids 
under  offjoia!  propo-sal  section  in  this 
issue. 


GLENDALE,  Stanislaus  Co.,  Cal.  — 
Bond  election  will  be  held  Sept.  30  1.0 
vote  $122,500  to  acquire  and  improve 
35  acres  in  Rossmoyne  Tract  for  pub- 
lic park.  Separate  proposition  on  bal- 
lot will  provide  $35,000  for  purchase 
of  trees,  etc.  A.  J.  Van  Wie,  city  clerk. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
t-'ounty  Purchasing  Agent  authorized 
by  supervisors  to  purchase  wire  fenc- 
ing for  1000  ft.  right  of  way  through 
a.  B.  Swayne  property;  will  be  fi- 
nanced through  General  Fund.  W.  W. 
ii'elt,  Jr.,  is  county  clerk  and  E.  A. 
Peugh,  county  surveyor. 

SEWERS  &  STREET  WORK 


VENTURA,  Cal. — Supervisors  peti- 
tioned to  pave  10-mi.  road  from  high- 
way in  Kern  co.  through  Cudday  Val- 
ley into  Lockwood  Valley.  Chas.  Petit, 
county  surveyor. 

ANAHEIM,  Cal. — American  C.  I.  Pipe 
Co.  awarded  cont.  by  city  trustees  at 
$6125  f.  o.  b.  cars  Anaheim  for  8750 
ft.  4-in.  c.  i.  sewer  pipe.  Bids  on  6-in. 
pipe  rejected;  new  spec,  will  be  sub- 
mitted. 


CLAREMONT,  Cal.  —  City  trustees 
plan  to  const,  sewer  under  a  dist.  plan. 

LOS  ANGELES,  Cal.— Geo.  H.  Oswald 
366  E  58th  St.,  awarded  cont.  at  $30,- 
478.47  by  bd.  pub.  wks.  to  imp.  63rd 
St.,  bet.  Normandie  and  Western  Aves. 

SAN  FRANCISCO— Jas.  M.  Smith,  715 
Ocean  Ave.  at  $3100  awarded  cont.  by 
Bd.  Pub.  Wks.  to  const,  rein.  cone,  re- 
taining walls,  stairways,  landings,  cop- 
ings and  pipe  railings  in  Havens  St., 
west  from  Leavenworth. 

Raisch  Imp.  Co.,  46  Kearny  St.,  at 
$8355  awarded  cont.  to  imp.  Carr  St., 
bet.  Paul  and  Salinas  Aves.,  involving 
1740  cu.  yds.  cut,  $1.42  cu.  yd;  1200  Un. 
ft.  cone,  curb,  $1.10  lin.  ft.;  18,000  sq. 
ft.   asph.  cone,   pavement,   $.278. 

J.  M.  Smith,  715  Ocean  Ave.,  at  $1458 
awarded  cont.  to  imp.  crossing  of  Cort- 
land Ave.  and  Folsom  cont.  to  Imp. 
crossing  of  Cortland  Ave.  and  Folsom 
St.,  involv.  56  lin.  ft.  cone,  curb,  $1.50 
lin.  ft.;  210  sq.  ft.  art.  stone  walks,  $.18 
sq.  ft.;  2167  sq.  ft.  asph.  cone,  pave- 
ment, $.32  sq.  ft.;  2  br.  catchbasins,  $145 
each;  reset  1  catchbasin,  $70;  94  lin. 
ft.    10-in.   culvert,    $3    Un.   ft. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
City  council,  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  Vine  St.,  bet. 
Park  and  San  Fernando  Sts.,  involv. 
grading;  pave  with  2-in.  Durite  asph. 
cone,  surface  on  3%-in.  Durite  asph. 
cone,  base;  hyd.  cem.  cone,  gutter.  1911 
Act  &  Bond  Act  1915.  Protests  Sept.  22, 
Wm.   Popp,   city   engineer. 


REEDSPORT,  Ore.  —  Bids  will  be 
asked  shortly  by  city  council  to  const, 
sewer  system;  est.  cost  $33,000. 
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Type  "A" 

One  Building  Unit— One  Driveway 

San  Bruno  Ave.  and  Oakdale  St.,  San  Francisco 


Type  "B" 

One  Half  Building  Unit— One  Driveway 

Day  and  Church  Sts.,  San  Francisco 
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Type  "C" 

Octagon  Building — One  Driveway 

Valencia  St.  and  Duboce  Ave.,  San  Francisco 


)f  large  siy.ed,  stan 


CONSTRUCTION  AND  MATERIAL: 

The  C.  S.  S.  H.  Stations  are  composed 
units,  as  follows: — 

The  structural  steel  frame,  i.  e.  maehine  I'iveted  steel 
trusse.s,  steel  channel  purlin.s,  and  steel  coluunis  and  girt  ,  ,■ 
assembled,  and  held  rigid  by  sway  rods,  fastened  to  il  '  1 
members  of  the  trusses. 

The  side  walls,  consisting  of  a  sheet  steel  base,  and  Califi 
Steel  Windows  above;  all  of  them  bolted  to  the  frame,  and  C 
ing  one  solid  unit.  \ 

The  roof,  constructed  of  heavy  galvani/.ed  sheets,  joined; 
standing  locked  seams,  absolutely  watertight,  and  adding;  gr 
to  the  appearance  of  the  building  by  eliminating  the  i)laii 
clTect  of  the  roof. 

ividge  roll,  gnllcrs,  leaders  and  down  spouts,  mauuractuT 
gahanized  .steel. 
CONNECTIONS: 

All  sliop  connections  of  trusses,  columns,  girts,  etc.,  an 
chine  riveted ;  all  field  connections,  including  the  sheet  .steel 
are  bolted.  The  California  Steel  windows  are  fastened  with 
P.  Sash  clips,  No.  16.  The  roof  sheets  ai'e  attached  with  galva 
clinch  nails  and  lead  washers. 

CALIFORNIA  STEEL  WINDOWS  aie  forming  the  gi 
part  of  the  walls,  eliminatinj>'  dark  coi'ners  entirely,  and  g 
more  light  than  is  usually  found  in  this  type  of  building 
glass  panes  are  securely  held  in  position  by  our  special  s 
wire  glazing  clips,  and  embedded  in  metallic  putty,  insur 
\\atertight  job. 
SLIDING  DOORS: 

The  sliding  steel  doors  are  furnished  complete,  with  Ri( 
Wilcox  ball  bearing  hangers  and  tracks,  and  with  attachme 
padlock.  The  door  consists  of  a  welded  steel  frame,  with  a 
plate  bottom  panel,  and  a  steel  window  above. 

On  account  of  the  limited  space  in  a  gas  station,  the  s 
doors  are  decidedly  preferable  to  swinging  doors,  as  they  c 
cause  any  obstructions,  whatsoever,  occupying  about  three.: 
of  space  along  the  wall,  when  open. 
COST: 

Being  manufactured  in  large  quantities,  the  price  of  th< 
S.  S.  Station  is  exceptionally  low. 
DELIVERY: 

All  parts  of  the  C.  S.  S.  S.  Stations  are  carried  in  stocl 
delivery  can  ordinarilj'  be  made  within  a  few  hours  after  i 
of  order. 
ERECTION: 

C.  S._  S.  S.  Stations  are  erected  complete  within  48  hou 
eluding  structural  steel  frame,  sheet  metal  covering,   wii 
doors,  glazing,  etc.,  at  a  minimum  cost. 
100%  SALVAGE: 

These  stations  may  be  quickly  dismantled  and  speed: 
erected  in  another  location,  in  their  original  form,  or  by  ad( 
or  omissions,  changed  into  a  larger  or  a  smaller  of  the  sta 
building  types. 

When  moved  to  another  location,  there    are    no    new 
needed,  the  C.  S.  S.  S.  Station  representing  a  100%  salv 
very  desirable  feature,  if  the  Service  Station  is  erected  on 
ground. 
FIREPROOF: 

The.O.  S.  S.  S.  Stations  consist  of  a  riveted  structura 
frame,  sheet  metal  covering  for  walls  and  roof,  and  steel 
and  steel  windows.  The  absolute  omission  of  any  inflaa 
material,  like  lumber,  is  very  essential  in  a  place  where  gf 
and  oil  are  handled. 
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d  Service  Stations 


Type  "E" 

One  Building  Unit^Two  Driveways 

Mission  St.  and  Geneva  Ave.,  San  Francisco 


chedule  of  ground  plans  shows  the  various  types  of  build- 
1  the  different  arrangements  that  may  be  L-volved  by 
or  adding  one  or  more  canopies  for  the  driveway,  and 
ding  the  building  proper,  as  the  occasion  might  demand. 

)BI£S: 

panel   partitions  for  lavatories   may  be  installed   after 

m  of  the  building,  without  necessitating  any.  change  in 

;ruction  of  the  building. 

SENT: 

L  S.  S.  S.  Station,  being  an  all  steel  building,  represents 

lent  investment,  if  a  coat  of  paint  is  applied  once  every 

s. 

fa  AND  VENTILATING: 

S.  S.  S.  stations  are  wind,  water,  and  air  tight,  and 
ated.  Our  \  cntilator  and  door  arrangements,  on  the  other 
rmit  a  thoough  ventilating  of  the  building. 

m: 

structural  f  ame,  the  steel  sash,  the  base  plates,  and  the 

t>r  are  furiiished  with  one  shop  coat  of  Red  Metallic  and 

>|inseed  Oil.  before  shipment.  The  cost  of  field  paint,  or 

ti,  is  not  included  in  our  quotations. 

QUOTATIONS: — If    not    otherwise    specified — include 

S.  S.  Station  complete,  with  structural  steel  frame,  sheet 

ering,  gahanized  iron  roof,  ridge  roll,  gutters  and  lead- 

B\  doors  and  steel  whidows,  with  glass,  glazing  clips  and 
■ected  in  the  field. 

included    are : — Concrete  foundation    and    drive-ways, 
Iwiring,  conduits,  and  fixtures,  roof  signs,  pumps,  tanks 
iig,  and  painting  in  the  field. 
'i^TION  PLAN : 

lable  the  buyer  to  start  with  his  concrete  work  before  ar- 
he  station,  we  give  on  Page  4  a  foundation  plan,  showing 
J'of  the  foundation  and  the  location  and  provision  for  in- 
itthe  columns. 
fjON  DIAGRAM: 
t\\\e  purpose  of  checking  the  material,  and  to  facilitate  the 

?jof  the  building,  wherever  this  is  done  by  others,  we  furn- 
'"ection  diagram,  and  a  complete  list  of  the  material. 


Recent  Installations 

SAN  FRANCISCO,  CALIF. 

•Joost  and  Diamond  Streets 

\  aleiicia  Street  and   Dnbocc  .\veinic 

Day  and  Church  Sti'eets 

Mission  Street  and  Geneva  Avenue 

Kllir,  and  Taylor  Streets 

'.•-'intli  and  Howard  Streets 

Army  Street  and  Potrei'o  Avenue 

Oeran  and  San  Jose  Avenues 

I'ii'si(l'i)  Avenue  and  (Jeavy  Street 

Ilaight  and  Stanyan  Streets 

Seventeenth  and  HoAvard  Streets 

6240  Mission  Street 

San  liiuno  Avciuie  and  Oakdale  Street 

OAKLAND.  CALIF. 

E.  Eighteenth  Street  and  Fourth  Avenue 
Thirty-eighth  Avenue 

Stockton Wilson  Bros. 

Santa  Rosa Lubricating  Gasoline  Co. 

Santa  Rosa 0.  V.  Leppo    . 

San  Rafael F.  Eiehler  &  E.  Yates 

Petaluma Louis  J.  Cohn 

Vineburg J.  Sullivan 

Ukiah Imperial  Supply  Co. 

San  Juan     Shell  Oil  Co. 

Pittsburg- Pittsburg  Battery  Co. 

Marysville H.  Reherman 

Fresno Edw.  L.  Soule  Co. 

Fresno Edw.  L.  Soule  Co. 

Los  Altos F.  Lewis 

Palo  Alto —Jos.  Reinhardt 

Hollister Pacific  Sales  Corporation 

Los  Angeles 1480  E.  Fourth  Street 


STEEL  LAVATORIES   are   not   carried   in 

stoek,  hut  can  he  supplied  in  various  designs. 
SPECIAL  STEEL  BUILDINGS  for  all  re- 

<iuireiiients  (including  Grease  Rack  Coverings, 
Battery  Service  Stations,  Accessory  Buildings, 
Refreshment  Booths,  Garages,  Etc.,  Etc.,  are 
desitined  and  fabricated  by  us  on  shoi't  notice. 


Telephone  HEMLOCK  3080 
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rLAREMOXT,  Cal.— City  trutees  vote 
to  pave  Sycamore  Ave.  s  of  Cucamonga 
to  the  s  city  limits,  and  Alexander  Ave. 
the  same  distance. 

SAN  RAFAEL.  Man..  Co.,  Ca'—l^""' 
Sept.  22,  bids  will  be  rec.  by  Rob  E. 
Graham,  county  clerk  to  pave  road 
from  Manor  to  Whites  HiU.  involv.  107.- 
780  sq.  ft.  asph.  cone,  pavement.  .I'lai'S 
on  file  in  offce  of  clerk  and  obtainable 
from   County   Surveyor   .1.   C.   Oglesby. 

SAN  JOSE,  banta  Clara  Co..  CaK— ■ 
l.aymond  H.  (  rummey,  San  Jose, 
awaided  cent,  by  council  to  imp.  Mis- 
sion St..  bet.  Isi  and  Ith  bts..  involv. 
irrade  and  pave  with  l"4-ni.  W  arren- 
iu-Bit.  suriace  on  o-in.  bituminous 
base:  hyd.  cem.  cone,  walks,  curbs, 
gutters  and   house  la.eial  drains. 

COLUSA  COUNTY,  Calif.— As  previ- 
ously rsported,  bids  will  be  rec.  by 
State  H.ghway  Commission.  Forum 
liidg..  Sacramento.  Sept.  29,  2  p.  m.  to 
grade  and  surface  with  gravel  or 
stone  6.3  mi.  in  Colusa  county  bet  % 
mi.  west  of  Freshwater  creek  and  Wil- 
liams. Project  Involv.  IS. 200  cu.  yds. 
roadway  embankment  without  classi- 
fication; 21,600  sta.  yds.  overhaul;  80 
cu  yds.  stiucture  excavation  without 
classification;  23,000  tons  gravel  or 
stone  (surfacing):  97,000  ton  miles 
haul  gravel  or  stone;  16  cu.  yds.  class 
A  cem.  cone,  (structures):  7  hundred- 
weight bar  rein,  steel  in  place  (struc- 
tures): 156  lin.  ft.  12-in.,  300  lin.  ft. 
IS-in.  and  30  lin.  ft.  30-in.  corru.  metal 
pipe:  41  monuments.  Commission  will 
furnish  corru.   metal  pipe. 
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STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Sept.  22,  5  p.  m.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  imp.  Ar- 
gonne  Dr.,  bet.  Pershing  Ave.  and 
Chateau  Thierry  Dr.,  involv.  282  cu. 
yds.  cut;  190  cu.  yds.  fill;  151  sq.  It. 
cone,  curb  and  gutter:  7961  sq.  ft.  cone, 
walks.  Bids  previously  received  for 
this  work  rejected.  W.  B.  Hogan,  city 
engineer. 


LTNWOOD,  Cal. — Hall-Johnson  Co., 
1611  E  6th  St.,  Los  Angeles,  at  $21,429 
awarded  cont.  by  council  to  improve 
Franklin,  Penn,  Wiley,  Grant,  Bullis, 
Alameda  and  Bellinger  Sts.,  Alamo  Ct., 
and  n  rdwy.  of  Fernwood  Ave.,  involv. 
138,500  sq.  ft.  grad.  2.5c  ft;  54,450  sq.  ft. 
4-in.  macad.  12.5c  ft;  84.050  sq.  ft.  oil- 
ing 5c  ft;  2515  sq.  ft.  walk  ISc  ft;  2740 
ft.  curb  60c  ft:  17,360  sq.  ft.  gut.  28c  ft. 


SANTA  BARBARA,  Cal.— City  coun- 
cil plans  early  paving  of  De  La  Guer- 
ra  St.,  bet.  Anacapa  and  San  Andres 
Sts;  5-in.  cone,  with  lV4-in.  cone,  surf; 
approx.    2-3rd    mi. 

UKIAH,  Mendocino  Co..  Cal. — Bids 
will  be  askea  at  once  by  city  trustees 
for  sewer  improvements.  It  is  prob- 
able  same   will   be   opened   Oct.   6. 


EUREKA,  Humboldt  Co.,  Cal. — Coun- 
ty supervisors  reject  bids  to  const  4'/4- 
mi.  of  new  road  bet.  Alderpoint  and 
Zenia  on  Trinity  boundary.  A.  J.  Lo- 
gan,   county    surveyor. 


COMPTON,  Cal. — Ceo.  H.  Oswald,  Sefi 
E  58th  St..  Los  Angeles,  awarded  cont. 
by  city  trustees  to  imp.  Orange,  Willow 
and  other  sts.,  involv.  17,860  ft.  curb, 
50c:  86,930  ft.  walk,  16c:  370  ft.  gut- 
ter, 16.5c;  263.500  sq.  ft.  grad.,  1.5c; 
263,500  sq.  ft.  5-in.  cone,  pav.,  16c;  8396 
ft.  8-in.  cem.  pipe  sewer,  $1;  3504  ft. 
6-in.  cem.  hse.  sew.,  95c:  28  m.  h.  and 
junct.  Cham..  ?100  ea:  7  f.  t.,  $175;  2630 
ft.  4-in.  mach.  handed  wood  stave  pipe, 
$1;  2321  ft.  4-in.  c.  i.  water  pipe,  $1.32; 
2436  ft.  2-in.  galv.  pipe.  $1.20;  3471  ft. 
%-in.    galv.   serv.   pipe,   $1.20. 

SANTA  BARBARA.  Cal. — Council  de- 
clares inten.  to  pave  Chapala  St.,  bet. 
Cabrillo  Blvd.  and  Tanonali  St.,  in 
Ambassador  Tract,  and  por  of  other 
sts..  involv.  5-in.  cone.  pav.  with  l>4-in. 
asph.  cone,  surf.,  gut.,  comb,  curb  and 
gut.,  cross  gut.,  cone,  driveways,  6-in. 
vit.  sew.,  4-in.  hse.  conn.;  1911  act. 
Geo.  D.  Morrison,  city  engr. 


SANTA  MONICA,  Cal.  —  Kneen  Pav. 
Co.,  Dudley  Bldg.,  Santa  Monica,  sub- 
mitted low  bid  to  council  at  $4296  to 
pave  Schader  Ave.,  involv.  19,784  sq. 
It.  grad.  at  2.5c  ft.,  100  sq.  ft.  asph. 
cone.  pav.  at  lie  sq.  ft.,  13,848  sq.  ft. 
oil  and  rock  pav.  at  6c  sq.  ft.,  9S9  ft. 
curb  at  55c  ft.,  4946  sq.  ft.  walk  at 
20c  ft.,  180  ft.  hse.  sew.  at  $1.40  ft., 
water  distrib.  sys.  at  $850,  224  ft.  IVi- 
in.  water  sew.  at  $1.35  ft.  bringing  one 
m.  h.  to  grade  $5,  bringing  one  lamp- 
hole  to  grade,  $5. 

BAKERSFIELD,  Kern  Co.,  Cal.  — 
Until  Sept.  22,  10  a.  m.,  bids  will  be 
rec.  by  F.  E.  Smith,  county  clerk,  for 
St!  eel  improvements  in  California 
Avenue.  Cert,  check  10%  payable  to 
county  req.  P.  J.  Thornton,  county 
surveyor. 


.«AN  FERNANDO.  Cal. — Griffith  Co., 
502  Railway  Bldg..  Los  Angeles  awerd- 
ed  cont.  by  city  trustees  at  $25,049 
t  J  pave  4th  St.,  bet.  Hagar  and  Fermore 
Sts.,  and  Workman  St.,  bet.  4th  St.  and 
600  ft.  ne.  involving  4-in.  asph.  cone, 
pav.  ISc  sq.  ft.,  walk  at  18c  sq.  ft., 
curb  at  60c  It;  cem.  cone.  pav.  22c  sq. 
ft;  excav.   SOc  cu.  yd. 

SAN  FRANCISCO — Fay  Improvement 
Co.,  Phelan  Bldg.,  at  $99,132  awarded 
cont.  by  State  Board  of  Harbor  Com- 
missioners to  pave  Embarcadero  bet. 
Folsom  and  Berry  Sts.,  involv.  282.000 
sq.  ft.  6-in.  cone,  base  with  2-in.  To- 
peka  wearing  surface.  $.27  sq.  ft.;  28,- 
ciOO  sq.  ft.  2-in.  Topeka  pavement  on 
3-in.  binder,  $.245  sq.  ft.:  relay  76,000 
.sq.  ft.  basalt  block  pavement.  $.125  sq. 
ft;  6600  ft.  1-in.  Topeka  pavement  with 
2^4-in.  binder,  $.114  sq.  ft;  reset  1400 
ft.  granite  curb,  $.69  ft:  400  ft.  cone, 
rurb.  $.74  ft;  300  ft.  drain  pipe,  $1.50 
ft:  3  catchbasins,  $58  each. 


NAPA,  Napa  Co..  Cal. — Bids  will  be 
asked  at  once  by  county  supervisors  to 
const,  concrete  returns  at  Orchard  and 
Salvador  Aves;  bids  will  probably  be 
opened  Oct.  14. 

MATFIELD,  Santa  Clara  Co.,  Cal. — 
Town  trustees  plan  early  paving  of 
Washington  street. 


MODESTO.  Stanislaus  Co.,  Cal. — City 
Eng.  W.  F.  McCarton  instructed  to 
prepare  plans  to  pave  Orange  Ave. 
Petitions  received  by  council  to  pave 
Achor  Court. 

OAKLAND,  Cal. — City  council  plans 
to  connect  San  I'ablo  Ave.  with  Broad- 
way with  an  18-ft.  street  to  be  cut 
through  one  block  of  buildings  south 
of  Kahn  Bros.  Dept.  store;  est.  cost 
$190,000,  of  which  65%  will  be  paid  by 
abutting  property  owners,  the  city  10% 
the  balance  being  secured  by  levy  on 
assessment  district. 


HAWTHORNE.  Cal. — Geo.  R.  Curtis 
Pav.  Co.,  Inc.,  366  E  58th  St..  Los  Ange- 
les at  $289. 0S4  awarded  cont.  by  city 
trustees  to  imp.  Cedar.  Euclid.  Menlo. 
Oxford.  Lenncx,  Freman,  and  Wallace 
.'^ts..  involv.  20,748  lin.  ft.  grad.  at 
$49,800  (lump  sum);  40,882  ft.  curb  at 
65c  ft;  198.091  sq.  ft.  4-in.  cem.  walk 
at  22c  ft;  S1.S40  sq.  ft.  5-in.  cem.  gut. 
at  31c  ft:  638.872  sq.  ft.  lV4-in.  Willite 
pav.  on  2V2-in.  cone,  base  at  22.5c  sq  ft: 
40  ft.  2x12  rdwd  hdrs  at  35c  ft.  Other 
bids:  Geo.  H.  Oswald,  $311,507.72:  Fed- 
eral Pav.  Co.,  $328,355.13:  H.  G.  Feraud 
$329,549.49:    engr's    est.,    $283,272.29. 

OAKLAND.  Cal. — Heafey,  Moore  and 
McNair,  2030  High  St.,  Oakland,  award- 
ed cont.  by  council  to  imp.  Logan  St., 
till,  $.95  cu.  yd.;  cone,  culvert.  $59  lin 
ft;  end.  curtain  and  wing  wall.  $.90  cu. 
ft;   manholes  with   inlet   top,   $195   each. 

MANHATTAN  BEACH.  Cal.  —  Until 
s  p.  m..  Oct.  2,  bids  will  be  rec.  by  city 
trus.  to  imp.  M^rningside  Dr.,  between 
Centre  St.  and  first  alley  so.,  and  por. 
of  2,  3,  4,  5.  6th  and  other  sts..  involv. 
5-in.  cone,  pav.,  cem.  walks,  etc.;  1911 
act  and  1915  imp.  bond  act.  Llewellyn 
Price,  city  clerk. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.  — 
Raymond  H.  Crummey,  San  Jose. 
awarded  cont.  by  council  to  imp.  Third 
St..  bet.  Taylor  and  Mission  Sts.,  Involv 
grade  and  pave  with  1%-in.  W'arrenltc- 
Bit.  surface  on  3-in.  bituminous  base; 
cone,  walks,  curbs,  gutters;  cone,  house 
lateral  drains.  • 


NAPA,  Napa  Co.,  Cal. — No  bids  re.^. 
by  supervisors  to  rebuild  road  south 
from  Wilson  Inn  to  pt.  1.42-mi.  south. 
Work  will  be  done  by  day  labor  under 
supervision  of  county  surveyor. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
City  council,  J.  J.  Lynch,  clerk,  declares 
inten.  to  imp.  Palm  St.,  bet.  Willow  and 
Floyd  Sts..  involv.  grading:  pave  with 
IVj-in.  Warrenite-Bit  surface  on  3-in. 
bituminous  cone,  base:  hyd.  cem.  eonc. 
curb,  gutter  and  walks;  4  cem.  cone, 
inlets;  S-in.  vit.  pipe  drains.  1911  Act 
&  Bond  Act  1915.  Protests  Sept.  29.  Win 
Popp,  city  eng. 

LOS  ANGELES,  Cal.— Until  10  a.  m., 
Sept.  22,  new  bids  will  be  rec.  by  bd. 
pub.  wks.  to  imp.   (1911  act): 

Mariposa  Ave.,  bet.  Melrose  and 
Clinton,  involv.  25.725  sq.  ft.  W'arren- 
ite-bitul.  pav.:  174  sq.  ft.  walk;  1559 
sk.  ft.  gut.;  120  ft.  hse.  sew;  448  sq.  ft. 
2-in.   bitum.  base   pav. 

Burlington  Ave.,  bet.  First  and  6th 
Sts.,  involv.  13,790  sq.  ft.  8-in.  asph. 
pav.  (5-in.  base,  1-in.  binder,  and  2-in. 
surf.):  308  sq.  ft.  5-in.  cone,  pav:  2085 
sq.  ft.  Warrenite-bitul.  pav.;  4295  ft. 
curb;  15,732  sq.  ft.  walk:  6479  sq.  ft. 
gut:  771  ft.  hse.  sew;  storm  dr.  Previ- 
ous bids  rejected. 

SANTA  MONICA,  Cal.— Until  10  a.  m. 
Sept.  22,  bids  will  be  rec.  by  city  coun- 
cil to  pave  Pennsylvania  Ave.,  betw. 
14th  and  20th  Sts.,  asph.  cone,  base 
with  bit.  surf.,  sew.,  c.  i.  wtr.  sys;  1911 
act.    Howard   B.   Carter,   city  engr. 


REDWOOD  CITY.  San  Mateo  Co.,  Cal. 
— Construction  of  a  pedestrians'  sub- 
way under  the  State  Highway  at 
Broadway  and  the  extension  of  Broad- 
way through  to  the  industrial  section 
of  Redwood  City  is  contemplated  by 
the  city  trustees.  City  Eng.  C.  L.  Dim- 
mitt  estmiates  cost  of  8-ft.  subway  at 
$25,000. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal.— 
City  Engineer  H.  S.  Williams  has  ten- 
dered his  resignation  to  the  city  coun- 
cil. Mr.  Williams  has  accepted  a  posi- 
tion with  the  State  Department  of  En- 
gineering. Henry  Godegast,  assistant 
city  engineer,  has  been  appointed  ta 
fill   the   vacancy. 


Contractors  Machine  Works 

We  Specialize  in  rebuilding  and  repairing  contractors'  equipment 
We   build   rock  bunkers,   elevators  and   conveyors,   portable   pumping 

plants,  hoist  and  rock  crushers. 
I^et  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


38  Stanford 


San  Francisco 


Phone  Kearny  1885 
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,     LOS  AXCJELES.  Cal.— Bids  rec    l.y  bd. 

'».oh    wks.  to  imp.  Dover  St..  bet.  S.neea 

'■•■•    and  131   ft.  w  from  Glcnfellz   Ulvd. 

:v.    93.833    sq.    ft.    5-ln.    cone.    pav.. 

<i|     ft.    2-ln.    bitum.    base    pav.,    566 

irb.    19.501    sq.    ft.   walk,    20    sq.    ft. 

<tnrm   dr..    were: 

.\.    llaker — $1200    grad..    lUc    pav., 
iium  .  54i-  rurb,  18c  waist.  30c  gut., 
siorm  dr  ,  }7a  cone,  end  wall. 
ii;er    &    Kinsman — J11"0    Krad..    19c 
10c    bltum..    6tic    curb.    IS.Tic    walg, 
-;ut..   $300  storm  dr.,   $25   wall. 
.     J.    l>ook — $2000    grad.,    20r    pav., 
itum..    65o    curb.    20.5c    walk,    35c 
}125  .-itnrm  dr.,  $35  wall. 
S.     CumminKS — $1314     eVad,     22c 
He    bltum.,    70c   curb,    21.5c    walk, 
,iit..  $413  storm  dr..  $57.50   wall. 
.1.  Currpn^$1898  piad..  18.5c  pav.. 
itum..     60e     curb,     22c     walk,     $300 
•1  dr.,  $40  wall. 

..   n.   Curtis   Pav.  Co. — $2000  grad., 
,v..  10c  bitum..  70c  curb,  22c  walk, 
til.,   $500   storm   dr.,   $40   wall, 
ffith    Co. — $2600    grad-    IS. 5c    pav.. 
itum.,  70c  curb.  19c  walk,  25c  gut., 
storm  dr..  $40  wall. 
It.   Hindman   —   $1050   urad.,   20.5c 
15c  bltum.,  60c  curb,  20c  walk,  40c 
J500  storm  dr.,  $75  wall, 
n.  McCray— $1200  grad..  19.5c  pav. 
_     ..itum..  711c  curb.  19c  walk.  27c  gut., 
fj.  .1  storm  dr..  $50  wall. 

.1    V.   Miracle— $1000   grad.,   20c   pav.. 
:'     I. itum.,  70c  curb,  20c  walk,  30c  gut., 
storm  dr.,  $60  wall. 
\\".  Shafer — $1500  grad..  18.4c  pav.. 
l.itum.,    63c    curb,    19.7c    walk,    30c 
.<4iiO  storm  dr..  $50  wall. 
K.    Smith — $1350    grad.,    21c    pav.. 
l.itum     pav..     65c    curb,     21c     walk, 
^ut.,  $400  storm  dr.,  $40  wall. 


SAX    BEKXARDIXO    COUXTY,    Cal.— 

.Mowing   bids   received   by   U.    S.    Bu- 

I    of   Public    Roads.    9    Main    Street, 

Francisco,   to   const.   Fredalba   Big 

!    Xational  Forest  Highway   in   San 

■ardino    county,    2.7-mi.    in    length, 

iv.    19  acres  of  clearing;   37.500   cu. 

unclassified  excavation;  93  cu.  yds. 

lie;    87    cu.    yds.    C    cone;    9610    lbs. 

steel;    1464    lin.    ft.    corru.    metal 

(a)    contractor  furnish  explosives 

'Jov't    fur.   explosives. 

:iams  and  Singletary,  Colton.  Calif.. 

.a)    $41,342.50;    (b)    $39,467.50. 

W  aard    &    Son,    (a)       $51,393.95;       (b) 

$49,518.95. 
r.rv   .T.   Fenton,    (a)      $52,983,30;      (b) 
>.',!. 108. 30. 

G.    Wiilits   &   Son,    (a)    $55,973.90; 
.b)    $52,223.90. 

iicnkranz  &  Vernon,   (a)   $58,995.80; 
b)    $57,120.80. 
-   neer's  estimate,    (a)   $50,095.00;   (b) 
>  47,659.50. 


-N'  DIEGO.  Cal. — Supervisors  order 
"V  for  new  road  on  Palomar  Mt.. 
present  highway   and   tlic      Martin 


\t.\H.  Mendocino  Co..  Cal. — Until 
29.   10   a.   m..  bids  will  be   rec.   by 

II.  Prather,  county  clerk,  to  const, 
l.anks  Hill  rd.  in  Anderson  Valley 
Iv.    15.000   cu.    yd.s.    unclassified    ex- 

.tion;  300-ft.  overhaul:  80  cu.  yds. 
cone,  in  place;  329  lin.  ft.  15-in. 
30  lin.  ft.  16-in.  corru.  metal  pipe: 
cu.  yds.  excavation.  County  will 
h  steel,  cement  and  pipe.  Plans 
inahle    from    E.    H.    Smith,    county 


S.\XTA  CRUZ.  Santa  Cruz  Co..  Cal.— 
Thompson  Bros.,  H  and  Divlsadero  Sts., 
Fresno,  at  $2S91.90  awarded  cont.  by 
supervisors  for  cone,  pavement  in  por- 
tions of  highway  at  S  quel.  Other  bids: 
Greenfield  Bros.,  Santa  Cruz.  $2928; 
Granite  Construction  Co.,  Watsonville 
$3744. 

SANTA  CllUZ,  Santa  Cruz  Co.,  Cal. — 
N.  M.  Thies.  2  High  St.,  Santa  Cruz,  at 
$15,027.63  awarded  cont.  by  supervis- 
ors to  const,  underpass  on  Aptos  road. 
Other  bids:  Frank  Bryant,  San  Fran- 
cisco, $15,240;  Proctor  &  Cleghorn, 
Santa  Rosa,  $15,689.30;  C.  H.  and  A.  W. 
Gorrlll,  Oakland,  $1S,751.50;  Rcnner  & 
Bertolino.  San  Francisco,  $19,963.50; 
\V.  A.  Keltelwell.  Jr.,  Oakland,  $23,512; 
Granite  Construction  Co..  Watsonville. 
$28,930;  West  Coast  Construction  Co., 
San  Francisco.  $29,909. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
City  council  orders  plans  prepared  to 
resurface  with  2Vj-in.  macadam  Wash- 
ington St..  bet.  Lincoln  and  Laurel  and 
Lincoln  St.,  bet.  Center  and  Chestnut 
Streets. 

XAPA,  Xapa  Co.,  Cal.— Frank  Moyer 
at  $1720  awarded  cont.  by  supervisors 
to  furnish  county  with  lOUO  cu.  yds. 
rock. 


OROVILLE,  Butte  Co.,  Cal.  —  Until 
Sept.  25,  12  m.,  bids  will  be  rec.  by  Mil- 
dred P.  Martin,  clerk.  Oroville  Union 
High  School  District,  to  pave  High 
sch'-ol  frontage  in  Orange  Ave.  Plans 
on  file  in  office  of  clerk. 


SAX  DIEGO,  Cal. — Geo.  R.  Daley  4430 
Boundary  St..  awarded  cont.  by  bd. 
pub.  wks.  at  $27,787  to  imp.  Arnold  St. 
with  asph.   cone.   pav. 


UKIAH.  Mendocino  Co.,  Cal. — Until 
Sept.  29,  10  a.  m.,  bids  will  be  rec.  by 
W.  H.  Prather.  county  clerk,  to  const. 
Section  4  of  Leggett  Valley-Rockport 
load,  involv.  15.000  cu.  yds.  unclassi- 
fied excavation;  3000  ft.  B.  M.  redwood 
lumber  in  culverts.  Plans  obtainable 
from   E.   H.   Smith,  county  surveyor. 


LOS  AXGELES.  Cal.— Until  2  p.  ra., 
Oct.  6.  bids  will  be  rec.  by  supervisors 
to  imp.  Santa  Fe  Ave.  and  Gould  Lans 
from  citv  limits  of  Hawthorne  Beach  to 
Dewey  Ave.,  3757  ft.  or  .71  mi.,  involv. 
!)  1915  cu.  yds.  excav.,  (2)  1264  cu. 
^  .•<!.  rcmov.  old  macad.,  (3)  11.381  sq. 
\(Ts  leplac.  old  macad.,  (4)  11.381  sq. 
vds.  shap.  rdwy..  (5)  11.381  sri.  yds. 
asph.  cone,  base.,  (6)  11.381  sq.  yds. 
asph.  cone,  top,  (7)  3757  lin.  ft.  shap. 
sliould.  Cash  contr.  Xo.  227.  Av.  haul, 
from  plant,  12  mi. 

SEAL  BEACH.  Cal.— City  council  or- 
ders paving  of  Ocean  Ave.,  16  hlockr,. 
with  5-in.  asph.  cone;  Warren  Hillyarri 
city  engr. 


FUESXO,  Fr-sni)  Co..  C;<1.-- 
council,  H.  S.  Foster,  clerk,  declares 
inten.  (Xn.  20-D)  to  imp.  alley  in  Bi..  ; 
8:<.  hf>.  Mpriposa  and  Tulare  s;s.,  r-'l 
portions  of  Mariposa  St.,  involv.  grad- 
ing: pave  w-ith  4-in.  asph.  cone,  base 
With  2-in.  asph.  cone,  top  c  iirs..  wi.ii 
liffjid  asph.  and  rock  screenings  sur- 
face coat.  ISll  Act  and  Bond  Act  1915. 
Protests  Oct.  2.  Wm.  Stranahan.  city 
engineer. 


I\ 


HAMPTON 

ELECTKTC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  H0^V.\R1>  STREET,  SAN  FRANCISCO 

MOTORS 

Xen    iuul   Usprt.   Bought.   So'd.   Exchanged,  Rent<'(l   and   Repaired 
Industrial  Liarlit  and  PoTrer  Installation 
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POMONA.  Cal.  —  Council  declares 
iiuiiition  to  imp.  Second  St..  bet.  San 
Antonio  Ave.  and  Reservoir  St.;  5-in. 
.i.-ini.  cjne.  pav.  Wiin  aspiial^uin  ana 
iiicK  screenings  surface  %-in.  thick; 
.uib;  1911  act.  T.  R.  Trotter,  city  elk. 
F.   C.   Froehde,   city   engineer. 


—  L.  L.  I'age.  728  Bissell  Ave.  Rich- 
mond, at  $4650  awarded  cont.  by  town 
trustees  to  imp.  Pomona  Ave.,  involv. 
16,150  sq.  ft.  asph.  macadam  pave;  950 
lin.  ft.  cone,  curb;  1900  sq.  ft.  gutter; 
1900  S(|.  ft.  walks;  23,750  sq  ft.  grading; 
70  lin.  ft.  48-in.  corru.  iron  culvert. 
Hutchinson    Co.,    bid    $5020. 


(  OMPTON,  <^al. — City  trustees  plan 
another  sewer  bond  election.  The 
Ij.eviuus  issue  failed   to  carry. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
in, 11  Oct.  6,  11  A.  -M.,  bids  will  be  rec. 
by  Henry  A.  Pfister,  county  clerk,  to 
I  ..p.  ;s>..rih  17th  St.  in  Supervisor  Dist. 
.\ii.  3.  Plans  on  file  in  office  of  clerk 
aiid  obtainable  from  County  Surveyor 
lUibt.    Chandler. 


WHITTIER,  Cal. — City  trustees  de- 
clare inten.  lo  imp.  alley  bet.  Green- 
1  ai  and  omstoek  Aves.,  from  Broad- 
way to  Camilla  St.:  5-in.  coner.  pav., 
<u  o.  reinf.  concr.  culv.,  caichbasih; 
I'Jll   act.     Paul   Gilraore,   city  clerk. 

SAX  GABRIEL,  Cal. — (  ity  trustees 
plan    $100  "O'l    bond       is.-,ue    tor      street 


ijU.XTIXGTOX  BL.MM.  Cal— City 
trustees  declare  inten.  to  imp.  Orange 
Ave.,  bet.  Lake  .\ve.  and  lUh  SI.:  Grad- 
ing, ZM-in.  asph.  cone.  pav.  wnth  1%- 
.11.  I'oiJcka  sun.,  curb,  walks,  eorr.  iron 
lulv.,  20  std.  Itg.sys.;  1911  act.  E.  M. 
Billings,   city  engineer. 


OAKLAND,  Cal— Bates  and  Borland, 
Bank  of  Savings  Bldg.,  Oakland,  at 
$9.'>.796,  awarded  contract  by  Super- 
visors to  imp.  E-12th  St.,  involv.  8300 
cu.  yds.  excavation  and  grading;  2iHj 
cu.  yds.  ditch  excavation;  20  cu.  yds. 
cone,  in  culverts,  etc.,  300  lin.  ft.  8x29- 
in.  corru.  iron  culvert;  2  catehbasins; 
7600  ft.  curb  and  gutter;  257000  sq. 
ft  .5-in.  cone,  base;  1-2-4  mix;  257,000 
ft.  6-in.  cone.  base.  1-3-6  mix;  257,000 
sq.  ft.  1^/^-in.  Warrenite  surface;  257,- 
000  sq.  ft.  2-in.  Warrenite  su.face.  Con 
tract  was  awarded  for  6-in.  base  with 
2-in.  surface. 


ARROYO  GRAXDE,  San  Luis  Obispi, 
Cal. — Until  Oct.  6,  7  p.  m.,  bids  w.U  be 
rec.  by  B.  F.  Stewart,  city  clerk,  to 
const,  sewers  in  portions  of  Mission, 
Monte  Verde,  San  Antonio  Ave.,  etc., 
involv.  6.195  lin.  ft.  10-in.,  3940  lin.  ft. 
8-in.,  30,125  lin.  ft.  6-in.  pipe  sewers; 
1580  wye  branches;  98  manholes;  8 
lampholes.  1911  Act  &  Bond  Act  1915. 
Plans  obtainable  from  Burch  and  Beck, 
engineers.  Commercial  Bank  Bldg.,  San 
Li.is  Obispo. 

VEXICE,  Cal.— Sander  Pearson,  3847 
S  Bdwy.  Los  Angeles,  awarded  cont. 
by  city  trus.  at  $32,273  to  pave  with 
asp. I.  cone.  por.  of  S  Trolleyway  (Paci- 
I  c  .Ave.),  Venice. 


FERRIS,  Cal. — City  trustees  declare 
inten.  to  imp.  D  St.,  bet.  San  Jacinto 
Ave.  and  n  city  limit  of  Perris:  Grad., 
5-in.  asph.  cone,  pav.,  curb,  gut;  1911 
act  and  1915  bond  imp.  act.  Martha  W. 
Akin,   city  clerk.' 


PEX.VIXGTOX,  Sutter  Co..  Cal.  — 
Steps  are  being  taken  here  to  organize 
liiahway  district  to  finance  construc- 
tion of  a  lateral  cross  state  liighway, 
leaving  Tahce-Ukiah  route  at  Colusa, 
thence  ea^t  to  Hawn  ranch,  thence  over 
present  public  rd.  through  Penning- 
ton. Live  Oak,  over  Live  Oak  bridge, 
south  to  Bit  house,  thence  east  and 
southeast  to  Ten-Mile  House,  inter- 
secting there  with  the  Tahoe-Ukiah 
route. 


OAKLAXD.  Cal.— City  council,  E.  K. 
Sturgis.  clerk,  will  start  proceedings 
at  once  to  pave  E-14th  st.  from  Fif- 
teenth Ave.  to  San  Leandro  line;  est. 
cost  $550,000;  of  wh  ch  .\lameda  county 
will  pay  $200,000.  the  city  of  Oakland 
$100,000  and  the  balance  by  assessment 
to  property  owners.  W.  W.  Harmon, 
city   engineer. 
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LOS  ANGELES,  Cal.  —  Council  de- 
clares inten.  to  call  election  (or  $1,000,- 
000  for  grad.,  pav.,  culv.,  bridges,  etc., 
in  Munic.  Imp.  Dist.  No.  31,  on  route 
starting  at  w  line  of  Beverly  Hilla 
along  foot  of  Santa  Monica  Mts.  to 
mouth  of  Santa  Ynez  Canyon  at  Pa- 
cific Ocean. 


OAKLAND,  Cal.  —  County  Surveyor 
George  A.  Posey  has  prepared  follow- 
ing estimates  in  connection  with  road 
improvements  as  advocated  by  Oakland 
Chamber    of   Commerce; 

Widen  Tunnel  road  and  tunnel  from 
18-ft.    to   24-ft.    $S9U,000. 

Reconstruct  Dublin  Canyon  section 
of  Lincoln  Highway  on  standard  speci- 
fications tor  distance  of  8  miles,  »jzu,- 

Widen  Mission  San  Jose  highway 
from  Hayward  to  Santa  Clara  county 
line,    a    distance    of   18    miles,    $36u,ijUO. 

Repair  and  partial  repavement  of 
Alameda  county  section  of  Byron- 
Bethany  rd.,  $60,000. 

Widen  state  highway  from  soutn 
limits  of  Richmond  east  of  the  point 
where  highway  joins  county  highway 
at  viaduct  of  Santa  Fe  to  proposed 
Carquinez    bridge    site,    $300,000. 

Construct  new  highway  from  Lafay- 
ette, via  Moraga  Canyon  and  Redwood 
Canyon  and  tunnel  through  to  Shep- 
herd's Canyon  in  Oakland,  $1,400,000. 


of 


MARSHFIBLD,     Ore.— Election     will 
be   held   in   November  to  vote  bonds 
$40!l,000    to      finance      construction 
highways    in   Coos  county. 

UPLANDS,  Cal.— City  trustees  de- 
clare inten.  to  pave  5th  Ave.,  bet.  lOtli 
and  12th  Sts.  with  1-in.  crush,  rock 
and  oil  pav,,  split  stone  curbs,  5-in.  by 
15-in.;   1911  Act.  E.  C.  Mehl,  city  clerk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
A  J.  Raisch,  Builders'  Exchange,  San 
Jose,  awarded  cont.  by  council  to  imp. 
Taylor  St.  at  intersections  of  2.  3,  4,  5, 
and  6th  sts.,  involv.  grading;  pave  with 
1%-in.  Durite  asph.  cone,  surface  on 
3-in  Durite  asph.  cone,  base:  hyd.  cem. 
cone,  curb,  gutter  and  walks;  2  hyd. 
cem.  cone,  storm  water  inlets;  8-in. 
vit.   pipe   drains. 

MODESTO,  Stanislaus  Co.,  Cal. — City 
council,  H.  E.  Gragg,  clerk,  declares 
inten.  (No.  427)  to  imp.  Orange  Ave., 
bet.  Needham  and  Stoddard  Aves.,  in- 
volving grading;  pave  with  2H-in. 
asph.  cone,  base  with  1%-in.  Warren- 
ite-Bit.  surface;  cem.  cone,  curbs  and 
gutters;  cone.  (Marbelite)  electroliers 
together  with  wiring,  etc.  1911  Act  & 
Bond  Act  1915.  Protests  Oct.  8.  F.  W. 
McCarton,   city   eng. 

MONROVIA,  Cal.  —  Until  7;30  p.  m.. 
t"ept  22,  bids  will  be  rec.  by  city  trus- 
tees to  imp.  Hillcrest  Blvd.  bet.  High- 
land PI.  and  Fifth  Ave.  and  por.  of 
Avocado  PI.,  Sunset  PI.  and  El  Nido 
Ave.,  involv.  ruibs,  gut.,  cone,  swales 
reint.  cone,  laterals,  cone,  inlets  and 
outlets,  grade  and  oil  tamped  pav,  sew; 
1911  act.  Lewis  P.  Black,  city  elk.  H.  S. 
Gierlich,  city  engr. 


HAYWARD,  Alameda  Co,,  Cal. — City 
trustees,  M.  B.  Templeton,  Clerk,  de- 
clare inten.  to  const,  sewers  in  por- 
uons  of  Atherton,  Dean  and  other 
streets,  involv.  1  stand,  lainphole;  9 
br.  manholes.  45  6x4-in,  wye  branches; 
57  8x4-in,  wye  branches;  1192  lin,  ft. 
6-in.  and  2100  lin.  ft.  8-in.  vit,  sewer 
pipe;  170  ft.  8-in.  c.  i.  Class  B  pipe. 
1911  Act  and  Bond  Act  1915.  Protests 
Sept,    22,      J,    B.    Holly,    City   Eng. 


GLENDALE.  Cal.  —  $652,000  sewer 
bond  issue  sold  to  Bank  of  Italy  at  a 
premium  of  $27,118,  plus  par  and  ac- 
crued intereses.  Burns  &  McDonnell 
Engr.  Co.,  Marsh-Strong  Bldg.,  Los  An- 
geles, prepared  plans  for  this  work; 
designs,  etc.,  subm.  to  state  board  of 
health  have  not  yet  been  approv. 


EUREKA,  Humboldt  Co.,  Cal,— Until 
Sept,  27,  10  A.  M.,  bids  will  be  rec.  by 
Fred  M.  Kay.  County  Clerk,  to  const. 
4.1  mi.  of  new  road  bet.  end  of  present 
road  at  Paul's  Point  in  Trinity  county 
and  Patten's  Mail  Box  on  Alderpoint- 
Blocksburg  road,  Rd.  Dist.  No.  2,  Bids 
previously  received  for  this  project  and 
rejected  were;  H.  C.  Anderson.  Hydes- 
ville,  $27,000;  C.  Linser  &  Son,  Carlotta, 
$28,937;  S.  D.  Ledgerwood.  Zenia,  $29,- 
000;  Earley  &  Kelly.  Ferndale,  $37,965; 
A.  J.  Fairbanks,  Willits,  $39,360.  Esti- 
mate of  County  Surveyor  A.  J.  Logan, 
$24,000. 


BUTTE  COUNTY,  Calif. — Chico  Con- 
tracting Co.,  Chico,  at  $32,903,50  (en- 
gineer's estimate  $37,976)  awarded 
font,  by  State  Highway  Commission  to 
pave  with  asph.  cone.  20-ft.  wide,  1.7- 
mi.  in  Butte  county  on  Chico-Orland 
lateral. 


VALLEJO,  Solano  Co..  Cal-  City 
louncil,  Alf  E,  Edgc-umbe.  cicrk.  de- 
clares  inten.  to  imp.  Louisiana  St.,  l)el, 
.Xapa  14d,  and  Monterey  St„  involv.  17.- 
700  sc|.  ft.  4-in.  cone,  base  with  H^-in, 
Topeka  surface  pavement;  955  lin,  ft. 
cone,  curb  and  gutter;  .-.T50  sq.  ft.  4-in, 
cimc.  walks:  210  lin.  ft.  4-in.  vit,  pipe 
sewer:  32,000  sq  ft.  grading.  1911  Act 
and  Bond  Act  1915.  Protests  Sept.  29. 
T,   D.  Kilkenny,  City  Eng. 


OAKLAND.  Cal.— Until  Sept.  2.->,  11  A. 
.M,,  bids  will  be  rec,  by  E,  K,  Sturgis, 
lily  clerk,  for  asphaltic  surfacing  on 
.Market  St,  pier.  Spec,  obtainable  from 
ilerk  on  deposit  of  $5.  Band  of  2:i7c 
of  contract  price  req.  of  successful 
l«idder. 


GLENDALE,  Cal.— E.  L.  Fleming.  324 
\V.  Dryden,  Glendale,  sub.  low  bid  to 
council  to  imp.  Canada  Blvd.,  .San  Ga- 
liriel  Ave.  and  other  streets.  involv, 
118.116  sq.  ft.  grad.  at  2.75c  ft..  84.916 
sq,  ft.  4-in.  asph.  concr  pav  (incl  388" 
ft.  wooden  header)  at  18.75c  ft.,  13.648 
s<|.  ft.  gut.  at  24c  ft.,  1385  ft.  curb  at 
.•lOc  ft.,  17,882  sq.  ft.  walk  at  16c  ft,  720 
ft.  4-in.  c.  i.  water  pipe,  complete,  $1095. 
other  bids  were: 

("has.  U.  Heuser — 5c  grad.,  20c  pav., 
2.'ic  gut..  50c  curb,  17c  walk,  $1100  water 
iiiue. 

Federal  Paving  Co. — 8c  grad.,  20c  pav. 


curb,     18c    wall<,    $9 
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Cal.    —    City 

bid   of   G.   K.   Poules  Co, 

and    takes    under    advise- 


VALLEJO,    Solano 
council   reje 
Sacramento, 

nient  bid  of  Kaiser  Paving  Co.,  Oak 
land,  at  $8900  to  clear  site  for  Gor 
don  Valley  dam. 


SAN  DIEGO — At  recent  bond  election 
propositions  for  $3,600,000  issue  for 
dam  and  reservoir  at  Mission  Gorge 
Site   No.    2    and    for    $400,000    to    acquire 


SAN  ANSELMO,  Marin  Co.,  Cal.— Pa- 
cific States  Construction  Co..  Call  Eldg. 
San  Francisco,  at  $90,444.50  awarded 
cont.  by  town  trustees  to  imp.  streets 
in  Morningside  Terrace,  pavement  to 
be  2-course  asphalt  concrete,  involvins 
8000  cu.  yds.  excavation;  126,650  sq.  ft. 
surface  grading;  9150  sq.  ft.  5-in.  pave- 
ment; 113,000  sq.  ft.  4-in.  pavement; 
4500  sq.  ft.  2V4-in.  pavement;  10,500  lin. 
ft.  cone,  curb  and  gutter;  41.500  sq.  ft. 
walk:  lOOO  sq.  ft.  walk  driveways; 
1560  ft.  6-in.  and  3050  ft.  4-in.  water 
mains;  seven  6-in.  and  16  4-ln.  gate 
valves:  six  4-in.  hydrant  connections; 
5600  lin.  ft.  2-in.,  1200  lin.  ft.  I>4-in. 
and  4000  lin.  ft.  1-in.  conduit;  7000  lin. 
ft.  electric  conductor:  21  electroliers; 
910  lin.  ft.  8-in..  4970  lin.  ft.  6-in.,  and 
1800  lin.  ft.  4-in.  vit.  pipe  sewer;  16 
manholes:  11  catchbasins;  430  lin,  ft. 
18-inch,  200  lineal  feet  15-inch,  1,')0 
lineal  feet  12-inch.  190  lineal  feet 
10-in.  vit.  storm  drain;  14  survey  mon- 
uments: 11  lampholes.  A.  J.  Raisch, 
San  P'rancisco,  at  $94,123.50  only  other 
bidder. 


LOS  ANGELES.  Cal — Bids  rec.  by  su- 
pervisors to  imp.  Pasadena  Ave.  and 
other  sts,,  under  Co.  Imp.  No.  145,  in- 
volving (1)  7822  cu.  yds.  excav.,  (2) 
220,820  sq.  ft.  walk,  (3)  32,375  ft,  6x9x14 
curb,  (4)  23,882  ft.'  6x10x18  curb,  (5) 
132,847  sq.  ft.  gut..  (6)  reinf,  cone,  culv. 
(7)  corru.  iron  culv.,  (8)  corru.  iron 
culv.,  (9)  3672  sq.  yds.  grad.  and  surf, 
with    oil    and    screenings,    were; 

Chalmers  &  Ford— (1)  90c.  (2)  20c, 
(3)  55c,  (4)  60c,  (5)  27c.  (6)  $150,  (7) 
$500,    (8)   $400,   (9)   41c. 

Breedlove  Bros.  &  Co.— (1)  78c,  (2) 
21.5c,  (3)  56c,  (4)  66c,  (5)  L6c.  (6) 
$211.50,    (7)   $604.60,    (S)    $498.20.    (9)   4oc. 

C.  F.  Mathews  and  Louis  A.  Bartlett 
—  (1)  70c,  (2)  19.8c,  (3)  50c.  (4)  60o, 
(5)  24c,  (6)  $154,  (7)  $506,  (8)  $375,  (9) 
45c. 

Hall-Johnson  Co.— (1)  80c,  (2)  18c, 
(3)  50c,  (4)  60c.  (5)  23c,  (6)  $175,  (7) 
$500,   (8)   $350,   (9)  45c. 

Geo.  H.  Oswald— (1)  58c,  (2)  15.5c. 
(3)  47c.  (4)  58c,  (5)  19c,  (6)  $214,  (7) 
$580,    (8)    $400,    (9)   45c. 

Fry  'Bros.    Contracting    Co. — (1)    60c. 

(2)  15.9c,   (3)   49c,   (4)   54c,   (5)   18.5c,   (6) 
$175,   (7)    $400,   (8)   $400,   (9)   30o. 

A.    H.    Hindman — (1)    50c,    (2)    16.25c, 

(3)  49c,    (4)    56.5c,    (5)    IS. 5c,    (6)    $100, 
(7)   $500,    (8)    $375,    (9)   45c. 

MADERA,  Madera  Co.,  Cal.  —  Steps 
are  being  taken  in  the  Ahwahnee  sec- 
tion to  organize  road  improvement  dis- 
trict to  finance  construction  of  roads. 
The  district  will  be  formed  under  the 
Vrooman  Act. 

SACRAMENTO,  Cal.  —  County  will 
lend  financial  assistance  to  city  to 
pave  14th  Ave;  cost  will  be  shared 
equally.  Chas.  Deterding,  Jr.,  is  coun- 
t.v  engineer. 


INGLEWOOD.  Cal.— Until  S  p.  m., 
Sept.  29  bids  will  be  rec.  by  city  trus- 
tees to  imp.  Redondo  Ave.,  bet.  Euca- 
lyptus and  Freeman  Aves.,  involv.  isi.- 
876  sq.  ft.  grad.,  5725  ft.  curb,  28.863 
sq.  ft.  walk,  8326  sq.  ft.  5-in.  gut.,  1180 
sq.  ft.  8-in,  gut,,  25,022  sq.  ft.  4-in. 
asph.  cone,  pav.,  78.312  sq.  ft.  5-in.  asph 
c-nc.  pav.,  '70  water  services:  1911  and 
1915  acts.  A.  W.  Cory,  city  engr. 


ROSEVILLE,  Placer  Co.,  Cal— Paci- 
fic States  Construction  Co.,  Call  Bldg., 
San  Francisco,  at  $33,523.53  awarded 
cont.  by  city  trustees  to  imp.  Riverside 
Ave.,  involv.  7  manholes,  3  catchbasins; 
1292  lin.  ft.  14-in..  360  lin.  ft.  12-in.,  300 
lin.  ft.  10-in.  vit.  pipe;  15  gutter  drains; 
7000  lin.  ft.  cone,  curb  and  gutter:  58,- 
000  sq.  ft.  asph.  cone,  and  93.200  sq. 
ft.  Willite  process  pavements;  58,000 
sq.  ft.  grading.  (Contract  previously 
awarded  on  this  work  cancelled  due  to 
error  in  proceedings).  Other  bids  were: 
Clark  and  Henery,  Sacramento,  $38,- 
399.40:  California  Const.  Co..  San  Fran- 
cisco. $36.991 ;  A.  Teichert  &  Son,  Sacra- 
mento, $35,268.51. 

LOS  ANGELES.  Cal.  —  Council  ap- 
propriates $25,000  for  street  work  in 
Glassell-Verdugo   district. 


OJAI.  Cal. — City  eng.  instructed  by 
city  trus.  (upon  recommendation  of 
sewer  comm.)  to  ask  for  bids  for  cone. 
.'Jiw.   pipe  necessary. 


LOS  ANGELES.  Cal— Bids  rec,  by 
supervisors  to  imp.  120th  Ave.  and 
other  sts.  under  Co.  Imp.  No.  179,  involv 
(1)  14,001  cu.  yds.  excav..  (2)  12.02.'*  ft. 
curb,  (3)  55,562  sq.  ft.  walk,  (4)  601  sq. 
ft.  gut.,  (5)  30,791  sq.  yds.  d.  g.  pav., 
were: 

O.  U.  Miracle— (1)  60c,  (2)  55c,  (3) 
20c.    (4)   25o,   (5)   55e. 

Blumenkranz  &  Vernon — (1)  65c,  (2) 
57c.    (3)    21c,    (4)    2Sc,    (5)   55c. 

L.  E.  Davis  and  C.  W.  Saunders  ^ 
(1)    50c,    (2)    50c,    (3)    21c,    (4)    25c,    (5) 

cihalmers    &    Ford — (1)    50c,    (2)    50c, 
(3)    19.5c,    (4)    25c,    (5)    65o. 
(31    19.5c,    (4)    25c,    (5)    55c. 

W.  J.  Burton  &  Co.— (1)  67c,  (2)  55c, 
(3)    21c,    (4)    25c,    (5)    53c. 

J.  G.  Beckjord— (1)  70c,  (2)  55c.  (3) 
21c.  (4)  30c,   (5)  60c. 

Hall-Johnson  Co. — (1)  60c,  (2)  55c, 
(3)   20c,    (4)    25c.   (5)   57c. 

Chas.  E.  West— (1)  55c,  (2)  55c,  (3) 
18c.    (4)    25c,    (5)    50c. 

Francisco  &  Ellington — (1)  50c,  (2) 
55c,    (3)    19c,    (4)    26c,    (5)   54c. 


BAKERSPIELD,  Kern  Co.,  Cal.  — 
Until  Sept.  22,  5  p.  m.,  bids  will  be  rec. 
by  V.  Van  Riper,  city  clerk,  to  pave 
east  side  of  Union  Ave.,  bet.  4th  St 
and  California  Ave.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  in 
office  of  clerk.  W.  D.  Clarke,  city  eng. 


COMPTON,  Cal. — Until  8  p.  m.,  Oct.  7 
bids  will  be  rec.  by  city  trus.  to  imp. 
Wilmington  St.,  bet.  Orange  and  M.iir 
Sts.:  5-in.  cone,  pav.,  "B"  curbs,  walks, 
6-in.  cem.  sew.  hse.  conn.;  1911  act, 
Maude  Hecock,  city  clerk. 
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FLATS 

(3853)  N  UNION  225  K  Baker.  Tw..- 
story  and  basement  frame  (2)  flats 

Owner — A.  D.  and  K.  C  Duncan,  Mer- 
cantile   National    Rank    Rldg..    S.    K 

I'lans   liy   Owner. 

(  ontractor—  J.  Prout  .  515  Magellan 
Ave.,    Shu    Francisco.  $14,000 


FLATS 

(3854)    NW  BELVEDERE  &  GRATTAN. 

Two-storv  and  basement  frame  (4) 

flats. 
Owner — W.    R.    Baxter.     1431     Cole    St., 

San    Francisco. 
Architect — None.  $10,000 


DWELLINGS 

(3855)  E  TWENTY-EIGHTH  AVE  175, 
200.  225,  250.  275.  300  and  325  N 
Judah.  Seven  one-story  and  base- 
ment   frame    dwellings. 

Owner — c,   A.   Hall,   1301   4th  Ave.,   S.   F. 

Architect — None.  $3000   each 


DWELLING 

(3856)      E- TENTH  AVE  65  N  Kirkhaiii 

Two-story    and       basement       frann 

dwelling. 
Owner — H.  T.  Andersen,  1417  Irving  St. 

San    Francisco. 
Architect — None. 
Contractor — Ccs    Bros..    1309    9th    Av. 

San  Francisco.  SUn 


DWELLING 

(3857)      N  ROLPH   128   W   Madrid.  One- 

storv  and   basement   frame  dwlg. 
Owner — A.    L.    Campbell,    5156    Mission 

St.,   San    Francisco. 
.Architect— None.  J3500 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


FIRE 

SURETY  BONDS 
CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 


itember    20,    1924 
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.WKIXINO 

..s:,Sl  S  TWKNTY-SKl-OM.  r.ll  v\ 
h'loiida.  Oni'-siiiry  jind  linscimiil 
franif  dwellliiB. 

,vyn,.r — Matlii-w   and    Mary    Kaley,    133fi 

Shot  well  St.,   San    Franoisio. 
li.siBn.r— <J.    M.    Rallersliy,    ::h76    MIs- 
Hlon    St..  San    F^ranolsoo. 

.inlraitor— (J.  M.  I!atttTKl)y.  :;'.t7G  Mis- 
sion  St.,  S.    K.  13000 


Owner--K.    C.    and    O.    M.    H«uior,    (io;i 

Flat  iron  BldR..  S.  F. 
Architect— H.    «.    Stoner,    FiiMl    Xallon- 

al  Hank  Bldg.,  S.  F. 
Conlractor — Boxton    &   ZwioK,    Platin.u 

Bids.,    S.    F.  J700(. 


l«WKl.Ll.\li 

,:i8.'-.H)      10   SHAKTKH   A V 10    22.^.   S  Lane. 

<)nf-st<iry      an<l      basinicnl      frame 

dwflllnK. 
owner — Spiro   Zammit.    1474    Van   Dyke 

Ave.,    San    Franci.soo. 
\rehltect — Erwln     Heichel,     Loa     Altos, 

Calif. 
I  ontraclor — I'hllip  Fetz,  460  Wilde  Ave, 

San  Francisco.  $3000 

DWELLING 

(3860)  E  SAN  LKANDRO  WAY  84  S 
Darien  Way.  Twii-:.tory  and  base- 
ment   frame   dwelling. 

Owner— E.  C.  and  O.  M.  Hueter,  806 
Flatiron   Bldg.,  San    Frauiisco. 

.\rchite<t-  H.  G.  Stoner.  l.st  Nafl.  Bk. 
Bldg.,   San  Francisco. 

Coiitrac'tor- Boxton  &  Zwicg,  803  Flat- 
iron   Bldg.,  S.   F.  J7000 


nWELLINOS 

(38G1)  E  DEL  MONTE  80,  10.';.  130.  14:), 
170,  220,  245,  270,  27.'>,  29.'>  an<l  32ii 
N  Mt.  Vernon.  Eleven  one-story 
and    basement    frame   dwellings. 

Owner — .lames  Welsh,  1  Northwood  Dr., 
S*an  F'rancisco. 

Architect — Baumann  &.  .lose,  251  Kear- 
ny St.,  San  Francisco.  $4000  ea 


DWELLINGS  ,    ,„„  ,„ 

(3802)  N  MT.  VEBNON  75  and  100  W 
Del  Monte.  Two  one-story  and 
luiisement    frame    dwellings. 

Owner — .lames  Welsh,  1  Northwood  Dr., 
San    Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny   St.,    S.    F.  $4000 


DWELLING  

(3863)  NW  DEL  MONTE  AND  MT. 
Vernon.  One-story  and  basement 
frame   dwelling. 

Owner — .lames  Welsh,  1  Northwood  Dr., 
San  Francisco. 

Architect— Baumann  &  .T.ise.  251  Kear- 
ny  St.,    San    Francisco.  $4000 


frame 


DWELLING 

(3864)  E  HURON  50  N  : 
One-story  and  hasei 
dwelling.  ,  ^  „ 

Owner — James  Welsh,  1  Northwood  Dr„ 
San  F    "ncisco. 

Architect    -Baumann   &   Jose,   251  Kear- 
ny Ct.,  .ian  Francisco.  $$4000 


DWELLi;-,GS 

(3866)  W  DHL  MONTE,  25,  50,  75,  100. 
125,  150,  175,  200,  225,  275  and  30n 
N  Mt.  V-.  rnon.  Twelve  1-story  and 
basem   nt   frame   dwellings. 

Owner  —  James    Welsh,    1    Nr 
Drive,   r^Jan   Francisco. 

Architect — Bauman  &  Jose,.  251  Kear 
ny    St..    S.    F.  """ 


inv  ELLING 

(3870)  10  SAN  LEANDUO  121  .•^'.  Darien 
Way.  1 -story  and  basunuiit  Irame 
dwelling. 

Owner— E.  C.  and  O.  M.  liuiUr,  809 
Flatiron    Bldg.,    S.    F. 

Architect — H.  (3.  Stoner,  First  Nation- 
al   Bank    Bldg.,   S.    F. 

Contractor— Boxton  &  Zwi.g,  809  Flat- 
iron  Bldg.,  s.  F.  $:ooo 

DWELLINGS 

(3871)  W  FOUTY-SEVENTH  .WE,  2.t 
and  50  N  Fulton.  Two  1 -story  and 
basement   frame   dwellin.'s. 

Owner — Charles     Pietro,     oiJ5     Ai'Kuello 

Blvd.,    S.    F. 
Architect — None. 


DWELLING 

(3882)  W  BRUSSELS  175  E  Silllman. 
1-story  and  basement  frame  dwell- 
ing. 

Owner — Frank  Carrara,  154  Brussels 
St.,    San    Francisco. 

Architect- C.  Costa,  279  Ellsworth  St.. 
San   Francisco. 

Contractor— C.  Costa,  279  Ellsworth  St 
San  Francisco,  $3800 


DWELLI;    '1 

(3865)      NK  MT.  VERNON  AND  HURON 

One-s    >ry      and      basement      frame 

dwelling. 
Owner — J.nmes  Welsh,  1  Northwood  Dr., 

San  l  n  ncisco. 
.•\rchitect — Bauinann   &  Jose,    251   Kear- 

nv  St.,  San  Francisco.  $4000 


thwood 

<ear- 
$4000 

225    N   Bryant, 


St.,    S.    F. 


100   each 


RESIDENCE 

(3872)  E  JUNIPERO  SERRA  BLVD. 
50  S  Monterey  Blvd.  2-sto]-y  and 
basement    frame    residence. 

Owner— R.  D.  Lang,  219  First  Nation- 
al   Bank    Bldg.,   S.    F, 

Architect — Harold  G.  Stoner,  210  P'irst 
National    Bank    Bldg.,    S.    !• . 

(  ontracior — Lang  Really  (  o.,  210  First 
National   Bank   Bldg.,    S.    V.        $8000 


LOFT 

(3867)  W      HARRIET 
]-storv     and     mezzanine     Hoor    con- 
crete   loft. 

Owner— R.    N.    Gibson. 

Architect — Badt  &  Falk,  New  Call  Bldg. 

San    Francisco.  ^ 

Contractor — Mission    Concrete    Co.      1^5 

Kissling    St..    K.    F.  $3000 

DWELLING 

(3868)  E    MIRAMAR    225    S    Hohov/ay. 
1-story   and   basement    frnme   dwlg. 

Owner — R.   J.   Benson.   420   Russia  Ave.. 

San   Francisco. 
Architect— '"has.  F.   Strothoff,  2271   J  ith 


DWELLING 

(3873)       SW     HOLLISTER 

alls.      1-story   and    has 

dwelling. 
Owner — George    I-faffenroi 
Plans    by    Owner. 


DARIEN     AND 
1-story       anU 


DWELLIN 

(3874)       SI 

andiu.  1-stor 

frame    dwelling. 
Owner— R.    C.    and    O.    M 

Flatiron    Bldg.,     S.     j". 
Architect— H.    G   .Stoner, 

a)    Bank    Bldg.,   S.    S". 
Contracto" — Boxton  &  Zw 

iron    Bldg.,    S.    F. 


Uueler,    SO'J 
'irst    Nation- 


ALTERATIONS 

(3875)      1363  SEVENTH  AVE.      Enlarge 

beedroom     and    .construct     laundry 

addition    for    dwelling. 
Owner— Louis     Mayre,       1363       Seventh 

Ave.,    San    Francisco. 
Architect — None.  $1000 


FLATS    (2)  „^^ 

(3876)  N  21ST  ST  200  E  GUERRERO. 
Two-story  and  basement  frame  (2) 
flats. 

Owner— P.  Pagerhreg,  3360  Twenty- 
first  St.,  San  Francisco. 

Architect— G.  A.  Berger,  261  Valencia 
ISt.,   San   Francisco.  $4000 


CEMENT  WORK  ,  „„„ 

(3877)      SW  JACKSON  AND  LYON  STS. 

Cement    exterior    for    apartments. 
Owner— Oscar    Promis,     60    9    16th    St., 

San    Jose,    Calif. 
Architect — None.  ,,    „   ,, 

Contractor   —    Dietlin-Lordes,    i44    Call 

Bldg.,   S.   F.  $1000 


DW^ELLING  ,^^ 

(3878)  E  TWENTY'-THIRD  AVE, 
S  Kirkham.  1-story  and  basei 
frame   dwelling. 

Owner — A.     H.     Ohlsen 


Sar 


Fr 


.Architect — None. 

FLATS 

(3  879)'     N  DAY   55    W    Sanchez.    2-story 

and  basement  frame    (2)    flats. 
Owner— Wilbur  C.  Parker,  2772  22nd  St 

San   Francisco. 
Architect — None. 


PLATS 

(3883)      S   CLEMENTINA    150      W      8th. 

2-atory     and     basement    frame     (2) 

flats. 
Owner— S.     Ricesso,     1717     Folsom     St., 

San  Francisco. 
Architect — None. 
Contractor — J.  R.  Johnson,  1717  Folsom 

St.,   S.  P.  *'"~ 


175 


2431     Post    St., 
$3000 


$4500 


DWELLING 

(3884)      W    LISBON    175    W    Russia.    1- 

story  and  basement  frame  dwelling 
Owner — F.  Nizza,  Berkeley, 
Architect — D.   Martini. 
Contractor — P.    Cola,    720    Evelyn    Ave., 

Albany,    Cal.  $3000 


5000 
Chest- 


DWELLING  ,„    „ 

(3869)       E    SAN    LEANDRO    WAY    40    S 

Darien.         1-story      and      basement 

frame    dwelling. 


REMODEL 

(3885)      NW    ECKER      AND     ;MISSION 

Streets.   Remodel   for  offices;   erect 

partitions;  electric  work,  sprinkler. 

heating  and  ventilating  systems. 
Owner — Sherman  Clay  Co.,  Kearny  and 

Sutter  Sts.,   S.   P. 
Consulting    Engineers    —    Couchot    and 

Rosenwald,   60    Sansome  St.,   S.  P. 
Contractor — C.  L.  Rouleau,  7  Moss  Ave., 

Oakland.  $8580 


ALTERATIONS 

(38.se)  216  MARKET  ST.  Construct 
new  entrance;  rearrange  interior 
partitions;  install  passenger  eleva- 
tor   and    oil    burning   equipment. 

Owner  —  Martin  Investment  Co.,  817 
Natl.  Bank  Bldg.,  S.  P. 

Architect — Bakewell  and  Brown,  251 
Kearny    St.,    San    Francisco. 

Contractor — Geo.  Wagner,  181  So.  Park 
San    Francisco.  $11,000 


FLATS 

(3887)      N     VALLBJO     100     W     Larkin. 

2-story    and    basement    frame    (2)    flats. 

Owner — Adolph  Nestari,  Broadway  & 
Montgomery    Sts. 

Architects — B.  Musson  Sharp,  60  San- 
some  St.,   San   Francisco. 

Contractor  —  Harry  C.  Warwick,  3769 
Jackson  St.,  S.   P.  $12,000 


DWELLING 

(3S8S)  E  SAN  BENITO  255  N  St.  Fran- 
cis Blvd.  2-story  and  basement 
frame  dwelling. 

Owner — James  M.  Hanley,  176  Delmar 
St.,    San    Francisco. 

Architect  —  Milton  W.  Morrison,  601 
42nd    Ave.,    San    F'rancisco. 

Contractor  —  B.  W.  Demarais  &  Sons, 
732    Page   St.,    S.    P.  $12,300 


OFFICES  &  LOFTS 

(3889)  N  POST  160-10  W  Powell.  10- 
story  and  basement  class  A  offices 
and   lofts. 

Owner — Selah  Chamberlain,  Mills  Bldg. 
San   Francisco. 

Architect — Bakewell  and  Brown,  251 
Kearny   St.,   S.   P.  $80,000 


FLATS 

(3S80)      W    BRODBRICK    ' 

nut.    2-story    and    basement    frame 
(2)    flats.  ,  ,,„, 

Owner  —  Dr.  P.  A.  Gawthorne,  5331 
Geary  .tS,  San  Francisco. 

Architect— None.  *"""" 

DWELLING  ,„_  ,,, 

(38S1)  B  TWENTY-THIRD  AVE.  175 
N   Kirkham.    1-story  and  basement 

frame    dwelling.  .□     ,.  c* 

Owner— A.  H.  Ohlsen,  2431  Post  St., 
San   Francisco. 

Architect — None. 


$3000 


DWELLING 

(3890)  S  BERNARD  160  E  Leaven- 
worth. Two-story  and  basement 
frame  dwelling. 

Owner  —  Earl    Paolinelli,    Pacific    and 

Leavenworth   Sts.,    S.    P. 
Architect — Geo.     E.     Ralph,     431     Rialto 

Bldg.,    San    Francisco.  $3000 

DWELLING 

(3891)  SB  THIRTY-THIRD  AVE  AND 
Lincoln  Way,  Two-story  and 
basement    framt    dwelling. 

Owner — P.  Nelson  &  Sons,  2  West  Por- 
tal   Park,    San    Francisco. 
Architect — None.  $4000 

DWELLING 

(3892)  E  NAPLES  25  S  Avalon  Ave. 
One-story  and  basement  frame 
dwelling. 

Owner — Edna    Moriarity,      397      Vienna 

Ave..   San   Francisco. 
Architect — None.  $3000 

PLATS 

(3893  N  DAY  55  W  Sanchez.  Two- 
story  and  basement  frame   (2)  flats. 
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Owner— Williur    C.     Parker.     2772     22nil 

Kt,,   San    Francisco. 
Architect — None.  f'.diil] 


DWELLINGS 

(3894)      E  JULES   260  and   285   N   Graf 

ton  Ave.     Two  one-.story  and  base 

ment  frame  dwellings. 
Owner— Wilfred    H.     Young.    308    Jule: 

Ave.,   San  Francisco. 
Architect — None. 
tVintractor  —  Henry       Erick.son,       182; 

Church  St.,  S.  F.  J3IMJ0  eacl 


DWELLING 

(3895)  E  THIRTY-THIRD  AVE  25  S 
Lincoln  Way.  Two-story  and  base- 
ment   frame    dwelling. 

Owner — F.  Nelson  &  Sons,  2  West  Tor- 
tal    Park,    San   Francisco. 

Architect — None.  $4000 


DWELLING 

(3896)      W   EDINBURGH   225   S   France. 
25x100.      All    work      tor      one-story 
and  basement  frame  dwelling. 
Owner — W.   G.   Loewe,   271   Tehama   St., 

San    Francisco. 
Architect — None. 
Contractor — Mager  Bros.,  1318  Valencia 

St.,   San   Francisco. 
Filed  Sept.   12,  '24.     Dated  Sept.  4,  '24. 

Frame   up    $2000 

Brown   mortar   on 2000 

Accepted    2140 

Usual   35  days 2000 

TOTAL  COST,  $8140 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


WAREHOUSE 

(3897))      TENTH       ST.       near       Bryant. 

concrete      and       brick        (fireproof) 

warehouse. 
Owner — American    Rolling    Mill    Co.    of 

California,    10th    and    Bryant    Sts., 

San   Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg. 

San  Francisco. 
Mgrs.    of   Constr.  —  P.    J.    Walker   Co., 

Sharon  Bldg.,  S.  F.  151,000 


APARTMENTS 

(3898)  S  EDDY  183-6  W  Taylor.  Six- 
story  and  basement  steel  and  con- 
crete   (48)    apartments   and   stores. 

Owner — Wm.  Helbing,  1332  Lombard 
St.,  San  rFancisco. 

Architect — The  Helbing  Co.,  1332  Lom- 
bard St.,  San  Francisco. 

Contractor — The  Helbing  Co.,  1332  Lom- 
bard  St„    San    Francisco.        $100,000 


SIGN 

(3899)      NO.   242  SUTTER.   Erect  double 

faced  vertical  electric  sign. 
Owner — Goldberg  Bowen  Co.,  Premises. 
Architect — None. 
Contractor — Federal    Elec.    Co.,    91   New 

Montgomery    St.,    S.    F.  $1000 


DWELLING 

(3900)      E    FORTY-SIXTH    AVE    100    N 

Tara.val.       On-story    and     basement 

frame  dwelling. 
Owner — Mr.    and    Mrs.    Hart,    2524    46th 

Ave.,   San  Francisco. 
Architect — Chas.  F.  Strothoff,  2274   IStn 

St.,   San   Francisco. 
Architect — Halson    &    Sioblom,    37    Fair 

Ave.,  San  Francisco.  $3000 


ALTERATIONS 

(3901)      NO.    4271    TWENTY-SIXTH    ST. 

Raise  dwelling;  ratprooflng.  etc. 
Owner — Mrs.   O.   Leary,    Premises. 
Architect — None. 
Contractor — Carl     Frank,,     305     Bocana 

St.,  San   Francisco.  $1000 


APARTMENTS 

(3902)  NW  FULTON  AND  SEVENTH 
Ave.  Three-story  and  basement 
frame   (15)   apartments. 

Owner — I.  Epp,  4747  Geary  St.,  San 
Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco.  $20,000 

DWELLING 

(3903)  NW  LISBON  275  NE  Russia. 
One-story  and  basement  frame 
dwelling. 

Owner — C.  F'ambrini  and  wife,  4905-B 
Missiion    St.,    San   Francisco. 

Architect — None. 

Contractor — J.  P.  McCall  and  Lorenzo 
Besio,  3611  Mission  St.,  S.  F.     $4000 


FACTORY 

(3904)      SW    BANCROFT    AND    THIRD. 

Two-story   concrete   factory. 
Owner — The  Lurie  Co.,  415  Montgomery 

St.,   San   Francisco. 


Architectural    lOng.    Co. — W.    J.   O'lirien, 

415  Montg.pinerv  St.,   S.  F. 
Contractor — Vukicevich    &    Bagge.    815 

Bryant    St.,    S.    F.  $100,000 


FLATS 

(3905)      S    CLAY    225    E    Presidio    Ave. 

Two-story  and  basement  frame  (4) 

flats. 
Owner — Mark   Sheftel. 
Architect — None. 
C-ontractor— Klaus    Adler,    2210    Balboa 

St..  San  Francisco.  «1  2.000 


FLATS 

(3906)      N    GREENWICH    60    W    Grant 
Ave.  20x90.     All  work  tor  two-story 
and    basement    frame    (2)    flats. 
Owner — Andrew  Ghilieri,  545  Washing- 
ton .St.,  San  Francisco. 
Architect  —  Edward    J.    O'Connor.    346 

Woolsey  St.,  San  Francisco. 
Contracotr   —   Louis    Cereghino    (t    Son, 
1160    Guerrero    St.,    San    Francisco. 
Filed  Sept.    13,   '24.      Dated   Sept.   12,   '24. 

Root    on    $2363.25 

Brown    coated 2363.25 

Completed    and    accepted 2363.25 

Usual    35    days 2363.25 

TOTAL  COST,  $9453.00 
Bond.  $4726.50.  Sureties.  G.  Mazzera 
and  Chas.  McFarlane.  Limit),  120 
d;iys.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


ICIO     MAKING     SVSTEM. 
13907))      LOCATION    NOT   GIVEN.      All 
work   for   ice   making     system     for 
plant. 
Owner — National   Ice   Cream   Co.    (E.   J. 
Shaw,    G.     IX    Slrattan    and    F.    H. 
Ames),    371    Guerrero   St.,   S.   F. 
Architect — None. 
Contractor — York  California  Constr.  Co. 

832   Folsom   St.,   San    Francsico. 
Filed   Sept.    13,   '24.      Dated   Aug.    18.   '24. 
By   promissary   notes   dated    Aug.    18, 
1924    in    following  amounts   and   matur- 
ing on  following  dates; 

Jan.     2,     1925 $3548 

March  31,  1925 6200 

June  30,  1925 6200 

Sept.  30,  1925 6200 

Dec.  31,  1925 6136. 

.Above  notes  to  bear  interest  at 
rate  of  6%  per  annum  from  Jan. 
2.    1925. 

TOTAL  COST,  $35,480 
Bond,  limit,  forfeit,  none.  Specifica- 
tions only  filed. 

ALTERATIONS 

Cr.lOS)      BRANNAN   AND    SECOND   STS. 
.Ml   work  tor  alterations  and  addi- 
tions   to    office    quarters. 
Owner — Crane  Co.,  Premises. 
Architect    —  'Lewis    P.      Hobart.      1122 

Crocker   Bldg.,   San   Francsico. 
Contractor — Chas.     .Stockholm     &    Sons, 

Monadnock    Bldg.,    San    Francisco. 

Filed   Sept.   13,   '24.     Dated   Sept.   11,   '24. 

On     5th    day    of    2nd    month    after 

start    of    work    and    thereafter    on 

1st     day       of       e.verv       succeeding 

month     75% 

Usual  35  days 25% 

TOTAL  COST,  822,900 
Bond,  none.  Limit,  90  days  from  Sept. 
22.  1924.  Forfeit,  none.  Plans  and 
specifications    filed. 

DWELLING 

(3909)      W    LAIDLEY    113    S    Roanoke. 

One-story      and      basement      frame 

dwelling. 
Owner — Oscar     E.     Bjorklund,     226     6th 

St.,    San    Francisco. 
Architect— None.  $3000 

ALTERATIONS 

CililO)  W  FARREN  75  S  Ellis.  Re- 
model for  garage;  erect  plaster 
partitions,    etc. 

Owner — H.  G.  Graper,  50  Farren  St., 
San    Francisco. 

Designer — Harry  Graper,  50  Farren  St., 
San    Francisco.  $1500 

DWELLING 

(3911)  W  TWENTY-FIFTH  AVE  125 
S  Judah.  One-story  and  basement 
frame    dwelling. 

Owner — Faber    &     Slaght,     227     Liberty 

.St..  .San  Francisco. 
Plans   by   Owner.  $4000 

ALTERATIONS  ^    , 

(3912)  NO.  566  NINTH  AVE.  Remodel 
for  private  garage;  add  porch  to 
dwelling. 

Owner — Mrs.   Lachman,  Prmeises, 
Architect — None. 

Contractor— E.  C.  Stroth,  469  14th  St., 
San  Francisco.  $1000 


STORES 

(3913)      S   MONTEREY    25    S   Ilambuit- 

One-story      and      basement      frain 

stores. 
Owner — McGary   Robson,   Nevada  Ban! 

Bldg.,  San  Francisco. 
Architect — S.    Heiman,    57    Post   St.,   San' 

Francisco.  $5000 


ALTERATIONS 

(3914)      NO.  858-860  FOURTEENTH  ST 

Repair    tar    and    gravel    roof;    pla.s 

tering;  painting,   etc.,   for  flats. 
Owner— J.    Hardy,    180    Jessie    St.,    San 

Francisco. 
.\rchitect — None. 
<  iintractor — Chas.     Coburn,     180     Jessie 

St.,   San    Francisco.  $1500 


ALTERATIONS 

(3915)  W  LUNDY  LANE  150  N  Vir- 
ginia Ave.  Concrete  foundation; 
other  alterations  and  repair  to 
dwelling. 

Owner — Sam  De  Patta,  1B6  Lundy  Lane 

San  Francisco. 
Architect — None.  $2i 

REPAIRS 

(3916)  NO.  854  FIFTEENTH.  Repair 
tar  and  gravel  roofing;  painting: 
plastering,  etc.,  for  flats. 

Owner — Dr    Creeley,     1190    Market    St.. 

San  Francisco. 
.Architect — None. 
<'ontra,^tor — Chas.     Coburn.     180     Jersie 

St.,   .San   Francisco.  $l50ii 


DWELLING 

(3917)  W  THIRTY-SEVENTH  AVi: 
150  N  Oabrillo.  Two-story  and 
basement    frame    dwelling. 

Owner — Roy  A.  PratI,  7140  Geary  St.. 
San  Francisco. 

.Architect — None.  $3000 


DWELLING 

(3918)      W   MAGELLAN   173  N  Pacheco. 

Two-story    and      basement      frame 

dwelling. 
Owner — W.    C.    Wienholz,    3199    Mission 

St.,   San   Francisco. 
Architect — None.  $6500 


DWELLINGS 

(3919)      W   FLORENTINE    125,   150,    175, 

200,    225,    250,    275    and    33   N   Morse. 

Eight      one-story      and      basement 

frame   dwellings. 
Owner — Victor   Holmgren,   5485  Mission 

St.,  San  Francisco. 
Architect — None.  $3000   each 


DWELLING 

(3920)      S   WAYLAXD   90   E   Goettingen. 

One-Story      and      basement      frame 

dwelling. 
Owner  —  Anna  Schulz,   552  Goettingen 

St.,  San  Francisco. 
Architect  — ■  Edward       O'Connor,        341 

Woolsey  St.,  S.  F.  $1000 


FLATS 

(3921)  E  PARKER  425  N  Geary.  Two- 
story  and  basement  frame  (2)  flats. 

Owner — George    Dickson,      142      Parker 

Ave.,  San  Francisco. 
Architect — Walter  Falch,  Hearst  Bldg., 

San    Francisco. 
Contractor   —   George    H.    Hansen,    349 

10th   Ave.,   San   Francisco.  $7500 

FLATS 

(3922)  S  EIGHTEENTH  75  E  Clover. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Wm.  Pearson,  1634  Howard  St.. 

San   Francisco. 
.Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,   San  Francisco.  $7000 


APARTMENTS 

(3923)  W  SCOTT  100  N  Ellis.  Two- 
story  and  basement  frame  (4) 
apartments. 

Owner — P.  Waters,  619  Washington  St., 
San  Francisco. 

Architect — M.  G.  Bugbee,  619  Washing- 
ton St.,   San  Francisco.  $10,000 


COLD    STORAGE    PLANT 

(3924)  NW  MONTGOMERY  AND  LOM- 
bard.  Six-story  brick  and  steel 
cold  storage  plant. 

Owner — Merchants  Ice  &  Cold  Storage 
Co.,  Battery  and  Lombard  Sts.,  San 
Francisco. 

Engineer — H.  Toriggino,  Mills  Bldg., 
San  Francsico. 

Contractor — Harold  Larsen,  Monad- 
nock   Bldg.,    S.    F.  $140,000 


iturday,    Septeiiibt 


GAl.   !«KVE> 

GAKAtJK 

(ail25)      S    LOMIiAIlD    200    W    Sansomc. 

llrick   and   stt-il   garagi'. 
Owner— Merchants    Ice   &   I'olil    Storage 

Ci)..  Uatti'i-y  and  Lombard  Sis..  San 

Franciscu. 
KnglnL-er— H.     Torigglno,     Mills     BldK.. 

San    Francisco,  $15,000 
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,SKPT  15 


DWKLLINOS 

(3936)  %V  liRIGHT  75  and  100  S  In- 
jrleside  Tract.  Two  one-story  and 
basement    frame  dwellings. 

Owner — Carl  Olson.  116  A.shton  Ave., 
San   Francsico. 

Architect — None.  f^.'.OO   each 


ALTKKATIONS 

Si;cONl>  .\.\n   HK.\NN.\N.      .Mterations 

for   ortices. 
Owner — Crane   Co.,    Premises. 
.\r<hitect— Lewis     P.     Hobarl,     Crocker 

lUdB.,  San   Francisco 
Coiitraitor — Chas.     StocUhoIm     &     Sons, 

Monadnock    Bldg.,    S.    r\  $22,900 

NOTK: — Recorded    contract     reported 
Sept.    13,    1924. 

HUKLLINGS 

\V  KDINBUHC.H  200  AND  225  S  France. 

Two  one-story  and  basement  frame 

dwellings, 
luvner — \V .    U.    Loewe,    3600    Fulton    St., 

San  Francisco. 
I'lans   by  Owner. 
Contractor — Mager  Bros.,  1318  Valencia 

St.,  San   Francisco.  $4070    each 

NOTIC; — Recorded    contract    reported 
."-•ept.   13,   191M,  No.  3896. 


.M-TERATIONS 

(3927)      NO.    1129    MARKET.      lleniodel 

show    windows    and    install    marble 

stairways. 
Owner — Heffernan    Investment    Co.,    105 

Montgomery   St.,   San    Francisco. 
Architect — F.    G.    Munk    Jr.,    58    Francis 

St.,  San  Francisco. 
I'ontractor — Fink    cS:    Schindler    Co.,    226 

13th   St.,   San    Francisco.  $1900 


APARTMENTS 

(3928)  E  LEAVENWORTH  100  S 
Sutter.  Four-story  and  basement 
Class  C   (13)    apartments. 

Owner — Strand  &  Strand,  509  Pierce  St., 
San  Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francises.  $27,000 


DWELLING 

(3929)      E  THIRTY-NINTH  AVE.   150  li 

Cabrillo.        1-story     and      basement 

frame    dwelling-. 
Owner — Dr.    F.   A.    Gawthoriie,    651    18lh 

Ave.,    S.    F. 
Architect— None.  $4000 


APARTMENTS 

(3930)  W  VAN  NESS  30  N  Lombard. 
3-story  and  basement  frame  (12) 
apartments. 

Owncr-^Axcl  A.  Johnson,  825  Monad- 
nock    Bldg.,    S.    F. 

Aichitect  —  J.  C.  Hladik,  Monadnock 
Bldg..    S.    F.  $25,000 


.\PARTMENTS 

(3931)         NE       HUGO    AND    SEVENTH 

Ave.      3-story   and   basement   frame 

(15)    apartments. 
!  inner — Fred    Warden,    825    Monadnock 

Bldg.,    S.   F. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,    S.    F.  if32,500 


TILE,  ETC. 

(3932)         N       WASHINGTON       68-9       W 
Gough,  W  133-9  N  127-814  E  92-6  N 
2   E   41-3    S   129-8%    to   N  Washing- 
ton  and  pt.   of  beg.     All   tile   work, 
bath     room     accessories,       medicine 
cabinets,      etc..      for      10-story      and 
basement     and     sub-basement     and 
attic,    reinforced    concrete       apart- 
ments. 
Owner — Two   Thousand   and   Six   Wash- 
ington   Street.    Inc.,    S.    F. 
Architect — C.    A.    Meussdorfter,       Hum- 
boldt   Bank    Bldg.,    S.    F. 
Contractor  —  Malott    &    Peterson,    Inc.. 

2412   Harrison    St.,   S.   F. 
Filed  Sept.  15.  1924.  Dated  June  28,  1924 

2nd    of    each    month     75% 

Usual   35  days    25 7<. 

TOTAL  COST,  $20,871 
Bond,  $10,436.  Sureties,  E.  H.  Peter- 
son and  Jacob  Mager.  Forfeit,  none. 
Limit,  60  days.  Plans  and  specifica- 
tions   filed. 


(3933)  PAINTING  ON  ABOVE. 
Contractor— Ncal   Co..    (J.    F.   Pn.voo   & 

B.   Pohl),   477    Ivy   St..  S.   F. 
Filed  Sept.   13,  1924.  Dated  July  17,  1924 

2nd   of    each    month    75% 

Usual     35     days     25% 

TOTAL  COST.  $4290 
Bond,  $2,145.  Sureties,  Maryland  Cas- 
ualty Co.  Forfeit,  none.  Limit,  60 
days.      Plans    and    specifications    filed. 

APARTMENTS 

(3934)  S  CLAY  225-11  E  Presidio  E 
25  X  S  127-8'/!.  All  work  for  2- 
storv    and    basement    frame    apis. 

Owner-^Mark     Sheftel. 
Architect — Mel.    I.   Schwartz,    Ml    Mont- 
gomery St..   S-.    1''. 
Contractor — Klaus    Adler,    2210    Balboa 

St.,    S.    F. 
Filed  Sept.   15,    1921..    Dated  Sept.  11,  '24 

Roof  on    $3375 

Brown    coated    3375 

I  ompleted    and    accepted     3375 

Usual    35    days    3375 

TOTAL  '  OST.  $13,500 
Bond,  $6750.  Suretias,  H.  Meyer  and 
G.  May.  Forfeit,  none.  Limit.  90  days. 
Plans    and    specifications    filed. 

RESIDENCE 

(3933)       E    FORTY-SIXTM    AVIO.    100    N 

Taraval,    W    25    .\   E    120.      .Ml    work 

for    1-story    and    basement      frame 

residence. 
Owner — Robert     Lee    Hart     and     Ellidh 

M.    Hart,    2324    46th    Ave.,    S     F. 
Architect — Chas.  F.  Strothoff,  2274   15th 

St.,    S.    F. 
Contractor — Halsen   &  Sialilum,   37   Fair 


Ave 


S.    P. 


f'^iled  Sept.   15,  '24.     Dated  Sept.  8,  '24. 
Frame       up,       wall       and      roof 

sheathing  on    $1246.25 

Brown    coat    plaster    on 1246.25 

Completed    and    accepted    1246.25 

(•sual  ■  35     days      1246.25 

TOTAL  COST,  $4983 
Bond,  sureties,  forfeit,  none.  Limit,  90 
(lays.      Plans    and   specifications    filed. 


AI'ARTMENTS 

(3936)  S  EDDY  87-6  E  Larkln.  Six- 
story  and  basement  reinforced 
concrete    (47)    apartments. 

Ownti — E.  V.  Lacey,  180  Jessie  St., 
San   Francsico. 

.\i(hiiect— None.  $75,000 


DWELLINGS 

(3937)  S  FLOOD  AVe;  200  and  225  E 
Detroit.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner— A.  A.   Wesendunk   &   Sons,   1747 

Dolores   St.,    San    Francisco. 
1  lans    by   Owner.  ;:000    each 

DWELLING 

(3938)  S  CASTENADA  3"  1".  '•iii  Mar- 
cos Ave.  One-story  and  basement 
frame   dwelling. 

Owner — M.   Fredriclcs. 

.Vnhitect — Wm.  Koenig,  1  Pacilic  .\ve., 
San  Francisco.  $6000 


ALTERATIONS 

(3939)      1120  GOUGH  STREET.   Ite 

10-room    residence    into    flats. 
Owner — E.    Manning,    530    Fell    S! 

Francisco. 
Architect — None. 


nodel 
,  San 
$1000 


DWELLINGS 

(3940)  W  FORTY-SIXTH  AVE  125  & 
150  S  Cabrillo.  Two  one-story  and 
basement   frame  dwellings. 

Owner — J.    Anderson,    %    Contractor. 

Architect — None. 

Contractor — Mever  Bros.,  1  Montgom- 
ery  St.,   San   Francisco.  $3000   ea 


DWELLINGS 

(3941)  E  THIRTIETH  AVE  125  N 
UUoa;  W  31st  Ave  100  S  Taraval. 
Two  one-story  and  basement  frame 
dwellings. 

Owner — R.    T.    Higglns,    %    Contractor. 

Architect — None. 

Contractor— Meyer  Bros.,  1  Montgom- 
ery   St.,    ,San    Francisco.        $3000    ea 


DWELLING 

(3942)  NW  LOWELL  AND  BRUNS- 
wick.  One-story  and  basement 
frame    dwelling. 

Owner — A.   B.  Harrison,   7o  Contractor. 

Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery  St.,   San   Francisco.  $4000 


DWELLING 

(3943)  W  TWENTY-SIXTH  AVE  125 
N  Taraval.  One-story  and  base- 
ment  frame    dwelling. 
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Owner — Bruno  Relnhold,  901  Slanyan 
St.,  San  Francisco. 

.\rchllect — None. 

I  ontractor — Nelson  E.  Luf/.,  521  Wal- 
ler  St.,    Sun    Francisco.  $3000 

FLATS 

(3944)      S    PACIFIC    bet.    Webster    and 

Fillmore.     Two-story  and  basement 

frame   (2)   flats. 
Owner — R.    R.    Vought,    523    Monadnock 

Bldg.,   San   Francisco. 
.\rchitect. — None. 
(  ontractor  -     E.       Blanckenliurg,       105 

M(."tgor,ery   S*      S.    F.  $10,500 

STOLE 

(3943)      N     MARKET     150     W    Marshall 

Square.      One-story    and    basement, 

mexzanine  floor  reinforced  concrete 

fuiiiiture    store, 
owner-    Hope    Realty    Co.,    1021    Hearst 

Bldg..    San    Francisco. 
.\rchitcct — Geo.  E.  McCrea,   369  I'ine  St. 

San  Francisco.  $43,000 

<;arage 

(3946)  n      o'farrell      137-6      w 

Leavenworth.      Two-storj'    concrete 

garage. 
Owner-  -L.    W.    Allen,    %    O'Brien    Bros., 

Inc.,   315  Montgomery   St.,   S.   P. 
.\rchitcctural    Engrs.  —  O'Brien    Bros., 

Inc.,     315     Montgomery       St.,       San 

Francisco.  $25,000 

STORE   FIXTURES 

(3947)  NO.  321  MARKET.  Install 
store  fixtures;  plumbing,  etc.,  for 
restaurant. 

Ov.ner — Pig    N'Whistle,    31    Powell    St., 

San    Francisco. 
Architect — Alfred  H.  Jacobs,    110  Sutter 

St.,   San  Francisco. 
Contractor — Michael    &    Borner,    762    De 

Haro  St.,  San  Francisco.  $9000 

AI/rERATIONS 

(3948)  NO.  1868  O'FARRELL.  Raise 
aijartments;  install  gas,  etc. 

Owner — Wm.    Itsell,    Premises. 
,\rchltect — None. 

Contractor  —  Geo.  M.  Merritl.  302S 
(leary  St.,  San  Francisco.  $6000 

IiW  1';l1j1NG 

(3949)  NW  LISBON  125  N  Russia.  One 
story    and    basement    frame    dwlg. 

Owner — Gus   Johnson.    1175    Munich    St., 

San  Francisco. 
Architect — None.  $2500 

FLATS 

(3950^      S   HAYES    106-3    E    Cole.      Two- 

stc;v  and  basement  frame    (2)    flats 
Owner — H.     P.     Ryan,     2041     Hayes     St., 

San  Francisco. 
Architect — None.  $7000 

SHOP 

(o9.j1)       SE    COLTON    and    BRADY    SE 
25xSW     99.       All     work       for       one- 
story    and      mezzanine      reinforced 
concrete  shop,  25x99  ft. 
Owner— Wm.    M.    Meyer.    472    Grove    St.. 

San    Francisco. 
Designer — Horace   W.   Bott,   401    Church 

St.,    San   Francisco. 
Contractor — L.      Vannucci      Bros.,      401 

Church    St.,    San   Francisco. 
Filed  Sept.   16,   524.      Dated  Aug.   27,  '24. 

Footings    poured     $   800 

Mezzanine  joists   laid 950 

Firewall    poured     950 

("Completed     1050 

Usual    35    days 1250 

TOTAL  COST,  $5000 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.      Plans   and   specifications   flled. 

DWELLING 

(3932)      W    BRODERICK    65    S   Green   S 
30   X   W   100.      All   work   for   2-story 
9-room   frame   bldg.,   dwelling. 
Owner  —  Otto   Wankowski,   25   Kearny 

St.,    S.    P. 
.\rchitect — None. 

Contractor — W.    W.    Rednall,    2500    Fil- 
bert St.,  S.  F. 
Filed  Sept.  16,  1924.  Dated  Sept.  15,  1924 

F'ame    up    and    rustic    on $3465 

Plaster    on    3470 

Completed      3465 

Usual    33    days    3470 

TOTAL  COST,  $13,870 
Bond,  $6935.  Sureties,  V.  Freese  and 
W.  P.  Holmes.  Forfeit,  none.  Limit. 
120  d  'ys.     Plans  and  specifications  filed 

BUNGALOW 

(S953)  W  APTlTON  120  W  Grafton.  N 
40  X  W  53-3  to  E  Orizaba,  Lot  4, 
Blk.  33,  Lakeview.  All  work  for 
4-room    and    bath    bungalow. 
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COMPLETION  NOTICES 


Jos- 
1.    1U24 


SAN    FRANCISCO    COt  >T1 

Tipcorded  Accepted 

Sept     11     1924-SE    ATHENS    150    SW 
Persia   SW    50    x  SE   100   ptn.   Lot  ' 
Blk.    74,    Excelsior    Hd.    Assn 
eph    Brown    to    whom    it    ma.\ 

cfrii      Sept. 

Sent.  11,  1924— SW  POPE  100  .n  .. 
Morse  NW  50  x  SW  120  ptn.  Lot 
33,  Bernal  Hd.  Assn.  Dominic  A. 
Izzi  or  A.  Izzi  to  whom  it  may  con- 
cern        Sept.    8,    r.'-4 

Sept.  11.  1924  —  NE  TAYLOI!  AND 
Fillbert  24  x  68-3.     Franlc  Costa   to 

V.    Filippis    -"^^'"^''''..'d 

Sept.  11.  1924— SW  PIEDMONT  with 
SW  Masonic  Ave.  running  SW  and 
along  Masonic  Ave.  25  SW  100  NV, 
25  to  SW  Piedmont  running  NL  A; 
along  Piedmont  100  to  beginning. 
G.  L.  Wavne  to  whom  it  may  con- 
cern           ^'ot    given 

Sept.  11,  1924  —  SE  FULTON  AND 
Masonic  S  along  E  Masonic  Ave.  50 
E  90  S  25  E  10  S  25  E  31-1  NE 
101-1%  to  S  Fulton  W  146-3  to  beg. 
,Tacob  Weissbein  to  Clinton  R.  Par- 

]ter  Sept.    10.   1924 

Sept.  iV.  1924— E  19TH  AVE.  130  S 
Quintura  S  25-10  E  127  N  34  W  to 
beg.  John  Westby  and  Hans  Han- 
sen    to     whom     it     may     concern.. 

Sept.    11.    1924 

Sept'  11.  1924— NW  BRUNSWICK  175 
SW  Whittier  SW  52  x  NW  78  ptn. 
Lot  34,  West  End  Hd.  Assn.  Wes- 
ley   E.    Lambert    to    whom    it    may 

concern    Aug.    30,    1924 

Sept.  11,  1924— S  POST  50  E  Taylor 
40  X  75.  Francis  and  Maria  Mc- 
Allister   to    Barrett    and    Hilp . 

Sept.    11,    1924 

Seiii'  12'  1924— S  CALIFORNIA  160 
E'l7th  Ave  E  26-8xS  96-1.  David 
and     Franklin     I     Harris     to     H     O 

Lindeman Sept.     10,    1924 

Sept.  12.  1924— E  THIRD  AVE  100 
S  Clement  S  25xE  120.  George  W 
Mertes   to   whom   it   may   concern.. 

Sept.   12,  1924 

Sept!'i2,  1924— W  TENTH  AVE  150 
N  Clement  26x137-6.  Emma  L 
Havburn  to  F  L  Hansen.  Sept.  12,  1924 
Sept"  12.  1924— N  PAGE  156  E  Pierce 
No.  756  Page.  Adolph  Petry  to 
whom  it  may  concern.  .  .Sept.  5,  1924 
Sept  12,  1924— W  PRESIDIO  AVE  75 
N  Sacramento  25x100.  Thomas  A 
Armitage     to    John    V    Stietel..... 

April    12,    1924 

Sept."  12,  1924— W  FOURTEENTH  AV 
92  N  Balboa  35x120.  H  C  Christian- 
sen  to  whom   it  may  concern 

Sept.    12.    1924 

Sept.  12.  1924— W  LAPIDGE  145  S 
18th  S  25xW  80.  Charles  M  How- 
ard to  H  J  Horst Sept.  3.  1924 

Sept  12,  1924 — E  TENTH  AVK  160  N 
.ludah  N  25xE  120.  Robert  F  Gal- 
lagher to  whom  it  may  concern... 

Sept.  11.  1924 

Sept.  12.  1924—27  ON  N  GRACE 
302-6  S  Mission  113-4  to  frontage  of 
27-6  on  S  line  of  Washburn  St. 
Frank    S    Ostrowski    to    Buschke    & 

Brown Aug.  30,  1924 

Sept.  10,  1924 — PTN  LOTS  10  .4ND 
11  Blk  22  St.  Francis  Wood  Exten- 
sion No.  2,  descd  Commig  NE  bdy 
Yerba  Buena  Ave  dist  35  measure 
SE  from  pt  intersection  NE  bdy 
line  Yerba  Buena  Ave  and  dividing 
line  bet  Lots  9  and  10  Blk  22  rung 
N  34°  03'  30"  E  and  pari  to  dividing 
line  bet  Lots  9  and  10.  114.64  to  NE 
bdv  line  Lot  10  rung  S  55°  56'  30"  E 
an"d  following  NE  bdy  line  1  to  10 
and  11  Blk  22.  47.94  rung  S  33°  02' 
11"  W  113.94  to  pt  on  NE  bdy  line 
Yerba  Buena  Ave  dist  10  measured 
NW  from,  its  intersection  with  di- 
viding line  bet.  Lots  11  and  12  Blk 
22  and  rung  N\\'  alg  arc  of  curve 
to  right' with  radius  8410.  50  to  pt 
of   beg.      Holmes   Loan   Corporation 

to  Carl  T  Wengard Sept.  8,  1924 

Sept.  13.  1924— NE  POST  &  POWELL 
N  137-6  to  pt  dist  138-5  S  measured 
along  Powell  from  S  Sutter  E  162-9 
to  pt  dist  250  W  from  Stockton  S 
137-6  to  N  Post  W  162-9  50  V  585, 
584.  Wm  M  and  jSIary  Fitzhugh  to 
Morris    Tvre    and    Herman    Lipkin 

." Sept.    2,    1924 

Sept  13.  1924 — E  MARKET  &  BEALE 
.NE  alg  SE  Market  137-6xSE  138-2. 
Pacific  Gas  &  Electric  Co   to  Louis 

John   Cohn Sept.    8.    1924 

Sept.   13.      1924— E      FORTY-FOURTH 


"Ave    160    N   Balboa      N    50xE 
Jacob  Held  to  Meyer  Bros. 


120. 


Sept.    10.    1924 

Sept.  13,  1924— N  FRANCISCO  175-6 
W  Van  Ness  Ave  30x137-6.  Ida 
Sutter   Maas   to   Buschke   &   Brown 

Aug.    5,    1924 

Sept.  t3,  1924 — SW  BEACH  &  GRANT 
Ave  W  275xS  137-6  Ptn  North 
Beach    Blk    12.      Otis    Elevator    Co 

to   Grinnell  Co.   of   the   Pacific 

Sept.  12,  1924 

Sept.  13,  1924— W  TWENTIETH  AVE 
125  N  Ortega  N  25x120.  O  A 
Lawrence  also  known  as  Oscar  A 
Lawrence  to  ^vhom  it  may  concern 
Sept.  11,  1924— N  FILBERT  136  E 
Fillmore,   25   x    120.      F.   Moiitever.K- 

to    Frank    Rossi Sept.    11.    I92t 

Sept.  11.  1924— SW  FREDERICK  and 
Willard.      Elsie    J.    Mooy    to      .la.u 

Callaghan     Sept.    10.    1924 

Sept.  13.  1924— W  FIFTEENTH  AVE 
100  N  Lake  N  30  x  127-6.  Alfred  T. 
Morris  to  whom  it  may  concern. . . . 

Sept.    11,    1924 

Sept.  12.  1924— N  CABRILLO  9"  W 
20th  Ave  W  83-7  th  E  83-7  to  beg. 
Orrin  Knox  to  whom  it  may  con- 
cern  Sept.    11.    1924 

Sept.  13,  1924— S  GENEVA  155  E 
Athens.  Andrew  Asplund  to  Verner 

Hermanson    Sept.    1.    1924 

Sept.  13,  1924— E  GUERRERO  98-6  S 
18th.  Hugo  and  Henry  Haun  and 
Marie    C    Haun    to    whom    it    may 

concern Sept.     11,     1924 

Sept.  15.  1924— N  FULTON  95  E  4  3rd 
Ave..  25  X  120.  Hiram  Rowe  to 
whom  it  may  concern  ..Sept.  15.  1924 
Sept.  15.  1924 — E  40TH  AVE.  200  S 
Cabrillo  S  25  x  E  120.  Henry  Mig- 
nola  to  Wm.  H.  flrahn .  .Sept.  13.  1924 
Sept.  15,  1924— E  Dolores  57-6  Hidal- 
go Terrace  S  27-6  x  SO.  G.  Ol- 
sen    to    whom    it    may    concern.... 

Sept.     6.     1924 

Sept.  15,  1924— N  KIRKHAM  82-6  W 
7th  Ave.  W  25  x  N  100.  Wm.  F. 
Kaiser  to  Meyer  Bros. ..Sept.  10,  1924 
Sept.  15.  1924 — E  19TH  AVE.  200  and 
300  S  Pacheco  S  50  x  E  120.  Wm. 
W.  Haley  to  Meyer  Bros..  Sept.  10.  '24 
Sept.  15.  1921— E  ASHTON  125  N  Hol- 
lowav    25    X    112-6.      Carl    Olson    to 

whom  it  may  concern .  .Sept.  — ,  . 

Kept.  15.  1924— N  McALLISTER  151 
W  Lvon  23-6  x  137-6.  F.  Lazzari 
to  V.  Maffei  and  G.  Galli.Sept.  15.  '24 
Sept.  15.  1924— E  28TH  AVE.  225  S 
Irving  thence  along  28th  Ave.  25  x 
120.  Alfred  T  and  Juliette  Love, 
and   Harry  G.   Siskron  to   Alfred   T. 

Love    and   Harry   G.    Siskron 

Sept.    15.    1924 

Sept.  15.  1924— LOTS  i  AND  2  BLK 
F  Mission  Terrace.  Walter  E  Han- 
sen to  whom  it  may  concern 

Sept.    12.    1924 

Sept.  15.  1924 — N  JOOST  250  W  Edna 
W  25xN  100:  all  Lot  28  Blk  22. 
Sunnyside.  Edwin  B  and  wife 
Elizabeth  T  Waugh  to  L  G  Crichton 

and  H  A  Dilks Sept.   13,   1924 

Sept.  15,  1924— N  JOOST  AVE  225  W 
Ednia  W  25xN  100;  all  Lot  29  Blk 
22,  Sunnyside.  Florence  G  and  Jas 
J  Campbell  to  L  G  Crichton  and  H 

A  Dilks Sept.   13.   1924 

Sept.    15,    1924— E    EIGHTH    AVE    200 

N    Judah    N    25xE    120.      Pauline    A 

Gallagher  to  W  E  Grant.  .Sept.  6,  '24 

Sept.  13,  1924 — E  COOK  165-0  N    :eaiy 

Angelo   Benedetti    to    whom    i;    may 

concern Sept.    13,    1924 

Sept  13,  1924— NE  IR\'i\'G  AND 
Funston  Ave  N  100  E  25  S  100  W 
along  Irving  to  pt  beg.  ^Vm  A 
Miller  to   whom   it   may  concern  .  .  . 

Sept.    13,    1924 

Sept.  16,  1924— SE  FAXON  10  SW 
from  NE  line  Lot  13  Blk  3107 
WestWGod  Park  rung  th  alg  SE 
Faxon  Ave  SW  66  th  alg  SW  line 
Lot  13  S  66°  37'  E  60.917  th  alg  SE 
line  Lot  13  NE  53.566  to  pt  which 
is  dist  10.185  SW  from  NE  line 
Lot  13  th  pari  with  NE  line  Lot 
13  N  54°  56'  W  73.467  to  beg  ptn 
Lot  13  Blk  3107,  Westwood  Park. 
Hans  and  Esther  E  Nelson  to 
whom  it  mav  concern .  .Sept.  12.  1924 
Sept  16.  1924— NW  FILBERT  AND 
Franklin  50x100.  P.  Midbust  to 
whom  it  may  concern.  .  .Sept.  16.  1924 
Sept  16  1924— NW  MISSION  AND 
Nineteenth  N  35xW  80.  Klopstock 
Bros  to  John  Spargn .  .  .  .Sept.  6,  1924 
Sept.  16.  1924— E  FORTY-THIRD  AV 
125  S  Lincoln  Way  S  25xE  120. 
John  E  and  wf  Ethel  M  McCarthy 
to  whom  it  may  concern.  .Sept.  l.o.  '24 
.  Sept  16.  1924— E  FORTY-THIRD  AV 
200  N  Irving  N  25xE  120.     Frank  B 

Peake  to  John  E  McCarthy 

Sept.    15.    1924 


.Sept.  16,  1924— W  FIFTEENTH  AVE 
50.  75  and  165  S  Judah  25x87-6  ca. 
D  W^  Ross  to  whom  it  may  concern 
Sept.    16.    1924 

Sept.  16.  1924— S  LIBERTY  330  E  Noe 
25x114.  Axel  Andersen  to  whom 
it   may   concern Sept.   16,    1924 

Sept.  16,  1924— E  FORTY-THIRD  AV 
50  N  Irving  N  25xE  120.  Charles 
J  and  wf  Jane  M  McCarthy  to 
whom  it  may  concern.  .Sept.   l.->,   1924 

Sept.  16.  1924 — E  MALLOR<."A  WAY 
comg.  at  pt  154.916  S  Beach  rung 
alg  Mallorca  Way  35  E  76.316  N 
24.342  W  to  pt  of  beg  Lot  3o, 
Thomas  Scoble  Tract.  Stempel  & 
Coolcy  to  Melville  and  Anna  Ben- 
nett     Sept.   15,   1924 

^.  pt  16,  1921  — LOT  9  ULK  3080  Map 
i;lks  3080  and  3085.  Westwood 
Highlands.  Hans  and  Esther  T 
.Velson  to  whom  it  may  concern... 

Sept.     15.     1924 

Sept.  ie.  1924— SW  TENTH  250  SE 
Harrison   SE   50xSW    100.      Willa  M 

Hasbrook    to  Jas   H   Hjul 

Sept.  14,  1924 

.Sept."l'6.  1924— SE  DIVISADERO  AND 
Clay  S  106-3  S  127-8  >4  W  25  N  25 
W    81-:;    N    102-8V4-      Sixth    Church 

of   Chiist   to   Ira   W   Coburn 

Sept.  8,  1924 


LIENS  FILED 


SW    FUANCISCO  COBNTT 


Recorded 

.Sept.     11.    1924— 


.vmount 
VBAM...    140    S 
■liih  St.  thence  S  25  x  W  100.  John 
Murray  vs.    '>uii<l  and  Thureso  Ar- 
monini    and    II.    A.    IteCier    .V    p^i^ 

Sep't."  'ii.'  'l\l2i--S{5  •fil'lRD  "s'rRKET 
Russell  Jones  v.s.  Rehe.:iM   Uudee.J.; 

Sept.  11.  1924— V.'  ;9TH  AVj:.  i2'!  b 
Judah  thence  2o  f'.  known  as  142.; 
and  1425  19th  Ave.  Jas.  E.  lien- 
non  as  Lime  t'i  i.;.iiLnL  <.o.  ''J:.  •;  _ 
Randall   and   J.    A.    l-.n-eii-u So2..j' 

Sept  11,  1924— W  3-.TH  AVE.  lOO  N 
Balboa  N  100  x  W  l-X  v.'ilhai.i 
McHugh  vs.  .Mrs.  Delia  K.  Kollmar 

Sept."ii.  'mi"— U  "i6T"H  AVi-:.  325  N 
Fulton  N  50  X  >V  82-;.  F.  A.  .lohn 
vs.  W.  V.  Hollingbery,  Jr.,  and  A. 
M.    Hardy    ■  •  ■    *105.00 

Sept  11.  1924  — VV  36  IH  .A.VE.  50  fc 
Cabrillo  S  i-O  along  \i'  36ih  Ave. 
X  W  82-6.  I".  A.  John  vs.  A.  M. 
Hardy   and  W.   V.   Hollingbery,   Jr. 

?105."i 

AVE      325 


Sept. 


1924— V,'  36TH 
and  350  N  Ful-on.  N  25  x  W  120: 
and  W  36th  A.e.  75  a  vl  50  r^  Ca- 
brillo S  25  X  W  82-6.  James  Cant- 
ley  vs.  W.  V.  Hollingbery  and  A. 
M  Hardy,  four  liens,  each  ..$150.00 
Sept.  11.  1924— W  3.JTH  AVE.  :!25  N 
Fulton  N  50  W  120.  C.  II.  Ship.nan 
and  E  W.  Lauer  vs.  W.  V.  Hol- 
lingbery, Jr.  and  A.  M.  Hardy. $85.00 
Sept  11.  1924 — W  :iBTH  AVE.  50  S 
Cabrillo  S  50  x  V.'  S2-6.  C.  ri. 
Shipman  and  E.  W.  Lauer  vs.  W. 
V.     Hollingbery,    Jr.,       and    A.    M. 

Hardy    $6.i  00 

Sept.  11,  1924 — W  36TH  AVE.  32.^  N 
Fulton  N  50  x  W  120.  Kart-V/ocd 
Lumber  Co.   vs.   W.   V.  Hollingbery 

Jr.    and    A.    M.    Hardy    *43J.36 

Sept.  11.  1924— W  36TH  AVE.  50  S 
Cabrillo  S  50  x  W  82-6.  Hart-Wood 
Lumber   Co.  vs.   W.   V.   Hollingbery 

Jr.    and    A.    M.    Hardy    $505.89 

Sept.  11.  1924 — W  36TH  AVE.  50  S 
Cabrillo  S  50  x  W  82-6.  Hart-Wood 
Lumber  Co.   vs.  W.  V.   Hollingbery 

Jr.    and    A.    M.    Hardy     S219.56 

Sept.  11.  1924 — W  36TH  AVE.  325  N 
Fulton  N  50  x  W  120.  J.  Camp  as 
J.  Camp  &  Co.  vs.  A.  Jl.  Hardy 
and  W.  V.  Hollingbery,  Jr... $219. 55 
Sept.  11,  1924— W  36TH  AVE.  350  and 
325  N  Fulton  N  25  x  W  120:  and 
W  36th  Ave.  75  and  50  S  Cabrillo 
S  25  X  W  82-6.  Atlas  Mortar  Co. 
vs.  A.  M.  Hardy  and  W.  V.  Hol- 
lingbery, Jr..  four  liens,  each.. $55. 06 
Sept.  11.  1924— W  36TH  AVE.  350  N 
Fulton  N  25  X  W  120.  California 
Door   Co.    vs.    A.    M.    Hardy   and   W. 

V.    Hollingbery.    Jr $116.38 

Sept.  11.  1924— W  36TH  AVE.  50  S 
Cabrillo  S  25  x  W  82-6.  California 
Door   Co.    vs.    A.    M.    Hardy    and    W. 

V.    Hollingbery,    Jr $155.51 

Sept  11,  1924 — W  36TH  AVE.  75  S 
Cabrillo  S  25  x  W  82-6.  California 
Door  Co.  vs.  A.  M.  Hardy  and  W. 
V.     Hollingbery,    -Jr.,      $155.51 
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,  „pr— The  McCarthy  Co.,  316  Bush  St.  DWELLING 

.sin  ^F^-cUcu.  .  3960^,^^  E    A.HTON  _^  AN  1.^100    S^  Hol.o- 

,1  .s.pt.   1«,   l'J24.  Dated  AUB.  9,  1924.  S?  i    Franeisc. 

Kranie   up    25%  Arch'  fct— \oni-^ ,MOUO 

Brown    plaster   on    25%  .  , —i-'n  itiovu 

""cS  "'"■■"  '"'"''"''"'   ""''   "-25%  ( Wu''NO.°r8-92  SAN  JOSE.  AVE.  Raise 

1  .Tnai     11    djivii 2-.%  and    construct    foundation    and    re- 

I  suai    JO    <iay8    ~>:^ iV  '  •,■  ;,;^  ■  1 J Jj^  mcdel  for  (lat  and  store. 

:„l,    sureties,    non^'^'i-clrVelT.'    HZ  Owner-.M.r.    UhioUo,    45S4    Mi.ssi«„    St.. 

M.t,    90    da.vs.       Plans    and    spccinca-  ^^^^.^{^i'^.tl^'l'i.T'- 

■•"   """■ Contractor— K.     Siinriquisl,     :ii.8     Holl-. 

way  Ave,   S.   K.  ?l2'-0 

.IKKATKINS 

1,1)      N    MAKKKT    bet.    Drumm    and  . ,  ti-ii  \Tin  >:s 

Davis,    216    .Market    St.       All     wcrk  iVilliV' VrJ  '^.^.o    av  vmtlWTnV       r. 

for  alterations   to   buildine.  _  '^''^^  ,oel    for   private   4. -^T  in    I,   C  ■ 

ncr— Martin     Investment     Co...     817  mooel    ror   Pri^^^t^   =ai...cr.     in    i..,-, 

Viiloiial    Hank    Bide      S     V  menl  of  residence. 

.National    i>anK    oiug..    n.    r.  /^..-ia^t.      ivir     Cr'titr   Cmit  #>r     1 'r("ii!^c.i 

hitect    —    ttaltewell    &•     Brown,    2.il  9^^ 'i'jr     ,   \.„1''^  i  m  ..u.  ,  .  . 

K-„.,r„,.    ..;i       «     1?  Architect — None 

d  .<.pt.  16,  1924.  Dated  Sept.  10,  1924 

..mpKud   and  accepted    75%  ALTERATIONS 

sual   .1.,  daxs      —.pV,    /o^T    sV^-x/?  (396S)      W    .30U(;H    25    S    CJrten.       Ile- 
.         .   ,,         f   J>     r.     i         I  il»'   on  model    lesidence    for    (2)    Has. 

.  .1,  sureties,   forfeit,  none.     Limit.  90  Q^y„^^_c     Arnant,    3204    Scolt    St.,    San 
;  s.     I'lans  .ind  specifications  filed.  Francsico. 

Architect — Fabre      &      Hildeb:an<i.    110 
HOOKS  Sutter  St.,  San   Francios.j  v<2i.0U 

{■S'.t:,^)      SE  M.\HKKT  A.ND  BEALE  STS. 

.\E  137-6  .X  SE  138-2.     All  work  for  nWELLINGS 

furnishhiB      and      installing    2    Van  ,39541      N\v' VIENNA    27.5    an.!     KMi    NK 
Kannel    Ucvolvinp  doors.  Excelsior.       Two       one-story       and 

(^wncr    -rarific  Gas  &  Electric  Co.,   445  basement    frame    dwellings. 

Sutter    St..    S.    F.  Owner — Henimen  &  Weissman,  8  Ocean 
.\   clrtcct — None.  A^^.      sjj„    p-,anci.sco. 

Contractor   —    Waterhousc-Wilcox    Co.,  xrehili  it— (5ustave  Stahlbers:,  544  Jlar- 

523    Market    St.,    S.    F.  •         ].-,ip,     iian  Francisco.       $3OU0  rarli 
Fil.d  Sept.  16,  '24.     Dated  Sept.  8,  '24.  '  ' 

Completion      75% 

Usual  3b  days   ............. ..25%  DWELLINGS 

TOTAL  COST,  $5d00  (39^5,  s  MISSION  50  and  75  W  Con- 
Bond,  $3000.  Sureties.  Fidelity  &  De-  cord.  Two  one-story  and  basement 
posit    Co.    of    Maryland.      Forfeit,    none.  frame  dwellings. 

Limit,    30    days.      Plans    and    speclfica-  owner — Patrick  Horgan,  915  Pierce  St., 
tions    not    tiled.  g-^„  Francisco. 

.\rchitect — None.  $4000  each 

c.LASS  AI-TERATIONS 

(3956)     SE  MABKET  AND  BEALE  STS.  (3966)      S    SUTTER    300    E    Grant    Ave. 
NE    137-6    BE    138-2.      All    work    to  Install  storm   doors   and  wire   glass 

furnish       glass    for    class    A    office  ceiling    on    metal    T    irons, 

bidg.  (iwnei— Raphael    Weill      &      Co.       (The 
Owner — Pacific  Gas   &  Electric  Co.,   445  White    House),    Premises. 

Sutter   St.,    S.    P.  .\rchitect — None. 

.\rchitect — None.  i  ontroctor — Ostlund     &    Johnson.     1301 
■  aitractor — Crowe  Glass  Co.,   574  Eddy  Brvant  St.,   S.  F.  $2750 

St..    S.    F.  '  

;•  d  Sept.  16,  1924.  Dated  Sept.  15,  1924  Al  TERATIONS 

.Monthly  payments   75%  („^„7)      Jv'E   FELL  AND  STEINEi;.    Ue- 

I'sual  35  days    25%  model   flat   for   (4)    apa.tmcnts. 

TOTAL  COST,  $18,005  Ownc; — '  has.  Coburn,  OCO  Steiner  St., 
1    .lid.  $9000.     Sureties.  Globe  Indemnity  San  Francisco. 

Fofeil,  none.     Limit,  soon  as  pos-  Architect — None.  S::?'0 

lie.      Plans   and    specifications   filed.  

APT.    FLATS 

(39tS)      SW    RRODERiCK    .\ND    iCLLTS. 
.,  ELLINGS  Tlirec-slorv     and     basement     fianic 

•  ■)      W  THIRTY-FOURTH  AVE  275,  (5)   apaitmcni  flats. 

S<  0  and   "25  N  Tarayal.     Three  one-  Owner — Mr.   ami   Mrs.  George  F.   Bvnwii 
story    and    basement    frame    dwlgs.  %  Architect. 

,\  ncr  —  Parkside      Realty      Co..      618  Architect — Wm.   F.  Gunnison. 

.  locker  Bldg..  San  Francisco.  Contractor — W'm.   F.   Gunnison,    57   1  ost 
.   •  hitect — Chas.  F.  Strothcft,   2274   15th  St.,    San   Francisco.  ?12,it'ii 

St.,  San  Francisco.  $4000  each  

-  FLATS  „     ,,. 

WELLING  (3969)      S      TWENTY-FOURTH      40      AV 
".8)      S    B-\LBOA    .:2-6    E    29th    Ave.  Chattanooga.     Two-story  and  base- 

Onc-story       and    barenierit       frame  ment   fraine    (4)    flats, 

dwelling.  Owner — .(.   Arata,  30  Day  St.,  S.  F. 

Ill  r — E.     .A.     Janssen,     Hearst    Bldg.,  Architect — I.     Traver.'.o,    854    Union    St., 
San   Francisco.  San  Francisco. 

.1.  hitect — None.  $4C00  Contractor — Cuneo      &      Demartini,    481 

Church  St.,  S.  F.  $12,000 

DWELLING  

(3909)      NW    PARIS      100    NE      Russia.  BANK  „„ 

One-storv      and      basement      frame  (3970)      SE    MISSION    AND    TWENTT- 
dwelling.  third.      One-story      and      basement 

Owner — Lorenzo   Besio,    442    Lisbon    St.,  concrete  bank. 

San   Francisco.  Owner — Liiberty  Bank,  Mason  &  Market 

Architect — None.  '  S-ts.,    San   Francisco. 

Contractor  —  J.    P.    McCall    &    Lorenzo  Architect — H.    A.   Mintoii. 

Besio.    3611    Mission   St.,    San    Fran-  Contractor — J.     Martinelli,     Call     Blag.. 
Cisco   .                                                     $3500  San    Francisco.  $35,000 
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NOW  RB-\DY   FOR    DELIVERY — 

PRIDnLE'S    T.\BLES.   called   ".'{"OO   Splay   Bases   and   Other    Calcula- 
tions,"  for  Quantity    Sur^-eyors   and    Contractors. 

Loose    Leaves    in    Fabrikoid    i.'overs    $3.50    Net,    Postpaid.      Same    In 
Genuine  Leather  Covers   $5.50  Net,   Postpaid. 

Mail   Personal   Checlc    to   ARTHUR  PRIDDLE,   Publisher,   693   Mission 
St.,   San   Francisco.  Calif..  V.   S.   A. 


KFSIDENCE 

(3971)  NE  KENSINGTO.N  25  NW  Por- 
tola.  Two-story  and  basement 
trame    residence 

owner — James  A.  Arnott,  235  Gran- 
ville  Way,   San  Francisco  . 

.\r<thiiect — .'None. 

1  iintractor — James  Arnott  &  Son,  23.'> 
Granville   Way,   S.   F.  $6000 

DWELLlNGb 

(3972)  E  BRIGHTON  150  and  17.i  N 
Lakevitw.  Two  one-story  and 
basement   frame   dwellings. 

Owner — James  .\.  Arnott,  235  Or;'.nviile 

Way,  San  Francisco. 
Architect — None. 
I  ontractor — lunics    Arnott    &    .Son,    235 

GranvilK    Way.   S.   F.  $3000   ca 


nVELLl.NGS 

(3973)      E    BRIGHTO.N     100    and     125    N 

Lakevie»^         Two      one-story      and 

basement  frame  dwellings. 
ov.'iici — James  A.  Arnott,  235  Granville 

Way,   San    Francisco. 
.\rchitect — None. 
>  ontractor — James    Arnott    &    Son,    235 

Gianvillc    Way,    S.    F.  $4'I00    ea 


i;estau:;.ant 

is974))  .\w  klvk.x'l  ek.xth  &  te.xas 

One-Story    framr?    rest.aurynt. 
Owner — Lee    Firpo,    118    Texas   St,    San 

Francsico. 
-Xrchitect — None, 
(■ontractor — Richmond  Constr.  Co.,  2940 

Geary    St.,    S.    F.  $2000 


STORE,    ETC. 

(3975))      E     SAN     BRUNO     AVE     25     N 

Burrows.      Two-story    fiame    siore 

and    flat. 
Owner — D.    Ferrari,   San    Bruno   &    Bur- 
rows   Sts.,   San    Francisco. 
.\rchiiect — None. 
I.  on  tractor — M.      Bruecl<,       600    (-harler 

Oak    Ave.,    S.    F.  $6000 


ALTERATIONS 

(3976)      NO.     2304     SAN    BRU.\'(3       AVE. 

Raise   cottage:  concrete  foundation 

and    flooring. 
Owner — P.    Levinsky,    2304    San    Bruno 

Ave..  San  Francisco. 
.Architect — James    G.    Nc:sh,     130     Cora 

St.,    S.    F.  $1500 


DWELLING 

(3977)      W  THIRTY-THIRD  AVE   125   S 

Balboa.        One-story    and    basement 

frame    dwelling. 
Owner — W'illiam  Costello,  758  29th  Ave., 

San  Francisco. 
Archntect — None.  $3000 


DWEl^LINGS 

(3978)  NW  SOUTH  HILL  BLVD.  AND 
Italtimore  Way;  SE  Cordova  and 
Baltimore  Wav;  S  Chicago  Way  162 
and  195  E  Cordova;  N  Munich  250 
W  Rolph;  S  Munich  304  W  Cordova 
N  Winding  Way  51  E  Naylor  and 
\'.'  Dralio  90  N  Winding  Way.  Eight 
one-story  and  basement  frame 
dvvellings. 
ini.t  I- — ""rock^^r  Estate  Co.,  525  Crock- 
er Bldg.,  San  Francsico. 

.\  rchitect — None. 

(5)    $3500;    (1")    $,';00;    (1)    $4500 

AVAl^lTMKNTS 

(L0.-\      F    LAGUN.\      25      S    Francisco. 

Tv.'o-story  and  basement  frame    i4) 

apartments. 
Owner— .'aois  Huck,   719   41st   Avi-..   Sf  n 

Francsico. 
i'lans   by  Owner.  $9500 

RESIDENCE 

(39801      F  S.\N  BENITO  255  N  St.  Fran- 
cis   Blvd.    being   Lot    21    BIk    12,    St. 
Francip.  Wood.      All   work   for   two- 
story   f-ame  residence. 
Owner — Stella   Hail   Hanley   and   James 

M.  Hanley.   176   Delmar  St.,  S.   F. 
Architect — Milton  W.  Morrison,  601   42d 

Ave,,    San    Francisco. 
Contractor — B.   AV.    Demarais,    732    Page 

St.,   San   Francsico. 
Filed  Sept.   17,   '24.      Dated  Sept.    15.   '24. 
Foundry  i  ion    and      rouorh      super- 

stru.ture  up   $3163 

Roof  on 3163 

Comnleted     3163 

Usual   35  days 3163 

TOTAL  COST,  $12,650 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.      Plans   and   specitications   filed. 
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.     ■,-,     ir.o.      \ir    QCTH    AVK     325    N  4763      Walker  Owner  3000  DWELLINGS                                              ,    „„ 

'^'^SS/''    M^^r^lV    l"        (■aiitornia  4764      Mastick  Berkeley  9500  (4744)      7000  7004   7014  7100  ORRAL  ST. 

nnnr"  ro    VB    A    M    Hardy   and   W,  476B     MacGregor  Owner  7600  Oakland.      Four      1-story      3-room 

V    Hnn?nJherv    Jr.-.  *1 16.39  4766     Weaver                 MacGregor  3800  dwellings  and  garages 

«  y;  ^^    %4— W    36TH    AVE.    75    S  4767     Lyman  Atkinson  7000  Owner— E.  M.  Marquis.  2827  Russell  St. 

T»hrihn     S    75     X     W     82-6.       Rock  4768      St    John  Beckett  1000  Berkeley. 

Sand  "nd    Graved    S^les    Co.    vs.    A.  4769      Johnston  Henas  7000  Arohitect-Xone^ $1600    each 

M     H>,rdv    and    W     V     HoUingbery,  4770     Leoni  Brandt  22o0  

M.    Hardy    ana    w.    v.    n           e    ^^^^^  ^^^^     Jewell  Moore  2500  DWELLINGS 

«;nV    ir'mV—w'seTHAVE.    325    N  4772      Burntt  Owner  5000  (4745)      9712    9718    BIRCH      ST        Oak- 

F„lton   N   25   X   W    120.      Rock    Sand  4773     Camper  Rowland  9000  land.  2  1-story  4-roomdw-ellings 

fnrt     Gravel     Sales    Co     vs.       A.    M.  14774     Farwell  Orilieb  4500  Owner— W.    F.    Elting.    9712    Birch    St., 

Hard?and  W    V    Hoi  ingbery,   Jr.,  4775      Gimbel  Patrick  4900  Oakland. 

Hardy   ana   w.    v.   n          ^            j23.25  4776     Scherer  Andrews  3100  Architect— None.                         ?1500    each 

qpnV'il" 'mV— WaSTH   AVE.   350   N  4777     Raiola  Angelman  12000  

■B^„'unnN25xW120.    Rock  Sand  and  4778     Newby  Owner  4000  DWELLING       „„„.„,,„„   ^„    ,.    „ 

Crave!    Sales  To     vs     A.M.Hardy  4779     St.  Peters  Pearson  8100  (4746)      S  HAYES   ST.    147    E   62nd   Ave 

(,ravei    saies   V    .        .            jr...$.23.25  4781J     Crosby  Kopf  8200  Oakland.    1-story    5-room    dwelling 

^H?,?     iT'  irM-W    ilTH    AVE.    50    S  4781     Duke  Owner  1500  Owner-C.   T.   Kelly,    4579    Wadean   PI., 

Cabri  io  S-25  x  W  82-6.     Hock  Sand  4782      Baird  Owner  9800  Oakland 

L ml    Gravel     Sales    <  o.    vs.     A.     M.  4733     F'redericksen  Falk  3650  Architect— None.                                     $3000 

Hardv    and    W     V.    HoUingbery.    Jr.  4734      gilber  Kick  2500  

Hardy    ana    w.         ^^3  25  47^5     j^ick  Owner  2500  STORES                                                 ^,,       , 

«»;.t"i2"i924—w"   THIRTY-SIXTH  47S6      Meves  Holton  5000  (4747)      2825     PARK     BLVD.,     Oaklaml. 

ivp   '-.fi  S  Cabrillo   S  50xW   82-6.     I  4737     Rhyne  Atkinson  7200  1-story  stores.                    „,„,.. 

#nn   vs  W  V  Hollingbery  and  A  M  4758      junior  Power  3500  Owner— R.  D.  Nichols.  2811  Park  Blvd., 

Hardv           ?^"  4789     Morgan  Norgrove  3500  Oakland. 

Sent     12       1924— W      THIRTY-SIXTH  471,0      wood  Fox  20u<  Architect— None.                                       $3500 

Ave    325    N    Fulton   N    50xW    120.      1  47m      Hankin  Brewer  35U0  

vln   to   W  V  Hollingbery  and   A  M  4792     Mohr  Owner  60000  DWELLING 

Marriv                           .•    ...    ^^^  4793     Bosley  Schulz  5500  (4748)      E   VICKSBURG  AVE.,   between 

„  "f      1 2  "iV^V-^ W      THIRTY-SIXTH  47^4      Langtry  Owner  3500  Ygnacio  and  51st  Avenues,  Oakland 

Ave    and    Cabrillo.      S    Goldberg    ys  4795      Bernadsco  Gow  3000  Two  1-story  9-room  2-family  dwlgs 

AM    Hardv      ^'"^  4796      Wickham  Victors  3275  Owner    —     Chas.     W.     Lindquist,     4075 

Sent    1''     1924— N  TWENTY-FOURTH  4797     Walker  Owner  3000  Brookdale    Ave.,    Oakland. 

fio'tn'or  1  W  Bryant  rung  25  m  or  1  4793     Curtis  Owner  1500  Architect — None.                            $6500  each 

ale  -Mth   St  bv  'ino  m   or  1   No.   2871  4799     Associated  Owner  1200  

?4th   St      W   M  Friend  vs  John   Doe  48(10     Mart  Owner  1850  DWELLINGS 

Oiiinti  and  Tony  Castaneda $72  4301      Newton  Owner  3000  (4749)      SE  COR.  TEXAS  &  PLEITNER 

tipnt     12     1924— SW    NIAGARA    114.58  48(12     Grubb  Owner  4000  st.  and  S  Texas  40  E  Pleitner,  Oak- 

NW    Mission    NW    SOxSW    80.10    Ptn  4803      Floyd  Thrams  5000  land.    2    1-story    5-room    dwellings. 

T  ot    10    Blk    3     West    End    Map    No.  48(14      Qrublj  Owner  4000  (jwner— H.  C.  Cameron,   5619  Dover  St.. 

1        Erland    Krickson      vs      M^ybell  480.5      Same  Same  4000  Oakland. 

and   Harry  C.  Pinkerton $105  48O6      Anderson  Owner  5000  Architect— None.                            JSOOOeach 

^ent    13    1924— S  POST  AND  E  LYON  4807     Leithman  Owner  1750  . . 

■    RMil'ward  vs  Edward   G  Cassidy..  48U8      Aye  Hambleton  11000  DWELLING 

'^                             $607.30  4809      Nu    of    Tau  Mason  32409  (4750)      SW     fOR.     TEXAS    &     PLEIT- 

11 -^ 4810     Stevens  Allen  49352  j,pr     St..    Oakland.     1-story     5-room 

BUILDERS   BOND  4811      Meves  Holton  58.50  dwelling. 

. 4812     Dodd  Owner  1500  Owner— H    C.   Cameron,   5619    Dover  St. 

.SAN    PRANCI.SCO    COliNTY  4S13      Bolger  Owner  3000  Oakland. 

4814      Lane  Hammond  1073  Architect — None.                                       $3000 

Sent     16     1924— BRANNAN    &    SECOND  4815     Jungblutt  Ketterer  1950  

'    Sts       Chas.    Stockholm    &    Sons    with  4816     Ford  Kaler  4500  DWELLING 

Crane  &  Co.     Bond.  $11,450.  4817     Kinney  Owner  5200  (4751)      NW    COR.    SCHOOL    &    PLEIT- 

♦ 4818     Scammell  Owner  5200  „er    St..    Oakland.     1-story     5-room 

T?T5'T.'F.ASS   OF   LISNS  4819      Markwart  Markwart  20000  dwelling. 

■"'—■' 4820      Pitto  Owner  3000  owner — H.  C.  Cameron,   5619  Dover  St., 

=  .,      1,-1,  a  iv*-!.  SCO    fOUNTV  4821      Catucci  Owner  20000  Oakland. 

SA/-     FUANCISCO    COUNii  ^^^2     Henry  Stevens  10000  Architect— None.                                       $3000 

„     „,^„^                                               Amount  4823     Van    Harden  Maurice  3300  . 

il„t      19      1924— E    STEINER    62-6    S  4824      Schnetz  Woolley  5569  (4752)      S  HUBERT  RD.  200  E  Carlston 

^''S-ihir;    .^l^vF    69^-6       Chas    Ewing  4825     Re  Hallett  2910  gt..    Oakland.    2-story   6-room    dwlg. 

f.  ^liLheth  Fiterre                     ■    ■  ■  .  4826     Monez  Owner  1500  Owner-Edwin  F.   Hill.  Jr.,  495  Elwood 

to  Elizabeth  titerie  ^^^7     Parena  Marengo  4000  Ave.,   Oakland. 

^  4828     Ehrenpfort  Derby  4500  Architect — None. 

V'ltirp  of  Non-ReSBOnsibihty  4S29     De  Jong  owner  4000  rontractor  —   F.    H.    Reimers,   Tribune 

JXOtlCe  01  INOU  P.csF»uoi»        jr  ^^^^     Meeker  Jasperson  1800  Tower,  Oakland.                             $7000 

^......    u-uiiu('i«rn    roiNTY  4831     Henry  Sevirns  5000  

SA>     l-HANtl-SCO    (OLNH  ^^^^     Qulgley  Skow  5500  DWELLING 

c,      ,1.)     1Q9J      NF    KLLIR  &   MASON  4833     Lafrenz  Taylor  3000  (4753)      2515  PERALTA  AVE.,  Oakland. 

^''|;'-S7   fivN   Is?   6       Lena    Rosenstirn            4834     Davis  Owner  4500  1-story    5-room   dwelling. 

?=  ?l"f^nrovIments  on  proplny                   4835      Colman  Boady  1500  owner- A      S.     Watson,     2734     Hopkins 

as  to  improvements  on  property  ^^^^      Sherman  Christensen  19718  gt.,   Oakland. 

,    ^«I,..,D.^'i.  nnKn  4837      Wilkes  Owner  70.50  Architect— None. 

BUILDING  CONTRAf  F  BOND                  ^^^g     Bruwn  Bixler  8000  Contractor— C.    J.    Rheberg,    2831    Mon- 

„„.,>„r.gr^r>    r-oiiivTV                    -iSSO      Lucas  Owner  4000  tana  St.,  Oakland.  $3800 

SAN    FRANCISCO    COUNTY                    ^^^^      Marquis  Owner  2500  

,n„,     ■; ^u„„,,.-,i     -Rvvon        4841      Hammarberg  Owner  5000  DWELLING 

Aug.  13,  1924— Joseph  Howard,  Byron  ^^^^  stone  Ovner  5900  ,4754)  w  ELMHURST  AVE.  100  S  C 
Feerick  and  Lawrence  J  binnouwim  ^^^^  Mcllhenney  JiuUer  11000  .St  .  Oakland.  1-story  5-room  dwlg. 
Pacific  Investment  (^o  Contract  re-  ^^^^  p^.^.^^.  Ovner  3000  Owner— Albert  Saloni,  9764  D  St.,  Oak- 
corded    August    14,    1924.    Bond,    J-ibU.        ^^^^      pfund  Owner  7000  jand 

■ «> 4846     Zappettini  Owner  1000  Architect — None. 

•RTTTT -nrNri    nONTRACTS                 *^*''     '^'"°"  owner  1200  Contractor- J.    H.    Pickrell,    696  Nevada 

tJUlJjiJlJNU    ljU«4.ri«.Vi»3                 4j4g     Birch  House  1800  gj      Oakland  $3500 

4849      Capwell  Muller  3000  "  

ALAMEDA   OOVJITY                            485(1      Blake  Peters  3700  DWELLING 

— ^          ^    .                      4851      Myers  Owner  4000  (4755)      NE    COR.    TWENTY-SEVENTH 

91.<m>  and  Over  Reported                       4853      Rees  Owner  1500  /^.^    ^^^^  j-.jtj,  g^^  Oakland.   1-sto. 

. .    ..         .         »!,.        4853     Rich  Owner  loOO  <;-room   dwelling 

The    following    is    an    .«dex    for    th.       ^55^      gulUvan  Barrett  90000  owner-Henrietta    Zado,    2S57   East   9th 

contracts   in   this  issue.                                           4855     Bracher  Douglas  6820  "'     gj      Oakland. 

_                   dnn       4856     Japanese  Brcnnan  25000         ivr^hitpct None 

4744  Marquis                           Owner        6400       ^^^^     McCarthy  Brumflold  9000  rontractor— B\     Duane      2827     E-9th 

4745  Elting                              Owner       3000       .jg^g      ^^own  Coffee  3000  *^°"st      Oakland  $1800 

4746  Kelly                                Owner        3000        ^^gg     3)^,^  Ingram  3800  '^t-    oakiano^ jisuu 

4747  Nichols                            Owner       3500        ^g,,,,     Tassarino  Owner  5000  nWFLLING 

4748  Lindquist                        Owner     13000        ^gg^      ^  Hambleton  12000  mVcb^    m      FVERETT      AVE       150      W 

4749  Cameron                         Owner       6000       ^gg^     Moore  Owner  3500  '"^f^.,!     f7e       Oakland      l-story     4^ 

4750  Cameron                         Owner        3000        4553     M^ore  Owner  6000  room   dwelling 

4751  Cameron                         Owner        3000        48^4     ciuston  Cluston  4000  ownprWS     Hurst     2014    16th    Ave 

4752  Hill                                Reimers        7000        jggj      Anderson  Grig.sby  4500  °^''"Xl-Z^„fl         """*'    ^"^    "'"    ^'^^■' 

4753  Watson                       Rheberg        3800        4566      Parks  Owner  5800  ^^  >5?fiVf    k-o„»  J4000 

4754  Saloni                           Pockrell        3500        45^7      Elwood  Cal.  4200  Architect— None^^ $4000 

4755  Zade                                  Duane        1800        4868      Finn  Dolan  8190  r^wTi-r  t  rMi- 

4756  Hurst                               Owner        4000        486!)      Hudson  Boughman  6860  P,^-?^^i?ii?    POP      FCHO     AND    GT  FN 
^7-^8     J^c^FarTand                     ?=       IZ       ^1     ^sXoek  ^F^ag'l  ^Sl!  '""AVes7oaS.^r,id."T*^to^?°  5^r^o?S 

\]ll     Kra^w'"''                            ^inTs'     .lll'o       t^l     gi'^?ke  .^-^Alr  JoSll  Own^T-i^r^X      Warner,     S50     Cleveland 

4761  Bragg                            Wieben      10520        4  874      Rasmussen  Leiter  24700  Aye.     Oakland. 

4762  Morgln                      Norgrove        3850        4875      Oakland  Hopper  14001;  Architect— None.  $3000 


Mturday,    Scptombor    20,    1921 


(<758)      13H    KIXTY-FIUST      AVENUE. 

Onkliind.     l-slury  .'i-room  tlwlg. 
Owner— 11.  K.  McKarland,  !18:H  Scott  St. 

Uakland. 
Archlttct— None.  J2000 


BUILDING    AND    ENGINEERING    NEWS 

Pied 


AKDITION 

(4T.'.ii)  \V  SAN  PABLO  AVE.  64  N 
.Stanford  Ave..  Oakland.  lirick  ad- 
dition. 

Owner — Heaudry  &  Brennan,  60G  25th 
St.,   Oakland. 

Areliiteet  —  llutthison  &  Mills.  1214 
Webster  St.,   Oakland. 

Contractor— Martin  Allan,  346  Wals- 
worth  Ave..  Oakland.  $1250 


300      S 
2-story 


APARTMENTS 

(4760)  W  KEMPTON  AVE 
Woodland  Ave.,  Oakland. 
18-room  apartments. 

Owner — W.    Kraw,    2212    Clinton    Ave., 
Alameda. 

Architect — A.   Nastovic. 

Contractor — I...   Sills.   524    13th   St..   Oak- 
land. $15,000 


DWELLING 

(4761)      LOT    14      GUlLKOltD      PLACE, 
Piedmont.     All     work     for     2-story 
dwelling. 
Owner    —    Amelia    H.    Bragg,    W    Side 

Highland  Ave..  Piedmont. 
Architect   —    Williams    &    Wastell.    601 

American   Bank   Bldg.,   Oakland. 
Contraclor^Alex  C.   Wieben,  S39  Rose- 
mount,   Oakland. 
Filed  Sept.  10,  1924.  Dated  Sept.  10,  1924 

Frame    up    25% 

1st    coat    plaster     25% 

Completed    and    accepted     25% 

Usual    35    days    25% 

TOTAL  COST,  $10,520.48 
Bond,  $5300:  Sureties,  Globe  Indemnity 
Co.;  Forfeit,  none:  Limit.  90  working 
days;   Plans   and   specifications   filed. 


DWELLING 

(4762)      E  LINE  MABEL  ST.   185.34  FT. 
.N   Ashby   Ave,,    Berkeley.    All   work 
for  5-room  dwelling  and  garage. 
Owner — Albert   H.    &    Florence   E.   Mor- 
gan,  1311  Ashby,  Berkeley. 
Architect — C.    M.    Norgrove 
Contractor    —    C.     M.    Norgrove,     2220 
Roosevelt   Ave.,    Berkeley. 

Frame    up     $962.50 

Brown    coated     962.50 

Completed    and  accepted    962.50 

Usual    35    days    .  ., 962.50 

TOTAL  COST,  $3850 
Bond,  Forfeit,  none;  Limit,  90  working 
days;     Plans    and    specifications    filed. 


Berkeley. 
Oak- 


(4763)      1133    HOPKINS    ST.. 

Dwelling. 
Owner— W.    Walker,    545    17th    St., 

land. 
Architect — .N'one.  $3000 


DWELLINC; 

(4764)  gc-  SHATTUCK  AVE.,  Berke- 
ley. D welling  and  garage. 

Owner — M.  Mastick,  2029  Shattuck  Ave 
Berkelty. 

Architect — Berkeley  Building  Co.,  2021 
Shattuck,   Berkeley. 

Contractor — Berkeley  Building  Co.  2029 
Shattuck,  Berkeley.  $9500 

DWELLINGS      ~ 

(4765>      r.-.lV-'23     CARLTON,     Berkeley. 

Two  dwellings. 
Owner — C.    M.   MacGregor,   470   13th   St., 

Oakland. 
Architect — None.  $3800    each 

(4766)      1525     CARLTON,    Berkeley. 

Dwelling. 
Owner — Mr.s.  Weaver,  Vu  du  lac  Apts., 

Oakland. 
Designer — C.    M.    MacGregor,    470    13th 

Oakland. 
Contractor — C.   M.   MacGregor,   470   13th 

Oakland.  $3800 


DWELLING 

(4767)      81S    MENDOCINO.     Berkeley. 

Dwelling. 
Owner — C.     L.    Lyman.     1935    Tosemite, 

Berkeley. 
Architect — None. 
Contractor — E.  L.  Atkinson,  2735  Grove 

St.,    Berkeley.  $7000 


ALTERATIONS 

(4768)  2309  TELEGRAPH  AVE.,  Ber- 
keley. Alterations. 

Owner — I.  F.  St.  John,  cor.  Telegraph 
and  Durant,  Berkeley. 

Architect — None. 

Contractor  —  Beckett  &  Wight,  2457 
Webster  St.,  Berkeley.  $1000 


RESIDENCE 

(4769)      10     DORMIDERO     AVE., 
mont.  Residence  and  garage. 

Owner  —   R.   B.   Johnston,   4328   Leach, 
Oakland. 

Architect — None. 

Contractor — Joseph  A.   Henas,   6922  Ar- 
thur, Oakland.  $6500 


DWELLING 

(4770)  1627  CORNELL  AVE.,  Berkeley 
Dwelling. 

Owner — Peter    Leoni,    1325    Lincoln    St., 

Berkeley. 
Designer   &    Contractor— C.    F.    Brandt, 

1640    Belvedere,   Berkeley.  $2250 

ALTERATIONS   &   ADDITIONS 

(4771)  2131    RUSSELL    ST..    Berkeley. 
Alterations  and   additions. 

Owner— C.     C.     Jewell,     3933    Uuby     St., 

Oakland. 
Architect — None. 
Contractor — Moore    &    Fisher.    446    38th. 


St.,    Oakland. 


DWELLING 

(4772)      535    SAN    FERNANDO, 

ley.  Dwelling. 
Owner — W.    H.    Burritt,      5359 

Ave.,  Berkeley. 
Architect — None. 


$2500 

Berke- 

Manila 

$5000 


DWELLING 

(4773)      151S  LE  ROY,  Berkeley. 

Dwelling. 
Owner — Mrs.    H.    Camper,    Tree    Hanen 

Architect— W.  T.  Richards,  3141  College 

Berkeley. 
Contractor — Rowland    &    Rowland,    1800 

Blake  St.,  Berkeley.  $9000 


DWELLING 

(4774)      2110    MARIN     AVE.,     Berkeley. 

Dwelling. 
Owner — Nina    Farwell,    2205    Stuart   St., 

Berkeley. 
Designer    &    Contractor — John    Orjlieh, 

1910  Essex  St.,  Berkeley.  $4500 


SHOP 

(4775)      1107    ADDISON,    Berkeley. 

Plumbing  shop. 
Owner — Frank    Gimbel. 
Architect — None. 
Contractor — H.    G.    Patrick,    1973    Marin 

Ave.,  Berkeley.  $4900 


DWELLING 

(4776)  W  BARTLETT  ST.  100  S  Derr- 
ing,  Oakland.  1-story  4-rm.  dwell- 
ing and  garag*. 

Oivner — W.  Scherer,  3510  Foothill  Blvd 
Oakland. 

Architect — None. 

Contractor  — -  Andrews  &  Hagen,  3878 
Maybelle    Ave.,    Oakland.  $3100 


APARTMENTS     ' 

(4777)  1801  THIRTY-NINTH  AVE., 
Oakland.  2-story  16-room  apart- 
ments. 

Owner — R.  Raiola,  ISOl  39th  Ave.,  Oak- 
land. 

Architect — None. 

Contractor — J.  &  E.  Angelman,  2047 
36th  Ave.,   Oakland.  $12,000 


DWELLING 

(4778)      E    SEVENTY-NINTH    AVE.    75 

S    Holly     St.,     Oakland.     1-story    5- 

room  dwelling. 
Owner — P.  A.  Newby,  2263  Auseon  Ave. 

Oakland. 
Architect— None.  $4000 


ADDITION 

(4779)  ;S  LAWTON  AVE.  100  E  Broad- 
way,   Oakland.    Addition. 

Owner — St.    Peters    Parish,    premises. 

.Vrchitect — Clarence  Tantau,  251  Kearny 
San   Francisco. 

Contractor  —  Ben  Pearson,  2403  Grant 
St.,   Berkeley.  $8100 


ALTER   &   ADDITION 

(4780)  3115  WEBSTER  STREET,  Oak- 
land. Alterations  and  additions. 

Owner— Dr.  Daniel  Crosby,  3115  Web- 
ster St.,  Oakland. 

Architect — None. 

Contractor — Ben  P.  Kopf.  845  Pacific 
Ave.,  Alameda.  $8200 

DWELLING 

(4781)  1508  THIRTY-SIXTH  AVENUE 
(rear),  Oakland.  1-story  4-room 
dwelling. 

Owner— Chas.    J.    Duke,    1508    36th   Ave. 

Oakland. 
Architect— None.  $1500 


DWELLINGS 

(4782)  N  ROSAL  AVE.  50  150  W  Le- 
rida  Ave..  Oakland.  Two  2-story  6- 
room   dwellings. 

Owner  —  L.    M.    Baird.    1033    Bay   View 

Ave.,   Oakland. 
.•\rchitect — None.  $4900    each 

DWELLING 

(4783)  E  SIXTIETH  AVE.  120  S  Scen- 
ic Way.  Oakland. 

Owner — H.   Fredericksen,    2028   Encinal 

Ave..  Alameda. 
Architect — -None. 
Contractor — Chas.  W.  Falk,  1520  E  38th 

St.,    Oakland.  $3650 


DWELLING 

(4784)  2145  SIXTY-SIXTH  AVENUE. 
Oakland.    1-story   4-room   dwelling. 

Owner— Kiank  L.  Siiber,  2325  Humboldt 
Ave.,   Oakland. 

.Architect — None. 

Contractor — Paul  L.  Kick,  2325  Hum- 
boldt Ave..   Oakland.  $2500 


DWELLING 

(47S5)      2139     SIXTY-SIXTH    AVENUE, 

Oakland.    1-story   4-room   dwelling. 
Owner — Paul    L.    Kick,    2325    Humboldt 

Ave.,    Oakland. 
Architect — None.  $2500 


(4786)      928    ALMA    AVENUE,    Oakland. 

1^/^-story    5-room    dwelling. 
Owner — B.    A.    Meves.    1534    San    Pablo 

Ave..  Oakland. 
Architect — B.   E.   Remmel,  966  Wartield 

Ave..  Alameda. 
Contractor — W.     M.     Holton,     2106     9th 

Ave.,  Oakland.  $5000 


DWELLING 

(4787)      LOT     49     BLK     10     THOUSAND 
Oaks,    Berkeley.     All    work    for    2- 
story   frame  dwelling. 
Owner — B.  M.  Rhyne,  3026  Lee  St.,  Ber- 
keley. 
Architect — None. 
Contractor — E.  L.  Atkinson,  2735  Grove 

St.,  Berkeley. 
Filed  Sept.   12.  1924.  Dated  Sept.   6,  1924 

Frame    up     $1800 

Brown    coated    1800 

Completed    and    accepted    1800 

Usual    35    days     1800 

TOTAL  COST,  $7200 
Bond,  Sureties,  none;  F'orfeit,  $1  day. 
Limit,  70  working  days;'  Plans  and 
specifications    filed. 


DECORATING  ETC. 

(4788)      NE  LINE  E  FOURTEENTH  ST 

bet.   S8th  and  89th  Ave.  Decorating, 

painting  and   finishing  theatre  and 

store   building. 

Owner — Junior  Monarch  Hay  Press  Co. 

701   Parrot,   San  Leandro. 
Architect — A.  W.  Cornelius,  625  Market 

St.,    San    Francisco. 
Contractor — Robert    E.    Power    Studios, 

.Los  Angeles. 
Filed  Sept.  12,  1924.  Dated  Sept.  11,  1924 

Sept.    20,    1924     75% 

Usual   35    days    25% 

TOTAL  COST,  $3500 
Bond,  $1750;  Sureties,  E.  H.  Emmick; 
Forfeit,  Limit,  none:  Plans  and  specifi- 
cations  filed. 


DWELLING 

(4789)  NO,  2913  MABEL  ST.,  Berkekley. 
Dwelling. 

Owner — A.  H.  Morgan  Jr.,  1311  Milvia 
St.,    Berkeley. 

Architect — C.  M.  Norgrove,  2020  Roose- 
velt Ave.,  Berkeley. 

Contractor  —  C.  M.  Norgrove,  2020 
Roosevelt    Ave.,    Bklv.  $3500 


ALTERATIONS 

(4790)      NO.   2221      ROOSEVELT     AVE., 

Berkeley.      Alterations. 
Owner — E.  Wood,  Premises. 
.\rchitect — None. 
Contractor — Fox   Bros.,    1926  University 

Ave.,    Berkeley.  $2000 


DWELLING 

(4791)  NO.  1329  GRANT  ST.,  Ber- 
keley.     Dwelling. 

Owner — J.  Rankin,  6082  Claremont  Ave. 
Oakland. 

.\rchitect — None. 

Contractor — L.  Brewer,  1712  San  Pablo 
Ave.,    Berkeley.  $3500 


STORES 

(4792)      DELAWARE  AND  SHATTUCK 

Ave.,   Berkeley.      Stores. 
Owner — G.    Mohr,    1810    Shattuck    Ave., 

Berkeley. 
Architect — None.  $60,000 


Hkly 


36 

S^"X232«CMAOMONT,He, 

Dwelling.  „,   ,..,    .      „, 

owner— B.  IK-sle-y,  1329  Milvia  St. 

^■;^'^;4"o7i^H""schulz.     932    Arlington 
St.,    Berkeley.  »•'•'"" 

HW^^iE'^' GENOA  AND   ARLINGTON 
Sts.,     Oakland.       One-story     :,-roM.T. 

Owne"-j'."R.    I-ngtry,    739   Aileen    St.. 

Oakland. 
..\rchilecl — None. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,    September    20,    192  1 


DWELLING  „,    „. 

(4807)  S  CASTROLINE  ROAD  300  Vt 
Tiffin  Road,  Oakland.  One-story  4- 
room   dwelling. 

owner  —  Louis  Leithnian,  3!ir,7  Fruit- 
vale  Ave,  Oakland. 

Architect — None.  J1750 


$3500 
Oakland. 


Imf^^N^^oSlt    HARDY    ST. 

One-story  .5-room  dwelling. 
Owne?-Albert    Bernadsco,    5472    Clare 

mont   Ave.,    Oakland. 
Architect — None. 
Contractor — A.    B.    < 

Oakland. 


01    Hardy    St., 
$3000 


[Sf^E  FOREST  DRIVE  200  S  Indian 
Drive,  Oakland.  One-story  4-room 
dwelling.  ,  ic*u    p 

owner— Wickham  Havens,  Inc.,  15th  & 
Franklin    Sts.,    Oakland. 

Architect — None. 

1  ontractor — Theo.    \  i' 
Ave.,    Alameda. 


818    Lincoln 
$3275 


STORES,    ETC.  „  .     ^,„, 

(4808)   SW  K-FOURTEENTH  S-T  ;>0  N\\ 

12th    Ave.,    Oakland.      All    work    for 

stores   and    flat    Ijuilding. 

Owner    —    Elie    Aye,    1234    E-14lh    St. 

Oakland. 
Architect — None. 
Contractor — Fred  Hambleton,  3737   l3th 

Ave.,  Oakland. 
P'iled  Sept.   13,   "24.     Dated  Sept.   11,    24. 

2nd    floor   joists    on *?|nn 

Rough   frame   up ^sSS 

1st  coat  plaster  on ■'2(10 

(  ompleted      2200 

Bill  and  releases  present'id /.200 

TOTAL  COST,  ?ll,OnO 
Bund,  none.  Limit,  90  days  after  Sept. 
11.  1924.  Forfeit,  plans  and  .cpecifica- 
tions   none. 


Owner  —  B.   A.   and  Mrs.  C.  E.   Mevf -^ 
l.-,34   San   Pablo   Ave.,   Oakland. 

Architect — None.  _     .  .   ^    . 

Contractor — W  M.  Holton,  2106  9th  A 
Oakland. 

Filed   Sept.   12,   "24.     Dated   Sept.   8._  ^• 

Frame  up    j; 

2nd   coat  outside   plaster  on....    2.y 

(  ompleted   J.' ' 

Fsual    35    days _i--.?'l 

TOTAL    COST,    $58  ■■ 

Bond.  $2925.     Surety,  United  Slates  Fi- 

dflity    &    Guaranty    Co.      Limit,      none 

Forfeit,    $10.      Plans    and    specifications 

filed. 


K^NO.°  218  TWELFTH  AVE.    Oak- 

nnd      One-slory   5-room  dwelling. 
Owner-Iw     A    Walker,    530-B   17th    St., 
Oakland.  ,    „»„ 

Architect— None^ •  ■'""'" 

DWELLING  ,,,^    „,  .    ^,  T..i>.,.h    «t 

(4798)      W    lOlST  AVE   290   S  Bitch   St., 

Oakland.     One-story  4-roo.n  dwlg^ 
Owner— C.    W.    Curtis,    ITl.-.    101st    Ave., 

Oakland.  »it:nn 

Architect- None.  ?1500 


f?/99")'°NW  THIRTY-FIFTH  AVE  & 
■  p'oothill  Blvd.,  Oakland.  One- 
story    comfort    station. 

Owner  --  Associated  Oil  Co.,  79  New 
Montgomery   St.,   S.   F.  jionn 

Architect— None^ »1-"" 

f4^)W^^s'MART  WAY  2no  E  Lincoln 
Ave..    Oakland.      One-story    4-room 

Ownt7-A."^T.    Mart,     2421     Mart    Way, 

Oakland.  iiorf. 

Architect— None^ *i»''" 

fwf)'^"'^  THIRTY-FIFTH  AND 
Penniman  Aves.,  Oakland.  One- 
story    4-room    dwelling 

Owner— L.  W.  Newton,  543  19th  St., 
Oakland.  tinnn 

Architect— None^ ?3noo 

?4To?^"i?  ELSINOR  AND  SAN  SEBAS- 
tian,  Oakland.       One-story     5-room 

Ownl7— Jas^'  B.    Grubb,     588     42nd     St., 

Oakland. 
Architect— None.        »4000 

umh^^N^GOULDIN       ROAD       800    E 

Thorn    Road,    Oakland.       One-story 

6-room   dwelling. 
Owner R.   S.   Floyd,  225  Gouldin  Road, 

Oakland. 
Architect— None. 
Contractor — C.  H.  Thrams,  28  Home  PI., 

Oakland.  $5000 


DWELLING  „. 

(4804)      S       EVERRTT       AVE       100     W 

Clarke  Ave.,  Oakland.  One-story  5- 

room  dwelling. 
Owner— Jas.     B.     Grubb,     588     42nd     St., 

Architect— None.  $4000 


FRATERNITY  HOUS'''. 

(4809)      LOTS       20    AND       22     BLK       ?, 

Daley's  Scenic  Park,  Rerkeley.     All 

work    for      two-story      frame      and 

plaster  fraternity  house. 

Owner — Nu  of  Tau  Kappa  Epsilon  BIdg. 

Association. 
Architect— Masten    &    Ilurd,    IG^    Suttir 

St..    San    Francisco. 
Contractor  —  Mason-McDuifie    Co..    27S 

Post    St.,    Sun    Francsico. 
Filed  Sept.    13,  '24.      Dated   Sept     10.   '24. 

Frame  up    $8102.25 

Brown  coated    8102.25 

Completed     ^^"^i^ 

I'sual    35    davs 8102.25 

TOTAL  COST,  $32,409 
liund.  $16,204.50.  Sureties,  Duncan  Mc- 
Duffle  and  C.  c.  Young.  Limit.  120 
working  days  aft.-r  date.  Forfeit.  $10. 
Plans  and  specifications  filed. 


APARTMENTS  „  ^ 

(4810)      PTN.    LOTS   11    AND   12   BLK.   5. 

College    Homestead,    Berkeley.      All 

work    for   three-story     frame     and 


stuc 


rl-vient 


12th   St.. 
351    J  2th 


DWELLING 

(4812)  2210  SANTA  CLARA  AVENUE. 
Alameda.    1-story   4-room   dwelling. 

Owner — M.    M.   Dodd,   2208   Santa   Clara 

.Architect— B.  E.  Remmel.  966  Warfield 
Ave.,   Oakland.  $1500 

BUNGALOW 

(4813)  3215  FERNSIDE  BLVD.,  Ala- 
meda    1-story    5-room    bungalow. 

Owner— Thomas  R.  Bolger,  3215  Fern- 
side  Blvd.,  Alameda. 

Architect  —  Thomas  R.  Bolger,  321^ 
Fernside  Blvd..  Alameda.  $30"ii 


ADDITIONS 

(4814)      1712     WILLOW     ST.,     Alameda 

Additions. 
Owner— Thomas  Lane,   1712  Willow  St., 

Alameda. 
Architect    —    Hammond    &    Cook,    2709 

Central    Ave.,   Alameda.  $1073 


ALTERATIONS 

(4S15)  611  SANTA  CLARA  AVE.,  Ala- 
meda.   Alterations. 

Owner  —  Anna  .lungblutt,  611  Santa 
Clara   Ave.,    Alameda. 

Architect — None. 

Contractor — H.  Ketterer,  720  Lincoln 
Ave.,    Alameda.  $1950 


Owner — Mary  W.   Stevens. 

Architect— Paul  V.  Tuttle,   357 
Oakland. 

Contractor — Allen    &    Conrad, 

St..    Oakland.  ^_    .„. 

Filed  Sept.  13.  '24.     Dated    Feb.  20,  "24. 

Floor    Joists    in %   4.000 

V:ough    framed    6,500 

I'lastf-red.   wire,   etc 14.500 

Completed    1|.092 

Usual    35    day«-.^Q,j,XL- COST.    $49:352 

Bond,   none.     Limit,   100   working  days. 

Forfeit,  plans  and  specifications,  none. 

MESIDENCE  ■  ,       ^ 

(18111)  LOT  in  BLK  22,  Lakeshore 
Highlands  Addition  No.  1,  Oakland. 
All  work  for  one  and  nne-half- 
story  5-room  frame  and  cement 
stucc  residence   and  garage. 


DWELLING 

(4816)      1235  BROADWAY  ST.  Alameda 

2-story  8-room   dwelling. 
Owner — Mrs.  I.  B.  Ford,  1237  Broadway. 

Alameda. 
Architect— L.   J.    Ford,    1237    Broadway, 

Alameda. 
Contractor— M.  C.  Kaler.  2029  San  Jose 

Ave.,  Alameda.  $4500 


DWELLING 

(4817)     214    PALA   AVE.,    Piedmont. 
Residence  and  garage. 

Owner— C.  H.  Kinney,  480  Hardy,  Pied- 
mont. 

.\rchitect — None.  $5200 


RESIDENCE 

(4818)      123  HAGAR  AVE,  Piedmont. 

Residence. 
Owner — J.    W.    Scammell,    110    Pacific, 

Oakland. 
Architect — None.  $5200 


DWELLING 

(4895)      N  CLARK  AVE   100  W  Everett 

Ave.,    Oakland.      One-story    5-room 

dwelling. 
Owner— Jas.     B.     Grubb,     588     42nd     St., 

Oakland.  .,„„„ 

Architect — None.  $4000 

DWELLING  ^    ^s 

(4806))      NO.    1074  ANNERSLEY   ROAD, 

Oakland.      One-story    6-room    dwlg. 
Owner — C.   M.  Anderson,    1853   9th   Ave., 

Oakland. 
Architect — None.  $5000 


The  San  Francisco  Savings  and  Loan  Society 

(THE  S.A.N  FRAN'CISCO  BANK) 


SAVINGS 


COMMERCIAI. 

INCORPORATED  FEBRUARY  10th,  1858. 

One  of  the  Oldest  Banks  in  California. 

the  Assets  of  which  have  never  been  increased 

by  mergers  or  consoUdations  with  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 

JUNE  30th,  1924 

.     ^.                                                                        $93,198,226.96 

CapTtal,  Reserve  and  Contingent  Funds ^'^^S'n^^S? 

Employees'  Pension  Fund 446,024,41 

K^^S^I|}&^'^istRicfBRANCH::::::::.:;fSnts^ 

a^E's'=T"?oi\'\l"jR'l"N'^c'^H^"/^^ 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (43^)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 
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RESIDENCE 

(481H)  SE  LA  SALLE  AVE.  &  INDIAN 
lload,  I'iedmont.  2-story  and  base- 
ment frame  and  stucco  re.sidence  & 
Kura^e. 

Owner — A.  H.  Markwart,  377  Palm, 
Piedmont. 

Architect — W.  C.  Hays,  1st  Natl.  Bank 
BldK.,    Piedmont, 

Contractor — E.  H.  Markwart.  1208  Wal- 
ler  St..    S.    F.  $20,000 


Owner — A.    .S.    Henry,    178    Grand    Ave., 

Oakland. 
.\rcliltect — None. 
Contractor — H.  Severns,  178  Grand  Ave 

Oakland.  $5000 


DWELLING 

(4820)      2231   BROWNING  ST.   Piedmont 

Dwelling. 
Owner^John    Pitto,    1509    Kaines    Ave., 

Berkeley. 
Architect— None.  $3000 


APTS  &  STORES 

(4821)  SE  COR.  EAST  FOURTEENTH 
St.  and  18th  Ave.,  Oakland.  2-story 
16-room    apartments    and    stores. 

Owner— J.  Catuccl,  1212  18th  Ave.,  Oak- 
land. 

Architect — Paul  Lavergne.  $20,000 


STORES 

(4822)      W   GRAND   AVE.   350    S     Perry 

St..   Oakland,   l-story  stores. 
Owner — .\.    S.    Henry,    178    Grand   Ave., 

Oakland. 
.Vrchitect — None. 
Contractor    —    R.    Severn.^.    178    Grand 

Ave.,  Oakland.  $10,000 


SHOP 

(4823)      6260    COLLEGE    AVE,.   Oakland 

1-story  shop. 
Owner — A.   Van    Hurden   Company    6260 

College    Ave.,    Oakland. 
Architect — None. 
Contractor — F.  W.  Maurice,   505  E   22nd 

St.,   Dakland.  $3300 


DWELLING 

(4824)      S    CHAEOLTN    TERRACE    400 

N  Chabot  Rd..   Oakland.   1-story   6- 

room  dwelling. 
Owner — Otto  Schnetz,   6022  College  Ave 

Oakland. 
Architect — None. 
Contractor — Ben  P.  Woolley  707  Adams 

St.,    Oakland,  $5569 


DWELLING 

(4825)  E  LOCKSLEY  AVE,  233  S 
Clifton  St„  Oakland,  1-story  4-rm, 
dwelling. 

Owner — Louis  Re  5302  Miles  Ave,.  Oak- 
land, 

Architect — None, 

Contractor— F.  W,  Hallett,  812  Broad- 
way, Oakland,  $2900 


DWELLING 

(4826)      W    TWENTY-FIFTH    AVE,    100 

N   E-27th    St.,    Oakland,    1-story    3- 

room  dwelling. 
Owner — A.    H,    Monez,    1427    East    32nd 

St„    O.ikland, 
Architect — None,  $1500 


DWELLING 

(4827)      W  SHATTUCK  AVE,  340  S  50th 

St.,   Oakland.    1-story   5-room  dwlg. 
Owner — Rr  dolfo  Parena,  4727  Shattuck 

Ave.,   Oakland. 
Architect — None. 
Contractor — .Toe  Marengo.  $4000 


DWELLING 

(4828)  E  DIVISION  ST.  100  S  Hampel 
St.,    Oakland.    1-story    o-room  dwlg. 

Owner    —    Alvin    G,    Ehrenpfort,    San 

Francesco. 
Architect — None. 
Contractor — H,   C.   Derby,    3810   Everett 

Ave,,  Oakland,  $4500 

DWELLING 

(4829)  S  BROOKDALE  AVE,  70  E 
Lilac,  Oakland,  1-story  5-room 
dwelling. 

Owner — Louis   DeJong,    2462  Wilbur  St. 

Oakland. 
Architect — None,  $4000 


Oak- 


nWELLlNG 

(4832)      .N    SANTA    RAY    AVE,     160     E 

Paloma    Ave,,    Oakland,    1-story    6- 

r'lom  dwelling. 
Owner — Chas,    E,   Quigley,   464   Van  Bu- 

ren   Ave,,    Oakland, 
A  rchitect — None, 
Contractor— Nis   Skow,   928   E   22nd   St„ 

Oakland,  $5500 


.STORES 

(4843)       W    GRAND    AVE,    90    S    Perry 

St,,    Oakland,       1-story       brick    and 

concrete  stores. 
Owner — D,     Mcllhinney,     805    Syndicate 

Bldg,.  Oakland, 
.\rchitect — None, 
i>)ntractor — F,  A,  Muller,  805  Syndicate 

Bldg,,   Oakland,  $11,000 


DWELLING 

(4833)      S    LOGAN    AVE,      125      E      26th 

Ave,,       Oakland,      1-story      5-room 

dwelling. 
Owner — Mis,    E,    Lafrenz,   3529    Hopkins 

St  .  Oakland, 
Architect — None, 
Contractor— C,  S,  Taylor.  1621  10th  Ave. 

Oakland,  $3000 


DWELLING 

(4834)  N  FLEMING  .WE  517  E  Court- 
land  Ave,,  Oakland,  1-story  6-room 
dwelling  and   garage. 

Owner — Geo,  B,  Davis,  4600  Fleming 
Ave..   Oakland. 

Architect — None.  $4500 


ALTERATIONS 

(4835)      464-66    THIRTY-SEVENTH    ST. 

Oakland.    Alterations. 
Owner — H.  Colman,  3929  Telegraph  Ave 

Oakland. 
Architect — None. 
Contractor — Wm.  Beady,    5321   Locksley 

Ave..  Oakland.  $1500 


GARAGE 

(4836)       &W     COR.     TWENTY-SECOND 
and    ihestnut    Sts.,    Oakland.    Gen- 
eral     construction      1-story      semi- 
fireproof  garage  and  warehouse. 
Owner   —   Sherman    Clay   &    Co.,    Sutter 

and   Keainy  Sts..   S.  F. 
Architect — R.  Vane  Woods,  505  17th  St., 

Oakland. 
Contractor — H.  J.  Christensen.   505   17th 

St.,   Oakland. 
Filed  Sept.  15,  1924.  Dated  Sept.  4,  1924. 
1st  and   15th  of  each  month,  of 
labor  and  materials   incorpo- 
rated       75% 

Usual   35   days    25  % 

TOTAL  COST,  $19,718, 
Bond,  sureties,  none.  Forfeit,  $1,00  per 
day.  Limit,  60  working  days  after 
Sept,  — ,  1924,  Plans  and  specifica- 
tions  filed. 


DWELLINGS 

(4837)      NO,   1000,    1004  and   1008  DELA- 

ware    St.,    Berkeley.      Three    dwlgs. 
Owner — Russell  Wilkes,  2106  San  Pablo 

Ave.,  Berkeley. 
Architect — None.  $2350    each 


DWELLING 

(4838) 

NO.    2704 

WEBSTER    ST 

,    Ber- 

ke 

ey.      Dwell 

mg. 

0\ 

St''. 

—Gertrude 
Berkeley. 

Brow 

n, 

2700   \\ 

ebster 

Architect — None. 

Cf 

ntra 

ctor — S.     E 

Bix 

er 

2407 

Ashby 

A\ 

e.,    Berkele 

y. 

$8000 

DWELLING 

(4839)    NO.  1131  SPRUCE  ST.,  Berkeley. 

Dwelling, 
Owner — L,    Lucas,      2201      Ashby      Ave,, 

Berkeley, 
Architect — None,  $4000 


DWELLING 

(4840)      NO.  1363  MIRAMONTE  COURT, 

Berkeley.      Dwelling. 
Owner — P.    E.    Marquis,    2045    Shattuck 

Ave.,  Berkeley. 
Architect — None.  $2500 


ADDITION 

(4830)      825     FIFTY-THIRD    ST., 

land.   Addition. 
Owner — Mrs.    V.    Meeker,    825    53rcr   St., 

Oakland. 
Architect — None. 
Contractor — J.    W.    Jesperson,    878    54th 

St.,   Oakland.  $1800 


DWELLING 

(4841)      NO.   1714     MADERA,     Berkeley. 

Dwelling. 
Owner— Al.    Hammarberg,    810    60th    St., 

Oakland. 
Architect — None.  $5000 


STORES 

(4831)      W    GRAND    AVE.    480    S    Perry 
St.,   Oakland.   1-story  stores. 


DWELLING 

(4844)       W    SIXTY-FIRST    AVE..    40    S 

Brann    St..    Oakland.         1-story    5- 

room  dwelling. 
Owner — H.     D.    and    Catherine       Pruitt. 

1661   69th   Ave.,   Oakland. 
Architect — None.  $3000 


DWELLING 

(4845)       S    BARBARA    RD.,    200    N    E.\- 

celsior    Ave.,    Oakland.      2-story    7- 

room   dwelling. 
Owner — G.    H.    Pfund,    3005    Summit    St., 

Oakland. 
.\rchitect — None.  $7000 


DWELLINGS 

(4842)      E    105TH   AVE,,    162    N  Bigger- 

eau;    E    105th    Ave,    55    S  Biggereau 

St,.    Oakland.      Two    1-story   4-room 

dwellings. 
Owner — E.    B.   and   A.  L.   Stone  Co.,    804 

Claus    Spreokels    Bldg.,    S,    F. 
Architect — None.  .|2950    each 


REPAIRS 

(4846)  3108  BARKER  ST..  Oakland, 
Fire    repairs. 

Owner — M,    L,    Zappettini,    663    Hillgirt 

Circle,   Oakland. 
Architect — None.  $1000 

-ALTERATIONS 

(4847)  E  SIXTY-SEVENTH  AVE.  200 
S  Avenal  Ave.,  Oakland.  Altera- 
tions. 

Owner — W.     A.     Croll,     1921     69th    Ave., 

Oakland. 
-V'chitect — None.  $1200 


7th   St., 


DWELi.,INU 

(4848)      *1   MfvDISON   ?T„ 

(rear),     Oakland,       2-story     3-room 

dwelling, 
Ov/ner — Mrs,   Laura  Birch,   710   Madison 

St,.  Oakland. 
Architect — None. 
Contractor — Jacob    House    &    Son,    1640 

Allston    Wav,    Berkeley.  $1800 


ALTERATIONS 

(4849)      420    FIFTEENTH   ST.,    Oakland 

Alterations. 
Owner — H.  C.  Capwell  Co. 
Architect — None. 
Contractor — F.  A,  Muller,  805  Syndicate 

Bldg.,  Oakland.  $3000 


DWELLING 

(4850)      S   E-TWENTY-EIGHTH   ST.    45 

E  9th  Ave.,  Oakland.   2-story  6-rm. 

dwelling. 
Owner— C.   E.   Blake,   1216   Hopkins  St., 

Oakland. 
Architect — None. 
Contractor — L.    A,    Peters,    5313    Manila 

Ave,,  Oakland,  $3700 


DWELLING 

(4851)      W    HIGH    ST., 

Ave,,      Oakland, 

dwelling. 
Owner — W,     J.    Myers, 

Oakland. 
Architect — None. 


214     High     St.. 
$4000 


ADDITION 

(4852)  1429  105TH  AVE.,  Oakland,  Ad- 
dition, 

Owner — Rees-Boorman  Mfg,  Co,,  1429 
105th  Ave,,   Oakland, 

Architect — None,  $1500 


DWELLING 

(4853)  E  NINETY-NINTH  AVE,.  150 
S  Olive  St,,  Oakland,  1-story  4- 
room  dwelling. 

Owner— J.  B.  Rich,  9901  Olive  St,,  Oak- 
land, 

Architect — None.  $1500 


STORES,  ETC. 

(4864)       W    TELEGRAPH    AVE.,    105    N 

16th  St.,  Oakland.     6-story  concrete 

stores  and  loft. 
Owner — D.    J,     Sullivan,     918    Harrison 

St,.    S,   P, 
Architect    —    J.    J,    Donovan,    Tapscott 

Bldg,,   Oakland, 
Contractor — Barrett    &    Hilp,    357     12th 

.9t,,  Oakland,  $90,000 

RESIDENCE 

(4855)      ABOUT    2    MILES    NORTH    OP 

the    Town    of    Irvington,    Alameda 

County,  All  work  for  1-story  frame 

residence. 
Owner — H,    P.    Bracher,    643    E    Julian, 

San  Jose. 
Architect — Wolfe    &   Higgins,    Auzerais 

Bldg,,  San  Jose. 
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Contractor — A.  A.  Douglass,  396  NlSth 
St.,  San  Jose. 

Filed  Sept.  16,  1924.  Dated  Sept.  11.  1924 

Floor  joists  are  on    $1278.75 

When    shingled    1278.75 

When     plastered     1278.75 

Completed    and    accepted     ...    1278.75 

Usual   35   days    1705.00 

TOTAL,  COST,  16820 

Bond,    J3410,    Sureties,    A.    L.    Hubbard 

and    Otto    E.    Schnabel;    forefit,    none; 

Limit,    85    working    days;      Plans      and 

.specifications  filed. 

M8.".6)      XO.     1733    k,lJClAD    AVK..    li'-r- 

keley.     Fraternity  house. 
Owner — Japanese   Students   Club,   Bkly. 
Architect — Alaslen     &    Hurd,     270     Fost 

St.,   San   Francisco. 
Contractor— J.    P.    Brennan,    2110   Shat- 

luclt    Ave.,    Berkeley.  $25  DUO 


DWELLING 

(4S57)      NO.     1309     OXFORD,     Berkeley. 

Dwelling. 
Owner— J.    McCarthy,      5208      Shattuck 

Ave.,    Berkeley    . 
ArcimecL— !•■.  Bru.nlitld,  43.-.6   Howe  St., 

Oakland. 
(  nntraetor — F.     Erumfleld,     435G     Howe 

St.,   Oakland.  »:ii.„ii 


DWELLING 

(4S08)  XO.  1414  BONITA.  Berkeley. 
Dwelling. 

Owner — W.  Brown,  1114  Grove  St.,  Ber- 
keley. 

Architect — None. 

coniraclor — S.  K.  Coffee  183:.  Delaware 
St.,    Berkeley.  $30^0 

DWELLING 

(4859)  NO.  760  EUCLID  AVE.,  Ber- 
keley.    Dwelling. 

Owner — Mrs.  Blow,  1907  Leavenworth 
St.,  San  Francisco. 

Architect — None: 

Contractor — Fred  Ingram.  19.")6  Uni- 
veisity    Ave.,    Berkeley.  $:i80U 


DWELLINGS 

(4860)      NO.    2816   AND   2818   WALLACE 

St.,    Berkeley.      Two    dwellinsrs. 
Owner — J.    Tassarino,    5518    San    Pablo 

Ave..  Oakh'.nd. 
Architect — None.  $2500  each 


STORES,  APTS. 

(4861)   S  E-FOURTEENTH  ,ST.  5U  W 

12th    Ave,,     Oakland.       2-slory     li- 

room,    stores    and    apartments. 
Owner  —  Elie    Aye.     Brooklyn    French 

Laundry,    Oakland. 
Architect — None. 
Contractor — Fred  Hambleton.   3737   13th 

Ave.,  Oakland.  $li,00u 


DWELLING 

(4862)  N  E-TWFNTY-FIRST  ST.,  211 
E  Mitchell  St.,  Oakland.  1-story 
5-room  dwelling. 

Owner — E.  H.  Moore.  319  2!st  St.,  Oak- 
land. 

Architect — None.  $3500 


DWELLING 

(4863)  S  E-TWEXTY-FIUST  ST.  KKJ 
E  Mitchell  St.,  Oakland.  1-story 
2-family   dwelling. 

Owner — E.  H.  Moore,  319  21st  St.,  Oak- 
land. 

Architect — None. 


$6000 


DWELLING 

(4864)      E   104TH   AVE.    200   S  Graffian, 

Oakland.      1-story  6-room  dwelling. 
Owner — Laurena  M.  Cluston,   1230  106th 

Ave.,   Oakland. 
Architect — None, 
Contractor  —  W.    Cluston,     1230    106th 

Ave.,    Oakland.  $4U0O 


STORE 

(4865)     NW  COR.  HOPKINS  AND  PAT- 

terson,    Oakland.      1-story   store. 
Owner — W.    T.    and    Mary   F.    Anderson, 

3911    Vale    Ave.,    Oakland. 
.\rchitect — None. 
Contractor  —  Grigsby    Bros.,    2520    9th 

Ave.,  Oakland.  $4500 


DWELLINGS 

(4866)      6604,    6608    BECK   ST..   Oakland. 

Two    1-story  5-room   dwellings. 
Owner — D.    W.    Parks,    2536    63rd    Ave.. 

Oakland. 
Architect — None.  $2900  each 


ivner — E.     )■:.    Klwood,     1636    Franklin 

St.,  Oakland, 
rchitect — .None, 
jntraetor   —   (,'alifornia   Builders    Co., 

J636    Franklin   St.,    Oakland.      $4200 


FLATS 

(4S(;8)  S  CROFTON  AVE.  300  E  Fair- 
banks Ave.,  Oakland.  2 -story  10- 
room    flats. 

Owner — D.  A.  Finn,  734  39th  St.,  Oak- 
land. 

.V  rchitect — None. 

*  ontracior — Leo  .!.•  Dolan,  1102  Frai'k- 
lin    St.,    Oakland.  $8190 


.'■TORKS 

(486.1)  N  FOOTHILL  BLVD.  170  W 
Seminary  Ave.,  Oakland.  1-story 
stores. 

Owner — Laura  W.  Hudson,  San  Fran- 
cisco,  Calif. 

.Architect — None. 

Contractor — J.  W.  Baughman,  1627  ".tli 
Ave.,    Oakland.  $3860 


DWELLING 

(4867)      S    NICOL    AVE.,    85    N    Peralta 

Ave.,      Oakland.         1-story      5-room 

dwelling  and   garage. 


DWELLING 

(487U)  X  E-Sf:VKXTEENTH  ST.,  110 
E  27th  Ave.,  Oakland.  1 -.story  5- 
room  dwelling. 

Owner — K.  .Jones.  1437  36th  Ave.,  Oak- 
land. 

.\iihitect — None. 

c.nlractor  —  H.  A.  Harris,  2123  Tele- 
graph  Ave.,  Oakland.  $3700 

ADDITION 

(4871)  151.1  THIIITV-SCVENTH  AVR.. 
Oakland.      Additi.on. 

Owner  —  Sulmocic  Furniture  Co.,  1301 
37lh   Ave.,   Oakland. 

.Vrchitect — None. 

1  ..ntractor — A.  J.  Flagg,  3046  Semin- 
ary  Ave.,   Oakland.  $33iio 

DWELLING 

(1872)     SK  COR.  NINETY-FIFTH  AVE. 

and  Olive  St.,  Oakland.     1 -story   3- 

room    dwelling. 
ov.nei — .1.     D.    King,     1974       851h     Ave., 

Oakland. 
.Architect — None.  $3000 

BINGALOW 

(4873)  LOTS  36  AND  37.  MAP  OF 
Broadway  Villa  Tract.  Oakland. 
General  construction  o-room  ce- 
ment   bungalow    and    garage. 

Ow^ner — E.     C.     and     Alice     K.     Haucke, 

Berkeley. 
Architect    and    Contractor  —  James    V. 

Frazier,     2324     Peralta    Ave.,     Oak- 

Fiied^Sept.  16,  1924.  Dated  Aug.  19,  1924 

When   frame    is   up $1000 

When    brown    coated    1000 

When    completed    1000 

Usual    35    days    1000 

TOTAL    COST,    $4000 

Bond    sureties,  forfeit,  none.     Limit,   90 

working    days    from    date.       Plans    and 

specifications    not    filed. 

(  LASS   C  BLDG. 

(4874)  LOTS  1,  2,  3,  4,  5,  6.  7,  8,  9  AND 
28  Blk.  44,  Kellersbergers  Map  of 
Oakland.  General  construction  of 
1-story  2-room  class  C  reinforced 
concrete  stable  and  garage. 

Owner  —  K.    H.    Rasmussen    and    J.    C. 
Svane,    (Sante   Fe   Express   &  Dray- 
age  Co.),  672  9th  St.,  Oakland. 
.Architect — None. 
Contractor — E.    T.    Leiter    &    Sons.    1301 

West   St.,   Oakland. 
Filed  Sept.  17,  1924.  Dated  Mar.  14,  1924. 
When   concrete    walls    poured.  ..  $6700 

When   roof  is   complete    3700 

When    completed    aljj 

Usual    35    days    blib 

TOTAL  COST,  $24,700 
Bond  $12,350.  Sureties,  Globe  Indem- 
nitv  Co  Forfeit,  none.  Limit,  3  cal- 
endar months.  Plans  and  specifications 
not  filed. 

CLASS    C   BLDG.  ,   „-   ,  „   ,, 

(4875)  LOTS  24  AND  25,  and  W  10  ft. 
of  Dot  23,  Blk.  165,  Kellersbergers 
Map  of  Oakland.  General  con- 
struction 1-story  and  mezzanine 
reinforced    concrete    class    C    store 

Owner — Oakland    Tobacco    Co.,    (Alfred 
and    Alexis    Bhrman),    1117    Frank- 
lin   St..   Oakland. 
Architect    —    Hutchison    &    Mills,     1214 

Webster  St.,    Oakland. 
Contractor — M.  E.  Hopper  &   Sons,   1117 

Webster  St..  Oakland. 
Filed  Sept.  17,  1924.  Dated  Sept.  15,  19,^4 
When  concrete  frame  is  poured.  $3500 

When    brown    coated     3500 

When   completed    3ojO 


Usual    35    days    3c00 

TOTAL  COST,  $14  000 
Bond,  $7000.  Sureties,  Globe  Indemn- 
ity Co.  Forfeit,  $15.00  per  day.  Limit, 
54  working  days  from  date.  Plans  and 
specifications   filed. 


COMPLETION  NOTICES 


ALAMEDA    COLXTY 


Recorded  Accept«d 

Sept.  11,  1924— LOT  9  BLK  B  MAP 
So.  Ptn  Blake  Estate,  Berkeley. 
William  M.  &  Marie  R.  Haley  to 
whom  it  may  concern.  .Sept.  10,  1924 

Sept.   11,  1924— LOTS  3  &  4  BLOCK  E 
Trumbull     Tract,     Oakland.     Ivan 
&  Florence  Livingston  to  Morse  & 
Morrison   Co Sept.  6,   1924 

Sept.  11,  1924 — SW  LINE  E  TWEN- 
ty-first  St.  100  ft  SE  100  ft  from 
7th  Ave,  Ptn  Blk  125  Highley's  map 
of  Clinton,  Oakland.  Chester  S.  & 
Edna  V.  Nichols  to  whom  it  may 
concern    Sept.    10,   1924 

Sept.  11,  '24- LOT  3  BLK  4  ARLING- 
ton  Villa  Sites,  Berkeley.  Vernon 
R.  Churchill  to  Mason  McDuffie  Co 
Aug.    29,    1924 

Sept.  11,  '24— LOT  24  BLK  36  Amend- 
ed Map  Fairmont  Park,  Albany. 
R.  Y.  Hanlon  to  Anderson  &  An- 
derson     Sept.    5,    1924 

Sept.  n,  1924 — PTX  LOTS  43  44  45  46 
Blk  H  Laurel  Grove  Park.  Oak- 
land. H.  L.  Valleroy  to  whom  it 
may  concern Sept.  11,  1924 

Sept.  11,  1924  —  X  SIDE  LINCOLN 
Ave  bet.  Chapin  and  Wood  Sts., 
.Alameda.  Jesse  P.  Pond  Co.  to 
Howard   Williford    Sept.  8,   1924 

Sept.  11,  1924—1168  FIFTY-XIXTH 
St.,  5912  Fremont  St.,  Oakland.  Ella 

C.  Schwartz  to  J.  F.  White 

Sept.    6.    1924 

Sept.  10,  1924— LOT  28  PTN  27  BLK 
N  Laurel  Grove  Tract.  Oakland. 
(3117  Hopkins  St.)  L.  L.  Wilson  to 
whom  it  may  concern.  .Sept.   10.  1924 

Sept.  3.  1924— NE  COR.  DWIGHT 
Way  &  Tel.  Ave.  24S5  to  2499  in- 
clusive   Telegraph      Ave..      Berkeley. 

A.  K.  Bouzos  (R.  G.  Morey?)  to  F. 
T.   Kennedy    Aug.   10,    1924 

Sept.  12,  '24- LOT  1  BLK  11  FOURTH 
Avenue  Heights  (4336  Park  Blvd) 
(Job  Xo.  2),  Oakland.  Joseph  and 
Jessie  Ardenyi  to  whom  it  may 
concern    Sept.   8.   1924 

Sept.  12,  1924 — 2033  E  TWEXTY- 
eighth  St..  Oakland.  J.  Sexton  to 
whom   it   may  concern.  .Sept.   1,   1924 

Sept.  12.  1924  —  2021  E  TWE.VTY- 
eighth  St.,  Oakland.  J.  Sexton  to 
whom  it  may  concern ...  .Sept.  1,  1924 

Sept.  12.  1924 — 2027  B  TWENTT- 
eighth  St.,  Oakland.  J.  Sexton  to 
whom  it  may  concern   ..Sept.  1,  1924 

Sept.  12,  1924 — 2015  E  TWENTY- 
eighth  St.,  Oakland.  Ptn  Lots  18  & 

19  Blk  92  X  Addition  to  Town  of 
Brooklyn.  J.  Sexton  to  whom  It 
mav  concern    Sept.    1,   1924 

Sept.  12,  1924 — LOT  21  BLK  J  GOLD- 
en  Gate  Tct.  Oakland.  Frank  Nau- 
sin  to  J.  T.  Keltv Sept.  2,  1924 

Sept.  12.  1924 — LOT  104  PTN  105  BLK 

20  Amended  Map  of  Havenscourt, 
Oakland.  Joseph  J.  Cardoza  to  Her- 
bert  Hawkins    Sept.    11,   1924 

Sept.  12,  1924—1229  OXFORD  ST. 
Oakland.  Mabel  E.  Bruce  to  whom 
it  may  concern ■  .Sept.  6,  1924 

Sept.  12,  1924 — 1148  POWELL  ST., 
Oakland.  Virginia  Firpo  to  Davis 
&     Sprinkling Sept.     12,     1924 

Sept.  12,  1924 — LOT  2  BLK  17  Hav- 
enscourt, Oakland.  K.  L.  Hansen  to 
whom  it  may  concern ..  .Sept.  12,  1924 

Sept.   13,   1924 — LOTS  21   -AJS'D   22  BLK 

B,  Prospect  Hill  Tract,  Oakland. 
W  A  Rehn  to  whom  it  may  concern 

Sept.  12,  1924 

Sept.  15,  1924— ON  RIO  VISTA  65  ft. 
m  or  1  E  of  Piedmont  Ave.,  Oak- 
land. W.  H.  Jones  to  whom  it 
may   concern    July   1,   1924 

.Sept.  15.  1924— LOTS  129  AND  130 
Blk.       16,      Havenscourt.      Oakland. 

Louis    Saroni    to    C.    P.    Pond 

^  Sept.    12.    1924 

Sept.  15.  1924—3614  QUIGLEY  ST.. 
Oakland.  Mrs.  C.  P.  Fogh  to  M.  A. 
Mullin    Sept.    11.    1924 

Sept  15.  1924 — 2543  BUENA  VISTA 
Ave..  Berkeley.  G.  W.  Hale  to  G. 
W.    Hale    Sept.    15.    1924 

Sept  15.  1924  —  1621  BROADWAY, 
Oakland.  William  G.  Gilmore  to 
Barrett    &    Hilp    Sept.    15,    1924 


Etoturday.    September    20,    1924 


BUILDING    AND    ENGINEERING    NEWS 


a^ 


Sept.  15,  1924— LOT  76.  BLOCK  I. 
Amended  Map  of  Regents  I'ark, 
I'.rkcley.      Hoy   L.    Denny   to    A.   J. 

.,xa\    Sept.    1.'),    1924 

r      13,    l'J21— N    LIN'K    OF    .MOUN- 

,111    lilvd.    about    3000    ft,    N\V    of 

.\\V   line  of   Iteduood   Rtiad   i>r   35th 

Ave.,   Oakland.   A.   A.   Mutchmor   to 

J.    Malteson    S.pt.    S,    1924 

Sept.  15.  1924  —  W  SIDK  OF  MAY- 
belle  .We.,  100  N  <>t  Masters.. ii  St., 
Oakland.  Glenn  A.  Davis  to  Glen 
A.    Davis    Sept.    12,    1924 

Sept.  15.  1924— LOTS  36  and  37,  Map 
of   Tenisecal    Park,    Oakland.    Felix 

SoldatI     to     Fred     Hambli-ton 

Sept.    11,    1924 

■  i.t.  13,  1924— LOT  40  BLK  16, 
1  Invenscourt.    Oakkland.         Ray      J 

-iiirm   to  J  P  Patterson    — 

.11  13,  1924  — LOT  36  IILK  16. 
ilavenscourl.  Oakland.  ,\nnie  B 
Zilka   to  ,1    F  Patlcr.son 

Sipt.  13.  1924— LOT  13  BLK  52,  Prop- 
erly of  Alameda  Co.  Land  Co.,  Oak- 
land. N  J  Hizzo  to  J  W  Merritt. 
Sept.    12,    1924 

Sept.  13.  1924— LOTS  7  A.\D  8  BLK 
15.  Broadwa.v  Terrace,  Oakland. 
Harriet  S  and  W  R  Harper  to 
w'hom   mav   concern. ..  .Sept.   10,   1924 

Sejit.  13.  1924— NO.  1720  CLINTON 
.Vve.,  Alameda.  G  W  Emmons  Co 
t.>   H    \V    Barne-s Sept.   1,    1924 

K-ept.  i:i,  1924— LOT  13  Ptn  Lots  12 
and  14  Blk  G,  Trumbull  Tijiot, 
Oakland.  A  E  Orton  to  whom  it 
may    concern Sept.    12,    1924 

Sep!.  13,  924 — PTN  LOTS  1  AND  2 
i;lk  6,  Ivcvwood  E.^itension,  Oak- 
land. .1  W  Sigwald  to  whom  it 
may   concern Sept.    5,    1924 

Sopl.  13.  1924— S  109TH  AVE  110  — 
Sunnyside,  Oakland.  .1  W  Sigwald 
to  whom  it  may  concern.  .Sept.  5,  '24 

S.pt.  13.  1924— PTN  LOT  1  BLK  6. 
Iveywood  Extension,  Oakland.  .1 
\V  Sigwald  to  whom  it  may  concern 
Sei.t.    13,    1921 

Sept.    13,    1924 — LOTS   44    A.\'D   4.".   aiul 
Ptn    Lot   43   Blk    1    Map   Solano    Ave 
Terrace.  Berkeley.     Alma  E  Turner 
■  •  whom  it  may  concern .  .Sept.  13.  '24 
.1.    16,    1924 — LOT    5,    BLK.   M.    Map 

■  Excelsior      Heights,      Oakland. 
S.lrieana  Jacques   to    whom    it   may 

■  ncern    Sept.    15.    1924 

ft.  1,6,  1924  — ISOO  69TH  AVE.,  Oak- 
hind.      Frank    Freitas    to    whom    it 

Seiit.  16,  1924 


one 


LIENS  ^ILED 

AI,.\MEDA    COIjNTY 

Recorded  Amuont 

Sept.  11.  192  1— LOT  11  BLK  21  M.A.P 
of  Blocks  21  22  23  &  24  Thousand 
Oaks,  Berkeley.  Tilden  Lumber  Co 
vs  Charles  A.  Potter.  P.  E.  Maider 
$152.68 

Sept.  S,  1924 — LOTS  4  &  5  PTN  6 
Hedw-ood  Glen  Tract,  Oakland.  W. 
H.  Ellison  vs  P..  H.  Shaw,  William 
.1.  and  Isabella  Hamilton.  Oregon- 
California     Amusement    Co $128 

Eept.  12.  ]!l24— LOT  IS  MAP  NOVA 
lii-flmont  111  Dale  Ave.,  Pied- 
mont.   Sanford    Sheet    Metal    Works 

vs   George  W.   Eliassen    $67 

♦ 

RELEASE  OF  LIENS 

AL.\MED.\    COUNTY 

Recorded  Amount 

Sept.  11.  1924— SW  COR.  TWELFTH 
and  Oak,  Oakland.  Kawneer  Mfg. 
Co.  to  M.  F.  Smith,  Murch-Wllliams 
Construction     Col $758 

Sept.  13,  1924 — LOT  5  Dowling  Home- 
stead Tract,  Oakland.  Rhodes- 
Jamieson  &  Co  to  Alexander  W 
Porter    $23.85 

Sept.  13,  1924 — LOT  12  BLK  K  Mills 
Garden,  Oakland.  Powells  Bros, 
Inc  to  W  J  Watson  and  C  F  Swain 
$57  95 

Sept.  16,  1924 — THE  ,'3  28-9  OF  LOTS 
1  and  2  and  N  75  of  Lot  2,  Blk. 254 
Map  of  Casserlv  Tract,  Oakland. 
Otis  Elevator  Co.  to  Hotel  Oaks, 
W.  D.  Johnston,  Pahrump  Valley 
Co.,  Oaks  Realty  Co.,  The  Pacific 
Mutual  Life  Ins.  Co.,  Scottish  Hall 
Association,  G.  Delavno,  et  al.$424.10 

Sept.  15,  1924  —  LOT  10,  BLK..  E. 
Map  Lakewood  Park,  Piedmont, 
Hoff  Magne.Tite  Co.  to  Nelson  .vt 
Abogast,  J.  H.  Norlen  and  A.  Gres- 
tad    $251.59 


Sept.  13,  1924— LOT  10  BLK  E,  Lake- 
wood  Park,  Oakliind.  Tilden  Lum- 
ber &  Mill  Co,  $538.39  E  J  Nelson 
and  C  Arbogast,  $373.41  to  J  Norlan 
and     A     Grevsladt 

Sept.  13,  1924— LOT  10  BLK  E  Lake- 
wood  Park.  Piedmont.  Oakland 
Bldg  Material  Co  to  J  H  Norlan.  A 
Orevstadt  and  Ethel  Schliason  .  $242.97 

Sept  13,  1924— LOT  10  BLK  E.  Lake- 
wood  Park,  Oakland.  W  J  Schwind 
to  J  H  Norlen $60 


BUILDING  CONTRACTS 


.>*  \\     >1  ATi;()    COIXTY 


BUNGALOW  and  garage,  $5000;  Lot  9 
Blk  64  Benito  Ave.,  Burlingame; 
owner,  J.  C.  Campbell. 
GYMNASIUM  &  dressing  rooms,  $3000; 
Burlingame  High  School,  Burlin- 
game; owner,  Burlngame  High 
School. 

RESIDENCE,  2-story,  $7000;  Lot  13 
Cypress  Ave.,  Burlingame:  owner, 
H.  &  W.  J.  Feary,  140S  Chapin  Ave., 
Burlingame. 

RESIDENCE  and  garage,  $7000;  Lot  32 
•Newlands  Ave..  Burlingame;  owner 
Anita  E.  Fitschen. 

BUNGALOW  and  garage.  $5000:  Lot 
18  Blk  11  Monteco,  Burlingame; 
owner,   C.   H.   Payne. 

BUNGALOW  and  garage,  $5000;  Lot  5 
Blk  9  Hale  Drive,  Burlingame; 
ow^ner,  Simonds  &  Simonds. 

ALTER  frame  dwelling,  $3000;  425 
Clark  Drive,  San  Mateo;  owner, 
Wm.  T.  Porter,  425  Clark,  San  Ma- 
teo; architect,  S.  A.  Born.  929  Ro- 
senwood,  San  Mateo:  contractor,  S 
A.  Born,  929   Rosenwood,  S.  M. 

ALTERATIONS.  $8000;  Lot  9  Blk  O 
B  St.,  San  Mateo;  owner,  E.  B. 
Treasy,  210  Clara  St.,  San  Mateo; 
contractor,  C.  B.  Treasy,  210  Clara 
St.,   San  Mateo. 

BUNG.\LOW,  $8000;  197  C  Warren  and 
Contra  Costa,  San  Mateo;  owner,  O. 
L.  Cavanaugh,  256  State  St.,  San 
Mateo. 

ALTERATIONS,  $6000;  50  West  Poplar, 
San  Mateo;  owner,  H.  P.  Phillips, 
50  West  Poplar,  San  Mateo;  con- 
tractor. F.  H.  Boring,  1420  Bernal 
.Ave..     Burlingame. 

GARAGE,  $1000;  San  Mateo;  owner, 
G.  Eile-s.  San  Mateo;  contractor, 
F.   Ferrea.   712   5th,   San   Mateo. 

TU;NG.\L0W,  $2000,  Lot  117  Blk  44  N  G 
ft..  San  Mateo;  owner,  D.  Borchors 
San  Ma  Leo. 

nU.XGALOW,  $4000;  Lot  33  Blk  J  14th 
Ave.,  San  Mateo;  owner.  Minnie  R. 
Bornes,  110  North  G  St.,  San  Mateo; 

PASSENGER  STATION,  $23,000;  2nd  & 
Main  St.,  San  Mateo;  owner.  South- 
ern Pacific  Co.,  65  Market  St.,  San 
Francisco;  contractor,  Coljby  and 
Owsley,  74  New  Montgomery  St.. 
San    Francisco. 

r.UNGALOW  and  garage,  $5000;  Lot  2 
Blk  58  Hillside  Drive,  Burlingame; 
owner,    T,    J.    Arms. 

BUNGALOW  and  garage,  $5500;  Lot  26 
Blk  42  Drake  Ave.,  Burlingame 
owner,  Thos.  M.  Gesso,  1200  Van- 
couver,   Burlingame 

DUPLEX  BUNGALOW,  $6000;  Lot  10 
Blk  24  Rhinette,  Burlingame;  own- 
er, P.  H.  Barnett,  1211  Bayswater. 
Burlingame. 

BUNGALOW  and  garage,  $5000;  Lot  21 
Blk  9  Carlos  Ave.,  Burlingame; 
owner,  H.  M.  Bennett. 

BUNGALOW  and  garage,  $5000;  Lot 
35  Blk  59  Columbus,  Burlingame; 
owner.  F.  S.  Carrol. 

BUNGALOW  and  garage,  $5000;  Lot  26 
Blk.  10  Farrington,  Burlingame; 
owner,  Louis  Smaus. 

MOVE  HOUSE,  $2000;  Burlingame  Ave 
to  Bayswater,  Lot  1  Blk  7,  Burlin- 
game; owner,  J.  C.  Camming. 

ALTERATIONS  $600;  815  Acacia  Drive, 
Burlingame;   owner,   A.  A.  Whittier 

CHURCH,  $9000;  Dot  21  Blk.  10  Bays- 
water  Ave.,  Burlingame;  owner, 
Trustees  Baptist  Church. 

BUNGALOW  and  garage,  $4000;  Lot  4 
Blk.  41  Mills  Ave.,  Burlingame; 
owner,  J.  Ottesgard. 

MOVE  2-story  house,  $1100;  Burlin- 
game Ave.  to  Donnelly,  Burlingame 
owner,  Mrs.  S.  N.  Whipple,  1308 
Burlingame   Ave.,  Burlingame. 

BUNGALOW  and  garage,  $6500;  Lot  1 
Blk  38  Carmelita  Ave,  Burlingame; 
owner,  Gordon  C.  Hess,  126S  Cortez, 
Burlingame. 


BUNGALOW  AND  GARAGE,  Cost, 
$6500;  Lot  2  Blk  38  Carmellto  Ave. 
Burlingame;  owner,  Gordon  C. 
Hess,  1268  Cortez  Ave.,  Burlingame 
BUNGALOW  and  garage,  $5000;  Lot 
30  Blk  40  Cortez  Ave..  Burlingame; 
owner,  B.  Norbreg,  1020  El  Camino, 
Burlingame. 
BUNGALOW  and  garage,  $4850;  Lot  B 
Blk  7  Oak  Grove  Ave.,  Burlingame; 
owner,  D.  Houle,  1224  Bellevue, 
Burlingame. 

BUNGALOW  and  garage,  $4850;  Lot  C 
Blk  7  Oak  Grove  Ave.,  Burlingame; 
owner,  D.  Houle,  1224  Bellevue  Ave 
Burlingame. 

BUNGALOW  and  garage,  $4850;  Lot  D 
Blk  7  Oak  Grove  Ave.,  Burlingame; 
owner,  D.  Houle,  1224  Bellevue, 
Burlingame. 
ALTERATIONS  $1500;  1210  Burlingame 
Ave.,  Burlingame;  owner.  Dr.  A.  L. 
Offield,  509  Primrose  Ave.,  Bur- 
lingame. 

BU.NGALOW  and  garage,  $5000;  Lot  3 
Blk  62  Hillside  Dr.,  Burlingame; 
owner,   D.   M.   Cline. 

RESIDENCE,  $3500;  Lot  2  Blk  57 
North  H  St.,  San  Mateo;  owner,  J. 
H.  Clifford,  21  North  G  St.,  San 
Mateo;  contractor,  J.  H.  Clifford, 
21   North  G  St.,  San  Mateo. 

.\LTERATIONS,  $6000;  Lots  31  &  32  2nd 
Ave.,  San  Mateo;  owner,  R.  Cald- 
well, 152  Elsworth  St.,  San  Mateo; 
contractor,  R.  Caldwell,  152  Els- 
worth   St.,    San    Mateo. 

.ALTERATIONS,  $1000;  845  Jefferson 
Court,  San  Mateo;  owner,  W.  E. 
H)Us,  845  Jefferson  Court,  San  Ma- 
teo; contractor,  O.  L.  Cavanaugh, 
256   State   St.,   San  Mateo. 

ALTER-.\TIONS,  $2000;  Lot  2  Blk  34 
north  D  St.,  San  Mateo;  owner,  B. 
Sheehan,  128  So.  C  St.,  San  Mateo; 
contractor,  Gibson  Bros.,  38  north 
E  St.,  San  Mateo. 

RESIDENCE,  $3600;  Lot  24  Blk  I  14th 
Ave.,  San  Mateo;  owner,  J.  R.  Mee- 
han,  San  Mateo;  contractor,  Gib- 
son   Bros. 

RESIDENCE,  $3700;  Lot  24  Blk  I  15th 
Ave.,  San  Mateo;  owner,  Marius 
Laurenson,  15  no.  C  St.,  San  Mateo; 
contractor,  Marius  Laurenson,  15 
north  C  St.,  San  Mateo. 

BUNGALOW  and  garage,  $5000;  Lot 
20  Blk  31  Drake  Ave,  Burlingame; 
owner,  L.  M.  Fuller,  Burlingame; 
contractor,  Roy  Allen,  Homestead, 
Burlingame. 

BUNGALOW  and  garage,  $4800;  Lot  11 
Blk  2  San  Mateo  Drive,  Burlin- 
game: owner.  Walker  &  Arm- 
strong. 

BUNGALOW  and  garage,  $5000;  i.ot  4 
Blk  67  Hillside,  Burlingame;  own- 
er,  W.   C.  Finnell. 

BUNGALOW  and  garage,  $4000;  Lot  3 
Blk  62  Hillside,  Burlingame;  own- 
er   C.    F.    Peters. 

BUNGALOW  and  garage,  $4000;  Lot  24 
Blk  8  Paloraa  Ave.,  Burlingame; 
owner,    Chriss    Sorensen. 

BUILDING,  brick  construction,  $14,000 
Lot  30  Blk  16  Broadway,  Burlin- 
game; owner,  Daniel  Bros.;  archi- 
tect, O'Brien  Bros.,  315  Montgom- 
ery   St.,    S.    F.;    contractor,    Vukice- 

RESIDENCE,  $10,000;  Hurlingham  Ave 
Lot  43,  San  Mateo;  owner,  J.  E.  Mc- 
Curdy,  307-B  San  Mateo;  contrac- 
tor, Leadley  &  Wiseman,  207  2nd 
San    Mateo. 

RESIDENCE,  $10,000;  Laurel  Ave.  Lot 
1  Glazenwood,  San  Mateo;  owner, 
S.  A.  Born,  925  Rosenwood  Dr.,  San 
Mnieo;  architect,  W.  H.  Toepke, 
914  Laurel,  San  Mateo. 

ALTERATIONS.  $3800;  Lots  42  &  43 
Blk  2  San  Mateo;  owner,  Helen  C. 
Roach,  16  El  Camino  Real,  San  Ma- 
te"; contractor,  Jacob  Echling,  1106 
3rd    Ave.,    San    Mateo. 

CHURCH  BUILDING,  $6000;  Lot  16  Blk 
6  Griffith,  San  Mateo;  owner,  Grace 
Lutheran  Church;  contractor,  H.  T. 
Holsher,  325  Elm  St.,  San  Mateo. 

BUILDING,  frame,  $5000;  Lot  8  Blk  8 
5th  Ave.,  San  Mateo;  owner,  G. 
Watley,  536  South  E  St.,  San  Ma- 
teo;   contractor,    B.   S.    Shaver. 

BUNGALOW  and  garage,  $5000;  Lot 
18  Llk  60  Easton  Dr.,  Burlingame; 
owner,  Frank  Ferrea,  712  5th,  San 
Mateo. 

BUNGALOW  and  garage,  $5000;  Lot  4 
Blk  36  Bayswater,  Burlingame; 
owner,    D.   M.    Cline. 
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BUNGALOW  and  garage,  $4500;  Lot  14 
Blk  B  Sanchez,  Burllngarae;  own- 
er, C.  B.  McClain,  720  Farrington, 
Burlingame.  „  „.      , 

BUNGALOW,  $3000;  Lot  24  Blk  2  First 
Ave.,    Burlingame;      owner,      f.      ti. 

BUNGALOW,  $5000;  Lot  19  Blk  40  Cor- 
tez  Ave.,  Burlingame;  owner,  E.  J. 
Hargrave;    contractor,    E.    J.    Har- 

BUNG^ALOW,  $5000;  Lot  4  Blk  15  La- 
guna,  Burlingame;  owner,  C.  J. 
Hooper;    Contractor,    Hurst. 

BUNGALOW,  $5000;  Lot  14  Oak  Grove, 
Burlingame;  owner,  Ivar  D.  Peter- 
son, 731  Laurel.  Burlingame;  con- 
tractor,  Ivar  D.    Peter.son. 


COMPLETION  NOTICES 

SAN     MATEO     COUNTY 

Recorded  Ac'-nien 

Sept.  5,  1924— LOT  4  BLK  6  BUR- 
lingame  Park  No.  2,  Burlingame. 
Mary  Weir  to  whom  it  may  con- 
cern      Aug.    3.    1924 

.Sept.  5,  1924— LOT  25  BLK  37  EAS- 
ton  No.  2  Burlingame.  George  W. 
Williams   to  whom   it  may  concern 

Sept.    4,    1924 

Sept's,'  l'9'2'4'— SW  80  FT  OF  LOT  1 
Blk      19      San      Carlos.      Mercantile 

Trust    Co.    to    B.    E.    Urch 

Aug.    29,     1924 

Sep't.  8,  1924— LOT  14  BLK  4  BUR- 
lingame  Grove,  Burlingame.  Elsie 
L  Warnock  to  whom  it  may  con- 
cern   Sept.    5,    1924 

Sept.  8,  1924— LOT  15  SELBY  PARK 
Sub  Alherton.  J.  M.  Dickey  to 
whom   it   may   concern .  .Sept.    6,   1924 

Sept.  .S,  1924— PARTS  OF  LOTS  12  & 
13  Glazenwood,  San  Mateo.  Chas.  H. 
Seymour    to    S.    A.    Born    Bldg.    Co. 

Sept.     6,     1924 

♦ 

LIENS  FILED 

SAN    MATEO    COUNTY 

Recorded  Amount 

Sept.  8,  1924 — LOT  9  BLK  7  Lomita 
Park.  San  Bruno  Lumber  &  Supply 
Co.  vs  A.  Toluboff  et  al $898.32 

Sept.  8,  1924— LOT  2  BLK  10  EAS- 
ton  Add.  Burlingame.  Sydney  Brit- 
tain  vs  John  H.  Dore  et  al $188.15 

Sept.  5,  1924— LOT  2  BLK  10  EAS- 
ton  Add,  Burlingame.  Oscar  Carl- 
son  vs   John   H.    Dore   et   al $225 


RELEASE  OF  LIENS 


SAN   MATEO    COUNT! 


Kecorded  Amoun- 

Sept.  8,  1924—10  ACRES  adjoining 
Alum  Rock  Park,  San  Jose.  Sun- 
set  Lumber   Co    to    Florence    Burke 

$154.85 

Sept.  10,  1924^PART  BLK  4  North 
Range  1  E,  Town  of  Santa  Clara. 
Sunset  Lumber  Co  to  A  F  &  Refina 
Gonsalves     $81. in 


BUILDING  CONTRACTS 


SACRAMENTO    COUNTY 


MOVE  two  buildings,  $3500;  No.  1130  J 
St.  to  824-830  E  St.,  Sacramento: 
owner.  Mrs.  O.  O.  Edwards,  2114 
23rd  St.,  Sacramento;  contractor,  J. 
A.    Saunders,    2810    I    St.,    Sacto. 

DWELLING.  5-room  and  garage,  $4689 
No.  2641  5th  Ave.,  Sacramento; 
owner,  E.  Pressey,  1806  T  St.,  Sac- 
ramento; contractor,  G.  L.  Danger, 
1300   37th   St.,   Sacramento. 

SHED,  $1500;  No.  3016-3022  Q  St.,  Sac- 
ramento; owner.  Glenn  Dairy,  Prem 
contractor,  Holdener  Constr.  Co., 
2608   R  St..   Sacramento. 

DWELLING.  5-room  and  garage,  $3800; 
No.  616  36th  St.,  Sacramento;  own- 
er, G.  W.  Bragg,  21091/2  J  St.,  Sac- 
ramento; contractor,  Thos.  B.  Hunt. 

DWELLING,  5-room  and  garage,  $3000 
No.  1109  34th  St.,  Sacramento;  own- 
er, A.  Feretta.  1805  J  St..  Sacra- 
mento: contractor,  J.  Pesce  &  Bros. 

DWELLING.  6-room  and  garage,  $5000; 
No.  2700  6th  Ave.,  Sacramento; 
Owner,  Watson  &  Bennie,  2719  5th 
Ave.,   Sacramento. 


DWELLING,  5-room  and  garage,  $3850; 
No.  709  36th  St.,  Sacramento:  own- 
er, E.  A.  Corum,  2423  Portola  Way, 
Sacramento. 
FLATS  (2)  4-room  and  garage.  $9000; 
No.  9405  36th  St.,  Sacramento; 
Owner,  W.  N.  Hill,  1204  Dolores 
Way,  Sacramento;  contractor.  N.  H. 
Lund,    4708    14th    Ave.,    Sacramento. 

DWELLING,  6-room  and  garage,  $4500 
No.  625  San  Migual  Way,  Sacra- 
mento; owner,  L.  B.  Keller.  Nicol- 
aus  Bldg.,  Sacramento;  contractor, 
B.  W.  Graves,  Del  Paso  Heights, 
Sacramento. 

FLATS,  (4)  4-room  and  garages,  $12,- 
000;  No.  2712  H  St.,  Sacramento: 
owner,  A.  Giddings,  2227  J  St.,  Sac- 
ramento; contractor,  W.  R.  Saun- 
ders, 2614  I  St.,  Sacramento. 

APARTMENTS  (6)  and  garages.  $17,- 
000;  No.  720  13th  St.,  Sacramento: 
owner,  Mrs.  J.  Harmson.  1233  H  St., 
Sacramento;  contractor,  W.  R- 
Saunders,    2614    I    St.,    Sacramento. 

DWELLING,  6-room  and  garage,  $4400; 
No.  3630  Downey  Way,  Sacramento: 
Owner,  Jas.  Marry,  5th  St.,  bet.  J 
and  K  Sts.,  Sacramento;  contractor, 
n.  L.  Hathaway.  Cor.  L.  A.  and 
Sacramento    Blvd.,    Sacramento. 

DWELLING,  5-room  and  garage.  $4500; 
No.  2709  7th  Ave.,  Sacramento; 
owner,  W.  E.  Truesdale,  2116  H 
Ct.,   Sacramento. 

DWELLING,  7-room  and  garage,  $4000; 
No.  3732  T  St.,  Sacramento;  owner, 
W.    A.    Hall,    1525    48th    St.,    Sac-to. 

l^AISE  and  install  flats,  $2500;  No.  3131 
L  St.,  Sacramento;  owner,  J.  Sam- 
hoceti.  Premises;  contractor.  Brown 
&   Merz,    330    18th   St.,    Sacramento. 

GENERAL  repairs  on  Land  Hotel,  $3000 
No.  930  K  St.,  f5acramento:  owner, 
Clvde  Brand,  Capital  National  Bk. 
Bldg.,  Sacramento:  contractor.  Mc- 
Gillivray    Constr.    Co. 

DWELLING,  5-room  and  garage,  $2500 
3883  8th  Ave.,  Sacramento:  owner, 
G.  W.  Kopp,  1514   15th,  Sacramento. 

DWELLING,  5-room,  $3950:  1308  36th, 
Sacramento;  owner,  W.  Stone,  3020 
O,  Sacramento:  contractor,  J.  A. 
Saunders,    2810    I,    Sacramento. 

BUS  BLDG.  &  FLATS,  $7500;  3841  E, 
Sacramento;  owner,  J.  W.  Thielen 
1001  E,  Sacramento;  c-mtractors, 
Herndon  &  Finnigan  1814  17th, 
Sacramento. 

DWELLING  and  garage,  4-room,  $3000 
1423  32nd.  Sacramento;  owner,  A. 
Keating,  4028  Sherman  Way,  Sac- 
ramento:   contractor,    R.    M.    .Smith. 

DWELLING  and  garage,  5-room,  $4000 
1417  32nd.  Sacto.;  owner,  R.  M. 
Smith,  402S  Sherman  Way,  Sacra- 
mento. 

DWELLINGS  &  garages,  (2)  4-room 
each,  $2700  each;  1519  &  1528  33rd 
Sacramento:  owner,  F.  H.  Bell,  656 
42nd,    Sacramento. 

DWELLING  and  garage,  5-room,  $3400 
665  41st  Sacramento;  owner,  Z.  C. 
Hook,  2228  H,  Sacramento;  Con- 
tractor, J.  McGuire  Co.,  Box  762, 
Sacramento. 

APARTMENTS,  3  4-room  and  3  5-room, 
$17,000;  710  12th,  Sacramento;  own- 
er, J.  Harmson,  1233  M.  Sacra- 
mento: contractor,  W.  R.  Saun- 
ders,  2614  I,  Sacramento. 

DAVELLING,  5-room,  and  garage,  $3850 
709  36th,  Sacramento;  owner,  B.  A. 
Corum,  2433  Portola  Way,  Sacra- 
mento. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerviile, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


FLATS,  2  4-room,  $7000;  tHO  36th,  Sac- 
ramento; owner,  W,  N.  Hill,  1204 
Dolores  Way,  Sacramento;  con- 
tractor, N.  H.  Lund,  4708  14th  Ave.. 
Sacramento. 

DWELLING.  5-room  brick,  and  garage. 
$5800;  owner,  F.  Malony,  3127  T, 
Sacramento 

DWELLING,  5-room,  and  garage,  $443S 
1857  Discovery  Way,  Sacramento; 
owner,  R.  Penk,  1123  20th  Sacra- 
mento: contractor,  F.  Malony,  3127 
T,   Sacramento. 

DWELLING,  6-room  and  garage,  913 
.Sanoma  Way,  Sacramento;  owner, 
L.  Thomas,  2000  P,  Sacramento: 
contractor,  H.  Hendren,  3125  Don- 
ner    Way,    Sacramento. 

DWELLING.  6-room,  and  garage,  $5100 
1225  47th,  Sacramento;  owner,  W. 
O.  O'Hare,  1421  11th,  Sacramento; 
contractor,  H.  Hendren,  3125  Don- 
ner  Way,   Sacramento. 

DWELLING,  5-room,  and  garage,  $5600 
1615  24th,  Sacramento;  owner,  E. 
E.  Sydenstricker,  1010  27th,  Sac- 
ramento. 

DWELLING,  5-roora  and  garage,  $2809 
2601  17th,  Sacramento:  owner,  H. 
Smith,   2590    17th,   Sacramento. 


COMPLETION   NOTICES 


S.\CllAMENTO    COUNTY 


Recordec!  Accepted 

S.pt.  4,  1924— S  40  FT.  OF  N  160  FT. 
of  Lot  1815,  Park  Terrace,  Sacra- 
mento. William  T  Martin  to  whom 
it    may    concern 

Sept.  5,  1924— LOT  1993  W  &  K  Tct 
24,   Sacramento.      Lenore   E   Calkins 

to    whom    it    may    concern 

August    27,    1924 

Sept.  6,  1924— LOT  1820,  Elmhurst. 
William  A  Hall  to  whom  it  may 
concern Sept.    5,    1824 

Sept.  11.  1924— LOTS  10  AND  11  BLK 
88,  t'ntverslty  Park.  San  Jose. 
Llovd  J  Allen  to  whom  it  may  con- 
cern  Aug.    22,    1924 

Sept.  11.  1924 — S  MARTIN  AVE.,  bet 
The  Alameda  and  Sequoia  Ave,  and 
known  as  No.  2  Martin  Ave.,  San 
Jose  A  Golden  and  M  Atlas  to 
whom    it   may   concern ..  .Aug.   1,   1924 

Sept.   10,  1924 — ON  2760-2800-2870  and 
6380    sq.    ft.    in    Isleton.      Gardiner 
Imp  Co  to  whom  it  may  concern. 
Sept.    " 


1924 


LIENS  FILED 


S.\CllAMENTO    COUNTY 


P.ocorded  Amount 

Sept.   11,   1924— LOT  50  CASITA  TCT. 
Cap  Sand  &  Gravel  Co.  vs  Herbert 

N.     Hale     $51 

Recorded                                                  Amount 
Sept.    10,    1924— LOTS  9   AND   10   BLK 
19,   So.   Sacramento   Addition.     E   M 
Miller  vs  J   W   Newhart $266.82 


BUILDING    CONTRACTS 


XAN   JOAaUIN    COUNTY 


HEATING 

STOCKTON  HIGH  SCHOOL,  Stockton 
Heating  plant  for  auditorium  build- 
ing  and   boys'   gymnasium. 

Owner — Board  of  Education  Stockton 
High  School  District,  Ansel  S. 
Williams,  Sec. 

Architect — Louis  S.  Stone.  Channel  & 
California    Sts.,    Stockton. 

Contractor — Edw.  L.  Gnekow,  647  E- 
Main  St.,  Stockkton. 

Filed  Sept.  12,  '24.  Dated  Sept.  12,  '24. 
TOTAL  COST.  $9887 

Bond,  none.     Limit,   60     working     days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

DWELLING,  $2600:  No.  819  S-Lincoln 
St.,  Stockton;  owner.  J.  Antons: 
contractor,  O.  A.  Lindberg,  448  N- 
American    St.,    Stockton. 

DWELLING  and  garage,  $4400;  No.  412 
E-Monterey  St.,  Fresno:  owner.  K. 
A.  Hoffman:  contractor,  Salfield 
Bros..  312  B-Sonom;i   Ave..  Stockton 

DWELLING,  2-story  and  garage,  $5000: 
No.  184.f  N-Channel  St.,  Stockton; 
owner.  John  Ramsey. 

DWELLING  and  garage,  $5000;  No. 
1220  W-Acacia  St.,  Stockton;  own- 
er,   G.    W.    Donaldson. 
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I  ADDITION,  »3000;  So.  1040  K-Church 
St.,  Stockton;  owner,  Peerlt-sa  Mill- 

I  InK   Co.,    Prenil.sfS. 

I  BATHHOUSE  and  looker  room.  $3000; 
No  3501  N-Madison  St..  Stockton; 
owner,  follctso  iit  the  Paoitlo,  Prcm. 

i      REMOUKU  »2500;  No.  637  K-Koimra  St., 
Stockton;  owner,   Mrs.   Sophia   llob- 
blns,     Premises;    contracli>r.    T.     K. 
Williamson,  San  Juan  and   W'-Park 
Ave,    Slockton. 
RKSll'IONClO  and  Karage,  $7onri:  So.  520 
W-HardinK   Way.   Stockton;   owner, 
F.     It.    Zinck,       1920      N-Ctntcr    St.. 
Stockton. 
RKSIDKNCES    (2)    and    garaKes,    $3200 
each;  No.  314  W-Andcrson  .ind  1011 
S-Monroe    St..    Stockton;    owner,    .1. 
Schwartz, (    941    S-Center  St.,  Stock- 
ton. 
WAltEIIOUSE.    $2000;    No.    323    Market 
St.,      Stockton;      owner.      Lafayette 
Syndicate;   contractor,   Carl   Nelson, 
Lindsay  and   American   Sts.,  Stock- 
ion. 
DWELLING   &   garage,    $1500;   No.    1358 
North    Pershing    St.,    Stockton:    a»-n- 
er.  Morgan  Sanborn,  533^4   E-Maple 
St.,  Stockton. 
DWICLLlNr.S    (21    $1000    each;    No.    721- 
725    South      Lincoln      St.,    Stockton; 
owner.   M.   Weinstein. 


COMPLETION  NOTICES 


SA\    .IOVUIl\    <  lit  \T\ 

Uecorded  Accepted 

Kept.  fi.  i:i24  -LOT  10  IJLK  28,  Victory 
Pa:  k  Terrace,  Stockton.  Lee  A 
.rhcpherd   to  V  D  Vaio..    Sept.  4,   1924 


LIENS  FILED 


.S.\>    JO.Vai'IN    COINTY 


Recorded  Amount 

Sept.  12,  1924 — 67  ACRES  out  of  the 
100  acre  tract  in  E  Vz  of  Sec.  35  T. 
3,  N..  K.  9  E  same  as  purchased 
April  13.  1923.  from  Fred  C  Van 
Nader.  Stockton.     S  J  Purviance  vs 

O  Garavano  and  G  Moffeo $139.60 

Sept.  12,  1924 — 67  ACRES  out  of  the 
100  acre  tract  in  E  Vz  of  Sec.  35  T. 
3,  N.,  K.  9  E  same  as  purchasea 
April  13.  1923.  from  Fred  C  Van 
Nader.  Stockton.  B  R  Purviance  vs 
G     Moffeo $340.50 


BUILDING   CONTRACTS 


FltKSNO    fOl'NTY 


COMPLETION   NOTICES 


FRESNO    COINTY 

Recorded  Accepted 

Sept.  5,  1924  — UEEULEY.  Ueedley 
joint  Elementary  School  Board  ao 
Max  Bennett,  Aug.  26,  1924;  Valley 
Electric  Supply  Co Aug.  25,  1924 

Sept.  «.  1924 — UEEDLEY.  Reedley 
Joint  Elementary  School  Board  to 
Paeiflc  Electric  Time  Clock  Co.... 
Sept.    2,    1924 

Sept.  8,  1924— LOTS  13  AND  14  BLK 
2,  Osborn  Tract,  Fresno.  A  F  Lam- 
bert to  whom   it   may  concern 

Sept.    8,    1924 

Sept.  10.  1924— LOTS  42  AND  43.  J.  t  . 
Forkner  F-G  Sub.  No.  1,  Fresno. 
Alfred  D  Goldsmith  to  whom  it  may 
concern Aug.    30.    1924 

Sept.  11,  1924— S  Vi  LOT  17,  Grillith 
Villa  Addition,  Fresno.  Robt  E 
McNickle  to  whom  it  may  concern 
Auk.   •■'.U.   1924 

Sept.  II,  1924— LOTS  71  &.  72.  North 
Park  E.xtension,  Fresno.  ("has  K 
Tutunjian  to  Cowan  &  Mitchell.. 
Sept.   10,  1924 

Sept.  13,  1924— LOT  16  BLK  8.  Hazel- 
wood,  Fresno.  G  Steinert  to  whom 
it    may   concern Sept.    10,    1924 

Sept.  13.  1924— LOTS  20  AND  21  BLK 
I.  High  Addition,  Fresno.  Geo  W 
Wood  to  whom  it  may  concern.... 
Sept.   12.   1924 


DWELLING,    $3000;      No.     1959      F    St., 
Fresno;    owner,      L.    Rogers;      con- 
■  tractor,    L.    Uusso,    Whites    Bridge, 
Fresno. 

DWELLING,  $3500;  No.  1527  Harvey 
Ave..  Fresno;  owner,  R.  W.  Spring- 
er and  M.  R.  Linkous,  1245  Broad- 
wa.v,  Fresno;  contractor,  W,  P. 
Snare,  Fountain   Way,   Fresno. 

STOr.E  building,  $7000:  No.  1360  E  St., 
Fresno;  owner,  P.  Orlando,  1366  E 
St.,  Fresno;  contractor,  Jas.  Ro- 
mano,   1428   D   St.,   Fresno. 

HALL,  $5000;  No.  840  Fresno  St.,  Fres- 
no; owner,  Greek  Community  of 
P'resno;  contractor,  A.  G.  Lampasas, 
607    Fresno    St.,    Fresno. 

DWELLING.  $1950;  No.  1738  F  St.. 
Fresno;  owner,  C.  Patterson;  con- 
tractor, Carmen  &  Berry,  25  Myers 
St.,   Fresno. 

DWELLINGS  (3),  $1950  each;  No.  716 
Waterman  St.;  827  Collins  St.,  and 
737  Pottle  St.,  Fresno;  owner.  K.  B. 
Heights  Co.;  contractor,  C.  E. 
Buckmaster,  4044  Kerckhoft  St., 
Fresno. 

ALTERATIONS,  $1000  No.  2033  Fresno 
St.,  Fresno:  owner,  C.  H.  Craft, 
2025  White  St.,  Fresno. 

DWELLINGS,  (2),  $2500  each;  No.  914- 
918  Safford  St.,  Fresno;  owner,  Carl 
Gustafson,  840  Roosevelt  St., 
Fresno. 

DWELLING,   $2500:      No.   236      Oleander 

St.,  Fresno;  owner,  K.  Yeghoian. 
ALTERATIONS  and  additions,  $2000; 
No.  1225  Poplar  Ave.,  Fresno:  own- 
er, K.  O.  Kesler  Co.,  1616  Van 
Ness  Ave.,  Fresno. 
DWELLINGS  (2),  $2000  each;  No.  3867 
and  3869  Nevada  Ave..  Fresno;; 
owner,   A.   C.   Compton,   Fresno. 


LIENS  FILED 


KniOSNO    COUNTY 

Recorded  Amount 

Sept.  6,  1924 — LOT  3,  Robinson  Tract 
No.  2,  Fresno.  .1  R  Wright  vs  Victor 

E   Laisne    $59 

Itecorded  Amouni 

Sept.  10.  1924— LOTS  1,  2  AND  3  BLK 
3,  Villa  Add,  Fresno.  Fisher  Glass- 
ford  Hardware  Co  vs  Nellie  M  Far- 

num   and  B  S  Melchonian $55 

Sept.  13.  1924 — LOTS  15  &  16,  Prich- 
ard  Place,  Fresno.     Iver  Hansen  vs 

Krikor    Yeghoian $111 

♦ 

BUILDING  CONTRACTS 

SANTA    CLAU*    COUNTY 

HEATI.XG  SYSTEM 

TO  BE  ERECTED  ON  HAMILTON  ST 
near  Hale,  and  to  be  placed  about 
50  ft.  back  on  the  lot.  Installing 
heating    system    for    2-story     resl- 

Owner— G.  D.  Clark,  263  Churchill,  Palo 

Alto,  Calif. 
Architect — Warren   Skillings,   G.   C.   Bk. 

Bldg.,  San  Jose. 
Contractor   —    Thomas    Day    Company, 

725   Mission   St.,   St.   F. 
Filed  Sept.  11,  1924.  Dated  Sept.  6.  1924. 

Roughed   in    5    939.50 

Completed    and    accepted    ....    1000.00 
TOTAL    COST,    $1939.50 
Bond,   Forfeit,   Limit,   none;   Plans   and 
specifications  filed. 

SHOPS 

A  PLOT  OF  GROUND  ON  THE  N  SIDE 
of  High  School  between  University 
Avenue  and  Lytton  Ave.,  being 
numbers  411.  415  and  419  High  St., 
Palo  Alto.  All  work  for  3  shops  and 
garage. 

Owner — Mrs.  A.  L.  Byxbee  and  Mrs.  S. 
D.  Jackson,  Palo  Alto. 

Architect — Birge  M.  Clark,  310  Uni- 
versity   Ave.,    Palo    Alto. 

Contractor — Wells  P.  Goodenough,  310 
University    Ave.,    Palo    Alto. 

Filed  Sept.  11,  1924.  Dated  Sept.  5,  1924 

As    work    progresses    75% 

Usual    35    days    25% 

TOTAL  COST,  $9312 

Bond,    $4700;    Sureties,    W.   P.    Grap,    Z. 

T.    Torning;     Forfeit,    none;    Limit,    60 

days;    Plans    and    specifications   filed. 

COTTAGE 

390    SOUTH    TW^ELFTH    STREET,    San 
Jose.    All    work    for   1-story    frame 
cottage. 
Owner — Miss    A.    Lamoureaux,     102    N- 

14th,  San  Jose. 
Architect — None. 
Contractor— Robert   B.   Gray,   715   South 

5th   St.,   San   Jose. 
Filed  Sept.  12,   1924.  Dated  Sept.  S,   1924 

Frame   up    $1000 

First  coat  plaster  on 1000 
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Completed    and    accepted    1040 

Usual    35    days     1000 

TOTAL  COST,   $4040 

Bond,    $2000;    Sureties,    J.    S.    Fillmore; 

Forfeit,   none;   Limit,   85   working  days; 

Plans   and    specifications    filed. 


COMPLETION  NOTICES 


>.\TA    fl..\UA    LOI  NTV 


Recorded  Acrei^'ed 

Sept.  12,  1924 — PORT  LOTS  20  21  22 
23  41  42  BIk  1  Burrell  Park,  San 
,rose.  Walter  Altevogt  and  Kather- 
ine  M.  Altevogt  to  whom  it  may 
concern     Sept.     11,     1924 


LIENS  FILED 


SANT.V    CIvAKA    COIINTY 


i;ccorded  Amount 
Sciit.  10,  1924— BEG.  ON  E  LINE  OF 
First  St.  on  point  dividing  Lots  3 
and  6  BIk  4  R  2  S  th  N  68.92x100, 
San  Jose.  E  Levin  vs  Susanna  C 
and  Charles  E  Hablutzel  and  Sarah 
Ann  Cory  and  Benjamen  C  Led- 
.vard     $103.13 

Does    it   Pay   to 
Advertise? 

Does  it  pay  to  advertise?  Mr.  O.  C. 
Barrymore,  sales  manager  of  the 
Golden  Gate  Building  Material  Com- 
pany of  this  city  says  it  does.  In  proof, 
he  tells  one  of  the  romances  of  busi- 
ness, out  of  the  experience  of  the 
United  States  Gypsum  Company,  whose 
gypsum  plaster  he  recommends  to 
builders    of    all   types    of   building. 

Plaster  is  the  hardest  sort  of  ma- 
terial to  advertise,  because  it  cannot  be 
identified.  That  is,  all  plasters  look 
alike,  good  as  well  as  bad.  Plaster  is 
not  a  distinctive  product. 

One  of  the  problems  of  the  plaster 
manufacturers  is  to  make  a  product  of 
fine  grind.  The  finer  the  grind,  the 
more  particles  enter  solution:  the  more 
sand  it  will  carry;  the  farther  and 
easier  it  ^vi]l  spread;  the  greater  will 
be  its  cementitious  value.  Several 
years  ago  the  United  States  Gypsum 
Company  "worked  out  a  formula  for  a 
fine-ground,  far-spreading,  hard-wall, 
fire-resistive,  economical  gypsum 
plaster.  It  made,  in  short,  a  dis- 
tinctive   product. 

But  it  looked  like  any  other  plaster. 
How  to  give  it  a  distinctive  appearance 
was  the  next  problem.  Necessity  show- 
ed tile  way.  Because  of  the  finer  grind, 
this  new  plaster  had  more  bulk  than 
other  kinds.  A  bag  that  held  100 
pounds  had  to  be  a  bigger  bag.  But 
the  company  had  on  hand  $30,000 
worth  of  .iute  bags.  To  avoid  throwing 
them  away,  someone  suggested  sewing 
an  additional  strip  on  the  top  of  each 
bag.  That  was  done,  and  red  jute  was 
usi  d  for  the  strips  to  indicate  the 
greater  bullc.  Instantly,  the  plaster  so 
liacked   become   known  as   "red  top." 

That  was  distinctive  enough!  The 
ror^'ianv  began  to  feature  this  "red 
top"  as  a  "distinctive  plaster  in  a 
uistinctive  package."  It  took.  Now 
owners  who  want  a  quality-product  to 
finish  their  walls  simply  ask  for  "red 
top."  The  moral  is  brief;  Does  it  pay 
to  advertise?  Mr.  Barrymore  "will  tell 
the  world  '  it  does.  His  warehouse  here 
is  well  stocked  with  this  gypsum 
plaster  that  makes  enduring  walls 
economically. 


-ANT   EXPANSION 


Construction  of  a  one-story  concrete 
and  brick  warehouse  at  Tenth  and 
Bryant  .■streets,  San  Francisco,  will  be 
started  at  once  tor  the  American  Roll- 
ing Mill  Company  of  California.  The 
structure  will  cover  a  ground  area  of 
142  by  155  feet  and  will  be  25  feet  in 
height.  The  estimated  cost  is  placed  at 
$55,000. 
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RT^LDIXO    AND    EXOIXEERIXG    XEWS 


GLASS 


A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  ami  Inside  House  Paints 

Rubber  Cement  Floor  Paint 

Concreta 

Washable  Wall  Finish 

Pioneer  Shingle  StainK 

Porch  and  Step  Paint 

Decoret  (A^'amish  Stain) 

Silkenwhite  Enamel 

Fuller  Oil  Stains 

Factory  White  Enamtl 

Fullerwear  Spar  Varnish    ^fc^ 

inside  and  outside) 
1ft  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror   Paint   and    Varnish 

Remover 
I'iiincoi'  White  Luad 


Plate  Glass 
Window  Glass 
Ornamental  Glass 


Mirrors 


Beveling 

Polishing 

Silvering 


Estimates     furnished     on     request 

W.  p.  FULLER  &  CO. 


301  Mission  Street 

Phone  SUTTER  4400 


San  Francisco 


OAKLAND 
SACRAMENTO 
STOCKTON 
FRESNO 


LOS   ANGELES 
HOLLYWOOD 
PASADENA 
LONG    BEACH 


Fuller  Branches 

SAN    DIEGO 
SANTA  MONICA 
SAN  BERNARDINO 
SANTA    ANA 


PORTLAND 

BOISE 

WALLA    WALx^A 

SALT  LAKE  CITY 


SEATTLE 
FACOMA 
SPOKANE 
YAKIMA 


mi 
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Schumacher. 

Office 

210  American  Bank  Building,  S.  F. 
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Wall 

Warehouses 

San  Francisco        Oakland 
San  Rafael 
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Cornfi 


ear  a  nee 
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KOEHRINQ 

DANDIE  Light  Mixer 


Handle  with  steel  disc  wheels  and  solid 

rubber     tires;     power     charginf,'     skip, 

water   tank   and    gasoline   engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.  Light  duty  hoist.  Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 
Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Dandie  with  steel  trucks;  power  charg- 

infT     skip,     water     tank     and     ^soline 

engine. 


— no — but  the  most  remarkable  value  of 
all  light  mixers — and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Pavers,  Mixers,  Cranes,  Draglines,  Power  Shovels 
MILWAIKEE.  WISCONSIN 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 

Harron,  Rickard  &  McCone  Co. 


SAN    FRANCISCO 
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AX     EAGINKERIIVG     DITY 


The  engineer  has  created  modern 
industry,  has  been  responsible  for  a 
production  of  goods  that  in  this  coun- 
try is  substantially  sutBcient,  if  other 
factors  were  in  accord,  to  establish  the 
universal  comfort  and  well-being  that 
the  race  has  sought  since  the  begin- 
niiiL;-.  Dut  the  engineer  has  been  so 
ii:t'-nt  upon  devising  means  for  pro- 
'i'H  lion,  upon  improving  the  quality  of 
pr M'luct  and  of  managing  the  men  and 
I'  iris  of  production  to  secure  the  maxi- 
I'liiiii  results  that  he  has  failed  to  de- 
V'  I'rp  his  ability  and  to  establish  his 
■  -ition  in  the  other  leading  factors  of 
to  which  he  is  entitled  by  virtue 
li.s  part  in  production  and  the  rc- 
I  iiig  welfare. 

ne  of  the  greatest  causes  of  unrest 

the   part   of   the   worker    lies    in    his 

:v   of  understanding  of   the  value  of 

>"'-     other    factors    necessary    between 

ihf    basic    raw    materials    and    the    con- 

•^  inner  of   goods.      The    engineer  in   his 

prijsent  position   of     impartial     techni- 

i    11,  ought  to  be  the  agency  to  deter- 

II  uc  what  should  be  the  difference  be- 

■  I  '  n    the   cost    of   production    and    the 

'    to    the    consumer,    of   e-xposing   the 

111    and    righting-       the    errors      and 

Nes    now   existing,    then   of   showing 

1'    what    is    its    just    portion. — From 

address    delivered     by    John     Lyle 

I  lington,    when    he    retired   as   presi- 

II I    of   the   A.   S.   M.   M.    in    1923. 


Southern  California  Chapter,  Asso- 
ciated General  Contractors  of  America, 
went  on  record  at  its  regular  meeting 
Sept.  11  at  Paulais  in  favor  of  open 
specifications  for  street  paving  in  Los 
Angeles,  holding  that  "patented  pave- 
ments restrict  free  and  open  compe- 
tition." Considerable  discussion  pre- 
ceded the  adojition  of  a  resolution  set- 
tling forth  the  view  of  the  Chapter,  but 
the  action  was  unanimous.  Following 
is  the  resolution: 

Whereas,  The  city  council  of  the  city 
of  Los  Angeles  is  considering  the  adop- 
tion of  specifications  relative  to  street 
paving   work;    and 

Whereas,  The  question  as  to  whether 
or  not  p.atented  pavement  specifications 
should  be  included  in  the  new  specifica- 
tions;  now,  therefore,   be   it 

Resolved,  That  the  Southern  Califor- 
nia Chapter  of  the  Associated  General 
Contractors  of  America  believe  that 
jiavement  of  equal  quality  can  be  se- 
cured without  the  payment  of  royal- 
ties; and  furthermore  believe  that  the 
specifications  requiring  the  use  of 
patented  pavements  restrict  free  and 
open  competition  and  that  patented 
paving  specifications  as  such  should  be 
eliminated. 

The  paving  question  came  up  on  pre- 
sentation of  a  request  from  the  Los 
Angeles  trattic  commission  for  an  ex- 
pression of  opinion  from  members  of 
the  A.  G.  C.  A  similar  request  had 
been  sent  to  Los  Angeles  Section, 
American  Society  of  Civil  Engineers,  it 
was  stated,  the  commission  desiring  to 
have  the  views  of  both  engineers  and 
contractors.  A  revision  of  the  city 
street  specifications  is  now  pending  be- 
fore the  city  council,  the  city  engineer 
having  recommended  open  specifica- 
tions. 


ROAD   AVORK   COMMEIVDED 


One  of  the  largest  gasoline  tax 
reconstruction  jobs  contracted  by  the 
state  to  date  was  the  laying  of  thir- 
teen and  three-tenths  miles  of  pavement 
on  the  reconstruction  of  the  upper 
Sacramento-Stockton  road  in  the  vi- 
cinity of  Elk  Grove,  says  A.  E.  Loder, 
highway  engineer  of  the  California 
State  Automobile  Association,  in  the 
current  issue  of  Motor  Land,  Pacific 
Coast  magazine  of  motoring.  This 
section  of  pavement  is  one  of  the 
smoothest-riding  in  the  state,  as  proven 
by  the  vialog,  an  instrument  now  used 
by  the  state  for  measuring  and  record- 
ing the  vibration  and  total  roughness 
of  a  section  of  pavement.  The  instru- 
ment is  attached  to  a  vehicle  and 
driven  over  the  road.  The  total  via- 
bration  per  mile  was  found  to  be  only 
twelve  inches.  The  New  York  State 
Highway  Department,  says  Loder, 
which  uses  this  same  instrument  in  its 
specific?  tions  for  surface  finish,  con- 
siders a  road  satisfactorily  smooth 
with  as  much  as  one  hundred  fifty 
inches  total  vibration  per  mile  as 
recorded  by  the  vialog. 


Exports  of  iron  and  steel  from  the 
United  States  during  July  amounting  to 
138,845  long  tons  was  16  per  cent  less 
than  the  monthly  average  for  the  first 
six  months  of  1924,  while  the  imports 
amounting  to  30,140  tons  was  only  63 
per  cent  of  the  average  for  the  six 
months,  according  to  Luther  Becker, 
chief  of  the  iron  and  steel  division  of 
the   department   of   commerce, 


The  current  issue  of  the  National 
Bulletin  of  the  Association  of  Building 
Trade      Employers,      Cleveland,       Ohio, 

says: 

The  passing  of  Labor  Day  marks  the 
beginning  of  a  new  construction 
period,  and  it  is  therefore  advisable  to 
look  into  the  future  of  the  industry 
for  the  remaining  four  months  of  the 
.vear.  The  summer  months  usually 
show  a  slight  let  down  in  the  industry, 
but  the  first  of  September  invariably 
brings  a  resumption  of  activities. 
Conditions  are  more  stable  now  than 
they  have  been  any  time  this  year.  No 
marked  wage  fiuctutions  either  upward 
or  downward  are  in  sight.  The  ma- 
terial market  is  operating  on  an  even 
keel  and  there  is  every  reason  to  be- 
lieve that  there  will  not  be  much  de- 
viation from  present  prices  during  the 
balance  of  the  year.  Many  investors 
have  been  waiting  for  assurance  that 
building  costs  have  been  stabalized  and 
undoubtedly  the  next  few  weeks  will 
bring  out  a  large  number  of  projects 
which  were  held  up  during  the  early 
part  of  the  season.  Conditions  in  other 
lines  are  rapidly  improving.  The 
American  farmer  is  in  a  better  position 
today  than  for  some  time  past.  It  is 
estimated  that  the  value  of  crops  this 
year  exceeds  that  of  last  year  by 
.$700,000,000.  Four  lines  of  manufactur- 
ing, namely,  iron  and  steel,  motors, 
textile,  and  leather  are  rapidly  return- 
ing to  normal  conditions.  Money  is 
plentiful  and  interest  rates  are  low. 
Taking-  all  these  various  phases  into 
consideration  it  becomes  evident  that 
for  the  balance  of  1924,  at  least,  condi- 
tions in  the  construction  industry  will 
be  good. 


HIGHWAY       COMMISSION       AWARDS 
BRIDGE  AND  ROAD   CONTRACTTS 


The  California  Highway  Commission 
awarded  contracts  for  paving  1.7  miles 
of  the  Chico-Orland  lateral  and  for  the 
construction  of  seven  small  bridges 
and  a  weir  across  Pit  River,  near  Bei- 
ber,  Lassen  County,  on  the  Redding 
Alturas   lateral. 

The  paving  contract  was  awarded  to 
the  Chico  Contracting  Company  for 
$32,903.50  against  an  engineer's  esti- 
mate of  $37,976.  It  will  be  of  the  as- 
phalt concrete   type,   twenty  feet  wide. 

The  Beiber  bridges  will  be  construct- 
ed by  the  firm  of  Horn,  Hart  and  Sav- 
age, of  Red  Bluff,  who  bid  $50,067.54 
against  an  engineer's  estimate  of  $64,- 
331. 

Butte  County  will  recompense  the 
state  for  approximately  half  of  the 
cost  of  the  Chico  paving  and  Lassen 
County  will  repay  the  state  for  the 
Beiber  bridges  over  a  period  of  two 
years. 


1933   LIME    SALES 


The  Lime  sold  in  the  United  States  in 
1923,  as  recorded  by  the  Geological 
Survey,  Department  of  the  Interior, 
amounted  to  4,069,830  short  tons,  valued 
at  $39,934,707,  an  increase  of  12  per 
cent  in  quantity  and  20  per  cent  in 
value  over  1922.  Lime  sold  for  con- 
struction "work  increased  15.5  per  cent, 
that  sold  for  chemical  use  16  per  cent, 
and  that  sold  for  liming  land  decreased 
14  per  cent.  Hydrated  lime,  which  is 
included  in  the  total  given,  increased 
10   per   cent. 
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ALONG  THE  LINE 


THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


"Conditions  in  the  construction  industry  are  now  more  stable  than  they 
have  been  at  any  time  since  the  end  of  the  war,"  says  A.  AV.  Dicl<.son,  executive 
secretary  of  the  National  Association  of  Building  Trades  Employers.  Con- 
tinuing he  says,  "There  are  no  immediate  prospects  of  wage  increase  being 
demanded'  by  men  in  the  building  trades  and  present  rates  will  undoubtedly 
prevail  for  the  balance  of  this  year.  The  apprenticeship  training  movement 
which  began  some  little  time  ago  has  spread  until  it  now  covers  the  entire 
country  and  thousands  of  boys  are  helping  to  relieve  the  labor  shortage.  Every 
craftsman  in  the  industry  is  employed,  but  no  cities  report  a  labor  shortage 
at  this  time.  It  is  unlikely  that  there  will  be  any  appreciable  slowing  up_ 
during  the  coming  winter,  since  the  building  public  in  general  has  learned 
that  under  modern  methods  of  construction,  work  can  be  conducted  during 
the  cold  months  Just  as  economically  as  it  can  during  warm  weather.  Material 
manufacturers  do  not  anticipate  any  very  serious  change  in  material  costs 
during  the  balance  of  the  year.  In  many  lines  recent  plant  expansions  have 
made  it  possible  for  the  manufacturers  to  take  care  of  the  increased  business 
in  an  expeditious  manner,  this  is  especially  true  in  the  case  of  brick  and 
cement.  The  railroads  are  in  better  position  now  than  ever  before  to  handle 
building  material  shipments  and  it  is  very  rarely  that  a  job  is  held  up  awaiting 
receipt  of  materials.  Contractors  as  a  whole  through  their  experience  of  the 
last  two  or  three  years  in  handling  an  ever  increasing  volume  of  work  have 
adopted  better  business  methods  and  are  now  able  to  successfully  meet  a 
situation  which  before  the  war  would  have  left  them  helpless." 


One  billion  minutes  have  elapsed  since  the  birth  of  Christ,  but  1.560,000,000 
barrels  of  cement  were  used  in  the  United  States  in  the  past  twenty  yours, 
according  to  a  statement  made  by  President  Affleck  of  the  Universal  Portland 
Cement  Co.  before  the  recent  convention  of  the  American  Concrete  Institute, 
an  organization  of  architects,  engineers,  contractors  and  other  builders:  The 
speaker  declared,  in  illustrating  the  enormous  amount  of  concrete  used,  that 
in  the  past  twenty  years  this  industry  might  have  supplied  material  for  a  solid 
concrete  monument  similar  to  the  Washington  monument,  which  would  have 
been  1,645  feet  square  at  the  base  and  16,529  feet  high.  Even  if  it  went  down 
to  bed  rock  for  foundation,  the  question  was  raised  whether  any  spot  on  the 
earth  could  sustain  so  heavy  a  concentrated  load.  "There  were  1,560,000,000 
barrels  of  cement  used  during  this  period,"  Mr.  Affleck  declared.  "And  as 
cement  is  used  for  making  concrete  and  as  concrete  is  permanent,  nearly  all 
this  concrete  still  continues  to  serve  a  useful  purpose.  Unlike  most  products  it 
is  used  but  not  consumed.  Similarly,  all  the  wages,  labor,  quarrying,  trans- 
portation and  financing  represented  in  concrete  construction  become  permanent 
contributions  to  the  country's  social  and  industrial  progress." 

A  somewhat  novel  idea  to  encourage  home  building  has  just  been  in- 
augurated by  the  town  of  Radville,  Sask.  The  council  has  decided  to  give  a 
residential  building  lot,  entirely  free,  to  any  prospective  builder  who  agrees  to 
build  a  house  of  a  value  not  less  than  $800  within  twelve  months  of  making- 
application.  As  soon  as  the  residence  is  completed,  the  town  will  grant  title 
to  the  lot,  the  only  cost  to  the  owner  being  the  cost  of  transfer.  The  town  has 
acquired  a  number  of  good  lots  through  non-payment  of  taxes  and  has  decided 
on  the  above  plan  rather  than  have  them  on   their  hands  any  longer. 


Construction  work  hereafter  in 
Houston,  Texas,  will  proceed  regardless 
of  whether  it  is  done  by  union  or  non- 
union men,  according  to  a  statement 
recently  issued  by  the  Board  of  Di- 
rectors of  the  Associated  General  Con- 
tractors of  America,  Houston  Chapter. 
The  report  states  that  during  the  last 
5  weeks,  work  has  been  tied  up  on  ac- 
count of  jurisdictional  disputes  be- 
tween the  trades  and  that  for  the  past 
12  months  numerous  stril^es  have  been 
called  for  the  same  reason.  Relative 
to  the  question  of  collective  bargaining, 
the  report  says,  "we  have  no  objectiion 
to  collective  bargaining  or  to  working 
a  craft  intact  upon  a  specific  job,  but 
we  do  object  to  and  will  countenance 
no  further  sympathetic  strikes  and 
affiliations  v\^hich  serve  no  purpose  ex- 
cept one  of  discord  and  controversy. 
We  expect  in  the  future  to  man  our 
jobs  as  we  see  fit,  taking  into  con- 
sideration the  economic  feature  and 
the  time  phase." 

The  United  States  Steel  Corporation 
and  other  concerns  affected  have  noti- 
fied the  federal  trade  commission  that 
they  will  conform  "insofar  as  it  is 
practicable  to  do  so"  to  the  commis- 
sion's order  directing  abandonment  of 
the  Pittsburgh-phis  system  of  estab- 
lishin;r  prices.  The  decision  was  made 
public  ijy  the  commission,  the  re- 
spondents having  determined  to  con- 
form "without  admitting  the  validity  of 
said  order  or  the  jurisdiction  of  the 
commission  to  make  the  same." 


In  the  opinion  of  .James  A.  Baird, 
President  of  the  Fuller  Company,  the 
solution  of  the  apprenticeship  training 
problem  lies  largely  with  the  archi- 
tect. Baird  suggests  that  the  Ameri- 
can Institute  of  Architects  outline  a 
practical  field  training  plan  for  ap- 
prentices to  be  called,  "the  Institute 
Plan,"  and  then  see  to  it  that  each 
set  of  specifications  leaving  an  archi- 
tect's office  contains  the  following 
clause,  "the  contractor  and  each  sub- 
contractor shall  employ  the  maximum 
number  of  apprentices  permissable 
under  the  trade  regulations,  the  said 
apprentice  to  be  trained  under  the  In- 
stitute  Plan." 


Eldon  .J.  Daly,  manager  of  the  Ket- 
chikan Spruce  Mills  at  Ketchikan, 
Alaska,  announces  company  will  ex- 
pend $150,000  in  improvements  to  what 
is  already  Imown  as  the  largest  saw- 
mill in  Alaska.  A  new  mill,  electrically 
poera'.ed,  and  a  large  dock  is  included 
in  the  improvements.  Steam  power 
equipment  will  be  installed  to  drive 
the  generators  for  the  plant 


As  proof  of  the  contention  of  the 
United  States  Department  of  Com- 
merce, that  building  construction  is 
feasible  the  year  round,  is  the  state- 
ment of  a  large  general  contracting 
company  in  New  York  that  during  the 
ten-year  period  1913-1923,  its  average 
lost  time  during  winter  on  account  of 
weather  conditions  amounted  to  only  11 
days  annually. 


Small  towns  throughout  the  st:i 
that  have  had  difficulty  in  keeping 
their  road  work  and  constructing  n 
thoroughfares  will  be  benefited  b> 
decision  handed  down  by  Attorn 
General  U.  S.  Webb,  who  rules  that 
county  may  contribute  from  its  couii 
motor  vehicle  fund  to  any  incorporai 
city  or  town  within  its  borders  f 
construction,  maintenance  and  reD<,i 
to  roads  and  bridges. 


McKtty-Schruth  Engineering  < 
contracting  engineers,  405  Los  .\ 
geles  Railway  Bldg.,  L,os  Angeles,  h:i 
succeeded  to  and  combined  the  orga 
zations  of  the  McKay  Engineering  i 
of  Los  Angeles  and  Charles  M.  Schru 
general  contractor,  of  Minneapolis.  1 
company  will  specialize  in  bride 
wharf  construction,  concrete  constn 
tion,  sewers,  paving  and  water  systei 


Roy  L.  Greene,  county  engineer 
Lewis  County,  Washington,  has  1.. 
elected  president  of  the  County  En^ 
neers'  Association  of  Washing! 
State.  E.  J.  Cantonwine.  Walla  V.';, 
county  commissioner,  was  elected  p.  ^ 
ident  of  Washington  County  Comni 
sioners  Association.  The  two  bod 
recently  closed  their  annual  convr  i 
tions  at  Bellingham,   Wash. 


Builders'  Service  &  Supply  Co.,  wi 
the  principal  place  of  business  as  .s 
Jose,  has  been  incorporated  to  maii 
facture  and  deal  in  building  suppli 
The  directors  are:  C.  K.  Argall.  CI;- 
R.  Argall,  Claude  Stark.  Leroy 
Moore,  Charles  M.  Richards.  Charles 
Argall  and  John  G.  Chesnutt,  all  r. 
dents  of  San  Jose. 


Election  will  be  held  about  Xovi  i 
ber  18  to  vote  bonds  of  approximati 
$12,000,000  to  finance  the  conslructi- 
of  sewers  in  the  Los  Angeles  Aletr 
politian  Sewer  District. 


Colusa  County  Supervisors  contti 
plate  bond  issue  to  finance  addition 
county  roads.  New  roads  in  the  vici 
ity  of  Princeton,  Grime»  and  Williai 
are  proposed. 

ud  C. 


F.  T.  Georgeson,  arcnitect.  i 
Tabor,  engineer,  announce  the  remo 
of  their  offices  to  the  Stjanda 
Kldg.,  Sixth  and  G  streets.  Eureka. 


Victor  Lemoge  of  San  Francisco  ha 
been  re-elected  president  of  the  Cali 
fornia  State  Association  uf  Electricii 
(  ontractors  and  Dealers. 


John    Coefield    of    San    Francisco    I 
lictn   re-elected  president  of  the  Uni 
States       Association       of       Journeyn 
Plumbeis    and       Steamfilters       of 
United    States   and    Canada. 


John    Blair    Buchanan    has    been    ajt 
inted    purchasing   agent    for    the   cit> 


C.  M.  Knnis  has  resigned  as  city  i 
g'neer  ot  Chico.  His  successor  has  i 
yet  been   appointed. 

F.    E.    Weymouth,    chief    engineer 
the   U.   S.   Bureau   of   Reclamation,    li 
resigned  to  enter  private  practice. 
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\i'i'oi\T       t  o3niri"ri:i-:       o\ 

<)\Kl.A\n   UllI.UIMi    LA\\> 


AriiriB  on  the  suggestion  of  Frank 
A.  t'olhourn  .commissioner  i,t  public 
health  and  safety  for  the  city  of  Oak- 
ianil,  the  DuiWers'  Exchange  of  Ala- 
medu  County  will  appoint  a  committee 
to  confer  with  representatives  of  East 
Bay  cities  on  the  proposal  to  harmon- 
ize building  ordinances,  it  is  stated  by 
H.  D.  Jones,  a  director  of  the  exchange. 

This  week  the  committee  will  meet 
with  Oakland  city  ofliciala  as  the  first 
step  in  the  movement,  which  carries 
the  general  indorsement  of  East  Bay 
builders,  according  to  Jones. 

At  later  conferences  with  officials  of 
other  East  Bay  cities  it  is  hoped  to 
lay  the  groundwork  for  a  form  of 
building  ordinance  which  will  comply 
with  local  re<|Uirements  and  at  the 
aame  time  do  away  with  the  confusion 
now  said  by  builders  to  be  caused  by 
the  wide  divergence  in  seven  sets  of  or- 
dinances. 

Under  present  conditions,  with  city 
boundary  lines  but  causualLv  defined, 
.nnd  with  frequent  and  unannounced 
changes  in  building  ordinances,  con- 
fusion and  sometimes  heav.v  financial 
loss   occjisioniilly    results,    builders   say. 


.  tiers  are  being  sent  to  architects 
....  Secretary  E.  Earl  Glass  of  Southern 
California  Chapter,  Associated  General 
Contractors,  notifying  them  that  the 
Chapter  has  adopted  and  has  decided  to 
make  effective  at  once  a  rule  requiring 
that  bids  on  all  projects  costing  more 
than  JIOO.OOO  be  opened  in  the  presence 
of  bidders.  This  rule  was  proposed  and 
adopted  a  year  ago,  but  has  been  held 
in  abeyance  pending  assurance  of  co- 
operation on  the  part  of  architects  and 
engineers.  A  score  of  the  leading  ar- 
chitects of  Los  Angeles  have  expressed 
their  willingness  to  co-operate  and  the 
Chapter  has  decided  to  make  the  rule 
effective.  Members  will  refuse  to  sub- 
mit bids  on  jobs  when  the  owners  de- 
cline to  open  bids  in  the  presence  of 
the  bidders.  The  rule  as  adopted  by 
the   Chapter   is   as    follows: 

"All  proposals  estimated  by  the 
owner's  architect  or  engineer  to  cost 
over  $100,000  shall  be  opened  and  read 
by  the  owner  or  his  agent  at  the  pre- 
arranged time  and  place  and  in  the 
presence  and  hearing  of  such  bidders 
or  their  representatives  as  care  to 
attend."  ' 


SACRAMENTO     AVl.XS     AGAIN 

ii      cup  for   100    per  cent  attendance 

-■   annual   convention   of  the   State 

^■iation     of    Electrical     Contractors 

IJealers    was    awarded     to     Sacra- 

"ii>    for   the   second    time,    following 

^1  lie    close    of    the    convention    at    Santa 

|i'ruz.      Winning   the    cup    a    third    time 

'will  give  the  capitol  city  interests  per- 

■i-nt    possession. 

iioll  of  the  members  of  the  asso- 
iR  will  be  taken  in  the  immediate 
I  -■  b.v  the  association  to  determine 
lier  the  1925  convention  will  go  to 
-a  or  Santa  Cruz.  The  poll  will 
ilien  by  mail. 


I     BUILDERS      IN   CHARITY      IJRIVE 

:  The  Contra  Costa  County  Builders' 
•Exchange  T-;ith  headriuarters  in  Rich- 
nond  has  appointed  the  following 
I  ommiltee  to  assist  in  the  drive  for 
|unds  for  the  Community  Chest:  J.  L. 
|-;akle.  captain:  W.  Snelnrove,  Herbert 
>.  Baker,  R.  W.  Timmons,  Jame.=;  Wal- 
ler, Charles  H.  Brown  and  E.  K.  Hig- 
.cms. 


Strikes   Cost    Public   Millions — 

Open   Shop   Labor   is   on   Increase 


strikes  cost  the  American  public 
$550,000,000  last  year;  and  they  cost  it 
nearly  $10,000,000,000  in  the  last  ten 
years. 

This  was  the  startling  statement 
brought  out  by  the  committee  on  labor 
relations  in  its  report  to  the  National 
Association  of  Manufacturers  at  its 
recent  gathering  in  New  York. 

Not  only  is  union  labor  expensive  in 
that  way,  the  report  points  out,  but  in 
one  industry  alone — housing — the  open 
shop  method  of  construction  provided 
37  per  cent  more  new  homes  per  10,000 
of  population  in  the  last  year  than  did 
tile    closed    shop    method. 

The  committee,  of  which  S.  W.  Utley, 
vice-president  of  the  Detroit  Steel 
Products  Co.  is  president,  reported  also 
that,  while  in  1!I20  the  unions  had  as 
members  about  29  per  cent  of  the  or- 
ganized labor,  last  year  they  had  only 
20  per  cent  of  such  labor  enrolled.  This 
indicated  a  loss  of  9  per  cent  in  their 
aggregate  standing  in  two  years. 

Calling  attention  to  the  fact  that  this 
is  a  political  year,  the  committee  said: 

The  open  shop  question  is  much  more 
than  one  of  political  scope,  and  it  can- 
not, in  the  final  analysis,  be  settled  in 
the  political  arena.  It  is,  rather,  an 
economic  issue,  although  in  the  phil- 
osophy of  the  closed  shop  leaders  a 
menace  to  our  political  institutions  and 
to  law  and  order  is  clearly  presented. 

The  committe  expressed  the  opinion 
that  if  existing  laws  were  enforced  im- 
partially, if  order  were  maintained, 
there  would  be  no  need  of  considering 
the  political  expediency  of  the  princi- 
ple of  the  open  shop.  It  also  presented 
the  following  conclusions: 

Public  welfare  must  be  the  para- 
mount consideration,  and  it  is  the  duty 
of  the  American  employers  continually 
to  make  known  to  the  public  the  com- 
munity advantages  of  the  open  shop. 
They     should       likewise       continuously 


maintain  their  open  shops  as  desirable 
places  in  which  to  work  so  that  work- 
ers will  refuse  to  longer  rely  on  the 
spurious  promises  of  the  closed  shop 
agitator. 

We  must  remember  that  the  open 
shop  is  not  a  panacea.  It  prevents  cer- 
tain grave  industrial  evils;  it  permits 
and  fosters  sound  practices  and  con- 
structive co-operation  between  employer 
and  employe,  which  are  impossible  un- 
der the  closed  shop  and  which  are  ab- 
solutely essential  to  our  industrial  ef- 
ficiency and  prosperity  and  hence  our 
national  progress.  Every  practicable 
method,  moreover,  should  be  used  to 
make  clear  to  American  "workers  the 
unsoundness  of  the  closed  shop  phil- 
osophy and  the  proposals  and  argu- 
ments of  those  who  would  destroy  our 
present  economic  structure.  To  main- 
tain relations  with  employes  upon  a 
basis  of  that  confidence  and  under- 
standing which  grows  out  of  a  recogni- 
tion of  mutual  interest  has  become  one 
of  the  functions  and  tests  of  good  man- 
agement. 

The  position  and  leadership  of  Amer- 
ica as  an  industrial  nation  have  been 
established  under  predominatly  open- 
shop  conditions.  The  wages  and  stand- 
ard of  living  of  our  workers  are  the 
highest  the  world  has  ever  seen.  Every 
increase  in  closed  shop  control  of 
American  industry  imperils  our  na- 
tional economic  standards  and  su- 
premacy. 

The  members  of  this  association  can, 
in  our  opinion,  profitably  give  consid- 
eration to  the  best  methods  of  non- 
commercial and  systematic  education  of 
their  workers  as  to  the  fundamental 
facts  of  industry  and  their  proper  sig- 
nificance. 

The  need  of  this  is  apparent  not  only 
in  the  economic  practices  of  the  closed 
shop  system,  but  even  more  strikingly 
in  the  philosophy  of  the  closed  shop 
and  similar  subversive  movements,  pre- 
senting a  very  real  menace  to  our  fun- 
damental American  institutions,  the  re- 
port concludes. 


MASTER       PAINTERS       "SMOKE"    AT 
PALO    ALTO 


MATERIAL  DEALERS  MEET 


Palo  Alto  master  painters  entertain- 
ed the  e.xecutive  board  of  the  state 
association  and  the  master  painters  of 
the.  peninsula  Sept.  18,  at  a  smoker 
given  in  the  Palo  Alto  Community 
House. 

Invited  guests  were  present  from 
the  peninsula  cities  of  San  Bruno,  Bur- 
lingame,  San  Mateo,  San  Carlos,  Red- 
wood City,   Palo  Alto  and  Mayfield. 

Members  of  the  executive  board  rep- 
resenting the  associations  of  the  larg- 
er cities  of  the  state  were  present  in 
force. 

After  the  regular  monthly  meeting 
short  speeches  were  made  by  George 
Bowen  of  San  Francisco,  first  vice 
president  of  the  state  organization;  by 
Past  Presidents  W.  M.  Herman  of  San 
Jose,  N.  McDonald  of  Alameda,  Max 
Cohn  of  San  Francisco,  J.  W.  Realy  of 
Oakland,  C.  E.  Irwin  of  Berkeley.  F. 
LaTorres  of  San  Francisco,  H.  Mc- 
Manus  of  Oakland,  and  by  the  state 
secretary  W.  Wooley  of  Burlingame. 

James  Stroner  and  O.  E.  Sivertsen 
made  up  the  entertainment  committee. 
T.  W.  Von  Hacht,  M.  M.  Sorrells,  H. 
ICangieser,  W.  Wooley,  L.  B.  Winiger 
and  L.  H.  Brown  acted  as  a  reception 
committee. 


A  meeting  of  the  Material  Dealers' 
Association  of  California  was  held  in 
the  Hotel  Senator,  Sacramento,  Fri- 
day, Sept.  12  and  matters  of  importance 
discussed.  Ralph  D.  Wilcox  of  Stock- 
ton  presided. 

In  addition  to  discussing  matters  af- 
fecting the  distribution  of  materials 
and  present  business  conditions,  re- 
ports were  submitted  showing  the  out- 
look for  the  construction  industry  in 
the  Northern  and  Central  California 
sections. 

Among  those  in  attendance  at  the 
meeting  were:  Vincent  Persons  and 
Tlios.  Moyle,  Sacramento;  Fred  Schig- 
ner,  Joseph  Russo,  A.  Abrevo  and 
Robt.  H.  Borchers,  San  Jose;  H,  C. 
Mack  and  t,.  B.  McGuire,  Santa  Rosa; 
Carl  B.  Stoner,  San  Mateo;  Alex. 
Rhodes  and  Frank  Miller,  Oakland  and 
Wm.  J.   Feary,  San  Francisco. 


BUILDERS    BANQUET 


Forty  members  of  the  Napa  County 
Builders'  Exchange  attended  the  sec- 
ond annual  banquet  of  the  organization 
in  the  Native  Sons'  Hall  Building,  Napa, 
Sept.  15.  Addresses  were  made  by  B. 
W.  Doughty,  president  of  the  Ex- 
change, Earl  Wilson,  Frank  Pond  and 
A.   C.  McNair  of  St.  Helena. 


BUILDING     AND      ENGINEERING      NEWS  Saturday,    September 


I 


TRADE  NOTES 


The  Owen  Oregon  Lumber  Co.  will 
erect  its  main  plant  in  Medford,  Ore., 
according  to  Jas.  H.  Owen,  general 
manager.  The  plant  will  be  laid  out 
on  a  100-acre  site.  Approximately 
$1,000,000  will  be  e.xpended  in  buildings 
and  eriuipment.  Improvements  include 
the  enlargement  of  the  mill  pond,  new 
planing  mill  with  equipment,  storage 
sheds,  20  kilns,  lath  mills,  construction 
of  a  railroad,  machine  shops,  storage 
and  supply  sheds.  Work  on  the  lath 
mills,  with  a  capacity  of  15,000  per 
day,   has   already   been   started. 

The  Builders  and  Material  Exhibit 
Company  of  San  Francisco  has  in- 
vaded the  Oakland  field.  Taking 
cognizance  of  the  rapid  strides  made 
in  building  throughout  the  East  Bay 
district,  this  organization  has  decided 
to  place  an  exhibit.  The  second  floor 
of  the  Harold  Holmes  building,  north- 
east corner  of  Fourteenth  and  Madison 
streets,  has  been  leased  which  will 
allow  10,000  square  feet  for  exhibit 
purposes.  Work  of  installing  the  ex- 
hibit is  now  under  way. 


Tacoma,  Wash.,  will  have  the  only 
felt  mill  west  of  the  Mississippi  river 
and  north  of  California  within  two 
months,  according  to  J.  E.  Berkheimer, 
head  of  the  Berkheimer  Manufacturing 
Company,  which  firm  produces  roofing 
paper  and  coal  tar  products.  Construc- 
tion of  the  plant  has  already  been 
started  at  Center  and  M  Sts.,  Tacoma. 


Dyer  Bros.  Golden  West  Iron  Works 
will  shortly  commence  the  ere<;tion  of 
a  stock  shed  at  the  northeast  corner  of 
Sixteenth  and  Rhode  Island  streets, 
San  Francisco.  The  structure  will 
cover  an  area  of  100  by  400  feet  and 
will  be  thirty  feet  in  height.  Construc- 
tion   is    estimated   at    $30,000. 


Power  Plant  Engineering  Co.,  1933 
Fifth  avenue,  Seattle,  has  opened  a 
branch  office  at  443  Stark  street,  Port- 
land, Ore.,  with  P.  D.  Campbell  in 
cvharge.  Campbell  was  formerly  with 
the  Walworth  Manufacturing  Company. 


F.  P.  Ingel,  C.  W^  Fenton  and  Roy  X. 
Francis  have  formed  a  co-partnership 
and  will  operate  under  the  trade  names 
of  Offerbach  Electric  Company  and 
Golden  Gate  Radio  &  Electric  Co.  at 
1346    Polk    St.,    San   Francisco. 

John  Douglas  Co..  manufacturers  of 
plumbing  goods,  has  opened  offices  and 
warehouse  quarters  at  1345  Howard 
street,  San  Francisco.  J.  H.  Mulrein 
is   San   Francisco   representative. 


General  offices  of  Gladding,  McBean 
&  Co.,  formerly  '  located  on  the  6th 
floor  of  the  Crocker  Bldg.,  have  moved 
to  the  5th  floor,  SCO  Market  street,  San 
Francisco.     Telephone  Douglas  540. 


L.  C.  Osborn,  engaged  in  the  electri- 
cal business  in  Bakersfield  since  1907 
has  purchased  the  Kern  Valley  Elec- 
trical Company  in  Chester  Ave.,  that 
city. 


Richard  H.  Thompson,  electrical  con- 
tractor, manufacturing  the  Comet 
Flasher,  announces  the  removal  of  his 
quarters  from  752  Turk  street  to  2237 
Fillmore  street,  San  Francisco. 


Jas.  J.  and  Thomas  P.  Cusick,  3269 
24th  St.,  San  Francisco,  have  filed 
notices  of  ro-partnership  and  will  op- 
erate under  the  trade  name  of  .Acme 
Window  Shade   Company. 


Bid    Bonds    Easily    Secured— Not 

Guarantee    of    Contractors    Worth 


By   A.   H.    HOTKt 


the 


rieau    Contraclor 


The  $100,000  plant  of  the  Enwood 
Sand  &  Rock  Company  at  Roseville  is 
now   in   operation. 


In  many  instances,  laws  are  such 
that  they  permit  a  bid  bond  to  be  at- 
tached to  a  proposal  for  public  works. 
But  on  account  of  technicalities  that 
are  not  easily  discovered,  if  the  con- 
tract were  awarded  to  an  exceptional- 
ly low  bidder  the  bid  bond  might  not 
be  of  any  value  whatever.  For  this 
reason,  the  use  of  bid  bonds  seems  to 
be  on  the  wane  in  many  states  and  lo- 
calities. 

It  appears  that  these  bid  bonds  are 
and  have  been  issued  by  underwriters 
without  carrying  any  oljligation  on  any 
of  them  to  bond  the  bidder  in  case  he 
is  successful.  Under  these  conditions, 
the  bid  bond  would  appear  to  be  worse 
than  useless,  and  for  that  reason  should 
be  eliminated  in  all  localities  in  which 
this  is  the  case.  This  type  of  bid  bond 
was  formerly  in  effect  in  New  York, 
but  was  dispensed  with  there  some 
years  ago. 

Some  of  the  advantages  of  submitting 
bid  bonds  with  proposals  at  highway 
lettings  are  that  no  interest  needs  to 
be  paid  on  the  amount  of  the  bid  bond, 
nor  are  contractors'  funds  tied  up  if 
exceptional  delays  are  caused  in  award- 
ing contract;  .whereas  the  use  of  certi- 
fied checks  requires  that  the  contractor 
must  decide  several  days  in  advance  on 
just  which  projocts  he  will  bid.  The 
amount  of  his  bid  on  each  of  these 
projects  also  must  be  determined  in 
order  that  he  may  secure  the  proper 
amount  and  number  of  certified  checks 
for  each  project,  and  see  that  these 
certified  checks  are  properly  delivered 
to  the  place  at  which  the  letting  is  to 
\)e  held.  This  is,  of  course,  exceedingly 
difficult,  especially  at  times  when  the 
contractor  is  bidding  on  work  several 
states   distant   from   his   home  office. 

When  certified  checks  are  required  at 
highway  lettings,  a  smaller  number  of 
bids  apparently  is  submitted  than  when 
bid  bonds  are  in  use;  but  there  still  is 
ample  competition.  It  is  true  that  when 
bid  bonds  are  permitted  in  lieu  of  certi- 
fied checks,  bids  are  submitted  by  many 
who  have  not  the  experience,  the  capi- 
tal, or  the  equipment  to  warrant  their 
liidding  on  the  large  projects  they  do 
bid  on. 

When  we  analyze  the  procedure  in 
securing  certified  checks  and  the  pro- 
cedure in  securing  bid  bonds,  we  find 
in  the  one  case  that  it  is  necessary  for 
the  contractor  to  secure  certified 
checks  from  a  banking  institution, 
and  in  the  other,  from  some  represen- 
tative of  a  bonding  company.  In  order 
to  secure,  say,  a  $50,000  guarantee, 
much  more  preparation,  explanation, 
and  backing  are  required  to  secure  cer- 
tified checks  totaling  this  amount  than 
to  secure  bid  bonds  in  this  amount 
from  some  one  of  the  many  representa- 
tives of  the  bonding  companies, 
especially  when  there  are  so  many 
bonding  company  representatives  who 
have  the  authority  to  give  out  these 
bid    bonds. 

In  a  given  community  there  probably 
are  five  or  six  banks  that  might  bf 
willing  lo  give  a  contractor  certified 
checks  totaling  $50,000.  In  this  same 
community  there  probably  are  three 
times  as  many  representatives  of  bond- 
ing companies  who  would  have  au- 
thority to  give  bid  bonds  for  much 
larger  amounts  if  they  so  desire:  so 
that  the  chances  of  an  irresponsible 
contractor's  securing  a  bid  bond  in  this 
community  in  lieu  of  a  certified  check 
are  at  least  three  to  one,  since  only 
the  judgment  of  the  representative  of 
the  bonding  company  is  involved.  And 
his  judgment  miglu  be  influenced  be- 
cause he  is  paid  a  substantial  commis- 
sion on  the  performance  bond  premium: 
whereas  in  the  case  of  the  bank,  the 
cashier    or    the    president    authorizing 


the  certified  check  secures  but  the 
regular  rate  of  interest,  which  goes  not 
to  his  personal  benefit,  but  to  the  in- 
stitution   he    represents. 

In  other  words,  the  representative  of 
the    bonding   company   is    interested    in 
making  a  bid  bond  because  he  person- 
ally  secures   a   substantial   commission 
for  doing  so   if  the   contractor   secures 
the    award,    whereas    the    banker    per-, 
sonally   secures   nothing.     Therefore   it . 
is   not  difficult   to   understand   that   the  I 
bank  Is  going  to  be  very  sure  that  the: 
ci>ntractor  is  in  proper  shape  to  handle  . 
the  work  before  giving  him  a  certified  « 
check,    while    the    bond   agent   will    en-.i 
deavor   to  write  as  many  bid  bonds  asij 
possible    at    a    letting    in    order    to    in-l| 
crease  his  chances  of  securing  for  him-  I 
self    personally    the     commissions    de- r 
rived  from  a  successful  award.  ( 

Almost  all  bid  bonds  are  written  the* 
day  of  the  letting,  when  not  as  much  j 
consideration  of  the  actual  facts  can  j 
be  given  as  when  certified  checks  are! 
arranged  for  in  a  very  deliberate  way  | 
days  in  advance  of  a  letting.  j 

It  is  common  knowledge  that  at  some  j 
of  the  highway  lettings  there  were  j 
many  bid  bonds  written  for  contractors} 
that  were  not  even  reported  to  the) 
bonding  company's  executive  offices  by  4 
agents  writing  them,  indicating  how  | 
far  these  practices  have  gone  in  the< 
promiscuous  writing  of  bid  bonds  by  i 
representatives  of  the  bonding  com-  i 
panics  who  happened  to  have  the  blank* 
forms  to  execute.  It  also  is  known  > 
that  some  contractors  have  been  given  * 
blanlc  forms  of  bid  bonds  to  fill  out  foi  « 
whatever  amount  they  saw  fit. 

The     fact     is    recognized    that    there  i 
have   been   altogether   too    many   irres-  ' 
ponsible     representatives     of     bonding 
companies    writing    bid    bonds    for    if 
responsible  contractors  and  that  the  ex. 
ecutives  of  some  of  the  better  class   of 
bonding   companies  do   not  intend   thati 
this   practice    shall    prevail.      Xeverthe-( 
less,    it    does    prevail;    and    until    it    is' 
eliminated,   certified   checks,   which   are'' 
not  given  out  without  serious  consider-', 
ation,    seem    to    be    a    better   guarant-.' 
and    indicate    that    the    contractor    « 
uses   them   has  used  due  diligence,   ;i 
that    he    is    properly    qualified    for    i 
work. 

Another  advantage  to  the  contractrir 
in   the   use   of  a  certified  check   is   that 
■    he    may    select    the    bonding    compai  ■. 
with   which   he   may   wish    to    place    ' 
lierformance    bond    when    awarded    > 
contract,   which   he     may  not   be     ii 
jjosition   to  do   before      his  bid      is  .^ 
mitted.     He  also  may  elect,  if  it  is  i' 
missible,    to    place    personal    collat. 
as  an  earnest  of  good  faith  in  perfoi. 
ing   the   contract   rather   than    a   surii;. 
company   bond,    which   may   be    less    t  .- 
pensive   to   the   ov,"ner  and   quite  as   •  f- 
fective  as   a   surety   company   perform- 
ance bond. 

In  general,  therefore,  the  opponents 
of  the  bid  bond  cite  the  wholesale  and 
p.omiscuous  distribution  of  blank' 
forms  by  surety  company  agents  which, 
as  indicated  above,  apparently  throws 
the  gates  open  to  any  one  who  tabu- 
lates  figures. 

It  is  held  that  a  great  number  of  ir- 
responsible companies  that  know  noth- 
ing of  estimating,  and  perhaps  less 
about  contractors'  managing  and 
financing,  and  that  have  no  financial 
backing,  are  able  to  submit  proposals.' 
Once  these  proposals  are  submitted,  the 
bidder  se<:ui"es  a  surety  bond,  which  he 
invariably  can.  and  the  slate  is  obliged 
in  mose  cases  to  award  him  the  con- 
tract. On  the  heels  of  this  action  fol- 
lows the  v.hole  gamut  of  dissension, 
evasion,  and  improper  performance  on 
the  part  of  irresponsible  companies  that 
bring  suspicion   on   all   contractors  and 
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k«ep  public  construction   In   :i  state  of 
demorallKatlon. 

It  Is  my  opinion  that  If  ciitlflcd 
ehvcks — and  certlflc-d  checks  only — 
Wt-re  leiiulrtd  at  higliwuy  Icttinns,  and 
the  aiiuiuni  of  the  certified  chock  were 
lomcwhirc  between  7H  and  10  pi  r  cent 
of  the  bid.  the  tendency  would  be  to 
■ecure  bids  only  from  contractors  who 
are  responsible  to  carry  out  the  work 
on  the  basis  of  their  proposals,  and  In 
accordance  with  plans,  specifications, 
and  time  of  completion.  Contractors 
would  be  much  more  careful  in  build- 
ing up  their  proposals,  because  of  the 
fact  that  their  own  perfectly  good  cer- 
tlfled  check,  worth  that  much  of  their 
own  cold  cash,  which  they  aluno  are 
responsible  for,  could  be  held  as  liqui- 
dated damages  if  their  bid  were  ac- 
cepted and  they  refused  to  enter  into 
contract. 


ilie 


iinswer  tu  liie  ques- 
tion— how  much  of  a  given  commodity 
can  a  city  buy — the  Domestic  Distribu- 
tion Department  of  the  Chamber  of 
Commerce  of  the  United  States  has 
Issued  a  pamphlet  giving  statistics 
which  afford  a  key  to  the  iiurchasing 
power  of  the  population  in  tiiirty-one 
distributing  centers  throughout  the 
United  Slates. 

The  publication  contains  tables  based 
on  the  1920  Census  statistics  and  sta- 
tistics gathered  by  the  Department  of 
Labor,  showing  the  character  of  the 
population  of  the  various  centers  and 
the  average  per  capita  consumption. 
By  a  simple  calculation  these  tables 
will  afford  a  method  of  estimating  the 
consuming  capacity  of  these  centers, 
not  only  for  commodities  but  for  many 
specified  articles — information  of  par- 
ticular value  to  manufacturers  and 
distributors   in   fixing  sales   quotas. 

The   centers   for  which   the   necessary 
statistics  are  given  are  Atlanta,   Balti- 
fe,    Birmingham,      Boston,      Buffalo, 
-loago,  Cincinnati,  Cleveland,  Denver, 
'-  Toit,     Houston,     Indianapolis,     Jack- 
sonville.   Kansas      City,    Los      Angeles, 
Memphis,    Minneapolis      and    St.      Paul, 
Mobile,    New   Orleans,    New   York,    Nor- 
folk, Philadelphia,   Pittsburg,   Portland, 
Maine;    Portland,      Oregon;      Richmond, 
St.  Louis,   San   Francisco   and  Oakland, 
t'-avannah,    Seattle,    Scranton. 

The  pamphlet  is  regarded  by  the  Do- 
'  .Stic  Distribution  Department  as 
'  rely  a  beginning  and  as  valuable 
.'■  what  it  does  not  sliow  as  it  is  in 
figures  presented. 

\\'e.  do   not  know,  for  example,"   the 
partment    says    in    its    introduction, 
III-   number  of   retail   groceries    in    the 
lited  States  or  in  any  but  a  very  few 
I    the   cities;   and  of  these   few   we  do 
not  know  how  many  of  them  are  chain 
groceries    or    how    many    are    indepen- 
dently owned.     This  is  true  not  only  of 
groceries  but  of  hardware  stores  and  of 
those    where    hardware    is    sold.      Until 
these  factors  are  known,  until  a  satis- 
factory  enumeration   of   dealers   in   dif- 
•  rent    classes    of    commodities    is    ac- 
iiiplished,    one    of   the    great   elements 
I    .sales  quotas  will  be  lacking." 
Copies    of    the    pamphlet    may    be    ob- 
uiined  from  the  United  States  Chamber 
"f  Commerce,  Washington,   D.   C, 


Pl,.%.STERERS   .STKIKt; 

Several  large  building  operations  are 
lied  up  in  Pittsburgh  due  to  the  refusal 
''C  plasterers  to  work  on  jobs  where 
iirrazzo  workers  affiliated  with  the 
riclvlayers  are  employed.  The  trouble 
larted  when  the  terrazzo  workers, 
.ho  were  formerly  affiliated  with  the 
cement  finishers,  organized  a  local  of 
their  own  and  became  a  part  of  the 
bricklayers  organization.  The  plasterers 
have  been  asked  to  return  to  work  by 
the  Building  Trades  Council  on  all 
jobs  except  where  terrazzo  workers 
are  actually  employed  at  this  time,  but 
so  far  have  not  complied. 


Tablet  Un\eiling  Commemorates 

Patenting  of  Portland  Cement 


Remarks  made  by  Frederick 
W.  Kelley,  president  of  the 
Portland  Cement  Association  in 
presenting  to  the  British  Cement 
Maliers'  Federation  a  memorial 
tablet  commemorating  the  one 
hundredth  anniversary  of  the 
patenting  of  Portland  Cement. 
The  tablet  was  unveiled  and  per- 
manently placed  in  the  town  hall 
at  Leeds,  Kngland.  It  was  re- 
ceived on  behalf  of  the  British 
Cement  Makers'  Federation  by 
the  Lord  Mayor  of  Leeds  and  Sir 
Edwin  Airy. 


We  arc  sathered  here  today  to  pay 
tribute  to  the  memory  of  an  English- 
man of  humble  station,  because  one 
liundred  years  ago  he  secured  a  patent 
upon  Portland  cement  and  in  so  doing 
left  a  definite  footprint  on  the  sands 
of   time. 

Joseph  Aspdin  was  one  of  a  number 
of  his  countrymen  of  honored  name, 
who,  like  John  Smeaton,  discovered  the 
reason  for  the  hydraulic  properties  of 
cement,  or  like  Isaac  Johnson,  perfect- 
ed the  process  of  Portland  cement 
manufacture,  thus  giving  to  the  world 
one  of  its  most  widely  used  and  im- 
portant building  materials. 

Portland  cement  concrete  is  typical 
of  Anglo-Saxon  civilization — flexible  in 
its  early  stages;  not  consuming  its  ag- 
gregates, but  shaping  them  in  a  definite 
constructive  form  which  is  permanent- 
ly useful. 

We  who  have  been  privileged  to  join 
with  our  elder  brothers  in  this  Cen- 
tennial celebration,  stand  in  this  pres- 
ence with  reverence.  We  seem  to  sense 
the  spirit  of  the  generations  of  think- 
ers and  doers  who  developed  and  safe- 
guarded all  that  we  hold  most  dear  in 
our  civilization. 

We  are  grateful  for  the  opportunity 
to  stand  side  by  side  with  you  in  this 
centennial  of  a  triumph  of  peace.  May 
we  always  stand  side  by  side  on  all 
great  issues  affecting  the  welfare  of 
mankind. 

It  is  hard  to  visualize  the  industrial 
conditions  of  one  hundred  years  ago. 
Chemistry  was  generally  confined  to 
laboratory  e.xperiraents.  Power  was 
limited.  Industry  was  largely  in- 
dividual. Man  up  to  this  time  had 
used  materials  as  he  found  them,  pro- 
vided by  nature.  A  few  simple  melt- 
ing, burning  and  grinding  operations 
formed  the   only  exceptions. 

It  required  the  real  pioneer  spirit  for 
Aspdin  to  thoroughly  blend  dissimilar 
materials  ground  to  extreme  fineness 
and  from  them  to  produce  the  new 
Portland  cement  by  burning  and  grind- 
ing. It.  was  the  same  Anglo-Saxon 
spirit  which  has  explored  and  settled 
continents.  The  spirit  which  has  ex- 
amined and  determined  fairly  the  mu- 
tual relations  of  the  men  who  people 
these    continents. 

Progress  is  made  by  men  who  see  a 
little  beyond  their  neighbors  and  act 
upon  their  vision.  Aspdin  without 
modern  tools  or  modern  knowledge, 
did  see,  and  did  take  a  distinct  pro- 
gressive step  from  which  the  "world  has 
ever  since  benefited.  Most  great  in- 
ventions look  easy  in  the  light  of  ac- 
cumulated knowledge. 

What  would  our  present  world  be 
without  Portland  cement?  If  we  are 
wise,  we  sleep  in  concrete  fireproofed 
houses.  We  bathe  in  water  impounded 
by  concrete  dams  and  flowing  through 
concrete  pipes.  We  dress  in  clothes 
the  perfection  of  whose  weave  is  due  to 
vibrationless  concrete  factories  on 
firm  concrete  foundations. 

We  breakfast  upon  food  brought  to 
town  over  concrete  highways  and  pave- 


ments with  I'oncrele  foundations,  from 
farms  having  concrete  silos,  feeding 
floors,  water-troughs,  fence  posts  and 
buildings.  We  pass  to  our  concrete 
office  buildings  through  concrete  sub- 
ways and  over  concrete  platforms  and 
sidewalks. 

We  plan  for  the  transport  of  our 
goods  over  railroads  having  concrete 
bridges,  trestles,  retaining  walls  and 
tunnels,  to  steamships  using  concrete 
docks,  walls,  breakwaters  and  light- 
houses. We  read  our  evening  paper 
by  light  generated  in  machinery  set  on 
concrete  foundations,  the  current  pass- 
ing through  wires  supported  upon  con- 
crete poles  or  placed  in  concrete  ducts. 

Concrete  contributes  to  our  safety, 
comfort  and  convenience,  is  a  thousand 
ways.  Because  of  the  ease  with  which 
it  can  be  used  and  its  relatively  low 
cost.  It  has  permitted  the  accomplish- 
ment of  many  things  not  otherwise 
commercially    practical. 

Had  masonry  been  used  in  the  struc- 
tures which  have  been  built  of  Portland 
cement  concrete  during  the  past  cen- 
tury, the  additional  cost  would  have 
approximated  a  quarter  of  the  present 
public  debt  of  Great  Britain.  This  as- 
sumes that  it  would  have  been  possible 
to  use  other  materials  than  concrete  in 
some   of   these   structures. 

Portland  cement  has  saved  the  world 
this  large  investment  and  has  given 
to  it  comforts  w^hich  it  would  not 
otherwise  have  had.  Its  benefits  are 
multiplying  with  its  increased  produc- 
tion and  use.  It  is  estimated  that  the 
world  used  in  1923  over  50,000,000  tons 
or  260,000,000  barrels  of  Portland  ce- 
ment. 

In  the  century  since  its  invention 
constant  progress  has  been  made  in 
improving  the  quality  of  Portland  ce- 
ment and  in  perfecting  its  use.  This 
work  has  been  largely  due  to  in- 
dividual effort.  Joint  effort  growing 
out  of  a  better  understanding  of  our 
common  problems  should  result  in  even 
better  progress  during  the  next  cen- 
tury. 

All  honor  to  the  British  pioneers  and 
to  Joseph  Aspdin,  a  pioneer  in  that 
branch  of  industry  we  call  ours.  He 
has  done  more  literally  to  bind  the 
world  together  than  all  the  diplomats 
of  all  time. 

The  complete  binding  and  oneness  of 
thought,  of  spirit  and  of  high  purpose 
of  the  Portland  cement  manufacturing 
industry  in  Great  Britain  and  in  the 
United  States  is  exemplified  by  this 
tablet  which  in  the  name  of  the  Port- 
land Cement  Association  of  America  I 
present,  and  now  unveil  as  a  permanent 
evidence  of  our  esteem  and  sincere  good 
will.  I  believe  it  typifies  the  equally 
complete  sympathy  and  regard  existing 
between  our  respective  countries. 


NEW  CONCRETE  MADE  STRONGER 
THAN  ROCK 


What  is  believed  to  be  a  virtually 
indestructible  concrete  mixture  for 
Missouri  roads  has  been  found  by  the 
state  highway  department  test  labora- 
tory. 

A  cylinder  of  solid  concrete,  a  speci- 
men of  a  mixture  being  used  by  a  road 
contractor  in  Newton  county,  was  sent 
to  the  laboratory  for  a  test.  The  re- 
quirement was  that  it  was  to  stand  a 
total  pressure  of  84,000  pounds  without 
cracking  or  disintegrating. 

The  cylinder  stood  a  test  of  200,000 
pounds,  or  7500  pounds  to  the  square 
inch,  which  was  as  high  as  the  labora- 
tory apparatus  registers.  It  came  uot 
of  the  press  apparently  as  firm  as 
when  it  was  put  in.  Under  far  less 
pressure  solid  rock  usually  splits  into 
fragments. 

The  mixture  of  the  record-breaking 
cylinder  was  19 ^^  parts  Portland  ce- 
ment and  2%   parts  chat. 
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Building  News  Section 


APARTMENTS 


Segregated  Figures  To  Be  Taken  Next 
Week 

APT.   BLDG.  Cost,    $75,000 

SAN  FRANCISCO,  E  Hyde  St.,  between 
Greenwich  and  Lombard. 

Seven-story  steel  frame  apartment 
bldg.   (1  apt.  to  each  floor). 

Owner — Withheld. 

Architect  • —  C.  A.  Meusdorffer,  Hum- 
boldt Bank  Bldg.,  San  Francisco. 

Owner    Taking    Segregated    Figures. 
APARTMENTS  Cost,    $15,000 

SAN     FRANCISCO.         NE     Grove       and 

Cole    Streets. 
Three-story     frame    and     stucco     brick 

veneer    apartment    building     (12    3 

and   4   room   apts.) 
Owner — M.   P.   Storeheim. 
Architect — C.   O.  Clausen,   Hearst   Bldg.. 

San   Francisco. 


Sub-Contracts   Awarded. 

APARTMENTS  Cost,  $ 

SAN  FRANCISCO.  No.  2000  Washing- 
ton St. 

Ten-story  reinforced  concrete  apart- 
ment house. 

Owner — Two  Thousand  and  Si.K  Wash- 
ington St. 

Architect  —  C.  A.  Meussdorffer,  Hum- 
boldt Bank  Bldg.,  San  Francisco. 

Tontractor — Robt.  Trost,  26th  &  How- 
ard  St.,    San   Francisco. 

Mill  Work  to  Chase  Lumber  Co.,  San 
Jose. 

Miscellaneous  Iron  to  Monarch  Iron 
Works,    262    7th   St.,   S.   F. 


Plans  Complete— Owner  To  Take  Bids 
APARTMENTS  Cost,    $25,000 

SAN    FRANCISCO,    SE    Twentieth    and 

San   Carlos. 
Three-story    frame,    stucco    and    brick 
veneer  store  and  apartment  build- 
ing   no   2-room  apts.) 
Owner — Mr.   W.  Nelson. 
Architect — Edw.    E.    Young,    2002    Cali- 
fornia  St.,    San    Francisco. 


Plans  Complete. 

APT.   BLDG.  Cost,    $18,000 

SAN  FRANCISCO,   NE   Cole   and   Grove 

Streets. 
Three-story    and    basement   frame   apt. 

bldg.   (12  apts.) 
Owner — M.  P.  Storheim,  201  Caselli  Ave 

San    Francisco. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 

San   Francisco. 


Contract  Awarded. 

APT.    BLDG.  Cost,    $— 

OAKLAND,  NE  15th  St.  82  W  12th  Ave. 
Two-story    16-room   apt.   and   garage. 
Owner — H.  F.  Pearce,   805   Madison  St., 

Oakland. 
Contractor  —   Grigsby   Bros.,    2520    9th 

Ave.,   Oakland. 


Contract  Awarded. 

APT.  BLDG.  Cost,  $18,718 

SAN  FRANCISCO,  N  Union  225  E  Baker 
Two-story  and   basement  frame  apart- 
ment building. 
Owner — Anna  C.  and  A.  D.  Duncan  2901 

Buchanan   St.,  San  Francisco. 
Contractor — J.  Prout,  515  Magellan  St., 
San    Francisco. 


Sub  Figures  Being  Taken. 

APT.  HOUSE  Cost,  $100,000 

OAKLAND.    Bay    Place    and    Montecito 

Avenue. 
Pour-story    class    C    brick    apt.    house, 

brick    exterior    and    slate    roof,    80 

rooms. 
Owner — Sommarstrom  &  Claussen,  1536 

Franklin  St.,  Oakland. 
Architect — Clay    N.    Eurrell,    American 

Bank  Bldg.,   Oakland. 
Contractor — Sommarstrom     Bros.,    1536 

Franklin   St.,   Oakland. 


Owner   To   Take   Figures. 

APT.  HOUSE  Cost,  $75,000 

SAN   FRANCISCO,   S  O'Farrell  west  of 

Hyde. 
Five-Story    and     basement      reinforced 

concrete  apartment  house. 
Owner — F.  W.   Bottendorf. 
Architect — August  G.  Headman,  74  New 

Montgomery    St.,    S.    P. 

Segregated   Figures  Being  Taken. 

APARTMENTS  Cost,   $12,000 

SAN  FRANCISCO,  W  Scott   100  N  Ellis. 

Two-story  and  basement  frame  (4) 
apartments. 

Owner — P.  Waters. 

Architect — M.  G.  Bugbee,  619  Washing- 
ton   St.,    San    Francisco. 


Owner  Taking  Figures. 

APARTMENTS  Cost,    $25,000 

SAN  FRANCISCO,  SE  Twentieth  and 
San   Carlos. 

Three-story  frame,  stucco  and  brick 
veneer  store  and  apartment  build- 
ing  (10  2-room  apts.) 

Owner — Mr.    W.    Nelson. 

Architect — Edw.  E.  Young,  2002  Cali- 
fornia St.,   San   Francisco. 


To  Be  Done  By  Day's  Work. 
APARTMENTS  Cost,   $45,000 

SAN  FRANCISCO,  E  Jones  91-8  S  Geary 
Six-story    and    basement    class    C    (38) 

apartments. 
Owner — O.   E.   Anderson,  483   15th  Ave., 

San  Francisco. 
-Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 


Plans   Being   Figured — Bids   Close  Sept. 

25,   1924. 
APARTMENT.S  Cost,    $150,000 

SAN    FRA.NCISCO.      Jones    and    Maiden 

Lane. 
Six-story  and  basement  steel  and  brick 

apartment  house   (54  2-room  apts.) 
Owner — Withheld. 
Architect — Albert    Burgren,    110    Sutter 

St.,  .San  Francisco. 
Figures    are    being   taken    for   a    gen- 
eral  contract. 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-up-Pors,  Tl-co-dors,  Co'bald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    fireproof,     ventilated    non- 
slipping   flooring.  —  Irving   Iron 
Works  Co. 
LIGNT  SALTOR 
Best  AVood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CAHFOBNIA  STREET 

Sutter  5907  San  Francisco 


Contract  Awarded. 

APARTME.NTS  Cost,  $13,500 

SAN  FRA.NX'ISCO,  S  Clay  Street  225  B 
Presidio. 

Two-story  and  basement  frame  and 
stucco  apartment  house  (4  apart- 
ments of  3-rooms  each). 

Owner — M.  Sheftel. 

Architect- — Mel     I.     Schwartz,     Neva; 
Bank   Bldg.,   San   Francisco. 

Contractor — Klaus  Adler,  2210  Balbua 
St.,    San    Francisco. 

S.\NTA    MO.\ir.\,    X^os   Angeles   Co.— 
Itoy  L.  Jones,  311    S.   Western  Ave.,    li 
started     plans  for     a  $500,000,     8-stoi 
and  basement  Class  A  apartment  buil 
ing  ti>  erected  on  a  99-year  leased  s: 
at   1653  Ocean   Front,   Santa  Monica;    I 
H.   Heep,   site   owner;     L.      C.     Adam 
lessee.     Foundation  80x125  ft.,  84  sing! 
apartments,  14  double  apartments,  eai  i. 
with   bath,   6   shops;   steel   frame,   briik 
filler   walls,   ruff     brick   exterior,     linn- 
stone    trim,      composition      roof,      hard- 
wood  lobby   trim,   tile   floor   and   wain- 
scoat,   vacuum   system,  steam   heat,   re- 
frigerating  plant,    elevator. 


BONDS 


TURLOCK.  Stanislaus  Co.,  Cal. — 
Election  will  be  held  shortly  to  vote 
bonds  of  $50,000  to  finance  erection  of 
new  city  hall.  J.  I".  Ferguson  is  city 
clerk. 


SAN  BRUNO,  San  Bruno  Co.,  Cal.  — 
Election  will  be  held  Oct.  14  in  San 
Bruno  Park  School  District  to  vote 
bonds  of  $50,000  to  finance  school  im- 
provements. Trustees  of  district  are: 
J.  A.  Cunningham,  George  M.  Reid  and 
J.  H.  Galleher. 


WATTS,  Los  Angeles  Co.,  Cal.— 
Watts  City  School  District  will  hold  a 
bond  election  on  Oct.  10  when  it  is 
proposed  to  vote  $128,000  for  purchas- 
ing school  sites,  erecting  new  schools, 
and  making  alterations  and  additions 
to.  existing  buildings.  L.  Floyd  Wind- 
bigler  and  F.  H.  Bowers  are  trustees 
of  the  district. 


COMPTON,  Los  Angeles  Co.,  Cal.^- 
B<:»nd  election  has  been  called  for  Oct. 
10  when  it  is  proposed  to  vote  $140,000 
for  purchase  of  site  and  erecting  new 
school  building  east  of  Long  Beach 
Blvd.,   Compton. 


CHURCHES 


HAYWARD,   Alameda   Co.,   Cal.— Oct. 
18  is  date  set  to  vote  bonds  of  $280,000 
to   finance   construction   of   new   school     '■ 
for   Hayward   Union    High    School   Dis- 
trict. Previous  election  failed  to  carry. 


SAN  PABLO,  Contra  Costa  Co.,  Cal. — 
Election  will  be  called  shortly  in  San  • 
Pablo  School  District  to  vote  bonds  of  J 
approx.  $50,000  to  finance  construction  A 
of  additions,  including  auditorium,  to  1 
present  scliool.  Preliminary  plans  have 
been  prepared. 


SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal. — Bd.  of  super,  adopted  resolu- 
tion authorizing  bond  issue  of  $850,000 
resubmitted  to  San  Bernardino  (io.  vot- 
ers at  general  election  in  November, 
money  to  be  used  for  building  new  I 
court  house.  Proposition  was  defeated  " 
by  small  margin  at  special  election 
last  May.  •- 


;i 


Preliminary  Plans  Being  Prepared. 
CHURCH  Cost,    $45,000 

S.'\X  LEANDRO,  Alameda  Co.,  Cal, 
Framu    and   stucco   church    building   o: 

Tudor   Gothic   style. 
Owner — First    Presbyterian    Church    of      > 

San  Leandro.  c 

Architect — Tuttle     &     Tuttle,     357     12th     f 

St.,  Oakland. 


jrduy.    September 
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I'Inns   Complete. 

CHURCH  Cost,    JIBO.OOO 

'      LOS  ANHELES,  L.  A.  Co.. -Cal.  Wllshlre 

Blvd. 
I      Ketnloroed    concrete   church. 
I     Ownor — St.   James   Episcopal   Church. 
.Architect — B.    O.    McDougall,    3S3    Sac- 
ramento St. 
iitractor  —  Llndgren-Swlnerton   Co., 
Standard   Oil   Bldg.,  S.  F. 

riub  Contracts  Awarded. 
SYNAGOGUE  Cost.   J  1,000,000 

SA.N    KKANCISCO,    Arguello    Blvd.    and 
Lake    St. 
.1  Ish  synagogue. 

,,  iier  —  Temple  Emanu-El,  450  Sutter 
St.,    San    Francisco. 
Architect  —  Sylvain  Schnaittacher,  233 

I  Post    St.,   San   Francisco. 

■      Contractor — McDonald    and    Kahn,    130 
Montgomery  St.,  San  Francisco. 
(       Concrete  awarded  to  Barret  &  Hilp,  918 

Harrison  St.,  S.  F. 
I'      Plnmbinic  to  Frank  J.  Klimm,  456  Ellis 
>  Street,   S.    F. 

IWIrinK  to  Decker  Electrical  Const.  Co., 
149  Montgomery  St.,  S.  F. 
HratlnB   to  James  A.  Nelson,   10th  and 

Howard  St.,  S.  F. 
Mflnl  nindoivs  to      Crittael      Casement 
Window  Agency,  523  Market  St. 
\s  previously  reported,     steel     rein- 
ing bars  was     awarded     to     Badt- 
illc  &  Co.,  Call  Bldg.,  S.  F. ;  structural 
•  ■1   to  Moore  Dry   Dock   Co.,   Foot   of 
I   line  St.,  Oakland. 


LOS   ANGELES,    Cal. — Gene    B.    Fos- 

;.    1772    Sycamore    Ave.,      has      been 

.irded   the   contract     at      $75,956      to 

■t   a   3-story  class  C   recreation  and 

day  school  bldg.  at  cor.  2nd  St.  and 

I'art   Ave.,   for  the  Wilshire  Method- 

I  'huroh.  Harry  L.  Price,  603  Wright- 

ilcnder    Bldg.,    archt.    Dimen.    80x150 

brick   walls,   art   stone   trim,   press. 

iok     facing,     struc.     steel,     hardwood 

:nent    and    tile      fls.,      wrought      iron 

rk,   fire    escapes,   pine    trim,      water 

r      Other    contracts    awarded    were: 

mbing,    J.    Hokom      at      $8230      and 

iting  at  $4625;  elec.  wiring  to  Sierra 

c.  Co.,  Inc..  J1429. 


S.VN  FRANCISCO,  Cal. — The  foUow- 
^  bids  were  received  by  Architects 
n  Galen  Howard  and  Associates,  1st 
lional  Hank  Bldg.,  San  Francisco, 
the  construction  of  a  Class  A 
irch  building  at  Tweniy-sixth  and 
rrison  streets,  for  the  First  Con- 
irational  Church  of  Oakland: 
nton  Constr.  Co.  of  Calif, 
i.:3  Folsom  St.,  S.  F.   (low)  ..  .$289,960 

W.    Littlefield 295.300 

r.jd    J.    Westlund 299,870 

C.  Vensano  &  Co 301,480 

Donald  &  Kahn 302,492 

i.ies    L.    McLaughlitt 305,000 

McLeran  &  Co ' . . 307,700 

IV  ton  &  Fezey 310,504 

E.   Parker  &  Co 317,000 

St  Coast  Constr.  Co 318,042 

T.    Leiter   &    Son 319,887 

The  bid  of  Lindgren  &  Swinerton 
s  submitted  late  and  was  handed 
r  to  the  Board  of  Trustees  to  be 
:ned   by    them 


WOODLAND,  Yolo  Co.,  Cal.  —  Dell 
Fenton,  Woodland,  at  approx.  $10,000 
awarded  contract  to  remodel  First 
Baptist   Church. 


Phono   Mission    2607 

Res.   Phone  Mission   5228 

Fire  Protection  MuclsGo 

FIRE  DOOR  EXPERTS 

Kalameln,      Copper     and     Bronze 

Door*    and    Trim 

Ornamental    E^ntrancea 

Sheet  Metal  Woric  of  Every 

I>eseriptlon 

CHAS.   SCHULTHEIS,  Mgr. 

3117-Sll»  TWENTIKTH    STREET 

near    Harrison    St. 

SAN    FRANCISCO,    CALIF. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal.  — 
Archts.  Johnson.  Kaufman  &  Coate.  607 
Union  Bank  nidg..  are  completing 
plans  for  a  church  bldg.  to  be  erected 
at  Beverly  Hills,  for  the  Episcopal 
Church  of  Beverly  Hills;  it  will  have 
a  seating  capacity  of  about  125  people 
with  offices,  etc.  Hollow  cone,  walls, 
2-story  and  part  1-story,  tile  rfg., 
whitewashed  exter.,  padre  tile  and 
cem.  fls.,  art  glass,  gas  htg.  sys..  pine 
trim,  pipe  organ:  $25,000.  Bids  will  be 
taken  next  week. 


FACTORIES  &  WAREHOUSES 


BAKERSFIKLD,  Kern  Co.,  Cal.— 
Baash  Ross  Tool  Co.,  of  Taft,  has 
started  erection  of  one  and  one-halfi 
story  factory  at  Main  and  Eighth  Sts. ; 
est    '-ost,   $75,000. 


Plans  Being  Figured. 

FACTORY   BLDi;.  Cost,    $40,000 

SAN  FRANCISCO,  NW  cor.  8th  &  Fol- 
som   Sts. 

One-story  brick  or  concrete  factory 
building. 

Owner  —  Diamond  Patent  Showcase 
Co.,    Inc.,    1625    Mission    St.,    S.    F. 

Designer — James  P.  Shaffer,  987  Mis- 
sion   St.,    San    Francisco. 


Plans   Being  Prepared. 

WAREHOUSE  Cost,    $250,000 

SAN    FliANCISCO,    16th,    17th,    DeHaro 

and  Carolina  Sts. 
Two-story    steel    and    concrete    factory 

and   warehouse    200  x   400. 
Owner — John    A.    Roebling   Sons    Co.    of 

Calif.,  646  Folsom  St.,  S  .F. 
Architect — Frederick  W.  Quandt,  Hum- 

l)oldt    Bank    Bldg..    S.    F. 


Plans  Complete. 

STOCK    SHED  Cost,    $30,000 

SAN  FRANCISCO,  NE  Rhode  Island     & 

16th  Sts. 
Stock  sheds. 
Owner — Dyer   Bros.    Golden   West   Iron 

Works,  Inc.,   17th  and  Kansas  Sts., 

San  Francisco. 


Contract  Awarded — To   Take  Sub   Bids. 
SHOP  Cost,  $20,000 

BERKELEY,  2701  Carlton. 
One  and  2-story  brick  and  steel  shop. 
Owner — Standard    Die    &    Specialty    Co., 

3103    San   Pablo  Ave..  Berkeley. 
Architect     &     Contractor — The     Austin 

Co.     of     California,     708     Santa    Fe 

Bldg.,  S.  F. 
Sub   bids  wil   be  taken     in     about     a 
^veek. 


.Steel  &  Piling  Contracts  Awarded. 
WAREHOUSE  Cost,    $51,000 

SAN  FRANCISCO,  Tenth  St.  nr.  Bryant 
Concrete  and  brick  warehouse. 
Owner — American    Rolling    Mill    Co.    of 

Calif.,    10th    and    Bryant    Sts.,    San 

Francisco. 
Engineer — H.  J.  Brunnler,  Sharon  Bldg 

San   F'rancisco. 
Mgrs.    of   Const.   —   P.   J.    Walker   Co., 

Sharon    Bldg.,   San   Francisco. 
Piling  awarded  to  M.  B.  McGowan,  180 

Jessie  St     S    F 
Steel   to   Dyer   Bros.,   17th   and  Kansas 

Sts.,   San  Francisco. 


Mr.  Architect  or  Builder 

If  yon  want  yonr  Typewxtter 
Work  on  Speclfleatlona  to  be 
clean  cnt  rent  or  bay  a 
WoodKtock,  the  nuichtne  that 
cnts  tiie  beat  atencU 


Bids   Being  Taken  For  Concrete  Work. 
FACTORY  Cost,   $60,000 

SAN   FRANCISCO,   NE   Keith  and  Don- 

ner  St. 
One-story    reinf.irced    concrete    factory 

approx.   100x300. 
Owner — Pacific    Electric   Mfg.    Co.,    827 

Folsom   St..   San   Francisco. 
Architect — Geo.   H.  Wiermeyer,   57  Post 

St.,  San  Francisco. 
Bids    are    being    taken    by    Frederick 
[Thompson,  827  Folsom  St.,  for  the  con- 
crete   foundations    and    walls.       Other 
bids  will  be  taken  later. 

Plans  Being  Prepared. 

LAUNDRY   BLDG.  Cost,   $350,000 

SAN  FRANCISCO,.   NE   7th   &   Harrison 

Streets. 
One-story   and      mezzanine      reinforced 

concrete   laundry   building. 
Lessee — Ideal  Laundry   Co. 
Owner — Mr.  Woodfield,  Alexander  Bldg 

San   Francisco. 
Designer  &  Contractor — Jas.  HJul,  1342 

Mission  St.,  San  Francisco. 


Plans  Completed. 

BAKERY   &    OFFICE  Cost,    $110,000 

SACRAMENTO.    Cal.      Fifteenth    and    R 

Streets. 
Two-story    reinforced    concrete    bakery 

and   office   building. 
Owner — Perfection    Bread    Co. 
Architect — Leonard    F.    Starks,   Ochsner 

Bldg.,    Sacramento. 
Plans    for    the    above    structure    have 
been   completed  and   figures   will   prob- 
ably be  called  for  shortly. 

Plans  Being  Figured  —  Bids  To  Be 
Opened  Oct.  6  at  12  o'clock. 

BUILDINGS  Cost,    $500,000 

EMERYVILLE,  Alameda  Co.,  Cal.,  Blk 
bounded  by  Hollis  St.,  45th  and 
Stanford  Aves. 

Six  1-story  reinforced  concrete  build- 
ings, storage  yards,  warehouse, 
machine  &  electrical  shops,  foun- 
dry, laboratory  buildings^  metal 
shop  and  spur  tracks. 

Owner — Pacific  Gas  &  Electric  Co.,  445 
Sutter  St.,  San  Francisco. 

Architect — Eng.  Dept.  of  Owner. 

Excavating  awarded  to  C.  H.  &  A.  W. 
Gorrill,   Bacon    Bldg.,   L.   A. 


SAN  FRANCISCO  —  Vukicevich  and 
Bagge,  815  Bryant  St.,  at  $134,400 
awarded  contract  by  Board  of  Public 
Works  to  construct  one-story  addition 
to  Seventeenth  Street  Carbarn  for 
ilunicipal  Railway  system. 

MEDFORD,  Ore. — Owen  Oregon  Lum- 
ber Co.,  Jas.  H.  Owen,  general  manager, 
will  erect  main  plant  in  this  city  on 
100-acre  site  involving  an  expenditure 
of  $1,000,000  for  builamgs  and  eqiup- 
ment.  Improvements  contemplated  in- 
clude the  enlargement  of  the  mill  pond 
to  cover  ten  acres  for  storage  of  logs; 
new  planing  mill  with  equipment;  con- 
struct first  unit  of  Crane  dry  storage 
sheds;  erect  battery  of  20  kilns;  erect 
lath  mills  with  capacity  of  15,000  per 
day  (work  started  on  this  unit);  con- 
struction of  railroad,  machine  shops, 
oil  storage  tanks,  loading  platforms, 
storage    and   supply    sheds. 


MARYSVILLE,  Yuba  Co.,  Cal. — Chas. 
Powell  of  Yuba  Machine  Shop,  216  3rd 
St.,  Marysville,  has  purchased  site  in 
Third  St.,  bet.  A  and  B  Sts.  and  plans 
erection   of   machine   shop. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Bullderg'   Exchange) 
10S3   MARKXJT  ST. 

Phone  Market  891     San  Francisco 
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SANTA  ANA,  Orange  Co..  Cal— Lnion 
Iron  Works,  .■>12o  Santa  Fe  Ave.,  has 
completed  plans  and  ha.s  the  contract 
to  erect  a  factory  building  on  Delhi 
Rd.,  Santa  Ana,  for  the  Ulmer  Alfg.  Co. 
Dimensions,  90x150  ft.,  brick  walls, 
steel  frame  construction,  composition 
roofing,  one-story,  steel  sash,  metal 
skylights  ,wire  glass,  cement  Hoors. 
There  will  also  be  a  shop  building  and 
a  foundry  building,  1 -story  of  steel 
frame  construction,  corrugated  iron 
walls  and  roof. 


NAMPA,  Idaho — Bids  will  be  asked 
shortly  by  Pacific  Fruit  Express  Co., 
65  Market  St.,  San  Francisco,  to  erect 
car  shops  at  Nampa,  Idaho;  est.  cost 
?450,000. 


LOS  ANGELES,  Cal.— Scofield  Engr. 
Constr.  Co.,  Pacific  Finance  Bldg.,  has 
been  awarded  the  contract  on  a  guar- 
anteed price  plus  fixed  fee  for  class  A 
addition  to  warehouse  at  116  S  Western 
Ave.,  tor  the  Wilshire  Fireproof  Stor- 
age Co.  Edwin  T.  Flaherty  Co.,  634  I. 
W.  Hellman  Bldg.,  engrs.  Dimen.  60x 
100  ft.,  8-story,  reinf.  cone,  constr., 
press,  brick  facing,  comp.  rfg.,  cem. 
fls.,  steel  sash,  plate  glass,  elec.  freight 
elevator,  steel  rolling  doors,  ornam. 
iron  work;  the  bldg.  will  be  used  for 
general  storage  space  and  the  first  fl. 
will  be  devoted  to  stores.  The  general 
bids  which  were  received  and  rejected 
were:  C.  A.  Fellows,  ?81,387;  Davidson 
Constr.  Co.,  .$81,870;  Willard-Brent  Co., 
$84,145;  Scofield  Engr.-Constr.  Co., 
?85,000;  IJ.  W.  Baum  Constr.  Co.,  $88,- 
313;  R.  E.  Millsap,  $90,192;  Clinton 
Constr.  Co.,  $40,479;  H.  M.  Baruch,  $94,- 
671;  W.  E.  Warne,  $97,947;  Wallace  & 
Dunham,  $99,752;  Clark  Cement  &  Cone 
Constr.   Co.,   $112,433. 


LOS  ANGELES,  Cal. — Until  2  p.  m., 
Oct.  14,  bids  will  be  rec.  by  co.  super- 
for  gen.  constr.  for  cone,  and  steel  bldg 
for  storehouse,  transformer  room  and 
refrigeration  plant  at  Olive  View  Sani- 
tarium near  San  Fernando.  Spec,  from 
mech.  dept.,  10th  fl.,  Hall  of  Records. 
Separate  bids  will  be  rec.  at  the  same 
time  for  elec.  Itg.  sys,,  for  plumb,  and 
sprinkler  system. 


OAKLAND,  Cal. — Laher  Auto  Spring 
Co.,  167  Hayes  St.,  San  Francisco,  has 
purchased  site  at  north  corner  of  26th 
and  Magnolia  streets  and  will  erect 
first  unit  of  plant  to  cost  $50,000. 


FLATS 


Plans    Complete. 

FLAT  BLDG.  Cost,  $10,000 

SAN   FRANCISCO,   S  Geary   100  W  10th 

Avenue. 
Three-story    and    basement    frame    flat 

building.    (4    flats) 
Owner — J.  M.  Boseus  &  Co.  339  Clement 

St.,    San    Francisco. 
Architect — J.  C.  Hladik,  855  Monadnock 

Bldg.,   San   Francisco. 


Contract  Awarded. 

FLAT  BLDGS. 

SAN    FRANCISCO— SE 

Jones. 
Two-story    and    basement    frame    and 

plaster  flat  bldgs. 
Owner — Geo.    Campodonico. 
Architect — Paul  J.  .Capurro, 

San  Francisco. 
Contractor — M.    C.    Ingraham,    165    Fell 

St.     San   Francisco. 


Cost,  $15,200 
Lombard     and 


Winter, 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  612 

Efjiiipped  To  Handle 
Any  Size   Job. 

DIRECT  FACTORY  BTJTERS 


Contract  Awarded. 

FLAT    BLDG.  Cost,    $10,000 

SAN   FRANCISCO,    E  Lombard     136     S 

Stockton. 
Two-story    and   basement     frame     flat 

building. 
Owner — F.  Di  Grazia,  630  Greenwich  St. 

San  Francisco. 
Designer— T.    A.    Sourich,    625    Market 

.St.,    San   Francisco. 
Contractor   —   Cooperative    Bldrs.,    625 

Market  St.,  San  Francisco. 


Plans  Complete. 

FLAT  BLDG.  Cost,  $10,000 

SAN  FRANCISCO.  E  5th  Ave  60  S  Hugo 
Two-story   and   basement     frame      flat 

building   (2  flats). 
Owner — Axel    R.    Larson,    516    San   Jose 

Ave.,  San  Francisco. 
Architect — J.  C.  Hladik,  823  Monadnock 

Bldg.,  San  Francisco. 


Contract  Awarded. 

FLATS  Cost.   $11,886 

SOUTH    SAN    FRANCISCO,    San    Mateo 

Co.,  Oakland  and  Grand  Aves. 
Two-story     and    basement    frame    and 

stucco  flats. 
Owner    —    Pietro    Uccelli,    South     San 

Francisco. 
Contractor — R.    C.    Stickle,    304    Linden 

St.,    San   Francisco. 


Owner   Taking   Sub   Figures. 
FLATS  Cost,    $— 

SAN  FRANCISCO,  Powell  and  John  Sts. 
Two-story  frame  flats. 
Ownpr — Vincent  De  Palma,  21  Johns  St. 
.San  Francisco. 
Sub  figures  are  wanted  for  plumb- 
ing, plastering,  electric,  roofing,  sheet 
metal  work,  glazing,  hardwood  floors 
and   tile. 


Plans  Being  Prepared. 

FLATS  Cost,   $16,000 

SAN    FRANCISCO.         Green      St.      near 

Pierce  St. 
Two-story    and    basement      frame      and 

stucco  flats  with  tile  roof   (6  and  8 

room  flats  and  2  garages). 
Owner — Withheld. 
Architect   —   Fabre    &    Hildebrand,    110 

Sutter   St.,   San   Francisco. 
Plans    will    be    ready    for    figures    in 
about  a  week. 


Plans  Being  Figured. 

FLATS  Cost,    $14,000 

SAN    FRANCISCO.       Pierce       St.       near 

Union  St. 
Two-story  frame  and  stucco  flats. 
Owner — Withheld. 
Architect   —   Fabre    &    Hildebrand,    110 

Sutter  St.,   San   Francisco. 
Bids   are   being   taken   for   a   general 
contract. 


Contract   Awarded. 

FLATS  Cost,    $18,000 

SAN  FRANCISCO.      S  Geary   St.    82-6   E 

Ninth    Ave. 
Two-story     and     basement     frame     flat 

building   (4   flats). 
Owner — Patrick    Dunne,    676    9th    Ave., 

San  Francisco. 
Architect — None. 
Contractor — Thos.    McCormick,    73    Hill 

St.,   San  Francisco. 


Contract   Awarded. 

ALTERATIONS  Cost.    $10,000 

SAN   FRANCISCO.      SW      Sanchez      and 

Twenty-seventh  Sts. 
filtering  frame  building  into  flats. 
Owner — J.    T.    Shaler,    1400   Sanchez   St., 

San    Francisco. 
Architect    • —   Henry    Shermund.    Hearst 

Bldg.,   San  Francisco. 
Contractor — Auslin  &  Stone,  S.  F. 

Construction  To  Start  At  Once. 
FLAT  BLDG.  Cost,  $10,000 

SAN  FRANCISCO,  E  5th  Ave  60  S  Hugo 
Two-story   and   basement     frame     flat 

building  (2  flats). 
Owner   &   Contractor — Axel   R.   Larson, 

516    San   Jose   Ave.,    San   Francisco. 
Architect — J.  C.  Hladik,  825  Monadnock 

Bldg.,    San   Francisco. 


LOS  ANGELES,  Cal.  —  Architect  S. 
Charles  Lee,  329  Douglas  Bldg..  has 
completed  plans  and  is  taking  bids  on 
cement  work  for  an  8-unit  32-room 
flat  bldg.  on  Coronado  near  6th  St.  for 
H  local  client.  Two  story,  32x100  ft., 
rrame  constr.,  plaster  constr.,  tile  and 
comp.  rfg.,  gas  rads.,  aut.  water  htrs., 
tile  baths,  hardw.  fls..  pine  trim, 
wrought  iron  work.  Bids  will  be  taken 
soon  on  balance  of  subcontracts. 


GARAGES 


Contract  Awaided. 

GARAGE  Cost,    $15,70i 

OAKLAND,  Alameda  Co.,  Cal.  Ken- 
wood I'ark  Lots  .12  and  3  Blk  r 
One-stor.v  Class  C  brick  garage  anl 
auto    sales    l>uildinK. 

Owner — Geo.  A.  Frales,  1637  89th  Avi-  . 
Oakland. 

Architect — A.  W.  .Smith,  .Vmerlcan  Hk. 
Bldg.,    Oakland. 

Contractor — Geo.  A.  Scott,  675  23rd  St., 
Oakland. 


SEATTLE,  Wash.— Standberg  &  Rob 
inson.  Arcade  Bldg..  Seattle,  at  $176 
164  submits  low  bid  to  Architects  Har 
Ian  Thomas  and  Clyde  Grainger  ii 
erect  7-story  and  basement  reinforce 
concrete.  111  by  160  ft.  store  and  ga 
lage  building  at  First  Ave.  and  Unim 
St.,  for  the  Inter-Avenue  Building  C' 
Rounds-Clist  Co..  Seattle,  next  low  a 
$177,990.       Taken     under    advisement. 


WHITCO 

CASEMENT  HARDWARE 

Makes    the    Sash    Self-adjusting. 

No  Hinges  or  Adjusters  Are  Re- 
quired. 

It  is  Non-rattling. 

All  Hardware  Is  Entirely  Con- 
cealed. 

No  Special  Sash  or  Frame  Detail 
Required. 

One  Size  Hardware  Fits  AU  Sash. 

May  Be  Installed  to  Swing  to 
Right  or  Left. 

Easily  Fitted  to  Old  or  New  Sash. 

Outside  of  Sash  Easily  Washed 
From  Inside  of  Room. 

WHITCO  HARDWARE  takes  the 
place  of  both  hinges  and  ad- 
justers. 


Eacli  set  is  packed  in  a  neat 
carton  8  inches  long  and  1  inch 
square,  which  contains  full  in- 
stalling instructions. 


Manufactured  by 


pranpiTMons 

IDEALERS  INIIBUILDINGUsFEGIAUIES 
365  Market  Street 


irdiiy,    September    27,    1924 
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1,US  ANUKJ^lOS.  Cal. — C  A.  .Miller 
■  nd  K.  F.  (JiltjiM-t,  407  MiTrm  Uldg.. 
hnvi>  li!a«i'd  the  southwest  corner  of 
6tli  imd  Caromlelet  Sts.  and  will  erect 
H  iiliu-siory  iiml  liasenient  Class  A 
curuKe  i>uildhiK.  Uiinensiiin!<.  Iuiixl2;t 
ft.,  reinf.irced  eoncrete  cDiisiructlon, 
«leel  sa.ih.  ramps.  Cost,  *4(mi,(]imi.  U 
will  aeiommodate  500  ear.>i.  Tnwliltt 
ft  .Shields,  Western  Mutual  Lite  HKIb., 
will   be   the  contrartors. 


GOVEHNMEXT  WORK 
AND  SUPPLIED 


SAN  FRANCISCO — Until  Sept.  25,  10 
a.  m.,  bids  will  be  rec.  by  II.  S.  En- 
gineer Office,  85  2nd  St.,  under  Order 
No.  5540-620,  to  fur.  and  del.  Kio  Vista, 
.■^ulano  county,  raiscellaneou.s  hardware 
i  supplies.  Lists  of  materials  desired 
inable   on   request   to   above   office. 


\  ASHINGTO.N',    D.    C— Until    Oct.    9, 
'   a.   m.,    bids   will   be   rec.   by    Pur- 
lins Officer,     The     Panama     Canal, 
I.  r    Circular    No.    1631    to    fur.    and 
lialboa  (Pacific  Port):  steel,  chain, 
boiler      tubes,      sewage      pumps, 
il    office    furniture,    billiard    room 
IS,       extension      ladders,       welding: 
.  electrode  holders,  hand  telephone 
dies,    bar    cutters,    glass,    leather 
iiig,    rubber    diaphragms,    linoleum, 
dng,  asbestos  gaskets,  emery  cloth, 
illiaper,    and    southern    yellow    pine 
I   flouglas   fir  lumber.  Further  infor- 
on  obtainable  from  Assistant  Pur- 
>^ing  Agent,  Fort  Mason,  San  Fran- 


VASHINGTON,  D  C. — Bids  are  being 
ived    by    Bureau    of    Supplies    and 
lints,  Navy  Department,  to  furnish 
■  rials    to   Navy   Yards   and   Stations, 
lollows;    date    for    opening    bids    a* 
-  d  at  close  of  each  paragraph: 
lied.     2658,    Puget    Sound,     1    motor 
•  rator  set,  Sept.  30. 
■lied.   2670,   Puget   Sound,   40,000  lbs. 
iininous  enamel  and  150  gals  bitum- 
is   jirimer,   Oct[    7. 
■lied.    2671,   Mare   Island,    15,650   lbs. 
1  angles,  272,000  lbs.  bar  steel,  7000 
do;    Puget    Sound,    4000    lbs.    steel 

■  IS,   Oct.   7. 

■bed  2681,  eastern  &  western  yards, 
1  bage,  paint,  cement  and  5  gal  tin 
IIS.  Oct.  7. 

<.-hed.    26S3,   Mare    Island,    100,000    ft. 
•  ■1   aircraft  cable.   Sept.   30. 
-bed.    2684,    Mare    Island,    2    portable 

■  ional  steel  buildings,  Oct.  14. 
■lied.    2703,    eastern      and      western 

Is,    magnesia    pipe   covering,   asbes- 
manesia    blocks,    asbestos    felt,   as- 
iiis    millboard  and   asbestos   magne- 
;    plaster,   Sept.    30. 


■JAN  FRANCISCO— Until  Sept.  29,  11 
m.,    bids    will    be    rec.    by    U.    S.    Bn- 

iif-er  Office,  85  2nd  St.,  under  Order 
.^548-628  to  fur.  and  del.  Kio  A^sta, 
mo  County:  4  pes.  wire  rope,  im- 
.  ed  plow  steel,  1-in.  dia.,  each  275  ft 
-;  1  pc  wire  rope,  plo'w  steel,  %-in, 
1000  ft.  long:  10  coils  2-in.  4  coils 
-in.  and  6  coils  3-in.  Manila  rope, 
lie   "Ship"   or   "Marine".   Further   in- 

I  mation    obtainable    from    above    of- 


AMERICAN      FALLS,      Idaho    —    See 

'I'Servoirs  and  Dams"  this  issue.  Bids 

iited    to    American    Falls    Dam    Pro- 


KING^S 
ORIENTAL 
STUCCO 

Uniform   Color   and   Texture 
Waterproo*,   Dnralile 

Manufactured   by 
J.  B,  IIING  &  CO. 

NEW   YORK 

Send   for  Color  Card 

A.  li.  GREENB 

Pacific   Coast   Sales   Agent 

490    Burnside    St.,    Portland 

1151-53  Mission  St,  San  Fra.nciaco 


SAN  FRANCISCO  —  Tho  following 
bids  were  received  by  Wm.  Arthur 
Newman,  Supervising  Supt.  402  Post 
Office  Building,  7th  and  Mission  Sts., 
for  reshingling  building  No.  22  at  U. 
S.  Quarantine  Station,  Angel  Island: 

Eugene  Brace,  S,  F $  754 

H,    I'apenhausen    812 

Alfred    H.    Vogt    1020 

Joy    &   Co 1275 


SAN  FRANCISCO  —  The  following 
bids  were  received  by  Wm.  Arthur 
.Newman,  Supervising  Supt,  U.  S.  Post- 
office  Bldg.,  7th  and  Mission  sts„  for 
exterior  painting  at  U.  S.  Postoffice 
Building: 

Tormey  Co.,  1042  Larkin  St $1100 

J.    H.   Devert   Inc 1294 

R.    Zelinsky     1362 

La  Torres  &  Klesel    1458 

D.  E.    Burgess    1594 

Tozer   Co 1775 

A.  Quandt  &  Son 1978.80 

Cramer    Bros 2465 

C.    B.    Sovig    3228 

E.  F.  Beyer  &  Caplan   3240 


SAN  FRANCISCO  —  The  following 
bids  were  received  by  Wm.  Arthur 
Newman,  supervising  supt.,  402  Post- 
office  Bldg.,  7th  and  Mission  Sts..  for 
miscellaneous  repairs  to  U.  S.  Post- 
office  Building: 
H.    Patton,    2186    California   St., 

San  Francisco   |3740 

Finn-Anderson    5790 

Alfred  Vogt   4900 

Robt.    Trost    6606 


SAN  FRANCISCO— Until  Sept.  30,  11 
a.  m.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  85  2nd  St.,  under  Order 
No.  5550-628  to  fur.  and  del.  Rio  Vista, 
Solano  county:  5  lbs,  magnesite  putty; 
12  paint  brushes,  flat,  3% -In.;  30  gals, 
smokestack  paint;  12  pints  Signal 
green  paint;  12  pints  Signal  red  paint; 
50  lbs.  putty  in  5-lb.  cans;  12  pints 
green  engine  enamel  paint.  Further  in- 
formation obtainable  from  above  office 


SAN  FRANCISCO— Until  Sept.  30,  11 
a.  m.,  bids  will  be  rec.  by  U.  S.  Engi- 
neer Office,  85  2nd  St.,  under  Order  No. 
5549-628  to  fur.  and  del.  Rio  Vista,  So- 
lano County:  pipe  valves  and  fittings. 
Lists  of  m,\terials  desired  obtainable 
from  above  office  on  request. 


HALLS   AND   SOCIETY 
BUILDINGS 


Plans   Being   Figured. 

BUILDING  Cost,   ?18,000 

BRENTWOOD,  Contra  Costa  Co.,  Cal. 
One-story   frame    and   stucco   memorial 

building  . 
Owner  —  American   Legion   of   Contra 

Costa  County. 
Architect    —    Davis-Heller-Pearce    Co., 

Delta  Bldg,  Stockton. 


HANFORD,  Kings  Co..  Cal. — Knights 
of  Pythias,  Hiintord  Lodge  No.  66, 
plans  to  purchase  Unitarian  Church 
property  at  NB  Tenth  and  Douty  Sts., 
60  by  100  ft.,  on  which  it  is  proposed  to 
erect  modern  lodge  and  store  building. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAWSON'S    PATENT    CHIMNEY 

Is  the   Most   Complete  on   the 

Market 


CI>A  WSON'S     FURNACE     GRATE 
for  Gas,   Coal   or  Wood 


OLAW^SON'S 

HOODS    and   DAMPERS    for 

Open    Fireplaces 


Experts    in    Curingr    Smolcy    Flues 
and   in   Ventilating 


Terra  Cotta   and  Galvanized  Iron 

Chimney  Tops    Erected 

Chimney  Sweeping 


Sub   Contract   Awarded. 
ALTEHATIO.NS  Cost,   ?71,000 

SA.N  FRANCISCO,  China  Town, 
.Alterations    to    brick   club    bldg. 
Owner — Ming  Yee  Asso. 
Architect   —   Chas.    E.    Rogers,    Phelan 

Bldg.,   San   Francisco. 
Contractor  —   Co-operative   Bldrs.,   625 

son  St.,  San  Francisco. 
Piiunblnrir  to   Dowd  &   Welch   3558  16th 

St.,   S.    F.,    at    $3900. 


I'lans      Being      Figured — Bids      to       be 
Opened    Oct.    6th. 

LODGES  &  OFFICES  Cost,  $170,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  North 
First  Street. 

.Si.N-story  and  basement  reinforced  con- 
crete  lodge  and  ofBce   building. 

Owner — Knights  of  Columbus,  San  Jose. 

Architect — Leo  J.   Devlin,   Pacific  Bldg., 
Srn   Francisco. 
Bids    are    being    taken    for    a    general 

contract. 


Plans  Being  Figured  —  Bids  To  Be 
Opened  Oct,   20  at  11  o'clock. 

BUILDING  Cost,   $18,000 

ANTIOCH,   Contra   Costa   Co.,  Cal. 

One-story    hollow    tile    memorial    bldg. 

Owner — American  Legion  of  Contra 
Costa  County, 

Architect  —  Davis-Heller-Pearce  Co., 
Delta  Bldg.,  Stockton. 


Plans    Being    Prepared. 
STORE  &  CLUB  Cost,  $24,000 

OAKL.AND,  Grand  Ave,  near  Perry. 
Two-story    brick    store    and    club    bldg. 
Owner — Withheld. 

Architect — Clay    N.    Burrell,    American 
Bank   Bldg.,   Oakland. 
Construction  will  be  started  as  soon 
a.s  leases  are  signed. 


Contract   Awarded. 

FR.ATERNITY  HOUSE  Cost,   $30,000 

BERKELEY,   2425   Ridge   Rd. 

Fraternity  house. 

Owner — Abracadabra  House  Assn,  U.  C. 

Berkeley, 
Architect — Lionel  Pries,  809  Mech.  Inst. 

Bldg.,    S.    P. 
Contractor — Allen    &    Conrad,    357    12th 

St.  , Oakland. 


BAKERSPIELD,  Kern  Co..  Cal.  — 
Los  Angeles  Athletic  Club,  431  West 
Seventh  St.,  Los  Angeles  has  purchased 
the  2000-acre  Miller  and  Lux  Maple 
Ranch  at  Connor  Station  on  the  South- 
ern Pacific  McKittrick  Branch  line  and 
construction  has  been  started  on  a 
$30,000  club  house  and  garage  building 
to  accommodate  50  automobiles.  Other 
improvements  "will  be  undertaken  as 
the  worlv  progresses. 


LOS  ANGELES,  Cal— Union  Iron  Wks 
5125  Santa  Fe  Ave.,  submitted  low  bid 
at  $103,930  to  bd.  pub.  wks.  for  struc- 
tural steel  for  Patriotic  Hall,  18th  and 
Figueroa  Sts.  Plans  by  Allied  Archts. 
Assn.,  1136  Citz.  Nat.  Bank  Bldg.  Other 
bids:  W.  B.  Kyle,  $113,745;  Baker  Iron 
Wks.,  $113,950;  Brombacher  Iron  Wks.. 
$114,210:  Moore  Dry  Dock  Co.,  $114,950; 
Llewellyn  Iron  Wks.,  $116,200;  Minnie. 
Steel  &  Mchy  Co.,  $116,890;  Virginia 
Bridge  &  Iron  Co.,  $129,535, 


S.AN  LEANDRO,  Alameda  Co.,  Cal. — 
San  Leandro  Post  No.  117,  American 
Legion,  will  campaign  for  funds  to 
finance  erection  of  club  building  in 
Davis   street. 


A.  E,  Leltoh 


J.  a.  Lettcb 


LEITCH 
ROOFING  CO. 

Successors  to  Clarlc  A  L«ltch 

Ofllce   and   Warehouse: 

1116  SF.COND   ST.,   SACRAMBNTO 

Phi-ne.s   Main   796 — 6223 
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SALEM,  Ore.— Parker  &  Banfield,  62 
K-Third  St,.  N.  Portland,  at  $104,466 
awarded  contract  to  erect  Temple 
building  for  Salem  Lodge  No.  .iSb, 
Benevolent  and  Protective  Order  of 
Klks.  Heating,  ventilating  and  plumb- 
ing awarded  to  Rushlight,  Hastort  & 
Lord,  371  Hawthorne  St.,  Portland,_at 
$23,293.  Fleener  Electric  Co.  at  ?5ibo 
awarded  electric  work.  Knighton  & 
Howell,  Portland,  Ore.,  and  Cuyler  \an 
Patten,  Salem,  Ore.,  associate  archi- 
tects. 


Son,  213  E.  4th  St.,  Santa  Ana,  were 
awarded  plumbing  contract,  and  H.  O. 
Ehlen  Co..  12.5  S.  Olive  St..  Orange,  will 
l)robablv  be  awarded  heating.  Daniels 
&  Parris  Pasadena,  submitted  bid  of 
$121,431  on  general  contract  and  Wm. 
G,  Reed,  Long  Beach,  bid  $131,275. 
Plans  by  Frank  Lansdown,  211  Com- 
mercial Bldg..  Santa  Ana.  Plaster  e.x- 
terior,  tile  and  composition  roof,  marble 
and  tile,  refrigerating  plant,  steam 
heating. 


RICHMOND,  Contra  Costa  Co,.  Cal. — 
Cobbev  &  Owsley,  Call  Bldg.,  San 
Francsico,  general  contractors  tor  the 
American  Legion  Hall  building  in 
Richmond,  financed  by  the  county,  has 
awarded  the  following  sub-contracts  in 
connection  with  the  work:  (all  con- 
tractors   of   Richmond). 

James  Walker,  brick  work:  A.  H. 
Winchcole  and  O.  Ingram.  plast<-ring: 
Pacific  Electrical  Mfg.  Co.,  electrical 
work;  Richmond  Roofing  Co..  roofing; 
Spierch  Bros.,  plumbing  and  sheet 
metal  work,  and  San  Pablo  Lumber  Co., 
lumber. 


CALEXICO,  Imperial  Co.,  Cal. — Rev. 
Quinten  P.  Royer,  536  Rockwood,  has 
taken  bids  for  a  two-story  brick  build- 
ing in  Mexican  for  Chinese  missionary 
purposes;    38x101    feet.      Cost,    $40, ""0. 


HOSPITALS 


SAN  FRANCISCO — Clinton  Construc- 
tion Co.,  923  Folsom  St.,  at  $1,410,000 
awarded  general  contract  by  Board  of 
Public  Works  (Proposition  No.  3)  to 
erect  Relief  Home  Buildings  from 
plans  of  City  Architect  John  Reid,  Jr., 
First  National  Bank  Bldg.  Other  con- 
tracts awarded  were: 

J.  W.  Burtchaell,  434  Larkin  St.,  elec- 
tric fixtures  at  $8912  (proposition  2). 

M.  E.  Ryan,  621  8th  Ave.,  electric 
work,    at    $55,300    (proposition    1). 

F.  W.  Snotik.  .t96  I'lay  ."-'t..  plumbing 
work    at    $139,554    (proposition    3). 

F,  W.  Snook.  596  Clay  St.,  Mechanical 
equipment,   $139,554    (proposition   3). 

TORRANCE.  Los  Angeles  Co.,  Cal. — 
The  Torrance  Hospital  Assn.,  Brian  K. 
Welch,  director,  Washington  Bldg..  will 
take  bids  next  week  from  a  selected 
list  of  bidders  for  a  fireproof  hospital 
to  be  built  on  Engracia  Ave.,  Tor- 
rance, by  the  heirs  of  J.  S.  Torrance. 
Building  will  provide  26  beds  and  will 
be  one-story  and  full  basement,  with 
central  portion  two-story  in  height. 
Basement  will  be  reinforced  concrete 
construction  and  upper  part  hollow 
tile.  Stucco  exterior,  clay  tile  roof, 
marble  and  tile  work,  heating  and  ven- 
tilating systems.  Cost,  $70,000.  Mar- 
tion  J.  Rist,  architect.  Santa  Fe  Bldg., 
San   Francisco. 

SANTA  ANA,  Orange  Co.,  Cal.  — 
Daniels  &  Farris  S18  N  Hilliston,  Pasa- 
dent,  submitted  low  bid  at  $121,431  to 
Santa  Ana  Valley  Hospital  assn.,  Sept. 
15,  for  3-story  and  l^asement,  reinf. 
cone,  hospital  at  s.w.  cor.  grand  and 
Washington  Aves.,  Santa  Ana.  Hill  <Sr 
Son,  Santa  Ana,  subinitted  low  bid  on 
plumbing.  Plans  by  Frank  Lansdown. 
211  Commercial  Bklg.,  Santa  Ana.  Plas, 
exter.,  tile  and  comp.  rf.,  marble  and 
tile,  refrigerating  plant,  steam  htg.  O. 
T.  Moore,  Santa  Ana,  bid  $126,820,  and 
Wm.  G.  Reed,  Long  Beach,  bid  $131,27.'.. 


SANTA  ANA,  Orange  Co.,  CaL—O.  T. 
Moore,  949  W.  Highland.  Santa  Ana. 
has  been  awarded  general  contract  at 
$126,820  by  Santa  Ana  Valley  Hospital 
Association  for  a  tliree-stor.v  and  base- 
ment reinforced  concrete  hospital  at 
the  southwest  corner  of  Grand  and 
Washington    Aves.,    Santa    Ana.      Kill   & 


Mailing  Lists 


J ' each 


HOTELS 


Completing   Plans. 

STORE   &   HOTEL  Cost,    $350,000 

RENO,  Nevada,   Truckee  River  bank. 

Four-story  class  C  brick  store  and  ho- 
tel about  200  rooms. 

Owner — Riverside   Hotel   Co. 

Architect— B.    G.    McDougall,    383    Sac- 
ramento  St.,   San   Francisco. 

Contractor  —  Lindgren   Swinerton   Co.. 
Standard  Oil  Bldg.,  S.  F. 
Plans   will   be   completed   in   about  a 

week. 


Preliminary  Plans  to  be  Prepared. 
HOTEL  Cost,   $100,000 

ITKIAH,   Mendocino   Co.,    Cal. 
Three-story  hotel   annex    (fireproof). 
Owner — I'alace  Hotel   Co. 
.\rchitect— Tuttle     &     Tuitle.     357     I21h 
St.,   Oakland. 


LO.<;  ANGELES,  Cal.— Archt.  Chas.  F. 
Whittlesey,  6533  Hollywood  Blvd.,  has 
prepared  drawings  for  a  $300,000,  6- 
story  and  basement  class  A  hotel-apt. 
bldg.  to  be  erected  within  1  year  on  a 
99-vear  leased  site  on  Las  Palmas  n 
of  Hollywood  Blvd.  for  the  Business 
Development  Co.,  229  Merchants  Natl. 
Bank  Bldg.  Found.  100x140  ft.,  300 
rms,,    reinf.    cone,    construction. 


HKMET.  Riverside  Co.,  Cal.— W.  H. 
Bryant,  Hemet,  has  contract  ;:  t  about 
$48,000  for  part  two  and  part  three- 
story  addition  to  hotel  building  at  Gil- 
man  Relief  Springs  for  Oilman  Bros. 
It  will  contain  46  rooms,  steam  heat- 
ing.    Excavation  started. 


SAN  FRANCISeO 


;  is^is^s^szS^^lissite^:  I 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Lewis  and  Green,  Commercial  Bank 
Bldg.,  Stockton,  will  probably  be 
awarded  the  contract  to  remodel  and 
erect  a  two-story  addition  to  the  Lin- 
coln Hotel  at  El  Dorado  and  Market 
streets,  recently  purchased  by  Wong 
Quen.  Preliminary  plans  for  the  im- 
provements have  already  been  made. 


PASADENA,  Los  Angeles  Co.,  Cal.— 
A.  C.  Brandt  and  W.  K.  Moore.  104  S. 
Rose  Ave.,  Pasadena,  will  erect  an  18- 
room  additional  unit  at  the  Vista  Del 
Arroyo  Hotel,  Pasadena.  Myron  Hunt. 
Hil)ernian  Bldg..  Los  Angeles,  is  the 
architect.  Frame  construction,  stucco 
exterior,  tile  roof,  hardwood  floors,  tile 
baths  in  each  room,   steam   heating. 

CRESCENT  CITY.  Del  Norte  Co.,  Cal 
— Chamber  of  Commerce  reports  satis- 
factory progress  is  being  made  in  fi- 
nancial way  for  proposed  new  $250,000 
hotel  building  to  be  erected  on  old 
Bav  Hotel  property  at  Front  and  H 
streets.  A  fireproof  structure  is  con- 
templated. 


Israeli  .said;  "Conflilence  is  a 
plant  of  sloiv  gro«»h."    The  eon- 

iioe  ^viiicli  sirchitects,  eon- 
tractors,  anil  oivners  everyivhere 
have  in  ftiiandt-quality  painfinjEC 
and  ileoorating  service  has  been 
established  through  the  strictest 
adherence  to  the  highest  stand- 
ards dnring  the  past  40  years. 
W'hether     the     job     be     large     or 

II,  our  paramount  interest  is 
to    achieve    the    best    result    and 

^  full  value  for  every  dollar 
expended.  Quandt-quality  serv- 
ice is  a  dependable  service  and 
will  fulflll  all  your  requiremer 


A.  Quandl  &  Sons 

Painters  *  Decorators 

Since  1885 
;74  GUERRERO  STREET  ■  MARKET  17C9 


LOS   ANGELES,    Cal— H.    M.    Barur:. 
444   I.  W.   Hellman   Bldg.,   has   the  con- 
tract  at   about   $486,000   to   erect   a.   12- 
story    class   A   hotel    bldg.    on    Vine   St., 
south  of  Hollywood  Blvd  for  the  Holly- 
wood Plaza  Hotel,   Chas.   Danziger  and 
assoc.   Walker   &   Eisen,   701   Great   Re- 
public  Life   Bldg.,   archts.   It   will  con- 
tain 200  rooms  each  with  private  bath; 
dimen,    100x150   ft.,   reinf.    cone,    constr 
press,  brick  and     terra     cotta     facii: 
plate     glass,     marble     and     tile     wor 
cem..   pine   and  hardwd.   fls.,   basemei 
steam    htg.    sys.,    elec.    elevators,    hav 
w<iod    trim,   ornam.   iron   work. 


ICE  AND  COLD  STORAGE 
PLANTS 


OAKLAND.  Cal. — Con.sumers  Ice  <■■• 
San  Francisco,  has  purchased  site  ai 
Livingston  and  Cotton  Sts.,  and  i>lan.s 
erection  of  ice  manufacturing  and  dis- 
tributing plant.  Ai)proximately  $7.'.. 000 
will    be   expended    in    <-nnstruction. 


POWER   PLANTS 


SAN    FRANCISCO— Board    of    Public 
Works    rejects    bids    for    electrical    con- 
ductor's   and    appurtenances    for    Ocer 
View    Extension    of   Municipal    Rail\\ 
system.    New    bids    will    be    consider 
Oct.    1.    Spec,    obtainable    from    Bure    ^ 
of  Engineering,  3rd  floor,  City  Hall, 

WESTWOOD,  Lassen  Co.,  Cal.  —  En- 
gineering Dept.  of  Red  River  Lumber 
Co..  under  direction  of  Jos.  H.  Hunter, 
has  completed  about  30  mi.  of  survey 
of  Hat  Creek-to-Westwood  power  line. 
Construction  of  the  60,000  volt  trans- 
mission line  is  now  under  way  under 
the  supervision  of  Richard  Harding 
and  Harry  Ingraham. 


GLOBE,  Ariz. — Globe  Light  &  Power 
Co.  has  been  granted  a  permit  to  ex- 
tend its  light  service  to  Midland  City 
and   Claypool. 


RIVERSIDE.  Cal.— So.  Cal.  Gas  Co. 
main  office  will  expend  $2,500,000  for 
extension  of  transmission  and  distribu- 
tion lines  during  the  balance  of  19X4.- 

MERCED,  Merced  Co.,  Cal.  —  Until 
Oct.  16,  2  p.  m.,  bids  will  be  rec.  by  H 
P.  Sargeant.  secy.,  Merced  Irrigation 
District,  Barcroft  Bldg.,  to  fur.  and  in- 
stall hydro-electric  machinery  for  E.x- 
ihequer  Power  House.  See  call  for  liidM 
I3iider  official  proposial  section  in  thin 
issue. 


LOS  .\NGELES,  Cal.— Until  10  a.  m., 
Sept.  29,  bids  will  be  rec.  by  bd.  pub, 
wks.  for  elec.  conduits  for  the  9th  St. 
viaduct,  across  L.  A.  river  and  the 
tracks  .if  the  Santa  Fe,  U.  P.  Rys..  bet.  I 
Santa  Fe  Ave.  and  Rio  Vista  Ave.  Spec 
"n  f:ie  at  offin-  eitv  cnnr.,  105  s  citj 
liall    annex. 


Member  S.  F.  Builders'  Exchange 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Tariegated  Colors  Slate 

Roofing 

and 

Itaiidom  Variegated  Colors  Tile 

Roofing 

Composition    Roofing 

General  Root  Repairing 

Samples   Submitted 

180  Jessie    St.,   San  Francisco 

Res.    4201    Mission    St. 

Phone    Randolph    5982 


(urduy,    Soplomber    27,    I;i24 
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PUBLIC  BriLDJX<;H 


Plans   Being-   FiRuied   . 

COMMl'MTY    HOUSE  Cost,    JIS.OOO 

PIEDMONT,    Alameda      Co.,      I'iodmont 

Park. 
One-story   frame   community    house, 
'"iw-ncr — City  of  Piedmont, 
■hitoct — Meyer  &   John.son,   712   Mar- 
ket St.,  San   Francisco. 
I'lans    were    originally    prepared    for 
addition   and     alterations     to      present 
building,   but  this  idea  has  been  aban- 
doned  and    new    plans   call    for   an   en- 
tirely  new   structure. 


Sub    Contracts    Awarded. 

BEACH    CHAt-ET  Cost,    $43,450 

SAX  FRANCISCO,   West   border  Golden 

Gate  Highway. 
Owner — City  .ind  Co.  of  S.  F. 
Architect — Willis    Polk    &    Co.,    Hobart 

Bldg-.,   San   Francisco. 
ntractor — Barrett  &  Hilp,  91S  Harri- 

saon    St.,   S.    F. 
■•lieet    metal    to    Pacific    Metals    Co.    at 

''15  Harrioun  St.,  S.  F.,  $300. 


VERNON,  L.  A.  Co.,  Cal.— J.  D.  Sher- 
.<•  Son,  1865  E  Anaheim  St.,  Long 
c<h.  submitted  low  bid  on  gen.  cont. 
S;i8.513  to  city  of  Vernon  Sept.  16  for 

V  city    hall    on    Santa   Fo.    near   Ver- 
■I    Ave.   .1.  M.   Eustace,   1246  E  9th  St., 

V  on  plumbing  at  $6693,  and  H.  H. 
Iker,  1800  W  12th  St.,  low  on  elec. 
ing  at   $1500.   Bids    taken    under  ad- 

ment.  Bldg.  will  be  2-story  and 
■  ment.  reinf.  cone,  and  brick  const., 
■<.x.  brick  and  art  stone  fac,  marble 
i  k,  Kas  htg..  ornam.  iron,  hardwd. 
'i  pine  trim  and  fl;i.  Richard  D.  King, 
in..  519  Van  Xuys  Bldg. 


LOS    ANGELES,    Cal.— Until    2 
del.   14,  bids  will  be   rec.   by  co 
for    foundation    work      for     the 
known    as    "Patriotic    Hall 
Figueroa     Sts.     Plans     and 
Allied     Archts.,     1136     Citz. 
IHclg..  L.  A.,  upon  dep.   $25. 


p.    m., 

super, 

bldgr. 

ISth    and 

spec,    from 

Nat,    Bank 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Oct.  6,  5  p.  m.,  bids  will  be  re- 
ceived by  A.  L.  Banks,  city  clerk,  for 
plumbing,  heating  and  ventilating  for 
Memorial  Civic  Auditorium.  Glenn  Al- 
len, 41  S  Sutter  St.,  and  Wright  and 
Satterlee,  Bank  of  Italy  Bldg.,  Stockton 
architects.  Plans  obtainable  from  ar- 
chitects on  deposit  of  $50  for  one  di- 
visional set;  deposit  returnable.  See 
rnll  for  bids  uitiier  official  propoiuil 
Meetlon  In  thiM   Iwiue. 


PITTSBURG,  Contra  Costa  Co.,  Cal. 
—City  vwtes  bonds  of  $12,500  flo  be 
added  to  $7500  already  available)  to 
finance  erection  of  new  library  build- 
ing in  Ninth  St.,  facing  city  hall. 


RESIDENCES 


Contract  Awarded. 

RESIDENCE  Cost,   $11,353 

PALO  ALTO,  Santa  Clara  Co.,  Cal.,  NW 

Coleridge  and  Webster  Sts. 
Two-story  frame  residence  and  garage. 
Owner — Mrs.   A.   D.   Frost.   Palo  Alto. 
Architect — Warren     Skillings,     Garden 

City   Bank   Bldg.,   San   Jose. 
Contractor — H.  A.  Spreen,  407  Mathilda 

Ave.,   Sunnyvale. 


RESIDENCES  Cost,  $5000  each 

SAN    FRANCISCO,    B    Hazelwood    Ave. 

60  100  140  180  N  Monterey;  W  Val- 
dez  87  167  48  127  N  Monterey;  SE 
Joost  and  Hazelwood;  NW  Monte- 
rey and  Valdez  Sts.;  NE  Monterey 
Blvd.  and  Hazelwood. 

Thirteen  1-sto'ry  and  basement  frame 
residences. 

Owner  —  Nelson  Bros.,  950  Monterey 
Blvd.,  San  Francisco. 

Architect— Chas.  F.  Strothoff  2274  15th 
St.,   San  Francisco. 


000 


Figures    to    be    Taken    Shortly 
RESIDENCE  Cost,   $1 

UKIAH,    Mendocino    Co.,    Calif. 
Two-story   frame  country   residence. 
Owner — Mrs.    Ingalls. 

Architect — B.    G.    McDougall,     383    Sac 
ramento   St.,    S.   F. 


Cost,    $9000 
Cal.     Santa 


iidenci 


General  Contract  Awarded 
RESIDENCE 
BERKELEY.   Alameda   Co., 

Barbara  Road. 
One-story   frame    and    stucio 

and  garage. 
Owner — H.  C.  Teasdel. 
Architect — Archie  Newsom,  N 

B'dg.,  San   Francisco. 
Contractor — Lcroy   M.   Baird,    1031    Bay 

View,  Oakland. 
Contracts      for      plumbing      .heating, 
electrical   work,   painting,   etc.,    will   be 
awarded  shortly. 


vada 


Plans   Being   Figured. 
RESIDENCE  Cost,   $15,000 

SAN   JOSE,   Santa   Clara   Co.,   Cal. 
Two-story  frame  and  stucco  residence. 
Owner — Geo.    Kocher,    535    S    15th    St., 

San   Jose. 
Architect    —    Binder    &    Curtis,    Binder 

Bldg.,  San  Jose. 


Plans  To  Be  Ready  for  Figures  First 
of  Next  Week. 

RESIDENCE  Cost,   $20,000 

ALAMEDA 

Two-story  and  basement  stucco  Ital- 
ian type  residence  (10  rooms  and 
4  baths). 

Owner — Mrs.  S.  .7.  Ackerman. 

Architect  —  W.  E.  Schirmer,  Thayer 
Bldg-.,    Oakland. 


L.>w    Bidder. 

RESIDENCE  Cost,   $25,000 

PIEDMONT,   Alameda  Co..   Cal. 

Two-story  and  basement  frame  resi- 
dence, garage,  fountains,  land- 
scaping, etc. 

Owner — A.  P.  Parker. 

Architect — W.  H.  Ratcliff,  Jr.,  Mercan- 
tile  Trust   Bldg.,   Berkeley. 

Low  Bidder  —  Conner  &  Conner,  1726 
Grove  St.,  Berkeley. 


I'lans   Being   Prepared. 

BUNGALOW  Cost,    $4000 

BERKELEY.  Alameda  Co..  Cal. 
One-story   and   basement    4-room    frame 

and    stucco    bungalow. 
Owner — Withheld. 
Architect    —   Fabre    &    Hildebrand,    110 

Sutter  St.,  San  Francisco. 


WESTEST 

Electric  Safety  Switches 

a  Western  made  product 
used  and  installed 

by 

LATOURRETTE  FICAL 

on  the 

U.  S.  Veterans'  Hospital 

Livermore,  Calif. 

Western  Safety 
Manufacturing  Co.,  Inc. 

JMamifaetuvers  of 

Enclosed  externally    operated 

safety  switches,  knife  switches, 

metal  switch  and  cut-out  boxes, 

safety  switch  boards 

247  MINNA   STREET,    SAN   FRANCISCO 
Phone  Sutter  3008 


Phone  Franklin   9400 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exchange 


ICarH^u  OInttBtntrtton  ISf^Jorta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818   MISSIOIV    STKEET  SAN    FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL   LUMBER  YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 

<;eiiernl    Mill    and    Cabinet    Work,    Stock    Doors,    Sash 

FraiueM    and    Mon1i1inir» 

JERROLD  AVE.  &  VARNEnTEIiD  AVE. 

Mission   901-902-903-904  San  Francisco 
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Contract  Awarded.  tijnnn 

RESIDENCE  Cost,   $14,000 

BERKELEY,  63rd  near  Grove 
Two-story  frame  and  stucco  residence. 
Owner— C.  D.  Emerson.  Napa,  Cal. 
Architect   &   Contractor  —  Calif.   Bldg. 
Co.,  1636  Franklin  St.,  Oakland. 


Contract  Awarded. 

RTi"Sir)EXCE  Cost,   511,008 

SAN  JOSE.   SE  Cor.  Ashbury  &  Myrtle 

Sts.,   San   Jose. 
Two-storv  frame  residence  and  garage 
Owner— Harvey    R.    Herold,    South    1st 

St.,  San  Jose.  .      „      ,,  „» 

Architect— Chas.   S.  McKenzie,  Bank  of 

San  Jose  Bldg.,  San  Jose. 
Contractor— George    Lmdholm,    471    W 

San  Carlos,  San  Jose. 

Bids   to  be   Opened  Today.  .,-  nnn 

RESIDENCE  ,,  '^°'''V.  *^  f?»i 

HILLSBOROUGH,    San    Mateo   Co.,    Cal. 

Hillsborough  Heights. 
Two-story  frame  and  stucco   residence. 
Owner— Dr.  Allen  Benner,  San  Mateo, 
architect— H.   H.  Gutterson.   o26   Powell 

St..  San  Francisco. 


Plans   Being   Prepared. 

RESIDENCE  Cost,     |9o00 

BERKELEY.   Alameda   Co.,   (  al.     Leroy 

Avenue.  ., 

Two-story    frame    and    stucco    residence 

and  garage  with   tile  roof. 
Owner — George   Jamieson. 
Architect  —  Walter    C.    Falch,     Hearst 

Bldg.,  San  Francisco. 

Plans  Being  Figured. 

RESIDENCE  Cost,   $23,000 

SAN   FRANCISCO,    30th  Ave.    &   Irving. 
Two-storv  frame  and  stucco  residence. 
Owner— H.  H.  Eggers. 
Architect    —    Powers    &    Ahnden,    460 
Montgomery  St.,   San   Francisco. 

Bids  to  be  Taken  Next  Week. 
RESIDENCE  Cost,   $12,000 

SAN    FRANCISCO.      Santa      Ynez      and 

Otsego    Avenue. 
Two-storv  trame   and   stucco   residence 

with  terra  cotta  tile  roof  (8  rooms) 
Owner — Joseph   Delucchi. 
Architect — C.  O.  Clausen,  Hearst  Bldg.. 

San  Francisco. 
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SAN  FRANCISCO— Board  of  Public 
Works  commissions  architects  to  pre- 
pare plans  and  specifications  for  fol- 
lowing school  buildings  to  be  financed 
through   bond   issue: 

Architects  Ward  and  Elohme,  Lafay- 
ette school,  in  S  Anza  St.,  bet.  36th  and 
37th  aves. 

Architects  Frederick  H.  Meyer  and 
Albin  R.  Johnson,  Henry  Durant  School 
Buchanan  and  O'Farrell  streets. 

Architect  John  Reid,  Jr..  Hearst 
school,  in  Webster  St.,  bet.  Oak  and 
Page   streets. 

G.  A.  Applegarth,  Edison  school,  in 
W  Dolores,  bet.  22nd  and  23rd  Sts. 

Weeks  and  Day,  Hawthorne  school, 
in  E  Shotwell  St.,  bet.  22nd  and  23rd 
Streets. 

It  is  unofficially  reported  that  the 
cost  of  each  of  the  above  structures 
will  be  $500,000  or  more. 


LOS  ANGELES  COUNTY,  Cal.— H.  R. 
Braden,  a  member  of  the  State  Board 
of  Control,  is  in  Los  Angeles  complet- 
ing arrangements  for  Immediate  con- 
struction of  cottages  to  provide  for  re- 
opening of  Pacific  Colony  for  feeble 
minded:  est.  cost.  $140,000  and  will  pro- 
vide accommodations  for  225  children. 
Funds  will  be  asked  of  the  next  legis- 
lature to  provide  additional  buildings 
for    100   more   children. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
Katharine  H.  Beach,  288  Bellefontaine 
St.,  Pasadena,  will  erect  a  $20,000  2- 
story,  8-room  frame  dwelling  at  790 
Prospect  Blvd..  Pasadena,  for  Crowell 
and  Katharine  H.  Beach.  Wallace  Neff, 
201  Slavin  Bldg.,  Pasadena,  is  the  ar- 
chitect. Foundation,  57x63  feet,  tile 
roof,  stucco  exterior,  hardwood  floors 
and  trim,  tile  baths  and  drainboards, 
unit    heating. 


PASADENA.  Los  Angeles,  Co..  Cal. — 
('.  C.  Johnson  &  Son.  62;i  E.  Orange 
Grove  Ave..  Pasadena,  have  the  con- 
tract to  erect  an  $18,000.  two-story,  8- 
room  frame  dwelling  at  1649  Lombardy 
Rd.,  Pasadena,  for  R.  C.  Kumler.  Wal- 
lace Neff.  201  Slavin  Bldg..  Pasadena, 
is  the  architect,  stucco  exterior,  single 
roof,  hardwood  floors,  pine  and  enamel 
trim,  tile  baths  and  drainboards,  unit 
heating. 


SCHOOLS 


Low    Bidder 

ART  BLDG.  Cost,  $85,000 

OAKLAND 

First    unit    of    reinforced    concrete    art 

building. 
Owner— Mills  College. 
Architect — W.    H.    Ratcliff,    Mer.    Trust 

Bldg..  Berkeley. 
Low  Bidder — S.  Rasori.  693  Mission  St.. 

San   Francisco. 
No   decision  will   be  made   until  next 
meeting   of   the   Board   Sept.   25th. 


Cost,  $85,000 


Bids  Under  Advisement. 

ART   BLDG. 

OAKLAND. 

First    unit    of    reinforced    concrete    art 

building. 
Owner — Mills  College. 
Architect — W.    H.   Ratcliff,    Mer.    Trust 
Bldg.,   Berkeley. 
All   bids    received   were   rejected      on 
account  of  being  too  high.  No  decision 
will  be  made  until  the  next  meeting  of 
the  Board,  Sept.  25th. 


LOS  ANGELES.  Cal.— Archts.  Elwln 
P.  Norberg  and  Chas.  E.  Norberg,  704 
Union  Bank  Bldg.,  has  completed  plans 
for  a  1-slory  top  addition  to  school 
lildg..  to  be  erected  at  the  Farmdale 
school  site.  El  Sereno  and  Gambler 
Aves..  for  the  bd.  of  ed.  It  will  have  6 
classrooms,  brick  walls,  67x141  ft.,  til'- 
and  comp.  rfg..  press,  brick  facing,  ma- 
ple  tls.,  pine   trim;   $45,000. 

SANTA  CLARA,  Santa  Clara  Co.,  C.  ' 
— Morrison  Bros..  Santa  Qlara.  a 
?3860  awarded  cont.  to  erect  manua' 
training  shops  addition  to  high  scho'il 
and  at  $2043  for  new  bleachers  and  ga- 
rage building. 

SANTA  ROSA,  Sonoma  Co.,  Cal.  - 
fi.  Zelinsky.  693  Mission  St..  San  Fran 
Cisco,  at  $1789.  submits  low  bid  t 
Board  of  Education  to  paint  interi'  i 
of  high  school  auditorium.  W.  ii 
Weeks,  architect.  369-  Fine  St..  S;i 
Francisco.  Other  bids:  Metzner  an 
Christenson.  $2150:  P.  L.  Cunningham 
$2595:  Neal  Co..  $2600.  Contract  wil' 
be  awarded  to  low  bidder. 

SALINAS.    Monterey    Co..    Cal. — Unt; 
Oct.   9.   7:30  p.  m.,   bids  will  be   rec.   I 
Frank    S.    Clark,    clerk    Salinas    Unio 
High  School  District,  to  fur.  one  ver! 
cal   sliding   head   drilling   machine,   aii- 
prox.    26-in.    swing,    power   feeds,    witii 
and   without   tapping  attachment.   Fur- 
ther information  obtainable  from  clerk 


CONCRETE  ^ft„ 


CRE 


22,   i; 


WKSTKUX     l-MO\ 

Night   l^etler  Prepaid 
San   Francisco   Rotary  Club, 

I'alace  Hotel,  San   Francisco: —  ,  -    >      .,■    i-    „ 

I  am  here  in  the  Paradise  of  America  among  dove  stews,  fried  chickin. 
peach  pies  and  everything.  Anyway.  Tulare  County  is  fourth  county  in 
United  States  in  value  of  agricultural  products.  Norman  Hall  of  Santa  he. 
rupervisor  Bill  Harrelson  and  I  started  this  twenty-five  years  ago  when  we 
encouraged  the  boys  to  plant  fruit  trei-s,  grape  vines,  alfalfa  etc.  Believe  it 
or  not  but  when  I  arrived  here  last  Friday  they  had  an  old  fashioned  Tulare 
County  sandstorm  in  my  honor.  I  attended  Rotary  here  last  Friday,  will 
attend  here   next  Friday  and  return   to  San  Francisco  on  Saturday  next. 

bANDi     PRA i 1 . 


SANDY  PKATT  grew  up. 
DOWN  HERE  in  Tulare. 
AND     WHEN     Sandy. 

WAS   A   boy. 

•  •      • 

A    S.\M)  St. .nil    me;iiit    nothing. 

«      •      • 
TO  S-\NDY  Pratt,  producer. 

•  ♦      • 

OF   CLEAN,   sharp   sand. 

•  *      * 

FOR   CONCRETE,    plastering,    etc. 

HAND  WAS  sand  tn  Sandy. 

•  •      » 

AND  HIS  folks  would  complain. 

r,fc;C.\l'SE  THE  sandstorm. 

•  •      • 

MADF   THE   house  dirty. 

•  *      « 

liUT  NOW  Sand  is  mu.-^ic. 

TO  THE  president. 

•  •      • 

OF  THE   Pratt   Building  Material  'i 

VND  TUL-ARE  County   has  changetl. 

•  •      • 

THEY  NEVER   have   saiulslnrms. 

r     •      • 
SO  THE   natives  say. 

ONLY  WHFN  Sandy  comes  down. 

•  •      • 

AND  TALKS  to  the  R.ilarians. 

OR    THE    Lion's   iliib. 

•  •      • 
SANDY    THINKS. 

•  «      • 

THIS  A  a    ••eami'aien    lie" 


FOR  SANDY  makes  a  good  speech. 

AND  NEVER  says  a  word. 

ABOUT  SANDY'S  rock  crushing  plant 

AT  PRATTROCK   (near  Folsom). 

OR  HIS  sand  washing  plants. 

AT   MARYSVILLE    and    Sacranuntip. 

AND  PRATTCO    (Monterey  County). 

■•I   TH.\NK   you." 


Sandv  Pratt  gave  this  dark  lady  a 
lilt  of  "praise  about  her  culinary  art, 
and  as  a  result  she  is  .going  about  with 
a  broad  grin  on  her  face  and  is  putting 
forth  every  .-rrnrt  to  excel  her  past 
record.  When  Sandy  goes  visiting  he 
always   makes   up    to    the   cook. 
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NORTH  FORK.  Madera  Co.,  ("al.  — 
Until  Sept.  30.  5  p.  m.,  bids  will  be  rec. 
by  Laura  C.  Moes,  tlork  Casilc  Peak 
SehOLl  District  to  erect  n«w  school 
building:.  I'laiiB  and  further  hifurma- 
tlon  ulitainable   from   clerk. 

WHITTIICU.  U  A.  Co..  Cal.  Wilt  & 
Chute  .2514  W  Santa  Barbara  Ave., 
were  low  bidders  at  $49,425  on  the  new 
grammar  school  near  Whlttkr  for  the 
Los  .Niitcs  School  DIst..  according  to 
plans  and  spec,  by  A.  S.  Nlbe.sker.  Jr., 
625  Washineton  Bldg.  Other  low  bids 
were:  riumhine,  U.  V.  Miller.  Whlttier. 
J4330;  electrical,  K.  D.  Miller,  Whlttier 
$1558:  painting,  Dresher  &  Heinsber- 
gen,  2S24  W  10th  St.,  $2350:  septic  tank 
Long  Heach  Septic  Tank  Co.,  Long 
Beach,  $750;  pump,  R.  V.  Norman, 
Whlttier.  $1050.  Bids  were  taken  under 
advisement. 


VENICE.   L.   A.    Co.,   Cal.— Until    1    p. 
m..  Oct.  15,  bids  will  be  rec.  by  trustees 
of  Venice  city  schools  for  2-story  brick 
lammar    school    bldg.    on    Wm.    Hume 
iperty,     Garfield    Ave.,     bet.    Lincoln 
■  I   Washington    Blvds.,   Venice.   Plans 
I.I  spec,  by  Archt.  Francis  D.  Ruther- 
1(1.    D.    D.    Smith,    assoc,    205    Mills- 
aser    Bldg.,     Santa    Monica    and    200 
ikhurst  Bldg.,  Venice.  Separate  bids 
Ml  be  rec.  on  general,  electrical,  plas- 
ing.    plumbing      and      heating,      and 
intiiig.    Cash,   or  cert,   check   or  bond 
Deposit  of  $10  for  plans,  to  be   re- 
funded. A.  L.  Shipley,  clerk.  Bldg.  will 
contain   6   classrooms;  $45,000. 


LOS  ANGELES,  Cal. — Archts.  Web- 
ber, Staunton  &  Spaulding,  1017  Hi- 
bernian Bldg.,  are  preparing  plans  for 
a  group  of  high  school  bldgs.  to  be 
erected  .at  the  Lincoln  high  school  site 
on  N  Broadway  for  the  board  of  edu- 
cation. There  will  be  a  3-story  science 
bldg.  to  contain  24  classrms.,  a  1-story 
•'"xlOO  ft.  frame  and  plaster  add.  to 
]nnasium  bldg.  and  a  2-story  reint. 
no.  ceramics  bldg.;  comp.  rfg.,  ce- 
n-nt  and  maple  fls.,  slate  blackboards, 
pine  trim,  add.  to  present  htg.  sys.; 
$270,000. 


LOS  ANGELES,  Cal. — Plans  are  com- 
pleted and  Sec.  A.  C.  Price  was  in- 
structed to  advertise  for  bids  for  erect- 
ing the  $60,000  8-room  William  Cullen 
Biyant  elementary  school  at  Termino 
Ave.  and  Fountain  St.,  Long  Beach. 
Theo.  C.  Kistner  and  Jacob  Purlngton 
616  Pantages  Bldg.,  L.  A.,  archt.  and 
engr.  assoc. 


CAMBRIA.  San  Luis  Co.,  California. 
— Archt.  Orville  Clark,  521  Chapman 
Bldg..  is  preparing  plans  for  a  high 
school  bldg.  to  be  erected  at  Cambria 
for  the  Cambria  Union  High  School 
District;  it  will  have  an  auditorium 
to  seat  about  350  people,  offices  and 
classrooms.  Brick  walls,  1-story  and 
basement,  comp.  rfg.,  maple  and  ce- 
ment fls.,  steam  htg.  sys.,  select  rug. 
brick    facing,    pine    trim;    ?60,000. 


SAN  FRANqiSOO— Crown  Electric 
Co  153  Eddy  St.,  at  $1045  awarded 
contract  by  Board  of  Public  Works  to 
furnish  and  Install  border  lights  In  Ga- 
lileo High  School  auditorium. 

RKEDLEY,  Fresno  Co.,  Cal. — Unlil 
Oct  6  4  ''■  M-.  i'i'l*'  will  be  received  by 
Floyd  Caskey,  (Jerk,  Reedley  Joint 
School  District,  to  fur,  375  opera  chairs 
for  school  auditorium.  Further  par- 
Uculars  obtainable  from  clerk  on  re- 
quest.   

SA.N  FRANCISCO — 1.  M.  Sommer. 
general  contractor  on  the  Francisco 
School,  has  awarded  the  following 
sub-contracts  in  connection  with  the 
work:  Roonng  to  J.  W.  Bender  Root- 
ing &  Paving  Co.:  brick  work  to  H.  E. 
Drake;  mill  work  to  S.  H.  Chase  Lum- 
ber Co. 


DINUBA,  Tulare  Co.,  Cal. — R.  L. 
Payne,  Dinuba,  at  $1190  awarded  con- 
tract by  Dinuba  High  School  District 
to  erect  manual  arts  building.  Other 
bids:  Davis  and  Jarrett,  $1590;  Woltz 
and  McTee,  $1326.  Friend  and  Kimsey, 
architects,  Dinuba. 

LOS  ANGELES,  Cal. — Plans  are  com- 
completed  and  Sec.  A  C.  Price  was  in- 
structed'  to  advertise  for  bids  for 
erecting  the  new  $175,000  unit  at  the 
Jefferson  junior  high  school.  Long 
Beach.  Allison  &  Allison  and  Wynkoop 
&  Law,  assoc.  archts.  and  engrs.,  Hi- 
bernian Bldg.,  L.  A.,  and  Kress  bldg., 
Long   Beach. 

VENICE,  L.  A.  Co.,  Cal.  —  Archt. 
Francis  D.  Rutherford.  D.  D.  Smith, 
assoc,  205  Mills-Fraser  Bldg.,  Santa 
Monica,  and  200  Parkhurst  Bldg.,  Ven- 
ice, have  completed  plans  for  a  2- 
story  brick  grammar  school  on  Gar- 
field, near  Washington,  Venice,  and 
Venice  city  schools.  It  will  contain  6 
classrooms,  and  cost  about  $45,000.  Call 
for  bids  will  be  issued  soon. 


LONG  BEACH.  L.  A.  Co.,  Cal.— Andy 
Sordal,  722  Magnolia  Ave.,  Long  Beach 
was  low  bidder  at  $70,275,  for  the  gen. 
contr.  for  erecting  the  new  unit  at  the 
John  Muir  grammar  school.  Pacific 
Ave.,  Long  Beach.  Other  low  bids  were; 
L  A  Walchrist,  plastering,  $5463;  Long 
Beach  Paint  &  Paper  Co.,  painting  at 
$3500;  Jensen  Elec.  Co.,  wiring,  $3450; 
Thomas  E.  Williams,  plumbing,  $2046: 
E  Brasch,  heating,  $8297.  Davles  and 
Baume,  1010  Farmers  &  Merchants  Bk., 
Long  Beach,  and  Richard  M.  Bates, 
Brack  Shops  bldg.,   L.  A.,  assoc.   archts. 

ALAMEDA,  Alameda  Co.,  Cal. — As 
previously  reported,  bids  for  Alameda 
High  School  rejected  and  new  bids 
asked  to  be  opened  Oct.  21.  Carl  Wer- 
ner, architect,  Santa  Fe  Bldg.,  San 
Francisco.  See  call  lor  bids  under  offi- 
cial proposal  section  in  tUis  issue. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Meclianieal   Key. 


Plaster 
Wall    Board 

(Patent   applied    for) 
The  Last  Word  in  "Wall  Bo.i 


CALIFOKNIA  CEDAR  PRODUCTS  COMPANY 

STOCKTON,  CALIFORNIA 


I'HOE.N'IX,  -Vriz. — Archts.  Lescher  & 
Mahoncy.  Bank  of  Ariz.  Bldg.,  are  pre- 
paring plans  for'  a  2-story  class  A  ele- 
mentary school  at  4th  and  Van  Buren 
Sts.,  for  St.  Mary's  Catholic  church, 
Rev.  Father  Novatus  Benzing,  pastor. 
Dimen.  60x159  ft.,  with  aud.  wing.,  37 
by  87  ft.,  basement,  reint.  cone  frame 
fl.,  and  rf.  slabs  and  stairs,  brick  filler 
walls,  plas.  exter.,  clay  tile  rf.,  maple 
terrazzo  and  linoleum  covered  fls., 
glazed  brick  corridor  wainscoting, 
steel  stud  and  metal  lath,  art  stone,  di- 
rect  steam   htg.;   $175,000. 

COLMA,  San  Mateo  Co.,  Cal. — Bids 
will  be  received  until  October  8,  1924 
at  8  p.  ra.,  by  the  clerk  of  the  Jeffer- 
son Union  High  School  District,  for 
furnishing  special  fixtures  and  window 
shades  for  the  new  reinforced  concrete 
high  school  building  now  under  con- 
struction. Plans  may  be  obtained  from 
the  architect  W.  H.  Weeks,  369  Pine 
St.,  San  Francisco,  and  Tribune  Tower. 
Oakland. 


MAYWOOD,  Los  Angeles  Co..  Cal. — 
,).  W.  Markel  &  Son,  Santa  Ana,  were 
low  bidders  on  general  contract  at  $31,- 
228  to  erect  one-story  grammar  school 
building  at  Maywood  for  the  Maywood 
School  District.  Trewhitt-Shields  Co., 
managers  of  construction,  506  W^estern 
Mutual  Life  Bldg.  Norman  F.  Marsh, 
P.rnadway,  Central  Bldg.,  Los  Angeles, 
i.s   the  architect. 


BANKS,  STORES  &  OFFICES 


Plans  Being  Figured. 

SHOP  &   OFFICE  Cost,   $12,000 

SAN  FRANCISCO,  W  5th  South  of 
Shipley. 

Two-story  reinforced  concrete  shop  & 
office   building. 

Owner — Wm.  &  Arthur  Hoelscher. 

Architect  —  Arthur  Bugbee,  26  Mont- 
gomery  St.,  San   Francisco. 

Preliminary  Plans  Being  Prepared. 
OFFICE  BLDG.  Cost,  $300,000 

SAN   FRANCISCO,   Sansome   near   Cali- 
fornia. 
Eight-story   class   A   office   bldg. 
Owner — Fireman's    Fund    Ins.    Co.,    315 

Montgomery  St.,   S.  F. 
Architect — Weeks   &  Day,      315     Mont- 
gomery St.,  San  Francisco. 
Contractor  —  MacDonald   &  Kahn,   130 
Montgomery   St.,   San  Francisco. 
The   new  building  will  face  Sansome 
Street   and   will      adjoin     the      present 
structure    of    the    Fireman's    Fund    In- 
surance Co. 

Preliminary   Plans   Being   Prepared. 
STORE    BLDG.  Cost,    $50,000 

BURLINGAME,  Primrose  Rd.  and  Bur- 

lingame  Ave. 
One-story  and  mezz.  class  C  store  bldg. 
Owner — Levy  Bros. 
Architect — E.    L.    Norberg,    593    Market 

St.,    San   Francisco. 


Contract    Awarded. 

ALTERATIONS  Cost    $3096 

SAN  LEANDRO,   Alameda  Co.,   Cal. 

Alterations   to   brick   store   building. 

Owner — W.  L.  Doarte. 

Architect — Miller   &    Warneoke,    Artico 

Bldg.;  Oakland. 
Contractor — Chester    Dossett,    San    Le- 

andro. 


Contracts  Awarded. 

STORE  BLDG.  Cost,  $— 

RICHMOND,  Contra  Costa  Co.,  Cal., 
10th  St. 

One-story   brick   store   building. 

Owner — Richmond  Furniture  Co.  (C.  S. 
Renwick) 

Architect — James  T.  Narbett,  910  Mac- 
donald    Ave.,    Richmond. 

General  contract  awarded  to  Carl 
Overaa,  2101  Roosevelt  St.,  Rich- 
mond, $8985. 

Brick  work  to  Jas.  Walker,  Builders 
Exchange,  Richmond,  $4779. 

Plastering  to  A.  H.  Winohole,  Builders 
Exchange,   Richmond,   $1438. 

Roofing  to  Oakland  Roofing  Co.,  Oak- 
land,   approx.    $689. 

Sheet  metal  n'ork  to  Splersch  Bros., 
Richmond,    $139. 

Plumbing  to  R.  A.  Washburn,  2111 
Barrett,  Richmond,  $450. 

Heating  to  J.  G.  Grierson,  761  22nd  St., 
Richmond,  $379. 

Glass  to  W.  P.  Fuller  Co.,  Oakland,  $925 
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Cost,  144,124 
Market    150    W 


Contract  Awarded. 
STORE 
SAN    FRANCISCO,     I 

Marshall  Sauare.  . 

One-story   basement  and   mezzanine   ri. 

reinforced  concrete  furniture  store 
Owner— Hope    Realty   Co.,    1021   Hearst 

Bldg.,   San   Francisco. 
Architect — Geo.  E.  McCrea,  369  Pine  St. 

San   Francisco. 
Contractor— Lewis   J.   Cohn,   110   Sutter 

St.,    San   Francisco. 

Sub  Contracts  Awarded.  t,^n  nnn 

STORE    &    OFFICE  9°^'' i^^*'","? 

SAN   JOSE,    Santa    Clara   Co.,    Cal.,    1st 

and  San  Carlos   Sts. 
Five-story  reinforced  concrete  store  &. 

office  building. 
Owner— Sainte   Claire  Realty  Co. 
Architect  —   Weel^s  &   Day.   315  Mont- 
gomery St.,  San  Francisco. 
Contractor— Cahill  Bros.,  Sharon  Bide., 

San   Francisco.  ,,.  ,    ,  a 

Metal    .sash    awarded      to      Michel      and 

Pfetfer,  10th  and  Harrison  Sts,  San 

Francisco    at    J535. 
Architectural   terra   cotta    to    Gladding- 

McBean     Co.,     Crocker     Bldg.,     San 

Francisco  at  $33,200. 
Mill   worli   to    Anderson    Bros.   Planing 

Mill  &  Mfg.   Co.,   Quint  and  Custer 

Sts.,  S.  F.  at  $15,445. 
As  previously  reported,  excavation 
was  awarded  to  Carlin  Grading  Co.; 
pile  driving  to  M.  G.  McGowan;  plumb- 
ing to  Wm.  J.  Foster  Co.,  355  4th  St., 
S.  F.  and  electrical  work  to  H.  S.  Tittle 
85    Columbia    Sq.,    San    F'rancisro. 


Contract   Awarded. 

ALTERATIONS  Cost,   $13,600 

SAN  FRANCISCO,  No.  807  Market  St. 
Exlen.sivr-  remodeling  to  office  building 
Owner — Regal  Shoe  Co.  (Mr.  Hibbard), 
Architect — Albert   Schroepfer,   Foxcroft 

Bldg.,  San  Francisco. 
Contractor — C.     L.    Goodwin    Co.,    care 

architect. 


Contract    Awarded.  .„„„,- 

STORE   BLDG.  Cost,    $39^46 

SACRAMENTO,     Sacramento     Co.,     Cal. 

W    771/2    ft.    Lot    1,    J.    K. 

13th  Sts. 
Dne-story  and  basement  concrete 

building. 
Owner^W.    P.    Fuller    & 

R   Sts.,    Sacramento. 
Architect — R.    A.    Herold,    Forum    Bldg., 

Sacramento. 
Contractor — Geo.  D.  Hudnutt,  Inc..  191o 

S   St.,   Sacramento. 


12th    and 


10th    and 


Plans    Being   Prepared. 

AUTO  BLDG.  Cost,   $18,000 

OAKLAND,  Alameda  Co.,  Cal..  Pied- 
mont Ave.  and  Napier  St. 

One-story  hollow  tile  salesroom  and 
auto  painting  building. 

Owner — Name  withheld  for  present. 

Lessee  —  Scenic  and  Commercial  Auto 
Painting  Co. 

Architect — Clay  N.  Burrell,  American 
Bank   Bldg.,   Oakland. 


Plans   Being  Figured — Bids  Close  Sept. 

22    1924 
ALTERATIONS  Cost,   $25,000 

SAN    JOSE,    Santa    Clara    Co.,    Cal.,    2nd 

and  San  Fernando  Sts. 
Alter    brick    store    building. 
Owner — Dummer  Co. 
Architect   —    Binder    &    Curtis,    Binder 

Bldg.,  San  Jose. 


Contract  Awarded. 

ALTERATIONS 

SAN    FRANCISCO.      No. 

Street. 
Remodeling    restaurant 

partitions). 
Owner — C.    A.    Compton, 

San  Francisco. 
Architect — Leo    J.    Devlin,    821    Market 

St.,   San   Francisco. 
Contractor — Daniel    O'Neill.    273    Minna 

St.,   San   Francisco. 


$26,500 
Kearny 


(hollow      tile 
8    Kearny    St., 


Res.  Phone  Piedmont   482 

M.J.MacDonough 

STUMPS  PULLED 
LAND    CLEARED 

TREE  SURGERY 
EXPERT  POWDER   WORK 

Trees  Trimmed  or  Remoyed 
E'quipped    with    Stump    Pullers 

and  Power  Saws 
S212  Baker  St,  Berkeley,  Calif. 


Cost,    $11,760 
15th   Ave.    125    N 


Contract  Awarded. 

BUILDING 

.SAN    FRANCISCO,    E 

Fulton. 
One-story  and  basement  frame  bldg. 
Owner — Chas.   and   Emma  Borg. 
Contractor — G.    M.    Hantzsche,    528    31st 

Ave.,  San  Francisco. 


Steel  Contract  Awarded — Segregated 
Figures  to  be  Taken  in  About  a 
Week. 

OFFICE   BLDG.  Cost,    $100,000 

SAN  FRANCISCO.  N  Post  street  160-10 
W  Powell  St. 

Ten-story  and  basement  Class  A  of- 
fice and  loft  building. 

Owner — Selah  Chamberlain,  Mills  Bldg., 
San   Francisco. 

Architect  —  Bakcwell  &  Brown,  251 
Kearny  St.,  .San  Franesico. 

Structural   steel    awarded   to    California 
Steel  Co.,   Hobart  Bldg.,   San   Fran- 
cisco,  at  approximately    ^25,000. 
Bids    on    other    portions    of    the    work 

will   be   taken   in   about  a   week   by  Mr. 

John   W.    Proctor,  Mills   Bide. 


Contract  Awarded. 

BUILDING  Cost,  $35,000 

NEWARK,  Alameda  Co.,  Cal.,  Blk.  5. 

One-story  frame  building. 

Owner  —  California  City  and  County 
Land  Co. 

Architect — John  Carl  Thayer  251  Kear- 
ny St.,   San  Francisco. 

Contractor — C.  A.  Larrell  and  A.  Ceder- 
borg,  457  Douglass,  S.  F. 


Contract  Awarded.  _    

STORE    BLDG.  Approx.    $25,000 

BERKELEY,    ,Shattuck    Ave.    and    Vine 

Street. 
One-story    reinforced      concrete      store 

building   (5   stores). 
Owner — D.  Eisenbach. 
Architect — A.    H.    Knoll,    Hearst   Bldg., 

San  Francisco. 
Contractor — McVVethy  &  Greenleaf  2910 

Telegraph    Ave.,    Oakland. 


Contractor  Taking  Sub-Figures. 
STORE  BLDG.  Cost,   $10,000 

BERKELEY,   2213   Telegraph  Ave. 
One-story  reinforced  concrete  &  hollow 

tile  store  building. 
Owner — Jewett  Estate  Co. 
Designer   &  Contractor  —  McWethy  & 

Greenleaf,   2910   Telegraph  Avenue, 

Berkeley. 


Plans   Being    Prepared. 

OFFICE  BLDG.  Cost,  $ — 

SAN  MATEO,  2nd  and  B  Sts. 

Two-story  brick  bank  and  office  bldg. 

Owner — Wisnon    Co. 

Architect— Wm.  H.  Weeks,  369  Pine  St. 

San  Francisco,  and  Tribune  Tower, 

Oakland. 


Contract  Awarded. 

ALTERATIONS  Cost,   $10,955 

SAN    JOSE,    Santa   Clara    and    2nd. 

Alterations   to  building. 

Owner — M.  Bercovich. 

Architect  —  R.    J.    Joseph.    Call    Bldg., 

San  Francisco. 
Contractor — H.  Jorgenson,   63  W  Santa 

Clara,  San  Jose. 


SAN  DIEGO,  Cal. — Jas.  J.  Podesta  & 
Maurice  Bernardini  have  purchased  2- 
story  bldg.  at  935  6th  St.  and  will  re- 
model for  restaurant  purposes;  $50,000. 


Sub   Contract   Awarded. 

STORE  &  OFFICE  Cost,  $350,000 

SAN    JOSE,    Santa    Clara    Co.,   Cal.,    lat 

and  San  Carlos  Sts. 
Five-story  reinforced  concrete  store  & 

office  building. 
Owner — Sainte  Claire  Realty  Co. 
Architect  —  Weeks  &  Day,   315  Mont* 

gomery   St.,   San   Francisco. 
Contractor — Cahill  Bros.,  Sharon  Bldg., 

San  Francisco. 
Heating  awarded  to  Scott  Co  213  Minna 

St.,  S.  F.  at  $11,905. 
.\s  previously  reported,  metal  sash 
was  awarded  to  Michel  and  Pfefter, 
luth  and  Harrison  Sts.,  S.  F.,  at  $535; 
architectural  terra  cotta  to  Gladding- 
McBean  Co.,  Crocker  Bldg.,  S.  F.  at 
$33,200;  mill  work  to  Anderson  Bros. 
Planing  Mill  &  Mfg.  Co.,  Quint  and 
Custer  Sts.,  S.  F.,  at  $15,445;  excavating 
to  Carlin  Grading  Co.;  pile  driving  to 
M.  G.  McGowan;  plumbing  to  Wm.  J 
Foster  Co.,  355  4th  St.,  S.  F.  and  elec- 
trical work  to  H.  S.  Tittle,  85  Columb. 
St.,  S.  F. 


TACOMA,     Wash. — Rounds-CIist     C' 
Walker  Bldg.,  Seattle,  at  approx.  $30" 
000   has   contract   to   complete   IS-stor 
Washington  Building,  formerly   know 
as    the      Scandinavian-American     Ban 
Building.  The  structure  has  been  tak.: 
over  by  the  Washington-California  Co 
headed   by   W.   W.   Chapin,   with    whom 
is    associated    several    California    capi- 
talists. The  Rounds-Clist  contract  calls 
for  brick  work,  placing  of  terra  cotta 
millwork,  etc.,  all  involved  in  the  corn 
pletion    of    the   building,   on   which   tl 
structural    steel    work    has    been    com 
pleted.   Contracts   for   ornamental   iron, 
terrazzo,    marble,    painting,    plumbing, 
heating,    wiring,    elevators      and      mail 
chutes  will   be  awarded  shortly.  Doyle 
&   Merriam,   architects,   1st  Natl.   Bank 
Bldg.,   Seattle. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
Leo  F.  Presico,  Richmond  realtor,  has 
purchased  site  with  50-ft.  frontage 
at  northeast  corner  of  11th  St.  and 
Macdonald  avenue  and  will  erect  a  2- 
story  store  and  office  building. 


BURLINGAME,  San  Mateo  Co.,  Cal. — 
It  is  reported  that  the  Pacific  Tele- 
phone and  Telegraph  Co.  has  purchased 
a  site  in  Burlingame  Ave.  from  Mrs. 
C.  D.  Hitchcock  and  plan  the  erection 
of  a  new   building. 

HOLLYWOOD,  L.  A.  Co.,  Cal. — The 
Hollywood  State  Bank,  6800  Santa 
Monica  Blvd.,  is  having  plans  prepared 
by  Mr.  McKinley,  2300^4  S  Union  Ave., 
for  a  1-story  brick  bank  building  to  be 
erected  at  n.w.  cor.  Highland  Ave.  and 
Santa  Monica  Blvd.  for  the  bank; 
Leonard  W.  Covert,  pres.;  F.  S.  Are- 
good,  vice-pres.  Cost,  $50,000.  The  bank 
will  handle  constr.  by  day  work  and 
subcontract.  Found,  for  4-story.  40x70 
ft.,  brick  wall.*,  face  brick  and  plate 
glass  exter.,  comp  rf.,  marble  fixtures. 


LOS  ANGELES.  Cal — David  R.  Tratt- 
ner  and  Hyman  Harrison,  740  S  Broad- 
way, have  acquired  a  site  68x172  ft.  on 
Hollywood  Blvd.,  bet.  Wilcox  and  Hud- 
son Aves.,  where  they  propose  erecting 
a  4-story  bldg.  to  be  occupied  by  Clt- 
rins.  Work  will  probably  not  be  start- 
ed until  latter  part  of  next  year.  An 
archt.   has   been   selected. 


WHITTIER.  Los  Angeles  Co.,  Cal.— 
.\rchitects  Alfred  W.  Rea  and  Chas.  E. 
Garstang,  903  Trust  &  Savings  Bldg.. 
are  preparing  plans  for  a  one-story  and 
part  basement  brick  building  on  E. 
Philadelphia  St.,  adjoining  Whittier 
Savingsc  Bank  on  east,  Whittier,  for 
Whittier  Bldg.  &  Loan  Association;  23 
x74  feet,  terra  cotta  or  stone  facing, 
composition  roof,  steel,  heating  plant, 
plate  glass,  marble,  tile  and  hardwood 
interior,  fireproof  vault,  toilets.  Cost, 
$25,000. 


MIGHT  SCHOOL 

PIERSOX'S    COACHING    SCHOOL 

1141  Market  Street,  San  Francisco,  Cal.  Phone  Park   520S 

SPECIAL  EVENING   COUFcSES  IN  TECHNICAL  SUBJECTS 
Practical   mathematics;   drawing;      estimating;     use     of     slide-rule; 
analysis  of  beams,  trusses  and  columns;   etc. 

Intensive    individual    instruction   under  highly   trained  , experienced 
teachers. 
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LOS  ANGELES,  Cal. — Archts.  John 
Parkinson  and  Donald  B.  Parkinson, 
420  Title  Insurance  Bldg.,  have  com- 
pleted plans  and  are  taking  bids  from 
•elected  list  of  contractors  for  exca- 
vating, masonry  and  structural  steel 
for  12-story  class  A  bank  and  office 
bldg.  for  Pacific  Southwest  Trust  and 
Savings  Bank  adjoining  the  present 
bldg.  at  6th  and  Spring  Sts.  Site  Is  now 
being  cleared.  Dimen.  60x160  ft.,  steel 
frame  constr..  terra  cotta  facing,  metal 
and  plate  gias.i  store  fronts,  marble 
and  tile  work,  fire  escapes,  elevators, 
steam   htg.;    JSOO.OOO. 


THEATRES 


•iipletlng    Plans — Ready    for    Figures 
in  Ton   Days. 

THKATitE  <"ost.  i 

MOUNTAliN  VIEW,  Santa  Clara  Co.,  Cal. 
Two-siiiry     r<  inforced     com  rele     store, 
otliie  and   theatre   building. 
„er— Wlthheld- 

liitecl — .\.    A.    Cantin,     68     I'ost    St., 
.San  Francisco. 


il.R.NDALK,  L()S  Ansreles  Vo..  Cal. — 
i:  Brown  &  Co..  219  Vi  E.  Broadway, 
M<iale.  are  having  plans  prepared  for 
heatre  and  commercial  building  at 
.  ker  St.  and  Central  Ave.,  Glen- 
•.  the  theatre  to  be  operated  by  J. 
.Menard  and  associates.  The  front 
ion  will  be  two-story.  Class  C  con- 
ution.  containing  12  stores  and  2 
.ides  on  the  ground  floor,  and  apart- 
its  and  offices  above.  Theatre  will 
class  A  construction  with  seating 
..icity  of  1700.  150x211  ft.,  tile  and 
lyposition  roof,  plate  glass  and  metal 
■us.  It  is  expected  work  will  be 
•ted   in   about   30   days. 

-  \N   BERNARDINO,   San   Bernardino 

Cal.— George   Herz   Co.,   8th   and   E 

.  San  Bernardino,  has  been  awarded 

contract  to  erect  a  class  A   theater 

1   office  bldg.  at  cor.   5th  and  E  Sts. 

;.   Bernardino,   for  Frank   C.   Piatt  & 

;   the    theater   will   seat   1500   people 

1   there   will   be   7   stores   and   lobby. 

inf.    cone,    constr.,    5-sto.    and    base- 

iit,  100x169  ft.,  plaster  and  art  stone 

ing,    plate    glass,    comp.    rfg.,    steam 

-.    sys..   mezzanine   tl.    and      balcony, 

c.    elevator,      cem.,    hardwd.    and   tile 

Is.,    marble    and    staff    work.    Plans    by 

rcht.  Howard   E.   Jones  and  J.   P.  Mc- 

:eil.    assoc,    445    4th    St..    San    Bernar- 

;no   and   7j.    A.    Smith,    301    S   Western 

e-.,  was  assoc.  on  theater  plans. 

.'>S  ANGELES,  Cal.  --  Preliminary 
us  are.  being  prepared  by  the  engi- 
ring  department  of  the  West  Coast 
-atres,  Knickerbocker  Bldg.,  for  a 
ss  A  theatre,  store,  office  and  apart- 
iit  building  to  be  erected  on  Man- 
ster  Ave.  near  Moneta  Ave.,  for  the 
>t  Coast  Theatres  and  Ralph  Grun- 
r.  It  will  have  a  seating  capacity 
about  2000  people  with  lialcony,  6 
res.     12       apartments       and       several 

es.  Reinforced  concrete  construc- 
!.     143.241     feet,    loge    floor    .pressed 

k  and  terra  cotta  facing,  plate 
ss,  steam  heating  system,  ventilat- 
_   system. 


PASADENA.    L.    A.    Co..    Cal.— Archt. 

Kenneth  A.  Gordon.  200  E  Colorado  St., 

Pasadena,    is   preparing    plans    for   a    2- 

story   class   C  store,   theater  and   office 

I'ldg.,     to    be    erected    on    Colorado    St. 

near   s.w.   cor.   Adams   St.,    Glendale.   by 

.1     H.    Woodworth    &    Son.    200    E    Colo- 

I'lo    St.,    Pasadena,    for    M.    G.    Khodl- 

•  n.    1022    E    Colorado    St.,    Pasadena. 

-aid.,    70x212    ft.,    900-seat    theater,    4 

res,    12    offices;    brick '  "walls,    stucco 

:'tr,.    steel    trusses,    stone    trim,    iron 

Ironies,  comp.  rf. 


WHARVES  AND  DOCKS 


PITTSBURG.  Contra  Costa  Co..  Cal. 
—Geo.  W.  Jacobs.  Stockton,  at  ?9997.30 
awarded  cont.  by  council  to  const, 
municipal  fishermen's  wharf.  Other 
bids;    Renner    Foundation    Co.,    $12,676; 

:  I    A.   W.   Kitchen    &   Co.,    $12,860;      M.      P. 

}\    McGowan,   $12,686;   Leonard   F.  Toudall 


SANTA  ANA,  Cal. — Mercereau  Bridg* 
&  Constr.  Co.,  313  N  Ave.  22,  Los  Ange- 
les, submits  low  bid  to  supervisors  at 
il741  for  creosoted  pile  wiiarf  at  Ntw- 
purt  harbor.  County  will  furnish  ma- 
terials. 


»AN  FliANClS^U-Govcrnor  Ricliard- 
Kon  has  authorized  sale  of  $2,0«U,UU0 
block  of  San  Francisco  Harbor  bonds 
\u  finance  completion  of  the  warehouse 
project  at  the  (_hina  Basin  Terminal, 
loot  of  Second  street.  Structure  will 
be  combined  warenouse  and  transit 
shed;  terminal  pier  850  ft.  long;  ware- 
house 842  ft.  long.  Structure  will 
probably  be  si.K  stories  in  height. 
rrank  U.  White,  Ferry  Bldg.,  San  Fran- 
cisco,   chief    engineer    for    commission. 

SAN  DIEGO,  Cal. — Until  3  p.  m.,  Nov. 
10,  bids  will  be  rec.  by  city  pur.  agt.  for 
all  labor  and  mat.  except,  cem.,  tor 
930  lln.  ft.  of  steel  irame  and  galv. 
iron  shed,  30  lin.  ft.  of  cone,  bulkhead 
bldg.,  and  steel  rolling  drs.  complete 
for  entire  shed  and  bulkhead  bldg. 
Plans,  spec.  etc.  obtainable  at  office 
of  pur.  agt.  upon  $15  deposit,  $10  to 
be  refunded.  Cert,  check  5%.  W.  H. 
Uameron,   pur.  agt. 


ALAMEDA,  Cal. — J.  H.  Baxter  &  Co., 
American  Bank  Bldg.,  San  Francisco, 
through  J.  M.  Brady,  manager  of  the 
creosoting  department,  announces  the 
company  will  expend  approximately 
$250,000  in  improvements  on  the  joint 
Santa  Fe  and  Southern  Pacific  line 
to  enable  the  company  to  unload  its 
own  steamers  bringing  poles  and  tim- 
bers from  British  Columbia  and  Puget 
Sound.  In  addition  to  pier  construction, 
the  work  will  involve  dredging. 


SAN  FRANCISCO,  Cal.  —  The  State 
Board  of  Harbor  Qommissloners 
awarded  a  contract  to  Grant  and  Hart, 
Army  Street  Wharf,  at  $20,998,  the 
lowest  bidders,  for  che  construction 
cf  an  addition  to  the  shed  along  Is- 
lais    Creek    Outer    vV'harf. 


LOS  ANGELES,  Cal. — Until  2:30  p.  m. 
Oct.  3,  bids  will  be  rec.  by  harbor  com- 
mission, 312  Byrne  Bldg.,  for  extension 
of  oil  wharf  at  Berth  168;  spec.  655 
from  harbor  engr.,  Berth  80,  San  Pedro. 


CORONA,  Cal.  —  City  trustees  will 
probably  call  new  bids  on  boat  landing 
project.  Whether  bids  will  be  called 
for  work  complete  or  for  portions  of 
the  work  has  not  been  determined.  J.  T. 
Allen,  city  engr.  Andrew  Ervast,  and 
Capt.  Harry  Jensen  have  been  named 
supervising   engrs. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


FRESNO,  Fresno  Co..  Cal.— Until  Oct. 
1.  5  p.  m.,  bids  will  be  rec.  by  L.  L. 
Smith,  secy.  Board  of  Education.  2525 
Tuolumne  St.,  Fresno,  to  fur.  19,  more 
or  less,  garbage  containers  of  follow- 
ing specifications:  4  ft.  wide,  3  ft.  high, 
5  ft.  long,  to  be  made  out  of  20  gauge 
galvanized  iron  properly  riveted  but 
not  soldered,  reinforced  with  1x1  angle 
iron  around  the  top  of  the  can  and  the 
edge  of  the  cover;  1  pair  of  6-inch 
strap  hinges  properly  riveted,  togeth- 
er with  6-inch  safety  hasp;  door  to  be 
made  in  one  piece.  Cert,  check  10% 
payable  to  Pres.  of  Bd.  of  Educ.  req. 
Further  information  obtainable  from 
secretary. 

SAN  FRANCISCO— Until  Sept.  29,  3 
p.  m.,  bids  will  be  rec.  by  Leonard  S. 
Leavy,  city  purchasing  agent,  270  City 
Hall,  to  fur.  Portland  Cement.  Further 
information  obtainable  from  above  of- 
fice. 


«.i    Company,  $16,696. 


SAN   FRANCISCO— See    "Government 
Work  and  Supplies,"   this  Issue. 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal.— 
Until  Oct.  17,  2  p.  ra.,  bids  will  be  rec. 
by  H.  E.  Miller,  county  clerk,  for  al- 
terations and  additions  to  courthouse. 
Allen  C.  Collins,  architect.  Rm.  16, 
People's  Bank  Bldg..  Santa  Cruz.  Will 
be  25x15  ft.  brick  construction.  Plans 
obtainable  from  architect  on  deposit 
of  $10,  returnable.  See  call  for  bids  un- 
der  ofidal   proposal      section     In      this 


MONTEREY.  Monterey  Co.,  Cal. — 
Property  losses  known  to  date  in  the 
Monterey  flre  are  segregated  as  fol- 
lows; Associated  Oil,  $600,000;  Stand- 
ard Oil.  $150,000;  Funston  &  Gloss  can- 
nery, $100,000;  Calif.  Cann.ries,  $100,- 
OOu;  Lawrence  Warehouse.  $5ii.ii00;  gov- 
ernment forage  warehouse,  $15,000: 
government  lire  apparatus.  $5000;  A.  C. 
Heidrick  residence.  $8000;  Feldon  L. 
Gilmer  residence,  $7000;  Dr.  A.  Szody 
residence,  $5000;  A.  H.  Johnson  resi- 
dence, $5000;  Manuel  Muniz  residence, 
$5000;  telephone  and  telegraph  lines, 
$3000;   Southern   Pacific.   $2000. 


LOS  ANGELES,  Cal. — Subway  Ter- 
minal Corp.  has  been  authorized  by 
state  corporation  commissioner  to  Is- 
sue bonds  in  sum  of  $3,500,000  to  fi- 
nance a  subway  terminal  and  12-atory 
office  bldg.  on  the  P.  E.  Hill  St.  sta- 
tion site.  Pacific  Electric  Co.  reports 
negotiations  under  way  to  effect  trans- 
fer   of    the    property    to    the    terminal 


MERCED,  Merced  Co.,  Cal.  —  Until 
Oct.  8,  10  a.  m.,  bids  will  be  rec.  by 
P.  J.  Thornton,  county  clerk,  to  fur. 
and  erect  1350  lin.  ft.  wire  fencing 
with  wire  gates  and  metal  posts  at 
Public  Cemetery  Grounds,  Merced.  Cert 
check  10%  payable  to  Chairman  of  Bd. 
of  Sups.  req.  Plans  obtainable  from  W. 
E.  Bedesen,  County  Surveyor,  on  de- 
posit of  $5,  returnable. 


MERCED,  Merced  Co.,  Cal.  —  Until 
Oct.  11,  10  a.  m.,  bids  will  be  rec.  by 
H.  P.  Sargent,  secy.  Merced  Irrigation 
District,  Barcroft  Bldg.,  Merced,  to  fur. 
either  10,000,  25,000,  50,000.  100,000, 
200,000  or  approx.  350,000  bbls.  Port- 
land Cement  in  carload  lots,  delivered 
t.  o.  h.  Exchequer.  Cert,  check  5%  pay- 
able to  district  req.  See  call  lor  bids 
nnder  proposal  section  in  this  issue. 


APTOS,  Santa  Cruz  County  Calif.  — 
Brown  Construction  Company,  Madera, 
at  approx.  $650,000  has  contract  to 
erect  $350,000  clubhouse;  $75,000  golf 
links;  $60,000  dam  across  mouth  of 
Aptos  Creek;  10  six-room  residences; 
$35,000  bachelor  quarters;  $28,000 
swimming  tank  and  other  construction 
for  the  Shore  Acres  Country  Club.  The 
improvement  is  on  a  portion  of  the 
Spreckels  Ranch. 


VENICE,  Cal.  —  City  trustees  plan 
bond  election  for  $1,205,600  to  finance 
subway,  $18,000;  removal  of  cans  at 
incinerator,  $10,000;  auditorium,  $242,- 
000;  city  hall,  $175,000;  library,  $10,000; 
fire  alarm  and  police  control,  $125,000; 
street  lighting.  $50,000;  fire  protection 
$225,600;  comfort  stations,  $20,000; 
sewer   outfall,   $300,000. 


LINCOLN,  Placer  Co.,  Cal. — City  trus- 
tees approve  plans  for  municipal 
s^'imming  pool;  est.  cost,  $14,000  of 
n'hicli  city  will  pay  $4000,  balance  be- 
ing donated  by  Mrs.  M.  "W.  McBean  of 
San  Francisco. 


VALLEJO,  Solano  Co.,  Cal. — W.  S. 
Wetenhall  Co.,  17th  and  Wisconsin  St., 
San  Francisco,  at  approx.  $2187.63 
a'u'arded  contract  by  city  council  to 
furnish  reinforcing  steel  and  wire 
mesh  for  Gordon  Valley  Dam  in  con- 
nection  with   municipal   water   project. 


LOS  ANGELES.  Cal.— The  L.  A.  Li- 
brary Board  has  rejected  all  bids  re- 
ceived Aug.  13  for  the  new  central  li- 
brary building  at  5th  St.  and  Grand 
Ave.  and  will  readvertise  the  job,  date 
for  receiving  new  bids  probably  to  be 
set  at  meeting  of  library  board  on  Sept 
22.  A  few  minor  changes  will  be  made 
to  the  plans.  Carleton  M.  Winslow, 
archt.,   921  Van  Nuys  Bldg. 


VERNON,  L.  A.  Co.,  Cal.  —  J.  D. 
Sherer  &  Son.  1865  E  Anaheim  Rd., 
Long  Beach,  was  awarded  the  general 
contract  at  $98,513  to  erect  a  new  city 
hall  on  4-acre  site  on  Santa  Fe  Ave. 
near  Vernon  Ave.  for  the  city  of  Ver- 
non; the  bldg.  will  contain  courtroom, 
offices,  jail  cells,  kitchen,  fire  engine 
and  firemen  quarters,  living  apt.,  po- 
lice offices,  etc.  Reinf.  cone.  work, 
brick  and  cast  stone  facing.  2-story 
and  basement,  cement  and  hardw.  fls., 
pine  and  hardw.  trim,  tile  and  marble 
work,  ornam.  iron  work,  storage  water 
htr.  Richard  D.  King,  519  Van  Nuys 
Bldg.,  archt. 
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Official    Proposals 


NOTICE    TO    BIDDERS 


(Merced      Irrigation      District,      Merced 
County,  Cal.,  Hydroelectric  Machinery 

Notice  is  hereby  given  that  sealed 
proposals  will  be  received  at  the  office 
of  the  Board  of  Directors  of  Merced 
Irrigation  District  in  the  Barcroft 
Bldg.,  Merced.  Calif.,  until  TUnrsday, 
October  1«,  1»S4,  at  2  o'clocli  P.  M..  for 
the  Hydro-Electric  Machinery  for  the 
Exchequer  Power  Plant  at  the  E.-c- 
chequer  Dam  on  the  Merced  River  in 
Mariposa  County,  California. 

There  will  be  two  units,  each  con- 
sisting of  one  15,625  KVA  water  wheel 
type  generator,  driven  by  and  direct 
connected  to  variable  head  water  tur- 
bines, together  with  necessary  exciters, 
governors,  switchboard,  switches, 
transformers,  etc.,  all  as  described  in 
the  specifications  therefor  on  file  in  the 
office  of  said  District. 

All  equipment  covered  by  said  speci- 
fications must  be  shipped  so  that  it  will 
arrive  at  the  E.xchequer  Dam  site  after 
August  1st,  1925,  and  prior  to  October 
1st,  1925,  except  as  hereinafter  noted 
under  the  head  of  "inlormation  for 
Bidders." 

Plans  and  specifications  for  said  ma- 
chinery can  be  seen  at  said  office  of 
said  Board  and  copies  thereof  will  be 
furnished  upon  application  accompanied 
by  a  deposit  of  |l5,  to  be  repaid  to  all 
bidders  and  to  all  others  upon  the  re- 
turn by  them  of  the  plans  and  speci- 
fications in  good  and  acceptable  condi- 
tion  not  later  than  October  16,   1924. 

Said  Board  will  be  in  session  at  its 
said  office  at  2  o'clock  P.  M..  on  said 
16th  day  of  October  and  open  all  pro- 
posals received  in  response  to  this 
notice. 

The  contract  will  be  let  to  the  lowest 
responsible  bidder,  but  the  Board  re- 
serves the  right  to  reject  any  and  all 
bids. 

Bids  must  be  on  the  proposal  forms 
bound  with  said  specifications. 

Bidders  may  submit  bids  upon  either 
or  all  schedules  bound  with  said  pro- 
posal form,  but  no  proposal  will  be 
considered  for  a  part  of  any  schedule. 

Each  proposal  must  be  accompanied 
by  a  certified  check  for  five  per  cent  of 
the  amount  of  the  bid,  payable  to  the 
order  of  the  Merced  Irrigation  District, 
as  a  guarantee  that  the  bidder  will,  if 
successful,  execute  a  satisfactory  con- 
tract and  furnish  a  bond  in  the  sum  of 
not  less  than  25  per  cent  of  the  amount 
of  his  bid  conditioned  for  the  faithful 
performance  of  said  contract,  said  bond 
to  be  subjected  to  the  approval  of  said 
Board. 

The  proposal  must  be  marked  to  in- 
dicate that  it  is  a  proposal  for  the 
Hyrdo-Electric  Machinery  for  the  E.x- 
chequer  Power  Plant  and  should  be  ad- 
dressed to  Merced  Irrigation  District, 
Merced,  California. 

Done  in  pursuance  of  an  order  of  the 
Board  of  Directors  of  the  Merced  Ir- 
rigation District,  adopted  August  19, 
1924. 

H.  P.  SARGENT, 
Secretary  of  the  Board  of  Directors  of 
Merced   Irrigation    District. 

» 

NOTICE   TO    CONTRACTORS 


(Conrthonse  Addition — Santa  Cruz) 


Office  of  the  Board  of  Supervisors 
of  the  County  of  Santa  Cruz,  State  of 
California. 

Sealed  proposals  are  invited  by  said 
Board  of  Supervisors  for  alterations 
and  additions  to  the  Santa  Cruz  County 
Hall  of  Records,  in  the  City  of  Santa 
Cruz,  State  of  California,  in  accordance 
with  the  plans  and  specifications  pre- 
pared by  Allen  C.  Collins,  architect, 
and  accepted  by  said  Board  of  Super- 
visors on  September  18,  1924. 

Proposals  must  be  made  on  blank 
forms  which  -will  be  furnished  by  said 
architect    upon    application. 

Blue  prints  of  the  plans  and  speci- 
fications   may    be    obtained    from    said 


A  call  for  bld»  published  In 
this  section  Indicates  that  bid? 
are  desived  from  other  than  loca? 
bidders  Maximum  competition 
is  desired,  and  this  Is  assured 
through  BUILDI.NG  AND  ENGl- 
NEEIil.NG  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  on 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this    section. 


architect,  at  his  office.  Room  16,  Peo- 
ple's Bank  Building,  Santa  Cruz,  Cal- 
ifornia, on  deposit  of  $10.00,  which  will 
be  refunded  upon  the  return  of  said 
plans  and  specifications  in  good  condi- 
tion. 

Bids  will  be  received  up  to  and  in- 
cluding Tuesday,  October  7,  1»34,  at 
3:00  o'clock  p.  m.,  at  which  time  said 
bids  will  be  publicly  opened.  Said  bids 
must  be  addressed  to  the  Clerk  of  the 
Board  of  Supervisors,  and  endorsed 
"Proposal  for  alterations  and  additions 
to  the  Hall  of  Records." 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

By  order  of  the  Board  of  Super- 
visors. 

Dated:   September  19,   1924. 

H.  E.  MILLER. 
County   Clerk   and   ex-Officio   Clerk    of 

said    Board. 


NOTICE      TO      BIDDERS 


Notice  is  hereby  given  that  alterna- 
tive sealed  proposals  for  furnishing 
either  10,000,  25.000,  50.000,  100,000 
200,000.  or  approximately  350,000  barrels 
of  Portland  Cement  will  be  received 
by  the  Board  of  Directors  of  Merced 
Irrigation  Di.'^trict  at  its  office  in  the 
Barcroft  Building  in  the  City  of  Mer 
ced.  State  of  California,  at  an.v  time 
up  to  10  O'clock  A.  M.,  of  Saturday, 
October  11th,  1924,  at  w'hich  time  and 
place  all  bids  so  received  will  be  open- 
ed in  public  by  said  Board,  and  there- 
after the  contract  for  the  purchase  of 
such  quantity  of  said  material  as  the 
Board  may  determine  will  be  awarded 
to  the  lowest  responsible  bidder  there- 
for, but  said  Board  reserves  the  right 
to  reject  any  and  all  bids. 

Specifications  of  said  material  and 
the  furnishing  of  the  same  may  be 
seen  and  copies  thereof  obtained  at 
said   office   of  said   Board. 

Said  cement  shall  be  delivered  to 
said  District  in  carload  lots  f  .o.  b. 
Exchequer.  The  District  reserves  the 
right  to  divert,  from  time  to  time,  any 
portion  of  the  cement  to  be  delivered, 
to:  Merced,  Starr  Siding,  Pleasant  Val- 
ley, Merced  Falls  or  Jasper  instead  of 
Exchequer,  in  which  event  due  adjust- 
ment in  price  shall  be  made  to  cover 
difference  in  freight  rates  to  these 
points,    but    said    amount    so    to    be    di- 


QUANTITY  SURVEYOR 

Valuation    En^neer 
A.RXHUR    PRIDDLE 

COS    Mission    Street,    at    Third    St. 
San    Francisco,    Calif. 

Telephone   Douglas  8-4-9-3 
General  Listing  Bureau 

Architect's  Preliminary  Estimates 


verted    is    estimated    at    not    to    exce' 
in   any  event.  50,000  barrels. 

Any  bidder  to  whom  a  contract  {>' 
furnishing  cement  as  aforesaid 
awarded  must  furnish  a  bond  as  pro- 
vided by  law  in  the  sum  of  at  lea> 
25  per  cent  of  the  contract  price  coi. 
ditioned  for  the  faithful  perforniaii> 
of  the   contract. 

Each  bid  must  be  accompanied  wit 
cash  or  a  cashier's  certified  ehe.  : 
payable  to  Merced  Irrigation  Disln. 
for  an  amount  equal  to  not  less  th; 
5  per  cent  of  the  total  amount  of  tl. 
bid.  or  of  the  bid  for  the  great.  ? 
amount  of  cement,  in  case  the  pr^ 
posal  covers  more  than  one  quantit 
as  a  guaranty  that  If  the  bid  is  accip 
ed  the  bidder  will  within  ten  da- 
after  its  acceptance,  enter  into  a  Co: 
tract  with  the  District  to  furnish  <:■ 
ment  as  provided  in  said  bid  and  sa 
specifications  and  to  furnish  the  boi 
aforesaid. 

All  proposals  must  be  in  sealed  ii 
velopes  addressed  lo  Merced  Irrigati- 
District.  Merced,  California,  and  marl 
e<l  to  indicate  that  they  are  propos;i  i 
for  furnishing  cement  for  Alerced  ir- 
rigation   District. 

Dated  at  Merced.  California,  Septem- 
ber 20,   1924. 

P.y   order  of  said   Hoard  of  Directors 
II.   P.    SARGENT, 

Secretarv 
.) 

.NOTICE    TO    tO.\TR.\CTORS 


(Wharf     Repnirx 


rt     McDowell ) 


OFFICE  CONSTRUCTING  QUARTER- 
MA.STER,  Fort  Mason,  Calif.  Sealed 
proposals  will  be  received  here  until 
11  A.  M.,  Sept.  26,  1924,  for  driving 
piles,  etc.,  for  repair  of  wharf  at  Fort 
McDowell,  Calif.  Information  upon  ap- 
plication. 


NOTICE    TO    fONTR.\CTORS 


(OITire    of   the    Secretarj-  of  The   Board 

of   Education    of   the   City  of 

Alameda) 


NOTICE  I.S  HEREBY  GIVEN  that 
the  Board  of  Education  of  the  City  of 
Alameda,  and  of  Alameda  High  School 
District  of  Alameda  County  hereby 
calls  for  sealed  proposals  to  be  de- 
livered to  the  Secretary  of  said  Board, 
City  Hall.  Alameda.  California  until 
Tuesday,  the  31st  day  of  October,  1924, 
at  8  o'clock  P.  -M.,  at  which  time  said 
bids  will  be  opened  for  the  erection 
and  completion  of  a  new  building  to  be 
used  in  connection  with  the  present 
Alameda  High  School  Building  and  for 
the  making  of  alterations  to  the  pres- 
ent Alameda  High  School  Building. 
Both  buildings  are  located  on  the 
block  bounded  by  Central  Avenue.  Oak 
Street,  Alameda  Avenue  and  Walnut 
Street,  Alameda,  California.  These  bids 
shall  be  presented  in  accordance  with 
plans  and  specifications  for  said  work 
on  file  in  the  office  of  tl^e  Superin- 
tendent of  Construction  for  the  Board 
of  Education.  Room  Number  9,  City 
Hall,   Alameda,   California. 

Separate  bids  will  be  received  for: 

1 — General  Work,  including  Excavat- 
ing and  Grading  Work;  Concrete  and 
Reinforcing  Steel;  Dampproofing; 
.Structural  .Steel;  Miscellaneous  and 
Ornamental  Iron;  Carpentry  Work; 
Mill  Work;  Glass  and  Glazing:  Tile 
Work:  Terrazzo  Work;  Marble  Work; 
Mastic  Work;  Magnetite:  Rubber:  Lin- 
oleum; Metal  Toilet  and  Shower  Stalls; 
Finished   Hardware. 

2 — Bricl<   and   Hollow  Tile  Work. 

3 — Lathing  and  Plastering. 

4 — Plumbing. 

5 — Heating  and  Ventilating. 

6 — Electrical  Work. 

7 — Sheet  Metal  Work. 

S — Roofing. 

9 — Painting. 
10 — Alterations       to       existing       High 
School  Buildnig. 

On   a   deposit   of  Twenty-five    ($25.00) 


Suturduy,    Si'plt:aibu.i'    27,    I'jZI 
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Dollars  plans  and  speolllcutlons  (or  any 
of  Itie  branches  of  the  work  abovu 
ll»li-il  m:iy  be  hail  by  any  Milder  on 
uppllcution  to  said  Superintendent  of 
(  onsirueiiiin  at  hus  uriii  i-  h.  i  tinliefure 
mentioned.  These  plans  and  speclflca- 
ilons  may   be  retained  as  liiliuHs: 

1— iieneral  work-Knurtieii   U-1)  days. 

2— Uriek  and  Hollow  Tile  Work- 
Seven    (7)  days. 

3 — Lathing  and  I'lasteriny-seven  (7) 
days. 

4- — Pluniblns-seveii    (7)    days. 

5 — Healing  and  Ventilating-seven 
(7)  days. 

6— lileetrieal    Work-seven     (7)    days. 

7 — Sheet  .Metal   Work-seven   (7)  days. 

8— Hoonng-flve   (5)   days. 

9 — I'ainting-seven  (7)  davs. 
10 — Alteration  to  e.vistiny:  High  School 
Bullding-fourteen    (14)  days. 

If  the  plans  and  specifications  are 
not  returned  to  the  Superintendent  of 
t.  onstructii)n  within  the  time  above 
specified,  or  are  returned  in  a  mutllat- 
-■d  or  daiiKiged  condition,  the  deposit 
shall  be  retained  by  the  said  High 
School  District  as  agreed  and  lUiiiidated 
damages  for  said  mutilation  or  deten- 
tion, and  will  be  immediately  used  for 
the  purchase  of  a  new  set  of  blue 
prints  and  specifications. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  ofHce  of  the  Superinten- 
dent of  Construction,  and  l>e  signed 
hy  the  bidder  and  accompanie<l  by  a 
cerlifled  check,  certified  to  by  some 
responsible  Ijank  or  lianlier,  and  made 
payable  to  C.  J.  Du  Four,  Secretary  of 
the  Board  of  Education  of  the  City  of 
Alameda,  and  of  Alameda  High  School 
District  of  Alameda  County,  to  be  le- 
tained  by  the  said  High  School  Dis- 
trict as  agreed  and  liciuidatod  damages* 
should  tile  party  or  parties  to  whom 
the  contract  is  awarded  fail  to  enter 
into  the  contract  after  the  award,  or 
to  give  bonds  required  tor  the  faithful 
performance  of  the  contract,  or  any 
bond  required  by  law.  The  amount  of 
said  check  shall  not  exceed  Five  Thou- 
sand (?5,000.(i0)  Dollars— but  for  all 
bids  of  less  than  Fifty  Thousand  ($50,- 
UOO.OO)  Dollars — said  check  shall  be  for 
at  least  ten  (10%)  per  cent  of  the 
amount  of  the  hid.  Each  bid  si. all  be 
accompanied  by  an  attidavit  executed 
on  a  form  obtained  from  the  Superin- 
tendent of  Construction. 

Bids  will  be  opened  bv  the  Bo.^rd 
of  said  District  on  Tuesday,  the  21st 
day  of  October,  1924,  at  eight  o'clock 
P.  M.,  in  the  Board  Room  No.  9,  Second 
Floor  of  said  City  Hall,  in  said  City 
of  Alameda.  The  Board  reserves  the 
right  to  reject  any  ana  all  bids  or  any 
or  a"  items  of  such  bids. 

C.  J.  PU  FOUR, 
Secretary  of  the  Board  of  Education  of 
Alameda,   California. 


NOTICE   TO    CONTRACTORS 


(Snii  Marcos  National  Forest  Highway) 


Sealed  proposals  for  constructing  the 
above-named  National  Forest  Highway 
located  within  the  Santa  Barbara  Na- 
tional Forest,  Santa  Barbara  County, 
State  of  California,  will  be  received  by 
the  District  Engineer.  Bureau  of  Pub- 
lic Roads,  U.  S.  Department  of  Agricul- 
ture, at  400  Bay  Building,  No.  9  Main 
Street,  San  Francisco,  California,  until 
10  o'clock  A.  M.  on  the  20th  day  of 
October,  1924,  at  which  time  and  place 
they  will  be  publicly  opened  and  read. 
The  right  is  reserved  to  reject  any  and 
all  bids  and  none  will  be  considered 
except  those  from  contractors  ascer- 
tained to  be  experienced  and  respon- 
sible. 

The  project  is  located  north  of  San 
Marcos  Pass  about  16  miles  from  Santa 
Barbara,  California,  and  is  approxi- 
mately 4.6  miles  in  length.  The  princi- 
pal items  of  work  are  approximately 
as  follows: 

Clearing,   25   acres. 

Excavation,  unclassified,  170,000  cu- 
yds. 

Class   "A"  Concrete,  250  cu.  yds. 

Class  "C"  Concrete,   140  cu.  yds. 

Reinforcing     steel,  27,000  lbs. 

Corrugated    metal    pipe,    3,050    lin.    ft. 

Crushed  rock  surfacing  (optional) 
8,530    cu.    yds. 

Construction  shall  be  started  within 
fifteen  days  after  notice  of  award  of 
contract  has  been  given  to  the  con- 
tractor and  shall  be  completed   within 


200    weather    working   days    after   said 
notice  of  award  of  contract  is  given. 

The  contract  form,  maps,  plans  and 
specifications  may  be  examined  by  re- 
sponsible contractors  at  the  following 
addresses: 

400    Bay    Bldg.,    9   Main    St.,   San   Fran- 
cisco, Calif. 
Associated    General      Contractors,      430 
Douglas   Bldg.,   Los   Angeles,   Calif. 
U.  S.  Forest  Service,  P.  O.  Bldg.,  Santa 
Barbara,   Calif. 

The  Bureau  has  available  for  loan  to 
contractors  on  a  rental  basis,  equip- 
ment at  Government  Island,  Oakland, 
California,  as  listed  in  the  specifica- 
tions. Bidder  will  state  in  his  bid  the 
Government  equipment  that  he  will 
use  during  construction  and  minimum 
time  required.  The  estimated  rentals 
will  be  taken  into  consideration  and 
award  will  be  made  on  the  bid  to  the 
best  advantage  of  the  Government. 
Government  explosives  are  also  avail- 
able according  to  the  terms  of  the 
specifications.  Corrugated  metal  pipe 
will  be  furnished  by  the  Government. 

Plans  and  specifications  will  be  fur- 
nished contractors  who  contemplate 
bidding,  on  a  showing  of  financial 
ability  and  experience  and  upon  de- 
posit of  a  checlc  for  $10.00  payable  to 
the  Secretary  of  Agriculture  of  the 
United  States.  Check  will  be  held  pend- 
ing  return   of  plans  and  specifications. 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  Engineer,  Bu- 
reau of  Public  Roads,  and  in  accord- 
ance with  the  instructions  forming  a 
part  of  the  specifications  above  re- 
ferred to. 

C.   H.   SWEBTSER, 

District   Engineer. 
September  23,   1924. 


IIIDS     \V.*NTKD    FOR     HOLLOW    TILE 

.VXD       REINFORCED       CONCRETE 

L.*l'.M)RY    BLDG P.VI.O    ALTO 


(Storlvton  Memorial  Civic  Aiiditoripm — 
Anieniled    Specificatioiis) 


Sealed  bids  will  be  received  at  the 
office  of  the  City  Clerk  of  the  City  of 
Stockton  in  the  annex  to  the  "Hotel 
Stockton",  northeast  corner  of  El  Do- 
rado Street  and  Weber  Avenue,  up  to 
5:00  o'clocli  p.  ni.,  on  the  0th  day  of 
Octoher,  1924,  for  the  plumbing,  heat- 
ing and  ventilating  for  the  Memorial 
Civic  Auditorium,  to  be  built  on  Block 
28  West  of  Center  Street  in  the  City  of 
Stockton,  State  of  California. 

Plans  and  specifications  as  amended 
to  date,  may  be  seen  at  the  office  of 
Glenn  Allen,  No.  41  South  Sutter  Street, 
or  Wright  &  Satterlee.  Bank  of  Italy 
Building,  Stockton,  California,  upon 
deposit  of  Fifty  Dollars  ($50.00)  for 
one   (1)   divisional  set. 

Deposit  will  be  refunded  upon  the  re- 
turn of  the  plans  and  specifications 
upon  the  date  specified,  accompanied 
by  a  bona  fide  bid  and  certified  check, 
in  the  amount  hereinafter  provided  for. 

Upon  receipt  of  plans  and  specifica- 
tions, as  amended  to  date,  contractor 
shall  immediately  examine  and  deter- 
mine if  they  wish  to  bid.  If  not,  the 
plans  and  specifications,  as  amended 
to  date,  must  be  returned  to  the  archi- 
tects within  five  (5)  days  of  receipt 
of  same.  Contractor  not  returning  said 
plans  and  specificaions  within  this 
time  or  putting  in  a  bona  fide  bid,  ac- 
companied by  certified  check,  will  for- 
feit his  deposit  on  said  plans  and 
specifications. 

All  bids  to  be  upon  forms  furnished 
by  the  architects  and  all  bids  must  be 
accompanied  by  a  certified  "check  in  the 
p.mnunt  of  ten  (10%)  of  the  amount 
of  the  bid.  made  payable  to  the 
City  Auditor  of  the  City  of  Stockton, 
(bidders  bond  will  not  be  accepted)  to 
secure  the  execution  of  the  contract 
and  bonds  by  the  successful  bidder. 

The    City   Council    reserves    the    right 
to  rerect  any  or  all  bids. 
Dated:    September    22,    1924. 

A.   L.   BANKS. 
City  (?lerk  of  the  Citv  of  Stockton. 
ADDENDUM  BY  CITY  CLERK 

It  is  suggested  that  bidders  endorse 
on  envelopes  or  containers  of  tenders, 
their  names  and  addresses:  together 
with  a  clear  notation  that  the  same  is 
a   bid. 

A.  L.  BANKIS, 
City  Clerk  of  the  City  of  Stockton. 


.\OTl(  E    TO    CO\TR;\CTOH.S 


SEALED  PROI'OSALS  will  be  re- 
ceived by  the  U.  S.  Veterans'  Bureau, 
Room  791,  Arlington  Building.  Wash- 
ington, D.  C  until  11:00  A,  M.  October 
7,  1924,  and  then  and  there  publicly 
opened  for  the  construction  and  finish 
of  a  Laundry  Building  at  U.  S.  Vet- 
erans' Hospital  S24,  Palo  Alto,  Califor- 
nia. The  building  will  be  of  hollow  tile 
and  stucco  with  concrete  foundations, 
reinforced  concrete  floor,  columns  and 
roof  slab,  hollow  tile  partitions,  tar 
and  gravel  roof,  steel  sash,  plumbing, 
heating  and  electrical  work.  Plumbing 
fi-xtures  will  be  supplied  by  the  Govern- 
ment but  set  and  connected  under  this 
contract.  Laundry  machinery  and 
equipment  will  be  supplied,  set  and 
connected  by  the  Government.  PRO- 
POSALS will  be  considered  only  from 
individuals,  firms  or  corporations 
possessing  satisfactory  financial  and 
technical  ability,  eqtiipment  and  or- 
ganization to  insure  speedy  completian 
of  the  contract  and  in  making  awards 
the  records  of  bidders  for  expedition 
and  satisfactory  performance  on  con- 
tracts of  similar  character  and  magni- 
tude will  be  carefully  considered. 
Plans  and  specifications  may  be  obtain- 
ed upon  application  to  the  Construction 
Division,  U.  S.  Veterans'  Bureau,  Room 
791,  Arlington  Building,  Washington, 
D.  C,  or  to  the  Medical  Officer  in 
Charge,  U.  S.  Veterans'  Hospital  No.  24, 
Palo  Alto,  California,  upon  deposit  of 
checl<  or  postal  money  order  for  $10.00 
payable  to  the  TREASURER  OF  THE 
UNITED  STATES,  to  guarantee  a  return 
within  ten  days  after  date  of  opening 
proposals. 

FRANK   T.   HINES,    D'rector, 

September  3,  1924. 


NOTICE    TO    CONTRACTORS 


(Customhouse  Repairs — San  Francisco) 


OFFICE  OP  THE  SUPERVISING  SU- 
PERINTENDENT, 402  P.  O.  Bldg.,  San 
Francisco,  Cal.,  Sept.  5,  1924 — Sealed 
proposals  will  be  received  at  this  office 
until  12  o'clock  M.,  Sept.  29.  1924,  and 
then  opened,  for  repairs  to  floors, 
stairs,  sidewalks,  etc.,  at  the  U.  S. 
Custom  House,  San  Francisco,  Cal.,  in 
accordance  with  specifications;  copies 
of  which  may  be  had  at  this  office  in 
the  discretion  of  the  Supt.  WM. 
ARTHUR    NEWMAN,    Supt. 
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BRIDGES 


LASSEN  COUNTY.  Calif.  —  Horn, 
Hart  and  Savage,  Red  Bluff,  at  ?50,O67 
(engineer's  estimate  ?64,331)  awarded 
cont.  by  State  Highway  Commission  to 
const,  seven  small  bridges  and  weir 
across  Pit  river,  near  Belber,  Lassen 
county,    on    Redding-Alturas    lateral. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
M.  B.  White.  722  N  San  Joaquin  St., 
Stoclcton.  at  .$1230  awarded  cont.  by  su- 
pervisors to  const,  bridge  on  Gillls 
road.  Other  bids:  F.  A.  Hackman,  $1365; 
A.  E.  Burtchaell,  .$1660;  G.  W,  Jacobs, 
$1677;  A.  S.  Dickson,  $1800. 

HOLBROOK,  Ariz. — L.  C.  Lashraet, 
Flagstaff,  Ariz.,  award,  contr.  by  state 
highway  dept.  and  super,  at  $12,394.6(1 
for  constr.  of  St.  Joe  bridge  on  the 
Holbrook-Winslow  highway,  fed.  aid 
proj.  No.  40,  involv.  365  cu.  yds.  excav. 
unclass  $3.50  yd.,  220  cu.  yds.  A  cone. 
$22  yd.,  52  cu.  yds.  B  cone.  $21  yd.,  33.- 
860  lbs.  reinf.  steel  3.5c  lb.,  800  lin. 
ft.  cone,  piling  $5  ft;  state  fur.  mat., 
$3979.05;  total,  $16,373.65;  grand  total, 
incl.   10%  engr.,   $18,011.01. 

YUBA  CITY,  Sutter  Co.,  Cal. — Until 
Oct.  7,  10  a.  m.,  bids  will  be  rec.  by 
Albert  B.  Brown,  county  clerk,  to  const 
Nicolaus  Causeway  over  Feather  River 
near  town  of  Nicolaus.  Cert,  check 
10%  payable  to  Chairman  of  Bd.  of 
Sups.  req.  Plans  on  file  in  office  of 
clerk.   Wm.   Sherer,   county   surveyor. 

YUBA  CITY,  Sutter  Co..  Cal.— Until 
Oct.  7,  10  a.  m.,  bids  will  be  rec.  by  Al- 
bert B.  Brown,  county  clerk,  for  re- 
pairs to  north  portion  of  Tisdale  Weir 
Bridge.  Cert,  check  10%  payable  to 
county  req.  Plans  on  file  in  office  of 
clerk.  Wm.  Sherer,  county  surveyor. 

SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Until  Oct.  13,  12  m  ,bids  will  be  rec.  by 
W.  W.  Felt,  Jr.,  county  clerk,  to  const, 
rein.  cone,  bridge  on  Santa  Rosa- 
Guerneville  road  in  3rd  Sup.  Dist.,  in- 
volving 107  cu.  yds.  A  cone;  est.  cost 
$3500.  Plans  obtainable  from  clerk  on 
deposit  of  $10,  returnable.  E.  A.  Peugh 
county  surveyor. 

PETALUMA,  Sonoma  Co.,  Cal. — Until 
Oct.  6,  8  p.  m.,  bids  will  be  rec.  by  G. 
V.  Roberts,  city  clerk,  to  const,  cone, 
retaining  wall  on  Thompson  Creek 
from  7th  St.  100  ft.  northeasterly.  Cert. 
check  10%  req.  with  bid.  Plans  on  file 
in   office   of   clerk. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Com- 
fort and  Golden,  San  Rafael,  at  $1485 
awarded  cont.  by  supervisors  to  const, 
rein.  cone,  culvert  on  Salmon  rd..  and 
at  $2280  to  const,  corru.  pipe  culvert 
and  cone,  end  walls  on  Bolinas  and 
Olema  road. 


GILROY.  Santa  Clara  Co.,  Cal.  — 
Wm.  Martin,  Palo  Alto,  at  $4665  award- 
ed cont.  by  city  trustees  to  const,  rein, 
cone,  bridge  over  Mill  slough  within 
city  limits. 


KERN  COUNTY,  Calif.— J.  L.  Web- 
ster, Chico.  at  $29,300  awarded  cont.  by 
State  Highway  Commission  to  const. 
rein.  cone,  girder  bridge  over  Cotton- 
wood Creek  about  7% -mi.  n.e.  of  Edi- 
son, consisting  of  four  50-ft.  spans  and 
five  22-ft.  spans.  Engineer's  estimate 
$43,015. 


BUTTE  COUNTY,  Calif.— R.  B.  Mc- 
Kenzie.  Gerber,  Calif.,  at  $10,737.50 
awarded  cont.  by  State  Highway  Com- 
mission to  const,  rein.  cone,  bridge  In 
Butte  County  over  Cherokee  Canal  By- 
Pass,  about  1-mi.  east  of  Rlchvale,  con- 
sisting of  five  30-ft.  spans.  Engineer's 
estimate  $13,290. 


LOS  ANGELES,  Cal.— Thos.  Kelly  % 
Sons,  Inc.,  601  Hillstreet  Bldg.,  submit- 
ted low  bid  at  $153,228.61  to  bd.  pub. 
wks.  for  const.  Tropico  bridge  across 
Los  Angeles  river,  on  Los  Feliz  Blvd.. 
involv.  reinf.  steel,  4800  cu.  yds.  class 
A  cone,  875  cu.  yds.  class  C  cone;  15,- 
500  lin.  ft.  piling  in  place,  handrail 
complete,  and  9200  cu.  yds.  earth  fill. 
Bids  were; 

Thos.  Kelly  &  Sons  —  $30,710  steel; 
$18.70  A  cone;  $13.85  C  cone;  66c  pil- 
ing; $5809.86  handrail;  60c  fill;  total 
$153  228  61 

Sa'lih  Bros.— $26,800  steel;  $18.90  A 
cone;  $18.90  C  cone;  90c  piling;  $6050 
handrail;  65c  fill;  total   $160,037.50. 

Ross  Const.  Co.— $30,000  steel;  $18  A 
cone;  $26  C  cone;  $1  piling;  $3000 
handrail;  50c  fill;  total  $162,250. 

McKay-Schruth  Engr.  Co. — $3,6,900 
steel;  $18  A  cone;  $18  C  cone;  90c  pil- 
ing; $3871  handrail;  80c  fill;  total, 
$164,231. 

deWaard  &  Sons  —  $28,584  steel; 
$21.50  A  cone;  $20.75  C  cone;  $1  piling; 
$8000  handrail;  $1  fill;  total,  $182,- 
640.25. 

Chas.  and  Geo.  K.  Thompson — $33,450 
steel;  $22.50  A  cone;  $22.50  C  cone;  75c 
piling;  $6500  handrail;  50c  fill;  total, 
$183,862.50. 

S.  M.  Kerns— $30,000  steel;  $17.20  A 
cone;  $4  piling:  $1000  handrail;  30c 
fill;   total   $193,370. 

C.  E.  Green— $33,500  steel;  $25  -V 
cone;  $25  C  cone:-  70c  piling;  $4500 
l-andrail;   50c  fill;  total  $195,325. 

Gibbons  &  Reed  Co. — $33,000  steel; 
$34.50  A  cone;  $34.50  C  cone;  $1.25  pil- 
ing; $10,000  handrail;  50c  fill;  total, 
$262,762.50. 


.SAN  RAFAEL,  Marin  Co.,  Cal.— Com- 
fort and  Golden,  San  Rafael,  at  $3395 
awarded  cont.  by  supervisors  to  const, 
rein.  cone,  bridge  over  Pine  Gulch. 


EAKERSFIELD,  Kern  Co.,  Cal.  — 
Renner  Foundation  Co..  628  Montgom- 
ery St.,  San  Francisco,  at  $23,975  sub- 
mits low  bid  to  California  Joint  High- 
way District  to  const.  4  bridges  on 
Maricopa-Santa  Maria  highway,  a  road 
being  constructed  by  Kern,  San  Luis 
Obispo  and  Santa  Barbara  counties. 
Other  bids  received  were  rejected.  The 
bids  were:  Proctor  &  Cleghorn.  Santa 
Rosa.  $28,772;  C.  C.  Gildersleeve,  Fresno 
$28,765;  J.  F.  Shepardson,  Bakersfield, 
$29,738.34;  William  Ledbetter,  Los  An- 
geles, $28,982;  Tibbals,  Percival  and 
Cress,  Sacramento,  $25,687;  Theodore 
M.   Maino,    $27,141. 


OROVILLE.  Butte  Co.,  Cal. — West- 
ern Pacific  R.R.  has  started  construc- 
tion of  steel  and  concrete  bridge  over 
Meyers  street  to  replace  wooden  struc- 
ture. Work  under  supervision  of  H.  L. 
McFall,    construction    engineer   for   r.t-. 


Carbide   Flare   Lights 

OxyAcetyleneEqui  pmen  t 

Goggles — Respirators 

First  Aid  Supplies 

Carried   in   stock 

E.    D.    BULLARD 

505   HOWARD   STREET 
San  Francisco,   Calif. 

Douglas   6320 


Lfj.S  ANGELES,  Cal.— Thos.  Kelly  & 
Sons.  601  Hillstreet  bldg.  submitted 
low  bid  to  bd.  pub.  wks.  at  $288,109  on 
(a;  viaduct  complete  per  plans,  and  at 
$190,479  on  (b)  w.  "abutment,  river 
.sp;in.  e  abutment,  and  e  approach,  for 
May  St.  viaduct  across  L.  A.  river  and 
tracks  of  A.  T.  &  S.  F.  Ry.  and  U.  P. 
liy..  bet.  Mission  Rd.  and  Howard  St. 
Bid  on  proposition  (a)  involves  arch 
centers  at  $9847  lump  sum,  1.450,000 
ibs.  reinf.  steel  at  4.75c  per  lb.,  8700  cu. 
yds.  A  cone,  at  $15  per  yd.,  3900  cu.  yds. 
C  cone  at  $13.45  per  yd.,  1000  cu.  yds.  D 
cone  at  $13.45  per  yd.,  earth  fill  at  $1 
per  yd.,  cem.  curb  at  60c  lin.  ft.,  cem. 
gutter  at  30e  sq.  ft.,  walk  at  17c  sq.  ft., 
curbs  around  column  bases  at  $935  1.  s., 
remod.  existing  storm  dr.  and  san.  sew. 
$2483  1.  s.,  remov.  existing  bridge  at 
$5075;  alternate  (b)  involves  arch  cen- 
ters at  $9847  1.  s..  715,000  reinf.  steel 
at  4.75c  per  lb.,  4600  cu.  yds.  A  cone, 
at  $16.40  yd.,  3750  cu.  yds.  C  cone,  at 
$13.45  per  yd.,  900  cu.  yds.  D  cone,  at 
$13.45  per  yd.,  earth  fill  at  $1  per  yd., 
curb  at  60c  ft.,  gutter  at  30c  sq.  ft., 
walk  at  17c  sq.  ft.,  remod.  existing  sew. 
at  $760  1.  s.,  remov.  existing  bridge  at 
$5075.  The  structure  will  be  1200  ft.  in 
length,  the  river  arch  span  being  215 
ft.;  50  ft.  rdwy.,  two  5-ft.  walks.  Ac- 
ceptance of  above  propositions  depends 
upon  arrangements  made  with  rail- 
ways. Totals  on  other  bids  are:  Salih 
Bros.,  (a)  $313,230,  (b)  $215,656;  Ross 
Con.str.  Co.,  (a)  $319,259,  (b)  $205,446; 
.  .orth-Pacific  Constr.  Co.,  (a)  $320,486, 
(b)  $237,116;  Chas.  Thompson,  (a) 
$349,179,   (b)    $221,963. 


PRESCOTT.  Ariz.  —  Howard  Constr- 
Co.,  Cottonwood,  awarded  cont.  by 
Yavapai  co.  higliway  comm.  at  $10,537 
to   const.   Fossill  Creek   bridge. 


.SA.N-TA  ANA,  Cal.— Until  11  a.  ra., 
Oct.  7  bids  will  be  rec.  by  supervisors 
to  const,  retaining  walls  around  the 
piers  of  the  East  Chapman  Ave.  bridge 
in  Orange.  The  cost  will  be  shared  by 
the  county  and  city  of  Orange.  Excav. 
of  grav.  from  the  river  bed  is  said  to 
be  undermining  piers.  J.  L.  McBrlde, 
eo.   rd.   comm. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


SANTA  ANA,  Cal. — Committee  of  50 
working  on  harbor  plans  report  is  said 
to  be  favorably  disposed  toward  rec- 
ommending to  the  super,  the  callinij 
of  a  $1,500,000  harbor  bond  election. 


HANFORD,  Kings  Co.,  Cal.  —  Steps 
are  being  taken  to  organize  North  Cen- 
tral Reclamation  District,  embracing 
5440  acres  lying  in  the  (now  dry)  Tu- 
lare Lake  Basin.  T.  R.  (3regory,  attor- 
ney, has  petitioned  the  county  super- 
visors to  call  election  to  organize  the 
district,  which,  if  formed,  will  under- 
take the  construction  of  an  extensive 
.system  of  levees. 


SAN  DIEGO,  Cal. — Bids  to  const.  3000 
ft.  bulkhead  to  reclaim  70  acres  of  land 
s  of  Market  St.  will  be  called  for  by 
harbor  comm.  shortly. 


LOS  ANGELES.  Cal.  —  City  play- 
ground comm.  will  ask  bids  at  once  to 
const,  sea  wall  back  of  Cabrillo  Beach, 
Pt.  Firmin,  in  anticipation  of  early 
consummation  of  plans  for  an  SS-acre 
municipal  beach,  with  breakwater  4400 
ft.  in  length  from  Pt.  Firmin  to  base 
of  govt,  breakwater.  The  lagoon  im- 
pounded would  be  150  ft.  in  width,  be- 
hind the  entire  length  of  the  Jetties. 
The  S8-acres  proposed  Is  to  be  re- 
claimed, now  being  under  water. 
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lIUilGATIOS  PROJECTS 


CALIFORNIA— KolluwinK  is  a  par- 
tial list  of  applications  filed  durInK 
month  of  August.  1924.  with  the  State 
Department  of  Puhlic  Works.  Division 
of  Wnter  lUshts.  Sacramento,  for  per- 
mits to  appropriate  water:  (Edward 
Hyatt.  Jr..   actinK  chief  of  division): 

Application  No.  4130  (Sierra  County) 
J.  M.  O'Brien,  San  Franci.sco.  125  cu. 
ft.  per  sec.  from  South  Fork  North 
Yuba  Uiver.  for  power  purposes.  1456 
T.H.P.  to  be  developed.  Kst  cost  150.000 
App  413.1  (Nevada  Co)  lOxcelsior  Wa- 
fer &  Power  Co..  Sniartsville,  Cal..  60 
cu.  ft.  per  sec.  and  storase  of  52.000  ac. 
ft.  from  Deer  Creek  tributary  to  Yuba 
River,  for  generation  of  electrical 
energy. 

App.  4138  (Placer  &  Nevada  Coun- 
ties! Bear  River  Water  &  Power  Co., 
Box  22.  Auburn.  Cal.,  230  cu.  ft.  per  sec 
and  100. ooo  ac.  ft.  storaee  from  Bear 
River  tributary  to  Feather  River,  for 
generation  of  electrical  energy  of  42,- 
994    T.H.P. 

App.  4139  (Placer  and  Nevada  Coun- 
•ies)  Bear  River  AVater  &  Power  Co., 
Box  22.  Auburn,  Cal.,  250  cu.  ft.  per 
sec.  and  100,000  ac.  ft.  storage  from 
Bear  River,  for  irrigation  of  about 
200.000    acres     in    Placer    County. 

App.  4143  (Riverside  Co)  Dr.  F.  K. 
Strasser.  Heniet,  Cal.,  2.50  cu.  ft.  per 
sec.  from  Babtista  Canyon  tributary  to 
('ohuilla  watershed  for  domestic  and 
irrigation    on    200   acres. 

App.  4144  (Del  Norte  Co)  Ed.  Hight, 
Smith  River,  Del  Norte  County.  Cal.. 
I  CM.  ft.  per  sec.  from  Morrison  Creek 
tributary  to  Smith  River,  for  domestic 
and  agricultural  purposes  on  SO  acres. 
Est.   cost   $1000. 

App.  4145  (Trinity  Co)  C.  A.  Austin, 
Sunnyvale,  Cal.,  Santa  Clara  County, 
2000  miners  inches  or  50  cu.  ft.  per  sec. 
from  New  River  tributary  to  Trinity 
R'ver,  for  placer  mining  pu' poses. 
Est.  C3st  $8000. 

App.  4149  (Santa  Barbarr  Co)  K.  C. 
Wallace.  825  Bartlett  Eldg..  Los  An- 
geles. Cal..  .50  cu.  ft.  per  sec.  from  two 
unnamed  streams  tributary  to  Cuyama 
River  for  irrigation  and  domestic  pur- 
poses on  60  acres.  Est.  cist  $2000. 

App.  4153  (Siskiyou  Co)  Joe  Franklin 
.John  and  Joe  Quadros.  of  Ager,  Siski- 
you Co.,  Cal.,  2.80  cu.  ft.  per  sec.  from 
Bogus  Creek  tributary  to  Klamath 
River  for  irigation  of  224  acres.  Est. 
cost   $1000. 

App.  415S  (Nevada  Co)  Excelsior  Wa- 
ter &  Power  Co.,  Sacramento.  Cal.,  60,- 
000  ft.  storage  from  Deer  Creek,  tribu- 
tary to  Yuba  River  for  irrigation  of 
18,000  acres. 

App.  4161  (San  Joaquin  Co)  Mary 
Ives  Crocker,  San  Francisco,  Cal.,  3.80 
cu.  ft.  per  sec.  from  Old  River  tribu- 
tary to  San  Joaquin  River,  Rancho  EI 
Pescadero,  for  irrigation  of  305.98 
acres,  in  Rancho  El  Pescadero.  Est. 
cost.  $12,000. 

App.  4165  (Siskiyou  Co)  E.  S.  and 
Kate  C.  Hart,  Montague,  Cal.,  Siskiyou 
Co.,  2000  ac.  ft.  storage  from  Little 
Shasta  River  for  irrigation  of  1706.6 
acres. 

App.  4166  (Lassen  Co)  J.  B.  Christie 
&  H.  D.  Chapman,  Susanville,  Cal.  .025 
cu.  ft.  per  sec.  from  Wild  Rose  Spring 
tributary  to  Eagle  Lake,  for  domestic 
purposes.    Est.    ccst   $2500. 

App.  4167  (San  Diego  Co)  Edward  B. 
Burt.    Box    11,    Santa    Ysabel,    Cal.,    12 


ac.  ft.  storage  from  an  unnamed  wash 
for  domestic  use,  stock  watering  and 
irrigation  on   5  acres.  Est.  cost   $2500. 

App.  416:1  (.<?an  Diego  Co)  JCL-ieph 
Poggi,  Chula  Vista,  San  Diego  Co..  Cal., 
.19  cu.  ft.  per  sec.  from  well  In  Valley 
of  Sweetwater  River  within  15  acre 
trji't,  for  domestic  use,  stock  watering 
and  irrigation  of  15  acres.  Est.  cost 
$1500. 

App.  4170  (Contra  Costa  Co)  E.  W. 
Newell,  Walnut  Creek,  Contra  Costa 
Co..  al.,  .50  cu.  ft.  per  sec.  from  Wal- 
nut Creek,  for  irrigation  of  50  acres. 
Est.  cost   $1000. 

App.  4171  (San  Diego  Co)  Harkey  M. 
Macomber.  Downey.  Los  Angeles  Co.. 
Cal.,  10  ac.  ft.  storage  from  unnamed 
springs  for  domestic  use  and  irriga- 
tion purposes  on  80  acres.  Est.  cost 
$2000. 

App.  4173  (Los  Angelse  Co)  D.  O. 
Maxwell  and  Dellah  M.  Maxwell  of 
Elizabeth  Lake,  Los  Angeles  Co..  Cal., 
.75  cu.  ft.  per  sec.  from  Elizabeth  Lake 
(Castaic)  Creek,  for  domestic  use  and 
irrigation  purposes  on  SO  acres.  Est. 
cost  $5000. 

App.  4176  (Riverside  Co)  H.  G.  Tar- 
bett,  Wildomar,  Riverside  Co..  Cal.,  .05 
cu.  ft.  per  sec.  from  unnamed  spring 
for  irrigation  of  40  aces.  Est.  cost. 
$2000. 

App.  4177  (San  Diego  Co)  H.  S.  Wolf. 
L.  T.  &  M.  L.  Davidson,  of  St.  James 
Hotel,  San  Diego.  Cal..  .05  cu.  ft.  per 
sec.  from  unnamed  stream  tributary 
to  Chocolate  Creek,  for  domestic  use 
and  irrigation  of  50  acres.  Est.  cost 
$1000. 

App.  4178  (Mono  Co)  Winfield  M. 
Scott,  Bishop.  Inyo  Co.,  Cal.,  .12  cu.  ft. 
per  sec.  from  unnamed  spring  tribu- 
tary to  Reverse  Creek,  for  domestic 
purposes.    Est.   cost   $1500. 

App.  4179  (Amador  and  El  Dorado 
Co)  Stephen  E.  Kieffer.  Mechanics  In- 
stitute Bldg..  San  Francisco.  Cal..  500 
cu.  ft.  per  sec.  and  400.000  ac.  ft.  per 
annum  storage  from  Cosumnes  River 
tributarv  to  ilokelumne  River  for  gen- 
eration  of  40.000   T.H.P. 

App.  4180  (Santa  Barbara  Co)  Horace 
O.  Ensign.  Wasioja.  Santa  Barbara  Co.. 
Cal.,  .001  cu.  ft.  per  sec.  from  unnamed 
springs  for  domestic  use  and  irrigation 
purposes  on  ^  acre.  Est.  cost  $1000. 
Permits 

Permit  No.  1787  (San  Bernardino  Co) 
Issued  to  Bernice  C.  Donnell  of  Caba- 
zon,  Cal.,  0.04  cu.  ft.  per  sec.  from  an 
unnamed  spring  for  domestic  use  and 
Irrigation    o?   20    acres.    Est.   cost    $5000. 

Permit  1.'88  (San  Joaquin  Co)  E.  M. 
&  L.  J.  Locke,  Lockford.  Cal.  1.82  cu. 
ft.  per  sec.  from  Mokelumne  River,  for 
irrigation  or  145. S  acres.  Est.  cost 
$4000. 

Permit  1789  (Los  Angeles  Co)  W.  F. 
Sandercock  and  W.  C.  Wickenden.  Los 
Angeles,  Cal.,  for  .045  cu.  ft.  per  sec. 
or  approx.  29.000  gallons  per  day  from 
Triunfo  Creek  for  domestic  purposes 
on  subdivision  of  1000  lots.  Est.  cost 
$5000. 

Permit  1790  (San  Bernardino  Co) 
Owen  E.  Hollister,  Lorapoc,  Cal..  for  1 
cu.  ft.  per  sec.  from  Santa  Ynez  River 
for  irrigation  of  80  acres  near  point 
of  diversion.   Est.   cost   $2000. 

Permit  1792  (Sutter  Co)  Sutter  In- 
vestment Co.,  Sacramento,  Cal.,  for 
5.68  cu.  ft.  per  sec.  from  Feather  River 
for  irrigation  of  454.3  acres  near  point 
of  diversion.   Est.  cost  $15,000. 

Permit  1793  (Sutter  Co)  Garden 
Highway  Orchard  Co.  of  San  Francisco 
and  E.  S.  Brown  of  Sacramento,  43.S7 


cu.  ft.  per  sec.  from  Feather  River,  for 
irrigation  of  3010.11  aces  near  point 
Irrigation    of    3010.11    acres    near    point 

Permit  1794  (Napa  Co)  Sarah  J.  Wat- 
son, Napa  Junction,  Cal.  for  420  ac.  ft. 
per  annum  from  an  unnamed  stream 
for  irrigation  of  370  acres  near  point 
of  diversion.    Est.    cost   $17,500. 

Permit  1815  (San  Diego  Co)  San 
Ysldro  Irrigation  District,  San  Y'sidro, 
Cal.,  for  1  cu.  ft.  per  sec.  from  under- 
ground flow  of  Tia  Juana  Valley  Basin 
for  Irrigation  of  492  acres  in  San 
Ysldro  Irrigation  District.  Est.  cost 
$60,000. 


ORLAND,  Glenn  Co..  Cal. — Election 
will  be  held  Oct.  16  in  Glenn-Colusa 
Irrigation  District  to  vote  bonds  of 
$300,000.  H.  R.  Allard.  secy,  of  dist. 


LEMOORE,  Kings  Co.,  Cal.— H.  C. 
Whitney,  Sanger,  at  approx.  $27,000 
awarded  cont.  by  Lemoore  Canal  and 
Irrigation  District  to  const,  rein,  wier 
near  Hardwick,  involv.  approx.  600  cu. 
yds.   concrete. 


LIGHTING  SYSTEMS 


LOS  ANGELES,  Cal. — Fritz  Ziebarth. 
302  E  Anaheim.  Long  Beach,  awarded 
cont.  by  bd.  pub.  wks.  at  $26,781  for 
ornam.  Itg.  sys.  in  Broad  Ave.  between 
Anaheim   and   B   Sts. 


OAKLAND,  Cal.— City  Eng.  W.  W. 
Harmon  preparing  plans  for  lighting 
systems  in  14th  St.,  bet.  Jefferson  and 
Franklin;  13th  St..  Clav  to  Franklin: 
12th  St..  Clay  to  Fallon;  Washington 
St..  12th  to  15th;  Broadway,  10th  to 
24th  and  Telegraph  Ave.,  bet.  16th  and 
20th  Sts.,  total  property  frontage  22,- 
9.30  ft.  Will  require  260  standards,  1500 
eandlepower;  est.  cost  $200,000  to  be 
assessed    to    property    ownera. 


SANTA  MONICA,  ual.— Wllshire  Elec 
Co.,  1028  Wilshire  Blvd.,  Santa  Monica 
at  $13,260  awarded  cont.  by  council  to 
install  Itg.  sys.  in  Main  St.,  bet.  Pico 
Blvd.  and  Hollister  Ave.  Other  bids: 
D.  S.  McEwan,  $14,336;  H.  H.  Walker, 
516,894. 


LOS  ANGELES,  Cal.— Newbery  Elec. 
Corp.,  724  S  Olive  St.,  submitted  low 
bid  at  $85,797  to  bd.  pub.  wks.  for  or- 
nam. light  sys.  in  Grand  Ave.,  betw. 
Temple  and  Fifth  Sts.  Other  bids  were: 
Geo.  W.  Kemper,  $86,742;  H.  H.  Wal- 
ker.  $87,998. 

Jas.  C.  Perry  low  at  $46,250  for  or- 
nam. light,  sys.  in  Main  St.  bet.  57th 
St.  and  Florence  Ave.  Other  bids  were: 
Electric  Lighting  Supply  Co.,  $46,434; 
H.  H.  Walker,  $47,994;  Newbery  Elec. 
Corpiration,  $48,172;  H.  C.  Reld  &  Co.. 
$48,275:  Geo.  W.  Kemper.  $48,319;  A.  C. 
Rice.  $49,213;  J.  C.  Rendler,  Inc.,  $50,- 
233;   Walker  &  Martin,   $52,142. 

H.  C.  Reid  &  Co.,  Grant  Bldg.,  low 
at  $22,875  for  ornam.  light,  sys.  in  Hoo- 
ver St..  bet.  Washington  and  Adams 
Sts.  Other  bids  were:  A.  C.  Rice,  $23,- 
211;  James  C.  Perry.  $23,219;  Geo.  W. 
Kemper,  $24,353;  H.  H.  Walker.  $24,365; 
J.  C.  Rendler,  Inc.,  $24,366:  Newbery 
Electric  Corporation,  $25,449;  Walker 
&  Martin,  $26,262;  Electric  Lighting 
Supply  Co.,   $27,516. 


Auto    Supplies 

— -at  Cut  Rate — : 


EVERYTHING    FOR    YOUR    MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

Junction    Valencia 


Phone   UnTket  8926 


Near  Market 


Established    1907 

24  VAN  NESS  A VEN  UE 


SAN  BERNARDINO,  Cal. — Until  7:30 
p.  m.,  Oct.  6.  bids  will  be  rec.  by  coun- 
cil to  install  ornam.  Itg.  sys.  in  Sec- 
ond St..  bet.  F  and  I  Sts.;  cem.  cone. 
posts,  etc.;  1911  act.  J.  H.  Osborn,  city 
clerk. 


PASADENA,  Cal.  —  Until  10  a.  m., 
Sept.  30,  bids  will  be  rec.  by  City  Di- 
rectors to  const,  conduits,  etc.,  for  Itg., 
alarm  sys.  and  other  purposes  in  Green 
St.,  bet.  Marengo  and  Hill  Aves.,  and 
por.  of  other  sts.;  1924  Pasa.  city  ord., 
10  yr.  bonds.  W.  C.  Rouse,  31  N  Fair 
Oaks,  spec.  engr. 


LOS  ANGELES,  Cal.— Until  10  a,  m., 
Sept.  29,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  lighting  system  in: 

Vine  St.,  bet.  Franklin  Ave.  and  Mel- 
rose Ave.,  144  pr.  steel  posts. 

Adams  St.,  bet.  Vermont  and  West- 
ern Aves.,  95  cone,  posts. 
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MACHINERY  &  EQUIPMENT         PIPE  LIXES,  WELLS,  ETC. 


LOS  ANGELES,  Cal.— Until  10  am., 
Oct  6,  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  special  5-ton  elec.  traveling 
crane  at  city  garbage  loading  station. 
25th  and  Harriet  St.  Spec,  on  file  at 
office  city  engr.,  405  s  city  hall  annex. 

SALINAS.  Monterey  Co..  Cal.— Until 
Oct.  9,  7:30  p.  m.,  bids  will  be  rec.  by 
Frank  S.  Clark,  Salinas  Union  High 
School  District,  to  fur.  one  vertical 
sliding  head  drilling  machine,  approx 
26-in.  swing,  power  feeds,  with  and 
without  tapping  attachment.  Further 
information   obtainable  from  clerk. 


MARTSVILLE,  Tuba  Co.,  Cal.— Until 
Oct.  1,  3;15  p,  m.,  bids  will  be  rec.  by 
Peter  Engle.  president,  Marysville 
Union  High  School  District,  to  fur.  one 
schdol  bus.  Specifications  and  further 
information   obtainable  from   above. 

GALT,  Sacramento  Co.,  Cal.  —  Until 
Oct.  6,  8  p.  m.,  bids  will  be  rec.  by 
F.  G.  Fawcett,  clerk.  Gait  Joint  Union 
High  School  District,  to  furnish  3 
Ford  school  busses.  Cert,  check  10% 
req.  with  bid.  Further  information  ob- 
tainable  from  clerk. 


FIRE  ALARM  SYSTEMS 


YUBA  CITY,  Sutter  Co.,  Cal.— Geo. 
W.  Johnson,  Yuba  City  at  $1650  award- 
ed cont.  by  city  trustees  to  install  fire 
alarm  system. 


PITTSBURG.  Contra  Costa  Co..  Cal. 
— Bids  will  be  asked  at  once  by  city 
council  to  install  three  fire  alarm 
boxes.   George  Oliver,  city  eng. 


FIRE  EQUIPMENT 

CHICO,  Butte  Co..  Cal — Budget  funds 
will  be  provided  by  city  trus.  to  pur- 
chase motor  tire  engine.  C.  E.  Tovoe  is 
fire  chief. 


MONTEREY,  Monterey  Co.,  Cal.  — 
Property  owners  circulating  petitions 
seeking  bond  election  fur  $40,000  to 
purchase  fire  fighting  equipment.  Pro- 
vision will  probably  be  made  for  ex- 
tensions  to   fire  alarm  system. 


REDONDO  BEACH.  Cal. — Until  8  p. 
m.,  Oct.  6,  bids  will  be  rec.  by  city  trus. 
for  fire  dept.  equip,  incl.  500' ft.  Z^A-in. 
fire  hose,  50  std.  fire  hydrants,  smoke 
masks,  pumotor,  etc.  Cert,  check  or 
bond  lOTc.  Walter  J.  Balaam,  city  clerk. 

RESERVOIRS  AND  DAMS 


LOS  ANGELES.  Cal. — Until  2  p.  m., 
Sept.  29,  bids  will  be  rec.  by  supervis- 
ors tor  core  and  test  drilling  for  test- 
ing underlying  formations  for  a  dam 
site,  the  location  of  which  is  on  the 
Big  Tujunga  Wash,  about  1  mi.  n.e.  of 
the  town  of  Monte  Vista  in  Sees.  11 
and  12,  T  2  N,  R  14  W,  S  B  M.  Spec  on 
file  at  office  of  the  board. 


SAX  JOSE,  Santa  Clara  Co.,  Cal.  — 
Pacific  Gas  and  Electric  Co.,  445  Sut- 
ter St.,  San  Francisco,  has  authorized 
11,640  ft.  of  4,  3  and  2-in.  gas  mains 
in  Alum  Rock.  Stewart.  Talmage,  Pick- 
ford,  White  and  Kirk  Aves. 


AMERICAN  FALLS.  Idaho  —  Until 
Oct.  20.  2  p.  m..  bids  will  be  rec.  by 
U.  S.  Bureau  of  Reclamation,  American 
Falls.  Idaho,  to  const.  American  Falls 
Dam,  involv.  97,000  cu.  yds.  of  excava- 
tion, 127.000  cu.  yds.  of  earth  embank- 
ment, 29,000  cu.  yds.  of  loose  rock  em- 
bankment and  rook  paving.  179,000  cu. 
yds.  of  concrete,  2.376.000  lbs.  of  rein- 
forcing steel.  S37.000  lbs.  of  structural 
steel  and  1.844.000  lbs.  of  cast  iron 
gates,  etc.  For  particulars  address  the 
bureau  of  reclamation,  Denver.  Colo.; 
American  Falls.  Idaho,  or  Washington, 
D.  C. 


LOS  ANGELES,  Cal.— Bd.  pub.  wks. 
rec.  identical  bids  at  $3  per  bbl.  from 
r.ilit.  Port.  Cem.  Co.,  Geo.  L.  Eastman 
Co  and  Southwestern  Port.  Cem.  Cor.. 
Sept.  22  for  furnishing  (A)  19.600  bbls. 
and  (B)  12,600  bbls.  cement  for  Macy 
St,   Viaduct. 


SAN  BERNARDINO,  Cal. — Natl.  Cast 
Iron  Pipe  &  Fdy.  Co.  awarded  contr. 
by  council  for  7500  ft.  4-in.  and  7500  ft. 
6-in,  c.  1.  pipe.  Crane  Co.,  L.  A.  award, 
cont.  for  10.000  ft.  4-in.  and  12.000  ft. 
2-in.  screw  pipe. 

LOS  ANGELES,  Cal.  —  Mark-Lally 
Co..  3690  Sant  aFe  Ave.,  awarded  cont. 
by  pub.  serv.  comm.  at  $6.40  per  C  it., 
for  100,000  ft.  galv.  wrt.  steel  pipe  f.  o. 
b.    510   E   2nd   St.;   spec.    W    2S9. 


MERCED,  Merced  Co.,  Cal.  —  Until 
Oct.  11,  10  a.  m.,  bids  will  be  rec.  by 
H.  P.  Sargent,  Secy.  Merced  Irrigation 
District,  Barcroft  Bldg.,  Merced,  to  fur. 
either  10,000.  25.000.  50.0000.  100,000, 
200,000  or  approx.  350,000  bbls.  Port- 
land Cement  in  carload  lots,  delivered 
t.  o.  b.  Exchequer.  Cert,  check  5%  pay- 
able to  district  req.  See  call  for  bids 
under  officini  proposal  section  in  this 
Issue. 


LOS  ANGELES.  Cal.  —  West  Coast 
Pipe  &  Steel  Co.,  2411  Modoc  St.,  award, 
cont.  by  pub.  serv.  comifl.  at  $1050  net 
for  1000  pes.  riv,  sheet  steel  pipe  under 
spec.  W-288,  f.  o.  b.  510  E  2nd  St.;  del. 
5  da.  Other  bids  were:  L.  A.  Mfg.  Co., 
$1266,  5  da;  Baker  Iron  Wks.,  $1300, 
1  wk;  Lacy  Mfg.  Co.,  $1300,  10  days; 
f.   o.   b.  Lacy  Mfg.  Co.   whse. 


LOS  A.VGELES,  Cal. — Bids  rec.  by 
pub.  serv.  comm.  for  c.  i.  pipe  under 
.Spec.  729-A  were: 

National  C.  I.  Pipe  Co.,  f.  o.  b.  San 
Pedro — Class  B.  8-in.,  $53  ton;  10-in. 
$53  ton;  8-in.  Delavaud,  $1.39  ft;  10-in. 
Delavaud,  $1.0972;  f.  o.  b.  Aqua  Siding, 
S-in.  class  B.  $51.80  per  ton;  10-in.  class 
B,  $51.80  per  ton;  8-in.  Delav.,  $1.3665 
ft.;    10-in.    Delav.,    $1.8725. 

U.  S.  C.  I.  Pipe  &  Fdy  Co. — San  Pedro 
8-in.  $1.2588  ft.;  10-in.,  $1.6907  ft.;  Aqua 
Siding,  $1.2873  ft.;  10-in..  $1,729;  Dela- 
vaud pipe.  San  Pedro.  S-in.  $1.2733  ft.: 
10-in..  $1.7302  ft,;  Aqua  Siding,  8-in.. 
$1.2987;    10-in.,    $1.7629. 

American  C.  I.  Pipe  Co. — San  Pedro; 
8-in.,  $1,232  ft;  10-in.,  $1.658S;  Aqua 
Siding,  8-in.,  $1.26  ft;  10-in.  $1,697  ft; 
del  (8.-in.),  start  60  da.,  conipl.  in  90 
days. 


MISCELLANEOUS 
CONSTRUCTION 


REDONDO  BE.^CK;  Cal. — Ejection 
will  be  held  Oct.  7  to  vote  $35,000  bond 
issue  for  a  garbage  disposal  plant. 


LOS  ANGELES.  Cal.— Until  3  p.  m., 
Sept.  26,  bids  will  be  rec.  by  pub.  serv. 
comm.,  207  S  Bdwy..  for  31  art  stone 
nifclallions  for  Hollywood  dam;  spec 
730-A.  Jas.  P,  Vroman.  secretary. 


APTOS,  Santa  Cruz  Co..  Cal.— Brown 
Construction  Co.,  Madera,  at  approx. 
$650,000  has  contract  to  erect  $350,000 
clubhouse;  $75,000  golf  links;  $60,000 
dam  across  mouth  of  Aptos  Creek;  10 
six-room  residences;  $35,000  bachelor 
quarters;  $28,000  swimming  tank  and 
other  construction  for  the  Shore  Acres 
Ccuntry  Club.  The  improvement  is  on 
a  portion  of  the  Spreckels  Ranch. 


WATER  WORKS 


YANKEE  HILL.  Butte  Co.,  Cal.— Un- 
til Oct.  4,  12  M.  bids  will  be  rec.  by  P. 
R.  Brown,  clerk.  Concow  School  Dis- 
trict, for  excavation  of  spring  to  bed 
rock,  cement  4  walls  with  4-in.  con- 
crete, furnish  and  install  pipe  line  and 
fittings  and  install  water  system.  Fur- 
ther information  obtainable  from  clerk 


PITT&T3URG.  Contra  Costa  Co.,  Cal.— 
City  votes  bonds  of  $16,000  to  finance 
water  main   extensions  in  Creed  Tract. 

LOS  ANGELES.  Cal.— Until  3  p.  m., 
Sept.  26,  bids  will  be  rec.  by  pub.  serv. 
comm.,  207  S  Bdwy.,  for  one  dry  feed 
chemical  water  treatment  machine  in- 
stalled complete  at  the  Lower  Franklin 
Reservoir,  with  motor.  Spec.  729-C.  Jas 
1'.  Vrooman,  secretary. 


NEWPORT  BE.-\CH.  Cal. — City  engr. 
Paul  E.  Kressly,  H.  W.  Kressly.  H.  W. 
Hellman  Bldg..  Los  Angeles,  completes 
plans  for  a  water  sys.  in  the  Corona 
del  Mar  sec,  incl,  a  2,500,000  gal.  reser- 
voir pump,  sta.,  distrib.  sys;  est.  $473.- 
000. 

LOS  ANGELES.  Cal.— Until  3  p.  m., 
.Sept.  23,  bids  will  be  rec.  by  pub.  ser- 
vice comm..  207  S  Bdwy..  for  bronze 
Corp.  cocks;  spec.  W-293.  Jas  P.  Vro- 
man.  secretary. 
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LANKERSHIM,  Cal.  —  The  $776,000 
water  bond  Issue  of  the  Mun.  Imp.  Dlsl. 
No.   27,   Laiikershlm.   carried. 

HEDONDO  UEACH.  Cal.— Until  Oct. 
6  bids  will  bo  rec.  by  W.  J.  Ualaam. 
city  clerk,  to  fur.  50  standard  fire  hy- 
drants. 

lONTECITO,    Cal. — Monteclto    water 

I     applies    to    state   dcpt.    pub.    wks. 

I    permit   to  const,      tunnel      from      a 

point  back  of  Suninierland  to  the  Santa 

Ynez  river. 

I. OS  ANUELES.  Cal. — Until  9  a.  m., 
t  :;4,  bids  will  be  rec.  by  city  pur- 
ging  agent,    202    n   city    hall   annex, 

■    electric   biljje   pump;  spec.   1004. 


PLAYGEOUyDS    A.\D   I'ARKIS 


\.\T.\    BAIIBAUA.    Cal.    —    Council 
s    JT.'.0. 011(1    bond    l?siu'    tor    water- 
;it   park  purposes. 

■AKLAND,  Cal.— Until  Sept.  30,  2:30 
in.,  bids  will  be  rec.  by  Helen  V. 
,  y,  seov.  Board  of  Park  Directors, 
City  Hall,  to  erect  tennis  court 
I'es  at  Lakeside  and  San  Antonio 
I U.  Bond  of  $400  req.  of  successful 
u.er.  Cert,  check  10%  req.  with  bid. 
i"s   obtainable  from  secretary. 


MERCED,    Merced    Co..    Cal.    —    Until 

S.   10  a.  m.,  bid  swill  be  rec.  by  P. 

Iliornton,   county   clerk,   to  fur.   and 

t  aiiprox.    1350   lin.   ft.   wire   fencing 

th    w:re    gates    and    metal    posts      at 

iMic  Cemetery  Grounds,  Merced.  Cert. 

k   10%  payable   '.o  Chairman  of  Bd. 

Sups.   I  eq.  Plans  obtainable  from  \\. 

I'.edesen.    County    .Surveyor,    on    dc- 

il    of    ?.j,    returnable. 


SEMENS  &  STREET  WORK 


.STOCKTON,  San  Joaquin  Co.,  Cal.  — 
lil   Oct.    6,    5    p.    m.,   bids   will   be   rec. 
.V.  L.  Banks,  city  clerk,   to   improve 
I .  ots    in    Merryvale    Tract,    including 
,ilsay.     Locust     Sts.,     etc.,     involving 
.2    cu.    vds.    cut;    3741    cu.    yds.    till; 
■  11   lin.   ft.  curb  and  gutter;   33,073  sq. 
ft     walks;    113,817    sq.    ft.      asph.      ma- 
cadam pavement.  Cert,  check  107t>  pay- 
able to  city  req.  W.  B.  Hogan,  city  eng. 


SAN   JOSE,    Santa   Clara   Co..   Cal.   — 
City    council.    J.    J.    Lynch,    clerk,    de- 
clares   inten.    to    imp.    Prevost    St..    bet. 
;i.int    and    San    Carlos    Sts.,    involving 
■.tding;   pave   with   H4-in.   Warrenite- 
I.    surface    on    3-in.    bituminous   base; 
1.    cem.   cone,   walks,    curb   and   gut- 
r;   2  hyd.  cem.   cone,  storm   water  in- 
■  .■i;   2    br.    catchbasins;    8-in.   vit.   pipe 
!  I  ins.  1311  Act  &  Bond  Act  1915.  Pro- 
mts Oct.  6.  Wm.  Popp,  city  eng. 

'  )AKLAND,    California  —  Agreements 
;rhed     whereby     highway     on     Bay 
I'lrm  Island,  linking  San  Leandro  with 
Vhimeda   to    provide      new      outlet      for 
I  ack  country,  will  bo  constructed,   city 
■f  Alameda   to   pay  $6000   of  cost,   Oak- 
nd    $15,500    and    County    of    Alameda, 
-1.500.    Will    be    macadam    paved,    5.46- 
I.   in   length.   18-ft.   wide.   W.   W.  Har- 
;.iijn    is   city  engineer   of   Oakland    and 
Ceo.   A.   Posey,   Alameda     county     sur- 
veyor. 


SAN'  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  Sept.  29.  S  p.  m.,  bids  will  be  rec. 
liy  John  J.  Lynch,  city  clerk,  to  imp. 
under    1911    Act    &    Bond    Act    1915: 

Auxerals  Ave,  bet.  Bird  and  Hannati 
.sts.,  involving  grading;  pave  with  IVi- 
in.  Warrenlte-Blt.  surface  on  3-in.  bi- 
tuminous base;  hyd.  cem.  cone,  curbs, 
gutters  and  walks;  2  cone,  inlets;  S-in. 
vit.  pipe  drains;  2  br.  catchbasins. 

Union  St.,  bet.  First  and  Orchard  Sts., 
involv,  grading;  pave  with  Hi -in. 
Warrenlte-Bit.  surface  on  3-ln.  bitum- 
inous cone,  base;  hyd.  cem.  cone,  walks, 
curbs,  gutters,  and  2  storm  water  in- 
lets; 8-in.  vit.  pipe  drains. 

Washington  St.,  bet.  4th  and  10th  Sts. 
involv.  grading;  pave  with  IVi-in. 
Warrenlte-Bit.  surface  on  3-in.  Bitum- 
inous cone,  base:  hyd.  cem.  cone,  curbs. 
gutters  and  walks;  1  cone,  inlet;  8-in. 
vit.  pipe  drains. 

Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  Wm 
I'opp,  city  engineer. 

PALO  ALTO,  Santa  Clara  Co..  Cal.— 
John  Blair  Buchanan,  formerly  con- 
nected with  the  C.  H.  Steere  Manufac- 
turing Co.,  has  been  appointed  eit.v 
purchasing  agent  by  the  Palo  Alto  city 
council. 

PALO  ALTO,  Santa  Clara  Co.,  Cal.  — 
City  council,  Frank  Kasson,  clerk, 
plans  early  paving  of  portions  of  Addi- 
son, Lincoln  and  Tennyson  Aves.  F.  .1. 
By.xbee,   Jr.,   city  engineer. 


EUREKA,  Humboldt  Co.,  Cal.— Smith 
Bros.,  at  $4329  awarded  cont.  by  su- 
pervisors to  const.  2000  ft.  of  new  road 
around  Kendall  Gulch  trestle  bridge 
near  Upper  Mattole  in  Rd.   Dist.  No.   1. 

PORTERVILLE,  Tulare  Co..  Cal.  — 
Until  Oct.  1,  7:30  p.  m.,  bids  will  be 
rec.  bv  John  L.  Templeton,  clerk  Por- 
terville  Union  High  School  District,  to 
grade  and  pave  streets  fronting  school 
lands.  Cert,  check  10%  req.  with  bid. 
Plans  obtainable  from  clerk. 

COMPTON,  Cal. — Until  S  p.  m.,  Oct. 
T,  bids  will  be  rec.  by  city  trustees  to 
inp.  East  Bdwy.  off  Wilmington  St., 
iivolv.  30  ft.  curb,  7390  sq.  ft.  walk, 
1.700  sq.  ft.  grad.,  71,700  sq.  ft.  5-in. 
.inc.  pav.,  173  ft.  6-in.  cem.  pipe  sew. 
:ind  hse.  conn.  E.  M.  Lynch.  Central 
Bldg ,  L.  A.,  engr.  Maude  Hecock,  city 
clerk. 


MERCED,  Merced  Co..  Cal.— T.  E. 
Clark  awarded  cont.  by  city  trustees  to 
const,  cone,  sidewalks.  4-in.  thick  5-ft. 
wide  in  portions  of  G  St.,  $.25  sq.  ft. 
Includ.  grading;  18th  St.,  $.22  sq.  ft.  in- 
Muding  grading;  N  St.,  $.21  sq.  ft.  in- 
cluding grading. 

.S.iNT.A.  MONICA,  Cal. — Kneen  Pav- 
ing Co..  Dudley  Bldg.,  Santa  Monica, 
awarded  cont.  by  council  at  $79,708  to 
imp.  Cambridge  St.,  bet.  Darlington 
Ave.  and  Wilshire  Blvd.,  involv.  curb, 
walks,  sew.,  c.  i.  water  mains,  oil  and 
rock    pav..    cem.    cone,    pav;     1911    act. 

CHICO,  Butte  Co.,  Cal. — City  council 
jn  petiti  m  of  property  owners  author- 
ze  preparation  of  speciticp.tions  to 
pave  approx.  40  blocks  of  streets,  all 
nut  eight  blocks  being  east  of  Main  St. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Rt-ymond  H.  Crummey,  San  Jose, 
i<\v"arrted  cont.  by  council  to  imp.  4th 
.=;t..  bet.  Taylor  and  Rosa  Sts.,  involv. 
g-ading;  pave  with  IVi-in.  Warrenito- 
Git.  surface  on  3-in.  bituminous  base; 
hyd.  cem.  cone,  walks,  curbs  and  gut- 
ters; 6-in.  hyd.  cem.  cone,  alley  drive- 
ways; 2  hyd.  cem.  cone,  basins  with 
I7-"in.  c.i.  grating  and  frame;  8-in.  vit. 
pipe  drains;  2  hyd.  cem.  cone,  storm 
w.Tter  inlets;  8-in.  hyd.  cem.  cone,  san- 
tary   sewer;    2   br.   manholes,   etc. 

STOCKTON,  San  Joaquin  Co..  Cal.  — 
A.  E.  Downer,  705  E-Lindsay  St  Stock- 
ton, using  pre-cast  cone,  pipe  submits 
low  bid  to  council  to  const,  storm  wa- 
ter sewers  in  portions  of  Walnut  St., 
Wood  Lane  etc.  E.  Bowman,  Elmhurst, 
Calif.,  low  for  vitrified  pipe  at  $3070. 
Project  involv.  372  lin.  ft.  16-in.,  615 
lin.  ft.  12-in.,  and  1164  lin.  ft.  8-in. 
p.pe;    6    manholes;    S    catchbasins. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Raymond  H.  Crummey.  San  Jose, 
awarded  cont.  by  council  to  imp.  St. 
John  Street,  from  pt.  351  ft.  w  of  31st 
St.  to  pt.  245.59  ft.  e  of  31st  St.,  involv. 
grading;  pave  with  li*.-in.  Warrenite- 
Bit.  surface  on  3-in.  bit.  cone,  base; 
hyd.  cem.  cone,  curb,  gutter  and  walks; 
4-in.  hyd.  cem.  cor"!,  house  lateral 
drains. 


SANTA  ANA,  Cal.— Basich  Bros.,  37S8 
S.  Vermont,  Los  Angeles,  award,  cont. 
hv  supervisors  at  $32,400  to  imp  S  Main 
St.  near  Santa  Ana,  »/4  mi.,  pave  with 
cone,  full  width,  curbs,  and  gut. 


VALLEJO,  Solano  Co.,  Cal.  —  Until 
Sept.  30.  11  a.  m..  bids  will  be  rec.  by 
.\lf  E.  Edgcumbe,  city  clerk,  to  imp. 
Lozler  alley  bet.  Butte  and  Brancl- 
forte  St.,  involv.  6400  sq.  ft.  cone.  5-ln. 
pavement;  800  lin.  ft.  3x12  r.w.  curb. 
Plans  on  file  in  office  of  clerk.  T.  D. 
Kilkenny,  city  eng. 


MONTEREY,  Monterey  Co.,  Cal.  — 
'"lark  and  Henery  Construction  Co., 
Chancery  Bldg.,  San  Francisco,  award- 
ed contrs.  by  city  council  to  imp: 

Hawthorne  St.,  bet.  north  line  U.  S. 
Military  Reservation  and  Monterey  city 
bi  undary  line:  5975  lin.  ft.  cone,  curb 
and  gutter,  $1  lin.  ft;  1  alley  crossing, 
$32.50;  29  sidewalk  crossings,  $24  ea; 
425  lin.  ft.  corru.  Iron  culvert  on  exist- 
ing cone,  base,  $2.90  lin.  ft;  95  lin.  ft. 
corru.  iron  culvert  with  cone,  base, 
$3.:i0  lin.  ft.;  124,220  sq.  ft.  2'^-in.  asph. 
one.  surface  (Willite  process)  $.16  sq. 
ft;  13.750  sq.  ft.  3^-in.  asph.  cone,  base 
with  1%-in.  asph.  cone,  surface  (Wil- 
l;te  Process)  $.249  sq.  ft.;  (foregoing 
prices  include  grading);  1300  sq.  ft. 
sidewalk  grading,  $.05  sq.  ft.  Approx. 
total, bid  $31,672.45.  Sidney  Ruthven  bid 
$31,996.23. 

Decatur  St..  bet.  Alvarado  and  Pa- 
cific St.,  involv.  800  lin.  ft.  cone,  curb, 
$1.20  lin.  ft;  2  sidewalk  crossings.  $24 
each;  310  Un.  ft.  6-in.  pipe  sewer,  $1.50 
lin.  ft.;  1  inspection  hole,  $16;  1  man- 
hole, $67.50;  3600  sq.  ft.  cone,  walks, 
$.18  sq.  ft.;  450  lin.  ft.  underground 
c-nduit,  $.40  lin.  ft;  11,300  sq.  ft.  3V4- 
in.  asph.  cone,  base  with  IVi-in.  asph. 
cone,  surface,  $.249  sq.  ft.  (all  prices 
including  necessary  grading).  Approx. 
ic  tal  bid  $5098.20.  Sidney  Ruthven  bid 
$5380.50. 

Portions  of  Alvarado  St..  etc.,  involv. 
34.;u>0  sq.  ft.  4-in.  asph.  cone,  base  witli 
"-ill.  asph.  cone,  surface,  $.45  sq.  ft.,  in- 
cluding   grading.    Ruthven    bid    $17,450. 

Lighthouse  Ave.,  from  U.  S.  Military 
ileservation  to  Pacific  Grove  boundary 
line,  involv.  207,310  sq.  ft.  pavement, 
$.247  sq.  ft.;  340  sq.  ft.  cone,  gutter, 
$.25  sq'.  ft.;  (prices  include  grading. 
Approx.   total   bid   $51,290.57. 


RIVERSIDE,  Cal. — Until  10  A.  M., 
Out.  G,  bids  will  be  rec.  by  supervisors 
to  i.nip.  Corona-Elsinore  highway,  in- 
volv. 14,597  cu.  yds.  excav.,  15,365.4  lin. 
ft.  shap.  roadbed,  272,977  sq  .ft.  niacad. 
pav.,  103.7  eu.  yds.  A  concr.  dip  and 
walls,  9.3  cu.  yds.  B  cone,  culv.,  walls, 
46  ft.  24-in.  reinf.  cone,  culv.,  42  ft.  36- 
ni  corr.  culv.,  incl.  one  ccupling.  110  ft. 
15-in.  coir.  culv.  All  mat.  furn.  by 
contractor.  Cert  chk.,  cash.,  or  bond, 
5%.  Plans  from  County  Surveyor  A.  C. 
Fulmore,   upon  deposit  of  $5. 


OAKLAND,  Cal.  —  City  Eng.  W.  W. 
Harmon,  completes  spec,  to  imp.  Park 
Road  westerly  from  Broadway  Terrace, 
involv.  1205  cu.  yds.  excavation;  585 
lin.  ft.  cone,  curb;  1175  sq.  ft.  cone,  sui- 
ter; 7286  sq.  ft.  oil  macadam  pavement; 
33  lin.  ft.  8x30-in.  corru.  iron  and  cone, 
culvert.    1911   Act.   Protests   Oct.   2. 

MARYSVILLE,  Tuba  Co.,  Cal. — War- 
ren Const.  Co.,  1305  28th  St.,  Oakland, 
at  $6800  awarded  cont.  pave  portion 
ut  5th  .St.  with  3V4-in.  asph.  cone,  base 
with  114 -in.  Warrenite  surface. 

LOS  .\NGELES.  Cal.— Until  2  p.  m., 
Sept.  29,  bids  will  be  rec.  by  supervis- 
ors to  imp.  Covina  Blvd.,  bet.  Merced 
.\ve.  and  El  Monte  St.,  3374  ft.  involv. 
801  cu.  yds.  excav;  6199  ft.  curb;  30,- 
682  sq.  ft.  walk.  Est.  $10,759.50.  Co.  Imp. 
No.    85. 

SAN  FRANCISCO  —  Owen  McHugh, 
7:30  Baker  St.,  at  $6240  submitted  low 
I'id  to  Constructing  (Quartermaster, 
Fort  Mason,  to  level  Crissy  Field,  in- 
volv. 8500  cu.  yds.  clay  surfacing. 
Other  bids:  Carlin  and  Farrar,  $6600;  P. 
Montague,  $7900;  B.  Rosenberg,  $11,000 
C-ranfield  Co.,  $12,700;  T.  M.  Burns  $22.- 
326. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— City  Eng.  C.  L.  Dimmitt  preparing 
specifications  for  concrete  shoulders 
on  state  highway  through  Red'wood 
City.  Cost  is  estimated  at  $6.50  ft., 
shoulders  to  be  10-ft.  wide  on  each 
side.  Bids  will  be  asked  shortly. 


Y'UBA  CITY.  Sutter  Co.,  Cal.— Until 
Oct.  7,  10  a.  m.,  bids  will  be  rec.  by 
Albert  B.  Bro"wn,  county  clerk,  to  imp. 
east  approach  to  Meridian  Bridge  from 
we.st  ei.d  of  present  pavement  to  east 
end  of  bridge,  involv.  1400  lin.  ft.  grad- 
ing and  subgrading;  218  cu.  yds.  asph. 
cone,  pavement.  Cert,  check  10%  pay- 
able to  county  req.  Plans  on  file  in  of- 
fice of  clerk.  Wm.  Sherer,  county  sur- 
veyor. 
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VENTURA,  Cal.— Until  11  a.  m.,  Sept. 
24,  bids  will  be  rec.  by  supervisors  to 
imp.  rdwy.  bet.  Ojai  and  Grand  Aves., 
3430  ft.,  16-ft.  wide,  with  5-in.  asph. 
macad.  pav.,  involv.  1500  yds.  excav., 
3430  ft.  shap.  and  roll,  55,000  sq.  £t. 
macad.  pav.,  5  yds.  "B"  cone,  in  head- 
walls,  200  lbs.  reinf.  steel.  Plans  from 
Co.  Survey.  Chas.  W.  Petit.  Cert,  check 
107c.  L.  E.  Hallowell,  clerk. 


ItlVERSIDE,  Cal.— Gibbons  &  Reed 
Co  905  S  Olive  St.,  Los  Angeles,  award- 
ed cont.  by  council  at  $165,358.19  for 
approx.  12.65  mi.  of  macadam  road- 
way in  portions  of  Victoria,  Van  Buren 
Dufferin,  Adams,  Madison  and  Wash- 
ington, involv.  1,203.859  sq.  ft.  mac. 
paving.  400,956  sq.  ft.  shoulders,  1032 
ft.  10-in.  pipe,  3705  ft.  12-in.  pipe,  1800 
ft.  16-in.  pipe,  523  ft.  18-in.  pipe,  339 
ft.  24-in.  pipe,  and  20  ft.  30-in.  pipe; 
1911  act.  Other  bids:  Pearson  &  Dicker- 
son,  $171,641.76;  H.  G.  Fenton,  $188,- 
624.13;  E.  L.  Fleming,  $190,826.95;  Blu- 
menkranz  &  Vernon,  $197,045.86;  O.  U. 
Miracle,  $207,026.59;  Hall  &  Johnson 
Co.,    $209,494.78;   R.   T.  Shea,   $218,470.20. 

COLUSA.  Colusa  Co.,  Cal. — Construc- 
tion of  additional  roads  are  contem- 
plated by  supervisors,  work  to  be  fi- 
nanced through  a  bond  issue.  Roads  in 
vicinity  of  Princeton,  Grimes,  and  Wil- 
liams  are    under   consideration. 


TURLOCK,  Stanislaus  Co.,  Cal. — Un- 
til Oct.  7.  7:30  p.  m..  bids  wil  be  reo. 
lay  A.  P.  Ferguson,  city  clerk,  to  Imp. 
(No.  118)  Palm  St.,  from  pavement  in 
place  in  East  Main  St.  to  pavement  In 
Place  in  East  Olive  St.,  involv.  grad- 
ing and  paving  with  3-in.  asph.  cone, 
base  with  lV4-in.  Warrenite-Bit.  sur- 
face; cem.  concrete  curbs  and  gutter.s. 
1911  Act. 

(No.  117)  Marshal  St.,  from  pavement 
in  place  in  S  Front  St.,  to  Bell  St., 
involv.  grade  and  pave  with  3-in.  asph. 
cone,  base  with  li^-in.  Warrenite-Bit. 
surface;  cem.  cone,  curbs,  gutters,  cul- 
verts.  1911   Act. 

Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  Hor- 
ace Hall,  city  eng. 


LOS  ANGELES,  Cal.— Until  2  P.  M., 
Oct.  6,  bids  wil  Ibe  rec.  by  supervisors 
to  imp.  Las  Flores  Canyon  Rd..  bet. 
2211.80  ft.  about  Malihu  Kd.  and  a  point 
7069.15  ft.  above  same,  4857.35  ft.  or 
.92  mi.,  involv.  (1)  28,600  cu.  yds.  earih 
excav.,  incl.  cleaning  and  grub.;  (2) 
8296  cu.  yds.  rock  excav:  (3)  485  lin. 
ft.  shap.  roadbed;  (4)  8635  sq.  yds.  oil 
(placing):  (5)  2000  lin.  ft.  guard  fence: 
(6)  50  cu.  yds.  cem.  cone,  for  culv. ;  2555 
lbs.  steel  for  oulv.  Roadway  to  be  16 
ft.,   graded  and  oiled. 


GUADALUPE.  Cal.— Until  8  P.  M., 
Sept.  30,  bids  will  be  rec.  by  city  trus- 
tees to  const,  sew.  laterals,  involv.  6- 
in.,  8-in.,  and  10-in.  pipe;  est.  $13,500. 
Plans  may  be  obtained  from  Butch  & 
Beck,  engineers,  Cominl.  Bank  Eldg.. 
San  Luis  Obispo. 

SANTA  MONICA,  Cal. — Council  plans 
to  pave  10th  St.,  bet.  Michigan  Ave.  and 
Pico  Blvd..  with  cone;  9th  St.,  bet. 
same  limits  will  be  paved  with  rock 
and    oil. 


LOS  ANGELES.  Cal.— Council  orders 
installation  of  144  pr.  steel  ornam.  Itg. 
posts  in  Vine  St.,  bet.  Franklin  and 
■Melrose  Ave.«. ;  1911  act. 


SAN  FRANCISCO— Board  of  Super- 
visors will  shortly  authorize  Board  of 
Public  Works  to  ask  bids  to  construct 
road  connecting  Muny  Golf  Links  with 
Skyline   Blvd. 


SANTA  ANA,  Cal. — GrifHth  Co.,  502 
Railway  Bldg.,  Los  Angeles,  awarded 
cont.  by  city  trustees  at  $15,843.26  for 
imp.  Broadway,  bet.  N  line  Tr.  No.  352 
and  Fairview  Ave.  and  por.  of  Syca- 
more St.  and  Russell  Ave.,  involv.  44, - 
ll.T  sq.  ft.  grad.  and  pav.  with  5.55-in. 
ooncr.  at  19c  ft.;  41,379  sq.  ft.  grad.  and 
pav.  with  5-in.  cone,  at  18c  sq.  ft.;  26 
ft.  curb  at  50c  ft.  Steele  Finlev  bid 
$16,921.41. 


MANHATTAN  BEACH,  Cal.  —  City 
trustees  declare  inten.  to  imp.  38th  St., 
bet.  the  Strand  and  Highland  Ave.,  in- 
volving 5-in.  cone,  pav.,  5-ft.  walks,  st. 
Itg.  sys.;  1911  act.  Llewellyn  Price,  city 
clerk.  II  ^, 


ALKAMBRA,  Cal. — Ci.y  trustees  de- 
clare inten.  to  constr.  storm  dr.,  man- 
hole, catchbasin,  laterals,  etc.,  in  Ra- 
mona  Blvd.,  Hellman  Ave.,  Westminster 
Ave.,  Avondale  Dr.,  and  VVarwuk  P.d.; 
1911  act.  T.  B.  Downer,  city  engineer. 
It.  B.   Wallace,  City  Clerk. 


POMONA,  Cal.— Grimth  Co.,  L.  A.  Ky. 
P.ldg.,  L.  A.,  sub.  low  bid  to  council  at 
apprx.  $47,400  for  imp.  Holt  Ave.  bet. 
Reservoir  St.  and  e  city  limits,  involv. 
6-in.  concr.  pav.,  8-in.  vit.  sew.,  cobble- 
stone curbs,  cem.  curbs,  etc. 


LOS  ANGELES.  Cal. — until  10  A.  iVI.. 
Sept.  29,  bids  will  be  rec.  by  bd.  pub. 
Wks.   to   imp.: 

Alley  w.  of  Menlo  Ave.,  bet.  Santa 
Barbara  Ave.  and  41st  St.,  involv.  8667 
sq.  ft.  8-in.  cone,  pav.,  288  cu.  yds.  cut. 

Fries  Ave.,  bet.  O  and  Anaheim  Sts., 
involv.  140,882  sq.  ft.  6-in.  cone,  pav., 
4225  ft.  curb,  420  sq.  ft.  gut.,  storm  dr., 
sew.,  195  sq.  ft.  asph.  pav.,  4435  cu.  yds. 
cut,   309   cu.  yds.   fill. 

McCadden  PI.,  bet.  Sunset  Blvd.  and 
De  Longpre  Ave.,  involv.  12.194  sq.  ft. 
6-in.  concr.  pav.,  17,899  sq.  ft.  Warren- 
ite,  bit.  pav.  (3-in.  base,  paint  binder, 
l»^-in.  surf.),  186  ft.  curb,  567  sq.  fi. 
walk,  1456  S(|.  ft.  gut.,  sew.,  502  cu. 
yds.   cut. 


TAFT,  Kern  Co.,  Cal. — City  trustees 
grant  petitions  seeking  paving  of  Main 
St.,  bet.  2nd  and  Sth;  6th  St.,  bet.  Main 
and  Center  and  North  St.,  bet.  6th  and 
Sth  Sts. 


FLAGSTAFF,  Ariz.— State  Engr.  W. 
C.  Lefevre  has  announced  that  ar- 
rangements have  been  completed  to 
re-build  68  mi.  Old  Trails  natl.  high- 
ways bet.  Flagstaff  and  Winslow.  Est. 
cost,    $300,000. 


FULLERTON,  Cal.— Griffith  Co.,  L. 
A.  Ry.  Bldg.,  Los  Angeles,  awarded 
cont.  by  city  trustees  at  $25,233  to  pave 
alleys  in  blks  8,  9,  16,  17,  20,  28  and  29, 
involv.  114,784  sq.  ft.  5-In.  asph.  cone. 
pav.  21c  ft;  11,288.45  ft.  hdrs.  10c  ft. 


HOLLISTER,  San  Benito  Co.,  Cal.— 
Until  Oct.  6,  2  p.  m.,  bids  will  be  rec. 
by  Elmer  Dowdy,  county  clerk,  to  imp. 
portion  of  Pinnacles  road  in  Supervisor 
Dist.  No.  5.  Plans  on  file  in  office  of 
clerk. 


EUREKA.  Humboldt  Co.,  Cal.— Until 
Oct.  7,  8  p.  m.,  bids  will  be  rec.  by  A. 
Walter  Kildale,  city  clerk,  to  const. 
30-in.  cem.  cone,  pipe  storm  sewer  in 
Union  St.,  from  Murray  St.  to  pt.  12-ft. 
north  of  Whipple  St.,  and  36-in.  cem. 
cone,  pipe  storm  sewer  in  Whipple  St., 
from  Union  to  Broadway  St.,  including 
cem.  cone,  pipe  drainage  branches: 
cem.  cone,  storm  sewer  manholes  with 
c.  i.  frames  and  covers;  cem.  cone, 
catchbasins  and  vit.  pipe  drainage  lat- 
erals connected  to  sewer.  1911  Act  and 
Bond  Act.  1915.  Cert,  check  10%  pay- 
able to  city  req.  Harry  H.  Hannah,  city 
engineer. 

EUREKA,  Humboldt  Co.,  Cal.— City 
council,  A.  Walter  Kildale,  clerk,  de- 
clares inten.  to  imp.  Harris  St.,  betw. 
Fairfield  and  Broadway,  involv.  grad- 
ing: pave  with  6-in.  cem.  cone.  20-ft. 
wide.  1911  Act  &  Bond  Act  1915.  Pro- 
tests  Oct.    7.    Harry   Hannah,   city   eng. 


COTTAGE  GROVE,  Ore.— Until  Oct.  t 
7:30  p.  m.,  bids  will  be  rec.  by  Homer 
Galloway,  city  recorder,  to  const,  trunk 
and  lateral  sewers  involv.  East  side 
trunk  sewer,  6059  lin.  ft.,  southwest 
trunk  sewer,  2768  lin.  ft.;  northwest 
trunk  sewer,  1600  lin.  ft.;  District  13 
lateral  sewer,  1100  lin.  ft.;  District  H 
lateral  sewer,  1100  lin.  ft.  Flans  ob- 
tainable from  above  office. 


CHICO,   Butte   Co.,   Cal.— C.  M.   EnnU 
has  resigned  as  city  engineer  of  Chico. 


SAN  JOSE,  Santa  Clara  Co..  Cal.  — 
A.  J.  Raisch,  Builders,  Exchange.  San 
Jose,  awarded  conts.  by  council  to  imp. 

34th  Ave.,  bet.  San  Fernando  and 
Santa  Clara  Sts.,  involv.  grading;  pave 
with  IVi-in.  Durite  asph.  cone,  surface 
on  3-in.  Durite  asph.  cone,  base;  hyd. 
com.  cone,  curbs,  gutters  and  walks; 
30-in.  double  hyd.  cem.  cone,  gutters 
in   certain   portions. 

26th  St.,  bet.  Santa  Clara  and  McKee 
Rd.,  involv.  grade;  pave  with  IH-ln. 
Durite  asph.  cone,  surface  on  3-in.  Du- 
rite asph.  cone,  base;  hyd.  cone,  curl;- 
gutters  and  walks. 


SANTA    ANA,    Cal.— Until    7:30    p.    m.. 
Oct.   6,   bids   will   be   rec.   by  city   trus- 
tees  lo  const,  sewer  in  Myrtle  St..  bet. 
Artesia  and  Daisy  Sts.  and  por.  of  oth 
Sts.,  Involv.  5530.9  ft.  6-in.  pipe,  3675  ^ 
ft.  8-in.  pipe,   659.5  ft.   10-in.,   1543.45 
12-in.   mains,   29    m.   h.,   6   f.    t.,   2   1. 
work  incl.  trenching,  fur.,  lay,  backfill 
i;>15    Imp.   bond   act.   W.    G.   Knox,   city 
engineer. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
Until  Oct.  2,  9  a.  m.,  bids  will  be  rec. 
S.  A.  Evans,  city  clerk,  to  imp.  Ocea 
Ave.,  involv.  168,368  sq.  ft.  gradinar: 
16S,36.S  sq.  ft.  5-in.  cone,  pavement;  767 
lin.  ft.  cone,  curb;  3607  sq.  ft.  4-ln. 
cone,  walks;  109  ft.  5% -in.  by  12-in. 
part  circle  corru.  metal  and  cone,  cul- 
vert; 163  ft.  ."i^-in.  by  18-in.  part  cir 
cle  corru.  metal  and  cone,  culvert;  li 
cone,  catchbasins;  298  lin.  ft.  6-in..  966 
lin.  ft.  4-in.  vit.  pipe  severs;  13  6x4-iii 
wye  branches;  42  handhole  traps;  1 
sewer  manhole;  250  lin.  ft.  8-in.,  J 
lin.  ft.  12-in.  and  90  lin.  ft.  18-in.  vit, 
drain  pipe;  2  cone,  gutterways.  Cert 
check  10%  req.  Plans  on  file  in  office 
of  clerk.  H.  E.  Godegast,  city  eng. 


LOS  ANGELES,  Cal.  —  Basich  Bros., 
3788  S  Vermont  Ave.,  award,  cont.  by 
supervisors  at  $16,808  to  imp.  Otis  Ave 
under  Co.  Imp.  No.  91. 


HATWARD,  Alameda  Co.,  Cal. — Jas, 
Willison  at  $793  awarded  cont.  by  city 
trustees  to  const,  cone,  storm  watci- 
drain  in  alley  bet.  Simon  St.  and  Sun- 
set Blvd. 


SAN  FRANCISCO— Until  Sept.  25,  12 
m,  bids  will  be  rec.  by  B.  P.  Lamb,  secy 
Board  of  Park  Commissioners,  Park 
Lodge,  Golden  Gate  Park,  for  50.000 
cu.  yds.  more  or  less,  cut  and  fill  at 
Municipal  Golf  Links.  Plans  on  file  In 
office  of  secretary. 


LOS  ANGELES.  Cal.— Griffith  Co.. 
Ry.  Bldg..  Los  Angeles,  award,  contr. 
hy  bd.  pub.  wks.  at  $1S.054  to  imp.  81st 
St.,  bet.  San  Pedro  and  Main  Sts.;  cone, 
pav.,   asph.   cone,   pav.,   curb,    etc. 


Contractors  Machine  Works 


We  Specialize  in  rebuil(3ing  and  repairing  contractors'  equipment. 
We   build   rock  hunkers,   elevators   and  conveyors,   portable   pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  u&ed  equipment. 


CREAR  &  BATES 


3.S  Stiiiifonl 


Sail  Fraiaclsco 


rUoiie  Kearny  1885 


Sa(urdii> 
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POMONA.  Cal.— Griflth  Co.,  L.  A.  Ry. 
I  Bldg.,  I'Oa  AnKcles,  at  J47,000  awarded 
cont.  t>y  council  to  imp.  Holt  Ave.,  bet. 
Reservoir  St.  and  e  city  llnilLs,  involv. 
6-ln.  cone,  pav.,  8-in.  vlt.  sew.,  cobble- 
stone curbs,  ccm.  curbs  etc. 

Thos.  T.  Crawford,  110  Daurel,  Po- 
mona, awarded  cont.  at  J2336  to  Imp. 
3rd  St.,  bet.  Gordon  St.  and  Park  Ave., 
involv.  D-in.  cone,  pav.,  rods  ind  asph. 
wear,  surf.,  curbs.   No.   222. 

PASADENA,   Cal.   —   Until    10    a.    m,, 
.•^.  lit.  30,  bids  will  be  rec.  by  city  direc- 
ts  Imp.   Green    St.,   bet.      Marengo 
mil   Aves.   and   por.   of   other   sts.. 
..  xrad..  cem.  c  mc.  pav,  wilh  asph 
jurf.,  gut.,  walk,  culv.,  sewer,  Incl 
m.  h.,  f.   t.,  fittings,   etc..   12-in.   and   8- 
In.  pipe;  1911  and  1915  acts. 

■MVEHSIDE,  Cal.— Until  10  a.  ni.,  Oct 

Is   will   be   rec.   by   supervisors    for 

laul    4864    tons   crushed   rock   from  • 

.    Fe    Uy.    siding    at    Etiianac    t" 

s    from    Ethanac   to    east   limit   of 

which    is    4.1    mi.    s.e.,    to    n.    limit 

M.p.    ..i     ml.    n.w.    ot    Ethanac;     (2) 

..752  tons  crushed  rock  from  Blue 

lnanii>nd  JIaterials  Co.'s  bins   to  points 

from  the  west  city  limits  of  Corona  to 

the  Oninse   Co.   line.   A.   C.  Fulmor.   co. 

■surveyor.  Cert,  check  5%. 


s.\.V  JOSE,  Santa  Clara  Co..  Cal.— 
>  council,  .1.  J.  Lynch,  clerk,  de- 
s  intcn.  to  imp.  Hawthorne  Way 
.-an  Pedro  and  Guadalupe  St..  In- 
■ig  iiradingr  and  paving  with  1V4- 
Warrenite-Bit.  surface  on  3-in. 
iiinous  cone,  base;  hyd.  cem.  cono. 
-!  and  gutters;  1  cem,  cone,  inlet; 
\'it.  pipe  drains;  1  br.  catchbasin: 
1.  cem.  cone,  pipe  storm  drain.  19H 
,>i  Bond  Act  1915.  Protests  Oct.  6. 
Popp.  city  eng. 


'^^  ANGELES.  Cal. — Fry  Bros,  const 
;:325  E  Second  St.,  Long  Beach, 
1(1,  cont.  by  supervisors  at  $95,218 
■ip,  Pasadena  Ave.  and  other  Sts. 
!■  Co.  Imp.  No.  145,  involving  7822 
'Is.  excavating;  220,820  sp.  ft.  walk 
."  ft.  6x9x14  ft.  curb;  23.S82  ft. 
xl8  curb;  132,847  sq.  ft.  gut,,  reinf. 
culv.,  corru.  iron  culv.,  corru.  iron 
:  3672  sq.  yds.  grad.  and  surf,  with 
rid   screenings. 

L.VMEDA,    Alameda    Co.,    Cal.— City 

iioil,    W.    E.   Varcoe,   clerk,    declares 

■  lii.-a,   (No,  73)  to  imp.  Bay  Island  Ave., 

bet.   Park  St.   and  Park  Ave,,   involving 

grading:    const,     cone,     curbs,     gutters, 

gutter   bridges,   walks   and   corru.    iron 

n  ,  rts;    pave   with    6-in.   oiled   macad- 

i;ill  Act.  Protests  Oct.  7. 

(iLANO  COUNTY,  Cal. — Following 
bids  rec.  Sept.  22  by  State  Highway 
Commission  Frirum  Bldg.,  Sacramento 
to  grade  6  '.>  mi.  in  Solano  county,  bet. 
iSuisun  and  Denverton: 
'Leventon  .>;•  Heintze,  Sacra- 
mento,   Cal .$18,552 

Gates  .?•  Howe,  Santa  Rosa 18,744 

Bliimencranz  &  Vernon,  Stock- 
ton        18.930 

P.,   .T.  Blanco.  Vallejo    20,393 

f;:shop  &  Brooks,  Sacramento...    20,604 

T,   .M.   OInev.   Oakland    21,002 

|W.  ■'.V,   Thompson,   Redwood   City   21,869 

.Galbraith  &   .Tanes,  Napa 22,461 

W,   D,   Ellis,   Berkeley    22,938 

^hes   &    Murphy.   Marysville..    27,117 

-Knapp  Co.,  Oakland   32.025 

-:  ineer's    estimate     21,026 


CHICO,  Butte  Co.,  Cal. — C.  M.  Ennis 
has  rcsiened  as  city  engineer, 

LOS  ANGELES,  Cal.— Baker  &  Kins- 
man, 632  H.  W.  HcUraan  Bldg.,  award- 
coni.  by  bd.  pub.  wks.  at  J23,362  to  imp 
Ave.  50  bet.  Range  View  Ave.  and  York 
Ulvd;   oil   and   roll.   etc. 


SAN  JOSE,  Santa  Clara  Co.,  Cal,  — 
City  council,  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  8lh  St.,  bet.  Em- 
pire and  .lackson  Sts.,  involv.  grade 
and  pave  wilh  IVi-in.  Durite  asph.  con- 
crete surface  on  3-in.  Durits  asph.  cono 
base;  hyd.  cem.  cone,  curbs,  gutters, 
and  walks;  2  hyd.  cem.  cone,  driveways 
1  hyd.  cem.  cone,  inlet  with  stand.  17- 
in.  c.  i.  grating  and  frame;  8-in.  vit. 
pipe  drains.  1911  Act  &  Bond  Act  1915. 
Protests  Oct.  6.  Wm.  Popp,  city  eng. 


VISAHA,  Tulare  Co.,  Cal.  —  Until 
Oct.  7,  10  a.  m.,  bids  will  be  rec.  by 
Gladys  Stewart,  county  clerk,  to  const. 
sidewalks  at  Children's  AVard  of  Joint 
Tuberculosis  Hospital  near  Springville, 
involv.  8000  sq.  ft.  4-in.  cone,  walks; 
23  cu.  yds.  cone,  curb  and  gutter.  Cert, 
check  5%  req.  with  bid.  Plans  on  file  in 
office  of  clerk.  Laurence  A.  Moye. 
county   surveyor. 

SAN  FRANCISCO— M.  J.  Lynch.  Call 
Bldg..  at  $7750  awarded  cont  by  Board 
of  Public  Works  to  furnish,  deliver 
and   erect  B40  street  signs. 


EUREKA,  Humboldt  Co..  Cal. — Until 
Oct.  7,  8  p.  m..  bids  will  be  rec.  by  A. 
Walter  Kiidale,  city  clerk,  to  improve 
Union  St.,  bet.  Cedar  and  Russ  Sts.,  in- 
volv. grading;  pave  with  2Vi-in.  asph. 
cone,  base  with  y2-in.  Warrenite-Bit. 
surf.;  const,  e.  i.  culverts  with  cem. 
cone,  inverts;  6-in.  vit.  sewers;  cem. 
cone,  manholes;  eonc.  curbs.  1911  Act 
and  Bund  Act  1915.  Cert,  check  10% 
payable  to  city  req.  Harry  H.  Hannah, 
city  engineer. 

SANTA  ANA  ,Cal. — City  trustees  de- 
clare inten.  to  imp.  Wellington  Ave., 
bet.  French  and  Poinsettia  Sts.  and 
Lacy  St.  bet.  Wellington  and  Washing- 
ton Aves.;  li^-in.  asph.  cone.  pav.  on 
3^/2 -in.  asph.  cone,  base;  curb,  walks, 
sewer  hse.  conn.;  1915  imp.  bond  act. 
\V.  G.  Knox,  city  engr. 

STOCKTON.  San  Joaquin  Co.,  Cal.  — 
Will  Moreing,  Harris  Bldg.,  Stockton, 
awarded  cont.  by  supervisors  to  imp. 
Harding  Way,  involv.  200  tons  road 
gravel,  $2.25  ton;  420  tons  crushed 
rock,  $2.60  ton;  180  tons  dressing  for 
oil,  $2.70  ton;  116  bbls.  asphaltic  oil, 
$3.62  bbl. 

SANTA  BARBARA  COUNTY,  Cal.— 
Until  Oct.  20.  10  a.  m.,  bids  will  be  rec. 
by  C.  H.  Sweetser,  Dist.  Eng.,  U.  S. 
Bureau  of  Public  Roads,  9  Main  St., 
San  Francisco,  to  const.  San  Marcos 
National  Forest  Highway  about  4.6-mi. 
in  length,  involv.  25  acres  clearing; 
170,000  eu.  yds.  unclassified  excavation; 
230  cu.  yds.  A  and  140  cu.  yds.  C  cone; 
27,000  lbs.  rein,  steel;  3050  lin.  ft,  corr. 
metal  pipe;  8530  eu.  yds.  crushed  rock 
surfacing,  (optional).  Work  is  located 
about  16-mi.  from  Santa  Barbara.  See 
call  tor  bids  under  official  proposal 
se4>tion  in   this   issue. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
.'.2.J  HOWAUl)  STREET,  SAN  FRANCISCO 


MOTORS 


New  and  Used.  Bouslit.  Sold.  Exchanged,  Rented  and  Repaired 
Tndnstrial  Liarlit  and  PoTver  Installation 

Telephone  SUTTER  3266 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  Sept.  29,  8  p.  m.,  bids  will  be  rec. 
by  J.  J.  Lynch,  city  clerk,  to  imp.  Union 
St.,  bet.  1st  and  Orchard  Sts.,  Involv. 
grading  and  paving  with  li^-ln.  War- 
renite-Bit. pave  with  3-in.  bituminous 
cone,  base;  hyd.  cem.  cone  walks,  curbs 
gutters;  2  hyd.  cem.  cone,  storm  water 
inlets;  S-ln.  vlt.  pipe  drains.  1911  Act 
&  Bond  Act  1915.  Cert,  cheek  107,,  pay- 
able to  city  req.  Plans  on  file  in  office 
of  clerk.  Wm.  Popp,  city  eng. 


S.-V.V  ANSELMO,  Marin  Co.,  Cal.  — 
Town  Eng.  J.  J.  Jessup  instructed  to 
prepare  plans  for  sewers  in  portions 
of  Laurel  Avenue. 


SANTA  ANA,  Cal.— Until  7:30  p.  m., 
Oct.  6,  bids  will  be  rec.  by  city  trus- 
tees to  imp.  North  Park  Blvd..  Santa 
Clara  Ave.  to  N  Flower  St..  and  por. 
of  other  sts.,  involv."  128,454  sq.  ft.  6-in. 
eonc.  pav.,  62,454  sq.  ft.  walk,  176.279 
sq.  ft.  o-in.  cone,  pav.,  13,255  ft.  curb, 
1769  ft.  8-in.  sew.  pipe,  3453.34  ft.  6-ln. 
sew.  pipe,  4104  ft.  4-in.  hse,  conn.,  18 
m.  h.,  4  f.  t.,  1  t.,  1  l.h.,  4838  ft.  6-in., 
2671  ft.  4-in.  e.  i.  water  pipe,  water 
services,  fire  hydrants,  gate  valves,  etc 
1925  act.  W.  G.  Knox,  city  engr. 

LOS  ANGELES,  Cal.— Chas.  E.  West 
96  S  Euclid  Ave.,  Pasadena,  awarded 
cont.  by  Supervisors  at  $39,863  to  imp. 
120tli  Ave.  and  other  sts.  under  Co. 
Imp.  No.  179,  involv.  14,001  eu.  yds. 
excav..  12,028  ft.  curb,  55,562  sq.  ft. 
walk,  601  sq.  ft.  walk.  601  sq.  ft.  gut., 
30,791    sq.    yds.    d.    g.    pav. 


TURLOCK,  Stanislaus  Co.,  Cal.— City 
trustees,  A.  P.  Ferguson,  clerlv,  declare 
inten.  (No.  319)  to  imp.  Locust  St.,  from 
pavement  in  Columbia  St.  to  West 
Main  St.,  involv.  grading  and  paving 
with  3-in.  asph.  eonc.  base  and  IVi-in. 
Warrenite-Bit.  surface;  cone,  curbs  and 
gutters;  corru.  iron  culverts.  1911  Act 
&  Bond  Act  1915.  Protests  Oct.  7.  Hor- 
ace   Hall,    city    engr. 

REBDLEl',  Fresno  Co.,  Cal.  —  City 
trustees  plan  early  paving  of  E  and  J 
streets. 


LOS  ANGELES,  Cal.  —  deWaard  & 
Sons.  207  Granger  Bldg.,  San  Diego, 
submitted  low  bid  to  supervisors  at 
$119,895  to  const,  rein.  cone,  tunnel  and 
reinf.  cono.  storm  dr.  in  Altadena  betw. 
Marengo  Ave.  and  the  Arroyo  Seco.,  2 
mi.,  consisting  of  covered  ditch,  7x4  ft. 
This  bidder  reserved  the  right  to 
withdraw  his  bids  on  the  Sycamore 
Canyon  storm  dr.  (opened  same  day) 
provided  he  was  low  bidder  on  the  Al- 
tadena job.  The  reservation  was  hon- 
oi'ed  by  the  board.  Other  bids:  C.  E. 
Green,  $124,992.88;  R.  H.  Travers,  $135,- 
081.81;  Chas.  and  Geo,  K.  Thompson, 
$136,961.25;  Cox  &  Teget,  $143,198.40: 
John  C.  Duncan  Co.,  $147,729:  Crook 
&  Henno,  $148,233.40;  Thos.  Kelly  & 
Sons,  $148,792;  Thos.  Haverty  Co.  $149,- 
004.13;  Gibbons  &  Reed  Co.,  $159,265.50; 
Wm.  B.  Arndt,  $162,533.30;  Maodonald 
&  Driver.  $166,121.  Ross  Constr.  Co., 
$147,729. 


VENICE,  Cal. — City  trustees  declare 
inten.  to  imp.  Indiana  Ave.,  bet.  Wash- 
ington Blvd.  and  7tli  Ave.;  grad.,  6-in. 
cone,  walk,  curb,  eonc.  catch  basins,  2 
m,  h.;  1911  act.  T.  H.  Hanna,  city  clerk. 


SOLANO  COUNTY,  Calif.— Leventon 
and  Heintze,  Sacramento,  at  $18,552 
awarded  cont.  by  State  Highway  Com- 
mission to  grade  6.9-mi.  In  Solano 
county  bet.  2-mi.  east  of  Suisun  and 
Denverton.  Engineer'Ss  estimate,  $21,- 
026.50. 


SAN  BERNARDINO,  Cal.— Until  3  p. 
m.,  Sept.  29,  bids  will  be  rec,  by  bd.  of 
water  commissioners  for  1900  ft.  8-in. 
and  4000  ft.  6-in.  O.  D.  lap-welded 
steel  water  pipe  with  bell  and  spigot 
ends  for  lead  joints;  dipped  coating. 
Cert,  check  or  bond  10%.  John  Osborn, 
city  clerk. 


-SANTA  ANA,  Cal, — Alexander  Wright, 
Santa  Ana,  awarded  cont.  by  city  trus. 
at  $1415.20  for  sewer  in  Fairlawn  St. 
and  Daisy  Ave.,  Involv.  1494  ft.  6-in. 
pipe  at  75c  ft.:  2  m.  h.  at  *85  each;  1 
f.  t,  at  $115;  1  lamphole  at  $10,  B.  R. 
Ford   bid    $3639.24. 
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SACRAMENTO.  Cal.— Following  bids 
lec.  by  supervisors  to  furnish,  haul, 
unload  and  spread  gravel  on  9-mi.  of 
county  roads:  . 

California  Vine  Yard  road.  2-mi.  Kai- 
ser Paving  Co..  American  Bank  Bldg., 
Oakland,  (a)  gravel,  per  ton.  $1.62;  (b) 
haul  by  trucks,  per  mil  tton.  J. 14;  Jr.  J. 
Chesson  bid   (a)  $2.37;   lo)   $.22. 

Elk   Grove-Walsh   Ua.,   3-mi.,   Kaiser. 

(a)  $1.62;    (b;    $.14;   Chesson,    (a)    $2.37, 

(b)  $.22. 

Dillard  Blake  rd.,  2>4-mi..  Kaiser,  (a) 
$1.72;  (b)  $.14;  Chesson.  (a)  $2.37;  (b) 
$.20. 

Don   Ray   Colony  road,  2-mi.,   Kaiser, 

(a)  $1.72;    (b)    $.14;   Chesson,    (a)    $2.37; 

(b)  $.22. 

Gerber  rd.,  3-mi.,  Kaiser,  (a)  $1.62; 
(b)   $.14;  Chesson,   (a)   $2.37;   (b)   $.22. 

L,.  Christensen  rd.,  2-mi.,  Kaiser,  Ca) 
$1.72  ;Cb)  $.14;  C.  W.  Wood,  (aj  $2.45; 
(b)   no  bid. 

Geo.  Orr  rd.,  1%-mi.,  Kaiser,  (a) 
$1.72;  (b)  $.14;  Wood,  (a)  $2.15;  (b) 
no  bid:  Cliesson,   (a)   $2.37;   (b)   $.22. 

King  rd..  1-mi.,  Kaiser,  (a)  $1.62;  (b) 
$.14.  Wood,  (a)  $2.30;  (1))  no  bid.  Ches- 
son,   (a)    $2.37;    Cb)    $.22. 

.Schultz  rd.,  H'^-mi.,  Kaiser,  (a)  $1.62 
(b)  $.14.  Wood,  (a)  $2.15;  (b)  no  bid. 
Chesson,    (a)    $2.37;    (b)    $.22. 

Taken  under  advisement.  Chas.  W. 
Ueterding,   Jr.,   county  engineer. 


REEDLEl',  Fresno  Co.,  Cal. — Bids  o£ 
Frederickson  and  Shannon,  Cory  Bldg., 
Fresno,  and  Heafey-Moore-McNair  2030 
High  St.,  Oakland,  taken  under  advise- 
ment by  city  trustees  to  const,  sanitary 
sewer  extensions  and  disposal  works. 
Bids  were  taken  on  the  following  seg- 
regations: 

Unit  1 — Fur.  labor  and  materials,  in- 
involv.  12,759  lin.  ft.  &-in.  sewers;  1240 
lln.  ft.  10-in.  sewers;  561  8x6-in.  and  48 
10x6-in  wye  branches  for  house  con- 
nections; 45  manholes  with  stub  sew- 
ers;   13   lampholes. 

Unit  2 — Fur.  labor  and  materials,  in- 
volving 1354  lin.  ft.  15-in.  sewers;  3 
manholes;  1  inverted  syphon  complete, 
including  blow-off,  piers,  cut-off  walls 
and  4  special  manholes;  1  sludge  bed 
for    inverted    syphon    blow-off. 

Unit  3 — Fur.  labor  and  materials,  in- 
volving 470  lin.  ft.  10-in.  and  119  lin. 
ft.  15-in.  sewers:  1  manhole;  2  stand- 
pipes;  1  rein.  cone,  preliminary  settling 
tank,  complete  with  inlet  manhole  and 
dosing  chamber;  2  sludge  beds  for  pre- 
liminary settling  tank;  1  sprinkler  fil- 
ter, including  retaining  walls;  1  rein. 
cone,  final  settling-  tank;  1  sludge  bed 
for   final   settling   tank. 

Heafey-Moore-McXair — 1,  $21,909.50; 
2,  $22,468.90;  3,  $65,043.50;  total,  $109.- 
421.90. 

H.  Gould,  Sacramento— 1.  $16,068.50: 
2.  $37,134.76;  3,  $71,983.50;  total,  $125,- 
186.76. 

Frederickson  &  Shannon — 1, $15,968.86 
2,  $20,612.96;  3,  $50,288.50;  total.  $86.- 
770.32. 

J.  F.  Sherhardson.  Bakersfield  —  1. 
$22,541.25;  2,  $24,057;  3.  $67,423.50;  total 
$114,025.75. 

Merced  Cone.  Pipe  Co.,  Merced  —  1. 
$18,960.75;  2,  $36,253;  3,  $54,659;  total, 
$109,872.75. 

Jolly  and  Jolly,   Fresno — 3.    $63,762.22 

Manuel   Smith,  Oakland— 1,   $19,849.80 

Estimate  of  John'  S.  Bates,  engineer, 
Rowell   Bldg-.,    Fresno,    is   $106,500.    - 


SANTA  ROSA.  Sonoma  Co..  Cal.  — 
City  council,  Vida  McL  Doggett.  city 
clerk,  declares  inten.  to  imp.  follow- 
ing streets: 

Res.  No.  678 — Lincoln  St.  bet.  Healds- 
burg  Ave.   and   Washington   St. 

Res.  No.  687— Charles  St.,  bet.  Santa 
Rosa  Ave.  and  Brown  St. 

Res.  No.  675 — Second  St..  bet.  Rail- 
road Ave.  and  Davis  St. 

Res.  No.  681 — B  St..  bet.  Tenth  and 
Lincoln    Sts. 

Res.  No.  684 — E  St..  bet.  4th  and  5th 
Sts.,  all  by  excavating  or  filling  to 
grade;  reconst.  existing  waterbound 
macadam  surface  into  a  foundation  4- 
in.  thick  and  pave  with  3-in.  Willite 
process  asph.  cone,  pavement  laid  in 
one  course:  const,  cone.  comb,  curbs 
and  gutters.  All  under  1911  Act  and 
Bond    Act    1915.    Protests    Oct.    7. 


LOS  ANGELES.  Cal.— Bids  ree.  by  bd 
of  pub.  wks.  for  imp.  Boyce  Ave.,  bet. 
Los  Feliz  and  Glendale  Blvds..  involv. 
118,668  sq.  ft.  asph.  pav.,  10,522  sq.  ft. 
oil  and  roll.,  677  ft.  curb,  3857  sq.  ft. 
walk,  9578  sq.  ft.  gut..  1009  sq.  ft. 
lonc.  pav..  1000  sq.  ft.  bit.  base  .pav., 
were: 

Geo.  R.  Curtis  Pav.  Co. — $2000  grad: 
19c  asph.  pav;  19c  cone,  pav;  4c  oil  and 
roll;  70c  heavy  curb;  20c  walk;  24c 
gutter;  $10,000  sew;  10c  bit.  base;  65c 
light  curb. 

Gibbons  &  Reed  C— $2000  grad;  22c 
asph;  20c  cone;  7c  oil:  6oc  curb;  20c 
walk;  32c  gutter:  $11,900  sew;  12c  bit.; 
50c   light  curb. 

Griffith  Co. — $2400  grad:  17c  asph.: 
20e  cone;  7c  oil;  65c  curb;  19c  walk; 
25c  gutter;  $10,000  sew;  10c  bit;  60c 
light  curb. 

Chas.  U.  Heuser  —  $2500  grad:  20c 
asph;  22c  cone;  7c  oil;  60c  curb;  20c 
walk;  26c  gutter;  $9560  sew;  10c  bit; 
50c  light  curb. 

L.  A,  Pav.  Co. — $2500  grad:  18c  asph.; 
22c  cone;  8c  oil;  75c  curb;  22c  walk;  25c 
gutter;  $13,100  sew;  9c  bit;  50c  light 
curb. 


SANTA  ANA,  Cal.— U.  S.  govt,  offers 
to  appropriate  $15,000  toward  building 
Elsinors-San  Juan  Capistrano  highway. 
A  10-ft.  highway  can  be  built  for  about 
$50,000  according  to  S.  A.  Nash  Bouldei; 
of  San  Diego,  supervisor  for  Cleveland 
natl.  forest.  A  20-ft.  road  was  est.  by 
J.  L.  McBride.  co.  rd.  comm.  of  Orange 
c  •..  at  bet.  $100,000  and  $150,000. 


REDWOOD  CITY,  San  Mateo  Co..  Cal 
— City  trustees.  W.  A.  Price,  clerk,  de- 
clare inten.  (No.  G-7)  to  imp.  portions 
of  Hilton  St..  Cassia  St..  Elm  St..  etc.. 
involv.  grading:  pave  with  5-in.  cera. 
cone,  on  3-in.  base  or  cushion  of  brok- 
en stone:  cem.  cone,  curbs.  1911  Act  & 
Bond  Act  1915.  Protests  Oct.  6.  C.  L. 
Dimmitt,   city  eng. 


STOCKTON.  San  Joaquin  Co..  Cal.  — 
City  council.  A.  L.  Banks,  clerk,  declare 
inten.  (No.  748)  to  imp.  Harding  Way. 
Iiet.  Edison  and  Harrison  St..  involving 
grading;  const,  comb.  cone,  curbs  and 
gutters;  cone,  walks;  pave  2'ii-in.  ce- 
menting gravel  base  and  2Vi-in.  asph. 
cone,  base  with  2-in.  asph.  cone,  sur- 
face; portions  of  Harrison.  Lincoln. 
Van  Buren  and  Monroe  Sts..  involv. 
grading:  cone,  walks.  1911  Act  &  Bond 
Act  1915.  Protests  Oct.  6.  W.  B.  Hogan. 
ciiy   engi^^er. 


SANTA  ROSA.  Sonoma  Co..  Cal. — Un- 
til Oct.  7.  8  p.  m..  bids  will  be  rec.  by 
Vida  McL  Doggett.  city  clerk,  to  imp. 
Second  St.,  bet.  Davis  and  Main  Sts..  by 
excavating  or  filling:  reconst.  present 
water-bound  macadam  surface  for  4-in. 
thick  base  to  be  surfaced  with  3-in. 
Willite  Process  aspli.  cone,  pavement 
laid  in  1 -course;  const,  cem.  cone,  curb 
and  gutter.  1911  Act  and  Bond  Act  1915. 

Separate  bids,  same  date,  for  similar 
improvements  in  7th  St..  bet.  Wilson 
and  Washington  Sts. 

Cert,  checiv  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk. 

HUNTINGTON  BEACH,  Cal.— Until 
7:30  p.  m.,  Oct.  6,  bids  will  be  rec.  by 
city  trustees  to  imp.  California  Ave., 
bet.  Detroit  and  Geneva  Sts.  and  por.  of 
other  sts.,  involv.  grad.,  I'^-in.  Topeka 
surf,  on  3^2-in.  asph.  cone,  base;  walks, 
curbs,  corr.  iron  culv;  12  post  Itg.  sys. 
W.  R.  Wright,  city  clerk.  E.  M.  Billings 
city   engineer. 


SANTA  MONICA.  Cal.  —  Council  to 
pave  with  asph.  cone.  9th  and  10th  Sts., 
bet.  Michigan  and  Pico  Blvds. 


ESCONDIDO.  Cal.  —  Bids  to  pave 
Gland  Ave.  and  Lime  St.  rejected  by 
city  trustees  as  being  too  high.  The 
bids  were:  Gilmore  Oil  Co.,  $49,969.18: 
Heath  &  Settle.  San  Diego.  $52,328.20; 
H.  G.  Fenton.  $60,239.12.  Lime  St.  work 
involv.  83,348  sq.  ft.  2-in.  oil  macad; 
Grand  Ave.,  322,728  sq.  ft.  6-in.  oil 
macad..  8182  sq.  ft.  8-in.  gut..  21.715  sq. 
ft.  6-in.  gut.  Engr.'s  est..  $55,278.60. 

SAN  BERNARDINO,  Cal.— Until  7:30 
p  m..  Oct.  6,  bids  will  be  rec.  by  coun- 
cil to  const.  S-in.  vit.  sewers  in  Mag- 
nolia Ave.,  bet.  B  St.  and  140  ft.  e  of 
Arrowhead  Ave;  Mountain  View  Ave., 
bet.  Arrowhead  Square  St.  and  27th  St; 
plans  on  file  at  office  of  C.  E.  John- 
son, city  engr. 


FRESNO,  Fresno  Co.,  Cal.— Until  Oct. 
9,  10:30  a.  m.,  bids  will  be  rec.  by  H.  8. 
Foster,  city  clerk,  to  imp.  (Res.  of  In- 
ten. No.  19-D>  Arthur  and  Adolina 
Aves.  bet.  Olive  and  Dennett  Aves..  in- 
volving grading;  const,  cone,  curbs, 
Kutters,  driveway  ap))roaches.  side- 
walks; corru.  metal  culverts;  repave 
with  1^-in.  asph.  cone,  surface  with 
liquid  asphalt  and  rock  screening  sur- 
face coat.  1911  act.  Cert,  check  10% 
payable  to  city  req.  Wm.  Stranahan 
city  engineer. 


LOS  ANGELES.  Cal — Work  under  di- 
rection of  county  forces  has  started 
on  Cahuenga  Pass  Rd:  $200,000  has 
been  appropriated  for  work;  road  will 
be  80  ft.  wide,  paved  its  entire  width, 
with  a  5%  grade. 


LOS  ANGELES.  Cal.— Bd.  Pub.  Wks. 
plans  to  widen  Exposition  Blvd..  3  mi. 
i,M:t.  Figueroa  and  Main  Sts.;  to  bo  60 
ft.  wide,  bet.  Figueroa  St.  and  a  jot.  at 
Jefferson  St.  and  Cochrane  Ave.:  will 
be  a  30-ft.  rdwd.  on  each  side  of  Pa. 
Elec.  air  line. 


NAPA.  Napa  Co.,  Cal. — Basalt  Roc 
Co.,  Napa,  at  $.85  in  bunkers  and  $.1 
per  mile  haul,  awarded  cont.  by  supc  i 
visors  to  furnish  3000  cu.  yds.  crusht 
rock.  John  Hein,  Napa  bid  $.94  in  bunk- 
ers and  $.15  per  mile  haul. 


MARYSVILLE.  Yuba  Co..  Cal.— Until 
Sept.  29.  8  p.  m.,  bids  will  be  ec.  by 
Geo.  W.  Richards,  city  clerk,  to  imp. 
portions  of  "I".  13th,  12th  and  11th. 
9th,  5th.  4th  Sts.,  etc..  involving  con- 
struction of  concrete  curbs,  gutters. 
headwalls  and  catchbasin  with  iron 
covers.  6-in.  vit.  sewers;  corru.  iron 
culv&rta,  grading  and  paving  15-ft. 
each  side  with  2H->n.  bit.  base  with 
l»4-in.  Warrenite-Bit.  surface.  1911 
Act  and  Bond  Act  1915.  Cert,  check 
107o  payable  to  Mayor  and  Common 
Council  req.  Plans  on  file  in  office  of 
clerk.    J.    R.   Meek,   city   eng. 


LOS  ANGELES,  Cal. — Until  2  p.  m.. 
Oct.  6.  new  bids  will  be  rec.  by  super- 
visors to  imp.  Las  Flores  Canyon  Rd., 
.92  mi.,  involv.  28.600  cu.  yds.  earth 
excav..  incl.  clearing  and  grub;  8296 
cu.  yds.  rock  excav:  485  lin.  ft.  roadbed; 
8635  sq.  yds.  oil  (placing):  2000  lin.  ft. 
guard  fence:  50  cu.  yds.  cem.  cone,  for 
culv;  2555  lbs.  steel  for  culv.  Rdwy. 
to  be  16  ft.,  graded  and  oiled.  Cash  con- 
tract No.  224.  Previous  bids  were  re- 
jected. 


LOS  ANGELES.  Cal.— Baker  &  Kins- 
man, 632  H.  W.  Hellman  Bldg.,  award. 
cont.  by  bd.  pub.  wks.  at  approx.  $23,- 
000  to  imp.  Dover  St..  bet,  Seneca  Ave.- 
and  134  ft.  w  of  Glenfeliz  Blvd..  involv. 
cone.  pav..  bitum.  base  pav.  and  othe: 
incid.  items. 

E.  A.  Baker  832  Edgemont.  award.?! 
cont.  at  $17,211  to  imp.  Templeton  Et. 
bet.  Chadwick  Dr.  and  179  ft.  w  of 
Portola   Ave.    Cone.    Pav.   etc. 

Geo.  H.  Oswald.  366  E  58th  Street, 
awarded  cont.  at  $33,956  to  imp.  96th 
St..  bet.  100  ft.  w  of  Figueroa  St.  and 
Vermont    Ave.;    cone.    pav..    etc. 


WHITTIER.  Cal. — City  trustees  de- 
clare inten.  to  imp.  alley  bet.  Greenleaf 
Ave.  and  Comstock  Ave.,  from  Broad-  \ 
way  to  Camilla  St.:  5-in.  cone.  pav.. 
."1.71  ft.  curl),  reinf,  cone,  culv.;  catch- 
Ijasin:  lin  I  act  Paul  Gillmore,  city  I 
clerk. 


PISMO  BEACH.  Cal. — Until  2  p.  ra., 
Oct.  22,  bids  will  be  rec.  by  Pismo 
Beach  Sanitary  Board  to  const,  se^wage 
disposal  wks.  and  ocean  outfall.  Sep- 
arate bids  may  be  submitted  on  the 
two  sections.  The  disposal  works  will 
involve  a  sedimentation  plant,  the 
sludge  to  be  discharged  through  the 
ocean  line.  The  outfall  will  consist  of 
a  12-in.  C.  I.  pipe,  1800  ft.  long  (from 
plant),  1300  ft.  under  water,  (approx. 
20  ft.  deep).  Cert,  check  $1500.  Plans 
obtainable  from  Black  &  Veatch.  300 
Fay  Bldg..  Los  Angeles,  engrs.,  upon 
deposit  of  $25. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  Oct.  14,  7:30  p.  m..  bids  will  be 
rec.  by  Walter  L.  Bachrodt,  secy.  Board 
of  Education,  to  pave  fronting  school 
property  in  2nd.  Mission.  4th  and  Ed- 
ward streets.  Plans  obtainable  from 
Wm.  Popp.  city  engineer. 
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LOS  ANGEI-ES,  Cal.  —  Roblnson- 
Kulicrts  Co.,  20-10  Mlllan  St..  South 
rasudcnn,  submitted  low  bid  to  super- 
visors at  (72. 295  to  const.  Sycamore 
Canyon  No.  I  storm  dr..  consisting  of 
rulnf.  cone,  tunnel  and  relnf.  cone,  un- 
covered ditch,  9x3  ft.  Other  bids:  Thos. 
llavi-rty  Co.,  $77,225;  Geo.  W.  Kemper, 
JS3.23U;  Callahan  Const.  Co.,   $96,000. 

Jnliii  C.  Duncan  Co..  5128  Maywood 
.Ave.,  EaRlo  Rock,  low  at  $229,880  to 
const.  Sycamore  Canyon  storm  dr.  No. 
1-A  an  alt.  to  No.  1.  consisting  of  relnf 
cone,  tunnel  through  the  hills  Into 
the  VerduBo  wash,  instead  of  open  cut 
through  streets  to  L.  A.  river,  as  called 
for  under  Xo.  1.  Other  bids;  Thos.  Kelly 
*  Si.ns  $258,700:  Geo.  W.  Kemper  $310,- 
600;  Chas.  and  Geo.  K.  Thompson  $316,- 
230;  Crook  &  Henno,  $355,586;  Thos. 
Haverty  Co.,  $555,950. 

Thos.  Haverty  Co.,  8th  and  Maple, 
.submitted  low  bid  at  $83,925  to  const. 
Sec.  2  of  Sycamore  Canyon  storm  dr., 
consisting;  of  reinf.  eonc.  tunnel  and 
storm  dr..  uncovered  dl'ch.  9x5  ft.  Total 
length  of  Sees.  1  and"  2,  2  ml.  Sec.  3, 
H4-mi.  to  be  built  later.  Other  bids: 
Geo.  W.  Kemper,  $90,500;  deWltt  and 
Morine,  $101,570. 

Thos.  Haverty  Co.,  8th  and  Maple, 
low  at  $83,750  to  const.  Sec.  3  of  Syca- 
more Canyon  storm  dr.,  consisting  of 
reinf.  cone,  tunnel  and  stor  mdr.,  I'A- 
ml.  Geo.  W.  Kemper  bid  $96,000. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Will  Moreing,  Stockton,  at  $37,442.50 
awarded  cont.  by  supervisors  to  imp. 
Upper  Sacramento  road  from  Lodi- 
Lockford  road  south,  involv.  6530  cu. 
yds.  grading;  8850  tons  base  course 
(rock  or  gravel);  2550  tons  top  course; 
1180  tons  screenings  or  pea  gravel;  980 
bbls.  asphaltic  oil.  Other  bids:  Irey  and 
Holden,  $137,465.05;  Blumenkranz  and 
Vernon,   $37,898.50. 


LOS  ANGELES,  Cal.— Adam  Dalma- 
tin,  841  W  62nd  St.,  submitted  low  bid 
at  $43,300  to  bd.  pub.  wks.  for  sewer 
in  65th  St..  bet.  Vermont  and  Norman- 
die  Aves.  Other  bids  were:  M.  Miller, 
$45,097;  J.  M.  Derania,  $46,700;  Culjak 
&  Bebek,  $47,000;  Martin  G.  Brkich, 
$51,000;  Joe  Chutuk,  $53,100;  Rickey  & 
Harmon,  $54,000;  Leo  Miletich,  $50,000; 
S.   Zarubica   and   B.   P.    Radich,    $61,200. 


BERKELEY,  Alameda  Co.,  Cal. — Un- 
til Oct.  7,  9  a.  m.,  bids  will  be  rec.  by 
E.  M.  Hann,  city  clerk  (Res.  of  Inten. 
518)  to  imp.  Avis  rd.,  bet.  San  Antonio 
and  San  Luis  Road  and  portion  of  San 
Antonio  .Ave.,  involv.  grading;  const, 
cone,  curb  and  gutter;  macadamizing; 
7-in.  by  oO-in.  cone,  and  corru.  iron 
culverts  v.  ith  5-in,  by  24-in.  branch 
culverts,  curb  inlets  &  junction  basin; 
nine  4-in.  lateral  sewers.  1911  Act.  Cert 
check  l(l',c  payable  to  city  req.  Plans 
on   file   ill   office   of   clerk. 


LOS  ANGELES,  Cal.— Bd.  pub.  wks. 
plans  to  appropriate  $150,000  for  st. 
repairs  in  San  Fernando  valley,  pro- 
viding the  property  owners  and  the 
CO.  super,  each  provide  an  additional 
$150,000. 


HEALDSBURG,  Sonoma  Co.,  Cal.  — 
Residents  of  Dry  Creek  section  plan 
to  organize  road  district  to  finance 
paving  of  road  to  east  side  of  valley 
Petitions  are  being  circulated  for  pre- 
sentation to  county  supervisors.  E.  A. 
Peugh,  county  surveyor. 


FULLERTON,  Cal. — City  trustees  de- 
clare Inten.  to  imp.  W  Brookdale  PI., 
bet.  N  Richman  and  N  Highland  Aves.. 
and  por.  other  sts.:  I'i-in.  Topeka  surf 
on  3-in.  asph.  cone,  base;  2-in.  oil 
macad.  surf;  Itg.  sys;  4-in.  vit.  hse. 
sewers:  1911  act.  F.  C.  Hezmalhalch, 
city   clerk. 

SONOMA  COUNTY.  Calif.— County 
supervisors  endorse  proposal  of  State 
Highway  Commission  to  complete 
Black  i'oint  cut-off;  pave  unpaved  por- 
tion of  the  Santa  Rosa-Schellville 
highway;  widen  Redw'ood  highway  to 
twenty  feet  from  the  Marin  county  line 
to  Healdsburg:  complete  proposed 
liighway   to   town  of  Cloverdale. 


LO.S  ANGELES,  Cal.— Eng.  Hudson, 
assoc.  with  Harland  Bartholomew,  en- 
gaged by  HoUyW'Ood  cham.  of  comm.  to 
make  survey  and  fur.  gen.  engr.  infor- 
mation, cost,  etc.,  for  widening  of  Ca- 
huenga  A^ve.  and  tlie  constr.  of  a  200- 
ft.  diagonal  from  1st  and  Hoover  to 
Cahuenga  and  Sunset.  L.  A.  Traffic 
Comm.  will  crobably  provide  a  por. 
of  the  funds,   possibly  $700,000. 


SALINAS,  Monterey  Co.,  Cal. — Until 
Oct.  6,  7:30  p»  m.,  bids  will  be  rec.  by 
M.  R.  Keef,  city  clerk.  (Res.  of  Inten. 
33)  to  imp.  Willow  St.,  bet.  S-Main 
and  California  St.,  including  crossing 
at  Pajaro  St.,  involv.  82,393  sq.  ft. 
grading:  21S9  lin.  ft.  cone,  curb;  48,375 
sq.  ft.  5-in.  cem.  cone,  pavement.  1911 
act  and  Bond  Act  1915.  Cert,  check  10% 
payable  to  city  req.  Howard  Cozzens, 
city   engineer. 


SAN  JOSE.  Santa  Clara  Co.,  Cal— Un- 
til Oct.  6,  8  p.  m.,  bids  will  be  rec.  by 
city  council  to  imp: 

12th  St.,  bet.  Empire  and  Jackson 
Sts.,  involv.  grading;  pave  with  11,4-in. 
Durite  asph.  cone,  surface  on  3-in.  Du- 
rite  asph.  cone,  base;  hyd.  cem.  cone, 
curbs,  gutters  and  walks.  1911  Act  and 
Bond   Act   1915. 


CLAREMONT.  Cal.  —  City  Eng.  in- 
structed to  proceed  with  plans  for 
Claremont  section  of  the  new  tri-city 
sew.  sys.  The  dist.  to  be  formed  is 
bounded  by  Berkeley,  Dartmouth  Aves. 
First  St.  and  Mesa  Ave. 


SANTA  ANA,  Cal. — Supervisors  will 
ask  bids  shortly  for  4.5  mi.  rd.  from 
the  cor.  of  Bradford  and  Chapman  Aves 
at  Round  Table  Clubhouse,  e  to  Krae- 
mer  Ave.,  thence  to  Richfield  Blvd.  and 
Alta  Vista  St.,  thence  to  Richfield  via 
Loma  Vista.  Yorba  Linda  Blvd.,  Morse 
Rd.  and  Van  Buren  St.  Est.  $125,000.  J. 
L.  McBride,  co.  rd.  coram. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  Oct.  6,  8  p.  m.,  bids  will  be  rec. 
by  city   council  to   imp: 

12th  St..  bet.  Empire  and  Jackson 
Sts.,  involv.  grading;  pave  with  IVi-ln. 
Durite  asph.  cone,  surface  on  3-in.  Du- 
rite aspli.  cone,  base;  hyd.  cem.  cone, 
curbs,  gutters  and  walks.  1911  Act  and 
Bond  Act  1915. 

Vine  St.,  bet.  Park  and  San  Fernando 
Sts.,  involv.  grading;  pave  with  2-in. 
Durite  asph.  cone,  surface  on  3% -In. 
Durite  asph.  cone,  base;  hyd.  cem.  cone, 
gutter.  1911  Act  &  Bond  Act  1915. 

Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  Wm. 
Popp,  city  engineer. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.  — 
Until  Oct.  6,  8  p.  m..  bids  will  be  rec.  by 
city   council   to   Imp: 

27th  St.,  bet.  Santa  Clara  and  St. 
John  Sts.,  involving  grading;  pave  with 
2-in.  Warrenite-Bit.  surface  on  3% -in. 
bitum.  concrete  base;  hyd.  cone,  walks, 
curbs  and  gutters.  1911  Act  &  Bond  Act 
1915.  «i«) 

Jerome  St.,  bet.  Delmas  and  Prevost 
Sts.,  involv.  grade;  pave  with  Hi -in. 
Warrenite-Bit.  surface  on  3-in.  bitum- 
inous base;  hyd.  cem.  cone,  walks, 
curbs  and  gutters;  1  br.  manhole;  4  hyd 
cem.  cone,  storm  water  inlets;  vit.  pipe 
drains.   1911  Act  &  Bond  Act  1915. 

Duane  St.,  bet.  1st  and  Orchard  Sts., 
involv.  grading  and  paving  with  1%- 
in.  Warrenite-Bit.  surface  on  3-in.  bi- 
tuminous cone,  base;  hyd.  cem.  cone. 
curbs,  gutters  and  walks;  2  cem.  cone. 
inlets;  8-in.  vit.  pipe  drains.  1911  act 
and  Bond  Act  1915. 

Cert  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  Wm. 
Popp,  city  engineer. 

COMPTON,  Cal.— Chamber  of  comm. 
has  pledged  itself  to  calling  second 
bond  election  to  vote  $70,000  for  trunk 
line  sewers  in  the  west  and  east  ends 
of  the  city. 

BAKERSFIELD,  Kern  Co.,  Cal.  —  J. 
A.  Dowling.  620  Call  Bldg.,  San  Fran- 
cisco, submitted  low  bid  to  supervis- 
ors ta  $8506  to  imp.  California  Ave., 
involv.  26,461  sq.  ft.  subgrade  4,8c  ft., 
26,461  sq.  ft.  pav.  23.3c  ft..  2121  ft.  hdrs. 
14c  ft..  36  ft.  single  culv.  $6.50  ft.,  16 
ft.  double  culv.  $8  ft.,  8229  sq.  ft.  shoul- 
ders, oc  sq.  ft. 

Calif.  Constr.  Co.  bid  5.2c  grad.,  24c 
pav.,  12c  hdrs..  ?6  single  culv.,  $8  dou- 
ble   culv.,    6c    shoulders;    total    $8818.87. 
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BUILDING  CONTRACTS 

SAN    FRANCISCO    fOLNTV 
$1,U<>0  and  Over  KfiiorteU 


3981 
3982 
3983 
3984 
3985 


The  following  Is  an 
contracts  in  this  issue. 
No.     Owner  C 

Meyer 

Muller 

Kerrigan 

Nignacco 

Malian 

Silverstein 

Same 

Meyer 

Joorissen 

Nelson 

Same 

Krogh 

Bell 

Frank 

Wolongiew  i(!/. 

Palladino 

Brennel 


Index    for    th« 


3987 
3988 
3989 
3990 
3991 
3992 
3993 
3994 
399.5 
3996 
3997 
3998 
3999 
4000 
4001 
4002 
4003 
4004 
4005 
4006 
4007 
4008 
4009 
4010 
4011 
4012 
4013 
4014 
4015 
4016 
4017 
4018 
4019 
4020 
4021 
4022 
4023 
4024 
4025 
4026 
4027 
4028 
4029 
4030 


Grauliart 

Williams 

Koffer 

Carrier 

Nelson 

Holden 

Mannix 

Henry 

Poalinelli 

Hutchinson 

Casey 

Wahlberg 

Johnson 

Buschke 

Frank 

Compton 

Ferrari 

Leigh 

Dehatta 

Isaacson 

Lacy 

Kegal 

St.    Peter 

Gunsburger 

Anderson 

Hahn 

Mission 

MacDonald 

Nelson 

Di    Grazia 

Campodonico 

Borg 

Glennon 


ontractor 

Owner 

Stempel 

Owner 

Howard 

Parker 

Meyer 

Same 

Owner 

Homines 

IJwner 

Same 

Krogh 

Arnolt 

Owner 

Fratessa 


Ha 


ina 


Saari 
Owner 
Malloch 
Owner 
Vannucei 
Owner 
Owner 


Dwyer 

Maher 

Bateman 

Owner 

Owner 

Buschke 

Owner 

O'Neill 

Brueck 

Owner 

Owner 

Owner 

Lacy 

Goodwin 

Sbarbaro 

Robinson 

Owner 

Owner 

Owner 

Owner 

Owner 

Cooperative 

Ingraham 

Hantzsche 

Hantzsche 


Amt. 
9000 
6000 
3000 

r,ooo 

20000 
3000 
aOOO 
6000 
4500 
32000 

15000 
4  500 
6000 
2950 
6000 
3000 
3000 
2000 
1000 
1000 
1000 

25000 

12000 
1000 
2750 
4100 

22643 
3850 
8000 
2000 
750O 
2950 

26500 
6800 

12000 
1000 
6OO0 
3000 

13600 
400 
8000 

45000 
4000 

10000 
4000 

IfiliOO 
8000 

15200 

11760 


4  031 

4032 

4033 

4034 

4U3a 

4  036 

4037 

4  038 

4  039 

4041 

4042 

4013 

4044 

4045 

4046 

4047 

4048 

4049 

40.">0 

4051 

4052 

40.%3 

4054 

4055 

4  056 

4057 

4  058 

4059 

4061 

4062 

4063 

4064 

4065 

4  066 

4  06 

4068 

4069 

4070 

4071 

4072 

4073 

4074 


Irving 
Hope 

Washington 
Davenport 
Christensi-n 
Mensor 
Fahning 
Cherin 
Theodos 
Storheim 
iJoyle 
Larson 
Boscus 
Fazio 
Dyer 
Shaler 
Malley 
Schlisinger 
McC'ullough 
Meyerson 
Barman 
Cederolad 
Duncan 
I'enfleld 
Nichols 
Scolt 

Gunzberger 
Lachmund 
Stevens 
IJunne 
Nelson 
Parmalee 
Bow 
Multo 
7      Klenck 
Marks 
O'Brien 
Lindeman 
Shaler 
Anderson 
Anderson 
Anderson 


Jones 

Cohn 

Hayes 

Papenhausen 

Owner 

Edwards 

McDonough 

Co-Operative 

Owner 

Owner 

Owner 

Owner 

Owner 

Blood 

Owner 

Ansler 

Michel 

Nelson 

Bow 

Owner 

Owner 

KriMiquist 

Prout 

Meyer 

Lindsay 

Smith 

Robinson 

Anderson 

Owner 

McCormick 

Owner 

Kronnick 

i>wner 

Owner 

Owner 

Meinberger 


Ra 


nanc 


44124 
1785 
9600 
30ilO 
1000 
1976 
4000 
6500 

18000 
5500 
8000 
9000 
3000 

30000 
90011 
1000 
9000 
6750 
1000 
2000 
3000 

18718 

12991 
4200 
8500 

11125 
1669 
8000 

18000 

50000 
1000 
1000 
8000 
1000 

10000 
8000 
9000 
9000 
8216 
8431 
4108 


DWELLINGS 

(3981)  E  MIRAMAK  225  N  Lakeview; 
S  Grafton  Ave  25  \V  Miramar;  W 
Avilla  225  N  Chestnut.  Three  one- 
story  and  basement  frame  dwell- 
ings. 

Owner — Meyer  Bros..  1  Montgomerv  St., 
San  p'rancisco. 

Architect — None.  $3000  ea 


own^r— H.    C.    Muller,    5331    Geary    St., 

San  Francisco. 
.Vrchitect — Ed.  J.  SJ>-mmes,  1st  National 

Bank'  Bldg..  San   Francsico. 
Contractor' -^  Stempel  &     Cooley,     5331 

Geary    St..    S.    F.  J6000 


DWELLING 

(3983)     SE    QUESADA      200    W      Lane. 

One-story      and      basement      frame 

dwelling. 
Owner — J.    P.    Kerrigan.    115    Thornton 

Ave..    San   Francisco. 
Architect — None.  $3000 


DWELLING 

(3984)      E   MAGELLAN   300   N    Pacheco. 

Two-story    and      basement      frame 

dwelling. 
Owner — Mabel    Nignacco.    732    8th   Ave., 

San   Francisto. 
Architect — C.   C.   Howard. 
Contractor — C.  C.  Howard.  218  Spear  St. 

San  Francisco.  J.'inoo 


APARTMENTS 

(3985)  SW  ANZA  AND  TWENTY- 
eighth  Ave.  Two-story  and  base- 
ment frame  (8)  apartments. 

Owner^Alma  Mahan. 

Architect — Roller  &  Meherin,  117  Front 
St.,  San   Francisco. 

Contractor — C.  F.  Parker,  251  Kearny 
St..    San    Francisco.  $20,090 


DWELLING 

(3986)  W  T'WENTIETH  AVE  150  N 
Moraga.  One-story  and  basement 
frame  dwelling'. 

Owner — L.  Silverstein.  ^t  Contractor. 

.Architect — None. 

•"ontractor— Meyer  Bros.,  1  Montgom- 
ery St.,   San  Francisco.  $3000 


FLATS 

(3987)      E     SAN     BRUNO    AVE     225     N 

Thornton.  Two-story  and  basement 

frame   (2)  flats. 
Owner — L.    Silverstein,    %    Contractor. 
Architect — None. 
Contractor — Meyer  Bros.,  1  Montgomery 

St.,    San    Francisco.  $5000 


FLATS 

(3982)      W    GOUGH    112-6    N    Chestnut. 

Two-storv  and  basement  frame   (2) 

flats. 


DWELLINGS 

(3988)      X  GRAFTON  75  and  lOO  'W  Lee 

Ave.     Two  one-story  and  basement 

frame   dwellings. 
Owner  —  Meyer    Bros..    1    Montgomery 

St..   San    Franci.^co. 
.Architect — None.  $3000    ea 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(fire 

surety  bonds 
( casualty 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 


<alurd:i>.    S.-pli-nilx^r    21.    i;i:'l 
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i»8!il      N    yl'KSAKA    Int.      I.an.-      and 
Third.      Two-wtnry     ami      liaMi'iiirnI 
frame-  dwelling. 
iwn.r--<'.  I',  and  Rose  M.  jDi.risseii. 
vrrhlt.-ct — S.   H.   Ilanxeii. 
..ntractor— Homines    Ciin.sir.     Cii.,     310 
Sansomc  St..  S.  F.  $4500 


l>WEI.MNOS 

<3!tiill)  K  HAZKl.WOOD  AVK  60,  100, 
140  and  1811  N  Montenv  Blvd.;  W 
Valdfz  48.  87,  127  and  167  N  Mon- 
ture.v  Blvd.  Kight  iim-slory  and 
basempnl    frame  dwellings. 

'  iwncr — Nels<»n  Bro«.,  l»ria  Monterey 
Blvd.,   San    Francisco. 

\rihltect — fhas.  F.  Strotheff.  2274  15th 
St.,  S.  F.  J4000  each 


nWKLLINGS 

clilSl)      SK  JOOST  AND  HAZELWOOD: 

NW     Monterey       and     Valdez;       NE 

Monterey     Blvd.     and       Hazelwood. 

Three      one-story      and       basement 

frame  dwellings, 
owner — Nelson      Bros.,      950      Monterey 

Blvd..   San   Francisco. 
Architect— Chas.  F.  Strothoff.  2274   15th 

St.,  S.  F.  $5000  each 


DWKLLING 

i;t992)     S    CABKILLO    75    E    44th    Ave. 

One-story      and      basement      frame 

dwelling, 
owner-     I'eter  M.  and  M.  I..    Krogh,    128 

10th   Ave.,    San   Francisco. 
.Vrchiteet — None, 
ontraetor— Peter    M.    Krogh,    128    10th 

Ave.,  San  Francisco.  $4500 


nWELLTNG 

i;i9<»3)      S\V      KENSINGTON      325      NW 

Ulloa.     Two-story     and     basement 

frame  dwelling, 
i  >\vner — Kussell   W.   Bell,    235   Granville 

Way,   San  Francisco. 
Architect — None. 
I'c.ntractor — James    Arnott    &    Son,    235 

Granville   Way,   S.   F.  $6000 


DWELLING 

:  :;J94)      SE    MADRID      & 

Aves.        One-story     an 

frame   dwelling. 
I  iwner — A.    B.    Frank,    460? 

San   Francisco. 
.\rchitect — None. 


Mission    St., 
$2950 


MESIDENCE 

13995)      W   SAN      BRUNO  AVE      250     N 

Harkness.  One-story  and  basement 

frame  residence. 
Owner — A.    J.    Wolongiewicz,    3422    San 

Bruno    Ave.,    San   Francsico. 
.Architect — None, 
lontractor — Joseph      S.      Fratessa,      896 

Girard   St.,   S.  F.  $6000 


STORE 

13996)      SV/  ATHENS  &  BRAZIL  AVES. 

One-stiiry   frame  store, 
owner — S.    i^alladino.    Premises. 
. vrchiteet — .None. 
I'ontractor — Frank     Hanna,     6     Gladys 

St.,   San   Francisco.  $3000 


-VLTERATIOXS 

13997)      Sr,    BENNINGTON      &      HIGH- 

land    Aves.      Remodel    store    for    4- 

room  Hat. 
owner — VV.  Brennel,  Premises. 
-Vrchiteet — None. 
Contractor — S.     Saari,     200     Felton     St., 

San    iiancisco.  $3000 


ALTERATIONS 

(3998)      S    JACKSON    148    W    Van    Ness 

Ave.     Alter  for  public  garage. 
Owner — Louis   Uraubart,    1SU7    Polk   St., 

San   Francisco. 
.Vrchiteet — None.  $2000 


.VLTERATIONS 

t3999)  NO.  2083  PACIFIC  AVE.  Stuc- 
co e.\terior  of  residence. 

Owner — J.  A.  Williams,  156  Montgom- 
ery   St.,    San    Francisco. 

.\rchltect — None. 

Contractor — J.  S.  Malloch,  180  Jessie 
St.,   San  Francisco.  $1000 


ALTERATIONS 

14000)  NO.  286-288  HENRY.  Raise 
and  remodel  basement  of  flats  for 
private  garage;  concrete  work,  etc. 

owner — Alexander  Koffer,  266  Arling- 
ton  St.,   San  Francisco. 

Architect — None.  $1000 

ALTERATIONS 

(4001)  NO.  3248  WASHINGTON  ST. 
Remodel  for  private  garage. 


Owner — Mr.   Craitf  Carrier,   Premises. 
.■Vrchiteet — None. 

Contractor — "Vannucci,"    16th   and    Val- 
encia   Sts..    S.    K."  $1000 


APARTMENTS 

(1002)  SE  TWENTIETH  AVE  .VND 
San  Carlos.  Two-story  and  base- 
ment frame   (10)  apartments. 

Owner  —W.    .Nelson. 

Architect — E.  E.  Voung.  2iiii2  California 
St..    San    Francisco.  $25,000 

nWELLI.VGS 

(4003)  -N  GRANVILLE  WAY  500,  530 
and  5611  VV  I'lloa.  Three  one-story 
and    basement   frame  dwellings. 

Owner- -St.  George  Holden,  308  Crock- 
er Bldg.,  San   Francsico. 

Architect — .has.  F.  Sirolhoff,  2274  15th 
St.,  F.  F.  $4000  each 


ALTERATIO.VS 

(4004)      NO.    1120   GOUGH.      Remodel   10 

room   residence   for   (2)   flats. 
Owner — Mrs.    E.    Manni.x,    530    Fell    St., 

San  Francisci). 
Architect — None.  $1000 


RETAINING   WALL 

(4005)      NE    HYDE    .\ND    LOMBARD    E 
137-6XN    275.       All    work    for    con- 
crete   retaining    wall. 
Owner — Carl  .^.  Henry,  405  Sansome  St., 

San  Francisco. 
Architect — Ward    &    Blohme,    454    Cali- 
fornia St..  San  Francisco. 
Contractor  —   Kronnick       Bros.,       1659 

O'Farrell    St..    San    Francisco. 
Filed  Sepl.  19,  '24.     Dated  Sept.  10,  '24. 

Work    50%    completed $1031.25 

Completed    and    accepted 1031.25 

;{«    days    after 687.50 

TOT.AL  COST,  $2750.00 
Bond,  $1375.  Surety,  R.  F.  Doepfner. 
Limit.  Oct.  18.  1924.  Forfeit,  none. 
Plans  and  specifications  filed. 


BUILDING 

(4006)     S  BERNARD  bet.  Leavenworth 
and    Jones.      All   work      for      frame 

building. 
Owner — Karl    Paolinelli,    1159    Leaven- 
worth St.,  San  Francisco. 
Architect — George  E.   Ralph,  431  Rialto 

Bldg.,  San  Francisco. 
Contractor- — W.  H.  Dwyer. 
Filed  Sept.   19,  '24.     Dated  Sept.    11,   '24. 
On   5th  day  of  each  month....      75% 

Usual     35     days 25  9b 

TOTAL  COST,  $4100 
Bond,  none.  Limit,  Oct.  15,  1924.  For- 
feit, none.  Plans  and  specifications 
filed. 


APARTMENTS 

(4007)      W    DOLORES    167-6    N    Seven- 
teenth;   N    26-10^4    W    102    S    24-4% 
E    5    S    2-6    E    97.       All    work    for 
three-story   apartments. 
Owner — Arthur    C.    and      Gertrude      M. 

Hutchinson,    3242    22nd  St.,   S.   F. 
Architect — None. 
Contractor — Maher  &  Rawls,  Mills  Bldg 

San    Francisco. 
Filed  Sept.   19,  '24.     Dated   Sept.   17,  '24. 

Building  enclosed    $5660.93 

Rough    mortar    on 5660.93 

Completed     6550.94' 

Usual   35   days 5660.95 

TOTAL  COST.  $22,643.75 
Bond,  sureties,  none.  Forfeit,  $12.50 
per  day.  Bonus,  $12.50  a  day.  Limit, 
120  days.  Plans  and  specifications 
filed. 


FACTORY 

(4008)  NE  CHESLEY  AND  BRYANT 
Sts.  One-story  and  basement  brick 
factory. 

Owner — Thos.  H.  Casey,  et  al,  973  Guer- 
rero St.,  San  Francisco. 

Architect — P.  Righetti,  12  Geary  St., 
San  Francisco. 

(Contractor — J.    Bateman.  $3850 


FLATS 

(4  009)      W    NINETEENTH    AVE    100    N 

Clement.     Two-story  and  basement 

frame   (2))   flats. 
Owner — E.  J.  Wahlberg,   165  Parnassus 

Ave..    San   Francisco. 
.\rchitect— None.  $8000 


ADDITIONS 

(4010)      S   MCALLISTER   135  W   Gough. 

Additions   for   3-room  apartment. 
Owner — Manfred  Johnson,   2230  Steiner 

St.,  San  Francisco. 
Architect — None.  ^,2000 


RESIDENCE 

(4011)  N  FULTON  89.22  W  Third  Ave. 
Two-story  and  basement  frame 
residence. 

Owner — Mrs.  Ruth  Buschke,  604  Mis- 
sion   St.,   San    Francisco. 

Architect — None. 

Contractor — Buschke  &  Brown.  604 
Mission  St.,  San  Francisco.         $7500 


DWELLING 

(4012)      SE   MADRID    25    SW    Excelsior. 

One-story      and      basement      frame 

dwelling. 
Owner — A.    B.    Frank,    4807    Mission    St., 

San  Francisco. 
Architect — None.  $2950 


ALTERATIONS 

(4013))  NO.  6-8-10  KEARNY.  Remodel 
for  restaurant;  hollow  tile  parti- 
tions; dumb  waiter;  plumbing  fix- 
tures;  glass  work,   etc. 

Owner — C.  A.  Compton,  Premises. 

Architect — Leo  J.  Devlin,  821  Market 
St.,   San  Francisco. 

Contractor — Daniel  O'Neill,  273  Minna 
St.,    San    Francisco.  $26,500 


FLAT,   ETC. 

(4014)  W  SAN  BRUNO  AVE  25  N  Bur- 
rows. All  work  for  two-story 
frame  building   (store  and  flat). 

Owner — D.    Ferrari,      San    Bruno      and 

Burrows,   San  Francisco. 
Architect — None. 
Contractor — M.    Brueck,       600      Charter 

Oak  Ave.,  San  Francisco. 
Filed  Sept.   20,  '24.     Dated  Sept.   19,  '24. 

Roof    on     $1700 

Brown  mortar  on 1700 

Accepted     1700 

Usual   35   days 1700 

TOTAL  COST,  $6800 
Bond,  none.  Limit,  120  days.  Forfeit, 
$5.     Plans  and  specifications  filed. 

(4015)  E  THIRTY-THIRD  AVE  125  & 
150  S  Balboa.  Two  two-story  and 
basement  frame  flats  (2  flats  in  ea 
building). 

Owner  —  David    Leigh,    801    41st    Ave., 

San  Francisco. 
Architect — None.  $6000   each 


ALTERATIONS 

(4016)  NO.  162  LUNDY  LANE.  Con- 
crete foundation  ;  underpinning; 
plaster  front  of  dwelling. 

Owner — Sam  Dehatta,  166  Lundy  Lane. 
San  Francisco. 

-■Vrchiteet — None.  $1000 


DWELLINGS 

(4017)  S  MONTEZUMA  200  and  421  E 
Shotwell.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner — Isaacson  &  Nylund,  53  Cort- 
land Ave.,  San  Francisco. 

Architect — None.  $3000  each 


DWELLING 

(4018))  W  TWENTY-SIXTH  AVE  100 
N  Ulloa.  One-story  and  basement 
frame  dwelling. 

Owner — Mrs.  M.  Lacy,  467  Paris  St., 
San   Francisco. 

Architect — Bing  E.  Nelson,  Mill  Valley, 
Calif. 

Contractor — Wm.  E.  Lacy,  2150  Cali- 
fornia St.,   S.   F.  $3000 


ALTERATIONS 

(4019)       807    MARKET    ST.       Construct 

show    windows,     install      shelving, 

etc.,    for   store. 
Owner — Regal  Shoe  Co.,  772  Market  St. 

San    Francisco. 
-Architect — .Albert    Schroepfer,    68    Post 

St.,    S.    F. 
Contractor    —    r.     L.    Goodwin    Co.,    % 
$13,600 


Archite 


DWELLING 

(4020)  B  AVIL.4  357-6  S  Capra.  1- 
story  and  basement  frame  dwell- 
ing.. 

Owner — St.    Peter    and    Paul's    Church. 

Architect  —  Powers  &  Ahnden,  460 
Montgomerj'  St.,  S.  F. 

Contractor — Sbarbaro-Detjen  &  Jorg- 
ensen,   2300   Chestnut.   S.   F.        $4000 


DWELLINGS 

(4021)       E     EIGHTH    -WE.     200-3     and 

228-6    S  Lawton.      Two    1-story   and 

bas-ement    frame    dwellings. 
Owner — B.  W.   Gunsburger,   1150   Divis- 

adero    St.,    S.    F. 
Architect — None. 
Contractor — Robinson   &  Johnston,  1943 

Anza  St.,  S.  F.  $4000  each 
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?lo22f  K  JONES  91-8  S  Geary.  6-story 
and    basement    class   <^'„i^f i.^"'^,- 

owner— O.  E.  Anderson,  483  l.->th  Ave., 
San  Francisco.  ,.-„.,, 

mV2'3)'^''w''  TWENTIETH  AVE.  iiO  X 
I.,awton.  1-story  and  basement 
frame   dwelling.  ,,,j„ 

Owner— A.  J.  Hahn,  402  Hearst  Bldg., 
San    Francisco. 

Architect— None.  »^""" 
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(TotJ)^  S  FOURTEENTH  75  W  Ra- 
mona.   2-story  and  basement   frame 

Own'eV- Mis^sion  Realty  Co..  2008  Mis- 
sion   St.,    S.    F. 

Architect-A.  .1.  Horstmann.  HO  gut- 
ter  St.,    S.   F.  $10.(100 

DWELUNG 

(4025)      E   CLAYTON  50   N   Bennington. 

2-story  and    basement    frame  <i\vlg. 

Owner-Ksthc-    MacD.-nald,     2820     20th 

ArchTt'4c?-None.  ?40nO 


DWELLINGS 

(4026)  R  WAWONA  05,  125,  1:.:,  and 
187  N  15th  Ave.  Four  1 -story  and 
basement   frame   dwellings. 

Owner — Fernando  Nelson  &  Sons,  No. 
2  West   Portal,  S.  F. 

Architect— None.  ?400o    each 


(4027)  E  LOMBARD  136  S  Stockton 
2-story  and  basement  frame  (2) 
flats.  „  .   . 

Owner— F.  Di  Grazia,  630  Greenwich 
St.,    S.    F.  ,.     ,,      ,     . 

Architect— T.    A.    .S-ourich,     62..    Market 

St..    S.   P.  .        „    .,  ,  co- 

Contractor— Co-Operative  Builders  b-n 
Market  St..  S.  F.  58000 


Ti'LATS 

(4028)      SE    LOMBARD      AND      JONES 
E  87-6  X  S  37-6. 

All  work  except  heating  system  & 
hot   water   heaters   for  2-story  and 
basement  flats. 
Owner — Geo.    Campodonico,    883    Green- 
wich, San  Francisco. 
Architect— Paul    J.    Capurro,   1   Winter, 

San   Francisco. 
Contractor^M.    C,    Ingraham,    165    Fell 

St.,    San    Francisco. 
Filed  Sept.  22,  1924.  Dated  Sept.  20,  "24. 

T    &    li    llnot    on     j,.'.X..O 

Brown    coated     3800 

Completed  and  accepted   3800 

Usual  35  days    •   3800 

TOTAL  COST,  $15,200 
Bond,  $7600;  Sureties,  J.  C.  Moore  and 
J.  C.  Moore,  Jr;  Forfeit,  none;  Limit. 
75  day.s;  Plans  and  specifications  filed. 

BUILDING  „,     „ 

(4029)      E     FIFTEENTH    AVE.     125     N 
Fulton  N  25  E  120.  All  work  for  1- 
slory  and  basement  frame  building 
with  view  room. 
Owner — Chas.   &   Emma  Borg. 
Architect — None. 
Contractor — G.    M.    Hantzsche,    528   31st 

Ave.,  San  Francisco. 
Filed  Sept.  22,  1924.  Dated  July  23,  1924 

Second  floor  joist  set   $2205 

Brown   coated    2205 

Finish    started    2205 

Completed   and   accepted    2205 

Usual    35    days    2940 

TOTAL  COST,  $ — 
Bond,  $6000;  Sureties,  Fred  O.  McKay 
and  Joseph  Eder;  Forfeit,  $10  day; 
Limit,    plan.s    and    specifications,    none. 


KEMODEL  .„,  ' 

(4031)      SE    GUERRERO    &    TWENTI- 

eth   Sts.    Remodel   building. 
Owner— Benjamin  Irving,  801  Guerrero 

St.,    San    Francisco. 
Plans  by  owner. 

(•oiilificoi       inr.s.   M    Jones,   3767  Army 
St.,  San  Francisco. 

4th    each    month    i|% 

Usual   35   days    25% 

TOTAL  COST — Cost  plus  10% 
Bond  Forfeit,  none;  Limit,  90  days; 
Plans   and   specifications,   none. 


STORE  „ 

(4032)  NW  MARKET  150  SW  MAR- 
shall  Sq.  SW  alg.  NW  Market  25  N 
W  100  SW  25  NW  86.75  to  S  Grove 
|..  alg.  S  <Jrov.-  bl.S2  to  line  at  riiiht 
angles  to  NW  Market  at  pt  of  oeg. 
SE  150.936  to  beg.  being  City  Hall 
Lot  81  and  ptn.  City  Hall  Lots  82 
and  84.  All  work  for  store  bldg. 

Owner — Hope  Realty  Co.,  1021  Hearst 
Bldg.,    San    Francisco. 

Architect— G.  E.  McCrea,  369  Pine  St., 
San  Francisco. 

Engineers — Ellison   &   Russell. 

Contractor— Louis  J.  Cohn,  110  Sutter 
St.,    San   Francisco. 

Filed  Sept.  22,  1924.  Dated  Sept.  19.    24. 

1st   &   loth   each  month    75% 

Usual    35    days    ■  •  -25% 

TOTAL  COST,    $44,124 

Bond,  $22,062;  Sureties,  Aetna  Casualty 

&   Surety   Co;   Forfeit,   $50    day;   Limit, 

Dec.   19,   1924;   I'lans  and  specifications 

filed. 


BOILER   PLANT  _     ,^.^ 

(4033)  SE  BUSH  AND  GRANT  -WE. 
All  work  for  furnishing  and  in- 
stalling  low    pressure    boiler    plant. 

Owner  —  Washington  Hotel  Co.,  SE 
Bush  and  Grant  Ave.,  S.  F. 

Engineer— Coddlngton  &  Duncan,  Phe- 
lan   Bldg..  S.   F. 

(ontractor— Daniel  Hayes,  510  Phelan 
Bldg.,   S.    F. 

Filed  Sept.  22.  1924.  Dated  Aug.  18,  1924 

fompleted     and    accepted     75% 

Usual    35    days     .  ..2o% 

TOTAL   COST,    $1783 

Bond,    sureties,    forfeit,    none.         Limit. 

Oct.    24,    1924.      Plans   and   specifications 

filed. 


BUILDING 

(4030)  SE  BUEN.\  VISTA  AVENUE 
Dist.  along  said  line  and  following 
various  courses  W  and  SW  571.25 
more  or  less  from  SW  Buena  Vista 
and  Park  Hill  Ave. 

Owner — Blanche  Glennon. 

Architect — None. 

Contractor — G.  M.  Hantzschke,  528  31st 
Ave.,  San  Francisco. 

Filed  Sept.  22,  1924.  Dated  July  31,  1924 

As  work  progresses    $.... 

Usual  35  days   $1750 

TOTAL   COST— Cost  plus   7% 

Bond,   Sureties,  none;  Forfeit,  $10  day; 

Limit,  90  days;  Plans  and  specifications 

none. 


Saturday,    September    27,    1924 


,.|,itccl — Chas.  Fernsworlh,  4065   19lh 
St.,  San  Francisco, 
untractor— Co-Operalive    Builders    62» 
Market  St.,  S.  F.  MOOO 


Htis?)^  NE  MARIPOSA  &  VERMONT. 
Two-story  and  bafci-menl  frame   (2) 

Owner-i'vangel    Theodos,    473    Vermont 

St.,   San  Francisco. 
.Vrchitecl — None.  »i>auu 

APARTMENTS  „,    „ 

(4010)  N  GROVE  109-1  W  Masonic. 
2-story  and  basement  frame  (4) 
apartments.  ^      _^  ^     . 

owner  —  Marie  Es.sel,  18j  19th  Ave., 
San  Francisco. 

r,',n?rkcUiTI^c"T.  Magill.  185  19th  Ave., 
San   Francisco.  ♦auuu 

iVotn'^^Nl^COLE  AND  GROVE.  Three- 
story     and    basement     frame     (12) 

(.«ire'r-'"M.''p.    Slorheim,    201    Caselli 

Ave.,   San  Francisco. 
Architect— C.  O.  Clausen,  Hearst  Bldg.. 

San   Francisco.  $18,000 


DWELLING  ^  .,,.,, 

(4034)  LOT  5,  BLK.  la.  Forest  Hill. 
All  work  for  1-story  and  basement 
trami.  ■  nU  plaster  dwellins  with 
d"t  ached   garage. 

Owner — V/.     R.     and     Hope     Davenport. 

2147  Lake,  S.  F. 
\rchiiect — Masten     Jc     Hurd,     278     Pos- 

St.,    S.    F. 
C  intirct'.r — Henry    Papenhausen.         32 

Filed  Sept.  22,  1924.  Dated  Sept.  15,  1924. 

Frame  up    • *?"??!) 

Int.    &    ext.    brown    coate-d    ....   2400 

Completed    and    accepted    2400 

Usual    35    days    ,-*"" 

TOTAL  COST.  $9600 
Bond-  $4800.  Sureties.  C.  W.  Higgins 
and  L  H.  Birth.  Forfeit,  $5.00  per  day. 
Limit,  100  days.  Plans  and  specifica- 
tions filed. 

DELLING  „      , 

(4035)  N  MUNICH  251  W  Cordova. 
One-story  and  basement  frame 
dwelling.  ^.,, 

Owner — M.    Christensen,    1720    Fillmore 

St.,    San    Francsico. 
.\rchitect — None. 
Contractor — Christensen     &     M'atheson, 

1720  Fillmore  St.,   S.  F.  $3000 

ALTERATIONS 

(4036)  NO,  3328  SACRAMENTO.  Re- 
model   for   private    garage. 

Owner — Albert   Alexander  and    William 

Mensor,    Premises. 
Architect — J.      C.      Hladik,      Monadnock 

Bldg.,  San  Francisco. 
Contractor — F.   Edwards,   2828   Pine   St., 

San  Francisco.  $1000 

ADDITION 

(4037)  NO.  249  PRIM.  Three-room  ad- 
dition  to  cottage. 

Owner — Mrs.   Elizabeth  Fahning,  Prem. 
Architect — None. 

Contractor — W.  E.  McDonough,  6284 
Mission  St.,  .S'.  F.  $1976 

STORE 

(4038)  B  VALENCIA  80  N  18th.  Two- 
story  and  basement  frame  store. 

Owner — H.  Cherin,  717  Valencia  St., 
San  Francisco. 


fl'"°42)'^\'  NINETEENTH   80   E  Mission. 

One-story  frame  stores.  

,)wr"?--Mlss    M.    E.    Doyle,    815    Pierce 

ft;.,  San  Francisco.  ,vo=h 

Architect— J.    A.  _  1  orporato,    619    \\-^sh- 
ington   St.,   S.   F. 


$5500 


Vinri)^  E  FIFTH  AVE  60  S  Hugo 
Two-story  and  basement  frame  czj 

Owner— Axel    R.    Larson,    51G    San    Jose 

Ave..  San  Francisco. 
.\rchitect— J.  C.  Hladik,  82o  Monadnock 

Bldg.,    San    Francisco.  $80uu 

Tioti7  S  GEARY  100  W  Tenth  Ave. 
Three-story  and  basement  frame 
(4)   flats.  -, 

Owner— J.  M.  Boscus  &  Co.,  339  Cle- 
ment St.,   San   Francisco. 

Architect  -  J.  C.  Hladik,  Monadnock 
Bldg.,  San  Francisco.  *auu« 

tmf  ^^SE^  CAINE     250    W    Lakeview. 

One-story      and      basement      frame 

dwelling.  „  t3i„„« 

owner— Louis    Fazio,    5    Sonoma   Place. 

San   Francisco.  ^.u   ,„„ 

Architect— Chas.    E.   J.    Rogers,   Phelan 

Bldg.,   San   Francisco. 
Contracfor-W.  W.  Blood,  840  Geary  St. 

San    Francisoc.  »iuuu 

f^^F)  NE  RHODE  ISLAND  AND 
Sixteenth.      Erect  stock  shed. 

Owner— Dver  Bros.  Golden  West  Iron 
Works",  Inc.,  17th  and  Kansas  Sts., 
San    Francisco. 

Architect— None.  $30,000 


H^Tff"sW°TWENTY-SEVENTH  AND 
Sanchez.  Remodel  residence  for  (3) 
flats.  .      ,...      . 

Owner— J.    T.    Shaler,    V    Architect. 

Architect  —  Henry  Shermund,  Hearst 
Bldg.,    San    Francisco. 

Contractor  —  Ansler  &  Stone,  Nevada 
Bank  Bldg.,  S.  F.  ?9000 

ST  \TION 

"(40'48)  SW  PLYMOUTH  AND  OCEAN 
Aves.  One-story  steel  service 
station.  -n   ■    i.,   „ 

Owner  —  F.  L.  Malloy.  224  Brighton 
Ave.    San  Francisco. 

Plans    from    .Stock    Design. 

Contractor— Michel  &  Pfeffer  Iron 
Works,  10th  and  Harrison  Sts..  ban 
Francisco.  $1000 

Tl^UO)"  W  TWENTY-THIRD  AVE  175 
N  Anza.  Two-story  and  basement 
frame   (2)  flats. 

Owner — J.  M.   Schlisinger. 

Architect — None. 

C.iitractor— P.  Algot  Nelson,  355  Oak 
St..   San  Francisco.  $9000 


SE     JONES     AND     LOMBARD.       Two- 
story    and    basement    frame    Hats. 
Owner — Y.   Campodonico. 
Architect — None. 

Contractor— M.    C.    Ingraham,    16=    FeU 
St..    San   Francisco.  $15,oou 

NOTE: — Recorded    contract    reported 
Sept.    32,    1924,    No.    4028. 


itiirday,    September    27,    1924 


BmLDING    AND    ENGINEERING    NEWS 
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WKl  AASU 

iijij)  SNV  MONTKHKV  AND  SAN 
Uafiiil  .  1 -story  and  busrincnt 
fraiiK.-    dwflllne. 

vviur— Koberl  McCuUuugh.  3161  43rd 
St..    S.    F. 

!i-hllecl — LaiiK    Realty    Co.,    Kirst    Na- 
tional  Hank   Bldg..   .s.    K. 
ntraelor — I'rospcr    Bou,    San    Bruno, 
Calif.  »6750 


:i:rAIRS 

1.151)  1027-31  BUCHANAN  STREET. 
Repair  foundation,  niw  underpin- 
ning, painting,  garage  quarters, 
etc..    for   residence. 

'uner — C.  Meyerson,  2M5'J  L'nion  St., 
San   Francisco. 

\rchitect — None,  »100« 


ALTERATIONS 

ni.-,2)     1330  PAGE  STREET.     Remodel 
(2)    flats  and  p'ler  for  private  ga- 
rage   quarters, 
.vvner — B.   Barman.  98  Ncy  St.,  S.  F. 
uohilcct— None.  $2000 


DWELLING 

.  1053)      SE    LISBON    50    S\V    Peru.      1- 

sti'ry  and  basement   frame  dwlg. 
'uvner  —  Emil   Cederblad.    124    Eureka 

St..  S.   F. 
\rchitcct  —  Alfred    J.     Kronquist,    725 

Elizabeth   St.,  S.  F. 
..ntractor — S.   J.   Kronquist,   725  Eliza- 
beth St.,  S.  F.  ?3000 

[  UAJIE  BLDG. 
11154)  N  UNION  225  E  Bal;er.  E  25  x 
.\  137-6.  All  work  for  2-story  and 
basemeni  and  sub-basement,  frame 
bldg..  except  light  fixtures,  wall 
licds  and  window  shades, 
''..iiei — Emma    < '.     Duncan    and    A.     D. 

Duncan.   2901  Buchanan  St.,  S.  F. 
\i  chitecl — None. 

..ntiactor — ,1.  Prout,  515  Magellan  St., 
San    Francisco. 
i-iitd  Sept.  23,  1924.  Dated  Sept.  22.  ia24 
Foundation  in  and  frame  up.?4679.50 

First  coat  plaster  on    4679.50 

I  onipleted    and    accepted    ....    4679.50 

Usual    35    days    4679.50 

TOTAL  COST.  ?18,718 
Bond,  sureties,  none.  Fui  teit,'  $lo.UO 
liir  oay.  Limit,  100  days.  Plans  and 
^specifications   not  filed. 


RESIDENCE 

(4035)  ALL  OF  LOT  11,  BLK.  17, 
St.  Francis  Wood  Extension  No.  1. 
all  Lots  llA  and  IIB  resub.  Blks. 
18  and  21  and  ptn.  Plk.  19,  and 
Lots  P  ,Q,  R,  and  S,  St.  Francis 
Wood  Extension  No.  2.  All  work 
for  2-story  frame  residence. 
Owner — Chas.  O.  and  Adele  E.  Penfleld. 

701  Post  St.,   S.  F. 
.\rchiteet — T.  E.   Pring. 
(  ontractor — Meyer    Bros.,    1    Montgom- 
ery St.,   S.  F.       ■ 
Piled  Sept.  23,  1924.  Dated  Sept.  22,  1924 
Side  &   roof  sheathing  on  .  .  .  .J3247.75 

Brown   coat  plaster  on    3247.75 

t  onipleted    .  .  .  .  i 3247.75 

Usual    35   days    3247.75 

TOTAL  COST.  $12,991 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.     Plans  and   specifications   filed. 


BUNGALOW 

(4056)  ■  LOT  20,  BLK.  139  BROW'N  BS- 
tate  Co.'s  subdivision  of  a  portion 
of  their  University  Mound.  All 
work  for  1-story  and  basement  5- 
rooni  bungalow  with  sun  porch. 
O^viier — Mr.  and  Jlrs.  LeIand  H.  Nichols 

luTO   Folsoni   St..  S.   F. 
Architect — None. 
Contractor — Lindsay    Construction    Co., 

271   Winchester   St..   S.   F. 
Filed  Sept.  23,  1924.  Dated  Sept.  20.  1924 

Koof  on    n050 

Brown    plastered ' 1050 

Completed  and   accepted    lOoO 

Usual    35    days    1050 

TOTAL  COST.  54200 
Bond,  $2100.  Sureties.  Wm.  A.  Newsoni 
and  Jos.  Rolando.  Forfeit,  $10.00  per 
day.  Limit,  Dec.  l.o.  1924.  Plans  and 
specifications  not  filed. 

DWELLING 

(4057)  NW  40  FT.  OF  LOT  9.  BLK.  22. 
St.  Francis  Wood  Extension  No.  2. 
All  work  for  2-story  and  basement 
frame  dwelling  and  detached  ga- 
rage. 

Owner — Daisy  C.  Scott,  247  Montgom- 
ery St.,  S.   F. 

.Architect — None    . 

Contractor — Byrd  O.  Smith,  247  Mont- 
gomery St.,   S.  F. 


Filed   Stqit.   2:;.   1924.   Dated  April  22,  '24 

Frame    up    $2337.50 

Front   plastered    2337.50 

(  ompleled    2337.50- 

Usual    35    days    Balance 

TOTAL  t  O.-- T — 'OS  I  plus  lU'.ii.  esli- 
iiHtte<l  cost.   $8,500. 

Bond,  $2000.     Sureties,  Henry  S.  Bridge 

and  Wm.  F.  Yates.     Forfeit,  none.  Linit. 

90   days.      Plans   and   specifications   not 

filed. 


DWELLI.N'GS 

(4058)  E  EIGHTH  AVE.  228-6  S  Law- 
ton,  S  alg.  8th  Ave.  56  E  110  to  W 
line  of  driveway  20  ft.  wide  N  56 
W  110  to  pt.  of  beg.  of  Lots  54  and 
65.  Allen  &  Co.'s  Subdivision  of 
Windsor  Terrace.  All  work  for 
two  1-story  and  basement  frame 
dwellings. 
Owner — W.    M.    Gunzburger,    1150    Divis- 

adero  St.,  S.   F. 
I'lans    by    Contractors. 

I  ontractor   —    David    C.    Robinson    and 

Wm.    H.    Johnston,    1943    Anza    St., 

San    Francisco. 

Filed  Sept.  23.  1924.  Dated  Sept.  22,  1924 

Frame    up    and    roof    sheathed .  .$2225 

Brown    mortar    on     2225 

i'lastering  completed  and  win- 
dows  in    222.") 

Completed    and    accepted     2225 

Usual    35    days    2225 

TOTAL  LOST.  $11,125 
Bond,  sureties,  forfeit,  none..  Limit, 
120  days.     Plans  and  specifications  filed 


ADDITION 

(4059)       NO.    2    FIFTH    AVE.      All    work 

i.ir  additions   to   residence. 
O.wnei  —  R.    H.    Lachmund.    Mills    Bldg.. 

San  Francisco. 
Architect  —  Houghton   Sawyer,  Hearst 

Bldg.,   S.    F. 
Contiaci.or — 1- inn   Andersen,    180    Jessie 

St.,  S.  F. 
Filed  Sept.  23.  1924.  Dated  Sept.  19.  1924 

Completion  of  work   75% 

Usual  35  days   25% 

TOTAL  COST.  $1,669. bi 
Bond,  $1,669.67.  Sureties.  U.  S.  Fidelity 
&  Ouarantv  t.  o.  Forfeit,  none.  Limit, 
42  days.     I'lans  and  specifications  filed. 


FLATS 

(4061)      K    NINTH    AVE    100    N    Fulton. 

Two-story  and  basement  frame   (4) 

flats. 
Owner — .Arthur  B.  Stevens,  4026  Fulton 

St..   San   Francisco. 
Architect— None.  $8000 


FL.\TS 

(4062)      S    GEAKY    82-6 


E    Ninth 


k-o-story  and  basement  frame  (4) 

flats   and'  stores. 
Owner — Patrick    Dunne,    CT6    Uth    Ave., 

San  Francisco. 
Architect — None, 
t  ontractor — Thos.    McCormick,    73    Hill 

St..    San    Francisco  $18,0(10 


.APARTMENTS 

(4063)  S  UNION  136  and  186  W  Pierce 
Two  three-story  and  basement 
frame  apartments  (12  apts.  in  each 
building). 

Owner — Emil  Xelson,  70  AUston  Way, 
San    Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  .St..   San   Francisco.        $25.y00   ea 


ALTERATIONS 

(4064)  NO.  35  GRANT  AVE.  Cut 
through  concrete  flflfloor  for  base- 
ment  stairway. 

Owner — Parmalee    Art    Co..    Premises. 

.Vrchitect — None. 

Contractor  —  Kronnick  Bros.,  IboJ 
O'Farrell   St..    S.    F.  $1000 


ALTERATIONS  ,      . 

(4065)      NO.    1175    BROADWAl.      Raise 

present    building    and    remodel    for 

basement  garage. 
Owner — A.  Bow,   Premises. 
Architect — .None.  $1000 


.VMDITION 

(4067)      NO.;      131      FIFTEENTH      -WE. 

Three-room    addition. 
Owner— H.    R.    Klenck,    frenusi  s. 
Architect— None.  $liiii0 


ADDITION 

(4066)  NO.  557  SUTTER.  Construct 
one    apartment    addition. 

Owner — Multo  Investment  Co. 

Architectural  Engineer-s — O'Brien  Bros. 
Inc..  315  MontKomery  St.,  ,  San 
Francisco.  $8000 


FLATS 

(40b8)      W       NINETEETH       AVE     51     S 

Judah.      Two-story     and     basement 

frami'    (2)    flats. 
Owner— Harry    A.    Marks,    990   Valencia 

St.,   San   Francisco. 
.Architect — None, 
t  ontractor — H.   S.   Jleinberger,  653   15th 

Ave..   San    Francisco.  $10,000 


FLATS 

(1069)      N       TWENTY-SIXTH      80       W 

<  hurch.      Two-story   and    basement 

frame    (2)    flats. 
Owner — Mr.     and    Mrs.     M.     J.     O'Brien, 

26th   St.,   Ean  Francisco. 
Architect  &  Civil  Engr. — R.  E.  Romano 

791    Ashburj'  St.,   San   Francisco. 
Contractor — R.  E.  Romano,  791  Ashbury 

St.,    San     Francisco.  $8000 


DWELLINGS 

(4070)  W  THIRTY-THIRD  A\"E  ISn 
and  175  .N  Cabrillo.  Two  one-story 
and    basement    frame   dwellings. 

Owner — H.  O.  Lindeman.  619  27th  Ave.. 
San   Francisco. 

Architect — None.  $4500    each 


A  '^TER.ATIONS 

CO.l)      SW    SANCHEZ      &      TWENTY- 

seventh   W    80xS    24.      All    work    for 

alterations   and  additions  of   frame 

I'uilding   into    flats. 

C.cncr— ,1.    T.    f baler,    1400    Sanchez    St., 

San    Francisco. 
Architect  —  Henry    Shermund,    Hearst 

Bldg,,    San    Francisco. 
Coit  acor — Auslin   &  Stone. 
Filed    Sept.   24,   '24.   Dated   Sept.    22,   '24. 

i.oof   on    $2250 

I'lastering  completed    2250 

I  omplett'd    and    accepted 2250 

Usual  35  days 2250 

TOTAL  COST,  $9000 
Bond,  $iu00.  Surety,  S.  W.  Crane. 
Limit.  65  days.  Forfeit,  $5.  Plans  and 
specifications  filed. 


DWELLINGS 

(1U72)         W  FORTY-SIXTH    AVE    175   S 

Cabrillo  S  oOxW  120.     All  work  for 

two  one-story  and  basement  frame 

dwellings. 

Owner — Jonathan     Anderson.     423     16th 

A\'e..   San  Francisco. 
Architect — None. 
Contractor — Meyer    Bros..    1    Montgom- 

erv  St.,  San  Francisco. 
Filed    Sept.    24.   '24.      Dated  Aug.    26.   '24. 

Roof    slieathing    on $2054.10 

Erown   mortar  on    2054.10 

Buildings   comcleted    2054.10 

Usual    35    days     2054.10 

TOTAL  COST.  $8216.00 
llond.  none.  Limit.  90  days.  Forfeit, 
plans  and  specifications,   none. 


DWELLINGS 

(4073)      W    FORTY-SIXTH    .AVE    125    S 
Cabrillo  W  120xN  50.     All  woj'k  for 
tv.'o    oiie-storv   frame   dwellings. 
Owner — Jonathan     Anderson.     423     16th 

Ave..  San  Francisco. 
.Vrchi'eet — None. 

Contractor — Meyer    Bros..    1    Montgom- 
ery St.,  San  Francisco. 
Filed  Sept.   24.  '24.      Dated  Sept.   18.   '24. 

Roof    sheathing    on $2107.85 

Drown    coated    2107.85 

'  onipleted    2107.85 

Usual    35    davs 2107.85 

TOT.AL  COST.  $8431.40 
Bond.  none.  Limit.  90  days.  Forfeit, 
phiiis  and  specifications,   none. 


RESIDENCE 

(4(174)      E    FtTRTY'-SIXTH    AVE     150    S 
Cabrillo   S   25xE   120.      All  Avork  for 
one-story  frame  residence. 
Owner — Jonathan     Anderson,     423     16th 

Ave..   San  Francisco. 
Architect — None. 

Contractor — Meyer    Bros..    1    Montgom- 
ery St.,  San  Francisco. 
Filed  Sept.   24,  '24.      Dated   Sept.   18.   '24. 

Roof  sheathing  on $1027.05 

Brown  coated    1027.05 

Completed     .'. . .   1027.05 

I'sual     35     dRvs 1027.05 

TOTAL  I^OST.  $4108.20 
BniKl,  none.  1  iiiiit.  90  days.  Forfeit, 
plans  and  specifications,   none. 
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COMPLETION  NOTICES 


SAI<    FRANCISCO    COl'NTY 


Recorded  Accepted 

Sppl.  17.  1924 — W  LOWEK  TERRACE 
219  S  17th,  being  I-.ots  21,  22  and 
25,  Blk.  F,  portion  ot  Park  Lane 
Tract,  Map  No.  4.  D.  M.  Coghlan 
t:i  wliom  it  may  concern.  .Sept.  16,  '24 

Sept.  17,  1924— E  41ST  AVE.  175  N 
Irving-  25  x  120.  Bernhardt  Build- 
ing Co.  to  whom  it  may  concern 
Aug.    25.    1924 

Sept.  17,  1924 — E  41ST  AVE.  100  W 
Irving  25  .\  120.  Bernhardt  Build- 
ing Co.  to  wliom  it  may  concern.. 
Aug.    25,    1924 

Sept  17,  1924 — W  27TH  AVE.  200  S 
Irving  25  x  120.  R.  Henricks  to 
Chas.  Simonin    Sept.  17,  1924 

Sept.  17,  1924  —  LOT  12,  BLK  .18, 
Amended  map  Ingleside  Terraces. 
John  R.  and  wife  Mary  C.  Lindsay 
to  whom  it  may  concern.  Sept.  2,  1924 

Sept.  17,  1924— E  DOLORES  125  S 
24th  S  25  X  B  135.  Emma  J.  Reu- 
ner  and  Chas.  A.  Reuner,  Jr.,  to 
Meyer  Bros Sept.   13,   1924 

Sept.  17,  1924- E  DOLORES  100  S 
24th  S  25  X  E  135.  Helene  M. 
King    to    Meyer   Bros..  .Sept.    13.    1924 

Sept  17,  1924— E  42ND  AVE.  225  .\ 
Fulton      N    25    x    K    120.  Joseph 

Hughes    to    Walter    Schwenk 

Sept.    12,    1924 

Sept.  17,  1924- SW  GUERRERO  AND 
25th,  30  X  100.  J.  F.  Smith  to 
whom  it  may  concern  .  .Sept.  15,   1924. 

Sept.  18,  1924— E  THIRTY-NINTH 
Ave  72-4  and  48-8  N  Geary  N  23-8x 
B  85.  H  O  Lindeman  to  ','/  R 
I-indeman Sept.   18,   1924 

Sept.  18,  1924— N  SEVENTEENTH  75 
W  Mission.  C  Hadeler  to  M  (' 
Ingraham Sept.    18,    1924 

Sept.  18,  1924— W  NINETEENTH  AV 
191-8  N  Lawton  N  29-2xW  140. 
John  A  Pereiva  to  whom  it  may 
concern — 

Sept.  18,  1924— COMMG  710  N  85°  40' 
E  135  W  4°  20'  from  intersection 
of  S  Humboldt  and  E  Georgia  N  4" 
20'  W  25  N  85°  40'  E  120  4°  20'  E 
25  S  85°  40'  W  120  m  or  I  to  beg. 
Pacific  Gas  &  Electric  Co  to  Steel 
Tank  &  Pipe  Co  ot  Calif,  Sept.  15; 
George  and  Pred  Windeler  (as 
George  Windeler  Co),  Sept.  9; 
Same  to  Same Sept.   15,  1924 

Sept.  18,  1924— W  BRYANT  234  S 
Tweuty-third  26x100.  Hanna  Ma- 
honey  to  T  D  Sullivan.  .Sept.  18,  1924 

Sept.  18,  1924— NW  FLORENTINE  & 
Morse,     25x100.       Victor     Holmgren 

to  whom  it  may  concern 

Sept.    15,    1924 

Sept,  22,  1924— S  THERESA  17-6  fm 
Alemany.  Prenlv  Olmo  to  whom 
it   may    concern Sept.    15,    1924 

Sept.  22,  1924 — LOT  13  BLK  2889  Map 
Laguna  Honda  Park.  Hawkins 
Improvement  Co  to  whom  it  may 
concern     Sept.    22,    1924 

Sept.  22,  1924 — S  IRVING  100  W 
Twentieth  Ave  S  lOOxW  25.  G  B 
Jackson  to  D  A  Bienfleld.  Sept.  16,  "24 

Sept.  22,  1924— W  MISSION  102-6  N 
Leo  Lot  25x100.  A  Brancalani  and 
E  Pasqueletti  to  Joseph  Novello .  . . 
Sept.    22,    1924 

Sept.  22,  1924— W  NINTH  AVE  125  S 
Clement  S  37-6x120.  Simon  Fraser 
to  whom  It  may  concern  .  .Sept.  20,  '24 

Sept.  22,  1924 — W  CHURCH  135  S 
Herman  S  25x79-10.     Sarah  Mitchell 

to    whom    it    may    concern 

Sept.     20,     1924 

Sept.  22,  1924 — E  TWELFTH  AV  250 
N  Moraga  N  35xE  120.  Andrew  J 
and  Nellie  D  Peterson  to  whom  it 
may   concern Sept.    19.    1924 

Sept.  22,  1934— SIXTEENTH  AND 
Illinois  Associated  Oil  Co.  to 
Main    Iron    Works Sept.    17,    1924 

Sept.  2  2,1924 — N  PIXLET  75-6  E 
Webster  E  32xN  60.  Alfred  B 
Hind  to  whom  it  may  concern... 
Sept.    20,    1924 

Sept.  22.  1924— NE  PENINSULA  AND 
Bay  Shore  Ave  N  32xB  100  Ptn 
Blk  13,  Crocker  Bay  Shore  Tract. 
Crocker  Estate  Co  to  whom  it  may 
concern Sept.     16,     1924 

Sept.  22,  1924— NE  NAYLOR  33.70 
NW  Chicago  Way  NW  alg  NB 
Naylor  33  NE  97.56  th  bearing  S 
44°  36'  36"  B  33.10  S  50°  16'  30"  W 
100.14  to  NE  Naylor  and  pt  of  beg. 
Ptn  Lots  21  and  22  Blk  6439,  Crock- 
er Amazon  Tract  Sub.  No.  2. 
("rocker  Estate  Co  to  whom  it  may 
concern    .....Sept.   16,   1924 
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Sept.  20,  1924— NO.  101  &  111  CALI- 
fornia  St.,  California  Packing  Corp 

to  Ace  Sheet  Metal  Works 

•     Sept.    19,    1924 

Sept.  20,  1924 — LOT  8  BLK  3080  Map 
Blks  3080  to  3085,  Westwood 
Highlands.       Hans     and     Bsthe 


Saturday,    September    27,    1921 

LIENS  FILED 
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Nelson    to   whom   it   may   concern.. 
Sept.  19,  1924 

Sept.  20,  1924— SW  SIXTEENTH  AV 
and    Irving.      Dora    Shapiro    and    J 

Sbapero  to  Thomas  M  jones 

..• Sept.     12,     1924 

Sept.  20,  1924— W  TWENTY-BIOIITII 
Ave  75  N  Balboa  N   75  W  J30  S  :,» 
E  37-6  S  25  E  82-6.     Wm  McDonald 
to   Thos   Hamill Sept.    20,    1'.'24 

Sept.  19,  1924 — SE  MONTEREY  AND 
Foerster  S  100  x  E  125.  Chas.  and 
wife  Lola  L.  Hamilton  to  whom  it 
may    concern Sept.    14.    1924 

Sept.  19,  1924  —  SW  GOUGH  AND 
Lombard  W  alg.  S  Lombard  52-6 
X  S  92.  William  S.  Hoffman  to 
whom   it  may  concern.  .Sept.   19,   1924 

Sept.  19,  1924— W  JACKSON  192-1  W 
Franklin.  H.  C.  Keenan  to  whom 
it  may  concern    Sept.   19,   1924 

Sept.  19,  1924 — W  ASHTON  AVE.  200 
N  Grafton.  Mildred  A.  Breitman 
to  Louis  Goldstein    ....   Sept.   18,   1924 

Sept.  19,  1924  —  SE  BALBOA  AND 
26th  Ave,  John  Jachens  to  Jacks 
&    Irvine    Sept.    19,    1924 

Sept.  19,  1924 — N  O'P'ARRBLL  137- 
l'/4  K  Leavenworth  No.  570  O'Far- 
rell  St.  Anna  Brand  to  C  H  Hock 
Sept.   16.  1924 

Sept.  22,  1924— NW  EDINBURGH  & 
Italy  Ave  th  rung  alg  Italy  Ave 
100  X  N  25.  Boyd  Wickersham  to 
whom  it  may  concern. ..  .Sept.   19.  '24 

Sel)t.  23,  1924 — 1725  CHESTNUT  ST. 
Umberto  Odda  to  Fontanella  & 
Teza    Sept.    20.    1924 

Sept.  23,  1924— S  LAKE  57-6  B  27TH 
Ave.  E  25  X  S  100.  Frederick  S 
and  wife  Alice  S-pencer  to  H.  O. 
Lindeman    Sept.   23,    1924 

Sept.    23,    1924—25  x   100    S  SIDE   MON- 
terey    Blvd.    200    N    Geneva.      Julie 

Andresson  to  A.  J.  Kronquist 

Sept.    13,    1924 

Sept.  23,  1924— B  DIVISADERO  with 
K  Clay  rung  alg  S  Clay  106-3  S 
127-8Vi  WW  25  N  25  WW  81-3  N 
102-8I-4-  Sixth  Church  of  Christ 
Scientist  to  J  H  Kruse,  Sept.  16; 
Same.     Same  to  Same.  .  .Sept.  16,  1924 

Sept.  23,  1924— COMG.  525  N  85°  40'  E 
from  intersection  S  Humboldt  and 
E  Georgia  N  4°  20'  W  75  N  85°  40' 
E  80  S  4°  20'  E  75  S  85°  45'  W  80 
m  or  1  to  pt  of  beg.  Pacific  Gas  & 
Electric  Co  to  Western  Iron  Works 
Sept.    17,    1924 

Sept.  23,  1924— W  27TH  AVE  175  S 
Taraval,  25x120.  A  Erickson  to 
whom   it  may  concern.  .Sept.   23,   1924 

Sept.  23,  1924— S  CALIFORNIA  57-6 
E  31st  Ave  B  25xS  100  Ptn  Blk  152. 
J  D  Stewart  to  whom  it  may  con- 
cern  Sept.     23,     1924 

Sept.  23,  1924— LOT  21  BLK  23,  St. 
Francis  Wood  Extension  No.  2. 
Garden  Homes  Co  to  Clarence  M 
Moore  and  M  P  Madsen  (as  Moore 
&  Madsen)    Sept.    19,   1924 

Sept.  22,  1924— LOT  21  BLK  6459 
Crocker  Amazon  Tract  sub  No.  2. 
Crocker  Estate'  Company  to  whom 
it  may  concern Sept.    16,  1924 

Sept.  22,  1924  —  1924  SE  CHICAGO 
Way  34  NK  from  NB  In  Lot  9  RIk 
6438  Crocker  Amazon  Tract  Sub 
No.  2  rung  NE  alg  Cliicago  Way 
13.64  th  on  curve  to  right  with 
radius  of  25  ft  dist.  42.22  to  SW 
South  Hill  Blvd.  SB  alg  SW  South 
Hill  Blvd  73. S8  S  38  deg  26  min 
3  sec  W  35.97  N  51  deg  50  min  9 
sec  W  100.04  to  SE  Chicago  Way  & 
pt  of  beg  ptn  lots  10  &  11  blk  6438 
Crocker  Amazon  Tract  sub  No.  2. 
Crocker  Estate  Company  to  whom 
it  may  concern Sept.  16,  1924 

Sept.  22,  1924— LOT  32  BLK  6452 
Crocker  Amazon  Tract  sub  No.  2 
Crocker  Estate  Company  to  whom 
it   may    concern Sept.    15,    1924 

Sept.  22,  1924— LOT  16  BLOCK  6453 
Crocker  Amazon  Tract  sub  No.  2. 
(Crocker  Estate  Company  to  whom 
it   may    concern Sept.    16.    1924 

Sept.  22,  1924  —  SW  NAYLOR  33.35 
NW  Chicago  rung  NW  alg  SW 
Naylor  33.35  SW  97  56  S  35  deg  15 
min  24  sec  B  32.50  N  50  deg  49  min 
06  sec  E  100.10  to  SW  Naylor  &  pt 
of  beg  ptn  lots  16  &  17  blk  6452 
Crocker  Amazon  Tract  Sub  No.  2. 
Crocker  Estate  Company  to  wliom 
it  may  concern   Sept.  16,  1924 


Recordett  Amount 

S<  pt.  18.  1924— NE  FIFTEENTH  & 
Hampshire  N  58xE  99.  E  W  Stone 
and  J   Gernctti   vs  G   Rebolini  .$367.58 

Si  pt.  18,  1924— NO.  1167-69-71  MAR- 
ket  St.  at  S  Market  bet.  7th  and  8tn 
Sts.  having  frontage  of  45  ft.  on 
Market  by  S  100  (known  as  Crystal 
Palace  Market).  Pioneer  Plate  & 
Window  Glass  Co  vs  The  Rosen 
blatt   Co    $96.75 

Sept.  18,  1924 — SW  NIAGARA  114.58 
NW  Mission  NW  SOxSW  80.18  Ptn 
Lot  10  Blk  3,  West  End  Map  No.  1. 
Gus  Steinman  vs  Maybell  &  Harry 
<•   Pinkerton    : $439.85 

Sept.  22.  1924 — E  WOOL  25  S  Eugenia 
S  25xE  70  (Ptn  Gift  Map  No.  1). 
Itudolph  Sahlberg  vs  Louis  Trebino 
$200 

Sept.  22,  1924— NE  ALLISON  225  NW 
Cross  NW  alg  Allison  25xNE  120 
being  NW  Vi  Lot  54,  Bernal  Hd. 
Assn.  San  Bruno  Lumlier  &  Sup- 
ply Co  vs  Lee   E  So   Relle $1190.5? 

Sept.  19.  1924— NW  18TH  AND  FOL- 
som.  N  50  X  \V  100.  Robt.  F.  Smith 
as  The  Robt.  F.  Smith  Co.,  vs.  P. 
Papadopoulos,  S.  Delenikos  and  G. 
Varsamopalos  as  People's  Restau- 
rant and  Sperios  Kordoulos  and  as 
Grecian    M:inufactnrinK    To.    ..$260.0" 

Sept.  IS,  1924 — NW  FOLSOM  140  NE 
18th  NE  82  NW  245  to  SE  Shotwell 
SW  72-8%  SE  122-6  SW  9-3%  SE 
122-6.  Arthur  S.  Bugbee  vs  New 
Parisian  Dyeing  &  Cleaning  Wks 
Inc.  and  J.  Allec   $1571.28 

Sept.  18.  1924— E  NINTH  AVE  275  N 
Geary  N  75  x  E  120  S  pari  to  E  9th 
Ave  75  W  to  pt  of  beg.  Pacific 
Manufacturing  Co.  vs  The  Roman 
Catholic  Archbishop  ot  San  Fran- 
cisco        $6615.5:; 

Kept.  23,  1924- SE  EDDY  &  MASON, 
No.  54  Mason  St.  Pioneer  Plate  & 
Window  Glass  Co.  vs.  I.  E.  Selix. 
$68.01 

Sept.  23,  1924— NW  18TH  AND  FOL- 
som  N  50  X  W  100.  Henry  Gervais 
vs.  P.  Papadopoulos,  S.  Delenikos 
and  G.  Varsamopalos  and  as  Rose 
Restaurant  &  People's  Restaurant 
and  S.  Kordoulis  and  as  Kordoulis 
Mfg.    Co $165 

Sept.  23.  1924— NB  MASON  &  LOM- 
bard  25  on  Mason  and  70  on  Lom- 
bard. Pioneer  Plate  &  Window 
Glass  Co.  vs.  Wm.  J.  Rassetto.  .$31.50 

Sept.  24,  1924— SW  MARKET  AND 
Fourth  (Pacific  Bldg.)  C  S  Mc- 
Nally.  $135;  Exposition  Woodwork- 
ing Co.  $3800.50  vs  Peoples  Drug 
Store,  Cora  J  Flood,  Gustave  Bren- 
ner, Jesse  Neubauer  and  Isidor 
Rosenberg 


RELEASE  OP  LIENS 
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Recorded  Amount 

Sept.  24,  1924— B  LARKIN  92-11  S 
Bush  S  44-7xE  84-6.  W  J  Part- 
ridge to  Conrad  and  May  Weil,  J 
P   Delaney   and   Jane   Doe   Watkins 

Sept.  24,  1924 — W  TWENTIETH  AVE 
200  S  Balboa  S  33-7xW  120.  Davis 
Hardwood  Co  to  Barry  Bros 

Sept.  24,  1924— E  HOWARD  195  S 
Twenty-fifth  S  25xE  115.  P  A 
Solax,  A  Fraumeni  and  J  R  Stewart 
lo  Dan  E  Ulrich  and  Patrick  Mc- 
Veigh      

Sept.  22,  1924 — NE  TWENTY'-NINTH 
and  Tiffany  Ave  E  alg  N  29th  St. 
234-11  to  cor.  formed  by  inter- 
section N  29th  with  NW  Mission 
NB  alg  NW  Mission  38-6  NW  200 
to  pt  on  SB  Tiffany  Ave  (which  pt 
is  dist  161.6  NB  from  pt  of  beg) 
SW  alg  SB  Tiffany  161-6  to  beg  pt 
Rancho  El  Rincon  de  las  Salinas 
Potrero  Viejo  or  Bernal  Rancho 
and  being  Lot  28  and  S  24  ft  Lot  27 
Tiffany  &  Dean  Map.  Jas  F  Cody 
to   Mary    or   Mary   A    Cody 

Sept.  20,  1924 — B  TWENTY-SIXTH 
Ave  175  N  Ulloa  N  25x120.  M  G 
Perry,  Samuel  Ginsberg  and  Harry 
Ginsberg  (as  Ginsberg  Tile  Co): 
F  Denucci:  John  Viotti  &  A  Fran- 
zetti;  Frank  Portnian  (as  Port- 
man's  Planing  Mill;  Acme  Lumber 
Co    to    John    N   and    Rose   Lepetich. 

Sept.  17,  1924— B  38TH  AVE.  250  S 
Lincoln  Way.  S  25  x  B  120.  L.  W. 
Copnik  to  St.  Francis  Realty  Co... — 


J 
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SHOP 

(4876)      XO.    2701    CAKLTON    ST.,     I'.r 

keley.     Shop. 
Owner — Standard   Die   &   Speciality   Ci 

3103   San   Pablo   Ave.,  Berkeley. 
Arehilect — Austin      Co.      of    Calif..      7i 

Santa  E"e  Bldg..  San  Francisco. 
Contractor — Austin     to,     of    Calit..     7< 

Santa  Fe  Bldg.,  S.  F.  .?17,:i' 


DWELLING 

4877)  NO.  1611  AND  1615  EUCLID  A\' 
Berkeley.      Dwelling. 

Owner--Mahel  Bramlage,  649  Arlingloii 
St.,  Berkeley. 

Architect — W.  A.  Doctor,  Bank  of  Italy 
Bldg.,    Oakland. 

Contractor — E.  Bramlage,  64',i  Arling- 
ton  St.,  Berkeley.  $'MH)l) 

DWELLING 

(4878)  NO.  1610  ALLSTON  WAY.  Ber- 
keley.     Dwelling. 

Owner — J.    W.    Davis,      2606      Bcnvenue, 

Berkeley. 
Architect— None.  $2500 

DWELLING 

(4879)  NO.  1765  TACOMA  ST.,  Ber- 
keley.    Dwelling. 

Owner — S.  M.  Hunter,  2103  Woolsey  St., 

Berkeley. 
Architect— None.  ?6.j0ii 


DWELLING 

(4880)  NO.  1354  SACRAMENTO  ST.. 
Berkeley.      Dwelling. 

Owner— H.  Adler,  1321  McGee  St.,  Ber- 
keley. 

Arrbilect— H.  M.  Little.  $287.'; 


ADDITION 

(48S1)      745    CENTRAL    AVE.    Alameda. 

Addition. 
Owner — Mrs.    D.    Donovich,    745    Central 

Ave.,    Alameda. 
Architect — None. 
Contractor   —    Boerner    &    White,    2414 

Prince   St.,   Berkeley.  $1000 


DWELLING 

(4882)  3262  THOMPSON  AVE.,  Ala- 
meda.  1-story   5-room   dwelling. 

Owner — Harry  W.  Hughes,  3409  Elm- 
wood   Ave.,    Oakland. 

Architect— None.  $4500 

September  18,   1924 
DWELLING 
(48S3)      1604  BROADWAY,  Alameda.   1- 

storv    5-room    dwelling. 
Owner — W.   E.   Willis,   1131   Adeline  St., 

Oakland. 
Architect — None.  $4000 


NOW  READY  FOR    DELIVERY — 

PRIDDI.B'S    T.\BL,ES.    called   "3700   Splay   Ba 
tions,"   for  ftuanlity    Sur«ej-or.s   and    OoDtractors. 

Loose    Leaves    in    Fabriknid    Covers    $3.50    Net,    Postpaid. 
Genuine   Leather   Covers   $5.50   Net,   Postpaid. 
Mail    Personal   Check    to   ARTHUR  PRIDDLB,   Publisher,   693   Mission 
St.,  San   Francisco,  Calif.,  U.   S.  A. 


ajtd   Other   Calcnla- 

Same    In 


DWELLINGS 

(4884)  E  106TH  AVE  490  .\  Foothill 
Blvd.  and  W  106th  Ave  490  N  Foot- 
hill Blvd.,  Oakland.  Two  one-story 
5-room    dwellings   and    garages. 

Owner — McNulty  Bros..  106th  Ave.  & 
Foothill    lllvd.,  Oakland. 

Architect— None.  $3300    each 


Oak- 


STOUE 

(4885)      NO.    3384    MAPLE    . 

land.      One-Story    store. 
Ownei — Geo.   C.   Ingersoll.   Premises. 
Architect — None. 
Contractor — McCrea,     Co.\     &     McCrea. 

2922  High  St.,  Oakland.  $1000 


DWELLING 

(1886)  N  D  ST.  50  W  91st  Ave.,  Oak- 
land.     One-Story    4-room    dwig. 

Owner— Wm.  E.  Pollard,  1263  7th  St., 
Oakland. 

.\rehitect — None.  $2100 


DWELLlNt; 

(4b.i7)  W  SIOVIONTV-SECOND  ,'\V10 
300  S  Spencer  St.,  Oakland.  One- 
story   2-room   dwelling. 

Owner — Stanton  Vierra,  953  72nd  Ave., 
Oakland. 

.\irhilcct — None.  $1000 


DWELLING 

(4888)      W  SPRUCE  75  S  Excelsior  Ave. 

Oakland.      One-storv    6-room    dwlg. 
owner  —  M.    F.    Smith,    1001    Excelsior 

Ave.,  Oakland. 
.'  rchitect — None.  $4500 


I  'WI'ILLi.M  . 

(4  889)  S  SI.XT'l-FIFTH  l.ill  E  San 
Pablo  Ave.,  Oakland.  One-story  1- 
room   dwelling. 

Owner-  A.  Mondino,  15;h  St.  nr  Kirk- 
ham    St.,    Oakland. 

.\iehilec't — None. 

Contractor — Alfred  Peterson,  3916  Lin- 
wood   Ave.,    Oakland.  $3500 


(48110)  NO.  4833  WALNUT  ST.,  Oak- 
land.     One-story    6-room    dwelling. 

Owner— Wm.  B.  Graybill,  4633  Walnut 
Ave.,  Oakland. 

.\rrhileet — None.  $4000 


GARAGE 

(1891)      N(J.  456  LEE  ST.,  Oakland.  One 

story   tile   garage. 
Owner— I.  L.  Roney,   1426  Franklin  St., 

Oakland. 
Architect — None. 
Contractor  —  Harry         Knight,         1426 

Franklin    St.,    Oakland.  $Ioi)(i 


DWELLING 

14892)      W     FOURTEENTH     AVE     r,»     S 

E-20th   St.,    Oakland.      One-story    5- 

room  dwelling. 
Owner — E.     J.     Blair,     1329     E-20th     St., 

Oakland. 
Architect — None.  $3000 


DWELLING 

(4893)      N    OUTLOOK    AVE     50    E    66th 

Ave.,    Oakland.      One-story    5-room 

dwelling. 
Owner — Wm.    Gibson,    3251    E-14th    St., 

Oakland. 
Architect — None. 
Contractor — Chas.    L.     Lyon,     3425    66th 

Ave.,  Oakland.  $3900 


DWELLING 

14894)      E     SIXTY-SIXTH     AVE     460     S 
Arthur   St..   Oakland.      One-story    6- 


Orin    Drive, 


room  dwelling 
iier— W.     E    .Blakeslee 

Oakland, 
.■hitecl — None 
iitraetor— .\.     K.    West.    352    24th    Si., 

Oakland.  $45nn 


I''VFT,L1M(; 

(4SB5)      NO.    6511    BECK    ST.,    Oakland. 

One-story    5-room    dwelling. 
Owner — .J.    P.    Ehrman,    1744    69th    Ave., 

Oakland. 
Architect — None.  $3500 

DWELLfNG 

(4896)      N    ARIZONA    440    E    Maple    St., 

Oakland.     One-story  5-room  dwlg. 
Owner — Augusta  Vargas. 
Architect — None. 
Contractor — L.    Zwaal.    2748    Monticello 

Ave..    Oakland.  $.'!250 

DWELLING 

X4S97)      W      SEVENTY-EIGHTH     AVE. 

78  S  Holly.   Oaklanfl.      One-storv   4- 

room   dwelliiiL"-. 
Owner — W.    W.      Hellman,      1751      68th 

Ave..   Oakland. 
.\rehitect — None.  $1900 
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Saturday,    September    27,    1924 


BKICK    BUDG. 

(48!)8)     LOTS  1,  2  AND  3,  BLK.  C,  Map 
of   Kenwood    Park,   Oakland,      Gen- 
eral     construction      1-story      brick 
auto  sales  and  service   bldg. 
Owner — Geo.  C.  and  Emma  Frates,  1«37 

89th  Ave.,  Oakland. 
Architect    —    A.    W.     Smith,    American 

Bank    Bldg-.,    Oakland. 
Contractor— G.    A.    Scott,    675    23rd    St., 

Oakland. 
Filed  Sept.   17,   1924.  Dated  Sept.  12,  '24 

Steel    girders    in    place    $3925 

1st    coat    plaster     3925 

Completed      3925 

Usual    35    days    3925 

TOTAL  COST,  $15,700 
Bond,  $8000.  Sureties,  C.  M.  MacGre- 
gor  and  Alice  M.  Scott.  Forfeit,  $10.00 
per  day.  Limit,  75  days  from  date. 
Plans   and    specifications    filed. 


DWELLING 

(4899)     NO.    1940    HOPKINS,    Berkeley. 

Dwelling. 
Owner — T.     Jensen,     1312     Ashby     Ave., 

Berkeley. 
Architect — None. 
Contractor — Walter        Sorenson,       2940 

Piedmont    Ave.,   Berkeley.  $9000 


ST., 


DWELLING 

(4900)      NO.    1271      SIXTY-FIFTH 

Berkeley.      Dwelling. 
Owner— John     Baleria,     1268     65th     St., 

Berkeley. 
Architect — None. 
Contractor  —  Anderson    Shepherd,    1320 

Brush    St.,    Berkeley.  $2950 


REPAIRS 

(4901)  COR.  CEDAR  &  SPRUCE  STS., 
Berkeley.      Repairs. 

Owner  —  F.  Avery,  General  Manager, 
St.   Mark's   Parish,   Berkeley. 

Architect — None. 

Contractor — Fred  Ingram,  1956  Univer- 
sity Ave.,  Berkeley.  $1000 


DWELLING 
(4902)    NO.    151 

Dwelling. 
Owner — J.  Smith. 
Architect — None. 
Contractor  —  Heath      & 

American  Bank  Bldg, 


FRANCISCO,   Berkeley 


Wendt,      516 
Berkeley. 

$3500 


DWELLING 

(4903)      N    CUNNINGHAM   AVE.    200    N 

Davenport,    Oakland.    1-story   3-rm. 

dwelling. 
Owner — F.    J.    Pernett,      Sunset     Drive, 

Oakland. 
Architect — None.  J2000 


DWELLING 

(4904)  E  EVERETT  AVE.  60  N  Gal- 
vin  St.,  Oakland.  l-,story  5-room 
dwelling  and  garage.' 

Owner  —   Mrs.   M.   Dunn,   1105   Everett 

Ave.,   Oakland. 
Architect — None. 
Contractor — J.   W.  Monroe,   5538   Clare- 

mont  Ave..   Oakland.  $5000 

(4905)  123  BAY  PLACE,  Oakland.  3- 
story    62-room   brick   and    tile    apt."*. 

Owner — A.    A.    Claassen,    1536    Franklin 

St.,  Oakland. 
Architect — C.  N.  Burrell,  American  Bk. 

Bldg.,   Oakland. 
Contractor  —  Sommarstrom    Bros.,    153G 

Franklin   St.,  Oakland.  $65,000 


DWELLING 

(4906)  2025  ROSEDAL'E  AVE,  Oak- 
land. 1-story  5-room  dwelling. 

Owner — Mrs.  S.  MacCurdy,  4020  San 
Juan    St.,    Oakland. 

Architect — None. 

Contractor  —  C.  L.  Benjegerdea,  2129 
East   24th   St.,   Oakland.  $3650 


DWELLING 

(4907)  S  BONA  ST.  100  W  Sunset  Ave 
Oakland.    1-story   5-roora   dwelling. 

Owner — James   Arnodo,      1629     Lincoln 

.^ve.,   Alameda. 
Architect— None.  $3200 

DWELLING 

(4908)  N  BRIGHTON  AVE.  50  W  Park 
Blvd.,  Oakland.  1-story  5-room 
dwelling. 

Owner — G.    P.    Guyot,   4003   Park  Blvd., 

Oakland. 
.Architect — None.  ?3S00 


DWELLINGS 
(4909)     '821     827 

St.,    Oakland. 

dwellings. 


FORTY-ISlEVENTH 

T\v:,    l-.slory    5-vooi 


Owner — Alberto    Maracconl,    4711   West 

Street,   Oakland. 
Architect — None. 
Contractor  —  Pio  Benassini,  5239  Boyd 

Ave.,  Oakland.  $3500  each 

DWELLING  ~ 

(491(^)     3201    NICOL      AVE.,      Oakland. 

1-story  4-room  dwelling. 
Owner  —  Gilbert  Busewell,   3201   Nlcol 

Ave.,      Oakland.       1-story      4-room 

dwelling. 
Architect — None. 
Contractor — Geo.   Mann,   1222   5th   Ave., 

Oakland.  J3500 


DWELLING 

(4911)       N    BOULEVARD    AVAY,      182    E 

Warfield  Ave.,  Oakland.     1-story  5- 

room  dwelling. 
Owner — A.    P.    Anderson,    1110    Warfield 

Ave.,   Oakland. 
Architect— None..  $4000 


DWELLING 

(4912)  E  106TH  AVE.  155  S  Bigger- 
eau,  Oakland.  1-story  4-room 
dwelling. 

Owner — J.  Wilson,  4726  Fair  Ave.,  Oak- 
land. 

Architect— None.  $2000 


DWELLING 
(4913)         272i 

2-story 

rage. 
Owner  —  F.   H.    Oldershaw, 

fornia  St.,  Oakland. 
Architect — None. 
Contractor — W.   R.   Brookes, 

fornia  St.,   Oakland. 


Oakland, 
and    ga- 


ADDITION 

(4914)      2108    EIGHTH    AVE 

Addition. 
Owner — Chas.    Cambell,    2108    8th 

Oakland. 
Architect — None. 


$t7.-,(l 

Oakland. 

Ave., 
;iii00 


FLATS,    STORES 

(4915)       SE     COR.     TWENTY-FOURTH 

Ave.    and    Foothill    Blvd.,    Oakland. 

2-story    6-room    flats   and    stores. 
Owner — Joe  Bertoldi   and   Al   L.   Cuneo, 

5628  Vicenti   St..   Oakland. 
Architect — None. 
Contractor — Joe.    Bertoldi,    5628   Vicenti 

St.,    Oakland.  $5000 


DWELLING 

{4SI16)       W    MONTICELLO    AVE.    200    N 

'  Virginia.      1-story   5-room    dwlg. 
Owner  —  G.    H.    Mosebach,    2325    Santa 

Clara  Ave.,  Alameda. 
Architect— None.  $3000 


DWELLING 

(4917)       1333    E-THIRTY''-FOURTH    ST., 

Oakland.     1-story   5-room  dwelling 

and  garage. 
Owner  —  Ernest     E.     Cinnamond.     2.107 

60th   Ave.,   Oakland. 
Architect — None. 
Contractor — L.   H.   Legris,    1351    Hampel 

St.,    Oakland.  $3750 


DWELLING 

(4918)  NO.  2446  CALIFORNIA,  Berke- 
ley.     Dwelling. 

Owner — A.  Patterson,  1545  Dwight  Way, 
Berkeley. 

Architect— None.  $4000 


DWELLING 

(4919)    NO.  1738  FRANCISCO.  Berkeley. 

Dwelling. 
Owner — A.  Blithwood,  1753  Virginia  St., 

Berkeley. 
Architect — Nont.  $3800 


DWELLING 

(4920)  NO.  831  SAN  MATEO  ST.,  Ber- 
keley.    Dwelling. 

Owner — J.  Cooley,  Richmond,  Calif. 

Architect — C.  R.  Madisen,  Shattuck  and 
Addison   St.,  Berkeley. 

Contractor — Mason-McDuffie,  Shattuck 
and  Addison  St.,  Berkeley.         $4000 


DWELLING 

(4921)  NO.  506  SANTA  CLARA,  Ber- 
keley.    Dwelling. 

Owner — Wm.  Mathews,  Ridgeway  Apts. 
Berkeley. 

Architect — None. 

Contractor — J.  Altermath,  1911  Wal- 
nut St.,  Berkeley.  $5000 


DWELLING 

(4922)  NO.  2233  SPAULDING,  Berkeley 
Dwelling. 

Owner — J.  Fritz,  1437  Henry  St.,  Ber- 
keley. 

Architect — None,  $2500 


DWELLING 

(4923)      NO.   1430  STANNAGE,  Berkeley 

Dwleling. 
rnvner — J.   Langel.    1530    5th    St..   Bkly 
lontractor  —  Forsyth,    1111    San    Pabln 
Ave.,    Berkeley.  $35imi 


DWELLING 

14924)     NO.  1405  TENTH  ST.,  Berkeley 

Dwelling. 
Owner  —  Alameda  Investment  Co.,  703 

Syndicate  Bldg.,  Berkeley. 
Architect — None.  $3000 


DWELLING 

(4925)     NO.  1409  TENTH  ST.,  Berkel<  > 

Dwelling. 
Owner  , —  Alameda   Investment  Co.,  '!<'.: 

Syndicate  Bldg.,  uerKeley. 
.Vri'hilecl — None.  $30imi 


GARAGE 

(4926)  NO.  151  TUNNEL  ROAD,  Ber- 
keley.    Garage. 

Owner— Chas.  Duttains,  Premises. 

Architect — None. 

Contractor — Tranmal  &  Bradhoff,  48:: 
Crescent  St.,  Berkeley.  $120n 


DWELLING 

(4927))  NO.  2257  VIRGINIA  ST.,  Ber- 
keley.    Dwelling. 

Owner— Rugh  &  Goldsworthy,  598  22n<l 
St..  Oakland. 

Architect — A.  Goldsworthy,  856  20lli 
St.,   Oakland.  $70nii 


DWELLINGS 

(492S)      NO.   3056-3062  BIRDSALL  AVI-; 

Oakland.       Two     one-story    6-room 

d^vellings. 
Owner— K.  A.  Johanson,  2429  13th  Av. 

Oakland. 
Architect — None.  $3300  e., 


DWELLINGS 

(4929)      NO.  3068-1074  BIRDSALL  AVE.. 

Oakland.       Two    one-story    6-room 

dwellings. 
Owner — K.  A.  Johanson,  2429  13th  Ave., 

Oakland. 
.\rchitect — None.  $3000   ea 


DWELLING 

(4930)      E    EL    CENTRO    AVE       100      S 

Hollywood   Ave.,  Oakland.         Two- 

storv   7-room  dwelling. 
Owner— Mrs.  E.  M.  Cukrov,  321  21st  St., 

Oakland. 
Architect  —  Hutchinson    &    Mills,    1214 

Webster  St.,  Oakland.  $6000 


DWELLING 

(4931)      N     HILGIRT     CIRCLE 

Kenwyn  Road,  Oakland 

6-   room   dwelling. 
Owner— Helen   R.   Westlake,   32 

ket  St.,  Oakland. 
Architect — None. 
Contractor   —   Morgensen    Bros.,      5661 

Broadway,  Oakland.  $6(ifHi 


150     W 
One-story 


Mar- 


DW  BILLING 

(4932)      NO.  5127  LAWTON  AVE.   (rear) 
Oakland.      One-stury   4-room   dwlg. 
Owner — A.  Ronconi,   Premises. 
Arciiitect — None.  $2000 


DV'ELLING 

(4933)      NO.    1956   EIGHTY-NINTH   AV, 

Oakland.      One-story    4-room    dwlg. 
Owner — W.    B.    Wilcox,    2200    99th    Ave., 

Oakland. 
Architect — None. 
Contractor— G.   E.   Nickerson.   1040    98t:i 

Ave.,    Oakland. 


$2000 


ADDITION 

(4934)      107TH     AVE     &     HOLLYWOOD 

Blvd.,   Oakland.      Brick  addition. 
Owner — Fageol  Motor  Co.,  Premises. 
Architect — None. 
Contractor — E.    T.    Leiter    &    Son,    3601 

West  St.,  Oakland.  $4750 


DWELLING 

(4935)  E  SEVENTY-FIFTH  AVE  200 
S  Hillside,  Oakland.  One-story  5- 
room  dwelling. 

Owner — Otis  Lang.  2442  76th  Ave.,  Oak- 
land. 
Architect — None.  $2000 

DWELLING 

(4936)  NO.  929  E-TWENTY-SECOND 
St.,  Oakland.  One-story  5-room 
dwelling  and  garage. 

t)\vner — K.  A.  Johanson,  2429  13th  Ave, 

Oakland. 
Architect — None.  $3150 


■\irtla>,    Septi-mtiri-    27,    1!12I 
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i\KI. LINUS 

•:i7l»      NO.  3007   AND  3015  MILBUAG 

Avf..    (jHkland.      Two   oiic-story    5- 

roiim    dwelllns   and    two    one-story 

b-iirageH. 
-Miir— W.    A.    Croll.    l»L'l     6;ilh    Ave., 

Oaklaixl. 
.    hlticl — Ni>no   .  H2j0   each 


;  AllAOK.   ETC. 

SW  TWKNTW-SKOOND  &  CHESTNUT, 
Oakland.      One-siory    brick    garage 
and   warehou.so. 
iwner — Sh.-rnian   Clay  &   Co.,   Hlh  and 
Clay   Sts.,   Oakland. 
.  hllect — Noni-. 

Mtractor — H  .J.  Chrlstensen,  505  17th 
:^l.,  Oakland.  {19,U00 

NOTK: — Recorded    contract    reported 
l>t.    16,    1924. 


lOHE 
■;t8)      LOTS  9  AND  10  BLK  F.  Orland 

Heights  Tract,  Oakland.     All   work 

for   one-story    frame      and      stucco 

.•store  and   living  rooms. 
A  iier — F.  F.  Ander.son,   25U3  Webb  St., 

Alameda. 

hiit-ct — None. 
iitraitor — G.  H.  IJutzbacli  &  Son,  8030 

10-14ih   St.,   Oakland. 
I'd  Si-pl.   2«,  •21.     Dated  Sept.   18,  "24. 

Frame   up    $1198.75 

I'.rown    coated    1198.7S 

Wh.ii  completed    1198.75 

r.sual   35   days 1198.75 

TOTAL  COST,  $4795.00 
lid,  none.  Limit,  90  working  days. 
•  rfeit,  plans  and  specifications,  none. 


BUILDING 

(4939)      BLK   5,  Newark.      All   work  for 

one-story   frame   building. 
Owner — California  City  &  County  Land 

Company. 
Architect   . —   John      Carl    Thayer,      251 

Kearny  St.,  San  Francisco. 
Contractor — C.  A.  Tornell  and  A.  Ceder- 
borg,    457    Douglass   St.,   San   Fran- 
cisco. 
Filed  Sept.   20,  '24.     Dated  Sept.   3  0,  '24. 

Foundation    completed    $   2,500 

iloof    on    5,000 

When  plastered    5,000 

When    completed     7,500 

Csual    35   days 15,000 

TOTAL,  COST,  $35,000 
iJond,  none.  Limit,  Mar.  1,  1925.  For- 
feit, -none.  Plans  and  specifications 
filed. 


RESIDENCE 

(4940)  2530  COLLEGE  AVE.,  Berkeley 
Residence. 

Owner — H.    B.    Pasmore,    291    Alvarado 

Rd.,   Berkeley. 
Architect — L.  M.  Upton,  3025  HUIegass, 

Berkeley. 
Contractor — H.   E.    Johnson,    San  Lean- 

dro.  Cal.  $4300 

ALTERATIONS 

(4941)  1514    MILVIA    ST.,    Berkeley. 
Alterations. 

Owner — Josephine    Moran,    1514    Milvla 

•St.,  Berkeley. 
Architect — None. 
Contractor    —    E.     N.     Bertheaw,     732 

Cragmont  Ave.,  Berkeley.  $2000 

DWELLINGS 

(4942)  3U12,  3018,  3024,  3026,  3106. 
3112,  3118,  and  3124  Kingsland  Ave. 
Oakland.  Eight  1-story  5-room 
dwellings. 

Owner — J.    B.    Peppin,    851    Trestle   Glen 

Rd.,    Oakland. 
Architect — .None.  $1000    each 


DWELLINGS 

(4943)       3001),     3006.     3030    KINGSLAND 

Ave.,     Oakland.       Three    1-story    6- 

room    dwellings. 
Owner — J.    B.    Peppin,    851    Trestle   Glen 

Rd.,   Oakland. 
Architect — None.  $4200  each 


DWELLING 

(4944)  3100    KINGSLAND    AVE.,    Oak- 
land,      l-storv    5-room    dwelling. 

Owner — J.   B.    Peppin,    851    Trestle   Glen 

Rd.,    Oakland. 
Architect — None.  $4250 

STORES 

(4945)  N    HOPKINS   ST.,    50    E    Canon 
St..    Oakland.      1 -story    stores. 

Owner — E.   McEIhenney. 
Architect — None. 

Contractor — J.    B.    Petersen,    2053    38th 
Ave.,    Oakland.  $5000 


i>wi:llin(! 

(4946)  .N  CARSON  ST.,  200  W  Sum- 
mit Drive,  Oakland.  1-.«t..iy  4- 
room  dwelling. 

Owner — C.  c.  Hoysen,  2354  26lh  Ave., 
Oakland. 

Architect — .None.  $2000 


nWICLLlNC, 

(4947)      W    PORTAL   AVE.    350    E    Wa- 

wona    Ave.,    Oakland.       2-story    7- 

room   dwelling. 
Owner — Alder    &    Clark,      2907    Florida 

St.,  Oakland.  $7000 


DWELLINGS 

(4948)       S    LOGAN    ST.,    40-80    E    27TH 

Ave.,  Oakland.     Two   -story  5-room 

dwellings    and    garages. 
Owner — Edw.    J.    McOscar,    3301    E-23rd 

St.,    Oakland. 
.\rchitect — None.  $4100  each 


DWELLING 

(4949)  E  SIXTY-SEVE.NTH  AVE.,  200 
S  Avenal  Ave.,  Oakland.  1-story 
4 -room  dwelling. 

Owner — A.   W.   Croll. 

Architect — None. 

Contractor — F.  J.  Theile.  3221  Thomp- 
son   Ave,    Alameda.  $3000 


DWELLING 

14950)  K  SEVENTEENTH  AVE.,  65  S 
E-24lh  St.,  Oakland.  1-story  5- 
room    dwelling. 

Owner — .i^rabelle  Siemsen,  3619  Mar- 
ket St.,  Oakland. 

Architect — None. 

Contractor — A.  Visser,  3619  Market  St., 
Oakland.  $3000 

(4951)  E  MERRIE  WOOD  DR.,  2000  N 
Moraga  Rd.,  Oakland.  1-story  3- 
room    dwelling. 

Owner — Mrs.  James  Fife,  Jr.,  928  Myr- 
tle  St.,   Oakland. 

Architect — None. 

Contractor — Lee  Davis,  R.  F  D..  Box 
237G,   Oakland.  $1000 


DWELLING 

(4952)      W   SEVE.NTY-SEVENTH   AVE., 

226    S    Foothill    Blvd..    Oakland.      1- 

story   6-room   dwelling. 
Owner — Wm.    Klaes.    Oakland. 
Architect — None.  $3500 


DWELLING 

(4953)     E.  BELLAIRE  PL.,  205  N  Lynde 

St.,  Oakland.     1-story  5-room  dwlg. 
Owner — G,     T.    Adams,     1458    Alice    St., 

Oakland. 
Architect — None.  $4000 


FL.A.TS 

(4954)       3115    THIRTEENTH    AVENUE. 

Oakland.      2-stury  8-room  flats  and 

garage. 
Owner — Mrs.    M.    E.    Bergan,    1820    6th 

Ave.,    Oakland. 
Architect — None. 
Contractor — D.    W.    VanHorn,    6004    Mo- 

nadnock   Way,   Oakland.  $6300 


DWELLING 

(4955)        1731     SIXTY-SEVENTH    AVE., 

Oaliland.     1-story  5-room  dwelling 

and    garage. 
Owner — Henry     Abel,     1657     80th     Ave., 

Oakland. 
Architect — None.  $3250 


DWELLING 

(4956)  S  BUENA  VISTA  AVE.,  700  E 
Acacia  St.,  Oakland.  1%-story  5- 
room   dwelling  and  garage. 

Owner — Mrs.  Ro.sa  Moore,  1540  McAl- 
lister   St.,    S.    F. 

Architect — None. 

Contractor — O.  T.  Petersen,  2034  17th 
Ave.,  Oakland.  $5300 


DWLG..    STORE. 

(4957)       S    BROOKDALE    AVE.,    144    W 

Monticello    Ave.,    Oakland.     1-story 

5-room    dwelling    and    store. 
Owner — F.  F.  Anderson.  2450  23rd  Ave., 

Oakland. 
Architect — None, 
Contractor   —   G.    H.    Butzback    &    Son. 

8030    E-14th    St..    Oakland.         $4800 


DWELLING 

(4958)  NE  COR.  FIFTY--NINTH  AVE. 
and  Roberts  St.,  Oakland.  1-story 
o-room    dwelling   and   garage. 

Owner — C.  F.  Malley,  652  30th  St.,  Oak- 
land. 

Architect — None.  $4500 


DWELLING 

(4959)  NE  COR.  TWENTY-NINTH 
Ave.  and  Brann  St.,  Oakland.  1- 
story   5-room  dwelling  and   garage. 
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Owner — G.    Genericli,    B90    Walla    Vista 

Ave.,  Oakland. 
Architect — None.  $4500 


DWELLING 

(4960)      W    107TH    AVE.,    150    S    Royal 

Ann  Ave.,  Oakland.   1-story  4-room 

dwelling. 
Owner — Ernest  Mosca,   900   Moor   Park, 

Oakland. 
Architect — None. 
Contractor    —    Joe.    Bettencourt,      1312 

96th  Ave..  Oakland.  $2000 


MICMORIAL  HALL 

(4961)        SW      SIDE      COUNTY      ROAD 
leading    through    town    of    Center- 
ville,    the   same    being   E   corner   of 
land    belonging   to    St.   James   Epis- 
copal   Church,    running    thence    SE 
125   ft.   SW    190   ft.   NW   in   a  direct 
line,    to    the    S    cor.    of    said    land, 
thence    NE    to    place    of    beginning. 
General  construction   1-story  mem- 
orial hall. 
Owner — The   Protestant   Episcopal   Bis- 
hop of  Calif.,  a  corp.,  S.  F. 
-Vrchitect    and    Contractor — R.    A.    Grif- 
fin,  Irvington,   Alameda   Co.,   Cal. 
Filed  Sept.  22,  1924.  Dated  Sept.  15,  1924 

Frame    is    up    $836 

1st   coat   plaster    836 

Completed      836 

Usual    35    days    836 

TOTAi,  COST,  $3344 
Bond,  $1700.  Sureties,  K.  F.  Reynolds 
and  P.  W.  Blacow.  Forfeit,  limit,  none. 
Plans  and  specifications  filed. 


RESIDENCE 

(4962)  LOT  43,  BLK.  D,  Maxwell  Park 
Oakland.  General  construction  1- 
story  7-room  wooden  frame  and 
stucco  residencee  with  double  ga- 
rage in  basement. 

Owner — A.    A.    Oliveira,    1800    39th   Ave., 

Oakland. 
Architect  and   Contractor — L.  H.    Covey 
and   M.   A.    Rose,    (Covey   &   Rose), 
427    Adams    St.,    Oakland. 
Filed  Sept.  22,  1924.  Dated  June  24,  1924 

June  1,  advance  payment   $   750 

When   flooring    is    laid 1660 

When    ready    tor    plaster    2410 

AVhen    plastering    is    complete..    2410 

Usual    35    days    2410 

TOTAL  COST,  $9640 
Bond,  sureties,  forfeit,  none.  Limit,  90 
working  days  after  June  19,  1924. 
Plans   and   specifications  filed. 

DWELLING 

(4963)  1142  ARCH  ST.,  Berkeley. 
Dwelling. 

Owner — S.    R.     Coffee,     1835     Delaware 

St.,  Bekreley. 
Architect — None.  $3500 

DWELLING 

(4964)  1519  GRANT  STREET,  Berke- 
ley.  Dwelling. 

Owner  —  W.   H.    Ellis,   1519   Grant  St., 

Berkeley. 
Architect — None. 
Designer   &   Contractor — Jas.    Pedgrift, 

4106    Broadway,   Oakland.  $3000 

APARTMENTS 

(4965)  NE  FIFTEENTH  ST.  82  W 
12th  Ave.,  Oakland.  2-story  16-rm. 
apartments   and   garage. 

Owner — H.   F.   Pearee,   S05  Madison   St., 

Oakland. 
Architect — None. 
Contractor — Grigsby    Bros.,      2520      9th 

Ave.,    Oakland.  $11,000 

GARAGE 

(4966)  NE  COR.  E-POURTEENTH  ST. 
and  86th  Ave.,  Oakland.  1-story 
brick  garage. 

Owner — G.  C.  Frates,  Elmhurst  Garage, 

Oakland. 
Architect — A.   W.   Smith,  American   Bk. 

Bldg.,  Oakland. 
Contractor — Geo.  A.  Scott,  685  23rd  St., 

Oakland.  $15,700 

SERVICE  STATION 

(4967)  1401  EAST  TWELFTH  ST., 
Oakland.   1-story   service  station. 

Owner — Wheaton  &  Wheaton,  2031  19th 

Ave.,    Oakland. 
Architect — None.  $1500 

DWELLING 

(496S)      E  MAPLE   AVE.    80   N  Hopkins 

St.,   Oakland.   1-story  5-room  dwlg. 
Owner — Chas.  Noller,  3045  Madeline  St. 

Oakland. 
Architect — None. 
Contractor — A.   Anderson,   3212   Florida 

St.,  Oakland.  $3850 
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f«wTpARKER  AVE.   133   N  Foot- 
hill Blvd.,  Oakland.  1-story  4-room 

Owner— Jo"lSi  Tell,  3128  C3rd  Ave.,  Oak- 
land. 
Architect — Kone. 
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DWELLING 


Saturday,    September    27.    13-- 


$3500 


DWELLINGS 

*' Ave.'  and  Bi^ch'st.ro'akland.  Three 
1-siory    4-room   dwellings   and   ga- 

Owne^?^.    F.    Miller,    1306    Brush    St., 

Oakland.  ,„--a  .,„«h 

Architect— Xone^ *26oO  each 

?4^9n)'^"^EL  CAMILE  AVE  140  W  55th 
Ave.,  Oakland.  1-story  = 'i™'*^ 

Owner— E.  E.  Rollin,  3" 
Oakland. 

Architect — None. 


room  dwlg 
Athol  Avenue 

$3000 


DWELLING 
(4972)      S    MAINE    ST. 
Avenue.    Oakland. 

Ownt^— N."l!  Clark,   3243  Maine  Street 

Oakland. 
Architect — None. 


132    W    Laurel 
1-story    3-room 


$1200 


?4^7f  ^"sE%OR.  ROSE  AND  CANNING 
Sts.,  Oakland.  1-story  6-roora  two- 
family   dwelling. 

Owner— G.  M.  Morgan,  5912  Canning  St 
Oakland. 

Architect— None.  ,      ^,,    ,c,v,    ct 

Contractor— J.  A.  Lloyd,  617  36th  St.. 
Oakland.  »3800 

?4^7f)^'^NW  COR.  PROSPECT  AND 
Spruce  Sts.,  Oakland.  1-story  6-rm. 
dwelling.  .,„„   t. 

Owner Thos.  L.  Galliano,  4100  Ran- 
dolph  Ave.,   Oakland. 

Architect — None.  JdOUU 

(4975)  W  THIRTY-FIFTH  .A.VE.  106 
N  E-14th  St.,  Oakland.  1-story 
brick  shop.  ,  .^.    _^ 

Owner— J.  N.  Pauls,  3422  East-14th  St., 

Oakland.  tiinn 

Architect — None.  »i*u« 

(4976)  E  ONE  HUNDRED  SIXTH  AV. 
590  640  690  N  Foothill  Blvd.,  Oak- 
land. 3  1-story  5-room  dwellings. 

Owner — McAnulty    Bros.,    106th    .4.ve.    & 

Foothill   Blvd.,    Oakland. 
Architect— None^ ?3000    each 

DWELLING  _    .,   „,  ^ 

(4977)  S  CALIFORNIA  ST.  64  W  Lau- 
rel Ave..  Oakland.  1-story  5-room 
dwelling. 

Owner— Justus    Norris,     2326     Webster 

Oakland. 
Architect — None.  „,„„    ^r,      , 

Contractor— R.  E.  Norris,  3466  Wood- 
ruff Ave.,  Oakland.  $3000 

DWELLING 

(4978)  W  LAUREL  AVE.  64  S  Cali- 
fornia St.,  Oakland.  1-story  5-room 
dwelling.  _,  , 

Owner — Justus  Norris,  2326  T^  ebster, 
Oakland. 

Architect — None. 

Contractor — Pi.  E.  Norris,  3466  Wood- 
ruff Ave.,  Oakland.  $3000 


DWELLINGS 

(4979)      W  ONE  HUNDRED  SIXTH  AV. 

590    640   N   Foothill  Blvd.,   Oakland. 

Two   1-siory  4-roo  mdwellings. 
Owner — McAnulty    Bros.,    106th   Ave.    & 

Foothill  Blvd.,  Oakland. 
Architect — None.  $3000  each 


DWELLING 

(4980)  NO.  604  COLUSA  ST.,  Berkeley. 
Dwelling. 

Owner — V.  Bogard,  1915  Vj  Oregon  St.. 
Berkeley. 

Architect — Robt.  Shields. 

Contractor — Robt.  Shields,  1646  Wal- 
nut  St.,  Berkeley.  $5000 

DWELLING 

(4981     NO.     2532    HILGARD,    Berkeley. 

Dwelling. 
Owner — E.    H.   Carlson,    744    Church   St., 

San    Francisco. 
Architect — None.  $6000 


DWELLING 

(4982)      NO.    1120    ADDISON,    Berkeley. 

Dwelling. 
Owner— E.    Perry,    2330    8th   St.,    Bkly. 
Architect — None.  $1700 


(4  983>     NO.    871    INDIAN    ROCK.    Ber 

keley.     Dwelling. 
Owner — C.    B.    Crane,    2695    Cedar    St. 

Berkeley. 
Architect — None.  $ 


00 


ALTERATION.S 

(4984)      NO.   2318   WARD  ST..  Berkeley. 

Owner— C.     H.     Wood,     2319     Ward     St., 

Berkeley. 
Architect— Noue.  $10,000 

DWELLING 

(  41183)      SIXTY-THIRD   near   Grove   St., 

Berkeley.      Dwelling. 
Owner — I".    D.   Emerson,  Napa,   Calif. 
Architect — Calif.   Building  Co. 
Contractor — California    Bldg.    Co..    1636 

Franklin    St.,    Oakland.  $14,000 


DWLG.  &  STORE 

(4991)  SE  CORNER  ONE  HUNDRED 
fifth  Ave.  and  Biggareau,  Oakland 
1-story  4-room  dwelling  and  store. 

Owner — E.  B.  and  A.  L.  Stone,  804  Glaus 
Spreckcls  Bldg.,  S.  F. 

Architect — None.  $5886 


DWELLING 

(4992)  E  MIDVALE  AVE  140  S  Cali- 
fornia, Oakland.  1-story  6-room 
dwelling. 

Owner  —  M.  Frink,  3303  Maple  Ave., 
Oakland. 


Architect — None. 

Contractor — Burton  Leekins,  2981  Hop- 
kins  St.,   Oakland.  $3500 


Ber- 


DWELLING 

(4986)      NO.     1518     ASIIBY    AVE., 

keley.     Dwelling. 
Owner — VV.     J.     Bland,     1680     16th     St., 

Oakland. 
Architect  —  National    Mills,    High    and 

Tidewater  Sts..  Oakland. 
Contractor — O.  D.  Carper,  1124  Hampeli 

St.,   Oakland.  *3500 


ADDITION 

(4993)      W     THIRTY-SEVENTH     AVE. 

120    N    E-14th    St.,    Oakland.    Brick 

addition. 
Owner — Sulmock     Furniture    Co.,     1501 

37th   Ave.,   Oakland. 
Architect — A.   W.   Smith,  Annerican  Bk. 

Bldg.,   Oakland.  $5000 


WAREHOUSE 

(4987)      THIRD    AND    CAMELlA     STS, 

Berkelely.     Warehouse. 
Owner — California    Ink    Co..    Premises. 
Architect — V.  H.  Ross.  San  Francisco. 
Contractor — K.    E.    Parker,    519   Califnr- 

nia    St..    .San    Francisco.  $5000 


DWELLING 

(4994)     3712  PORTER  ST.,  Oakland.   1- 

story  5-room  dwelling. 
Owner   —   L.    Graham,    2327    64th   Ave., 

Oakland. 
Architect — None.  $3000 


FRAT  HOUSE 

(4988)  NO.  2425  RIDGE  ItOAD.  Ber- 
keley.    Fraternity  house. 

Owner  —  Abracadabra  House  Associa- 
ti(jn,   U.  C,  Berkeley. 

Architect  —  Lionel  Pries.  809  Mech. 
Inst.  Bldg.,  San  Francisco. 

(Contractor — Allen  &  Conrad,  357  12th 
St.,    Oakland.  $30,000 


(4995)  4337  EDGEWOOD  AVE..  Oak- 
land.  1-story   5-room   dwelling. 

Owner  —  G.  A.  Sissons,  1417  3rd  Ave., 
Oakland. 

Architect — None. 

Contractor — A.  C.  Sharp,  1327  E-28th-St 
Oakland.  $5500 


DWELLING 

(4989)      NO.   1610  PORTL.^ND,  Berkeley 

Dwelling. 
Owner — R.    H.    Witherspoon,    Ordway   & 

Sonoma  Sis.,  Berkeley. 
Architect — None. 
(  ontractnr — Hanlon  &  Steele,  834  Santa 

Barbara  Road,  Bkly.  $3500 


ALTERATIONS 

(4996)      1450    THIRTY-FOURTH    AVE., 

Oakland.   Alterations. 
Owner — A.    G.   Russell,    1450    34fh   Ave., 

Oakland. 
Architect — None.  $3000 


DWELLING 

(4997)  791  SANTA  RAY  AVE.  Oakland 
1-story   6-room  dwelling. 

Owner — R.  Cormack,  391  43rd  St.,  Oak- 
land. 

Architect — None.  $5000 


FRAT   HOUSE 

NO.    1734      EUCLID      AVE..      Berkeley. 
Fraternity  house. 

Owner — Tau  Kappa  Epsilon,  U.  C,  Bkly 

Architect — Ma.slen    &   Hurd.   S.   F. 

(  on  tractor — Mason-McDuflie    Co.,    Addi- 
son  and   Shattuck.   Berkeley. 
NOTE: — Recorded    contract    reported 

Sept.    15,    1924. 


DWELLING 

(4998)  N  HALEY  ST.  300  S  Hopkins 
St.,  Oakland.  1-story  10-room  3- 
family   dwelling. 

Owner — J.  Norris,  2326  Webster  St., 
Oakland. 

Architect — None. 

Contractor — R.  E.  Norris,  3466  Wood- 
ruff Ave.,  Oakland.  $5000 


STORES 

(4990)      E  PIEDMONT  AVE.   100  E  Yo- 

semite,   Oakland.   1-story  stores. 
Owner — A.  S.  Hardeas,  178  Grand  Ave., 

Oakland. 
Architect — -None. 
Contractor — L.  Severn,  178  Grand  Ave., 

Oakland.  $10,000 


GARAGE 

(4999)  2023  SAN  PABLO  AVE.,  Ber-. 
keley.  General  construction,  alter- 
ations and  addition  for  1-story 
brick  garage. 

Owner — Z.   G.  Hadjopoulus. 

Architect  —  Schirmer-Bugbee  Co.,  26 
Montgomery  St.,  San  Francisco. 


The  San  Francisco  Sayings  and  Loan  Society 

(THE  SAX  FRAN'CISCO  BANK) 

SAVINGS  COMMERCIAL 

JNCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 

the  Assets  of  which  have  never  been  increased 

by  mergers  or  consolidations  with  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  30th,  1924 

Assets $93,198,226.96 

Capital,  Reserve  and  Contingent  Funds 3,900,000.00 

Employees'  Pension  Fund 446,024.41 

MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  DISTRICT  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haiphtand  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  St. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (iH)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


i 


s.ilurduy.    September    27,    1024 
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fontroctor  —  C".  M.   Texdahl,   6215  Au- 

liiirn    Ave.,    Oakland. 
Klled  Sept.  2<,  1924.  Dated  — . 

Roof    on     J1300.00 

Completed  and   accepted    ....    4137.50 

U«ual   35   days    1812.50 

TOTAL  COST.  $7260 
liniiil.  $3625:  Sureties,  Fidelity  and  De- 
posit Co.;  Forfeit,  none;  I^lmlt,  45 
wurkint;  days;  Plans  and  specifications 
nied. 


:i:SIDEXCB 

.  .OUO)      LOTS   I   AND  2   BLOCK   R  Ivy- 
w.ioil   Park   Addition,   Oakland.   All 
work   for  residence. 
'  >\vner — Joe  Castro,  Thayer  Dldg.,  Oak- 
land. 
\rchltect — None. 

i.ntraciDr — John   Tell,   3128   63rd  Ave., 
Oakland, 
.'lied  Sept.  23,  1924.  Dated  July  11,  1924 

Frame  up   , J750 

Rout  on    750 

When   plastered    750 

Completed    and   accepted    750 

TOTAL  COST,  J3000 
i:ond  Forfeit,  none;  Limit,  60  working 
Kiys;   Plans  and  specifications,  none. 

NOTE — Permit  reported  Aug.  13,  1924 
No.   4213. 


COMPLETION  NOTICES 


AI-.VMKD.V    COLMY 

i:ecorded  Accepted 

.Sept.  17,  '24 — LOT  6  MAP  OF  SANTE 
Fe  Tract,  No.  22,  Oakland.  Lillie  A. 
Mayer  to  William  Kat...Sept.  15.  "24 

.Sept.  11,  1924  —  1268  SEVENTY- 
sixth  Ave.,  Oakland.  Louise  Antone 

to  August  Perry   Sept.  15,  1924 

■  pt.  16.  1924 — COM.  AT  A  IT.  US  S 
line  of  Hobart  St.  dist.  678  ft.  6  in. 
\V  from  \V  line  of  Telegrapli  Ave., 
running  thence  at  right  angles  S 
220  ft.  W  37  ft.  6  in.  N  222  ft.  3  :n. 
E  37  ft.  6  in.  to  pt.  of  coramence- 
ment,  Oakland.  I'aciflc  Cas  & 
Electric  Co.  to  A.  D.  Coutts  Co... 
Seiu.  S,  1!)24 

-.  pt.  16,  1924—3239  IDAHO  ST.,  1304, 
1306.  1310  and  1314  Harmon  St., 
Berkeley.  Five  4-room  bungalows. 
Ralph  Wood  to  Fred  W  I'ilers.. 
SrO*.    11,    1924 

Sept.  16,  1924— LOT  7,  BLK.  7,  MAP 
Lakemont.  Oakland.  Thomas  (lal- 
liano  to  Thomas  Galliano.  Sept.  10,  '24 

S.-pt.  16.  la24— N  EXCELSKjli  AVE. 
bet.  Emerson  St.  and  l.iirt  Ave., 
Oakland.  Walter  Fawke  aad  Anna 
U.  Fawke  to  J.  C.  Williamson.... 
Sept.    15.    1924 

S.pt.  16,  1024 — LOT  11,  BLK.  12,  Map 
of  Easilawn,  Oakland.  .Tennie 
Henn  to  whom  it  may  concern.... 
Sept.    12,    1924 

.-'ept.  16,  1j24 — LOT  7,  BLK.  7,  East 
Piedmont  Addition,  Oakland.  Hen- 
ry Wafeuer  Co.  to  whom  it  may 
concern    Sept.    16,    1924 

s.pi.  16.  1924  —  485  CAVOUR  ST.. 
Oakland.  Elvira  Mari  to  K.  Wood- 
ard    ■.    Sept.    12.    1924 

Sept.  16.  1924 — SW  COK.  E-27TH  ST. 
and  -21s',   Ave.,    Oakland.        Kitchie 

Morrow     to    A.    A.    McDonald 

Sept.    15,    1924 

Sept.  19,  1924 — LOT  7  BLK  E  MAP 
of  Santa  Fe  Tract  No.  2.  Oakland. 
Henry  England  to  R.  Wiand  and  N. 

P.    Miller    (Wiand  &    Miller 

Sept.     15,     1924 

Sept.  18,  1924  —  LOT  22  BLK  13 
Northbrae.  Mabel  M.  Bramlage  to 
E.   D.   Bramlage    Sept.    18.   1924 

s.pt.  18,  1924 — S4S  FORTT-FOUHTH 
St..  Oakland.  W.  A.  Walker  to 
whom  it  may  concern.  .Sept.   18,  1924 

.Sept.  IS.  1924 — MORAGA  ROAD  400 
from  Thornhill  Road.  Mrs.  Manna 
K.  Krygell  to  whom  it  may  con- 
cern      Sept.    15,    1924 

Sept.  18.  1924— NO.  58  YOSEMITE 
Ave.,  Oakland.  Anna  Lindeland  to 
Murphy  Hamilton Sept.   17,  1924 

Sept.  19,  1924 — POR.  LOT  1  BLK  17 
map  Broadmoor.  San  Leandro. 
John  S.  Ferris  to  H.  A.  Brown .... 
Sept.    8,    1924 

Sept.  19,  1924 — 614  AND  616  HILLS- 
borough  .Street,  Oakland.  Jnhn  E. 
Sunnarborg  to  whom  it  may  con- 
cern     Sept.    19,    1924 

Sept.  19,  '24 — SO.  SIDE  OP  TWEN- 
ty-sixth  St.  209.75  ft.  w  of  Broad- 
way,   Oakland.    Nellie    A.    Maxwell 

Osborn   to   H.   J.   Chrlstensen 

Sept.     15,     1924 


Sept.  19.  1924—2507  SIXTY-EIGHTH 
Ave.,  Oakland.  John  E.  Murphy  to 
whom   it  may  concern.  .Sept.  17,  1924 

.Sept.  19,  1924—2044  AUSEON  AVE. 
Oakland.  Mrs.  Gertrude  Water- 
man to  A.  R.  Attebery.  .Sept.  17,  1924 

Sept.  19.  '21— E  SIDE  OF  SIXTIETH 
Ave.  180  So.  of  Camden  St.,  Oak- 
land. Cora  Barretts  to  Am.  Con- 
Ktiuction   Co Sept.   16,   1924 

Sept.  19,  1924— LOT  22  BLK  B  SAN- 
ta  Fe  Tract  .\o.  14  Oakland.  S. 
Parodi   to  J.  Silva Sept.   19,  1924 

Sept.  18,  1924— COM.  AT  THE  MOST 
E  cor.  of  that  certain  10  acre  tract 
conveyed  heretofore  by  Central 
Natl.  Hank  ot  Oakland  to  the  Vic- 
tor Talking  Machine  Co.  by  Deed 
Recorded  in  Liber  605  Official  Rec- 
ords page  217  Alameda  County 
Records  running  thence  SW  456.02 
SE  544.29  ft.  NE  453. SI  ft.  NW 
608.29  ft.  to  pt.  of  beg.  containing 
6    acres,    Oakland.    Illinois   Wire    & 

Cable   Co.   to  Carl  T.   Doell 

Sept.    15,    1924 

Sept.  l!i.  l;>i4  —  LOTS  2U  .AND  21. 
Rosenthal  Tract.  Oakland.  Jos- 
eph li.  Kaelin  to  Wm.  Wolfe.... 
Sept.    18.    1924 

Sept.  18,  1924—514  38TH  ST.,  Oak- 
land. Mrs.  M.  S.  Coppage  to  Nick 
Wierk    Sept.   16,  1924 

Sept.   18.  1921—3324  AND  3326  FOOT- 
hill     Blvd.,    Oakland.       Leonard    P. 
Johnson    to    Dildine    and    Knight. 
Sept.    18,    1924 

Sept.  17,  1924— IN  REAR  OF  5466 
Manila  Ave..  Oakland.  M.  W.  Al- 
lison to  whom  it  mav  concern.... 
Sept.    17,    1924 

Sept.  17.  1924 — 8914,  8918  FOOTHILL 
Blvd..  Oakland.  Philip  Ross  to 
whom    it    mav    concern .  .Sept.    2.    1924 

Sept.  17,  1924— 65TH  AVE.  151  FT.  N 
of  Flora  St.,  Oakland.  Moritz 
Goodman  to  Beverleigh  &  Yeo- 
mans    Sept.   — ,    1924 

Sept.  17.  1924 — LOT  5,  BLK.  A,  Map 
of    Kenwood    Park,    Oakland.         B. 

Crokaerts    to    E.    J.    McCord 

Sept.    17.    1924 

Sept.  20.  1924— NO.  2928  FRUITVALE 
Ave..  Oakland.  Henry  Meyer  to 
\vhom  it  may  concern.  .Sept.  20.  1924 

Sept.  20,  1924— LOT  5  BLK  2.  Hotel 
Claremont  Tract,  Berkeley.  H  R 
and  Grace  W  Curtiss  to  Mason- 
McDuffie   Co July   18.   1924 

Sept.  20.  1924— LOT  16  BLK  4.  Kel- 
logg Ppty,  Berkeley.  E  L  Carver 
to  Roy  O  Long  Co Sept.  17.  1924 

Sept.  20,  1924 — NO.  2732  CHANNING 
W'ay,  Berkeley.  The  Gamma  Phi 
Beta  Hall  Association  to  Tanmal  & 
Bradhoff Aug.    16.    1924 

Sept.  20.  1924— SW  GRANT  AND 
Francisco  Sts.,  Berkeley.  Lydia  A 
and  Daniel  T  Blethroad  to  D  T 
Blethrr.ad Sept.     1     .1924 

Sept.  22.  1924— SE  TENTH  AVE  AND 
E-!9th    St..    Oakland.      Frederick   H 

La    Croix    to    Thad    M    Tapper 

Sept.    17.    1924 

Sept.  22,  1924 — SE  FAIRMONT  AVE 
and  Frisbie,  Oakland.  Katharine 
A  Ewing  and  Ross  Harden  to  Alder 
&    Clark Sept.    15.    1924 

Sept.  22.  1924 — NO.  1018  WARFIELD 
Ave.,  Oakland.  John  Bunt  to  whom 
it  may  concern Sept.  15.  1924 

Sept.  22.  1924— NO.  2212  CHERRY  ST. 
San  Leandro.  Oscar  Carlson  to  S  J 
Hawkins Sept.   20.   1924 

Sept.  22.  1924 — E  TWENTY-NINTH 
Ave  42  S  17th.  Oakland.  J  H 
Hartzell  and  E  W  Nicholson  to 
whom  it  may  concern.  .  .Sept.  22.  1924 

Sept.  22.  1924 — NO.  3212  COLLEGE 
Ave.,  Berkeley.  Claude  Walker  to 
whom   it  mav  concern  .  .Sept.   22.   1924 

Sept.  22,  1924— LOT  6  BLK  9.  Ber- 
keley Heights  Tract,  Berkeley.  C 
W  Beach  to  whom  it  mav  concern 
Sept.  22,  1924 

Sept.  22.  1924 — LOT  2  BLK  7,  Thous- 
and Oaks  Station  Tract.  Berkeley. 
P  S  W  Rarasden  to  J  L  Rankin.. 
Sept.    1.    1924 

Sept..  20,  1924 — LOT  38  and  Ptn  Lot 
37,  Map  Crocker  Highlands  , Oak- 
land Twp.  Georginia  and  Jesse 
H  Woods  to  San  Francsieo  Builders 
Inc Sept.    15.    1924 

Sept.  23.  1924 — COM.  AT  A  PT.  ON  E 
line  of  Telegraph  Ave.  dist.  S  100 
ft.  from  S  line  of  28th  St.  thence 
SW  60  ft.  SE  100  ft.  NE  60  ft.  NW 
100    ft.    to    pt.    of    beginning.    S.   H. 

Buteau   to   Cahill   Bros.   Inc 

Sept.    23,    1924 

Sept.  23.  1924 — LOT  5.  BLK.  4,  Shaw 
Tract,   Berkeley.     R.   N.   Bears   and 


J.  H.  Linfoot  to  whom  it  may  con- 
cern        Sept.    20.    1924 

Sept.  23.  19-24— LOT  21.  BLK.  18.  Map 
of  BIks.  17.  18  and  19.  Thousand 
Oaks.  Oakland.  Douglas  Campbell 
to  whom   it  may  concern.  Sept.  22.  '24 

Sept.  23.  1924— W  SIDE  OF  SH.VT- 
tuck  Ave.  80  .\  of  University  Ave.. 
Berkeley.     Soe   B.   Hoy   and   Soe  B. 

(hong    to    John    M.    Bartlett 

Sept.    12.    1924 

Sept.  23.  1924— W  SIDE  OF  P.\RK 
Blvd.  42  S  of  Van  Dyke,  Oakland. 
Florence  M.  Whittaker  to  Harry  C. 
Knight    Sept.    16,   1924 

Sept.  23,  1924—2237  CLINTON  AVE., 
Alameda.  A.  E.  Wyber  to  Alex  C. 
Wieben    Sept.    13,    1924 

Sept.  23,  1924—1718  HIGH  ST.,  Oak- 
land. Jacob  Boodt  to  Jacob  Boodl 
Aug     29,    1924 

Sept.  '23',"  1924—1::"  sVdE  VERSAILLES 
Ave.  415.83  ft.  S  of  San  Jose  Ave., 
Alameda.  R.  F.  Gardner  to  R.  F. 
Gardner    Sept.   15,    1924 

Sept.  23,  1924— LOT  43  BLK  D  MAX- 
well  Park,  Oakland.  A.  A.  Oliveira 
to  Covey  and  Rose Sept.  22,  1924 

Sept.  24,  1924— SO.  LINE  OF  LIN- 
coln  St.  48  W  of  Calif.  St.,  Berke- 
ley. Alma  Mills  to  The  Roy  O. 
Long    Co Sept.    20.    1924 

Sept.  23,  1924 — POR.  LOTS  23  AND 
24,  Blk.  17,  McGee  Tract.  Berkeley. 
The  Hebrew  Center  of  Berkeley  to 
A.  Ortzow    Sept.   23,   1924 

Sept.  23,  1924  —  LOT  26.  BLK.  18. 
North  Brae.  Berkeley.  W.  R.  White 
to  whom  it  may  concer.i .  Sept.  23,  '24 

Sept.  23,  1924 — LOT  2r,  AND  POR. 
Lot  27.  Blk.  1.  Map  Havenscourt, 
Oakland.  Joseph  and  Mary  Flitt- 
ner  to  whjm  it  may  concern.... 
Sept.    22.    1924 

Sept.  23.  1924 — BEG.  AT  A  POINT 
in  the  center  line  of  County  Road 
bet.  Hayward  and  Russell  Station 
known  as  county  road  No.  1009 
dis  thereon  W  608.68  from  common 
corner  to  plots  X  and  W  of  the  S  % 
of  the  Soto  Rancho,  running  thence 
W  83  NW  844.14  NE  83  SE  844.14 
to  pt  of  beginning.  Henry  &  Chris- 
tina Schroeder  to  Jos.  Flittner.... 
Sept.    23,    1924 


LIENS  Ti'iLED 


aljvmeda  county 


-tecoided  Amuont 

Sept.    17.    1924 — LOTS   21,    22.    23    AND 

por.  of  Lots   20.   24,   28   and   29.   Blk. 

B,  Map  of  Poplar  Tract,  Eden  Twp.. 

Alameda  County,  being  also  known 

as   Lot    8.    Map   of   the    Creek    Tract 

of    the    Meek    Estate.       Eden    Twp. 

R.    S.    Thompson.    $49.50;    and    J.    L. 

Todd    and       J.    Z.    Todd.     (Western 

Door  &  Sash  Co.).  $176.25;  vs.  Chas. 

G.  S-Jtton.  Given  I.  Sutton  and  Fred 

W.    Borden 

Sept.    17.    1924 — LOTS    76.    77    and    78. 

Blk.    12.    Chevrolet    Park.    Oakland. 

R.    E.    Jack    and    C.    G.    Thompson. 

(Jack-Thompson  Lumber  Co.  vs.  R. 

E.  Taylor    $767.72 

Sept.   17.    1924— LOTS  1   AND  2.   BLK. 

A,  Boulevard  Acres.  Oakland.  R.  E. 
Jack  and  C.  G.  Thompson.  (Jack- 
Thompson  Lumber  Co.).  vs.  Hubert 
M.   Vering    $252.44 

Sept.  17.  1924 — NW  COR.  VIRGINIA 
and  Arch  Sts..  Berkeley.  Joel  Alt- 
hause  vs  J.  P.  Brownlee.  Gustaf 
Johanson     $25.00 

Sept.  17.  1924— LOT  13  BLK  52  MAP 
of  Property  of  the  Alameda  Land 
Co..  Oakland.  Tyman  Lumber  Co. 
vs  N.   J.   Rizzo.  A.   F.  Page $51.96 

Sept.  17,  1924— LOT  10  MAP  OF  THE 
Highland  Tract,  Oakland.  P.  E. 
O'Hair  &  Co.  doing  business  at 
Oakland  Plumbing  Co.  vs  M.  Silva, 
Geo.    E.    Nickerson $65.59 

Sept.  17,  1924— LOT  11  BLK  21  MAP 
of  Blocks  21  22  23  24  Thousand 
Oaks,  Berkeley.  California  Door  Co 
vs  Chas.  B.  Potter,  P.  E.  Maider 
$75.30 

Sept.  16.  1924 — 2622  AND  2624  HIL- 
gard  Ave..  Berkeley.  George  W'y- 
att  vs.  Mrs.  Clara  Pond  Powell  and 
Perkins    &   Hughes    $105. 

Sept.  19.  1924 — LOT  204  MAP  OF 
Fremont    Tract.    Oakland.      Charles 

F.  Osgood  vs.  Estelle  Cameron  and 
D.    E.    Hart    $40.90 

Sept.  18.  1924 — COM.  AT  A  PT.  AT 
the  intersection  of  S  line  of  Stan- 
ley Road  with  W  line  of  Olive  St.. 
thence  W   75.    thence   at   right   an- 


38  feUII 

gles  W  40,  N  75.  E  40  to  pt.  of 
com.  A.  C.  Keddy  vs.  C.  W.  Uoden 
and    Agnes    O.    Boden     $44.00 

Sept.  18,  1924— LOTS  4,  .'3,  6,  7,  8,  y, 
10,  11,  12,  13,  14  and  15,  Blk.  45, 
Beverley  Terrace  Tract,  Oakland. 
A.  C.  Keddy  vn.  C.  W.  Boden  and 
Agnes    O.    Boden     $375.35 

.Sept.  18,  1924— SW  COR.  60TH  AVE. 
and  Camden  St..  Oakland.  J.  F. 
"White  vs.  E.  F.  Bentley  and  C.  M. 
Bentley    $581.00 

Sept.  18,  1924— BEG.  ON  SW  LINE 
of  Walker  St.  at  the  cor.  of  Plots 
1  and  3,  map  report  of  referees  in 
partition  action  Wm.  1-".  Toler,  et 
al  vs.  Jose  C.  Peralta  adm.,  thence 
NW  530.50  ft.  SW  202.36  ft.  E  256 
ft.  NE  128.86  ft.  to  beg.  P.  E.  O'- 
Hair  &  Co.  doing  business  as  Oak- 
land Plumbing  Supply  Co.,  vs. 
E.  J.  Elliott  and  Geo.  E.  Nickerson 
two    liens,    each     $61.71 

Sept.  20.  1924— NE  BROOKLYN  AND 
Wesley  Aves,  Oakland.  J  Osolin 
vs  Louis  Speranco  and  E  W  Wood- 
ward       $186.01 

Sept.  20,  1924— NE  BROOKLYN  AND 
Weslev  Aves.,  Oakland,  John 
Werneck.  $186.01;  John  Johnson, 
$123.89;  John  Baron,  $87.58;  George 
Kalnin,  $156.38  vs  Louis  Speranco 
and  E  W  Woodward    

Sept.  20,  1924 — LOT  10  BLK  17  Map 
Daley's  Scenic  Park,  Berkeley.  (' 
»  Jensen  (as  Berkeley  Sheet  Metal 
Works)  vs  Mrs.  C  Powell  and  San 
Francisco   Builders,    Inc $73.90 

Sept.  20,  1924— LOT  8  BLK  17,  Daley's 
Scenic  Park.  Berkeley.  C  H  Jen- 
sen (as  Berkeley  Sheet  Metal 
Works)  vs  B  R  Bowron  and  San 
Francisco  Builders,  Inc    $44.75 

Sept.  20,  1924 — LOT  24  and  SW  15  Lot 
25,  Resbdvn  of  the  Corley  Tract, 
Oakland.  N  C  Hopkins  vs  Mary  E 
McKennan  and  Geo  H  Lydeksen... 

$131.11 

Sept.  22,  1924 — LOT  7  BLK  F  Map  of 
Perrin  St.,  Oakland.  Henry  Cowell 
Lime  &  Cement  Co  vs  Mrs.  M  S 
Coppage,  A  F  Page  and  Nick 
Wierk    $70.70 

Sept.     22,     1924 — LOT       53       Pleasant 

Valley    Court,       Oakland.         Henry 

Cowell  Lime   &   Cement    Co    vs   J    S 

Green,    D    B    Hart    and    Joe    Dorsch 

. $42.95 

Sept.  22,  1924 — LOT  3  BLK  G  Santa 
Fe  Tract  No.  2,  Oakland.  Tilden 
Lumber  &  Mill  Co.  $1911.49;  Hogan 
Lumber  &  Mill  Co,  $3510.60  vs  John 
Ceruti,  Ben  Ceruti,  John  Perata 
ad   Wm   C  Helms 

Sept.  23,  1924— LOT  3  ANDI  POR.  LOT 
24  Blk.  G,  Map  of  Santa  Fe  Tract 
No.  2,  Oakland.  G.  Leone  vs.  John 
Ceruti,  Ben  Ceruti,  John  Perata, 
and   W.    C.   Helms    $165.00 


iDING    AND    ENGINEERING    NEWS 


Saturday,    September    27,    19-Jl 


EELEASE  OF  LIENS 

AI.AMKDA    >.OU]VTY 

Recorded  A-.nount 

Sept.  19,  1924— SE  COR.  42ND  AND 
Lusk  Sts.,  Oakland.  J.  L.  Todd  and 
J.  Z.  Todd,  (Western  Door  &  Sash 
Co.)  to  G.  Johnsen  and  M.  Cor- 
dano    $320.05 

Sept.  19,  1924— LOTS  44  AND  45,  Blk. 
3,  Map  Fourth  Avenue  Heights, 
Oakland.  R.  Wood  to  A.  Tickell 
and    D.    Moran    $82.00 

Sept.  18,  1924  —  LOTS  15  AND  16, 
Blk.  B,  Map  No.  2  of  the  Bateman 
Tract,  Berkeley.  E.  R.  Ulrich  to 
C.    W.    Vaughn     $734.75 

Sept.  18,  1924  —  2423  HILLGARD 
Ave.,  Berkeley.  D.  O.  Be^n  to  Wm. 
Morrison,  Elsie  J.  Grove,  and  Mc- 
Wethy    &    Greenleaf     $50.25 

Sept.  18,  1924  —  LOT  12,  BLK.  6, 
Lakemont  Tract,  Oakland.  B.  K. 
Smith  (Smith  Co.)  by  Great  Wes- 
tern Supply  Co.,  assignee  to  G.  C. 
Estee    $260.00 

Sept.  16,  1924— LOT  3,  BLK.  3,  Huff 
Tract,  San  Leandro.  R.  W.  Shan- 
non and  T.  A.  Douglas.  (San  Le- 
andro Mill  &  Lumber  Co.),  to  F.  W. 
Borden   and   James   C.    Knust .  .$655.50 

Sept.  16,  1924 — LOT  3,  BLK.  3,  Huff 
Tract.  San  Leandro.  J.  Costello  to 
F.  W.  Borden  and  James  C.   Knust 

Sept'lV, '1924— 1518 '27TH  AVE.',' Oak- 
land. H.  L.  Call  Lumber  Co.  to 
Mrs.    Edward    M.    Brav    $67.50 

Sept.  24,  1924— BEG.  AT  A  POINT  ON 
E  line  of  Walnut  St.  dis  100  S  from 
Berryman  Path  running  thence  S 
35  E  125.4  N   35  W  to  pt  of  begin- 


ning. P.   E.   Marquis  to  Alice  Chit- 
tenden     $1000 

Sept.  22.  1924 — LOT  106  AND  POR. 
Lot  105,  Blk.  20,  Map  Havenscourt, 
Oakland.  Sunset  Lumber  Co.  to  R. 
V.   Madsen   and   Bessie  H.   Madsen. 

Sept.'  ■  22.' '  1924— lot'  lo'e  '  AND  POR. 
Lot  105  Blk.  20,  Map  Havenscourt, 
Oakland.  Maxwell  Hardware  Co. 
to  John  Tell,  J.  C.  Tell,  R.  V.  Mad- 
sen  and   Bessie   H.   Madsen    ....$30.50 

Sept.  22,  1924— LOT  106  AND  POR. 
Lot  105,  Map  of  Havenscourt,  Oak- 
land. Superior  Tile  Products  Co.  to 
John  Tell.  J,  C.  Tell,  R.  V.  Madsen 
and   Bessie    H.    Madsen    $52.00 


BUILDING  CONTRACTS 


SAXTA    CL,.\11A    COUNTY 


liUILDING 

SW  STOCKTON  AND  LENZEX  AVES., 
lieg.  ptn  of  property  of  the  Muirson 
Label  Co.,  San  Jose.  All  work 
for  one-story  reinforced  concrete 
and   frame   building. 

owner — Muirson  Label  &  Carton  Co., 
251    Stockton   Ave.,   San   Jose. 

Architect — Chas,  S.  McKenzie,  Bank  of 
San   Jose   Bldg.,   San   Jose. 

('ontractor — Morrison  Bros.,  1310  Lib- 
erty  St.,   Santa  Clara. 

Filed  Sept.  15,  "24.     Dated  Sept.  13,  '24. 

As   work   progresses 75% 

Usual    35    days 25% 

TOTAL    COST.    $6869 

Bond,  $3500.     Sureties,  J.  H.   Pierce  and 

W    .E.    Haynes.      Limit,    45    days    from 

Sept.    15,     1924.      Forfeit,    nore.       I'lans 

and  specifications  filed. 

STORE 

NO.  949  EMERSON  ST..  being  Ptn  Lots 
11    to    15,    inclusive.   Hart    &   Rousis 
Subd    E,    Palo    Alto.      All    work    for 
one-story       Thermolite       (cement) 
store  . 
Owner — Lucie  B.  Stirk. 
.'\rchitect — None. 
Contractor — James  Da  Mant. 
Filed  Sept.  17,  '24.     Dated  Sept.  12,  '24. 

Roof    completed     H 

Store    plastered    ',4 

Store    accepted    Vt 

Usual    35    days 14 

TOTAL  COST,  $2500 
Bond,  none.  Limit,  90  davs  from 
Sept.  12,  1924.  Forfeit,  none.  Plans 
and  specifications  filed. 


DWELLING 

NW    COLERIDGE    &    WEBSTER    STS., 
Palo     Alto.       All     work     for     two- 
stor.v  frame   dwelling  and  garage. 
Owner — Mrs.  A.  D.  Frost.  Palo  Alto. 
Architect — Wprren     Skillings.     Garden 

City  Bank   Bldg.,    San  Jose. 
Contractor — H.  A.  Spreen,  407  Mathilda 

Ave.,  Sunnyvale. 
Filed  Sept.  17,  "24.     Dated  Sept.  16,  '24. 

Frame  up   and   enclosed $2838.25 

Plastering    completed    2838.25 

Completed    and    accepted 2838.25 

Usual    35    days 2838.25 

TOTAL  COST,  $11,353.00 
Bond.  $5676.50.  Sureties,  John  Dudfield 
and  Joseph  A.  Jury.  Limit,  90  davs 
from  Sept.  16,  1924.  Forfeit,  none. 
Plans  and  specifications  filed. 


BUILDING 

FIRST  AND  SAN  CARLOS  STS.,  San 
Jose.  All  metal  sash  for  four- 
story  building. 

Owner — Sainte  Claire  Realty  Co. 

.Vrchitect  —  Weeks  &  Day,  315  Mont- 
gomery St.,  San  Francisco. 

Contractor — Michel  &  Pfeffer,  10th  and 
Harrison  Sts.,  San  Francsico. 

Filed    Sept.    17,    '24.      Dated   Sept.    4,   '24. 

.»\s    work    progresses 75% 

Usual  35  days 25  % 

TOTAL    COST,     $535 

Bond,  limit,  forfent,  none.  Specifica- 
tions  only   filed. 

ALL        ARCHITECTURAL       TERRA 

cotta  on   above. 
Contractor — Gladding,    McBean    Corpn., 

Crocker  Bldg.,    San  Francisco. 
Filed  Sept.  17,  '24.     Dated  Aug.   23,  "24. 

Payments    same    as    above 

TOTAL  COST,   $33,200 
7=!ond,     limit,     forfeit,    none.       Specifica- 


lly filed. 


Filul  Sept.   17,  "24.     Dated  Sept.   15,  '2  1 

I'avments    same    as    above 

TOTAL  COST.  $15,4  4.T 
Bond,  limit,  forfeit,  none.  Specifica- 
tions   only    filed. 


RESIDENCE 

ADJACENT  TO  THE  TOWN   OF  MAT- 
field.    All   work    for   2-story   frame 
and  plaster  residence. 
Owner — E.   R.   Strain.   Mayfield. 
Architect — None. 
Contractor — Carl   Lindholm. 
Filed  Sept,  19,  1924,  Dated  Sept.  19,  '24. 

Frame    up    25% 

Plastered     25% 

Completed   and   accepted 25% 

Usual    35    days     25% 

TOTAL  COST,  $7760 
Bond.  $3880;  Sureties.  F.  O.  Pearson, 
E.  E.  Powellson;  Forfeit,  none;  Limit, 
90  working  days;  Plans  and  specifica- 
tions filed. 


OF-FICE    BLDG. 

BEING  SOUTH  25  PT.  OF  LOT  7  AND 
N  50  ft  of  lot  10  block  1  Range  4 
north.  The  furnishing  of  all  labor, 
materials,  tools,  implements,  ma- 
chinery and  other  equipment  ne- 
cessary, except  heating,  plumbing, 
electric  wiring,  electric  lighting, 
for  the  complete  construction  of  an 
office  building  of  3  stories. 

Owner — Pacific  Gas  &  Electric  Co.,  2nd 
and  San  Antonio  Sts,,  San  Jose, 

Architect — Binder  &  Curtis,  San  Jose. 

Contractor — R,    O,    Summers,    17    N    1st 

Filed  Sept,  18,  1924.  Dated  Sept.  17,  '24, 

As  work  progresses   ^  . .  .75% 

Usual    35    days     25% 

TOTAL  COST,  $110,S31,46 
Bond,  $55,000;  Sureties,  The  Fidelity  & 
Casualty  Co,;  Forfeit,  none;  Limit,  200 
days;   Plans   and  specifications   filed. 


N    SAN    AUGUSTINE    ST   —    W    Mont- 
gomery    St,.     San     Jose,     Moving 
lanjpblack   from   one  place  u:  stor- 
ing  it   01.   another   tract. 
Owner — The  I'acilic  Gas  &  Elevj'ric  Co.. 
2nd  and  San  Antonio  Sts.,  San  Jose. 
.Architect — None 
Contractor — P.   Montague. 
Filed  Sept.   18,   1924.  Dated,  — . 

As   work   progresses    75% 

Usual   35   days    25% 

Bond,  $1375;  Sureties,  Hartford  Acci- 
dent and  Indemnity  Co.;  Forfeit,  none; 
Limit.  10  working  days;  Plans  and 
specifications  filed. 


•  OTTAGE,  5-room,  $3000;  Josepha  and 
Columbia  Sts..  San  Jose;  owner,  E. 
Corey,  Premises;  architect,  Wolfe 
&  Higgins,  Auzerais  Bldg..  Stan 
Jose;  contractor.  E.  L.  Wolfe,  911 
Clintania   St.,    San   Jose. 

RESIDENCE,  4-room,  $2500;  Spencer 
St.  near  Willow,  San  Jose;  owner, 
G.  Fararaieri,  Premises;  contractor. 
V.  R.  Caminetti,  975  Vine  St.,  San 
Jose, 

ALTERATIONS,  $1000;  No,  421  S-Tenth 
St,,  San  Jose:  owner,  Abbie  E, 
Sanders,  Premises;  contractor,  W. 
H.  Smith,  511  S-Eighth  St..  San 
Jose. 

RESIDENCE,  4-room  brick,  $2800; 
Twenty-eighth  St.  near  San  An- 
tonio St.,  San  Jose;  owner,  Martin 
Marcolatto,    Premises. 

ALTERATIONS.  $1000;  No.  470  S- 
Tenth  St.,  San  Jose;  owner,  M. 
Patterson,  Premises;  contractor,  A. 
A.  Douglass,  396  N-18th  St.,  San 
Jose. 

RESIDENCE,  4-room,  $2500;  San  An- 
tonio St.  near  18th,  .San  Jose; 
owner,  A.  M.  Elliott,  61  Stockton 
St.,  San  Jose. 

RESIDENCE,  $4200;  N  31st  St.  near 
Santa  Clara.  San  Jose;  owner,  Geo. 
T.  Berger,  45  S-Second  St..  San  Jose 


ALL  MILL  WORK  ON  ABOVE. 
Contractor   —   Anderson    Bros.    Planing 

Mill   &   Mfg.   Co.,    Quint   and   Custer 

Sts.,    San    Francisco. 


RELEASE  OF  LIENS 

S.\NTA       CliARA       COUNTY 

Kecorded  Amount 

Sept.  15,  1924 — LOT  12  Sub  Elk  39, 
Reeds    Addn,    San    Jose.      Borchers 

Bros  to  Sadie  E   Weaver $372.45 

Sept  .17,  1924— PTN  LOT  4  BLK  4 
Range  10  South,  San  Jose.  D  H 
Main  and  W  C  Evans  (as  Main  cS: 
Evans)  to  Mabel  Wells  Parker 
Dorsey     $917.91 


< 
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>A.\  I'A    I  I.AK.V    I  Ul  .NTV 

Recordrd  Accepted 

S.  |)l     ID,  1924— NO.  205  POMONA  AVE 
■    so.   Italph  Felice  to  whom   it 

iicern    Sept.    18.   1921 

1924— LOT   3    ULK    1    COUK 

»   slon.    Geurge      McKillnp      to 

Ai.rii  it   may  concern .  .Sept.  — .   1924 

i.t.    19,    1921—125  OKCHAUD   PARK 

>iilirlivlsion.    Charles    O.    Carter    to 

whom   it  may  concern .  .Sept.   18,   1924 

Sept.    19.    1924— LOT    124      OKCHARD 

Park    .Subdivision.    Charles   O.   Carter 

to    whom    It    may    concern 

Sept.    18,    1924 

|.t.  13.  1924— S  46.94  K'l'.  hoT  22 
I  ilk  2.  r>  l^urne  Survey  Nu.  1.  San 
lose.      C    A    Johnson     to    whom     it 

may  concern Sept.    12.   1924 

-  1.1.  !.">.  1924— r.LK  m>KI)  I!Y  11th. 
■2.  AIartl-,:i  and  li^ston  St.s.,  .San 
.lose.  Home  of  lienivoletice  to 
whom  it  mav  oonorn.  .Sopt.  12.  1924 
!  t.  1«.  1924— LOTS  9  TO  16  incl  131k 
!.  riurr'lls  Ilesuhdivisinn,  .San  Jose. 
1  hri.«ti'pher    M    Cook    to     whom     it 

mav    concern Sept.    l.i,    1924 

•  i>t.  16.  1924-LOT  8  BLK  1.  Bur- 
rolls  Resuhdivision,  San  Jose.  A  J 
iTaniiihorn    to    whom    it    may    con- 

■orn Sept.    15,    1924 

.  I.t.  IC,  1924— LOT  10  BLK  4,  Her- 
schbach's  Sbdvn,  San  Jose.  Leo  A 
.Schulte    to    whom    it    may    concern 

Sept.    13.    1924 

S-pt.  17.  1924— N  I<'REMONT  AVK 
:tno  \V  The  Alameda,  bet.  The.  Ala- 
meda and  Mor.se  Sts.,  San  Jose.  L 
Louis    and       Irene    M    (lairaud       to 

whom    it    ma.v    concern — 

.  pt.  17.  1924— I'TN  LOT  42  BLK  1, 
liurrell  Park,  San  Jose.  Waller 
-Mtcvogt  to  whom  it  may  concern 
Sept.    17,    1924 


LIENS  FILED 


SANT.\   CL.VKA   COVATY 

.  i-orded  Amount 

III.  13.  1921— LOTS  3,  4.  r,  AND  6 
c.f  Sec  12  T.sp  9  S  R  1  \V.  .San  Jose. 
1-;  H  Norton.  J  K  Norton  and  H  K 
I'helps  (as  Los  Gatos  Luml.er  Co) 
vs  L  C  Hall  and  G  S  Oliver.  .  .$842.09 

Kept.  13,  1924— I'TN  LOT  3  BLK  4 
RanKe  2  South,  known  as  No.  438 
S-First  St.,  San  Jose.  Southern 
Lumber  Co.  J339.0o;  W  A  Kam- 
nurer  and  H  H  Harrison  (as  Coast 
Klectric  Service).  $48fi.32  vs  S 
.\rena.  Susanna  C  Hahlutzel,  Sarah 
-Ann  Cory,  Benjamin  C  Ledyard  & 
Charles  C  Hablutzel    

s  pt.  1.5.  1924— LOTS  1  AND  2  BLK 
1."),  Lathrop's  Addition,  except  N 
portion  of  Lot  2  BI1\  15.  San  Jose. 
Tilden  Lumber  &  Mill  Co  vs  An- 
olnio    and    Maria    Curto $151.40 

^■.•pt.  15.  1924 — PTN  LOT  2  BLK  2, 
Kirn  Leaf  I'ark,  San  Jose.  Tilden 
Lumber  &  Mill  Co  vs  J  E  Levi-is.. 
$118.90 


BUILDING  CONTRACTS 


SAN    MATEO    COINTY 

GARAGE 

LOT    7     BLK    1        WELLESHT    PARK, 

Redwood  City.   All  work  for  frame 

plaster  and  corrugated  iron  garage 

Owner — Joseph     L.     Bevilocliway,     San 

Mateo. 
Architect — None. 

Contractor — Louis  N.  Poll.Trd,  55  Brew- 
ster,  Redwood  City. 
Filed  Sept.  10,  1924.  Dated  Aug.  21,  1924 

Frame   up    $1745 

Brown    coated     1745 

Completed   and    accepted    1745 

Usual    35    days    1745 

TOTAL  COST.  $69f!0 
Bond.  $3722;  Sureties,  W.  P.  Gray.  Z.  T. 
Thorning;  Forfeit,  none;  Limit,  60  wk. 
days;  Plans  and  specifications,  none. 


FLAT 

CORNER  OAKS  AND  GRAND  AVE., 
So.  San  Francisco.  All  work  for  2- 
story  and  basement  frame  &  stucco 
flat  building. 

Owner — Pietro  Uecelli,  So.  San  Fran- 
cisco. 

Architect — None. 

Contractor — R.  C.  Stickel,  304  Linden, 
So.  San  Francisco. 


Filed  Sept.  12,  1924.  Dated  Sept.  10.  '24. 

Frame    up    $2971.50 

Roofed     2971.50 

Completed   and   accepted    ....    2971.50 

Usual   35   days    2971.50 

TOTAL  COST,  $11,886 

Bond,  $5943;  Sureties,  E.  C.  Pick,  W.  H. 

Dinning;    Forfeit,    none;    Limit,   90   wk. 

days;   I'lans   and   specifications   filed. 


BUILDING 

NW    BROADWAY      AND      CAPUCHINO 
Ave.,   Burlingame.   All   work   for   1- 
storv    brick   building. 
Owner — Charles    I.    Daniels    et    al,    3343 

Geary  St.,  San  Francisco. 
Architect    —    O'Brien    Bros..    Inc.,    315 

Montgomery   St.,   San  Francisco. 
Contractor — Vukicevich    &    Bagge,    815 

Bryant   St.,   San   Francisco. 
Filed  Sept.  17,  1924.  Dated  Sept.  11,  '24. 

Walls   ceiling  height    $3500 

Brown    coated     3500 

Completed    and    accepted    3500 

Usual    35    days    3500 

TOTAL  COST,  $1400 
Bond,  Forfeit,  none;  Limit,  100  days; 
Plans   and  specifications   filed. 


GARAGE 

PORTION    LOTS    1    &    2    &    71    HUSING 
Add.   Homestead.  All   work  for  ga- 
rage. 
Owner — R.  G.  Rose  et  al,  San  Mateo. 
Architect — None. 

Contractor — W.  F.  Klay,  San  Mateo. 
Filed  Sept.  IS,  1924.  Dated  Sept.  12,  '24. 

Roofed     $1000 

Completed   and   accepted    1300 

Usual  35  days    800 

TOTAL  COST,  $3100 
Bond.  $1600;  Sureties.  Paul  M.  P.  Mer- 
ler  H.  R.  Hope;  Forfeit,  $10;  Limit,  60 
working  days;  Plans  and  specifica- 
tions filed. 


COMPLETION  NOTICES 


S.*N    MATEO    COUNTY 


Recorded  Accented 

Sept.  9.  1924— LOT  32  BLK  5S  EAS- 
ton  Add..  Burlingame.  Leo  C.  Sacirr 
to  whom  it  may  concern .  Sept.  17,  '24 

Sept.  10.  1924 — LOT  13  BLK  13  BUR- 
lingame  Grove.  Burlingame.  John 
H.  Bramstead  to  The  Larsen  Build- 
ing  Co Sept.   0,   1924 

Sept.'  10.  1924— LOT  6  BLK  3  CEN- 
tral  Add.,  San  Mateo.  George  and 
Elizabeth  Beorndge  to  Colichton  & 
Warren     Sept.    8,    1924 

Sept.  10.  1924 — PART  LOT  259  SAN 
Mateo  Park  No.  3  San  Mateo.  Chas. 
S.  Elms  to  Oscar  L.  Cavanaugh. . . . 
Sept.    13,    1924 

Sept.  12,  '24— LOT  1  BLK  6  EASTON 
No.  1,  Burlingame.  Edward  S.  Sha- 

■<er  to  whom  it  may  concern 

Sept.    1,    1924 

Sept.  12,  1924— LOT  3  BLK  69  EAS- 
ton  No.  7,  Burlingame.  James  E. 
Mount  to  whom  it  may  concern.. 
Sept.    2,    1924 

SEPT.  12,  1924 — PORT.  LOT  6  BLK 
11  San  Carlos.  J.  W.  Munday  to  A. 
Payne    Sept.    11.    1924 

Sept.  13.  1924— LOT  1  BLK  45  BOWIE 
Estate    Easton      Add.      San      Mateo. 

Harry  Colin  to  John  Bymner 

Aug.    3.    1924 

Sept.    15,    1924— LOT    9    BLK    47   EAS- 

ton  No.  4  Burlingame.  Minnie  B.  Mc- 
intosh to  whom  it  may  concern.. 
Sept.    15,    1924 

Sept.  15,  1924— LOT  4  TAYLOR  ADD. 
San  Mateo.  G.  Maltagleotti  to 
Leonard   Dioguardi Sept.   6.   1924 

Sept.  16,  '24— LOT  6  BLK  60  EASTON 
No.  7  Burlingame.  Harry  C.  Brown 
to  whom  it  may  concern. Sept.  15,  '24 

Sept.  16.  1924 — LOT  21  BLK  60  EAS- 
ton  No.  7  Burlingame.  Harry  C. 
Brown  et  al  to  wliom  it  may  con- 
cern        Sept.    15,   1924 

Sept.  16,  1924— LOT  J  BLK  4  WEST 
Belmont.  Alex  Berg  to  whom  it 
may  concern   Sept.  6,  1924 

Sept.  16,  1924— PORT.  LOT  68  SAN 
Mateo  Park.  Charlie  Hammer  and 
Hugo  Hultberg  to  whom  it  may 
concern    Sept.   13,   1924 

Sept.  16.  1924 — LOT  16  BLK  48  Lyon 
&  Hoag  Sub.  Burlingame.  W.  Kin- 
ney to  Morris  Sorensen .  .Sept.  11,  '24 

Sept.  17.  1924— LOT  10  BLK  15  MIL- 
brae  Villa  Tract.  Ellen  Mongin  to 
whom  it  may  concern.  .Sept.   16.  1924 

Sept.  18,  1924  —  BEGINNING  ON 
south  line  Seminary  Ave.  544  from 
State   Highway   running  then   40  ft 


by  120  ft  near  Homestead,  San  Ma- 
teo. Antonio  R.  Morales  to  whom  It 
may    concern    Sept.    18,    1924 

Sept.  18,  1924— LOT  T  BLK  1  BUR- 
lingame  Terrace.  Leontine  Wil- 
liams et  al  to  Charlie  Hammer  & 
Hugo    llultberg Sept.    13,    1924 

Sept.  19,  1924— LOT  5  BLK  12  EAS- 
ton  Add.,  Burlingame.  John  Wal- 
ter Ohlson  to  whom  it  may  con- 
cern     Sept.    18,    1924 

Sept.  19,  1924— LOT  6  BLK  1  BUR- 
lingame  Park  No.  3,  Burlingame. 
H.  P.  Vallmer  &  Ehen  to  whom  it 
may  concern    Sept.   IS,  1924 


LIENS  FILED 


SAN   SIATKO    COL'NTY 


Kecordod  Amount 

Sept.  13,  1924— LOT  9  BLK  7  LOMITA 

Park.   San   Mateo   Feed  &  Fuel   Co. 

$78.75;   W.   L.   Hickey,   $202.83    vs  A. 

Tolubof   et   al    

Sept.  15,  1924— LOT  9  BLK  7  LOMITA 

Park.    Jost    Hardware    Co.    $170.95; 

George    Balliet   Jr..    $86;   J.    E.    Bal- 

liet.     $134.50;     Fred    Balliet,     $50.00 

vs   A.    Tolul.ott   et   al    


BUILDING  CONTRACTS 


KSESiVO    COUXTY 


: 'WELLING,  $8750;  No.  707  Home 
.\ve.,  Kiesno;  owner,  C.  Stout.  360 
niackstone  St.,  Fresno;  contrac- 
tor, C.  E.  Milhollen.  1249  N-Cala- 
voi'.as   St.,   Fresno. 

DWELLIN(;,  $9800;  Nc.  655  Normal 
Ave.,  Fresno;  owner,  J.  V.  Canham 
1137  Bremer  St.,  Fresno;  contrac- 
tor. Roy  Martin,  Sussex  Way., 
Fresno. 

(_:aR.\GE,  $5000;  No.  1626  Belmont  Ave., 
Fresno;  owner,  Henry  Brooks,  260 
Echo    St.,   Fresno. 

DWELLING  and  garage.  $4200;  No. 
3555  Nevada  Ave..  Fresno;  owner, 
Cha.s.  E.  (  hristiansen,  3509  Nevada 
Ave..    Fresno. 


COMPLETION  NOTICES 

FRESNO    COUNTY 

Recorded  Accented 
Sept.  20.  1924 — LOT  50.\150  Ft.  in  Blk 
9,  Lincoln  Hill  Addition,  Fresno.     J 
D  La   Bonte    to    whom   it   may   con- 
cern  Sept.    18.    1924 

Sept.    15.    1924— LOTS  3   AND   4.    H.gii 
Addition    No.    1,    Fresno.      A   R    Ek- 

lund   to   whom   it  may  concern 

Sept.    13,    1924 


LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amount 

Sept.  19.  1924 — LOTS  11  AND  12  BLK 
1.  New  High  School  Addn,  Fresno. 
W  A  Riedesel  vs  A  F  Wood  and  M 
.1    Ryan    Co $89 


BUILDING  CONTRACTS 


iCI^VMENTO    tOUXTY 


Amount 


!i.  corilcd 

RECORDED 

'-■TORE  BLDG. 

W  77 '-j   FT.  LOT  1  J  K  12th  &  13th. 

All  work  for  1-story  and  basement 

concrete   store  building. 
Owner — W,    P.    Fuller    &    Co.,    10th    and 

R   Sts.,   Sacramento. 
Arcliitect — R.   A.   Herold,   Forum   Bldg., 

Sacramento. 
Contractor — Geo.   D.  Hudnutt  Inc.,  1915 

S  St.,  Sacramento. 
Filed   Sept.    15.   1924.   Dated,  — . 
Payments    not   given. 

TOTAL  COST,  $39,746 
Bond,  Forfeit,  Limit,  Plans  and  speci- 
fications, none. 


BUILDING 

40  FT.  ADJ.  WESSING  AND  MOUN- 
tain  Grocery  on  N  in  Sacramento. 
All    "work    for    building. 

Owner — A.  H.  &  R.  E.  Rosenbaura. 

Architect — None. 

Contractor  —  Wm.  A.  Thielbahr,  Del 
Paso  Blvd.  near  Cedar,  North  Sac- 
ramento. 


(0 
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Filed  Sept.  16,  1924.  Dated  Sept  11,  1924 
Payments  not  given. 

TOTAL,  COST,  $4757 
Bonds,  Forfeit,  Limit,  Plans  and  speci- 
fications, none. 


RESIDENCE 

B  >^  OP  LOT  79  ALL  OF  LOT  80  South 
Curtis  Oaks  Sub  1  Sacramento.  All 
work  for  2-story  frame  and  stucco 
residence   with  tile  roof. 

Owner— F.  S.  Grau,  3931  J  St.,  Sacra- 
mento. 

Architect — Dean  &  Dean,  City  Library 
Bids.,    Sacramento. 

Contractor— Wm.  V.  Whitsell,  2900  C 
St.,    Sacramento. 

Filed  Sept.   16,   '24.   Dated  Sept.   19,  "24. 
Payments   not   given. 

TOTAL  COST,   $10,884.6o 

Bond,   Forfeit,   Limit,  Plans  and  speci- 
fications,  none. 


STORE    BLDG.  ,„„„ 

PTN  LOTS    1    &    2    K   L   IITH   &    12TH 

Sts.,    Sacramento.   All   work    for   1- 

story     and     basement    brick    store 

building.  ..    ,   , 

Owner— W.   S.   &  H.   H.   Hart,   2199   3rd 

Ave.,   Sacramento. 
Architect — Dean   &  Dean,  City  Library 

Bldg.,   Sacramento.  

Contractor— Wm.    V.    Whitsell,    2900    C 

St.,   Sacramento.  ,„,„„, 

Filed  Sept.  16,  1924.  Dated  Sept.  3,  1924 

Payments   not   given. -,„.„„ 

TOTAL  COST,  $22,500 
Bond,  Forfeit,  Limit,  Plans  and  speci- 
fications   none. 

N^8^o"fT  LOT   2   C  D  12TH  AND  13TH, 
Sacramento.  All  work  for  building. 
Owner — Donahue  Prop.  Co. 
.Architect — None. 

Contractor— H.   G.   Birdsall,   1225   L  St., 

Sacramento.  _  „    ,„„, 

Filed  Sept.  17,  1924.  Dated  Sept.  8,  1924 

Payments   not   given.  

TOTAL  COST,  $7900 
Bond,  Forfeit,  Limit,  Plans  and  speci- 
fications,  none. 

BUILDING  ^  ,„_^  ^^ 

W  77  %  LOT  1,  J.  K.  12th  and  13th  Sts., 

Sacramento.   1  Building. 
Owner — AV.   P.   Fuller   &   Co.,   1725   10th 

St.,  Sacramento. 
Architect — None. 
Contractor — Latourette    Fical    Co.,     907 

Front  St.,  Sacramento. 
Filed  Sept.   19,  '24.      Dated   Sent.   17,  '24. 
TOTAL  COST,  $3605.50 
Bond,  limit,  forfeit,  plans  and  specifica- 
tions,  none. 


TANK 

FOOT    OF    T,    Sacramento.    Wall    and 

slab  for  tank. 
Owner — H.  A.  Jenkins  and  M.  N.  Elton 

623    42nd    Sacramento. 
Architect — None. 
Contractor — Associated  Oil  Co.  720  I  St. 

Sacramento. 
Filed  Sept.  20.  1924.  Dated  Sept.  5,  1924 
Payments  not  given. 

TOTAL  COST,  $5600 
Bond,  Forfeit,  Limit,  Plans  and  specifi- 
cations, none. 

DWELLING,  5-room  and  garage,  $2500 
3434  44th,  Sacramento;  owner,  Lu- 
cia Pierini,  3440  44th,  Sacramento; 
contractor,  P.  Leoni,  1415  P,  Sac- 
ramento. 

STORE,  apt.  and  garage,  $3000;  2009 
S,  Sacramento;  owner,  Olive  Flint, 
1920  31st,  Sacramento;  contractor, 
M.  F.  Terra.  2315  9th,  Sacramento. 
DWELLING.  5-room,  and  garage, 
$3500;  1259  34th,  Sacramento;  own- 
er, H.  M.  Earle,  1036  Dolores  Way, 
Sacramento. 

DWELLING  5-room  and  garage,  $3500 
1035  Santa  Tnez  Way,  Sacramento; 
owner,  L.  J.  Miller  1080  Santa  Ynez 
Way.  Sacramento. 

DWELLING.  5-room  and  garage  $3750 
2441  Curtis  Way,  Sacramento; 
owner,   L.   J.  Miller. 

DWELLING.  6-room  and  garage,  $3250 
2181  Gerber  Way,  Sacramento: 
owner,  C.  Vogt  and  Fred  Shukert, 
1019   T,  Sacramento. 

DWELLING  2 -flat,  and  garage,  $10,500 
1143  38th,  Sacramento;  owner,  C. 
E.  Meister,  1140  39th,  Sacramento; 
contractor,  H.  L.  Mee. 

BUILDING,  $30,746;  1011-13-15  12th, 
Sacramento;  owner,  W.  P.  Fuller 
Co.,    10th    &    R,    Sacramento;    con- 


Hudnutt,    1915    S, 

DWELLING,  .^-roum  and  garage.  $2500; 
No.  3883  8th  Ave.,  Sacramento; 
owner,  G.  W.  Kopp,  1514  lilh  St., 
Sacramento. 

STORES  and  nats,  $7500;  No.  3841  E 
St.,  Sacramento;  owner,  J.  W. 
Thielen,  lOOl  E  St.,  Sacramento; 
contractor,  Ilerndon  &  Finnigan, 
1814    17th   St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $3950; 
No.  1308  36th  St.,  Sacramento;  own- 
er, W.  Stone.  3020  O  St.,  Sacra- 
mento; contractor,  J.  A.  Saunders, 
2810  I  St.,  Sacramento. 

DWELLING,  4-room  and  garage,  $3000; 
No.  1423  32nd  St.,  Sacramento;  own- 
er, A.  Keating,  4028  Sherman  Way, 
Sacramento;  contractor,  R.  M. 
Smith. 

DWELLING,  5-room  and  garage,  $4  000; 
No.  1417  32nd  St.,  Sacramento; 
owner.  It.  M.  Smith,  4028  Sherman 
Way,    Sacramento. 

DWELLING,  4-room  and  garage.  $2700; 
No.  1519  33rd  St.,  Sacramento;  own- 
er, F.  H.  Bell,  656  42nd  St..  Sacto. 

DWELLING,  4-room  and  garage,  $2700; 
No.  1528  33rd  St..  Sacramento;  own- 
er,  F.    H.   Bell,    656   42nd    St.,    Sacto. 

DWELLING,  5-room  and  garage.  $3400; 
No.  665  41st  St.,  Sacramento;  own- 
er, Z.  C.  Hook,  2228  H  St.,  Sacra- 
mento: contractor,  J.  McGuire  Co., 
Box   762,  Sacramento. 

DWELLING,  5-room  and  garage.  $2500; 
No.  4032  F  St.,  Sacramento;  owner, 
H.    W.   Eubanks,   5350   I   St.,   Scto. 

BUSINESS  building.  $35,000;  No.  720 
H  St.,  Sacramento;  osvner  ,W.  F. 
Gromley.  Premises;  contractor,  Bar- 
bara  Way. 

DWELLING,  5-room  and  garage,  $3000; 
No.  3609  M  St.,  Sacramento;  owner, 
M.  C.  Valine,  2826  W  St..  Sacto. 

DWELLING,  5-room  and  garage,  $3000; 
No.  3601  M  St.,  Sacramento;  owner, 
M.  C.  Valine.  2826  M  St..  Sacto. 

DWELLING,  5-room  and  garage,  $4000; 
No.  1233  37th  St.,  Sacramento;  own- 
er, M.  C.   Valine,   2826  W  St.,   Sacto. 

DWELLING,  5-room  and  garage,  $4600; 
No.  649  36th  St.,  Sacramento;  own- 
er. I.  W.  Ottingej,  2304  J  St.,  Sac- 
ramento. 

DWELLING,  5-room  and  garage,  $2700; 
No.    2700;    No.    3547    44th    St.,   Sacra- 
mento; owner,  Fred  McDonald,  3648 
Donner  Way,  Sacramento;  contrac- 
'  tor,  J.  J.  Mase. 

DWELLING,  5-room  and  garage,  $2700; 
No.  3525  44th  St.,  Sacramento;  own- 
er D.  E.  Mase,  3648  Downey  St., 
Sacramento;  contractor,  J.  J.  Mase. 

DWELLING,  5-room  and  garage,  $4900; 
No.  1921  22nd  St..  Sacramento; 
Owner,  L.  B.  Keirnan,  1216  S  St., 
Sacramento:  contractor,  J.  P.  How- 
ell, 1837  47th  St.,  Sacramento. 
DWELLING,  5-room  and  garage,  $3000; 
No.  2824  P  St.,  Sacramento;  owner, 
Gertrude  Tonzi,  920  36th  St.,  Sac- 
ramento; contractor,  F.  H.  Artz, 
1911  28th  St.,  Sacramento. 
DWELLING.  6-room  and  garage,  $6800: 
No.  1419  42hd  St.,  Sacr.Tmento; 
jwner.  J.   A.   Reinmuth,   31S0   Serra 


Way,  Sacramento:  contract" 

Artz,    1911    28th   St.,   Sacram.  i 
DWELLING  5-room  and  garagr. 

No.  932  47th  St.,  Sacrament.'; 

er,    Hawarta    &    Jones,    1530 

Sacramento. 
DV/ELLING,  4-roora  and  garage 


F.  H. 

to. 


No.     2738 

owner,    C.     H.     Ritchey, 

St..    Sacramento. 


Sacramento: 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


DWELLING,  5-room  and  garage.  $2600. 

No.   3225  L  St.,  Sacramento;  ownei 

H.    G.    Birdsall,    1516    27th    St.,    Sac- 
ramento. 
DWELLING,  5-room  and  garage,  $5000; 

3724   T,   Sacramento;   owner,   H.   W. 

Whitbeck,    2614    36th,    Sacramento; 

contractor.    Brier    Const.    Co.,    2809 

S,  Sacramento. 
DWELLING,   9-room  and  garage,   $8500 

2533  26th  Sacramento;  owner,  H.  J. 

McCurry,   P.   O.  Bldg.,  Sacramento: 

contractor,  Brier  Const.  Co.,  2809  S, 

Sacramento. 
DWELLING,  7-room  and  garage,  $5000 

1325  43rd,  Sacramento;  owner,  O.  J. 

Harvey,  1331  43rd,  Sacramento. 
DWELLING  5-room  and  garage,  $3250; 

3849     Sherman     Way,    Sacramento; 

owner,    H.    G.    Birdsall,    1516    27th, 

Sacramento. 
DWELLING,  5-room  an  dgarage,  $2800 

1443    32nd,    Sacramento;    owner,    H. 

G.   Birdsall. 
DWELLING,  5-roora  and  garage,  $2800; 

1109   W,   Sacramento;   owner,   H.  G. 

Birdsall. 
DWELLING,  5-room  and  garage,  $2800; 

1553    36th,    Sacramento;    owner,    H. 

G.  BirdsaU. 
DWELLING,  6-room,  $3350  2012  C,  Sac- 

rameiito;   owner,   G.   Parina,   1426V4 

D,   Sacramento;   contractor,  C.  Car- 
son, Box  129  Rt  4,  Sacramento. 


COMPLETION  NOTICES 


liACnAMEXTO    COUNTY 

liecorded  Accepted 

.Sept.  11,  1924 — LOT  6  and  E  20  ft.  Lot 
7,  H.  I,  15th  and  16th  Sts.,  Sacra- 
mento. J  L  Rus.sell  to  whom  it 
may  concern .Sept.   6,   192  1 

.S<-pt.  17,  1924 — LOTS  5  AND  6  and  E 
1/4  of  Lot  7  and  E  14  of  W  %  and 
S  135  of  W  6  of  W  V4  of  Lot  7.  K, 
L,  11th  and  12th  Sts.,  Sacramento. 
Hotel  Senator  Corp  to  whom  it 
may  concern S.pt.    s.    1M21 

.Sept.  19,  1924— E  %  OF  LOTS  19  &  20 
Add  B  East  Sac.  Clifford  George 
Friburg  to  whom  It  may  concern.. 
Sept.    19,    192< 

Sept.  20.  '24- LOT  25  SUB  2  NICKEL 
Plate  Tract.  Fred  C.  Yoerk  to 
whom  it  may  concern.  .Sept.  20,  1924 


LIENS  FILED 


SACRAMENTO    COUNTY 

Recorded  Amount 

Sept.  11,  1924 — LOT  50  Casita  Tract, 
Sacramento.  Capitol  Sand  &  Gravel 
Co  vs  Herbert  N  Hale $51 

Sept.  11,  1924— LOTS  1  AND  2  BLK 
20  North  Sacramento  Sub  No.  1. 
Capitol  Sand  &  Gravel  Co  vs  Gus 
Soukas    $140.75 

•Sept.  11,  1924- LOT  64  South  Curtis 
Oaks  Sub  No.  2,  Sacramento.  Bow- 
man's Hardware  &  Imp  Co  vs  J  W' 
Lattin    $127.88 

Sept.  12,  1924— LOT  3  BLK  20,  North 
Sacramento  Sub  1.  Sacramento 
Plumbing  Supply  ("o  vs  Gus  Soukas 

Sept.'  'I'sV  1924— w'  42!5  "fT.'lO'TS  i'  & 
2  Blk  20,  North  Sacramento  Sub  No. 
1.  J  S  Spelr.ian  vs  Gust  Soukas.  . . . 
J035.O4 

Sept.  15,  1924 — LOTS  1  AND  2  BLK 
20.  North  Sacramento  Sub  1.  Sac- 
ramento Plumbing  Supply  Co  vs 
Gus    Soukas $46 

Sept.  16.  1924— S  1/2  LOT  1  E  %  of  N 
M  of  Lot  1  and  W  'A  Lot  2,  K,  L, 
11th  and  12th  Sts..  Sacramento.  F 
A  Sanderson  Foale  vs  Hart  Bros.. 
$61,650.92 

S.  pt.  17,  1924— S  70  FT.  LOTS  65  & 
66.  Sunnyside  Addn,  .Sacramento. 
<'lifford  &  Cowsill  vs  Ed  Brier  and 
K    V   Gilkev $185 

Sept.  19.  1924— S  70  FT.  OF  LOTS 
65  &  66  Sunnyside  Add.  E.  V.  Gil- 
ken  vs  E.  D.  Brier   $1654 

COMPLETION  NOTICES 

S.\N  JOAftUIN  COUNTY 

Recorded  Accepted 

.^■.pt.      16.    1924— JACKSON      SCHOOL 

Bldg.    (porches),    Stockton.      Board 

iif  Education  of  .Stockton  to  Powell 

,<t    Medberry Sept.    13,    1924 

Sipt.  17,  1924 — E  50  FT.  LOT  3  and  E 
.'0  ft.  Lot  4  Blk  13.  ilerryvale  a 
subd  of  Stockton.  H  O  and  Ossie 
L  Jones  to  J  W  Williams. Sept.  10,  '24 
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BUILDING  CONTRACTS 


!tAN     lUAUI'lM    CUUNTV 


BANK 

LOT  8  liLK  1  K  uf  Center  Si.,  Slock- 
loii.  Installntiun  of  bruiixe  wurk 
for  c-ouiitfi-  scroun  and  check 
desk,   etc.e 

Owner-l'nion   Safe  Deposit  Bank. 

Archlteil — None. 

Coniractur — Fedcrnl  Ornamental  Iron 
&  Itrunze  Co.,  lljth  and  San  Bruno 
Ave..    San    Francisco. 

Filed  Sept.  16,  '24.  Dated  S.pt.  11,  "24. 
TOTAL   COST.    »6e85 

Bond,    none.      Limit,    60    working    days. 

Forfeit,  plan.s  and  specilicatimis,  none. 


BANK 

STOCKTO.S.      Mill    work    fur    ten-story 
Class  A  bank  building;. 
i.>r — Commercial  &  Savings  Dank  of 
Stockton. 
:    liitect — None, 
iiiractor  —  Uruce    I',   llartin    (Union 
Planlnp    Mill),      232      S-Suttcr      St., 
Stockton. 
ltd   Sept.    17,  "24.      Dated  .July   10,   "24. 
TOTAL   COST,    $17,255 
!id,  none.     Limit,   Feb.   1,   1925.     For- 
1.   none.        Plans     and     specifications 


;tal  lathin(!  and  all  metal 

furring  and  all  plain  and  ornamen- 
tal plastering  and  install  same  on 
above. 

Mtrector — Geo.  S.  MacGruer  and  Robt 
M.  Simpson  (as  MacGruer  &  Simp- 
son),   266    Tehama   St.,    S.    P. 

id  Sept.  17,  '24.  Dated  .\ug.  12,  '24. 
TOTAL    COST.    ?27,500 

;ul,  none.     Limit.  June   1,   1925.     For- 

'.    none.      i'lans      and      sijocifications 


I    UNISII     MATERIAL     AND     LABOR 
frir   setting   of   all    brick    and    terra 
cotta    on    above, 
riiractor— A.   "\V.   Cowell,   1231  N-Sut- 

ter   St.,   Stockton. 
Ud   Sept.    17,  '24.      Dated  Aug.   12.  "24. 

TOTAL  CO«T,   $ 

nl,   none.     Limit.   De.c.    1.    1924.      For- 
.  none.  Plans  and  specifications  filed 

INTING    AND       DECORATING       ON 
above. 

'  ontractor — A.    C.    Wocker,    1370   Sutter 

St..   San    Francisco. 
I'iled  Sept.  71,  '24.     Dated  .luly  21,  '24. 

TOTAL  COST,  $11,304 
■Md.  none.  Limit,  Mar.  1.  1925.  For- 
i'.  none.  Plans  and  specifications  filed. 

VST.A.LL    ALL.    GLASS,       ETC.,       ON 
above. 
iUractor— W.   P.   Puller  &  Co.,   218  S- 

.Aurora  St.,   Stockton. 

•d   Sept.   17,  '24.      Dnted   Aug.   16,   '24. 

TOTAL  COST,  $9144 

I'd,   none.      Limit.   Jan.    1.    1925.      For- 

'•!.  none.   Plans  and  specifications  filed 

v.^TALL    ALL    MARBLE.    TILE    AND 
terrazzo  work   on   above. 
•! tractor  —  Clervi    Marble    &    Mosaic 

Co.,   1721   San    Bruno   Ave,    S.   F. 

l-'d  Sept.   17,   '24.      Dated   .luly   16,   '24. 

TOTAL   COST,    $12,000 

lid.  none.     Limit,  Feb.   1,   1925.     For- 

I.  none.  Plans  and  specifications  filed. 

HDITION 
.MANTEC.V.      All    work    for    addition    '.o 

church. 
Owner — Archbishop   of  Roman   Catholic 
Church   of  S.   .F,   1100   Franklin   St., 
San  Francisco. 
Architect — None. 

Contractor — D.   W.    Baysinger,    Manteea 
Filed  Sept.  16,  '24.     Dated  Sept.   12,  "24. 

Ready    for    roof    

Plastering    

Completed     

Usual    35    days 

TOT.A.L  CO-ST.  $6450 
Bond.  none.  Limit,  90  working  days. 
Forfeit,  none.  Plans  and  specifications 
none. 

AUDITORIUM    BLDG. 

STOCKTON  HIGH  SCHOOL  DtSTRI'"T. 
Stockton.  All  work  required  in 
construction  of  certain  finishing', 
stairs,  etc.,  fur  auditorium  build- 
ing. 

Owner — Board  of  Kducafion  of  Stock- 
ton School  District  by  .T.  R.  Hum- 
phreys, president,  and  Ai.sel  S. 
Williams,  Secretary. 


Architect — Louis  S.  Stone,  387    12ih  St., 

Oakland. 
Contractor — J.      F.    Shepherd,      ::;4  1    N- 

Madlson  St.,  Stockton. 
Filed  Sept.  18.  '24.  Dated  Sept.  15.  "24. 
TOTAL  COST,  $14,897 
Bond.  none.  Limit.  60  working  days. 
Forfeit,  none,  Plan.s  and  specifications 
none. 

SCHOOL 

I'INEDALIO    SCllt)OL    DISTRICT.      One 

story   school    building. 
Owner — Pinedalc   Svhool   District. 
Architect — K.  J.   Kump  Co. 
Contractor— Kerr  &  William. 
Filed  Sept.  20,  '24.     Dated  Sept.  6,  '24. 

As    work    progresses 75% 

Usual    35    days% Balance 

TOTAL  COST,  $10,319 
Bond,  $7738.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  70  work- 
ing days.  Forfeit,  $20  per  day.  Plans 
and   specifications,   none. 


STEEL  AND  IRON  WORK  ON  ABOVE. 
Contractor — Kyle  &   Co. 

Filed  Sept.   20,  '24.     Dated  . 

TOTAL  COST.  $843 
Bond,  limit,  forfeit,  phui.s  and  specifica- 
tions, none. 


MASONRY  ON  ABOVE. 
Contractor — J.   M.   Brown. 

Filed  Sept.  20,  '24.     Dated  . 

TOTAL  COST,  $4  8911 
Bond,  limit,  forfeit,  plans  and  specifica- 
tions,  none. 


PAINTING  ON  ABOVE. 
Contractor — E.  P.  Donohue. 

Filed   Sept.   20,   '24.      Dated  . 

TOTAL  COST.  $8.^.6 
Bond,  limit,  forfeit,  plans  and  speci- 
fications, none. 


PLASTERING   ON   ABOVE. 
Contractor — M.   E.   Summers. 

Filed   Sept.   20,   "24.     Dated  . 

TOTAL  COST,  $46.',n 
Bond,  limit,  forfeit,  plans  and  specifica- 
tions,  none. 


ROOFING  ON  .\BOVE. 
Contractor — T.   A.   Osborn. 

Filed  Se-lJt.  20.  '24.     Dated  . 

TOTAL  COST.  $134  7 
Bond,  limit,  forfeit,  plans  and  specifica- 
tions, nonu. 


ri.UMBlNC,   ON  ABOVE. 
Contractor — Evans    Heating    &    Plumb- 
ing  Co. 

Pilfd    Sept.    20,    '24.      Dated    . 

TOTAL  COST,  $1334 
Bond,  limit,  forfeit,  plans  and  specifica- 
tions, none. 


PERMITS 

REMODEL,  $2000:  No.  427  East  Mendo- 
cino St.,  Stoclcton;  owner.  G.  H. 
Phillips,    Premises. 

DWELLING  &  garage,  $4400;  No.  17.J0 
Lu.'frnp  St..  Stockton;  r)wner, 
Chris.  Thim,  1118  W-Elm  St., 
Stockton. 

DWELLING,  $6000:  No.  1334  N-Yosem- 
itc  St.,  Stockton;  owner,  Mrs. 
.lanes;  contractor,  M.  K.  Kelly,  1716 
W.    .Vcacia    Ave.,    Stockton. 

DWELLING,  $5000;  No.  1821  Lexington 
St..    Stncitton;   owner,   P.  M.   Powell. 

LUMBER  shed,  $2000;  No.  301  W-Hazel- 
ton  St.,  Stockton;  owner.  Western 
T'acific  Railway.  Farmers  &  Mar- 
chants  Bank  Bldg.,  Stockton;  con- 
tractor. A.  Love,  1430  N-Hunter  St., 
Stockton. 

GARAGE  and  remodeling,  $1000;  No. 
2105  Marsh  St.,  Stockton;  owner, 
Mrs.  S.  A.  Berry;  contractor,  W. 
Main. 

REMODEL,  $1500;  No.  35  North  Sutter 
St.,  Stockton;  owner.  Musto  Estate; 
contractor,  H  .  H.  Kenning,  1751 
Berkeley  Ave.,  Stockton. 

DWELLING  and  garage,  $3800;  No.  507 
E-Worth  St.,  Stocliton;  owner.  Miss 
C.  Daugherty;  contractor,  O.  A. 
Lindberg,  448  N-American  St., 
Stockton. 

MEZZANINE  office.  $3000;  No.  34  S- 
center  St.,  Stockton;  owner,  Portu- 
guese-American Grocery  Co.,  34 
S-Center  St.;  Stockton;  contractor, 
,T.  Gabriel. 

DUPLEX  dwelling  and  double  garage, 
$6500  No.  321  W-Walnut  St.,  Stock- 
ton; owner.  V.  M.  Trombola;  con- 
tractor. H.  W.  .lohnson,  301  Sonoma 
St..    Stockton. 

DWELLING  and  garage,  $3000;  No. 
830    N-Buena    Vista    St.,    Stockton; 
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owner,    J.    L.    Simmons,    628    N-Au- 
rora   St.,    Stockton. 

DWELLING  and  garage,  $5000;  No.  326 
E-Nlnth  St.,  Stockton:  owner,  C.  T 
Miller,   826    E-South   St.,   Stockton. 

APARTMENT  flats  (4)  and  4  garages. 
$8000;  No.  27  Pilgrim  St.,  Stockton 
owner,  Frank  B.  Miller,  122  S-Cali- 
fornia  St.,  Stockton. 

AUTO  repair  shop,  $2350;  No.  218-222 
N-Wilson  Way,  Stockton;  owner 
G.  B.  Ghiorzo,  1503  E-Channel  St., 
Stockton;  contractor.  Nelson  Bros 
128   S-Ophir   St.,   Stockton. 

RESIDENCE  and  garage.  $3600;  No 
1414  N-Pcrshing  Ave.,  Stockton; 
owner,  I.  A.  Anderson;  contractor, 
p.  C.  Moore,  1161  N-I^ilgrim  St., 
.Stockton. 


LIENS  FILED 

.SA.\    JOAdllN    COl'XTV 

Recorded  -V  mount 

Sept.  16,  1924— LOTS  2  AND  4  BLK  7 
City  of  Stockton  Homestead.  C  E 
Hill   vs  Mrs.  Florence  M  Stowe.... 

Sept.'  ■  iV;  ■  )924— LOTS  '  14  '  '  An'd*"^iV 
Ltpon    Irrigation    Farms    Subd    No 

i  n'"!."'',  T^'  ''^  "f  ^'''=-  -^0  T  2  S  R 
8  E  Stockton,  .las  M  Schofield  vs 
\\  alter     c     Rasmussen     and     Tilda 

l.a.sniussen   wf  and  M  A  Simon 

$161.98 

♦- 

BUILDING  CONTRACTS 

CO,\'l'K,V      COSTA      COUIVTY 

J'KRMIT.S 

'A'?;  ""e-s'ory  ■  brick  ,$24,000;  E 
10. h  St.,  bet.  Macdonald  and  Nevin 
Ayes..  Richmond;  owner,  C.  S.  Ren- 
\vicl5,  201  Nevin  Ave.,  Richmond; 
architect,  .1.  T.  Narbett,  902  Mac- 
donald Ave.,  Richmond;  contractor, 
(  .  Ovcraa,  2105  Roosevelt  St.,  Rich- 
mond. 

DWELLING,  one-story  frame,  $3000:  N 
Downer  St.,  bet.  23rd  "und  24th  Sts., 
Richmond ;  owner,  A.  L.  Purovich. 
Chronicle  Bldg.,  San  Francisco; 
contractor.  Tandy  &  Thies,  234 
Chanslor  St.,  Richmond. 
^^P-A°r^^^i^  two-story  brick  veneer, 
$dO  000;  E  12th  St.,  bet.  Macdonald 
and  Bissell  Aves.,  Richmond;  own- 
er County  of  Contra  Costa.  War 
veterans'  Club  House,  Richmond- 
architect,  J.  T.  Norbett,  902  Mac- 
donald Ave.,  Richmond;  cont::ir- 
tor.  Cobby  &  Owsley,  260.  Tehama 
St.,    San   Francisco. 

DWELLING,  one-story  frame.  $4500; 
XE  ]9th  and  Roosevelt  Sts.,  Rich- 
mond; owner,  W.  B.  Richmond,  223 
S-13th  St.,  Richmond;  contractor, 
A.  .1.  McXany.  1920  Chanslor  St., 
Richmond. 

t  .    S.    STEEI,    I  XFILLED    TONNAGE   IS 
.•5,::8»,577   TONS 

The  report  of  unfilled  order.s  of  the 
Cniiid  States  Steel  Corporation  for 
August,  showing  an  increase  of  102,565 
ton.s  more  than  July,  signalized  the  im- 
liortance  of  the  buying  activity  that 
\.  as  inaugurated  late  in  July  and 
carried  on  throughout  the  last  month. 
In  August  the  unfilled  tonnage  amount- 
ed to  3.289,577  tons  and  was  in  con- 
trast to  the  July  report  of  3,187,072 
ii.ns  (hat  registered  a  decrease  of  75,- 
4;;!  tons  below  the  June  v^port. 

.\  compilation  of  figures  for  the  un- 
filled orders  of  .steel  tonnage  foi  the 
first  eight  months  of  the  years  1922, 
1923  and  1924  and  for  the  hisf  four 
months  of  the  years  1921,  1922  and  1923 
follows: 

1924  1923  1922 

Aug -..3,289,577   5.414,663   9,590,150 

JulJ'     3,187.072   5.910,763   5,773,161 

J""p    3,262,505   6,386,261   5,635,531 

May     3,628,069   6,981,351    5,254,228 

April    4,208,447   7,288.609   5.096,917 

March    4,7.'?2.S07   7.403,332   5,096,913 

Feb 4.912.901    7,283,989   4.141,069 

•'«•" 4.798,429    6,910.776    4,241,678 

1923  1922  1921 

2'"'' 4.450,339    6,745.703    4,268,414 

'^o^' 4.368.584    6,840.243,4,250,542 

0<=t 6,072,825   6,992.281   4,286,829 

Sept 5,035,750   6,691,607   4,560,670 
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GLASS 


A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  and  Inside  House  Paints 

Rubber  Cement  Floor  Paint 

Concreta 

Washable  Wall  Finish 

Pioneer  Sbingle  Stains 

Porch  and  Step  Paint 

Decoret  (A/'arnish  Stain) 

Silkenwhite  Enamel 

Fuller  Oil  Stains 

Factory  White  Enamd 

Fullerwear  Spar  Varnish    ^for 

inside  and  outside) 
15  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror  Paint   and   Varnish 

Remover 
i'io:ieer  White  Lead 


Plate  Glass 
Window  Glass 
Ornamental  Glass 


Mirrors 


Beveling 

Polishing 

Silvering 


Estimates     furnished     on     request 

W.  p.  FULLER  &  CO. 


301  Mission  Street 


San  Francisco 


Phone  SUTTER  4400 


OAKL,AND 
SACRAMENTO 
STOCKTON 
FRESNO 


LOS   ANGELES 
HOLLYWOOD 
PASADENA 
LONG    BEACH 


Fuller  Branches 

SAN    DIEGO 
SANTA  MONICA 
SAN  BERNARDINO 
SANTA    ANA 


PORTLAND 

BOISE 

WALLA    WAL1.A 

SALT  LAKE  CITY 


SEATTLE 
TACOMA 
SPOKANE 

YAKIMA 


Building 

1  and 
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Schumach 


Office 

210  American  Bank  Building,  S.  F. 
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Warehouses 

San  Francisco        Oakland 
San  Rafael 
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KOEHRINQ 

DANDIE  Light  Mixer 


Dandie  with  steel  disc  wheels  and  solid 

rubber     tires;     power     charging     skip, 

water   taiili   and    gasoline   engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.  Light  duty  hoist.  Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 
Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life— because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Dandle  with  steel  trucks;  power  charg- 

iiig     skip,     water     tank     and     r<*so"n« 

engine. 


__no — but  the  most  remarkable  value  of 
all  light  mixers— and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
■measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Pavers,  Mixers,  Cranes.  Draglines,  Power  Shoyels 
MILWAUKEE,  HVISCONSO 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 

Harron,  Rickard  &  McCone  Co. 


SAN    FRANCISCO 


LOS   ANGELES 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


SAX  FKANCISCO.  CALIF.,     Ot^TOBER  4,  1924 


Twenty-fourth    Year   Xc    (0 


i^Buildin^^ 


KI«10S.\«     <OI  >TV     UOAIIS     COST     SIX 
MILLION     DOLLAItM 


PAINTED      SIGNS   ON  STATE      ROADS 
DECLARED   ILLEGAL 


ISl  P\A/  <f 


No.  81S  Mission  etreet. 

San   Frt./iv,lsco.  falif. 

Telephone    Garfleld    3140 


THK    MEKCIIRY    TRESS 

.   J.    Cardinal    &   J.    I.    Stark) 
■ubllxherii  nnd  PropTietors 


J.    P.   FARRELL,   Editor 
E.  J.  <-ARDINAL,  (JenernI   i^InnnKcr 
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■evoted  to  the  Knglneering.  Archl- 
lural.  building  and  industrial  Ac- 
mes or   ihe   I'aoltic  Coa.st. 


0|.'FICI4L    I'AI'ER    OF 

Storkliin    Artlilt<-e«H'    ANxoriat ion 

RIcbmond     BuilderM*    Exrhnnfre 

Slorklon    Builders'    Exriiiinee 

Fresun    BliilderK'     Expli:iiiee 

Vnllejo    Bnlldern"    I'^xeli.-iiiBr 

Subscription  terms  payable  In  advance 
U.  S.  and  Possessions,  per  year.. $5. 00 
Canadian  and  Foreign,  per  year..  8.00 
Single   Copies    25c 

Entered  an  oecond-elnan  matter  at 
!<iin  Francisco  I'OMt  OIBce  under  act  of 
ConKrcas    of    March    3,    1870. 


Oakland  had  a  total  of  50,172  homes 
at  the  closing     of  the  tax     assessment 

lis  this  year,  marking  an  increase  of 
7.4  over  the  previous  year,  according 
I'l  figures  announced  by  Cit5'  Auditor 
Harry  G.  Williams. 

The  tabulation  showing  the  increase 
since  1917  reveals  the  fact  that  in  that 
year  there  were  39,473  residences  as 
compared  to  50,127  at  present.  The  in- 
crease for  the  year  just  closed  exceeds 
that  for  the  previous  year,  in  point  of 
homes  built  by  1488,  there  having  been 
2266    built    in    1923. 

Business  buildings  during  the  past 
year  increased  299  with  a  total  at  the 
close  of  the  tax  rolls  of  31S7  as  com- 
pared to  242  in  1917.  The  report  also 
shows  that  there  are  now  573  apart- 
ments, 36  hotels,  8  public  buildings,  20 
fire  houses,  79  schools,  '16  depots,  133 
churches,  12  hospitals  and  2  crema- 
tories. 

There  were  seven  new  churches  con- 
structed during  the  past  year,  a  cor- 
responding increase  to  that  of  last 
year.  The  same  report  shows  Oak- 
land's area  as  60.25  square  miles,  of 
which   10.90    is   water   and    49.35    land. 


With  work  on  the  last  of  the 
thirty-nine  projects  well  advanced, 
there  remained  a  balance  of  5128,310.46 
In  Fresno  county's  special  highway 
fund  on  September  1st,  according  to  a 
financial  statement  made  to  the  board 
of  supervisors  by  S.  L.  Hogue,  chief 
accountant. 

The  balance  is  more  than  sufticient 
to  meet  final  contract  payments  in  the 
completion  of  the  county  highway 
system  and  to  make  the  pledge  of  the 
supervisors  to  give  $50,000  toward  the 
construction  of  the  Sierra  to  the  sea 
highway,  olflcials  said. 

When  the  supervisors  eliminated  the 
special  levy  of  thirty-nine  cents  from 
tile  tax  rate  this  year,  after  being  ef- 
fective two  years,  the  last  official  step 
in  providing  the  financing  for  the  roads 
called  for  under  the  1919  bond  issue 
was  taken. 

The  special  tax  raised  during  the  two 
years  of  its  imposition  $1,220,263.21, 
which  added  to  the  $4,800,000  bond 
issue  makes  the  aggregate  cost  of  the 
county's  paved  paved  system  of  high- 
wa.vs  and  mriuntain  roads  a  little  more 
than    $6,000,000. 

On  the  first  of  August  the  trial  bal- 
ance showed  the  fund  had  $252,413.46, 
while  during  the  month  the  audited 
vouchers  ran  $79,554.56  and  the  de- 
mands   payable    aggregate    $44,548.44. 

The  unexpended  revenue  is  made  up 
of  $118,983.30  from  taxation  $8,418.07 
from  refunds  and  $909.09  from  the 
general   fund. 


Supervising  hydroelectric,  telephone, 
transportation  and  gas  resources,  the 
California  Railroad  Commission's  re- 
port for  the  year  ending  June  30,  1924, 
shows  a  remarkable  growth  of  public 
utilities  development.  In  the  fiscal 
year  1924,  the  commission  authorized 
the  sale  of  nearly  $100,000,000  more 
securities  for  such  companies  than  in 
the  previous  year;  next  year  it  is  ex- 
pected that  the  figures  for  the  fiscal 
year  1924  will  be  exceeded.  Compari- 
sons of  the  securities  authorized  by 
groups  for  1923  and  1924  are  here 
given. 

Steam    Rys $      5,500,800   $    13,959,100 

Electric  Rys 42.059,093  475,000 

Gas  &  Elec.  Cos   124,008,650        95,935,157 

Water    Cos 12,318,910        24,494,163 

Tel  &  Tel  Cos..      55,952,250  935,495 

Warehousemen  279,000         5,714,010 

Water     Carriers        1,977,900  1,144,000 

Automotive  Cos.        1,773,143  2,203,105 


Total    $243,869,746   $144,860,030 

A  review  of  the  Railroad  Commis- 
sion's work  since  it  started  in  1912, 
shows  that  $1,747,149,641  in  authori- 
zation have  resulted,  of  which  $1,015,- 
901,766  were  for  improvements,  $287,- 
908,065  for  refunding,  $137,136,502  for 
collateral,  $295,381,551  for  reorganiza- 
tion and  $10,821,665  for  miscellaneous 
puiposes.  The  same  approximate 
ratio  held  true  in  authorizations  for 
the  last  fiscal  year. 

O 

August  1924  bookings  of  structural 
fabricated  steel  totaled  137,400  tons,  or 
59  per  cent  of  capacity  of  154  firms  re- 
porting to  Department  of  Commerce. 
This  compares  with  167.564  tons,  or  69 
per  cent  of  capacity  of  182  firms  re- 
porting in  .Tuly  and  143.403  tons,  or  57 
per  cent  capacity  of  189  firms  reporting 
in  August,  1923.  Actual  shipments  were 
189,800  tons  in  .\ugust,  against  310,600 
tons  in  July. 


Instructions  have  been  mailed  from 
the  headquarters  of  the  state  highway 
commission  to  the  ten  division  engi- 
neers throughout  the  state  informing 
them  that  painting  of  signs  on  state 
pavements  is  illegal  and  directing 
that  all  signs,  other  than  those  placed 
for  the  direction'  of  traffic,  be  forth- 
with removed. 

The  order  is  the  result  of  complaints 
concerning  the  painting  of  the  letters 
"K  K  K"  and  "Kigy"  on  state  high- 
ways in  various  sections  of  the  state, 
particularly  in  Southern  California,  on 
the  San  Francisco  Peninsula,  and  be- 
tween   Sacramento   and   Marysville. 

The  matter  was  submitted  to  Paul 
F.  Fratess,  attorney  for  the  commis- 
sion, by  Assistant  State  Highway  Engi- 
neer T,  E.  Stanton.  Fratessa  declared 
the  unauthorized  painting  of  signs  a 
misdemeanor  under  the  state  law. 

The  instructions  to  the  division  engi- 
neers read  as  follows: 

"It  is  desired  that  all  signs  painted 
upon  the  state  highway  pavement, 
which  do  not  pertain  to  the  direction 
of  traffic,  be  promptly  removed:  also 
that  effort  be  made  to  prevent  the 
painting  of  such  signs  without  special 
permit. 

"Section  6,  Chapter  400,  Statutes  1915. 
an  act  providing  for  the  care,  manage- 
ment and  protection  of  state  highways 
and  penalties  of  violation  of  the  act. 
makes  this  a  misdemeanor  and  we 
should  take  all  possible  action  to  ap- 
prehend and  prosecute  persons  caught 
violating   this    law." 

The  order  was  signed  by  George  R. 
Winslow,  maintenance  engineer. 


A  new  kind  of  window  shade  fabric 
formed  of  material  "with  a  woven  cot- 
ton base  and  a  pyroxylin  finish  is  now 
being  used  in  hotels,  office  buildings, 
hospitals,  schools  and  other  institu- 
tions. The  application  of  this  pyroxy- 
lin coated  material  to  window  shades 
was  perfected  after  considerable  re- 
search by  chemists  of  the  E.  I.  Du 
Pont  De  Nemours  &  Co.,  Wilmington, 
Dela.,  who  investigated  thoroughly  the 
problems  of  developing  the  fabric  and 
the  use  to  which  it  would  be  put,  and 
tlie  conditions  affecting  it  when  in  use. 

The  material  was  developed  at  the 
request  of  business  men  who  wanted  a 
fabric  which  was  better  adapted  to 
actual  service  conditions  than  the  or- 
dinary shade  cloth.  They  found  that 
when  shades  became  ruined  by  rain, 
the  carelessness  of  leaving  the  window 
opened  was  condemned,  and  not  the 
fabric  from  which  the  shades  were 
made.  The  same  thing  happened 
when  shades  became  faded  by  sunlight. 
The  idea  was  to  develop  a  material 
which  when  it  became  soiled  could  be 
cleaned  and  renovated,  instead  of  being 
replaced.  The  new  fabric  when  soiled 
through  use  or  exposure  can  be  reno- 
vated by  scrubbing  with  soap  and 
water.  It  has  been  especially  con- 
structed and  treated  chemically  so  that 
it  will  not  crack  or  sag,  thus  avoiding 
two  of  the  main  reasons  for  the  re- 
placements of  ordinary  shades  at  fre- 
quent intervals. 

The  introduction  of  this  pyroxylin 
coated  material  into  window  shades,  it 
is  expected,  will  revolutionize  this  part 
of  house  furnishings,  because  it  per- 
mits a  cleaning  and  restoration  of 
shades  even  after  long  use. 


BUILDING      AND      ENGINEERING      NEWS  Saturday,   October   4.    1924 

ALONG  THE  LINE 


THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


During  the  fiscal  year  ending  June 
;i(l  1924,  the  Transportation  Division  of 
tlie  Engineering  Department  of  the 
Railroad  Commission  directed  the  sepa- 
ration of  the  grades  of  important  high- 
ways crossing  the  tracks  of  steam  rail- 
roads or  electric  railways  in  California. 
Most  of  these  grade  separations  grew 
uut  of  investigations  conducted  by  the 
Transportation  Division  or  were  the 
result  of  applications  for  the  construc- 
tion of  new  grade  crossings.  These 
grade  separations  have  involved  heavy 
construction  expenditures  which  must 
be  pro  rated  between  the  carriers  and 
the  various  political  subdivisions  in 
accordance  with  the  importance  of 
their  several  interests.  In  every  one 
of  these  separations  a  considerable 
number  of  traffic  intersections  have 
been  eliminated,  and  a  material  con- 
tribution to  the  public  safety  has  been 
made. 


Listing  his  liabilities  at  $352,579.34 
with  assets  of  $42,200,  Otto  A.  Berger, 
president  of  the  Berger  &  Carter,  ma- 
chinery manufacturers  of  San  Fran- 
cisco, has  petitioned  the  U.  S.  District 
Court  to  be  adjudged  a  voluntary 
bankrupt.  C.  W.  Carter  of  San  Fran- 
cisco is  named  as  the  principal  credi- 
tor. Berger  owes  Carter,  the  petition 
recites.  $141,184,  due  on  promissory 
notes  on  the  capital  stock  of  Berger  & 
Carter.  To  Berger  &  Carter,  as  a  bal- 
ance on  capital  stock  and  for  moneys 
borrowed  there  is  owing  $106,249.42. 
Other  creditors  are  J.  M.  McHatton, 
$10,929.89;  Bank  of  c<.lifornia,  $7,115.52 
and  Central  National  Bank  of  Oakland, 
$8,683.22. 


Fred  W.  Stone.  Porterville  plumbing 
contractor,  has  requested  the  city  of- 
ficials of  Porterville  to  revise  the 
plumbing  ordinance  and  bring  it  up  to 
date  to  meet  the  requirements  of  mod- 
ern contractor.  Porterville  plumbing 
laws  are  so  out  of  date,  declared  Stone, 
Ihat  builders  of  the  better  class  of 
buildings  refuse  to  work  under  them 
and  are  choosing  to  meet  the  require- 
ments of  Fresno  or  San  Fi-ancisco  reg- 
ulations. 


A  national  conference  on  the  utiliza- 
tion of  forest  products  will  be  held 
in  Washington  Nov.  19  and  2C,  Secre- 
tary of  Agriculture  Wallace  announces. 
The  meeting  will  mark  the  most 
sweeping  effort  ever  made  in  the 
Cnited  States  to  have  the  economical 
use  of  existing  timber  supplies  take 
its  place  in  the  conservation  program 
along  with  the  prevention  of  forest 
fires  and  propagation  of  timber  crops. 


Three  of  the  largef/i.  sawmills  in 
Modoc  County  have  been  compelled  to 
suspend  operations  due  to  lack  of 
water.  The  Ballard  Mill  suspended 
operations  about  a  month  ago.  and  a 
few  days  ago  the  Davis  Creek  Lumber 
Co.  and  the  Likely  Lumber  Co.  were 
also  compelled  to  shut  down.  It  is  not 
likely  that  these  mills  ^vill  be  able  to 
resume   operations  until  Spring. 


Oakland  city  council  has  ordered 
plans  prepared  for  a  street  lighting 
system  in  the  down  town  section. 
About  260  standards  will  be  installed 
at  a  cost  of  $200,000,  the  wor'-  to  be 
financed  li.v  property  owners  where  in- 
stallations are  made. 


Robert  Sibley,  speaking  before  the 
Foreign  Trade  Club  of  San  Francisco, 
told  of  the  world  water  power  confer- 
ence in  London,  which  he  attended  as 
a  delegate  from  the  United  States.  He 
stated  that  California  was  the  leader 
of  the  world  in  hydroelectric  develop- 
ment. The  United  States  produced 
sixty  billion  kilowatt  hours  of  elec- 
tricity, while  the  rest  of  the  world 
produced  only  fifty  billion.  He  told  of 
the  industrial  conditions  in  seven 
countries  which  he  visited,  and,  in 
closing,  remarked  that  England,  while 
she  was  burdened  by  taxation  at  the 
present  time — automobiles  being  taxed 
$5  a  horse  power — was  paying  the  in- 
terest on  her  loan  and  was  laying  the 
future  tor  a  prosperity  that  would  be 
felt  in  the  next  generation. 


Governor  Richardson  has  authorized 
the  sale  of  the  $2,000,000  block  of  San 
Francisco  harbor  improvement  bonds 
to  finance  completion  of  the  terminal 
warehouse  project  at  China  Basin. 
Foundation  work  for  the  structure  has 
been  completed  at  a  cost  of  approxi- 
mately $1,000,000.  The  additional  funds 
will  provide  for  the  erection  of  the 
terminal  pier  which  will  be  850  feet 
in  length  and  the  warehouse,  842  feet 
in  length.  The  structure  will  probably 
be  six  stories  in  height  of  Class  A 
cr)nstruction. 


Charged  with  violating  a  section  of 
the  state  housing  act  specifying  the 
height  of  ceilings,  C.  C.  Howard,  re- 
ported to  be  a  San  Francisco  contrac- 
tor, was  arrested  in  Alameda  on  com- 
plaint of  Building  Inspector  Eugene 
Maillot.  According  to  the  complaint, 
Howard  is  accused  by  Mailott  of  re- 
modeling a  house  at  1400  Central  Ave., 
Alameda.  constructing  eight  foot 
ceilings  where  nine  foot  ceilings  are 
required  by  the  housing  act. 

At  a  joint  meeting  of  the  American 
Hardware  Manufacturers  Association 
and  the  National  Hardware  Association 
of  the  United  States,  which  will  be  held 
in  Atlantic  City  on  October  14,  a  pro- 
gram for  the  reduction  from  1819  items 
of  steel  to  261  will  be  presented  for 
action,  the  commerce  department  an- 
nounces. This  program  represents  the 
work  of  the  simplification  committee  of 
the  sheet  steel  industry,  which  was  the 
result  of  a  meeting  of  the  metals 
branch  of  the  National  Hardware  As- 
sociation  in  Cleveland  on   May  25    1023. 

Stockholders  of  the  Wickwire- 
Spencer  Steel  Co.,  at  a  special  meeting 
approved  the  proposed  reorganization 
plans,  which  includes  the  formation  of 
a  new  company,  a  complete  recapitali- 
zation and  placing  the  management  in 
the  hands  of  Samuel  F.  Pryor.  who  will 
be  chairman  of  the  executive  com- 
mittee. Pryor  is  also  chairman  ot  the 
executive  committee  of  the  Rrmington 
Arms   Compary. 


Bids  w-ill  be  considered  by  the  Mer- 
ced Irrigation  District  on  October  11  to 
furnish  approximately  350,000  barrels 
o.  Portland  Cement  to  be  used  in  con- 
struction of  the  Exchequer  Dam.  De- 
liverv    is    to    be    made    Exchequer. 


Sawmill  and  yards  of  Camas  Lumber 
Company  at  Camas.  Wash.,  destroyed 
by  fire  Sept.  17.  O.  A.  Story,  manager, 
estimates    loss    at    $100,000. 


Ben  F.  Dupuy.  for  two  years  city  en- 
Kineer  of  Clendale.  has  resigned  and 
John  F.  Johannsen,  who  has  lieen  with 
the  city  engineering  department  of 
niendale  since  January,  1912,  has  been 
appointed   to   fill   the  vacancy, 


Chas.  M.  Jackson,  prominent  in  H- 
commercial  development  ot  Stocktuii 
for  the  past  forty-two  years,  died  in 
that  city  Sept.  28  following  an  ex- 
tended illness.  At  the  time  ot  h- 
death,  Jackson  was  president  of  '' 
Stockton  Fire  &  Enamel  Brick  ('■•i 
l)any  and  ot  the  Stockton  Land,  L'  • 
&  Building  Company,  both  of  whi  I 
corporations  he  helped  to  orgBiiiz. 
He  was  also  a  director  of  the  Stockl^i. 
Savings  &  Loan  Society  Bank  and  wan 
financially  interested  in  a  number  of 
other  enterprises.  Jackson  was  born 
in  San  Francisco  in  1855  and  served 
an  apprenticeship  with  Holbrook,  Mer- 
rill &  Stetson,  following  which  li' 
went  to  Stockton  and  in  association 
with  the  late  Henry  Earle.  opened  llie 
hardware  firm  of  Jackson  &  Earle  in 
1882.  Earle  retired  from  business  in 
1905  and  Jackson  conducted  the  store 
as  sole  proprietor  until  1909  when  he 
sold  his  interests  to  the  Ruhl-tJoodell 
Company  and  retired  from  the  hard- 
ware  line. 


-  The  Los  Angeles  county  civil  ser- 
vice commission  announces  open  com- 
petitive examinations  as  follows:  For 
junior  civil  engineering  draftsmen, 
salary  $175  to  $190  per  month,  Satur- 
day, October  25;  senior  civil  engineer- 
ing draftsman,  salary  ?2O0  to  $220  per 
month,  Saturday,  Oct.  4;  engineering 
clerk  (male),  salary  $145  to  $155  per 
month,  Monday,  Oct.  6.  Applications 
must  be  filed  at  room  1007,  Hall  of 
Records,  at  least  three  days  prior  to 
examination. 


Edward  Hyatt,  Jr.,  has  been  ari- 
pointed  chief  engineer  of  the  Divisi(jn 
of  Water  Rights,  State  Department  of 
Public  Works.  Hyatt,  Jr.,  has  been 
acting  chief  ot  the  division  since  the 
resignation  of  H.  H.  Kluegel  last  Feb- 
ruary. The  appointment  was  made  liy 
Governor  Richardson  on  the  recom- 
mendation of  State  Engineer  W.  F. 
M'  Clure. 


General  Georfri'  W.  Goethals,  builder 
of  the  Pananid  Canal,  has  been  cimi- 
missioned  bv  the  Los  Angeles  County 
Board  of  Supervisors  to  supervise  tlft 
county's  $35,000,000  flood  control  pro- 
ject. General  Goethals  will  operate 
jointly  with  J.  W.  Reagan,  county 
fiocd   control   engineer. 

Martin  J.  Rist,  for  several  year.= 
chief  draftsman  in  the  office  of  Archi- 
teet  Carl  Werner  of  San  Francisco,  is 
now  arsociated  with  Architect  C.  E. 
Gottschalk  with  offices  in  the  Phelan 
Bldg.,   San  Francisco. 

Paul  E.  Fernald  has  been  appointed 
a  member  of  the  Arizona  state  board 
of  registration  of  engineers,  architects, 
surveyors  and  assayers.  He  has  been 
a  government  mineral  survey>r  for  14 
^•ears. 


Portland,  Ore.,  contemplates  the  in- 
stallation ot  a  h'gh  pressure  water 
svstem  in  its  congested  area  at  a  cost 
of  $1,426,000.  Operating  expenses 
eslmiated  at    $163,745  per  annum. 


are 
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ORGANIZATION  NEWS 


Onranlxatlnnii     bnvlriK 


lltll.l)l^<«      TH%l>r.S       IUII>'»        SPLITS 
AT    SACHAMKNTO 


piffi-renc-ps  of  loiiB  stundinK  have  re- 
^ultod  In  thf  division  of  the  Sacra- 
ment" HuildlnB  Trades  Council  and  the 

•rganlzatlon  of  a  new  body  l<nown  as 
the  Sacramento  Huilding  Crafts  Al- 
lian.o  inti-  which  have  gone  several  of 

Ik-    representatives    of    building    trades 

new  organization  ha»  petitioned 
Hiding  Trades  Department  of  the 

an  Federation  of  Labor  for  a 
:•  and  is  at  this  time  awaiting 
.elpt  of  a  charter  direct  from 
(tional    l)uilding    trades    depart- 

•i.y  Doran.  business  agent  of  the 
I  workers'  local  and  delegate  to 
w  council,  declares  that  the  new 
/ation  has  been  in  existence 
list  June. 

,n  said  Improper  seating  and 
-  of  delegates  In  the  old  council 
:>•  direct  cause  of  the  differences. 
Ai  some  of  the  delegates  in  the 
■incil  had  "become  tired  of  the 
:ie  and  the  steam  roller  tnctics  of 
f  the  officers." 

ral    locals,    most    of    which    for- 

were     in     the    Building    Trades 

;l.    are       in     the       new       alliance. 

-:    them   are   the   cement   workers, 

.  rs     and     fitters,     hoisting     engi^ 

iron      Workers,      hod      carriers. 

iifs.    some    sheet    metal    workers 

;it  and   frost  insulators. 

•  s   Sullivan    of   the   iron   workers 

president,   and    Thomas   O'Brien 

plumbers  and  fitters   is  the  sec 

of  the  new  organization. 

lies  that   "a   machine"   has   domi- 

the  old  council,  and  that  among 

e£   operators    were    W.    J.    Leflar. 

<s  agent,  and  M.  F.  Connors,  re- 

u  secretary,  were  made  by  Doran. 

-upport   of   the   belief   that   a   new 

r    will    be    received    by    the    new 

zation.   he   exhibited  a  copy  of  a 

written       to     Frank       McDonald, 

Mit  of  the  State  Building  Trades 

(1.    by    W.    J.    Spencer,    secretaiy- 

rer      of    the      national      building 

.    .    ~    department. 

Tuis  letter  instructs  McDonald  to 
ik.  up  the  charter  of  the  old  council. 
-tites  that  the  application  of  the 
'  ouncil  was  heard  at  a  recent 
1^  of  the  executive  council  of  the 
:  g  trades  department  and  that 
■  tion  was  determined  upon. 


Cost  Sune>'   for   Brick   Work 

in    State    is   Now    in    Progress 


»ril  ALT    CONFERENCE    IS    SCHED- 
ULED FOR  LOUISVILLE 


Th.-    Asphalt    Association      has      pre- 
1 '  li    an    exhaustive    program    of    sub- 
1  elating    to    asphalt    paving   con- 
ion  that  are  of  immediate  interest 
;;ineers   and   highway    officials   for 
■     Vnnual  Asphalt  Paving  Conference 
'•■■:  held  Oct.  13,  14  and  15,  at  Louis- 
11'-.   Ky.     This  is  the   third  conference 
■   'inde.r  the  auspices  of  the  associa- 
ihe  first  being  in   1922.  at  Atlanta 
he    second    being    at    Denver    last 
The      asphalt    conferences      are 
Mig   in    importance    to    the    paving 
'  ly   r.nd   each   successive    meeting 
.in    increased    attendance.      Head- 
...-i.-rs    during    the    Louisville     meet 
111    he   at   the   Brown    Hotel   . 


'^  and  Lake  County  Boards  of 
visors  have  called  joint  meeting 
risider  route  of  the  proposed  lat- 
late  highway  from  Rumsey.  Yolo 
y.  to  Lower  Lake,  Lake  County, 
-timated  cost   of  which    is    $1,000,- 


U>   Cieo.  S.  suiiiiiierell,  Seoretnr>',  California       i 
AKsocialion 


3Ianufaotarers' 


There  is  perhaps  no  subject  in  the 
building  industry  about  which  there 
has  in  the  past  been  more  misinforma- 
tion and  less  exactness  than  in  the 
matter  of  the  cost  of  brickwork.  The 
need  for  more  definite  information  re- 
garding the  cost  of  brick  as  compared 
with  other  types  of  construction  has 
been  more  keenly  felt  since  the  war 
with  the  greatly  increased  demand  for 
lirick  construction  that  has  been  ex- 
perienced throughout  the  Pacific  Coast 
region. 

One  of  the  prime  factors  that  led  to 
the  organization  last  year  of  the  Cali- 
fornia Common  Brick  Manufacturers 
Association  was  the  desire  on  the  part 
of  the  brick  industry  to  provide  a 
clearing  house  through  which  the  vary- 
ing costs  of  brickwork  in  the  dif- 
ferent parts  of  the  state  could  be 
studied  with  the  view  of  making 
available  to  the  building  industry,  ac- 
curate, helpful,  comparative  informa- 
tion regarding  this  ancient  building 
material. 

The  building  trades  and  professions 
tvill  be  vitally  interesited  in  the  results 
of  a  statew*ide  survey  of  the  cost  of 
brickwork  that  is  still  being  made  by 
this  organization.  The  progress  of  this 
investigation  has  already  disclosed 
.some  Very  significant  facts  regarding 
the  cost  of  laying  brick   in   the  wall. 

There  are  today  in  California  some- 
thing less  than  thirty  manufacturers  of 
common  brick.  The  cost  of  common 
run-of-kiln  brick  ranges  from  $14  to 
$17  and  upward  at  the  yard.  The  fig- 
ure of  $15.50  has  been  found  to  fairly 
represent  the  average  cost  througliout 
the  state  for  a  thousand  common  brick. 

The  item  of  labor  in  the  cost  of 
brickwork  is  the  one  about  which  there 
has  been  least  deflnitencss.  During  the 
readjustment  period  immediately  fol- 
lowing the  war.  the  bricklayer  was 
sometimes  facetiously  pictured  as 
donning  his  silk  shirt  at  nine  in  the 
morning,  riding  to  the  job  in  his  Cadi- 
llac and  laying  a  hundred  or  two  of 
brick  before  going  down  to  dress  foi 
dinner.  This  same  comic-paper  exag- 
geration was  similarly  applied  to  all 
skilled  labor  just  as  it  was  to  our 
swivel-chair  officers,  our  ship-yard 
workers,  our  dollar-a-year  men  and 
our  profiteers.  It  was  probably  no 
truer  of  the  bricklayer  than  any  of  the 
rest. 

Today  in  California  the  bricklayer  is 
averaging  about  $10  a  day.  He  is  lay- 
ing considerably  better  than  a  thousand 
brick  in  eight  hours.  In  San  Francisco 
the  bricklayer  receives  $11  a  day;  in 
Los  Angeles,  $10;  in  other  parts  of  the 
state,  less.  One  man  will  lay  900  brick 
a  day  on  an  8-inch  curtain  wall  where 
reinforcing  rods  are  used.  On  a  13-in. 
wall  -where  there  are  no  reinforcing 
rods  to  contend  with,  one  man  will  lay 


1500  brick  per  day.  There  figures  are 
being  duplicated  and  exceeded  every 
day  on  hundreds  of  jobs  throughout  the 
state. 

To  the  cost  of  brick  and  labor  must 
be  added  a  charge  for  mortar.  One 
.vard  of  mortar  is  required  for  1200 
l)ricks,  two  sacks  of  cement  being  re- 
quired for  every  thousand  brick.  The 
cost  of  mortar  in  laying  a  thousand 
l)rick  may  fairly  be  figured  at  $3.75. 

Reducing  the  foregoing  figures  to  a 
cost  per  thousand  basis,  we  have  brick 
at  $15.50,  labor  at  $15.49  and  mortar  at 
?3.75,  making  a  total  of  $34,75  for  a 
thousand  brick  in  the  wall — less  than 
SV'oC  apiece.  These  figures  represent 
the  higliest  cost  among  the  scores  of 
jobs  that  came  under  observation  in 
this  survey.  In  approximately  half  of 
the  cases  the  average  cost  per  brick 
in  the  wall  was  3  cents.  In  many  cases, 
even  in  Los  Angeles,  the  cost  runs  as 
low  as  2.8  cents  per  laid  brick. 

The  figures  presented  are  from  official 
sources  and  are  of  unquestioned  ac- 
curacy. No  effort  \vas  spared  to  arrive 
at  conclusions  which  would  represent 
the  true  situation.  The  figures  given 
above  are  from  Los  Angeles  and  San 
Francisco,  where  costs  are  appreciably 
higher  than  elsewhere  in  the  state. 

In  San  Francisco  figures  obtained  by 
the  survey  show  that  brickwork  there 
is  costing  $30  a  thousand  or  only  3c  a 
brick  in  the  wall.  This  amount  in- 
cludes brick,  mortar,  labor  and  scaf- 
folding. In  San  Francisco  the  cost  per 
cubic  foot  of  brickwork  is  still  more 
favorable  because  the  brick  used  is 
slightly  larger  in  size  than  that  ob- 
tainable elsewhere.  In  using  San 
Francisco  brick  the  mason  figures  six 
brick  for  each  square  foot  of  four  inch 
wall,  12  brick  for  each  square  foot  of 
eight  inch  -tvall,  18  per  square  of  13 
inch  wall  and  24  per  square  foot  of 
17  inch  -wall. 

Every  day  in  Los  Angeles  contracts 
ire  being  let  for  brickwork  at  $28  a 
thousand.  Some  contractors  report  that 
they  have  frequently  during  recent 
months  lost  important  jobs  because 
their  $28  estimates  were  underbid.  Con- 
struction at  these  prices  is  of  course 
largely  on  warehouses  and  garage 
buildings  presenting  large  unbroken 
walls   -with   fe-w   openings. 

From  the  beginning  of  time  build- 
ers have  agreed  on  the  virtues  of  brick. 
its  beauty,  its  permanence,  its  flexibil- 
ity and  its  many  indispensable  advant- 
ages in  sound  construction.  In  Cali- 
fornia it  is  coming  to  be  regarded  as 
uniquely  suited  to  the  conditions  of 
lite  and  climate.  The  public  as  well  as 
the  building  professions  are  learning 
that  brick  in  the  wall  at  three  cents 
apiece,  costs  no  more  than  some  other 
building  materials,  less  desirable  and 
less  enduring. 


CITY      MANAGERS    IN      CONVENTION 
PROPOSE   CODE   OF  ETHICS 


A  code  of  ethics  for  city  managers 
was  placed  before  the  annual  conven- 
tion of  the  International  City  Mana- 
gers' Association  in  Montreal.  Que. 
The  document,  comprising  14  planks, 
was  drawn  up  by  a  committee  consist- 


ing of  City  Managers  Carr  of  Dubuque, 
Iowa;  Brownlow  of  Kno.xville,  Ten- 
nessee; and  Koiner  of  Pasadena,  Calif. 

Among  the  planks  are  those  urging 
the  city  manager  to  "remember  you  are 
a  hired  man,"  to  deal  with  "both 
friend  and  foe  with  the  same  fairness," 
and  "to  keep  the  community  faithfully 
informed  of  the  plans  and  purposes 
of    the    administration." 
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Lien    Law    Protects   Contractor 

and    Stabilizes    Building    is    Claim 


Material  dealers  do  not  agree  with 
the  contention  of  general  contractors 
that  the  mechanics'  lien  law  of  Cali- 
fornia has  operated  to  the  advantage 
of  irresponsible  contractors.  They 
point  out  that  contractors  are  pro- 
tected hy  the  law  against  unscrupulous 
and  crooked  owners  and  bogus  finance 
company,  who  they  claim,  S'^e  the 
building  industry  more  trouble  than 
irresponsible  contractors.  Views  of 
the  materialmen  are  given  '"  tjie  fol- 
lowing article,  entitled  "How  the  Lien 
Law  Protects  the  Contractor  and  Stab- 
ilizes the  Building  Industry,"  by 
Bo'bert  J.  Leebrick,  credit  manager  of 
Geo.  M.  La  Shell,  Inc.,  Long  Beach,  and 
printed    in    "Southern    California   Plas- 

^From  certain  quarters  arguments  are 
heard  advocating  the  abolishment  of 
our  present  lien  law,  as  a  means  of 
making  it  more  difficult  for  the  ir- 
responsible   contractor    to   operate. 

Unquestionably  the  irresponsible 
contractor  would  have  tougher  sledding 
than  ever  without  its  protection.  So 
would  everybody.  If  it  were  only  the 
irresponsible  contractor  with  whom  we 
were  having  trouble,  then  probably  the 
contention  would  be  warranted.  But 
those  who  are  advocating  this  radical 
change  in  our  policy  must  not  forget 
that  at  the  present  time  our  main 
source  of  trouble  is  with  the  irrespon- 
sible   owners    and    bogus    finance    com- 

''^The  lien  law  is  the  only  protection 
the  contractor  and  the  material  man 
has  against  these  crooks.  In  the  first 
place  we  find  the  unscrupulous  owner 
extremely  clever  in  his  operations.  He 
usually  gives  his  job  to  a  general  con- 
tractor who  has  an  excellent  reputation 
for  paving  his  bills.  In  most  cases  he 
is  clever  enough  to  pull  the  wool  over 
the  contractor's  eyes  and  make  him 
believe  that  the  job  is  thoroughly 
financed.  The  contractor  often  takes 
his  word  without  investigation.  As  the 
cases  come  under  our  observation  the 
general  contractor  usually  does  not 
wake  up  to  the  mess  he  is  in  until 
possibly  the  job  is  three-fourths  com- 
pleted and  he  finds  himself  with  a  big 
portion  of  his  own  capital  tied  up  m 
the  job  and  unable  to  collect  any  more 
money  from  the  owner. 

The  settlement  is  usually  a  long  ex- 
tended affair,  but  through  the  protec- 
tion of  the  lien  law  the  contractor 
usually  pulls  out  with  at  least  his  or- 
iginal investment  plus  many  sleepless 
nights.  The  contractor  is  financially 
responsible  and  can  be  held  personally 
for  the  material  he  purchased.  The 
owner  is  not  responsible,  and  the  con- 
tractor, without  the  protection  of  the 
lien  law,  would  have  a  very  serious 
situation  to  face. 

You  may  say,  "Oh.  this  fellow  is 
dreaming;  corfditions  are  not  as  bad  as 
this."  Consider  these  facts.  Just  in 
the  last  month  we  have  placed  liens 
for  two  of  our  customers,  both  re- 
sponsible men,  on  jobs  where  either  the 
owner  or  finance  company  had  gone 
bad.  In  one  case  the  lien  was  over 
?7000,  and  in  the  other  case  over  $3000. 
In  both  cases  these  men  are  financially 
responsible  for  all  labor  and  material 
Iilaced  on  the  job.  With  no  lien  law  to 
protect  them,  both  would  now  be  facing 
a  very  heavy  loss.  How  can  anyone 
who  conscientiously  faces  these  facts 
say  that  it  would  be  a  wise  policy  to 
do    away    with    this    protection? 

Some  contractors  and  sub-contrao- 
lors  put  their  whole  life's  earnings  into 
one  job.  Is  it  good  business  to  re- 
move this  legal  guarantee  for  the  re- 
turn cf  that  money? 

It  is  very  essential  therefore  for  the 
contractor  to  assure  himself  before  lie 
Signs    up    a    job    that    he    will    have    a 


clear    lien    right    in    case    the    job    g.ies 
bad. 

The  procedure  to  gain  this  informa- 
tion would  be  as  follows:  Get  in 
touch  with  the  credit  department  of 
your  material  dealer;  have  them  ob- 
tain for  you  a  title  search  on  the 
property.  This  will  establish  the  true 
ownership,  and  the  amount  of  obli- 
gations, if  any,  recorded  against  the 
property  in  the  form  of  first  and  sec 
ond  mortgages,  trust  deeds,  or  notices 
of  non-responsibility.  Any  mortgages 
or  trust  deeds  recorded  against  the 
property  before  any  material  is  de- 
livered or  labor  performed  on  the  job, 
come  ahead  of  the  lien  rights.  If  you 
find  a  job  heavily  obligated,  or  a  notice 
of  non-responsibility  posted  and  re- 
corded, it  is  up  to  you  to  be  extremely 
cautious,  and  if  necessary  protect 
yourself  by  demanding  that  the  money 
for  the  job  be  placed  in  escrow,  to  be 
paid  to  you  as  the  job  progresses. 

Occasionally  we  find  a  sub-contrac- 
tor who  has  the  idea  that  the  legal  time 
to  file  his  lien  is  figured  from  the  day 
he  completes  his  own  sub-contract. 
This  is  not  correct.  The  time  is  figured 
from  the  completion  of  the  entire 
building.  It  is  true  that  the  sub- 
contractor has  not  the  right  to  file  a 
lien  until  he  has  completed  his  own 
sub-contract,  but  any  time  thereafter 
he  may  file  up  to  the  end  of  the  legal 
period  for  filing  liens. 

The  legal  period  for  filing  liens  is 
figured  as  follows:  If  a  notice  of  com- 
pletion is  recorded  within  ten  days 
after  the  building  is  completed  and 
accepted,  then  the  sub-contractors,  ma- 
terial men  and  mechanics  have  thirty 
days  from  the  day  the  notice  of  com- 
pletion was  recorded  to  file  their  liens. 
The  general  contractor  has  sixty  days. 
However,  for  this  notice  of  completion 
to  have  any  legal  value,  it  must  be  re- 
corded absolutely  within  ten  days  after 
the  building  has  been  completed  and 
accepted. 

If  no  notice  of  completion  is  recorded, 
then  all  parties  interested  have  ninety 
days  after  the  actual  completion  to  file 
their  liens.  Completion  in  these  cases 
is  figured  from  the  last  day  that  any 
labor  was  performed  on  the  job.  Oc- 
cupation accompanied  by  cessation  of 
labor  constitutes  a  completion,  and  the 
ninety-day  period  starts  running  from 
that  date. 

If  work  ceases  on  a  Job  for  a  period 
of  thirty  days,  it  constitutes  an  aban- 
donment. If  within  ten  days  after  this 
thirty-day  period  the  owner  or  con- 
tractor files  a  notice  of  cessation  of 
labor,  then  the  sub-contractors,  ma- 
terial men  and  mechanics  have  thirty 
days  after  the  recording  of  the  notice 
to  tile  their  liens.  If  no  notice  of  ces- 
sation of  labor  is  recorded,  then  all  in- 
terested parties  have  ninety  days  after 
the  thirty-day  period  to  file  liens.  In 
other  words,  there  is  a  period  of  120 
days  from  the  actual  day  that  worl; 
stopped  on  the  Job  to  file  liens. 

It  is  a  mooted  question  whether  the 
resumption  of  work  during  this  120- 
day  period,  providing  no  notice  of  ces- 
sation of  labor  was  recorded,  renews 
the  lien  rights.  It  is  better  to  play 
safe,  and  file  a  lien,  in  case  a  job  stops 
for  over  a  period  of   thirty   days. 

Material  dealers  are  making  it 
mighty  difficult  for  the  irresponsible 
contractor  to  operate.  The  responsible 
contractor  cannot  afford  to  throw 
away  his  one  main  weapon  of  protec- 
tion in  an  effort  to  accomplish  results 
that  are  already  fast  being  accimplish- 
ed   in  another  manner. 

Without  the  protection  of  the  lien 
law  it  would  be  practically  imjiossibie 
for  the  small  contractor  to  operate.  Is 
it  the  idea  of  those  opposing  the  lien 
law     to    absolutely    slaughter    all     the 


small  contractor?  It  is  well  for  their 
to  remember  that  they  were  all  smaV. 
contractors    once    themselves. 

It  is  estimated  by  men  who  are  in  : 
position  to  know  conditions  that  the 
abolishment  of  the  lien  law  would  cur- 
tail our  building  program  at  least  one- 
third  to  one-half  its  present  volume 
Do  any  of  us  want  this  to  happen? 

The  contention  is  sometimes  mad« 
that  the  lien  law  works  a  hardshlt 
upon  the  owner  because  the  averag* 
owner  knows  nothing  about  the  law 
This  may  be  true,  but  instead  ol 
abolishing  the  lien  law,  let  us  sys- 
tematically educate  the  people  as  tc 
what  its  real  purpose  is.  If  every  ma- 
terial dealer,  lumber  company,  hard- 
ware store  and  builders  exchange  hac 
a  good  synopsis  of  the  lien  law  on  his 
counter  and  saw  to  it  that  every  pros- 
pective home  builder  got  a  copy  of  it 
every  one  would  soon  realize  that  th( 
lien  law  was  an  invaluable  proiectior 
to  everyone,  and  indispensable  to  thi 
building   industry. 


Atlas  Factories  Incorporated,  l)a<  ket 
by  San  Francisco,  Reno  and  New  York 
capital,  has  been  organized  in  Ueno  t( 
finance  the  building  of  homes.  F.  W 
Stodgell,  for  12  years  mechanical  su- 
perintnedent  for  Ifiram  Walk.r  & 
Sons  of  Ontario,  Canada,  and  forin.rl> 
chief  engineer  of  the  Detroit  Copper  & 
Brass  Roller  Mills,  is  general  managei 
of  the  company  and  is  now  in  Ilen< 
arranging  affairs.  Officials  of  the  com- 
pany announces  that  the  control  o) 
vast  deposits  of  raw  diatomaceoUi 
earth,  silica,  gypsum  and  other  build- 
ing materials  has  been  jiecured  ir 
Nevada  and  California.  It  is  proposec 
to  erect  a  factory  to  manufacture 
l)Uilding  brick,  fire  brick,  tile,  insulat- 
ing materials  and  other  products 
under  the  tjmp-ny's  plan  and  formula 

.1.  H.  Baxtei  Com-.-any  cf  San  Fran- 
cisco has  purch„oed  property  on  lh< 
Joint  Santa  Fe  and  Southern  Pacifii 
line  in  Alameda  and  through  J.  31 
Brady,  manager  of  the  creosoting  de- 
partment of  the  company,  announces  i' 
will  spend  $250,000  in  improvements  t< 
permit  the  unloading  of  compan] 
steamers  arriving  from  British  Colum^ 
bia  and  Puget  Sound  with  poles  an< 
timbers. 


Crane  Company  announces  the  open 
ing  of  exhibit  rooms  at  61  New  Mont 
gomery  street,  San  Francisco.  The  ex 
hibit  houses  a  complete  display  o 
plumbing  and  heating  fixtures,  arrang 
ed  in  settings  of  exceptional  beaut: 
and  disnity.  Bathrooms,  kitchens  an( 
laundries  and  complete  groups  of  fix 
tures  for  hospitals  and  industria 
plants  are   featured. 

Salinas  Cimc-ete  Pipe  Co.,  operatini 
a  plant  at  Salinas,  has  ordered  addi 
tional  equipment  installed  tn  meet  th 
demand  for  concrete  pipe.  Equipmen 
now  in  use  at  the  Salinas  plant  will  b 
moved  to  Soledad  where  a  separat 
plant  is  re(iuired.  G.  Feguulia  i 
manager  of  the  Salinas  plant. 

■William  Volker  &  Co..  manufacturer 
of  window  shades  and  interior  furnish 
ings.will  open  a  branch  office  in  Fres 
no  in  the  newly  completed  building  a 
Ventura  and  R  street.^;.  Snm  A.  Mille 
will  be  manager  of  the  branch. 

Metal  Forn-.K  Construct i-n  Co.,  capi 
Inlized  at  $-,.000.  has  been  incorporate 
with  the  pr  ncipal  place  of  business  a 
fan  Francisco.  Directors  of  the  com 
panv  are:  H.  A.  and  Alice  G.  Larse 
andV.  S.  and  C.  E.  Persons. 
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APARTMEXTS 


To  He  Done  By   Day's   Work. 

APT.    BLDG.  Cost,    $25,000 

SAN    KKA.NCISCO,    SW    Brodeiick    and 

Alice  Sts. 
25i-story    frame   and   stucco   and   brick 

veneer  apt.   bldg.    (5   apts.   4   rooms 

each). 
I    Owner — Mr.   and   Mrs.  Geo.   M.   Browne. 
I    Architect — \Vm.    V.    Gunnison,    57    Post 

St.,  San  Francisco. 

Plans  Being  Prepared. 
I    APT.    HOUSE  Cost,    $35,000 

■OAKLAND,   vicinity   Lake   Merritt. 
i    Flve-.stoy   frame  and  stucco  apartment 
;  bouse. 

I   Owner — Harry  Knight. 
Architect — W.    A.    Doctor,    505    Bank    of 
Italy    Bldg..    Oakland. 

.    Sul)-Cuiitracts    Awarded. 

APT.  HOUSE  Cost,  $60,000 

:    OAKLAND.   15th   and  Madison   Sts. 

i   Three-story    class    C    brick    apartment 
I         house. 
I  Owner — Colt    Investment    Co.,  306    14th 
I  St..  Oakland. 

'1  Architect — Leonard  H.    Ford,    306    14th 

SI..    Oakland. 
.  I  Brirk  Work   to   Jos.   Devillers,    357   12th 
St..  Oakland. 
Pluiiibing   &   HeatJng,   W.    A.    Griffiths, 

6JS   57th  St.,   Oakland. 
BIrrtriciil  'Work,  Anderson  Electric  Co. 

Oakland. 
Painting,   B.   S.    Hansen,   672   Santa  Rey 

Ave.,  Oakland. 
Elevators.  Otis    Elevator   Co.,   Beach    & 
Grant  Ave.,  San  Francisco. 
,  Sheet  Metal,  East  Bay  Sheet  Metal  Wks 
223   Broadway,  Oakland. 
•  I  Window  Frames,   Clinton   Mill   &   Lum- 
ber  Co..    701   4th   Ave.,   Oakland. 
Wall  Beds,  Marshall  &  Stearns,  Phelan 
I  Bldg.,    San    Francisco. 

(■As    previously    reported. 

Terra    eofla    awarded    to    N.    Clark    and 
';  Sons.   116   Xatoma  St.,   S.  P. 

1    SIrnelnial    .steel    t.i       The    .Tiul.son    Mfg. 
t-  Cc...   819   Folsom  St..  S.  F. 


\   Contract  Awarded. 

';APT.    BLDG.  Cost,    $25,000 

iSAN  FRANCISCO,  W  Dolores  N  of  17th 

Street. 
Three-story  and  basement   (6)   apts. 
I    Owner — A.  C.  &  G.  M.  Hutchinson,  3242 

';         22nd   St.,   San   Francisco. 
j>  Architect — W.    C.    Mahoney,    S92    Union 
St.,    San   Francisco. 
I, tractor    —    Moher    &    Rawls,    Mills 
Uldg.,   San   Francisco. 


I'lans  Being  Prepared. 
I    APT.   BLDG.  Cost,   $10,000 

'O.A.KLAND,   Valla  Vista  Ave. 
I'"  ■  -story     frame     and     stucco     apart- 
ment.  (4  2  &  3-room  apts.) 
.  r — Mrs.    Kendall, 
litect— Leonard    H.    Ford,    306    14th 
St.,  Oakland. 


I  ract  Awarded. 

AllTMENTS  Approx    $150,000 

s.\x  FRANCISCO,     Jones     and     Maiden 

Lane. 
si\-story  and  basement  steel  and  brick 
apartment  house    (54  2-roora  apts.) 
Owner — Withheld. 
'  i  Architect — Albert   Burgren,    110    Sutter 
St.,    San   Francisco. 
■Contraetor — G.    f.   W.   Jensen.    320    Mar- 
ket St.,  San  Francisco. 


Contract  Awarded. 
I  APT.  BLDG.  Cost,    $13,700 

!  OAKLAND,  N  Mather  St.  48  W  Gilbert 
Street. 

Two-story    16-room    frame    apartment 
,  building  and  garage. 

,  Owner— H.    B.    Muir,    264    Mather    St., 
;  Oakland. 

1  Contractor — J.  B.  Bishop,  5S7  Athol  Ave 
Oakland. 


Owner  Taking  Figures. 

AI'T.   HOUSE  Cost,   $75,000 

SAN   FRANCISCO,    S   OFarrell   west   of 

Hyde. 
Five-story     and     basement      reinforced 

concrete   apartment   house. 
Owner — F.    W.    Bottendort. 
Architect — August  G.  Headman,  74  New 

Montgomery    St.,    S.    F. 

(Contract  Awarded. 

APT.   BLDG.  Cost,   $12,000 

RICHMOND,  E  26th  bet.  Nevin  and 
Barrett. 

Two-story  frame  apartment  building 
(4  apts.) 

Owne!  —  I.  I  iirnell,  237  Macdonald  Ave.. 
Richmond. 

Contractor — Carl  Overaa,  2105  Roose- 
velt, Richmond. 

To  Be  Done  By  Day's  Work  and  Sub- 
Contracts. 

.■^.PARTMENTS  Cost,    $70,000 

S,.^N  FRANCISCO,  S  O'Farrell  162-6  W 
Larkin. 

Four-story  and  basement  reinforced 
concrete  apartment  building  (23 
apartments). 

Owner — O.  E.  Carlson,  180  Jessie  St., 
San  Francisco. 


Sub   Figures  Being  Taken. 
APARTMENTS  Cost,    $20,000 

SAN     FRANCISCO,     SW     30th    St.     and 

San  Jose  Av«. 
Two-story   frame   &   stucco  apartments 

(4   4-room  apts.) 
Owner — E.  V.  Lacey,  180  Jessie  St. 


Contract  Awarded. 

APT.   BLDG.  Cost,    $25,000 

OAKLAND.    E    Lakeshore    Ave.,    400    N 

Hanover. 
Three-story   24-room   frame   apartment 

building. 
Owner — R.   M.   Blake,   423   Wayne  Ave., 

Oakland. 
Designer — Paul   La  Vergne,   4264  Howe 

St.,  Oakland. 
Contractor — L.  W.  Blake,  1002  Webster 

St.,  Oakland. 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  vVarehouse  Doors. 
Pold-up-Dors,  'i1-co-dors,  Cobald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products   Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    fireproof,     ventilated     non- 
slipping   flooring.  —  Irving   Iron 
Works  Co. 
LIGIVl  SALVOR 
Best  IVood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


Sub   Figures   Being   Taken. 

APTS.    &   STORES  Cost    $60,000 

BERKELEY,  Alameda  Co.,  Cal.,  Dela- 
ware and  Shattuck. 

Three-story  and  basement  frame  and 
stucco  apts.  and  stores  (18  2-roora 
apts.  and  1  6-room  residence  apt. 
and  4  stores). 

Owner— Geo.  L.  Mohr,  ISIO  Shattuck 
Ave.,  Berkeley.  (Phone  Berkeley 
7640-J). 

.\rchitcet — Owner. 

Lumber  and  mill  work  to  E.  K.  Wood 
Lumber  Co..  Oakland. 

Foundation  work  to  Martin  Foss,  1330 
Grove  St.,  Berkeley. 


I'lans  Eeign   Prepared. 

APT,  HOUSE  Cost,  $450,000 

SAN  FRANCISCO,  SE  Jackson  and 
Steiner  Sts. 

12-story  and  basement  class  A  com- 
munity apt.  house  (16  3  to  12  rm. 
apts.,  basement,  garages,  store- 
rooms,   etc.) 

Owner — A  corporation,   name  withheld. 

Architect — Henry  C.  Smith,  Humboldt 
Bank   Bldg.,   San  Francisco. 


LOS  ANGELES,  Cal.— F.  Sward,  3869 
W.  6th  St.,  has  prepared  plans  for  a  4- 
story  Class  C  apartment  i:)uilding  at  the 
northeast  corner  of  5th  and  Bonnie 
Brae  Sts.  for  Nathan  Jaeffe.  Contract 
will  be  let  ne.\t  week.  Building  will 
contain  120  1  and  2-room  apartments, 
S5-\143  f.,  face  brick  and  stone  e.xterior, 
composition  roof,  hardwood  floors,  tiled 
balhs,  elevator,  steam  heating,  bulK- 
in    beds.      Cost,    $250,000. 


BONDS 


SAN  DIEGO,  Cal. — Torba  Linda  has 
called  bond  election  for  Oct.  4  at  which 
time  it  is  proposed  to  vote  $60,000  for  a 
new  school  bldg. 

ARTESIA,  L.  A.  Co.,  Cal. — Excelsior 
High  School  Dist.  has  called  bond  elec- 
tion for  Oct.  17  at  which  time  it  is 
proposed  to  vote  $57,000  for  comple- 
ting furnishing  and  equipping  of  new 
school. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
County  Supervisors  sell  $3000  bond  is- 
sue of  Johannesburg  School  District 
for  premium  of  $12.50;  proceeds  of 
sale    to   finance   school   improvements. 


OAKLAND.  Cal. — Bond  issue  for  $9,- 
600,000  voted  to  finance  erection  of  new 
schools  and  additions  to  present  struc- 
tures. 


CHURCHES 


LOS  ANGELES,  Cal. — H.  W.  Powers 
&  Son.  618  Jewelers  Bldg.,  were  low 
bidders  at  $31,596  for  erecting  brick 
lodge  bldg.  at  cor.  50th  and  Central 
Ave.,  for  Central  Ave.  Lodge  K.  P.  No. 
319.  Plans  by  Henry  Mills,  232  W  31st 
St.  Dimensions,  50x110  ft.,  brick  walls, 
2-story,  press,  brick  and  terra  cotta 
facing,  steel  lintels,  columns  and  gir- 
ders, gas  htg.,  hardwd.  fls..  steel  sash. 
The  bids  were:  H.  W.  Powers  &  Son, 
$31,596;  Lavery  Constr.  Co.,  $31,662; 
Fitch  &  Pemberton,  $32,950;  P.  A.  Be- 
langer,  $33,385;  A.  V.  Perkinson,  $33,- 
620;  Willard-Brent  Co..  Inc.,  $33,826; 
Thos;  L.  Otis  Co..  $33,976;  Etherton 
Constr.  Co.,  $34,320;  E.  P.  Christensen, 
$34,400;  W.  D.  Geek,  $34,S50;  Henry  W. 
Schlueter,  $35,000:  Pozzo  Constr.  Co., 
$36,500:  Davis-Heller-Pearce  Co.,  $36,- 
326;  M.  J.  Brock.  $37,453.35;  McFadden 
&  Kinkelman  $37,850;  Walter  E.  Warne 
$40,519.  Bids  taken  under  advisement 
there  were  several  alternates  which 
may  effect  the  award. 
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SAX  LUIS  OBISPO.  Cal.  —  Seventh 
Day  Adventists.  P.  P.  Adams,  pastor, 
will  build  new  cburch  at  Santa  Ro.-^a 
and  Buchon  Sts,;  $5000. 

LOS  ANGELES,  Cal.— W.  Haselwan- 
ter,  1449  Poinsettia  PI.,  has  been 
awarded  the  contract  for  cone,  work 
for  church  bldgr.,  at  Budlong  and  Santa 
Barbara  Aves  for  the  University  Chris- 
tian Church;  it  will  have  auditorium 
and  balcony  to  seat  740  people,  class- 
rooms, social  hall,  kitchen,  etc.  Robert 
H.  Orr,  1300  Corporation  Bldg.,  archt. 
Brick  walls,  basement,  tile  and  comp. 
rfg.,  cement,  pine  and  hardwd.  fls.. 
gas  furnace  htg.  sys.,  plaster  exter., 
art  stone  trim,  art  glass;  $65,000.  H.  E. 
Knerr,  1401  E  15th  St.,  has  been  award- 
ed  the  contract  for  brick  work. 

FACTORIES  &  WARE  HOUSES 


Bids  Being  Taken. 

FACTORY  BLDG.  Cost,  $40,000 

SAN  FRANCISCO,  NW  Cor.  8th  &  Fol- 
som   Streets. 

One-story    fireproof   bldg. 

Owner  —  Diamond  Patent  Showcase 
Co.,    Inc.,    1625    Mission    St.,    S.    F. 

Designer — James  P.  Shaffer,  987  Mis- 
sion St.,   San  Francisco. 


Contra-ct  Awarded. 

SHOP  &  OFFICE 

SAN    FRANCISCO, 
Shipley. 

Two-story   reinforced   concrete  shop   & 
office  building. 

Owner— Wm.  &  Arthur  Hoelscher. 

Architect  —  Arthur  Bugbee,   26   Mont- 
gomery St.,   San  Francisco. 

Contractor — Cahill  Bros.,  Sharon  Bldg., 
San  Francisco. 


Brick   Contract  Awarded. 

ALTERATIONS  Approx.   $1,250,000 

CROCKETT,    Contra   Costa   Co.,    Cal. 

Erect  one-story  reinforced  concrete 
and  steel  building,  250x460  ft.  to  be 
known  as  Sections  2  and  3  of  ware- 
house  No.   1. 

Owner — California  &  Hawaiian  Sugar 
&  Refining  Co. 

Con.  Eng. — A.  A.  Brown,  215  Market  St. 
San   Francisco. 

Brick  work  awarded   to   Hock   &   Hoff- 
meyer,   180   Jessie   St.,   S  .F. 
As  reported  before,     the     steel     was 

awarded   to  Moore   Dry   Dock  Co.,   foot 

of  Adeline  St.,  Oakland.  All  other  work 

will  be  done  by  the  owner. 


Plans  To  Be  Prepared. 

FACTORY  BLDG.  Cost,   $175,000 

SAN    FRANCISCO,    Mission    and    Bond 

Streets. 
Five-story    reinforced   concrete   factory 

building. 
Owner— S.    Heiman,    57    Post    St.,    San 

Francisco. 
Lessees — Alcone  Knitting  Co. 


SACRAMENTO,  Cal. — Until  Oct.  27. 
10  A.  M.,  bids  will  be  received  by 
Harry  W.  Hall,  county  clerk,  to  erect 
storeroom  at  county  hospital  grounds. 
Cert,  check  10%  payable  to  Chairman 
of  Bd.  7>t  Sups.  req.  Plans  on  file  in 
oflice   of  olerli. 


Coiilr.'ict  Awarded. 

WAREHOUSE  Cost,    $12,000 

OAKLAND,    NW    Cor.    56th    and   Lowell 

Streets. 
One-story  concrete  and  tile  warehouse. 
Owner — Elizabeth   Keift,    1725    Webster 

■  St.,  Oakland. 
Contractor   —  Marshall    &    Burks,    1725 

Webster  St.,  Oakland. 


Sketches  Being   Prepared. 

WHSE.   &   OFFICE  Cost,   $1,000,000 

SA.N  FRANCISCO,  Block  bounded  by 
Bryant,  Fremont.  Beale  and  Bran- 
nan. 

Reinforced  concrete  warehouse  and  of- 
fice building. 

Owner — Baker   Hamilton    &   Pacific   Co. 

Architect — Weeks  &  Day,  315  Mont- 
gomery St.,  San  Francisco. 


Preliminary  Plans  Being  Prepared. 

PACKING   PLANT  Cost,   $5000 

HAYWARD,  C  &  Soto  Sts. 

One-story  packing  plant  (type  of  con- 
struction not  decided). 

Owner — Poultry  Producers  of  Central 
Calif.,    J.    Christensen,    mgr. 

Architect — G.    Whittman,    San   Leandro. 


LOS  ANGELES,  Cal.— J.  M.  Cooper, 
321  Marsh-Strong  Bldg.,  has  the  con- 
tract on  a  guaranteed  price  cost  plus 
basis  for  a  3-story  class  A  chemical 
bldg.  at  Sacramento  St.  and  Santa  Fe 
Ave.  for  Mefford  Chemical  Co.  Plans 
by  Arthur  E.  Mortimer.  818  Chapman 
Bldg.  Reinf.  cone,  constr.,  3-story,  50 
by  140  ft.,  cone,  exter..  reinf.  cone,  roof 
cuiiatr.,  cone,  fls.,  steel  sash,  elec. 
freight  elevaf.jr,  dumb  waiter,  wire 
glass. 


BAKERSFIELD,  Kern  Co.,  Cal.— T.  J. 
West  Co.,  H.  A.  Jastro,  pres..  Bakers- 
field,  will  erect  a  cotton  compress  here 
to  cost  about  $150,000.  half  of  which 
will  be  spent  for  machinery  and  re- 
mainder for  warehouses  and  other 
equipment. 

SANTA  CLARA.  Cal.— At  $3860  Mor- 
rison Bros.,  1310  Liberty  St.,  Santa 
Clara,  were  awarded  the  contract  by 
Board  of  Education  to  erect  a  faced 
birok  shop  addition  to  present  struc- 
ture on  Santa  Clara  High  School 
grounds,  and  at  $2043  the  contract  for 
bleachers  on  high  school  baseball 
grounds. 


COLTON,  San  Bernardin(j  Co..  Cal. — 
lalitornia  Portland  Cement  Co.  has 
started  work  on  new  stock  house  to 
cost   about   $200,000. 


STOCKTON,  San  Joaquin  Co..  Cal. — 
Kuhn  .Service  Machine  Co.,  M.  A. 
Kush,  president,  Porterville,  Calif.,  will 
erect  a  plant  in  Stockton  for  the  manu- 
facture  of  a   fruit   packing  device. 


FLATS 


Construction  To  Start  at  Once. 

FLAT   BLDG.  Cost.   $10,000 

SAN  FRANCISCO,  S  Geary  100  W  10th 

Avenue. 
Three-story    and   basement    frame    flat 

building   (4  flats). 


Contractor  &  Owner — J.  M.  Boscus  i 
Co.,  339  Clement  St.,  San  Francisco 

Architect— J.  C.  Hladik.  855  Monadnocl 
Bldg.,  San  Francisco. 


To   Be   Done   By  Days  Work. 
ALTERATIONS  Cost,  $500' 

SAN  FRANCISCO,  Gough  near  Vallejo 

Street. 
Altering   frame   residence   into    2    flats 
Owner — C.  Arnaud. 
Architect — Fabre     &    Hildebran^,     IK 

Sutter  St.,  San  Francisco. 


Contract  Awarded. 

FLAT  BLDG.  Cost,  $12,00i 

SAN  FRANCISCO,  W  Gough  65  S  Fran 

Cisco. 
Two-story  frame  flat  building. 
Owner — Wm.  F.  Buhlinger.  176  27th  St 

San  Francisco. 
Architect — J.   A.   Porporato,   619   Wash 
ington   St.,   San  Francisco. 
Contractor— 0.    K.    Holt,    3877    26th    St. 

San   Francisco. 


Contract    .^warded.  I 

FLATS  Cost,   $10,001 

SAN     FRANCISCO.       SW     £an<hez    ant 

Twenty-seventh   Streets. 
Two-story    and    basement      frame      anc 

stucco  flat  building  (3  4-room  flats) 
Owner — John  T  .Shaler. 
Architect  —  Henry    Shermund,    Hears- 

Bldg..    San    Francisco. 
Contivctor — Ouslin     &     Stone,     -Nivadi 

Bank   Bldg.,   San   Francisco. 
Open    fireplaces.      built-in      bathtubs 
built-in   iKMikcases  and  all   modern  con- 


GARAGES 


Contractor  To  Take  Sub-Figures. 

GARAGE  Cost,    $14,00( 

SAN  FRANCISCO,  NE  Jones  &  Clay  Sts 

Two-story  brick  and  steel  private  ga- 
rage for  residence. 

Owner — Wm.  P.  Johnson,  1300  Jonei 
St.,   San  Francisco. 

Architect — B.  G.  McDougall,  383  Sacra- 
mento St.,  San  Francisco  . 

Contractor  —  Lindgren-Swinerton  Co. 
Standard  Oil  Bldg.,  San  Francisco 


Sub  Contracts  Awarded. 
FLAT    BLDG.  Oust.    $9001 

SAN  FRANCISCO.  Johns  St.  nr  Powell 
Two-story  frame  and  stucco  flat  bldg 

(4  rms   .each). 
Owner — Vincent  De  Palma. 
Architect — Arthur  Griewank. 
PInnibingr  awarded  to   N.   G.  Wienholtz 

1420  Howard  St..  S.  F. 
Figures  are  being  taken  for  plaster 
ing  and  electrical  work. 


Contract   Awarded. 

FLAT  BLDGS.  Cost,  $6000  eacl 

SAN  FRANCISCO,  S  Anza  48  &  81-6  TS 

28th  Ave. 
Two    2-story   and   basement   frame   fla 

buildings    (2   flats   in   each). 
Owner — Alma  Mahan. 
Designers — Roller  &  Meherin  117  Fron 

St.,    San   Francisco. 
Contractor— C.    F.    Parker.    251    Kearnj 

St.,    San   Francisco. 


IVIII  I  .WORK 

A  senior  of  real 
yaliie  is  offered  by 

National  Mill  &  Lumber  Co. 

t                         Ti'e  are  glad  to  place  at  your  disposal,  witliout  obligation, 
H                        the  services  of  a  corps  of  skilled  estimators,  with  wide  ex- 
B                       perience  in  figuring  general  millwork,  cabinet   work  and 
H                       detail  work  of  all  kinds.     Behind  them  is  an  organization 

■  offering  virtually  unlimited  selection  of  materials.    We  be- 

■  lieve   their   assistance   will   be   genuinely   helpful   to  you. 

312  Market  Street                                               High  St.  &  Tidewater  Are. 

gaturday.   October   i,    1924 
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Contract  Awarded. 

FLvVT    ni^DG.  fost.    $10,000 

OAKLAND,  W  Terrace  St.  100  N  Rldgre- 

way  Ave. 
Two-story  frame  flat  building  (14  rms) 
Owner— J.  Vis,  2301  Alnmedii  Ave,  Ala- 
meda. 
.iiCractor— U  XI.  Baird,  1031  Bay  View 
Ave.,  Oakland. 


I.O.S  A.VGELES.  Cal.— Archt.  Richard 
D.  Klnp,  519  Van  Nuys  nidK..  has  com- 
pleted plans  and  is  takini?  lilds  for  a 
class  A  office  and  Barajre  lildn-  to  be 
erected  at  s.w.  cor.  Hollywood  Blvd. 
and  Sycamore  St.  for  H.  r.  Uehbeln: 
the  office  bldg:.  will  have  5  stores  on 
first  fl.  and  office  suites  above.  Office 
section  will  be  5-stoiy  and  garage  3- 
story,  relnf.  cone,  constr.,  150x180  ft., 
terra  cotta,  plaster  and  oonc.  exter., 
comp.  rtg.,  plate  glass,  steel  sash,  five 
elec.  elevators,  garage  will  have  ramps, 
sprinkler  sys.,  steam  htg.  sys.,  base- 
ment, metal  store  front.s.  pine  trim; 
J500.000. 


I.OS  ANGELES,  Cal.— Archts.  S.  TIl- 
il.ii  Norton  and  Frederick  H.  Wallis, 
716  S  Spring  St.,  have  completed  plans 
for  a  class  C  garage  bldg.,  to  be  erect- 
ed at  835  Kohler  St.,  tor  the  Central 
Realty  Co.,  1208  Loew  State  Bldg. 
Brick  walls,  dimen..  68x259  ft.,  press. 
brick  facing,  cem.  fls.,  metal  skylights, 
Summerbell  roof  trusses,  plate  and 
wire  glass,  corap.  rfg.,  struc.  steel, 
fibre  doors,  steel  sash,  reinf.  concrete 
work.  Owner  will  have  entire  charge 
of   construction. 


HAKER.SFIELD,  Kern  Co.,  Cal.— 
Until  Oct.  20,  10  A.  M.,  bids  will  be  re- 
ceived by  P.  E.  Smith,  county  clerk,  for 
roofing  county  garage  building.  Cert. 
check  10";  payable  to  county  required. 
I'lans  on  file  in  otlice  of  clerk. 


GO VERNMENT  WORK 
AND  SUPPLIES 


SAN  FRANCISCO  —  Bids  will  be 
called  for  next  week  by  Constructing 
Quartermaster  at  Fort  Mason  for  570 
feet  of  spur  track  at  Dock  No.  1,  Fort 
Mason. 


SAN  FRANCISCO  —  The  following 
bids  were  received  September  26th  by 
Constructing  Quartermaster,  Fort  Ma- 
son to  drive  piles,  etc.  for  wharf  re- 
pairs at  Fort  McDowell: 
Healy-Tibbitts  Construction   Co. 

64   Pine  St.,  S.  P $1936 

Geo.  H.  Kitchen    1980 

Both  bids  were  rejected  as  being  too 
high.  Plans  will  be  revised  and  new 
bids  called  for. 


SAN  FRANCISCO — Announcement  is 
made  by  Constructing  Quartermaster 
at  Fort  Mason  of  an  extension  to  the 
National  Cemetery  at  the  Presidio. 
Work  will  include  clearing  of  trees, 
grading,  laying  of  water  mains  and 
wire  fencing.  Plans  are  still  in  a  ten- 
tative state  and  it  is  probable  that  ac- 
tual work  will  not  statt  until  the  first 
of  the  year. 

MARE  ISLAND,  Cal. — Announcement 
is  made  that  $70,000  will  be  expended 
in  renewal  of  submarine  base  wharf 
north  of  the  Mare  Island  Causeway. 


Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Kalameln,      Copper      and      Bronxe 

Doors   mod    Trim 

Ornamental    E:ntranc«s 

Sheet  IMetal  W^oirk  ot  Every 

DetMrrlptlon 

CHAS.   SCHULTHBIS,  Mgr. 

S117-SI19  TWENTllOTH   STREET 

nenr    Harrison    St. 

SAN    FRANCISCO,    CALIF. 


SAN  FRANCISCO— Until  Oct.  1,  11 
a.  m.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  85  2nd  St.,  under  Order 
.\'o,  5552-628  to  fur,  and  del.  miscella- 
neous culinary  supplies.  Lists  of  ma- 
terials desired  obtainable  on  request 
to   above   office. 


SAN  DIEGO,  Cal. — Until  11  a.  m.,  Oct 
7  bids  will  be  rec.  by  public  works 
officer,  11th  naval  dlst.,  San  Diego,  to 
replace  bulkhead  at  Marine  Railway 
Destroyer  Base,  San  Diego,  Involv.  the 
replacement  of  approx.  125  ft.  old  tim- 
ber bulkhead  with  a  12-in.  creosoted 
sheet  pile  bulkhead,  anchored  to  exist- 
ing anchor  piles  with  galvanized  wire 
rope.  Plans  and  spec,  upon  deposit  ot 
$10.  DeWitt  C.  Webb,  commander,  U.  S. 
.\.,    public   works   officer. 


WASHINGTON,  D.  C. — The  following 
bids  were  opened  October  1st  by  the 
Bureau  ot  Yards  and  Docks,  Navy  De- 
partment. Washington,  D.  C.  under 
specification  No.  4979  to  construct 
psychiatric  ward  at  Mare  Island  Navy 
Yard: 

Larsen    &      Siegrist,      Claus      Spreckels 
Bldg.,    S.    P..    (low)    $98,861,    $91,669. 
Robt.    Trost,    $102,021,    $103,516. 
Allen  Pope,  $107,000,  $103,900. 
Lois    Tagnon,    $117,272,    $111,384. 


l'.-\Li)  .\LT(>.  Santa  Clara  Co..  Cal. — 
Unlil  on.  Ill,  2  P.  M..  bids  will  be  rec. 
by  U.  S.  Veterans'  Bureau,  Field  Service. 
Palo  Alto,  to  dismantle  existing  water 
tank  at  U.  S.  Veterans'  Hospital  No.  24. 
Palo  Alto,  increase  height  of  existing 
water  tower  and  re-erect  tank,  in- 
cluding painting  of  entire  structure. 
Plans  obtainable   from   above   office. 


WASHINGTON,  D.  C.  —  At  $108,000, 
R.  E.  Campbell,  302  E  Anaheim  St., 
Long  Beach,  was  awarded  the  contract 
by  Bureau  ot  Yards  and  Docks,  Navy 
Dept.,  Washington,  D.  C,  tor  exten- 
sion to  nurses'  quarters  at  San  Diego 
naval   operating  base. 


SAN  FRANCISCO  —  The  following 
bids  were  received  by  Wm.  Arthur 
Newman,  Supervising  Supt.,  402  Post- 
office  Bldg.,  7th  and  Mission  Sts.,  for 
repairs  to  stairs,  floors,  sidewalks, 
etc.  at  U.  S.  Customhouse,  San  Fran- 
cisco: 
Barrett   &   Hilp,    351    12th  St., 

Oakland     $4360 

Cohlees    &    Staton    5500 

Alfred  Vogt    6187 

A.     Tapenhausen     7500 

Finn  Anderson    8200 

The   bid   of  Barrett  &  Hilp  was   rec- 
ommended to  Washington  for  approval 


OAKLAND,  Cal. — Following  bids  rec. 
by  U.  S.  Engineer  Office,  Customhouse, 
for  dredging  Oakland  Creek  Channel, 
same  to  be  widened  100  ft.  to  a  total  of 
600  ft.,  over  length  of  Vz  mile,  below 
Webster  St.  bridge;  minimum  depth  to 
be  30-ft.,  involv.  removal  ot  505,000  cu. 
yds.  material:  American  Dredging  Co.. 
30.89c  cu.  yd.:  San  Francisco  Bridge 
Co.,  31.3c  cu.  yd;  United  Dredging  Co., 
32.43c   cu.    yd. 


Mr.  Architect  or  Builder 

If  yon  Trant  yonr  Typewriter 
'Work  on  SpeeUlcBtlaua  to  be 
clean  cut  rent  or  buy  a 
IVoodatoek.  tbe  nuelilne  that 
cnta  th«  beat  atemcil 


SAN  FRANCISCO— Until  noon  Oc- 
tober 12th,  sealed  proposals  will  be  re- 
ceived at  the  office  of  Supervising  Supt 
Wm.  Arthur  Newman,  402  Postoffice 
building.  San  Francisco,  for  altering 
wire  screen  partitions  in  cashier's 
basement  vault  at  U.  S.  Post  Office 
Bldg.,  S.  P.  Plans  obtainable  from 
al)ove  office. 


SAN  DIEGO,  Cal.— Bureau  of  Yards 
*i  Docks,  Navy  Department,  Wash.,  D. 
C,  is  preparing  Specification  No.  5025 
for  installation  of  electric  passenger 
elevator  at  Naval  Operating  Base 
(Hospital).  Requests  for  plans  are 
lieing  received;  deposit  of  $10  required. 


WASHINGTON,  D.  C— Bids  are  be- 
ing rec.  by  Bureau  of  Supplies  and  Ac- 
counts, Navy  Department,  Washington, 
D.  C,  to  furnish  and  deliver  materials 
to  Navy  and  Stations,  as  follows:  date 
for  opening  bids  as  noted  at  close  of 
each  paragraph: 

Sched.  2685,  Mare  Island,  15,000  gals, 
spar  varnish,  Oct.   14. 

Sched.  2691,  Puget  Sound,  700  ft. 
black  steel  pipe  and  1200  ft.  seamless 
steel    tubing,   Oct.   14. 

Sched.  2692,  western  yards,  7195  lbs. 
seamless  cupper  tubing,  2000  lbs.  do, 
20,000  lbs.  seamless  brass  pipe  and  1900 
lbs.   do,    Oct.   14. 

Sched.  2695,  Mare  Island,  120  ft.  flex- 
ible metallic  hose,  Oct.  7. 

Sched.  2696,  various  yards,  air,  gar- 
den, gasoline,  suction,  wash  deck  hose, 
steam,  acetylene  and  hydrogen  hose, 
Oct.  7. 

Sched.  2697,  eastern  yards,  9450  ft. 
unlined  linen  fire  hose,  and  western 
yards,   13,500  ft.  do,  Oct.  7. 

Sched.  2699,  Mare  Island  and  Puget 
Sound,   23,400   ft.   wire   rope,   Oct.   14. 

Sched  2698,  eastern  and  western 
yards,  rubber  lined  fire   hose,  Oct.   7. 

Sched.  2702,  eastern  and  western 
yards,  linseed  oil,  Oct.  14. 

Sched  2704,  eastern  &  western  yards, 
about   52,000    sq.   yds.   linoleum,   Oct.   14. 

Sched.  2708,  Mare  Island,  1  high 
power  pure  continuous  wave  tube 
transmitter,   Oct.   21. 

Schedule  2707,  San  Diego,  200  dozen 
corn  brooms;  Mare  Island,  2000  doz.  do; 
Puget  Sound,   600  doz.  do,  Oct.   14. 

Sched.  2711,  Mare  Island,  700  Safety 
treads;  Oct.  21. 

Sched.  2712,  Mare  Island,  396  straight 
ash  oars,  Oct.  21. 

Sched.  2713,  Mare  Island,  9  motor 
driven   sewing   machines,   Oct.   21. 

Sched.  2714,  South  Brooklyn,  1500  fire 
extinguishers;  Mare  Island,  115  do, 
Oct.   21. 

Sched.  2718,  Puget  Sound,  1  electric- 
ally driven  hoist  and  spares,   Oct.   21. 

Sched.  2719,  eastern  and  western 
yards,  19,600  galvanized  buckets,  Oct  21 

Sched.  2721,  eastern  and  western 
yards,  miscellaneous  padlocks. 


SAN  FRANCISCO — Until  noon  Oct.  2-, 
.sealed  proposals  will  be  received  by 
Supervis.  Supt  Wm  Arthur  Newman  402 
Postoffice  Bldg.,  San  Francisco  for  the 
new  tile  floors  and  plumbing  at  the 
U.  S.  Marine  Hospital  at  Fort  Town- 
send.  Plans  obtainable  from  above  of- 
fice. 


PHOENIX,  Ariz.— Until  Oct.  10,  bids 
will  be  rec.  by  Superintendent,  Phoenix 
Indian  School,  to  fur.  200  bbls.  Port- 
land Cement  and  800  sacks  Portland 
cement. 


JOQST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   ExchanK*) 

10S3   MARKBTT  8T. 

Phone  Market  891    San  Francisco 
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Snturday,    October    4.    lfi:i  1 


SAX  DIEGO,  Cal.— Following  bids  re- 
ceivfd  by  Bureau  of  Yards  and  Docks, 
Navy  Department,  Washington.  D.  C, 
under  Sijeciflcation  No.  5009,  for  exten- 
sion to  Nurses'  Quarters  at  Naval  Op- 
erating Base   (Hospital),  San   Diego: 

Hem  1,  entire  work;  2,  deduct  for 
omission  of  the  ceiling  lighting  fixtures 
in  bedroom  closets;  3,  deduct  for  each 
sq  ft,  of  radiation  furnished  by  the 
government;  4,  telegraphic  deduction 
on   item    1.  ,_, 

Robt.  K.  McKee,  607  Commonwealth 
Bide.,  San  Diego,  Cal.,  item  1,  $122,- 
500;   2,    $175;   3,    30c;    4,   $7000. 

R.  E.  Campbell,  302  E.  Anaheim  St., 
Long  Beach,  Cal.,  item  1,  $118,780;  2, 
deduct   $200;    3,   deduct   25c;    (4,    $10,500. 

.larboe  Constr.  Co.,  115  Broadway, 
San  Diego,  Cal..  item  1,  $129,141;  2,  $330 
3,   35c;  4,   $2400. 

T  B.  Stewart  Constr.  Co.,  1004  Bank 
of  Italy  Bldg.,  Los  Angeles,  Cal.,  item 
1,  $116,150;   2,   $500;   3,   50c;  4,   $1500. 

M  Truppe  &  Son,  1460  J  St.,  San 
Diego,  Cal.,  item  1,  $140,000;  2,  $350;  3, 
35c;   4,    $145,000. 

Anton  Johnson  Co..  1007  S.  Granu 
Ave.,  Los  Angeles,  Cal.,  item  1,  $118,- 
000;  2,  $350;  3,  50c. 

David  Gordon  Building  &  Ctjnorete 
Co.,   Cincinnati,    item,   $175,000. 


HALLS   AND   aOClETY 
BUILDINGS 


Preliminary  Plans  Being  Prepared. 
HALL  Cost,   $85,000 

SALINAS,  Monterey  Co.,  Cal. 
One-story  hollow   tile  memorial  hall. 
Owner — County   of  Monterey. 
Architect — Thos.    Smith   &   Edw.    Glass, 
525  Market  St.,  S.  F. 


To  Be  Done  By  Day's  Work. 

CLUB    HOUSE  Cost,    $10,000 

HAYWARDS,   Alameda  Co.,   Cal.,   Crow 

Canyon    3    miles    from   Hayward   on 

East  Bay  Country  Clug  Property. 
One  to  3-story  frame  and  stucco  club. 
Owner — Womens   Country   Club   (Wom- 

ens  Club  of  the  East  Bay  Country 

Club). 
Architect    —    Miss    Ida    F.    McCain,    701 

Occidental  Ave.,  San  Mateo. 
Construction    on    the    first    unit    will 
be  started  iromediately. 


Commissioned  To  Prepare  Plans. 
HALL  Cost,  $— 

HANF'ORD,  Kings  Co.,  Cal. 
American  Legion  memorial  hall. 
Owner — County   of  Kings. 
Architect — Swartz   and   Ryland.    Rowell 
Bldg.,   Fresno,   Cal. 


Commissioned  To   Prepare  Plans. 

BUILDING  Cost,   $14,000 

LOS    BANCS,    Merced    Co.,    Cal. 

American   Legion   Memorial  building. 

Owner — Los  Bancs  Post,  American  Le- 
gion. 

Architect — Ernest  J.  Kump  Co.,  Rowell 
Bldg.,  Fresno. 


ANTIOCH,  Contra  Costa  Co.,  Cal. — 
As  previously  reported,  bids  will  be  re- 
ceived by  J.  H.  Wells,  county  clerk, 
Oct.  20,  11  A.  M..  to  erect  American 
Legion  Memorial  Building  at  Antioch. 
Davis-Heller-Pearre  Co.,  Delta  Bldg., 
Stockton,  are  the  architects.  Cert, 
check  10%  payable  to  county  clerk 
req.  Sec  eall  for  bids  under  olfipuil 
propoNnl    .seefioii    in    this    is.sue. 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  612 

Equipped  To   Handle 
Any   Size   Job. 

DIKECT  FACTORY   BUYERS 


Completing  Plans. 

CLUB  BLDG.  Cost,  $600,000 

SAN  FRANCISCO,  S  Post  W  of  Powell. 
Seven-story  class  B  reinforced  concrete 

club  building. 
Owner — National   League   for   Women's 

.Service. 
Architect  —  Willis  Polk  &  Co.,  Hobart 

Bldg..  San  Franciso. 
Plans    will    be    completed   and    ready 
for  figures  about  the  first  of  November 

Contract   Awarded. 

LODGE  &  STORE  Cost,  $100,000 

MODESTO,  Stanislaus  Co.,  Cal.,  13th  & 
Eye  Sts. 

Three-story  and  basement  brick  and 
concrete  lodge  and  store  (brick 
exterior). 

Owner — Benevolent  and  Protective  Or- 
der of  Elks  (Modesto  Lodge,  Geo. 
Bare,   Exalted   Ruler). 

Architect   &    Contractor — Davis-Heller- 

Pearce,  Inc.,  Delta  Bldg.,  Stockton. 

Plans   will    be   complete   in   about   30 

days. 

HUNTINGTON  BEACH,  Orange  Co., 
Cal.  —  Woman's  Club  contemplates 
building  new  clubhouse.  Mrs.  Ethel 
Dunning    is    chairman    of    bldg    comra. 


.MADERA,  Madera  Co.,  Cal.  —  R.  W. 
Brown,   Madera,   has  contract  at  about 
$685,000   for   improvements     at     Aptos, 
Santa  Cruz   Co.,  for  Shore  Acres  Coun- 
try Club.  Program  calls  for  following 
Clubhouse,    $350,000;      dam     and     lak 
$60,000;    golf    links,       $75,000;      plun^ 
$28,000;    bachelor    bldg.,    $35,000;    10    i; 
ro.)in  dwellings. 

SANTA  MONICA,  L.  A.  Co.,  Cal.  — 
Archt.  Herbert  C.  Howard.  3422  Her- 
mosa  Ave.,  Hermosa  Beach,  has  com- 
pleted preliminary  plans  for  a  7-story 
class  A  club  bldg.  to  be  erected  on  the 
block  bounded  by  Pico  Blvd.,  Appian 
Way,  Vincente  Terr,  and  the  cement 
boardwalk,  for  the  Edgewater  Club. 
R.  J.  Connors,  H.  L.  Lewis  and  V.  L. 
Ferguson.  Santa  Monica;  it  will  con- 
tain clubrooms,  diningroom  and  kit- 
chen, gymnasium,  sleeping  rooms  ami 
apartments,  etc.  Reinf.  cone,  and  st<  ■- 
constr..  7-story  and  basement,  pre- 
Ijrick  and  plaster  facing,  comp.  rf- 
elec.  elevators,  swimming  pool  50x1 
ft.,  steam  htg.  sys. ;  $650,000. 


VENICE,  L.  A.  Co.,  Cal.— Shoremont 
Club,  313  Lincoln  Bldg.,  Chas.  A.  Jones 
and  Ted  James,  organization  mgrs.,  are 
having  preliminary  plans  prepared  for 
a  class  A  club  bldg.  to  be  erected  at 
Venice.  Reinf.  cone,  constr.,  7-story  and 
basement;  the  bldg.  will  contain  200 
rooms,  locker  rooms,  diningroom,  club- 
rooms,  large  swimming  pool,  terraces, 
etc.;    $750,000. 

LOS  ANGELES,  Cal — Hulette  C.  Mer- 
ritt,  Pasadena,  and  J.  A.  Cornelius,  101 
Canon  Dr.,  Beverly  Hills,  assoc,  have 
started  work  on  a  100-acre  estate  sub- 
'  division  in  Merritt  Manor  in  the  hills 
n.e.  of  Beverly  Hills,  to  include  a  club- 
hotel,  20  studio  bungalows,  swimming 
]Hjol,   golf  green. 

LOS  ANGELES,  Cal. — Scofield  Engr. 
Constr.  Co.,  Pacific  Finance  Bldg.,  has 
been  selected  to  construct  the  new 
Llass  A  lodge  and  club  building  to  be 
erected  at  the  southwest  corner  of  6th 
and  Parkview  Sts.  for  Los  Angeles 
Lodge  No.  99,  B.  P.  O.  Elks.  Curlelt  & 
Beelman,  408  Union  Bank  Bldg.,  are  the 
architects.  The  building  will  be  262x 
150  ft.,  the  central  portion  being  12- 
story  and  basement;  reinforced  conc- 
rete construction,  stucco  and  cast  stone 
exterior,  marble  and  tile  work,  hard- 
wood trim,  steam  heating,  elevators. 
Cost,   $1,500,000. 


SAN  RAFAEL,  Marin  Co.,  Cal.— The 
following  contracts  have  been  awarded 
for  the  construction  of  a  two-story 
steel  and  brick  store,  office  and  ledge 
building  for  the  Masonic  Hall  Associa- 
tion of  San  Rafael,  according  to  plans 
and  specifications  by  Architect  S.  Hei- 
nian,  57  Post  Street,  San  Francisco: 
Carpenter   and    mill      -fvork      to      Smith 

Jackson,  San  Anselmo,  $26,740. 
Brick  and  terra  cotta  to  H.   H.  Larsen, 

Monadnock   Bldg.,    S.    F.,    $7577. 
Steel  work  to  Moore  Dry  Dock  Co.,  Ft. 

Adeline   St.,   Oakland,   $5780. 
Concrete  work   to      Adam      Arras,      185 

Stevenson  St.,  S.  F.,  $3670. 
Plumbing  to  J.  Camp  Co.,  $5416. 
Reanforcing    steel    to    Gunn    Carle    Co., 

444  Market  St.,  S.  F.,  $139. 
Lathiu^^    and    plastering;    to    H.    Liston, 

San  Rafael,  $9841. 
Painting    to    D.    Zelinsky    &    Sons,    165 

Grove   St.,    S.   F.,   $3800. 
Electrical    ^vork    to    Shipman    &   Lauer, 

1318  Polk  St.,  S.  F.,  $2200. 
Marble  to  John  E.  Beck,  ISO  Jessie  St., 

S.   F.,   $1275. 
Tile    work    to    Malott    &    Peterson,    351 

12th  St.,  Oakland,  $778. 
Roofing  to  Malott  &  Peterson,  $898. 
Compo.sition    flooring    to      Malott      and 

Peterson,   $450. 
Heating  and  ventUating  to  Atlas  Heat- 
ing Co.,   557   4th   St.,  S.   F.,   $4775 
Sheet    metal    work    to    Guilfoy    Cornice 

Works,   1234   Howard  St.,     $4183. 
Metal    sash    to    Truscon    Steel    Co.,    709 

Mission   St.,   S.  F.,   $870. 
Ornamental    Iron   &   Grill    to    Keystone 

Ornamental  &  Bronze  Co.  830  How- 
ard  St.,   S.   P.,   $176. 
Glass  and  bars  to  W.  P.  Fuller  Co     301 

Mission  St.,  S.  F.,  $1530. 


WHITCO 

CASEMENT  HARDWARE 

Makes    the    Sash    Self-adjusting. 

No  Hinges  or  Adjusters  Are  Re- 
quired. 

It  is  Non-rattling. 

All  Hardware  Is  Entirely  Con- 
cealed. 

No  Special  Sash  or  Frame  Detail 
•Required. 

One  Size  Hardware  Fits  All  Sash. 

May  Be  Installed  to  Swing  to 
Right  or  Left. 

Easily  Fitted  to  Old  or  New  Sash. 

Outside  of  Sash  Easily  Washed 
From  Inside  of  Room. 

WHITCO  HARDWARE  takes  the 
place  of  both  hinges  and  ad- 
justers. 


L0> 


Each  set  is  packed  in  a  neat 
carton  8  inches  long  and  1  Inch 
square,  which  contains  full  in- 
stalling instructions. 


Manufactured  by 


idealersniibuildingU; 


JSTEIHALTIES 
365  Market  Street 


•uriliiy,    Oolob.T    t.    VJ2i 
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nosriTALs 


Sub  Bids   Being^  Taken. 
HOSPITAL   HLIKJ.  C"08t,    »— 

SAX   ISAKAKL.  Marin  County,  Cal. 
Thrci'-st'Jiy  class  C  liospital   lildg. 
Owntr — ^=aii  Kafuel  Hospital  Assn. 
Architect — Arthur  Gruwank,  Call  Bldg. 
San  Francisco. 


.UDI.  San  .loaquin  Co.,  Cal. — Lodi 
:-iricl  Chamber  of  Comniurue  and 
.  ilical    men    projtose    to    finance    erec- 

11    of    community    hospital    with    25- 

I   capacity. 

iitract<'r  Taking  Sub  Figures. 
.TEKATIONS    ETC.  Cost.    $126,043 

-  \.\      FRANCISCO.      Army,      Valencia, 

Duncan  Sts.  and  San  Jose  Ave. 
Alterations    and    additions    to    hospital 

and  nurses  home. 
Owner — St.    Luke's    Hospital,   premises. 
\!chltect — Lewis    P.    Hobart,    Crocker 
Hide.,  San  Francisco, 
ntraclor — Chas.     Stockholm     &    Sons, 
Monadnock  Bldg.,  S.  F. 


Sketches  Being  Prepared. 
BUILDINGS  Cost,    $300,000 

<\N  FRANCISCO,  University  &  Mound 
Streets. 
•  ■up   o(   fireproof   buildings, 
•wntr — Old    Ladies    University    Mound 

Home. 
.\rchitcct  —  C.    E.   Gottschalk,   Phelan 
lilrtg.,  San  Francisco. 


rians  Complete  —  Segregated  Figures 

To   Be  Taken  Shortly. 
HOSPITAL  Cost,    $60,000 

ROSS.  Marin  Co.,  Cal. 
Two-story    frame    and    stucco    hospital 

bldg.    with    tile   roof. 
Owner — Ross   General  Hospital  Cptn. 
Architect — S.    Heiman,   57    Post   St.,   San 

Francisco. 


SACRAMENTO.   Cal.  —  Until  Oct.   17, 
10  a.  m..  bids  will  be  rec.  by  Harry  W. 
Hall,   county   clerk,   to   fur.   and   install 
electrical    wiring    systems    in    connec- 
lion   with    Power   House.    Laundry   and 
rage  Building  and  service  and  feed- 
connections  for  county  hospital.     R. 
Herrold.    architect.      Forum      Bldg., 
■  ramento.  Cert,  check  lO^c  payable  to 
airman   of  Bd.  of  Sups.   req.   See  call 
i.ir    bldK    under    official    proposal    sec- 
lioii  in  this  issue. 


S.\CRAMENTO.  Cal. — Until  Oct.  17, 
10  a  .m..  bids  will  be  rec.  by  Harry  W. 
Hall,  county  clerk,  to  install  laundry 
equipment  in  Power  House,  Laundry 
and  Garage  building  at  County  hospital 
grounds,  R.  A.  Herrold.  architect,  Por- 
iin   Bldg.,  Sacramento.  Cert,  check  10% 

ayable    to    Chairman    of   Bd.    of   Sups. 

•  q.  See  call  for  bids  under  official 
liroposnl  .section  In  fhi.s  issue. 


HOTELS 


I'leliminary  Plans  Being  Prepared 
.STORE  &  HOTEL  Cost,  $150,000 

BURLINGAME,   San   Mateo   Co.,  Cal. 
Four-story  reinforced  concrete  store  & 

hotel. 
Owner — Withheld. 

Architect — Kuhn  &  Edwards,   985  Mar- 
ket  St.,  San  Francisco. 


KING  S 
ORIENTAL 
.STUCCO 

Uniform    Color   and   Texture 
Waterproof,   Durable 

Manufactured   by 
J.  B,  .JSC,  &  CO. 

NEW   YORK 

Send   for  Color  Card 

A.  li.  GREE?(E 

Pacific   Coast   Sales   Agent 

490    Burnslde    St.,    Portland 

1151-5»  Mission  St,  San  Francisco 


Contract    .\warded. 

AimiTUi.V  <-asI,    $G9.'.I07 

i;Clti;KA.     Humboldt     Co..    (-"al  ,     Block 

Knutuled  by  7th,  8th,  G  and   H   Sis., 

on    site    of    and    adjoining    |)resent 

Eureka   Inn. 

Three-slory    frame    hotel    addition     (50 

rooms,  70%    baths). 
Owner— Eureka   Hotel  Co..  Eureka.  Cal. 
Conslru<:iim    Manager.s — Fred    Whitton 
(  onslr.  Co.,  sea  Pine  St..  San   Fran- 
cisco. 
Contractor — Fred  J.  Maurer  &  Son.  2938 
Pine  St..   San    Francsico. 
Other    bidders    were:      Mercer- Eraser 
Co.,  Eureka,  $"",393:  Carrico  &  Carrico, 
Eureka,  $73,635:  H.  L.  and  O.  B.  Acker- 
man,    Eureka,    $81,094.        Grading      and 
foundation    work    is    now    being    com- 
pleted   by   the   Mercer-Fraser  Co. 


Sketches  Being  Prepared. 
HOTEL  &  STORE  Cost.  $450,000 

0.\KL.\ND.  7th  and  Washington. 
11-story   class   A   hotel   and   store   bldg. 
Owner — Withheld. 

Architect — Arthur  Griewank,  Call  Bldg 
San  Francisco. 
.VOTE — Building  will  contain  200  ho- 
tel rooms  with  50%  baths  and  10  stores 
on   first;   22   offices   on  second. 


Plans  To  Be  Prepared. 
STORE  &   HOTEL 
BERKELEY,     BancrofI 

College  Avenue. 
Three-story    reinforced    concrete    store 

and  hotel  building. 


Cost,  $90,000 
Way,    east    of 


Ov 


-■Mr 


Architect — Powers  &  Ahnden,  460  New 
Montgomery  St.,  S.  F. 

Contractor — Cahill  Bros..  55  New  Mont- 
gomery St.,  San  Francisco. 


FRESNO.  Fresno  Co.,  Cal.  —  George 
Emirzian.  3316  Ventura,  West  Fresno, 
contemplates  building  2-story  brick 
store  and  hotel  on  G.  St.,  bet.  Mariposa 
and  F'resno   Sts..  West  Fresno. 


DEL  MONTE.  Monterey  Co..  Cal.  — 
Hotel  Del  Monte  recently  destroyed  by 
fire  at  a  loss  estimated  at  $2,000,000. 
will  be  rebuilt  as  soon  as  insurance 
adjusters  complete  investigations.  An 
insurance  of  $1,000,000  was  carried  on 
the  structure.  The  architect  has  not 
been  selected.  The  hotel  is  owned  by 
the  Del  Monte  Properties  Co.,  620  Mar- 
ket St..   San  Francisco. 


SANTA  B.XRBARA.  .Santa  Barbara 
Co..  Cal. — F.  Sward.  3869  W.  6th  St.. 
Los  Angeles,  has  prepared  plans  for  4- 
stoi-y  Class  C  hotel  at  the  corner  of 
State  and  Mason  Sts.,  Santa  Barbara, 
for  Loren  While.  Contract  will  be  let 
next  week.  It  will  contain  4  stores  nd 
103  hotel  rooms  with  100%  baths:  71x 
166  ft.,  face  brick,  eomnosition  roof, 
nlate  elass  and  metal  fronts,  elevator. 
Cost.    5180,000. 


LOS  .\NGELES,  Cal. — W.  A.  Dunton 
Jr.  &  Co..  310  Taft  Bldg..  Hollywood 
Blvd.  and  Vine  St.,  has  the  contract 
to  erect  a  3-story  24-room  class  C  steel 
timber  and  concrete  hotel  bldg.  on  Vis- 
ta St.  for  Roland  Stern.  Stucco  ester., 
bardwd.  fls.,  show-ers  in  each  room. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAWSON'S    PATENT   CHIMNEY 

Is   the   Most    Complete  on    the 

Market 


Cl,.\  WSON'S     FURNACE     GR.ATE 
for   Gas,   Coal   or  Wood 


Cl.A'WSON'S 

HOODS   and  DAMPERS   for 

Open    Fireplace* 


Terra   Cotta   and   Galvanized   Iro 

Chimney  Tops    Erected 

Chimney  Sweeping 

143   GOUGH    STREET 
Phone  Park  0082       San  F^anclse 


GLENDALE,  L.  A.  Co.,  Cal.— Mann- 
Walker  Bldg.  Co.,  416  I.  W.  Hellman 
Bldg..  Los  Angeles,  is  preparing  plans 
and  has  contr.  for  1 -story  and  base 
class  A  hotel  at  n.w.  cor.  of  .N"  Brand 
Blvd.  and  California  Ave.,  Glendale, 
for  Boyd  W.  Doyle  and  Leslie  P.  Mick. 
It  will  contain  4  stores  and  garage 
space  on  ground  floor,  and  150  rms. 
with  100%  baths  above;  100x150  ft., 
reinf.  cone,  const.,  comp.  rf.,  brick  fac- 
ing, tiled  baths,  elevator,  steam  htg.; 
$500,000.  Work  to  start  in  4  to  6  weeks. 


LOS  ANGELES,  Cal.— O.  A.  Brown. 
3868  W  6th  St.,  announces  that  the 
Class  C  hotel  he  is  to  erect  at  1536  N 
Western  Ave.  will  be  4  stories  instead 
of  3,  and  that  new  bids  on  all  subtrades 
are  desired  on  this  basis.  Plans  by  L.  A. 
Smith. 


ICE  AND  COLD  STORAGE 
PLANTS 


FORT  STEIL.\COOM,  Wash.— Until 
Oct.  10.  1(1  A.  M..  liids  will  be  rec.  bv 
W.  J.  Hays,  director.  State  Department 
of  Business  Control.  Division  of  Pur- 
chase, Insurance  Bldg..  Olympia.  to  fur. 
and  install  mechanical  refrigeration 
cciuipment  for  Western  State  Hospital. 
Further  information  obtainable  from 
above  ofliie. 


POWER  PLANTS 


SACRAMENTO,  Cal — Until  Oct.  17,  10 
a.  m.,  bids  will  be  rec.  by  Harry  W. 
Hall,  county  clerk,  to  furnish  and  in- 
stall pow-er  house  equipment  in  Pow^r 
house.  Laundry  and  Garage  building  at 
county  hospital  grounds.  R.  A.  Herrold, 
architect.  Forum  Bldg.,  Sacramento. 
Cert,  check  10%  payable  to  Chairman 
of  Bd.  of  Supervisors  required.  See  call 
for  liids  under  olllcistl  propo.snl  section 
in  this  issue. 


LOS  ANGELES,  Cal.  —  City  council 
votes  to  sell  to  interest  and  sinking 
fund  of  city  a  $3,500,000  block  of  $16.- 
000.000  power  bond  issue  recently  rati- 
fied, to  allow  municipal  power  and 
light  bureau  to  start  work  on  electrical 
distributing  system  extensions. 


MERCED,  Merced  Co.,  Cal. — Follow- 
ing contracts  awarded  by  Merced  Irri- 
gation District  for  penstocks,  etc..  in 
connection  with  Exchequer  Dam  pro- 
ject: 

Steel  Tank  &  Pipe  Co.,  1100  4th  St., 
Berkeley,  60  inch  sluice  pipes  $6190. 

Pacific  Coast  Engineering  Co.,  Foot 
of  14th  St.,  Oakland,  96  Inch  penstocks 

"pacific  Rolling  Mills  Co.,  17th  and 
Mississippi  Sts..  San  Francisco,  inlet 
trash  racks  $3556,  and  sluice  trash 
racks,  $1108. 

Fire  Protection  Products  Co.,  3117 
20th  St.,  San  Francisco,  copper  con- 
struction seals,  $4080. 

Steel  Tank  &  Pipe  Co.,  inspection 
gallerv  doors,   $1000. 

Fair  Manufacturing  Co.,  617  Bryant 
St..  San  Francisco,  drain  covers. 

Western  Steel  Co..  power  house  ser- 
vice connections.  $654. 


A.  E.  Leltch 


J.  a.  Leltch 


LEITCH 
ROOFING  CO. 

Sncceaa4>rs  to  dark  A  I»eltch 

OIBce   and   Warehouse: 

1116  SKCOND  STm  SACRAMENTO 

Ph(  ii;..s    Main   72« — 6223 
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Saturday,   October   4,    is; 


LOS  ANGELES,  Cal.— Until  3  p.  m., 
Oct.  10,  bids  will  be  rec.  by  public  ser- 
vice comm.,  207  S  Broadway,  for  bare 
and  insulated  wire  and  cable;  spec.  P- 
Jas.   P.   Vroman,  secy. 

LOS  ANGELES,  Cal.— Until  3  p.  m., 
Oct.  24,  bids  will  be  rec.  by  public  ser- 
vice comm.,  207  S  Broadway,  for  Die- 
sel engine  generating  sets;  spec.  731. 
.las.  P.  Vroman,  secy. 

LOS  ANGELES,  Cal.  —  City  council 
will  call  bids  sliortly  for  sale  of  a 
$7,000,000  block  of  the  $16,000,000  pow- 
er bonds,  for  extensions  and  better- 
ments. 

LOS  ANGELES,  Cal.— Standard  Un- 
derground Calile  Co.,  Citz.  Natl.  Bank 
Bldg.,  submitted  low  bid  at  $1224.50  to 
bd.  pub.  wlis.  for  office  cable.  Other 
bids:  Sierra  Electric  Co.,  $2603;  West- 
ern Electric  Co.,  $2942.38;  figures  do 
not  include  reels. 


PUBLIC  BUILDINGS 


Plans  Being  Prepared.  ..„,„„„ 

BUILDING  Cost,  $175,000 

l^BNO,    Nevada,    University    of   Nevada 

Campus. 
Two-story   and  basement  brick  mathe- 
matics, chemistry  and  physics  bldg 
Owiipr — University  o£  Nevada    (Mackay 

Gift). 
Architect  —  F.  J.  De  Longchamps,  Ga- 
zette Bldg.,  Reno,  Nevada. 

I'lans  To  Be  Figured  Next  Week. 
FIRE   HOUSE  Cost,    $8000 

BERKELEY,  Spruce  and  Arch  Sts. 
One-story  frame  and  stucco  fire  house. 
Owner — City   of  Berkeley. 
Architect   —   James    W.    Plachek,    2014 
Shattuck  Ave.,  Berkeley. 


Plans  To  Be  Figured  Next  Week. 
FIREHOUSE  Cost,  $8000 

BERKELEY,  Hiillside  School  Site. 
One-story    frame    and   stucco   firehouse. 
Owner — City  of  Berkeley. 
Architect— W.     H.     Ratcliff     Jr.,     Merc. 
Bank  Bldg.,  Berkeley. 


LOS  ANGELES,  Cal.— Until  3  p.  m.. 
Oct.  8,  new  bids  will  be  rec.  by  the  bd. 
of  library  directors  for  central  library 
bldg.  at  5th  St.  and  Grand  Ave.,  all  bids 
reed,  on  Aug.  13  having  been  rejected. 
Plans  and  specifications  may  be  ob- 
tained upon  application  to  Carleton  M. 
Winslow.  archt.,  921  Van  Nuys  Bldg. 
deposit  of  $75  being  vaquired.  Bids  will 
be  taken  for  work  complete.  Appropri- 
ation is  about  $1,500,000. 


MOXTI':itlCY  PARK,  Los  Angeles  Co., 
Cal. — "il.v  trustees  propose  calling 
liond  election  to  vote  (.n  $150,000  issue 
to  be  used  as  follows;  Purchase  o£ 
land,  $80,000;  plunge  and  lockers,  $25,- 
000:  clubhouse.  $25,000;  tennis  court.". 
$6000:  lawns,  $6000;  playground,  $2000; 
tunnel    under    Garvey    Ave.,    $6000. 


OAKLAND,  Cal.— Until  Oct.  20,  10  a. 
m.,  bids  will  be  received  by  Geo.  E. 
Gross,  county  clerk,  to  construct  vault 
in  County  Treasurer's  Office  in  Hall  of 
Records  Building.  Henry  H.  Meyers, 
architect.  Kohl  Bldg.,  San  Francisco. 
Bids  are  wanted  for  (1)  reinforced  con- 
crete vault  construction,  etc.;  (2)  lin- 
ings, doors,  gates,  etc.  Cert,  check  10% 
payable  to  county  clerk  req.  Plans  on 
file  in  office  of  clerk.  Sec  call  for  bids 
under  official  proposal  section  in  thin 
iHsue. 


STOCKTON,  San  Joaquin  Co..  Cal.— 
At  $1458,  D.  E.  Burgess,  601  Califor- 
nia Street.  Stockton,  was  awarded  the 
contract  by  the  Board  of  Supervisors 
of  the  County  of  Stockton  to  paint  and 
finish  exterior  and  interior  trim,  in- 
cluding plastered  walls  and  ceilings 
of  county  detention  home.  Plans  were 
prepared  by  Architect  Ralph  P.  Morrell 
Union  Bldg..  Stockton.  Other  bids  sub- 
mitted are:  McKee  &  Krott,  $1585;  Carl 
Hookholt,   $1790. 

EUREKA,  Humboldt  Co.,  Cal.  — 
American  Bank  Protection  Co.,  at  $2950 
awarded  cont.  by  supervisors  to  install 
burglar  alarm  .system  in  County  Treas- 
urer's Office. 


Mailing  Lists 


SOXORA,  Tuolumne  Co.,  Cal.— Fol- 
lowing bids  received  by  supervisors  to 
remodel  heating  plants  ot  courthouse 
and  two  hospital  buildings  from  wood 
to  oil    burning  systems.      Bids   were: 

Asbests  Co.  of  California — Proposi- 
tion 1,  $5699;  2,  $5134;  3,  $4925;  4,  $4673. 

O.  Kurtz,  San  Francisco — Proposition 
1.    $5378;   2.   $4835;   3.   $4509;   4.   $4274. 

U.  Davidson.  S«nora — Proposition  1. 
$6365.15;    2,   $5900.10;    3.   $5621;    4,   $5560. 

L.  R.  Hanify,  Sonora — Proposition  1, 
$6569.95;  2,  $6112.95;  3,  $5836.95;  4, 
$5761.95. 


H.\KERSFIELD.  Kern  Co.,  Cal— Ar- 
chitect Chas.  H.  Biggar,  Bank  of  Italy 
Ijldg.,  "akersfield,  completes  revised 
plans  for  proposed  .luvenile  detention 
home  111  be  erected  at  Kern  General 
Hospital  grounds  and  bids  will  be  ask- 
id  bv  supervisor.s  at  once.  Est.  cost, 
$25,000.     F.   E.  feVnith   is  county  clerk. 


LOS  ANGELES,  Cal.— Dahlstrom  Me- 
tallic Door  Co.,  918  Transportation 
Bldg.,  submitted  low  bid  to  county  su- 
pervisors Sept.  29  at  $49,535  for  conduo 
bases,  etc.,  for  new  Hall  of  Justice 
N  Broadway  and  Temple  Sts.  Other 
bids:  Jamestown  Metal  Prod.  Co.,  $57,- 
500;    Emil    Brown    Co.,    $76,200. 

LOS  ANGELES,  Cal.— Dahlstrom  Me- 
tallic Co.,  918  Transportation  Bldg.. 
submitted  low  bid  to  county  supervis- 
ors Sept.  29  at  $134,812  for  metal  doors 
and  frames  for  new  Hall  of  Justice.  N 
Broadway  and  Temple  Sts.  Other  bids: 
.Tamestown  Metal  Prod.  Co.,  $138,500; 
Waterhouse,  Wilcox,  Jacific  Co.,  $113.- 
S91;    Emil    Brown    Co.,    $149,800. 


RESIDENCES 


Plans   Complete. 

RESIDENCE  Cost,   $10,000 

BERKELEY,    1326    Euclid   Ave. 

One-storv  frame  residence. 

Owner — S.     Jorz,     1320-A     Euclid     Ave., 

Berkeley. 
Contractor — S.  Jorz. 


Segregated  Figures  To  Be  Taken  Thi 
Week. 

SAN   FRANCISCO.   Fair  Oaks   and   21st 
Street. 

Two-story  frame  and  stucco  residence. 

Owner — Mrs.  Frank  Johnson. 

Architect — Norman  R.  Coulter  46  Kear- 
ny St.,  San  Francisco. 


Bids  Under  Advisement. 
RESIDENCE  Cost,  $12,000 

PIEDMONT,    Woodland   Way. 
Two-story  frame  and  stucco  residence. 
Owner — V.   Waldron. 

Architect — Albert     Farr,     68     Post     St., 
.San    Francisco. 


isrni-li   .said:    "Coiifldetioe   is  a 
plant  of  sloH    gronth."    The  con- 
iice      i\'hi«*h      architects,      con- 
tractors, and   o«iicrs   every>vhere 
have    in    Q,uandt-«iuality    painting 
and    decorating   .service   has    been 
established    tlirough   the   strictest 
dUerence    to    the    highest   stand- 
ards   during    the    past    40    years. 
(Whether    the     job     be     large     or 
-mall,   onr   paramount   interest   is 
to    achieve     the    best    result    and 
ive    full    value    for    every    dollar 
expended.      Qnandt-quality    serv- 
ice   is    a    dependable    service    and 
will   fulfill  all  your  requirements. 


Rm  Quandt  &  S^m 

Painl@rs  •  Dseorators 

SINCE  18S5 
:.74  GUERRERO  STREET  •  MAR^I^T  I  7C  9 

SAH  FBAHCISCd 

Los  ANUELliS 


I'lans  Being  Figured. 

RESIDENCE  Cost,   $12,000 

BERKELEY,   Alameda  Co.,     Cal.,     San 

Domingo  St. 
Two-story  frame  and  stucco  residence. 
Owner — Peter   A.    Kinnoch,    136   Ronada 

St.,   Berkeley. 
Architect — H.  H.  Gutterson.  526  Powell 

St.,  San  Francisco. 


Plans   Being  Prepared. 

RESIDENCE  Cost,  $12,000 

BERKELEY,  Alameda  Co.,  Cal.,  Euclid 

Avenue. 
Two-story    and    basement    frame    and 

stucco  residence. 
Owner — Mrs.    Chapman. 
Architect — H.  H.  Gutterson,  526  Powell 

St.,   San   Francisco. 
Plans    will    be    ready    for    figures    in 
about  three  weeks. 

Plans  Complete. 

RESIDENCES  Cost,   $600U   each 

SAN  FRANCISCO,  SE  Lunado  &  Hollo- 
way  Ave.  and  vicinity. 

Five  2-story  and  basement  frame- resi- 
dences. 

Owner— C.  S.  Allred,  159  Liberty  St.. 
San  Francisco. 


<'i>n tract    Awarded. 
1>.!-;SIDE.NCE  I  „si.  f2'] 

OAKLA.VD.    Alameda  Co.,    (.-al.       ImU 

shore     Highlands  Lots    20    and     _ 

mu  7. 

Two-story   frame  and   stucco   residen 
Owner — C.   M.   and   Elizabeth   F.   Ben, 

man,   Oakland. 
Architect — Thos.  F.  Kent,   1122  Crock 

Bldg.,  San  Francisco. 
I  ontractor — Chas.     Stockholm     &    Son 

Monadnock  Bldg,,  San   Francisc... 


Contract  Awarded. 

RESIDENCE  Cost,  $16,736 

SAN  FRANCISCO,  N  Green  85-6  E  Tay- 
lor Street. 

Two-story  and  basement  frame  double 
residence. 

Owner — Jewel  Schweitzer. 

Architect— Chas.  F.  Strothoff,  2274  15th 
San   Francisco. 

Contractor — J.  Prout.  515  Magellan  St.. 
San   Frcncisco. 


Plans   Being  Figured. 

RESIDENCE  Cost,  $10,000 

OAKLAND,   Trestle  Glen   Rd. 

Two-story  frame  Dutch  Colonial  resi- 
dence   (6  rooms). 

Owner — Leo  Fenton,  208  41st  St.,  Oak- 
land. 

Architect — Leonard  N.  Ford,  306  lltli 
St.,  Oakland. 

Contract   Awarded. 

BUNGALOW  Cost,   $5000 

BERKELEY,  Alameda  Co.,  Cal.,  Col- 
lege Avenue. 

One-story  hollow   tile   bungalow. 

Owner — H.   B.   Pasraore. 

.-\rchitect — Louis  M.  LTpton.  454  Mont- 
gomery St.,   San  Francisco. 

Contractor — H.  E.  Johnson,  644  Wood- 
land  Ave.,   San  Leandro. 


Member  S.  F.  Builders'  Exchange 
Phone    Sutter    6700 

A!  BERT  DEAN 

RaiKiom  Variepitcfl  Colors  Slale 
Roofing 

and 

I'jiikIoiii   Ynrfrgiited   Colors   Tile 

Koofiii? 

Composition    Roofing 

General   Roof  Repairing 

Samples   Submitted 

■  NO   Jeasir    SI.,   .San    Franclaco 

Res.    4201     Mission    St. 

Phone    Randolph    5981 


Satunlay.   October   4,    1921 
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Cost,  112.000 


Plans  Being  Prepared. 

rOTTAGES 

OAKLAND.  8lBt  Ave. 

20  hollow   tile  cottages   for  auto   camp 

grounds. 
Owner — Gcorfre   Singleton. 
Architect — Leonard    N.    Ford,    306    14th 

St.,   Oakland. 


Contract   Awarded. 

nESIDENCE  Cost.   JIfl.OOO 

OAKLAND.    9S5    Orosvcnor    Road. 

Two-.story  6-room  frame  residence. 

Owner — A.   E.   Glage. 

Designer — H.    C.    Brelln,     2817    Uegent 

.St..   Berkeley. 
Contractor   —   MacDonald    &    Foreman. 

1686  Shatluck   Ave..   Berkeley. 


Contract    .Xwarded 

RESIDENCE  Cost.   $18,000 

SAN    FKANCTsro.    Lot    2    Block    11    St. 
Francis  Wood. 
I    Two-story    and    basement    frame    resi- 
dence. 
i  Owner — W.  F.  -Mtvater.  care  contractor 
Architect — Bauman    &    Jose.    251    Kcar- 
i  ny    St..    San    Francisco. 

Contractor — Meyer    Bros..    1    Montgom- 
'  ry  St..  San  Francisco. 


r.iit   Awarded. 

APT.    BI.PG.  Cost.   $10,000 

OAKLAND.  N  61st  St.  150  W  Racine  St. 

Two-.story  12-room  frame  apartment 
buildinEr. 

Owner— O.  F.  Kricksoii,  1636  Franklin 
St..   Oakland. 

rc.nlr.ictor — Cal.  Builders,  1636  Frank- 
lin  St..   Oakland. 


I  r.ict  Awarded. 
ItKSlDENCE  Cost,   $11,500 

OAKLAND.  Lot  1S3  Map  of  Subdivision 
Sequoyah  Hills. 
-   Eleht-rocm  frame  residence  and  double 

garage. 
):Owner — Marion   H.   &   Martha  D.   Ezell, 
nh38  Thermal,  Oakland. 
'"  ■  tr.-icotr — Salve     Matheson     &    Peter 
■►■terson  (American  Bldg.  Co.) 


<  net  Awarded. 

ItKSlDENCES  Cost,   $62,400 

SAN  FRANCISCO,  W  48th  Ave.  S  Lin- 
coln  Way  and  vicinity. 

iSlxttPn    l-stnry   frame   residences. 

Owner — Adolph  G.  Sutro,  119  Stanyan, 
.San   Francisco. 

Contractor — James  Arnott  &  Son,  235 
Granville  Way,  San  Francisco. 

Contract  Awarded. 

RESIDENCE  Cost.   $11,000 

BERKELEY.    2304   Roosevelt. 

Two-story  frame  residence. 

Ownpr — X.    McQuarrie,    2304    Roosevelt 

P.trkeley. 

I'itect    &    Contractor — Calif.    Bldrs.. 

ii'.36   Franklin    St. 

"nuact  Awarded. 
liE.SIDENCE  Cost,   $25,000 

riEDMONT.  Alameda  Co.,  Cal. 
Two-story  and  basement     frame     resi- 
dence,     garage,      fountains,      land- 
soaping,  etc. 
IV.  11.  r — A.  P.  Parker. 

\n  liitecl— W.   H.  Ratcliff,  Jr.,  Mercan- 
tile Trust  Bldg.,   Berkeley, 
■untractor   —   Connor   &    Connor,    1726 
'Irove  St.,  Berkeley. 


Contract  Awarded. 

RESIDENCE  Cost.  $10,000 

STOCKTO.V,    2109    Beverly    Place. 

Frame    residence    and    garage. 

Owner — J.  E.  Lundy,  724  Baker,  Stock- 
ton. 

Contractor  —  Davis-Heller-Pearce  Co., 
Weber   &    Calif.,    Stockton. 


Plans  Being  Prepared. 
RESIDENCE  Cost,    $15,000 

SAN  FRANCISCO,  St.  Francis  Wood. 
Two-story  and     basement     frame     and 
stucco    residence   with    tile   roof    (9 
rooms    3    bathrooms    and    separate 
garage). 
Owner — Miss   Ida  F.   McCain,   701   Occi- 
dental Ave.,  San  Mateo. 
Architect — Miss  Ida  F.  McCain,  701  Oc- 
cidental Ave.,  San  Mateo. 
Work   will  be  done  under  the  super- 
vision  of   Miss   McCain. 


I'lans  Being  Prepared — To  Be  Done  By 
September  27.  1924 
Day's  Work. 

BUNGALOW  Cost,   $9000 

SAN  FRANCISCO,  Ingleside  Terrace. 

One-story   frame   and   stucco   bungalow 
(7  rooms). 

Owner — John  R.  Lindsay,  55  Alviso  St., 
San  Francisco. 

Architect — Miss    Ida   McCain,    701    Occi- 
dental Ave.,  San  Mateo. 


I'lciieral   Contract  Awarded. 

RESIDENCE  I'osL.    $:i3.onO 

I'lEDMONT.  Alameda  Go.,  Cal.  Wild- 
wood  Ave. 

Two-story  frame  and  stucco  residence 
with    tile    roof. 

Owner— H.  G.  Hills.  162  .Nova  Drive, 
Piedmont. 

Architect — Sidney  B.  Newsom.  Nevada 
Banlv   Bldg.,   San   Francisco. 

Gt'iicml  contract  awarded  to  Emil 
Person,  2224  Rose  St..  Berkeley,  at 
$13,048. 


Contract  Awarded. 

RESIDENCE  Cost.    $20,774 

ALAMEDA  , Alameda  Co..  Cal.,  Sherman 
Street. 

Two-story  and  basement  stucco  Ital- 
ian type  residence  (10  rooms  and 
4  baths). 

Owner — Mrs.  S.  J.  Ackerman. 

.\rchitect  —  W.  E.  Schirmer,  Thayer 
Bldg.,    Oakland. 

Contractor  —  Fred  J.  Westlund,  357 
12th  St.,  Oakland. 


Plans  Being  Prepared. 
RESIDENCE  Cost,    $16,000 

FRESNO,   Fresno  Co.,  Cal. 
Two-story  frame  and  stucco  residence. 
Owner — Herbert   G.   Miles. 
.'\rchitect  —   Swartz   &   Ryland,   Rowell 
Bldg..   Fresno. 


Contracts  Awarded. 

RESIDENCE  Cost  $17,500 

Piedmont,  Alameda  Co.,  Cal. 
Two-story  frame  and  plaster  residence. 
Owner — Dr.  J.  B.  Schafhlrt,  Bacon  Bldg 

Oakland. 
Architect — Sidney  B.   &  Noble  Newsom, 

Nevada  Bank  Bldg.,  S.  F. 
General    contract      awarded      to      Alto 

Mailanen,   5030  Dover  St.,   Oakland. 

aprox.  $8000. 
Plaster  to  A.  C.  Beamer. 

Other    contracts    will      be       awarded 
shortly. 


Preliminary  Plans  Being  Prepared. 
RESIDENCE  Cost,   $50,000 

SAN  FRANCISCO,  Jackson  and  Octavia 
Two-story    and     basement     frame     and 

stucco  residence. 
Owner   —  Samuel   H.   Levin,   Chronicle 

Bldg.,  San  Francisco. 
Architect    —    Bliss    &    Faville.    Ballioa 

Bldg.,  San  Francisco. 


MONTECITO,  Los  Angeles  Co.,  Cal.— 
Archt.  Carleton  M.  Winslow,  921  Van 
.N'uys  Bldg.,  is  completing  plans  for  a 
20-rm.  Italian  residence  to  be  erected 
at  Montecito  for  W.  P.  Nelson.  It  will 
be  of  masonry  constr..  2-story  and 
liascment,  plaster  exter.,  tile  rfg..  gas 
furnace  htg.  sys.,  5  tiled  baths,  hardw. 
fis.,  stone  and  marble  mantels,  hard- 
wood  trim. 


GLENDALE.  L.  A.  Co.,  Cal.— Sawyer 
&  Bolen,  211  W  Broadway,  Glendale, 
have  general  contr.  for  2-story  10-rm. 
Spanish  type  residence  at  249  Vallejo 
Dr..  Glendale,  for  H.  B.  Howeth,  329 
N  Orange  St.,  Glendale,  secy,  of  Simons 
brick  Co.  Harry  Betz  of  Glendale  has 
contract  for  brick  wk;  part  1-story  and 
part  2-sto.,  brick  walls  with  plas.  ex- 
terior trim,  hardwood  fls..  tile  mantel, 
2  tile  baths,  gas  htg.  sys..  auto,  water 
lieater;    $25,000. 


BEVERLY  HILLS,  L.  A.  Co.,  Cal. — 
Archt.  W.  Asa  Hudson,  rm.  9,  Woods- 
Beekman  Bldg..  Beverly  Hills,  is  pre- 
paring plans  for  a  2-story  12-room. 
frame  Spanish  dwelling  to  be  erected 
on  Parke  Dr.,  Higgins  Canyon.  Beverly 
Hills,  for  Leland  P.  Reeder.  Stucco  ext., 
tile  rf..  hardwd.  fls.,  stone  mantels,  4 
tile  baths,  unit  heating,  3-car  garage, 
retaining  walls. 


LOS  ANGELES,  Cai.— F.  Sward,  3869 
A'.  6th  St..  has  prepared  plans  for  two 
Jwellings  to  be  built  in  Hollvwoodland 
hy  Singrey  Constr.  Co..  3689  W.  6th 
i-'i.,  for  itself.  They  will  contain  8  and 
10  rooms,  each  with  3  baths.  Plaster 
exterior,  .shingle  roofs,  hardwood  trim 
and  floors,  tiled  baths,  unit  heating. 
Cost.  $25,000  each.  Work  to  be  started 
ne.\-t  Aiijek. 


SOUTH  PASADENA.  Los  Angeles  Co.. 
<"al. — Architect  A.  C.  Zimmerman,  836 
H.  W.  Hellman  Bldg..  is  completing 
plans  for  a  7-room  English  style  resi- 
dence, to  be  erected  on  Spruce  St..  So. 
Pasadena,  for  J.  A.  Austin.  Frame 
oo;^struction,  1-story,  plaster  exterior, 
shalce  roofing,  hardwood  floors,  plas- 
tone  bath,  hardwood  and  pine  trim, 
cast  stone  mantel,  g'as  steam  rad..  aut. 
^\'ater  heater. 


SANTA  BARBARA.  Santa  Barbara 
Co.,  Cal. — Architects  Somervell  &  Put- 
nam. 706  Hibernian  Bldg..  have  com- 
pleted plans  for  a  12-room  residence, 
lo  be  erected  at  Santa  Barbara,  fur 
Mrs.  Louis  G.  Dreyfos.  Hollow  tile 
walls.  2-story  and  basement,  tile  roof- 
ing, plaster  exterior,  Martin-Oliver 
electric  heating  system,  hardwood 
floors,  stone  mantel,  metal  lath,  5  tiled 
baths,  water  softener,  hardwood  trim, 
tile  patio,  liall  and  entrance,  garage  in 
basement.  Alexander  MacKellar,  Santa 
Barbara  will  have  charge  of  construc- 
tion which  will  be  done  by  day  labor 
and  sub-contract. 


Phone  Franklin    9400 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


ICara^n  Olnnatrurttntt  IS^porta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
818   MISSION    STREET  SAN    FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GEIVERAL   LUMBER  YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
Reneral    Mill    and    Cabinet    Work,    Stock    Doors.    Sash 

Framed    and    Hfonlrtlncfi  

JERROLD  AVE.  &  VARNEIVELD  AVE. 

Mission  901-902-903-904  San  Franclico 
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SCHOOLS 


Plans  Being  Prepared.  ,,,rnnn 

SCHOOL  Cost.   $125,000 

GALT,   Sacramento   Co.,  Cal. 
One-story      brick      and    concrete    high 

school    (plaster   exte 

and  auditorium; 

city). 


16    rooms 
700   seating   capa- 


LOS  ANGELES,  Cal. — Archt.  T.  Bev- 
erly Keim,  716  Haas  Bldg.,  is  preparing 
plans  for  a  school  bldg.,  to  be  erected 
at  the  Albion  school  site  on  Avenue  19, 
for  the  bd  of  educ;  it  will  have  offices, 
9  classrooms,  and  auditorium  to  seat 
about  250  people.  Brick  walls,  2-story 
and  basement,  comp.  rfg.,  plaster  ex- 
terior, 60x134  ft.,  cem.  and  maple  fls., 
reinf.  cone,  corridor  and  stair  constr., 
pine  trim:  $84,000. 


Cal. 
elementary 


$5000 
school 


Owner— Gait  Joint  Union  High  School 
District.  „  _ 

Architect  —  Davis-Heller-Pearce  Co., 
Delta  Bldg.,  Stockton. 

Plans  Being  Prepared 

SCHOOL 

UKIAH,    Mendocino    Co, 

Two-room    fram 

building.  , ,    .    , 

Owner— Signal   Hill    School    District. 
Architect  —  Norman      R.      Coulter,      4  b 

Kearny    St.,    San    Francisco. 

Preliminary   Plans   Being   Prepared. 
AUDITORIUM  Cost,  $70,000 

TURLOCK,    Stanislaus    Co.,    Cal. 
Two-story   brick   Muditoriura. 
Owner  —   Turlock   Vnion   High    School 

District.  _. 

Architect — W.   H.   WeeKs,   369   Pine   St.. 

San   Francisco,  and   Tribune  Tower, 

Oakland. 

.IbO  

Working  Drawings   Being    I'repared. 
GYMNASIUM  ('ost,    $450.00r 


llr 


BERKELEY,    Alameda    C 
versity  Campus. 

Three-story  reinf  uiced  cr)iicrete  aii'l 
terra  cotta  women's  gymnasium 
(Mis.   Phoebe  Hearst  Memorial). 

Owner — Regents  of  the  University  of 
California  (Donation  by  Win.  U. 
Hearst). 

Architect  —  Bernard    R.    Maybeck    and 
Miss  Julia  Morgan,  Merchants'   Ex- 
change  Bldg.,   San  Francisco. 
Plans    call    fur   a    structure    of    three 

connecting     units.       Construction     will 

be    started    in    about    three    monts. 


Prepared. 


$2000 


Plans 

SCHOOL  Cost, 

SHERWOOD,  Mendocino  Co.,  Cal. 
One-room  frame   grammar  school   bldg. 
Owner — Sherwood  School  District. 
Architect — Norman  R.  Coulter  46  Kear- 
ny St.,   San  Francisco. 


Preliminary   Plans   Being   Prepared. 

SCHOO  L  Cost,   $50,000 

ROSEVILLB,    Placer    Co.,    Cal. 

One-story  reinforced  concrete  elemen- 
tary school  building. 

Owner — Roseville  Elementary  School 
District. 

Architect — Norman  R.  Coulter  46  Kear- 
ny St.,  San  Francisco. 


Preliminary  Plans  Being  Prepared. 

SCHOOL  BLDG.  Cost,   $75,000 

ARCATA,  Humboldt  Co.,  Cal. 

One-story  reinforced  concrete  elemen- 
tary   school    building. 

Owner — Areata    Grammar    School    Dist. 

Architect — Norman  R.  Coulter  46  Kear- 
ny St.,  San  Francisco. 


LOS  GATOS,  Santa  Clara  Co.,  Cal. — 
Until  October  15th  at  8  o'clock  P.  M. 
bids  will  he  received  by  the  Clerk  of 
the  Board  of  Trustees  of  the  Los  Gatos 
Union  High  School  District  for  the 
construction  of  a  one-story  frame  and 
stucco  gymnasium  building  costing  ap- 
proximately $25,000.  Plans  for  same 
were  prepared  by  Architect  W.  H. 
Weeks,   369   Pine   Street  San  Francisco. 


IXGLEWOOD,  L.  A.  Co.,  Cal.— Until 
S  p.  m.,  Sept.  30,  new  bids  will  be  rec. 
by  Bd.  of  Trustees  of  Inglewood  Union 
High  School  Dist.  for  erecting  a  2-story 
and  basement  brick  Fine  Arts  bldg.  on 
Inglewood  Union  High  School  campus 
in  accordance  with  plans  and  spec,  by 
Archt.  G.  A.  Howard.  Jr.  Separate  bids 
will  be  taken  on  general  contract, 
plumbing,  painting,  elec.  wiring,  hard- 
ware, programme  clocks,  intercommu- 
nicating telephones,  roofing,  plaster- 
ing, blackboards,  heating  and  ventilat- 
ing, etc.  Cert,  check  or  bid  bond  for 
10<>{.  Deposit  of  $10  for  plans  to  be  re- 
funded. B.  K.  Richardsnn.  acting:  clerk. 


SAX  FRANCISCO  —  Mahony  Bros., 
Flood  Bldg.,  general  contractors  for 
High  School  of  Commerce  addition  In 
Fell  St.  near  Van  Ness  Ave.,  hav« 
awarded  following  sub-contracts  In 
connection  with  the  work  which  have 
been  approved  by  the  Board  of  Public 
Works:  metal  lockers,.  Durand  Steel 
Locker  Co.:  miscellaneous  iron  work. 
Fair  Mfg.  Co.;  linoleum,  Bonded  Floor 
Co.;  cork  and  rubber  tile  floor.  Bonded 
Floor  Co.;  pinning  strips  cork.  Bonded 
Floor  Co.;  bulletin  boards.  Bonded 
Floor    Co.;    plastering.    Peter    Bradley. 


Contract  Awarded. 

RESIDENCE  Cost,   $18,000 

HILLSBOROUGH,    San    Mateo    Co.,    Cal. 

Hillsborough    Heights. 
Two-.story  frame  and  stucco  residence. 
Owner — Dr.  Allen  Benner,  San  Mateo. 
Architect — H.  H.  Gutterson,  526  Powell 

St..   San   Francisco. 
Contractor  —  Geo.   Williams,   830  Hyde 

St.,    San    Francisco, 

LOS  ANGELES,  Cal.— Archts.  Ruoff 
&  Munson,  1104  Story  Bldg..  are  pre- 
paring plans  for  a  grammar  school 
bldg.,  to  be  erected  at  the  Vernon  Ave. 
school  site,  Vernon  and  Com'pton  Aves. 
for  the  bd.  of  educ.  Brick  walls,  2-sto., 
plas.  exter.,  comp.  rfg.,  art  stone  trim, 
maple  fls.,  cone,  corridor  and  stair 
constr.,  slate  blackboards,  pine  trim; 
$84,000. 


T^ON(J  BEACH.  Los  Angeles  (Jo..  Cal. 
—Until  8  P.I  M.,  Oct.  18,  bids  will  be 
received  by  Board  of  Education  of 
Long  Beach  City  High  School  District 
for  pari  time  high  school  building  at 
920  E.  17  St.,  Long  Beach.  Plan.s  and 
specifications  by  Architect  H.  L.  Gog- 
erty,  G.  A.  Roalfe,  associate,  413  Marine 
B-nk  Bldg.,  Long  Beach.  Separate  l<id» 
will  be  received  for  general  electrical 
and  heating  and  ventilating.  Cash  or 
lert.  check  or  bond.  5%.  Deposit  of  $10 
for  plans  to  be  refunded.  A.  C.  Price, 
Secretary,    439    Markwell    Bldg.,    I>ong, 


|"~P»RATT^ 


CONCRETE  ^(T/ 

1*1  I A  r\\/4,Q^ 


VVHILI':    SANDY    Prall. 

SPENT    HIS    vacation. 

•      •     • 
DOWN   IN  Tulare. 

WHLRE    SANDY,    produi 

OF   SAND,   rock    and   gra 


WAS 


BORN. 

WENT   do 

,f   the 


SANDY 
AND   MOST 
WERE   TOO    wise. 
FOR  THE   crushed    r 
AND   WHEN  Sandy. 
FIP.ED  THE   gun. 
JIR.    DOVE   flew    awi 


WITH    HIS  fust   lunt;   panls. 

AND  SA.XOY   carried. 

i;..VCK   TO   San   Francisco. 

JU.ST   A    few    birds. 

BUT    EACH    one. 

COST   $15.00  per  bird. 

SO  IT  is. 

WITH  THE  duck   hunters. 

NOW    SHOOTING. 

NEAR  SANDY'S  tand    plant 

AT  MARYSVILLE  and  Sacr 

EVEliY   DUCK   is  the  eciual 

OF  A  .«;20.no  bill. 

AXn  L.^ST  summer. 

J.\     K    l.(l^-<;,     Hi.strict    Sales 

FOK    SACRAMENTO. 

AND   SUPERIOH  California. 

TOOK   SANDY'S  hrother-in- 


OS   A    fishing    trip. 

OVER   1000  miles. 

•      •      • 
U|J   THE  American   River. 

ABOVE  PRATTi:OCK   (nei 

•      *      • 
HOME  OF  Sandy's  rock  plant. 

AND  JACK  Long  claims. 

«      •     « 
THEY    CAUGHT    In    fish. 

IN  TWO  days. 


Kol.somJ 


BUT  THE 


WA.S  $3.65  per  fi.sh. 
"1   THANK   yriu." 


This  hunting  scene  near  Marysville 
home  of  the  Pratt  Building  Materia 
Go's  (Douglas  300-"easy  to  remember 
Marysville  sand  plant  on  the  Yub: 
River,  shows,  in  a  small  way,  nov 
"c-osts"  are  running  up  on  hunting. 


rialui'iluy,   October   4.    1924 
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Kl!i:SN(l.  Krtsno  Co.,  Cal. — I'ntil  Oct. 

r    M..    I'icls    will   lie    recciv.Hl    by   U 

iih,    .Sfirflary.    Board    of    ROuca- 

.:;5  Tiioluiniu-  Si.,   to   fur.  one  or 

porltiljlt'     jichool.-i.       Cert,     check 

i.ayabU-     to     President    of    Ed.    of 

r.q.       Further    information    ob- 

.1.-    from   .secretary. 


.    LaJNO  UEACH,  Li.  a.  Co.,  Cal. — Until 

is  p.  m.,  Oct.   13,  bids  will  be  rec.  by  A. 

r   rrioo,  aecy.  bd.  of  ed..  rm.  436,  Mark- 

indB..    Long    Beach,    for    the    new 

11    unit   at     Jefferson     Jr.     High 

1    Long  Eeacli.  Allison   &   Allison, 

!  nian    Bldg.,      Los      Angeles,      and 

Wyn'KOop    &    Law,    Kress    Bldg.,    Long 

Ueach.  assoc.  archts.  and  engrs. 

siocKTO.N'.    San    .loa.iuin    Co..    <'al. — 

net.    22,    7:30    1".    M..    bids    will    be 

d   by    Ansel   S.    AVillianis,    Secfy.. 

I    of    Kducation,    Sun    Joaquin    and 

y    .Sts..    to   lath    and    i>la.<iler    lUir- 

Schniil.      Chas.    H.    Young,    archi- 

72.")       N-Kldorado       St..     Stockton. 

.heck    lOTo    req.    with    bid.      Plans 

iiiTiable    from    architect    and    on    file 

II    .iti.e   of  Board   of  Education. 


LKMOORE.  Kings  Co..  Cal. — The  fol- 
lowing bids  were  received  September 
26th  by  the  general  contract  In  con- 
nectlun  with  the  construction  of  a  re- 
.inforoed  concrete  gymnasium  and  shop 
buildings  from  plans  prepared  by  Ar- 
Ichitect  \V.  H.  ^Veeks,  369  Pine  St.,  San 
iKrandsco  and  Tribune  Tower.  Oakland. 
'.\  complete  list  of  the  bids  will  be 
Iglven  later. 

Shop  and  Gyiunasiam  Building: 

iKincannon    and    Walker    $72,200 

iW.  J.  Ochsm,  Fresno   78,600 

IWest  Coast  Constr.  Co.,  S.  F 86,500 

!R.  \V.   Moller,   San   Francisco 87.248 

J.   F.    Ilrown.    Hanford    92,850 

I  Shop    Building; 

IE.  F.   Wallstrom,  Turlock 27,520 

A.    C.    Neal,    Lemoore 28,500 

jE.  H.  Miller  Constr.  Co.,  Fresno.  30,500 
I  All  bids  were  taken  under  advlse- 
iment. 


SANTA  i^OSA,  Sonoma  Co.,  Cal. — 
Until  Oct.  13,  8  P.  M..  bids  will  be  rec. 
by  Sara  N.  Hatch,  Sect'y.,  Board  of  Ed- 
ucation, III  fur.  and  install  school  fur- 
niture in  high  school.  W.  H.  Weeks, 
369  Pine  St..  San  Francisco,  Architect. 
See  •■nil  fur  bidx  under  oflieial  proposal 
tion   in  this  isKUe. 


.■^.\X  JUAX.  San  P.enito  Co.,  Cal. — 
il  Oct.  11,  8  P.  M.,  bids  will  be  re- 
^1  by  Clarence  Cagney,  Clerk,  San 
School  District,  to  erect  1-room 
I.  25x30  ft.,  frame  and  stucco  con- 
lion.  Cert,  cheek  10%  payable  to 
reiiuirt-d.      Plans  obtainable   from 


Ed 


I'.ESXO,     Fresno     Co.,     Cal. — Bd.     of 
is    investigating    sites    in    vicinity 
f   F'luit   and   McKlnley   Aves.   for  new 
ntary    school   location. 


LOS  ANGELES,  Cal.— A.  C.  Zimmer- 
man, 836  H.  W.  Hellman  Bldg.,  is  com- 
pleting plans  for  a  grammar  school 
bldg.,  to  be  erected  at  the  MIramonte 
Hchool  site  on  Florence  Ave.,  bet.  Cen- 
tral Ave.  and  Cmpton  Blvd.,  for  the 
bd  of  cduc.  Brick  walls,  relnf.  cone. 
coirUlor  and  stair  constr.,  2-story,  tile 
rfg.,  maple  fls.,  select  com.  br.  facing, 
add.  to  present  steam  htg.  sys.;  $70,000. 

.MODESTO.  Stanislaus  Co.,  Cal. — Mo- 
desto Junior  College  District  contem- 
plates ere. tion  of  dornmorj-  oulhllng. 
,1.  i;.  llilT.  professor  at  the  college,  has 
riTonimeiided   the  improvement. 


MOUNT  EDEN,  Santa  Clara  Co.,  Cal. 
—The  following  bids  were  received  by 
the  Board  of  Trustees  of  the  Mount 
Eden  Grammar  School  District  for  the 
construction  of  a  one-story  frame  and 
stucco  grammar  school  according  to 
plans  and  specifications  by  Architects 
Wolfe  &  Higgins,  Auzerais  Bldg.,  San 
Jose: 

General  Oontract 
Sorensen   Bros.,   1110   C   St. 

Hayward    (to    be   awarded)    $34,250 

E.  Nommensen    «»'??« 

F.  W.  Morrice    ?5  „ol! 

Decola  &  Weldon   ?S'2!S 

Jno.  E.  Branagh    ?H2? 

Asmussen    &   Son    »„'„o; 

John    Carlson    VAlt 

benjamin   A.   Ouimet    38,5S& 

K.    O.    Summers    39,455 

E.  H.   Leiter    39,887 

Heating 
W.  R.  Douglas,  Oakland   (to  be 

awarded)     '|,,i 

Frank    J.   Edwards    3733 

Scott  Co.      3980 

F.  S.    Studer    3984 

Merritt  &  Collalre   4364 

Electrical   Work 
Guilbert    Bros.,    224    W    Sta.    Clara    St., 

San     Jose,    heating,     $3124;    lights, 

$305;  to  be  awarded. 
Roy  M.  Butcher,  heating,  $2595;  lights, 

$580. 
Frank   Electric   Co.,    (combination   bid) 

$4634. 
The    above   contracts    will   be   signed 
witiiin   the   next  day  or  two. 


BANKS,  STORES  &  OFFICES 


Sub-Contracts   Awarded. 
ALTERATIONS  Cost,    $40,000 

SAN   FRANCISCO,   621  Market  St. 
Alterations    to    brick    store    building. 
Owner — John  C.  Brickell  Co. 
Lessee — Pig'n  Whistle  Co.  Consolidated 
Architect — Alfred     N.     Jadobs,     French 

Bank   Bldg.,   San   Francisco. 
Contractor — Michael    &   Borner,   762   De 

Haro    St.,    S.    F. 
Mill    Work    to    L,.    &    E.    Emanuel,    Inc.. 

2665  Jones  St.,  S.  F. 
Plumbing  to  Antone  Lettioh,  3600  Fell 

St.,    S.    F. 


All-Key 
Plaster  Lath 

(Patented) 
1(K»%    Meohanlcnl   Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
The  Last  Word  in  Wall  Boar 


CALIFORNIA  CEDAR  PRODUCTS   C03IPANT 

STOCKTON,   CALIFORNIA 


Plans   Being  Prepared. 

STORE  BLDG.  Cost,  $35,000 

BURLINGAMK,  Primrose  Rd.  Burlln- 
game  Ave. 

One-story  frame  and  stucco  store  bldg 
(8  stores). 

Owner — George  Roos,  Market  &  Stock- 
ton  Sts..    San    Francisco. 

Architect— S.  Heiman,  57  Post  St., 
San   Francisco. 


Sketches   Being  Prepared. 
STORE   BLDG.  Cost,   $15,000 

SAN  RAFAEL,  4th  bet.  C  and  D  Sts. 
One-story   brick   store   building. 
Owner — R.  Magnes. 

Architect — S.  Heiman,   57   Post  St.,   San 
Francisco. 


Plans  Complete. 

BANK  BLDG.  Cost,  $8000 

NEW.\RK,  Alameda  Co.,  Cal. 
One-stor  yplaster  and     frame     mission 

style  bank  building. 
Owner — State  Bank  of  San  Leandro. 
Architect — Hermann  Safe  Co. 

Plans   Being    Prepared. 
STORE    BLDG.  Cost,    $25,000 

WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
One-story    reinforced      concrete      store 

building    (5   stores). 
Owner — W.    H.   Weeks. 
Architect— Wm.  H.  Weeks,  :i6!l  Pine  .St., 

San  Francisco. 


Contract    Awarded. 

STORE  Cost   Appro.\..    $nu.ij(iii 

SALINAS,   Monterey  Co.,   Cal. 

Two-story   reinforced   concrete   depart- 
ment store. 
tJBwner  —  Farmers  Mercantile  Associa- 
3P      tion,    Salinas. 

Architect — Wyckoff    &    White,    Growers 
Bank   Bldg.,   San   Jose. 

Contractor — West  Coast  Constr.  Co.,  519 
California  St.,  San  Francisco. 


Sub  Figures  Being  Taken. 

ADDITION  Cost,   $60,000 

SAX  FRANCISCO,  Sansome  and  Cali- 
fornia. 

Additional  story  to  reinforced  concrete 
office  building. 

Owner — Firemans  Fund  Ins.  Co.,  San- 
some and  California  Sts.,  S.  F. 

Architect — Lewis  P.  Hobart,  Crocker 
Bldg.,  San  Francisco. 

Contractor  —  MacDonald  &  Kahn,  130 
Montgomery  St.,  San  Francisco. 


Preliminary  Plans  Being  Prepared. 

OFFICE  BLDG.  Cost,   $35,000 

SAN  FRANCISCO,  Ocean  Ave.  &  Wat- 
son  Street. 

Brick  branch  post  office  building. 

Owner — Louis    R.    Lurie   Co. 

Architect — O'Brien  Bros.,  315  Mont- 
gomery  St.,  San  Francisco. 

Lessees — United    States    Government. 


Sub-Contracts    Awarded. 

BANK   BLDG.  Cost,    $ 

SAN     FRANCISCO.       SE     Twenty-third 

and  Mission  Streets. 
One-story     reinforced     concrete     bank 

building,    35x90. 
Owner — Liberty    Bank,    948    Market    St., 

San    Francisco. 
Architect — H.     A.     Minton,     Monad.nock 

Bldg.,  San  Francisco, 
Contractor  —  J.   Martinelli,   Call   Bldg.. 

San   Francisco. 
Reinforcing    Steel    to    Wetenhall. 
Plumbing    to      Ahlbach      &      Mayer,    8.5 

Dorland    St. 
Electric  'Woris.  to   Crown   Elec.   Co.,    153 

Eddy  St. 


.Sub-Figures  Being  Taken  By  Contrac- 
tor. 

STORE  AND  LOFT  Cost,   $90,000 

OAKLAND,  Alameda  Co.,  Cal.  W  Tele- 
graph Ave.  105  N  Sixteenth   St. 

Six-story  concrete  store  and  loft 
building. 

Owner  —  D.  J.  Sullivan,  918  Harrison 
St.,  San  Francisco. 

Architect  —  J.  J.  Donovan,  Tapscott 
Bldg.,   Oakland. 

Contractor — Barrett  &  Hilp,  357  12th 
St.,   Oakland. 


Contract  Awarded. 

STORE  &  OFFICE  Cost,  $18,000 

OAKLAND,  E  Franklin  St.  46  N  17th 
Street. 

Two-story  concrete  store  and  office 
building. 

Owner— R.  W.  Kittrelle,  17th  &  Frank- 
lin  St.,   Oakland. 

Contractor — M.  P.  Brasch,  392  17th  St., 
Oakland. 
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Plans  Being  Figured. 

OFFICE  &  STORE  Cost,  |200,000 

OAKLAND,  Alameda  Co.,  Cal..  13th  and 
Franlilin  Sts. 

Five-story    class    C    brick    office    and 
store   building. 

Owner — Yerxe  &   Steves  Inc.,   1555   San 
Pablo    Ave.,    Oakland. 

Architect — The  H.  H.   Winner  Co.,  Sha- 
ron Bldg.,  San  Francisco. 
Figures   are   being   taken   for  a  gen- 
eral contract. 

.stniftural  steel  awarded     to     Herrick 
Iron  Works.  18th  and  Campbell  .Sts 
Oakland  at  appro-x.  $18,000. 
This  structure  was  formerly  planned 

for  Carl  Raentsch  and  was  taken  over 

by  Yerxe  &  Steves  Inc. 


Kids   Being   Taken   For     Grading     and 
Excavating. 

OFFICE  BLDG.  Cost  ?100,000 

SAN  FRANCISCO,  N  Post  street  160-10 
\V  Powell  St. 

Ten-story    and    basement    Class    A    of- 
fice  and  loft  building. 

Owner — Selah  Chamberlain,  Mills  Bldg. 
San   Francisco. 

Architect    —    Bakewell    &    Brown,     251 
Kearny  St.,  San  Francisco. 

As    previously    reported 

Structural  steel  awarded   to   California 
•Steel  Co..   Hobart   Bldg.,   San  Fran- 
cisco,  at  approximately   $25,000. 
Bids   on   other   portions   of   the   work 

will   be  taken   shortly   by  Mr.  John   W. 

Proctor,  Mills  Bldg. 


Figures    To    Be    Called    For    In    About 

BUILDING  '  Cost,   $25,000 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
fronting  on  Main,  Heller  and  Ma- 
ple Streets. 

One-story  reinforced  concrete  auto 
sales,  machine  shop,  stores,  and 
offices    (site    110x26x36). 

Owner — Dessin  Bros.,  Main  and  Don- 
nelly   Sts.,    Burlingame. 

Architect — Kuhn  &  Edwards,  833  Mar- 
ket St.,  San  Francisco. 


Preliminary   Plans   Being   Prepared. 
BUILDING  Cost,   i— 

SAN  FRANCISCO,   N  Mission   E  of  5th. 
10-story  class  A  building   (150x160). 
Owner — The  Emporium. 
Architect  &  Mgr.  of  Constr. — M.  Bruce, 
Flood  Bldg.,  San  Francisco. 
NOTE — The    brick    hotel    bldg.    sitwk- 
ated   on   the   above   site   will   be  movX^ 
across   the  street. 


Contract  Awarded. 

STORE   BLDG.  Cost,   $20,000 

OAKLAND,  Perry  &  Grand  Aves.  l-sto. 

brick  store   building. 
Owner — E.  McHenry. 
Architect — Leonard    H.    Ford,    306    14th 

St.,  Oakland. 
Contractor    —    Fred    Muller,    .Syndicati- 

Bldg.,  Oakland. 


Working  Drawing  Being  Prepared. 

STORE  BLDG.  Cost,  $50,000 

BURLINGAME,  Primrose  Rd.  and  Bur- 
lingame Ave. 

One-story  and  mezz.  class  C  store  bldg. 

Owner — Levy  Bros. 

Architect — E.  L.  Norberg,  593  Market 
St.,  San  Francisco. 


Contracts  Awarded. 

ADDITION  Cost,    $30,000 

SAN  FRANCISCO,  6  Kearny  Street. 
Addition  of  mezzanine  floor  and  exten- 
sion of  basement  and  sub-basement 
space  and  additional  space  on  first 
floor     now    occupied    by    Chronicle 
office   to  cafeteria. 
Owner — Compton's    Cafeteria. 
Architect — Leo  J.  Devlin,  Pacific  Bldg. 

San  Francisco. 
Contractor— Daniel  Neill,  273  Minna, 
San  Francisco. 
Other  contracts  awarded  are-  tile 
heatmg,  ventilating  and  plumbing  to 
Scott  Co.,  243  Minna  St.;  steel  to  Paci- 
fic Structural  Iron  Co.,  370  10th  St. 

Contract  Awarded. 

STORE  BLDG.  Cost,    $10,000 

LOMITA   PARK,   San   Mateo   Co.,  Cal 

One-story  frame  and  stucco  store  bldg 

Owner— Carl    Onordato. 

Architect — Miss  Ida  P.  McCain  701  Oc- 
cidental Ave.,  San  Mateo. 

Contractor— John  R.  Lindsay,  55  Alviso 
San  Francisco. 


Res    Phone   Piedmont  482 

MJ.MacDonough 

STUMPS  PULLED 
LAND    CLEARED 

TREE  SUEGERT 
EXPERT  rOWDER  MORE 

Trees  Trimmed  or  Removed 

Equipped    with    Stump    Pullers 

and  Power  Saws 
B212  Baker  St,  Berkeley,  CaUf. 


Preliminary   Plans   Being   Prepared. 
BUILDING  Cost,   $440,000 

SAN    FRANCISCO,    N    side    of    Mission 

St.,  near  4th  St. 
Six-story    reinforced    concrete    class    B 

building. 
Owner— The    Bulletin,    767    Market    St, 

San  Francisco. 
Architect — Ashley    &    Evers,    58    Sutter 

St.,  S.  F. 


Contract  Awarded. 

MARKET  Cost,    $10,000 

SAN  FRANCISCO,  S  Geary  80  W  20th 
Avenue. 

One-story  and  mezzanine  floor  con- 
crete market. 

Owner — Vincent  Onorato,  1732  Balboa 
St.,   San  Francisco. 

Architect  &  Contractor — A.  M.  Hardy, 
518  24th  Ave.,  San  Francisco. 


Preliminary  Plans  Being  Prepared. 
STOitE  BLDG.  Cost,  $20,000 

SAN   FRANCISCO,  W  Mission   St.   80   ft. 

S   of  20th. 
One-story  concrete  store  building. 
Owner — Roy    Van    Vliet,    Albert   Meyer 

and   William  Woodfield  Jr. 
Architect — S.  Heiman,  57  Post  St.,  S.  F. 
The   three-story  frame     building     on 
the  lot  35  feet  by  90,  is  to  be  wrecked, 
it  is  stated. 


-Bids    Close    Oct. 


rians    Being    Figur 

14,   9  A.   M. 

FIREHOUSE  Cost,     $ 

BERKELEY,    Alameda    Co.,    Cal.      Arch 

St.   near  Spruce  St. 
One-story  frame  and  stucco   firehouse. 
Owner — City   of  Berkeley,   E.  M.   Hann, 

City  Clerk. 
.A^rchitect — Jas.  W.  Plachek,  2014  Shat- 

tuck    Ave.,    Berkeley. 
Cert,    check    10%    payable    to    city   re- 
cjuired.      Flans    obtainable    from    archi- 
tect  on   deposit   of   $10,   returnable. 


LOS  ANGELES.  Cal.— Robert  E.  Mill- 
sap,  423  Marsh-Strong  Bldg.,  has  been 
awarded  the  gen.  contr.  at  $34,865  for 
erecting  a  2-story  class  C  store  and 
shop  bldg.  at  n.w.  cor.  of  7th  and  Car- 
ondelet  Sts.,  for  Vernon  Goodwin. 
Morgan.  Walls  &  Clements,  1124  Van 
Nuys  Bldg.,  archts.  Dimen.  60x122  ft., 
brick  walls,  stucco  &  cast  stone  fronts, 
plate  glass  windows,  copper  sash,  tile 
and  comp.  rfg.,  steel  sash,  metal  sky- 
lights, pine  trim,  ornam.  iron. 


LONG  BEACH,  L.  A.  Co.,  Cal.— Stan- 
ton, Reed  &  Hibbard,  Metropolis  Bldg., 
Los  Angeles,  have  prepared  plans  and 
have  the  contract  to  erect  a  class  A 
office  and  store  bldg.,  at  s.e.  cor.  1st 
St.  and  Locust  Ave.,  Long  Beach,  for  R 
D.  Marshall,  238  W  1st  St.,  Long  Beach 
and  A.  H.  Kent;  it  will  have  lu  stores 
and  lobby  on  first  fl.  and  offices  on 
upper  fls.  Reinf.  cone,  constr.,  6-story 
and  basement,  75x150  ft.,  press,  brick 
facing,  comp.  rfg.,  plate  glass,  cement, 
terrazzo  and  pine  fls.,  steam  htg.  sys.. 
tile  and  marble  work,  metal  lath,  stor- 
age water  htr.,  pine  trim,  2  elec.  eleva- 
tors;   $450,000. 


Plans  To  Be  Figured  Next  Week. 

.STORES  &  OFFICES  Cost,  $50,000 

SAN  MATEO,  San  Mateo  Co.,  Cal.,  B  St. 
bet.  3rd  and  4th  Sts. 

Two-story  reinforced  concrete  and  hol- 
low tile  stores  and  offices  110x100 
feet. 

Owner — Loewe  and  Zwierlein,  168  B  St 
San  Mateo. 

Architect — Will  H.  Toepke,  Call  Bldg., 
San  Francisco. 


S.V.VTA  MONICA.  Los  Angeles  Co.. 
Cal. — Western  Stales  Constr.  Co.,  726 
Santa  Monica  Blvd.,  Santa  Monica,  ha.s 
the  contract  to  erect  an  office  and  store 
building  at  ilie  corner  or  oth  St.  and 
Santa  .vionica  Blvd.,  .Santa  Monica,  for 
Frank  A.  Bode,  Pasadena.  It  will 
have  5  stores  and  banking  space  on 
first  floor  with  offices  above.  There 
will  be  an  8-story  section  reinforced 
concrete,  46x46  ft.  and  3-story  Class  C 
section,  lOUxlOO  fl.,  brick  and  reinforc- 
ed concrete  construction,  pressed  brick 
and  terra  cotta  facing.  lile  rooHng, 
electric  elevator,  tile  and  marble  work, 
basement,  mahogany  trim,  hardwood 
and  terrazzo  floors,  steam  heating  sys- 
tem, ornamental  iron  work,  refrig.  and 
llllered  water  system,  travertine  stone 
and  ornamental  plaster  work,  (  ost. 
$200,000.  Plans  by  Frank  H.  Webster, 
6427   Hollywood  Blvd.,  Los  Angeles. 


OAKLAND,  Cal. — Thos.  Carney,  1970 
Broadway,  Oakland,  purchased  117  ft. 
on  Grand  Avenue,  giving  him  the  own- 
ership of  the  entire  block  between 
Broadway  and  Webster  St.,  Twenty- 
third  St.  and  Grand  Ave.  with  the  ex- 
ception of  the  corner  owner  by  the 
Bank  of  Italy.  Mr.  Carney  plans  the 
erection  of  a  ten-story  class  "A"  ar- 
cade  building  in  the  near  future. 


LOS  ANGELES,  Cal.— Robert  E.  Mill- 
sap,  423  Marsh-Strong  Bldg.,  has  been 
awarded  the  gen.  contr.  at  $181,990  for 
erecting  a  12-story  and  basement  class 
A  store,  office  and  loft  bldg.  at  139  N 
Broadway,  for  M.  Lombardi  and  Chas. 
Pico.  Edward  Cray  Taylor,  archt.,  Ellis 
Wing  Taylor,  engr.,  713  W  8th  Street. 
Dimen.,  45x100  ft.,  reinf.  cone,  constr., 
press,  brick  and  terra  cotta  facing, 
plate  glass,  comp.  rfg,  2  elec.  elevators, 
steel  sash,  pine  and  hardwd.  trim,  side- 
walk elevator,  steam  htg. 


LOS  ANGELES,  Cal.— Archt.  and 
Engr.  Starrett  &  Payne,  426  Western 
Mutual  Life  Bldg.,  have  completed 
plans  and  are  taking  segregated  bids 
for  remodeling  a  5-story  class  A  loft 
bldg.  at  s.e.  cor.  7th  and  Los  Angeles 
Sts.,  for  M.  J.  Connell.  Bids  will  be  re- 
ceived on  the  following  work:  Elec- 
tric wiring,  plumbing,  tile  work,  plas- 
tering, remf.  cone,  work,  sheet  metal 
copper  store  fronts,  and  plate  glass. 
Otis  Elevator  Co.,  300  E  8th  St.,  has 
the  contract  for  replacing   elevators. 


SANTA  MONICA,  L.  A.  Co.,  Cal.  — 
Singrey  Constr.  Co.,  3869  W  6th  St.,  Los 
Angeles,  has  contr  at  about  $80,000  for 
part  1  and  part  2-story  brick  market 
bldg.  on  4th  St.,  bet.  Broadway  and 
Santa  Monica  Blvd.,  Santa  Monica,  for 
J.  Thuroson.  Plans  by  P.  Sward,  3869 
^V  6th  St.,  Los  Angeles;  100x120  ft., 
plas.  exter.,  comp.  rf.,  steel  work. 


THEATRES 


Contract  Awarded. 

THEATRE  Cost,  $69,560 

SAN  FRANCISCO,  N  Jackson  107-11  W 
Kearny. 

Class  A  theatre  building. 

Owner — Ying  Wee  Lun  Hop  Theatrical 
Co.,  801  Grant  Ave.,  S.  F. 

Architect — N.  W.  Mohr,  320  California 
St.,    San   Francisco. 

Contractor — H.  L.  Peterson,  35  Mont- 
gomery  St.,   San   Francisco. 


MIGHT  SCHOOL 


PIERSON'S    COACHING   SCHOOL 

1141  Market  Street,  San  Francisco,  Cal.  Phone  Park   520S 

SPECIAL   EVENING   COURSES  IN  TECHNICAL  SUBJECTS 
Practical   mathematics;   drawing;      estimating;     use     of     slide-rule: 
analysis  of  beams,  trusses  and  columns;   etc. 

Intensive    individual    instruction   under  highly   trained  .experienced 
teachers. 


,  Saturday.  Octohi-r   i.    1»1M 
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Completing  Plana. 

ALTKHATIONS  Cost.    tlOO.OOO 

SA.N    Ki;.\Ni"lSCO.    70   Eddy   Street. 

ExiL-nsivc  alieratlons  Tlvoll  Theatre. 

Owner — J.    J.    Gottlob. 

Denlg'icr— Mr.   Lee,   70  Eddy. 

Skctclies   Being   Prepared. 

THE.M'UB  Cost,   ( 

OAKL.\.VD,    19th    Ave.   and   Park   Blvd. 
Fireproof   theatre   building. 
Owner — Mr.    Blumenfeld. 
Architect — Reld  Bros.,  105  Montgomery 
Street. 


Flans    Being    Completed. 

THEATRE   BLDQ.  Cost,    $175,000 

OAKL,AND.  Grand.  Lakeside  &  Walker 

Avenues. 
Two-story    class    A     theatre      building 

(XSOO  seating  capacity). 
OwTur--.\.    f.     K.irski    ;unl     I.uui.s    Ka- 

Uski. 

liitect — Reld  Bros..  105  Montgomery 

St.,    San   Francisco. 


I    'ntractors      Taking      Sub-Figures    — 

I'lumbing    &    Electrical    ContractE 

Awarded. 

TIIEATHE   BLDG.  Cost,   J— 

I'ALO    ALTO,     Santa    Clara    Co..    Cal., 

University  Ave.  and  Ramona.  1-sto 

reinforced    cone,    class    B    theatre 

building. 

ir.s  ner— Palo  Alto  Theatre  Co.,  (Ellis  J. 

Aikush.    Mgr.) 
Ar.hitect — Weeks   and   Day.    315    Mont- 

Bumery.  San  Francisco. 
'  ritractor — Barrett  &  Hilp.  918  Harri- 
son St.,  San  Francisco. 
The  architects  have  awarded  the 
. L.trioal  work  to  H.  S.  Tittle,  85  Co- 
lumbia Sq.,  S.  F.  and  the  plumbing 
\i.rk    to    Wm.    J.    Forster   Co..    355    4th 


.MONTEREY  PARK  L.  A.  Co.— Wilson 

Merrill   &   Wilson.  123   S  Vermont  Ave., 

Los    Angeles,    are    preparing    plans    for 

i    class  C  theater  and  store  bldg.,  to  be 

ted  at  Monterey  Park,  for  Howe  & 

rrill;  it  will  have  a  seating  capacity 

1  000  seats  and  there  will  be  2  stores 

1   2   office  suites.  Brick  walls,   2-sto., 

:15IJ    ft.,    plaster    exter..    comp.    rfg., 

•id   skylights,    art    stone   trim,    plate 

^s.    cement,     tile    and    hardwd    fls.. 

-aic   work,  marble,  Suramerbell  roof 

;-ses,    gas    htg.,   vtg.   sys.,    pine    trim; 

'100.    Bldg.    will    be    erected    by    day 

■•'••    and    sub-contract    under    the    su- 

rvision    of   H.   G.    Butterfield,    1208    S 

laon    St.,    Alhambra. 


•  OS  AXGELES,  Cal.— Llewellyn  Iron 
Iks,  1200  N  Main  St.,  has  the  con- 
t  for  furnishing  1250  tons  of  struc. 
■  •1  for  a  class  A  13-story  theatre 
1  office  bldg.,  to  be  erected  at  838 
.roadway,  for  the  Broadway  Proper- 
-  Co.  G.  Albert  Landsburgh,  700  Jun- 
Orpheum  Bldg.,  archt. 


PETALUMA,  Sonoma  Co..  fal.— Vog- 
ensen  Constr.  Co..  Petaluma,  general 
contractor,  for  remodeling  the  Hill 
Opera  House  for  the  T.  and  D.  Jr..  en- 
terprises, has  awarded  the  following 
sub-contractst  in  connection  with  the 
work:  E.xcavation,  S.  E.  Adams;  ce- 
ment work.  Schluneger  Bros.;  brick 
work.  W.  L.  Carr;  lumber,  Cavanagh 
Lumber  C<i.;  mill  work,  Camm  & 
Hedges  Co.;  roofing.  C.  F.  Richardson; 
heavy  hardware,  A.  F.  Tomasini:  sheet 
metal  work,  Arthur  D.  Maggorio; 
plastering,  Eaccala  &  Pedeprade;  struc- 
tural steel.  Shrader  Iron  Wks;  plumb- 
ing. Rex  Mercantile  Co.;  glass  and 
glazing,  Cobbledick,  Wiebbe  Co..  Oak- 
land; ornamental  iron  and  fire  e.scapes, 
Michel  ,'•  I*feffer,  San  Francisco;  stair- 
work,    Frank    Phillips,    San    Francisco. 

-Mark  T.  Jorgensen.  110  Sutter  St., 
San  Francsioo.  is  the  architect. 

GLENDALE,  L.  A.  Co.,  Cal.— Archt. 
Kenneth  A.  Gordon,  200  E  Colorado  St., 
'  Pasadena,  is  preparing  plans  for  a  2- 
story  class  C  store,  theater  and  office 
bldg.  to  be  erected  on  Colorado  St.  nr. 
s.w.  cor.  Adams  St..  Glendale,  by  J.  H. 
Woodworth  &  Son.  200  E  Colorado  St.. 
Pasadena,  for  M.  G.  Khodigan.  1022  B 
Colorado  St.,  Glendale.  Found.  70x212 
ft.,  900-seat  theater,  4  stores,  12  of- 
fices, brick  walls,  stucco  exter,,  steel 
trusses,  stone  trim,  iron  balconies, 
comp.  rf. 


SAN  FRANCISCO— Ackerman  &  Har- 
ris, I'helan  Building,  have  lately  pur- 
chased a  building  site  at  Market  and 
Van  Ness  Ave.  and  plan  the  early  con- 
struction of  a  theatre  building  with  a 
seating  capacity  of  about  4000.  The 
cost  of  the  structure  will  be  approxi- 
mately   $1,000,000. 


MERCED.  Merced  Co.,  Cal. — Golden 
Slate  Theatre  Corp.,  Robt.  McNeil,  op- 
erator of  the  Merced  Theatre,  presi- 
dent, contemplates  the  erection  of  a 
modern  theatre  building  in  Merced. 
Sealing   capacity   proposed   is   1000. 


WHARVES  AND  DOCKS 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
Oct.  20,  bids  will  be  rec.  by  county  su- 
pervisors for  120  40-ft.,  4  30-ft.  and  4 
27-ft.  creosoted  piles  tor  flood  control 
work.  Spec,  on  fil  at  office  of  board. 


PORTLAND,  Ore.— A.  Guthrie  &  ('.)., 
Inc.,  Sherlock  Bldg.,  Portland,  at  ap- 
prox.  $400,000  awarded  contract  by  O. 
W.  R.  and  N.  Railroad  to  const. 
steamship  terminal  replacing  Ains- 
worth  dock  an  west  side  of  Willamette 
river;  will  be  frame  and  corrugated 
iron  construction,  averaging  around 
100  ft.  in  v.-idth  and  extending  along 
water  front  900  ft.  Sam  Murray,  chief 
engineer  tor  R.   R. 


RICHMOND.  Contra  Costa  Co..  Cal. 
— Bids  have  been  ordered  called  by 
city  council  to  construct  tender  line  at 
Municipal  Wharf;  e^t.  cost.  $14,000. 
Bids  will  probably  be  opened  Oct.  14. 
Plans  on  file  in  office  of  A.  C.  Faris, 
city   clerk. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


PASADENA,  L.  A.  Co.,  Cal.— Archt. 
and  Engr.  Starrett  &  Payne,  426  West- 
ern Mutual  Life  Bldg.,  have  completed 
plans  for  the  first  unit  of  a  mausoleum 
to  be  erected  on  N  Raymond  Ave.  for 
the  Pasadena  Mausoleum  Co.,  767  E 
Colorado  St.,  Pasadena.  Geo.  D.  Finkell, 
mgr.  Dimen.,  208x57  ft.,  with  2  wings 
40  ft  .wide,  reing  cons,  constr.,  art 
stone  front,  tile  inter.,  comp.  rfg.,  mo- 
saic fls..  bronze  doors  and  grilles,  art 
glass  windows  and  skylights;  $150,000. 
Work  will  start  immediately  by  day 
labor. 


HELM,  Fresno  Co..  Cal. — See  "Irriga- 
tion Projects,"  this  issue.  Bids  wanted. 


LOS  ANGELES  OJ.,  Cal. — Union  Paci- 
fic Railroad  has  received  authorization 
from  Stale  Railroad  Commission  as  to 
locaiiuii  ut  tracks  in  the  harbor  dis- 
trict and  will  start  plans  soon  for 
erection  of  3  new  freight  depots  and  a 
passenger  station.  Program  calls  for 
ireighi.  depots  at  Wilmington,  Ter- 
minal Island  and  Long  Beach,  and  a 
passenger  station  at  Long  Beach. 
Work  will  probably  not  be  started  until 
after  Jan.   1.   1925. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Supervisors  will  place  $200,000  bond 
proposition  on  ballot  at  November  elec- 
tion to  finance  construction  of  addi- 
tional buildings  at  county  fair  grounds. 
Eugene   Graham,    county    clerk. 


FRESNO,  Cal. — H.  E.  Patterson,  Man- 
ager of  the  Speedway  Association  of 
Fresno  announces  that  reconstruction 
of  the  grandstand  at  the  Fresno  race 
track,  recently  destroyed  by  fire,  will 
start  iram'ediately.  Work  will  be  un- 
der direction  of  N.  E.  James,  County 
building  superintendent.  According  to 
the  Fresno  County  Board  of  Supervis- 
ors insurance  amounting  to  $14,000  will 
cover  rebuilding  of  same. 


LOS  ANGELES,  Cal.— Until  2  p.  ra., 
Oct.  20,  bids  will  be  rec.  by  Los  Angeles 
Co.  bd.  super,  for  new  reinf.  cone,  and 
steel  laundry  bldg.  at  Olive  View  San- 
atarium,  near  San  Fernando.  Plans  and 
spec,  on  tile  with  mechanical  dept., 
loth  floor.  Hall  ot  Records.  Separate 
bids  will  be  taken  on  general,  plumb- 
ing, hot  water  and  steam  service  pip- 
ing, elec.  lighting  and  power  sys.,  and 
steel  rf.  Cert,  or  cash,  check  or  bond 
10%.  L.  E.  Lampton,  clerk.  60x120  ft., 
reinf.  cone,  tl.,  rt.  slab  and  portion  of 
walls,  steel  rt.  trusses  and  joists,  metal 
tr.  and  sash,  steel  monitor. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
Oct.  20,  bids  will  be  rec.  by  county  su- 
pervisors for  refrigerating  and  ice- 
making  plant  in  storehouse  at  Olive 
View  Sanitarium,  near  San  Fernando. 
Plans  and  spec,  at  oft.  ot  mech.  dept., 
10th  tl.,  Hall  of  Records. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO — Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  ot  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity. 

D-1370 — San  Francisco,  Cal.  Individ- 
ual desires  contact  with  manufacturers 
ot  advertising  novelties  and  display 
signs. 

D-1371 — Cadott,  Wis.  Manufacturer 
ot  advertising  specialties  such  as  gas 
sticks,  rulers  and  posters,  desires  rep- 
resentative this  locality. 

D-1372  —  Detroit,  Mich.  Concern 
wants  to  act  as  manufacturers'  repre- 
sentative to  handle  products  selling  to 
the  industrial  and  retail  trade. 

D-1373 — Trenton,  N.  J.  Manufactur- 
ers of  automotive  equipment  want 
agent  to  handle  sales  of  brake  lining 
on  a  commission  basis. 

D-1374 — San  Francisco,  Calif.  Two 
young  men  wish  to  secure  Interest  in 
going  concern  where  investment  and 
services  are  desired. 

D-1375 — San  Francisco,  Calif.  Invent- 
or ot  agricultural  and  mechanical  im- 
plements otters  liberal  interest  to  in- 
dividuals or  firms  who  will  promote 
sales. 

8592 — Osaka,  Japan.  Trading  com- 
pany offers  Japanese  novelties,  brush- 
es, porcelain  and  lacquer  wares  to  San 
Francisco  importers.  Correspondence  is 
invited. 

8593 — Osaka,  Japan.  Firm  desires  to 
import  electrical  goods,  radio  appara- 
tus, tools,  bicycle  and  motorcycle  ac- 
cessories from  San  Francisco  shippers. 

8595 — Copenhagen,  Denmark.  Manu- 
facturers of  large  gas  ovens  for  use  in 
bakeries  which  are  said  to  be  of  a  very 
superior  type  and  reasonable  in  pries, 
desire  to  appoint  an  exclusive  repre- 
sentative In  San  Francisco. 
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Announcement  is  made  of  the  affiliation  of  the  Western  Safety  Manufactur- 
mg  Co.,  Inc.,  of  San  Francisco,  manufacturers  of  electrical  safety  switches,  with 
the  firm  of  Brown  and  Pengilly,  2114  East  Ninth  street,  Los  Angeles.  The  latter 
concern  manufactures  switch  and  panel  boards.  The  former  company  in  future 
will  manufacture  and  distribute  in  conjunction  with  the  Los  Angeles  firm  all 
switchboards  and  panels  in  the  northern  section  of  California. 


The  panels  and  switchboards  are  well  known 
on  the  Pacific  Coast  and  are  extensively  used  in 
the  Southern  California  section,  where,  company 
officials  point  out,  more  than  seventy-five  per 
cent  of  the  office  buildings,  theatres,  clubs  and 
hotels  erected  within  the  past  few  years  have 
been  equipped  with  the  Brown  and  Pengilly  in- 
stallations. 

Among  the  more  important  installations  re- 
( ently  completed  in  the  Southern  California  sec- 
tion is  the  Biltmore  Hotel  in  Los  Angeles.  Other 
l.irge  installations  include  Grauman's  Jletropolitan 
Theatre  in  Los  Angeles  and  another  in  Holly- 
wood. The  Pacific  Finance  Building,  the  Uni- 
versity Club,   Pacific   Mutual   Building  and   other 


notable  structures  have  been  equipped  with  the 
Brown  and  Pengilly  switch  and  panel  boards. 

The  materials  used  in  the  manufacture  of  the 
l)oards  are  of  the  highest  quality.  G.  E.  Toggle 
switches  and  Johns-Manville  Ebony  boards  are 
used  in  the  manufacture.  The  products  are  in- 
spected and  apnroved  by  the  National  Board  of 
Fire  Underwriters  and  meet  with  the  approval  of 
all  local  departments. 

Catalogs,  prices  and  samples  of  main  switch 
boards,  electric  panel  boards,  safety  switches  or 
special  gutter  for  the  installation  of  wires  or  ap- 
pliances will  be  furnished  on  request  to  the  office 
of  the  Western  Safety  Manu'facturing  Company, 
Inc.,  which  maintains  offices  and  salesrooms  at 
247  ilinna  Street,  San  Francisco. 


WESTERN  SAFETY  MANUFACTURING  CO.,  Inc. 

;\Ianufact  urers  of 

ENCLOSED   EXTEKNALLT   OPERATED   SAFETY    SWITCHES,   KMFE   SWITCHES,    METAL 
SM ITCH  AND  CI  T-OIT  BOX  ES,  SAFETY  SAVIT(  H  BOARDS 

247   MINNA   STREET  SAN   FRANCISCO 

Phone  Sntt«r  3008 


jrduy,    l>ct.jln.r    t.    19S1 
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NOI'HK    TO    CONTRACTORS 


(Vault — County    of    Alameda 


iiflce  of  the  Clerk  of  the  Board  of 
^,..|j>.rvlMors,  Alameda  County,  Cali- 
fornia. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County  at  his  office  until 
Monday.  October  ISOtb,  1D24,  at  10 
oTluvk.  A.  SI.  (the  day  when  said  bids 
will  be  opened  and  the  contract  award- 
er) for  the  erection  and  completion 
of  a  vault  for  the  Treasurers  Office 
in  the  Hall  of  Records,  Oakland,  Ala- 
meda County,  California.  Said  work 
being   divided   Into   two   departments. 

Plans  and  specifications  for  said 
work  are  on  file  in  the  office  of  the 
County  Clerk  in  the  Hall  of  Records 
Building  in  the  City  of  Oakland,  where 
copies  may  be  obtained  by  depositing 
the  sum  of  Ten  (10)  Dollars  with  the 
County  Clerk. 

Department  No.  1.  Reinforced  con- 
crete vault  construction,  etc.  Con- 
tractors will  be  restricted  as  to  the 
length  of  time  these  plans  may  be  re- 
ta.iied  to  fifteen   (15)   days. 

Department  No.  2.  Linings,  doors, 
gate»,  etc.  Plans  and  specifications  foi 
Department  No.  2  must  be  returned  on 
or  before  October  20th,  1924,  the  day 
when  said  bids  will  be  opened. 

Contractors  failing  to  return  said 
plans  and  specifications  within  the 
time  specified  will  forfeit  their  de- 
posit to  the  County  of  Alameda. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  per  cent  of  the 
amount  of  the  bid  or  proposal,  certified 
to  by  some  responsible  bank  and  made 
payable  to  Geo.  E.  Gross,  County  Clerk 
and  E.x-Officio  Clerk  of  the  Board  o£ 
Supervisors,  to  be  forfeited  to  the 
Ccunty  of  Alameda  as  agreed  and 
liquidated  damages  should  the  party 
or  parties  to  whom  the  contract  shall 
be  awarded  fail  to  enter  into  the  con- 
tract after  tile  award  or  to  give  the 
bond  required  by  the  Board  for  the 
faithful  performance  of  the  contract. 

GEO.  E.  GROSS, 
Clerk    o£    the   Board   of   Supervisors   of 

tlie  County  of  Alameda. 

I'ated   September    22nd,    1924. 

« 

.\OTlCE   TO    COXTRACrrORS 

( I'ower  llou.se  Equipment — Sncramento 
Connty) 


Office  of  the  Clerk  of  the  Board 
ut  Supervisors  of  the  County  of  Sac- 
i.iinento,  State  of  California. 

i'ursuant  to  an  order  of  the  Board 
-  £  Supervisors  of  the  County  of  Sacra- 
mento, made  and  entered  on  record 
on  the  15th  day  of  September,  A.  D. 
1924. 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  bt  the  under- 
signed up  to  and  not  later  than  the 
hour  of  10:0«  a.  m.  of  the  17th  day  of 
October,  lO^M,  at  the  office  o£  said 
Board  in  the  Court  House  Building,  7th 
and  I  Streets,  Sacramento  City,  for  the 
furnishing  of  all  labor,  materials, 
equipment  and  mechanical  workman- 
ship required  for  the  furnishing  and 
installing  of  the  Power  House  Equip- 
ment in  the  Power  House,  Laundry  and 
Garage  building,  situate  on  the  present 
County  Hospital  grounds,  City  of  Sac- 
ramento, County  of  Sacramento,  State 
of  California,  in  accordance  with  the 
plans  and  specifications  prepared 
therefor  by  R.  A.  Herold,  architect, 
which  plans  and  specifications  may 
be  seen  and  examined  during  office 
hours  by  intending  bidders  at  the 
architect's  office,  rooms  430-37,  For- 
um Building,   Sacramento.  California. 

All  bids  must  be  submitted  on  blank 
forms  furnished  by  the  Clerk  of  the 
Board  and  must  be  accompanied  with 
a  certified  check  on  some  solvent  bank 
in   a  sum  equal   to   ten   per  cent   (10%) 


A  call  for  bids  publlihed  In 
this  section  Indicates  that  bids 
are  desired  from  other  than  local 
bidders  ilnxlmum  competition 
is  desired,  and  this  Is  assured 
through  BUILDING  AND  ENGI- 
XEEUING  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
.Northern  California  who  bids  on 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
:he  California  State  Highway 
Commission  and  Nevada  State 
Highwaj  Commission  are  pub- 
lished   in    this   section 


of  the  amount  of  each  bid,  conditioned 
that  if  the  contract  is  awarded  the 
party  submitting  the  accepted  bid  will 
enter  into  contract  and  furnish  such 
bond  as  may  be  required  within  ten 
(10)  days  after  making  award,  or,  fall- 
ing so  to  do,  the  amount  of  such  check 
to  be  forfeited  as  liquidated  damages 
for  such  failure.  All  checks  to  be  made 
payable  to  the  order  of  the  Chairman 
of  the  Board  of  Supervisors  of  Sacra- 
mento County. 

The    Board    reserves      the      right      to 
reject  any  or  all  bids. 

By   order   of   the   Board   of  Supervis- 
ors  of    Sacramento    County,    California. 

Attest: 

(Seal)  HARRY  W.   HALL, 

County   Clerk   and   ex-Officio   Clerk,   of 

the    Board    of    Supervisors    of    Sacra- 
mento  County,    California. 

By  WILLIAM  HICKET,  Deputy. 

Dated  September  23  ,1924. 


NOTICE   TO    CONTRACTORS 


(Electrical     Systems — Sacramento    Co.) 


Office  of  the  Clerk  of  the  Board  of 
Supervisors  of  the  County  of  Sacra- 
mento,   State    of    California. 

Pursuant  to  an  order  of  the  Board 
of  Supervisors  of  the  County  of  Sac- 
ramento, made  and  entered  on  rec- 
ord on  the  loth  day  ot  September, 
A.   D.    1924. 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  under- 
signed up  to  and  not  later  than  the 
hour  of  10:00  A.  M.,  of  the  17th  day 
of  Oetober,  1924.  at  the  office  of  said 
Board  in  the  Court  House  Building, 
7th  and  I  Streets,  Sacramento,  City,  for 
the  furnishing  of  all  labor,  materials, 
equipment  and  mechanical  workman- 
ship required  for  the  erection  and  com- 
pletion of  the  electrical  wiring  systems 
in  connection  with  the  Power  House. 
Laundry  and  Garage  building.  and 
service  and  feeder  connections  for  the 
Sacramento  County  Hospital,  situate 
on  the  present  County  Hospital 
grounds.  City  of  Sacramento.  Countv 
of  Sacramento.  State  of  California,  in 
accordance  with  the  plans  and  speci- 
fications prepared  therefor  by  R.  A. 
Heolrt.  architect.  which  plans  and 
sptcifications  may  be  seen  and  ex- 
amined during  office  hours  bv  intend- 
ing   bidders    at    the      architect'.^      office. 


QUANTITY  SURVEYOR 

Valuation    Engineer 
ARTHUR     F»RIDDLE 

(U»3    Itlisslon    Street,    at    Third    St. 
Snn     Francisco.    Calif. 

Telephone    Douglas   8-4-9-3 
General  Listing  Bureau 

Architect's  Preliminary  Estimates 


roo]ns    130-37,    Forum    Iluilding,    Sacra- 
inenlo.   California. 

AW  bids  must  be  submitted  on  blank 
forms  furnished  by  the  Clerk  of  the 
Board  and  must  be  accompanied  with 
a  certified  check  on  some  solvent  bank 
in  a  sum  equal  to  ten  per  cent  (10%) 
ot  the  amount  of  each  bid,  conditioned 
that  if  the  contract  is  awarded  the 
party  submitting  the  accepted  bid  will 
enter  into  contract  and  furnish  such 
liond  as  maj'  be  required  within  ten 
(10)  days  after  malting  award,  or  fail- 
ing so  to  do,  the  amount  of  such  check 
lo  be  forfeited  as  liquidated  damages 
for  such  failure.  All  checks  to  be  made 
]3ayable  to  the  order  of  the  Chairman 
of  the  Board  of  Supervisors  of  Sacra- 
mento County. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids. 

By  order  of  the  Board  of  Supervisors 
of    Sacramento    County,    California. 

Attest: 

(Seal)  HARRY   W.    HALL, 

I  ounty  i'lerk  and  ex-Offlcio  Clerk  of 
the  Board  of  Supervisors  of  Sac- 
ramento Countv.  California. 

Bv    AVILLIAM    HICKEY.    Deputy. 

Dated   September  23.   1924. 


NOTICE  TO    CONTRACTORS 


(Bids    Wanted    for    Glendale-San    Fer- 
nando Valley  Intercepting  Sewrer) 

Sealed  proposals  will  be  received  by 
the  City  of  Glendale,  California,  up  to 
ten  (10)  o'clock  A.  M.,  of  Thursday,  the 
aard  day  of  October,  1924,  for  furnish- 
ing material  and  labor  and  the  con- 
struction of  Sections  No.  1,  2  and  3  of 
the  Glendale-San  Fernando  Valley  In- 
tercepting Sewer,  in  accordance  with 
the  plans  and  specifications  on  file  at 
the  City  Hall,  Glendale,  California,  and 
at  the  office  of  the  Engineers,  415 
Marsh-Strong  Building,  Los  Angeles, 
California. 

The  approximate  amount  of  work  to 
be  done   is  as  follows: 

Section    No.   1 

3,130.4  linear  feet  twenty-seven-inch 
(27")  internal  diameter  sewer,  com- 
plete  in  place. 

1,550  linear  feet  forty-five-inch  (45") 
internal  diameter  sewer,  complete  in 
place. 

3,250  linear  feet  forty-eight-inch 
(4S")  internal  diameter  sewer,  com- 
plete in  place. 

10,486.2  linear  feet  fifty-four-inch 
(54")  internal  diameter  sewer,  com- 
plete in  place. 

Section    No.  2 

1,912  linear  feet  forty-eight-inch 
(48")  internal  diameter  class  "A"  cast 
iron  pipe  in  place. 

937  linear  feet  forty-two-inch  (42") 
internal  diameter  sewer,  complete  In 
place. 

12,831.25  linear  feet  forty-eight-inch 
(48")  internal  diameter  sewer,  com- 
plete in  place. 

Section    No.   3 

7,362  linear  feet  forty-two-inch  (42") 
internal  diameter  sewer,  complete  in 
place. 

10,314.93  linear  feet  forty-eight-inch 
(48")  internal  diameter  sewer,  com- 
plete in  place. 

Each  bid  must  be  accompanied  by  a 
satisfactory  bond  executed  by  a  Surety 
(,'ompany  authorized  to  operate  in  the 
StHte  of  California,  or  a  check  certified 
by  a  responsible  bank  and  payable  to 
tht  order  of  the  City  of  Glendale,  Cali- 
for.iia,  in  the  sum  of  not  less  than  ten 
per  cent  (10%)  of  the  total  amount  of 
the  bid,  as  a  guarantee  that  the  bidder 
will  enter  into  the  proposed  contract 
if  same  is  a'warded  to  him. 

Prospective  bidders  desiring  extra 
copies  of  the  plans  and  specifications 
for  personal  use  may  obtain  the  same 
from  the  Engineers  by  making  a  de- 
posit of  Twenty-Five  Dollars  ($25.00) 
for  each  of  Sections  No.  1,  No.  2  or  No. 
3,  Fifteen  Dollars  ($15.00)  of  which 
sum  will  be  refunded  upon  the  return 
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Saturday,   October   4. 


of  the  plans  and  unused  specifications 
within  ten  (10)  days  after  the  date  of 
the  letting. 

The  City  reserves  the  right  to  reject 
any  or  all  bids. 

SPENCER    ROBINSON',    Mayor. 

A.   J.   VAX   WIE,   City  Clerk. 

BURNS  &  McDonnell 

Engineering  Company, 
415   Marsh-Strong  Bldg.. 
Los  Angeles,  California.. 

NOTE:  If  the  Contractor  should  take 
out  all  three  Sections,  the  deposit  will 
be  J50.00  and  Thirty  Dollars  ($30.00)  of 
this  amount  will  be  refunded  if  the 
plans  and  unused  specifications  are 
returned  as  above. 


NOTICE   TO   COSTRACTORa 


(Prescott-Jerome     Highway,     Ariiona) 

Sealed  proposals  marked  upon  the 
outside  of  envelope  "State  Highway 
Contract,  Federal  Aid  Project  No.  36-B" 
and  addressed  to  W.  C.  Lefebvre,  State 
Engineer,  care  of  Board  of  Supervisors 
of  Yavapai  County,  Prescott,  Arizona, 
will  be  received  at  2  P.  M.,  October  6, 
1024,  upon  the  Prescott-Jerome  High- 
way, Federal  Aid  Project  No.  36-B. 

The  work  consists  of  approximately 
2400  C.T.  Roadway  Structural  Excava- 
tion; 613  C.Y.  Class  "B"  Concrete;  58 
C.T.  Surfacing  with  selected  local  ma- 
terial; 580  Sta.  Tds.  of  Surfacing  over- 
haul; 25  C.Y.  Ditching;  Hauling  and 
placing  24  Lin.  Ft.  of  24"  C.M.P.,  and 
other  incidental  items. 

All  proposals  shall  be  accompanied 
by  an  unendorsed,  certified  or  cashier's 
check  for  5'~'c  of  the  gross  amount  of 
the  proposal,  payable  to  the  State 
Treasurer  of  Arizona. 

The  State  Engineer  reserves  the 
right  to  reject  any  and  all  proposals. 

Copies  of  the  plans  and  specifica- 
tions may  be  seen  at  the  office  of  the 
State  Engineer  in  Phoenix,  or  at  the 
office  of  the  Board  of  Supervisors  of 
Yavapai  County  in  Prescott,  or  may  be 
obtained  upon  the  pavment  of  Five 
($5.00)  Dollars  to  W.  C.  Lefebvre, 
State   Engineer,   Phoenix,  Arizona. 

Satisfactory  bonds  will  be  required 
of  the  Contractor  to  whom  the  aw^ard 
is  made. 

All    proposals      shall      be      made      on 
blanks  furnished  for  that  purpose. 
W.    C.    LEFEBVRE, 
State  Engineer. 
Phoenix,  Arizona, 
September  24,  1924. 


AOTICE   TO    CONTRACTORS 


(Slemorial   Hall,   .\ntiocb,   Calif.) 


Office  of  the  Clerk  ol  the  Board  of 
Supervisors  of  Contra  Costa  County, 
State   of   California. 

NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
clerk  of  tlie  Board  of  Supervisors  of 
Contra  Costa  County,  State  of  Cali- 
fornia at  his  office  until  11  o'clock  A. 
31.  on  Slonday,  October  20th,  1924,  for 
the  furnishing  of  all  labor  and  ma- 
terial and  for  tlie  erection  and  con- 
struction of  a  Memorial  Building  to 
be  built  in  the  Town  of  Aniioch, 
county  of  Contra  Costa,  State  of  Cali- 
fornia, in  accordance  with  plans  and 
specifications  prepared  by  and  under- 
the  supervision  of  Davis-Heller- 
Pearce  Co.,  Architects,  and  Engineers, 
Stockton,    California. 

Bids  shall  be  marked  "Bids  for  Con- 
struction of  Antioch  Jlemorial  Hall." 

Bids  shall  be  presented  in  accord- 
ance with  general  conditions  in  said 
specifications. 

Plans  and  specifications  for  the 
work  are  on  file  in  the  office  of  the 
County  Clerk  of  Contra  Costa  County, 
State  of  California,  at  Martinez.  Cal.. 
and  in  the  office  of  the  Architects, 
Davis-Heller-Pearee  Co.,  Architects 
and  Engineers,  Stockton,  California, 
to  which  bidders  are   herebv  referred. 

NOTICE  IS  HEREBY  GIVEN  that 
all  things  being  equal,  preference  will 
be  given  first  to  bidders  using  mater- 
ials manufactured  or  produced  in  the 
County  of  Contra  Costa,  and  second 
that  preference  will  be  given  to  local 
bidders   where    bids   are   equal. 

All  bids  must  be  accompanid  by  a 
certified    check    on    some    solvent    bank 


or  a  cash  deposit  in  a  sum  equal  to 
ten  per  cent  of  amount  bid  on  whole 
contraci,  conditioned  that  if  thL-  con- 
tract is  awarded  to  party  sulimitting 
the  accepted  bid.  he  will  enter  into  a 
contract  or  contracts  and  furnish  such 
bonds  as  may  be  required  by  said 
Board,  within  five  days  after  the  notice 
of  award,  or  failing  to  do  to,  the 
amount  of  such  cash  deposit  or  certi- 
fied check  to  be  forfeited  as  liquidated 
damages  for  such  failure. 

All  checks  to  be  made  payable  to 
the  order  ot  the  Clerk  of  the  Board  of 
Supervisors  of  Contra  Costa  County, 
State  of  California. 

The  Board  of  Supervisors  reserves 
the  right  to  reject  any  and  all  bids  and 
to  waive  informality  in  any  bid  re- 
ceived. 

Plans  and  specifications  for  this 
work  may  be  obtained  from  the  Archi- 
tect or  County  Clerk,  upon  depositing 
the  sum  ot  Twenty  dollars  to  insure 
return  of  said  plans  and  specifications, 
the  same  to  be  returned  to  said  bidder 
on  return  of  said  plans  and  specifica- 
tions in  good  order  within  seven  days 
afeer  receipt  of  same. 

By  order  of  the  Board  of  Supervisors 
of  Contra  Costa  County,  State  of  Cali- 
fornia. 

Dated:  Martinez,  Cal.,  September 
loth,  1924. 

J.  H.  WELLS, 
Clerk   of   the  Board   of   Supervisors. 


VOTlfE    TO    CONTR.tCTOItS 


.Sti 


9n  IrriBntion    Dixtrict — F'rexn 


Public  notice  is  hereby  given  that 
the  Board  of  Directors  of  Stinson  Irri- 
gation District  has  called,  and  does 
herebv  call,  and  will  receive  until  10 
o'clork  .\.  M.  on  Tneaday,  Ootoher  21»t. 
1924,  and  then  open  at  its  office  at 
the  store  ot  Eaton  &  Kilby.  in  the 
Town  of  Helm,  County  of  Fresno.  State 
of  California,  sealed  bids  or  proposals 
to  be  addressed  and  sent  by  mail  or 
deliveied  in  person  to  R.  M.  Bostwock, 
secretary  of  the  Board  of  Directors  of 
Stinson  Irrigation  District,  at  Helm, 
Fresno  County,  California,  the  follow- 
ing materials,  motors,  pumps,  appli- 
ances and  work,  lo-wit: 

Item  No.  1:  Drilling  two  wells  cased 
with  14  inch  double  No.  12  gauge 
stove  pipe  casing.  400  to  looo  feet 
deep.  Quote  price,  per  foot  to  include 
drilling,  casing,  perforating  and  sand 
pumping  after  perforating.  Quote 
price  if  double  No.  10  gauge  is  used. 

Item  No.  2:  Construction  of  26 
checks  more  or  less  in  canals  and  lat- 
erals. 

Item  No.  3:  25  cement  turnout  boxes, 
more  or  less.  Quote  price  delivered, 
and  also  price  for  installing  same. 

Item  No.  4:  2  vertical  shaft  induc- 
tion motors,  60  cycle  1200  R.  P.  M.  3 
phase.  40°  temperature  rise,  with 
starting  compensator,  equipped  with 
no  voltage  and  overload  relays,  also 
automatic  time  delay  device.  Motor  de- 
signed for  conduit  wiring.  Bids  on  20 
and  25  H.  P.  required.  Performance 
curves  or  tables  of  motors  should  be 
submitted  with  the  bids. 

Item  No.  5:  2  deep  well  turbine 
pumps  to  be  installed  in  14  inch  stove 
pipe  casing.  Pumps  to  have  60  ft.  of 
;olumn,  20  ft.  of  suction,  to  pump  from 
2  to  3  second  feet  against  a  total  lift 
,f  from  35  to  55  feet.  These  pumps 
c.ill  be  direct  connected  to  vertical 
shaft  motor  1200  R.  P.  M.  .-Vlso  quote 
price  for  additional  discharge  pipe. 
Performance  curves  of  pump  are  re- 
quired with  proposal. 

Item  No.  6:  Furnishing  material  ex- 
cept cement  and  constructing  two 
pump  houses,  derricks,  etc. 

Item  No.  7:  Furnishing  material 
onlv  except  cement  for  above  pump 
houses. 

Item  No.  8:  Furnishing  cement  in 
rarl<^iad  lots  at  Helm  and  Burrel. 
Fresno  County. 

Item  No.  9:  Furnishing  2  to  4  car- 
loads of  gravel  and  1  to  2  carloads  of 
sand  at  Burrel,  or  at  Helm,  Fresno 
County. 

Item  No.  10:  Reinforcing  steel,  500 
ft.,  more  or  less  of  4x6  ft.  mesh,  No.  3 
and  No.  8  wires.  2000  ft.  more  or  less 
of  hi  inch  round  bars.  Also  quote 
price  on  %  inch,  %  inch,  and  sj  inch 
square  bars.     Bars  to  be  cut  in  length. 

Item  No.  11;  Turnout  gates.  25 
gates  more  or  less  20  inch  diameter  to 


lie  connected  with  20  inch  cement  p.pr 
Item  No.  12:  Cement  pipe.  Furnish- 
ing cement  pipe  of  sizes  from  18  inch 
to  30  inch.  200  to  300  ft.  required. 
Probably  of   2u   inch   diameter. 

Item  No.  13:  Installing  2  deep  well 
turbine  pumps  in  wells  from  derricks 
already  erected  in  pump  houses.  Also 
making  necessary  pipe  connections 
from  pump  to  ditch. 

Item  No.  14:  Installing  2  motors  on 
2  deep  well  pumps,  wiring  same  and 
equipment.  Price  quoted  to  include  all 
necessary  material  for  wiring  and 
also  for  building  panel.  (Similar  in- 
stallations may  be  seen  on  the  dis- 
trict). 

Item  No.  15:  25,  more  or  less,  21' 
gates  attached  to  21"  corrugated  pipes, 
approximately  12  feet  in  length.  Quote 
price  per  gate  attached  to  pipe  and 
price  per  foot  of  corrugated  pipe  .No.  14 
and  No.  16  gauge. 

Item  No.  16:  25  gate  lifts,  more  or 
less.  4,  5  and  6  foot  widths  equipped 
with  lifting  device  consisting  of  screw* 
and  hand  wheel. 

.\11  the  foregoing  material,  con.s' 
tion  and  work  to  be  in  accor 
with  plans  and  specifications 
are  on  file,  and  may  be  e-xamin-  ■ 
the  office  of  said  district,  to-wit.  Eaton 
&  Kilbys  store  ,in  the  Town  of  Helm, 
County  of  Fresno,  State  of  California, 
and  K.  M.  Bostwick,  secretary  of  said 
district,  422  Mattel  Bldg.,  Fresno,  Cali- 
fornia, and  Quinton,  coce  &  Hill,  con- 
sulting engineers.  1106-10  W.  I.  Holl- 
ingsworth  Bldg.,  Los  Angeles.  Califor- 
nia. All  work  to  be  constructed  at 
points  designated  in  said  plans  and 
specifications,  or  at  other  locations  in 
the  district  as  designated  by  the  engi- 
neer of  .said  district.  Such  work  must 
be  done  under  the  direction  and  to  the 
satisfaction  of  said  engineer,  and  to 
the  approval  of  the  Board  of  Directors 
of  said  district.  All  prices  for  ma- 
terials, equipment,  machinery,  etc.,  to 
be  f.  o.  b.  Burrel  or  Helm,  Fresno 
County,    California. 

Time  of  delivery  of  materials,  ma- 
chinery, equipment,  etc.,  and  the  per- 
formance of  the  work  wiil  be  given 
weight  in  determining  the  award  of 
iiids.  Proposals  must  state  contem- 
plated deliveries  and  time  of  com- 
mencing work  and  estimated  comple- 
tion. 

tontracts  will     be  let  to  the     lowest 
responsible      bidder.        Each      proposal 
must    be      accompanied    by     a   certified 
check  in  the  sum  of  lOTc  of  the  amount 
of    the    bid.    and    made    payable    to    the 
Stinson    Irrigation   District,   as  a    euar- 
antee    that    the    successful    bidder 
within  ten  days  after  the  accepta: 
his  bid,  enter  into  a  contract  wir:. 
Stinson    Irrigation    District    to    dj    .   ..^,. 
work  or  furnish  such  materials,   equip- 
ment, machinery,  etc.,  as   the  case  may 
be,     as     above     mentioned.       Bids     not 
accompanied    by    certified    checks    will 
not  be  considered. 

Successful  bidder  will  also  be  re- 
quired to  enter  into  a  bond  with  good 
aud  sufficient  sureties,  to  be  approved 
by  the  Board  of  Directors,  payable  to 
said  district  for  its  use.  for  25 '"c  of 
the  amount  of  the  contract  price,  con- 
ditioned for  the  faithful  perfoi: 
ot  said  contract,  and  also  where 
is  to  be  performed  under  said  co: 
to  enter  into  a  bond  in  a  sum  n.. 
than  one-half  of  the  total  amount,  pay- 
able by  the  terms  of  such  contract,  con- 
ditioned as  specified  in,  aud  fur  the 
purpose  provided  by  an  act  of  the  Stale 
of  California,  entitled  "An  act  to  secure 
the  payment  of  the  claims  of  persons 
employed  by  contractors  upon  public 
works,  and  the  claims  of  persons  who 
furnish  materials,  supplies,  teams,  Im- 
plements or  machinery,  used  or  con- 
sumed by  such  contractors  in  perfor- 
mance of  such  works,  and  prescribing 
the  duties  of  certain  public  officers 
with  respect  thereto."  Approved  May 
10,  1919.  Statutes  of  1919.  Page  487. 
The  right  is  reserved  by  the  Board 
of  Directors  of  Stinson  Irrigation  Dis- 
trict to  reject  any  and  all  bids. 

Dated:  this  25th  day  of  September, 
1924. 

NEWTON  EVAXS,  JR., 

President  and  Director. 
B.    W.    KILBY, 

Director 
A.   W.   LEMBERG, 

Director 
Constituting  the  Board  of  Directors  ol 

Stinson  Irrigation  District. 
Attest:      R.    M.    BOSTWICK, 

Secretary  of  said  Board  of  Directors. 
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i'urHUiiiit    lu    all    urdi'i-    <>(    ih>-    Hoard 
of  Supcrvlsiirs   of    Ihi-   Comity   of   .Stan- 
islaus,   Siatt'    of    California,    made    and 
•  f|  on   til.'   luth  day  of  Septomber, 
licitlii;   is   hureliy    Klvtn    llwit    Sfal- 
-    will    be   received   l)v    llie    under- 
I    Clerk    of    the    lioanl    of    .Siiper- 
\i><>rs  of  S-tanlslaiis  <'onn'y.   up  to  nnd 
not  Intrr  than  the  hour  of  IO::lo  oViock 
\.   M.  uf  the    14th  tiny   of  Oetuber.   lOlM, 
(■r    I  he    lonalruellon    of    .sixteen     reln- 
I     eimerete     bridee.s,     located     and 
:  he    various    propo.sitions   as    fol- 
■..-wH: 

i.SITlO.V  No.  1,  Koad  Oist.  No.  1: 
Ki'  So.  304.  being:  a  bo.\  culvert 
iilch  on  ISlvcr  Koad  near  Orange 
rn  HridKe  with  necessary  earth 
shown  on  plans. 
ice  .\o.  3(."i,  over  a  .  branch  of 
leek  on  Knights  Kerry-Warncr- 
Itoad.     3.4     miles     northwest     of 

1  ville. 

Ue  No.  306.  over  a  braiyh  of  Dry 
on     Knights    Fcrry-Warnervillc 

2  miles    northwest    of    Warner- 

i^e  No.  307,  being  a  cattle  cross- 
miles   West   of  the   Booth   School 
.1   miles   cast   of   Oakrtale. 
ISITION  No.   2,   Koad   Disl.   .No.   2: 

Uc    .No.    308,    over    T.    I.    I).    Main 

'•J    mile  South   of   Hickman. 
u-e    No.    301),    over   T.    I.    D.    Ceres 

"anal   on   North   (Jeer  Koad,   near 

:anch. 

!^e  No.  310,  over  T.  I.  D.  Ceres 
"anal.  ",  mile  west  of  the  A.  T. 
Fe  R.  K.  on  Baldwin   Kancli 

i'4e    No.     311,      over    Ceres 
I     3Vi     miles    east    of    State    High- 
n   Oilbert   Avenue. 

mSITUJN  .\o.   3,   Road   Dist.   No.   3: 
'::n-  No.  312,  over  M.  1.  1).  Lat.  No. 

'  ^crrison   Ave. 

;ue  No.  313,  over  M.  I.  D.  Lat.  .-,, 
It    Koad. 

Ice  No.  314.  over  M.  I.   D.  I,al.  No. 

I  he   Gates   Road. 

lye  No.   315,  over  M.   I.   D.   Lat  No. 

!  lart   Road. 

li^e  No.  316.  over  M.  I.  D.  Lat.  No. 

ho  Covert   Road. 

')SITION  No.  4,  Road  Dist.  No.   4: 

li-'e    .No.    317,    over    M.    I.    D.    Main 

•  in  TuUy  Road. 

lue    No.    318,    over    M.    I.    D.    Main 

•  m   St.  Francis  Ave. 

U-e  No.  319,  over  M.  I.  D.  Lat.  No. 
Koselle    Ave. 
I  ' 'i'OSITION  No.    5,   Road    Dist's  Nos. 

1,    2.   3  and   4: 
li  "position    No.    5,    shall    contain    a 
I'lTMi.    .sum    for    the    construction    of    all 
>ixt.en    (16)    bridges    as    designated    in 
I'riiiM.sitions  Nos.   1.  2,  3,  and  4. 

\n    of    said    bridges    are    situated    in 

'  'lunty  of  Stanislaus,  State  of  Cali- 

I    and  shall   be  constructed   in  ac- 

tiee  with    the    plans  and   specifica- 

therefor    on      file    in      my    office, 

\\  II.. rt;    the    same    can    be    inspected    by 


Mam 


intending   bidders   during  offlce   hours. 

.Ml  bids  must  be  submitted  on  spe- 
cial forms  and  accompanied  by  a  Cer- 
tilled  check  or  (ashler's  check  on 
some  s*ilvent  bank  of  Ihe  State  of 
California,  in  a  sum  equal  to  ten  per 
cent  of  the  amount  bid,  conditioned 
that  the  succcbs'uI  liidder  will  enter 
Into  such  contract  and  furnish  such 
bond  as  may  be  re  lulred  within  ten 
days  after  such  award,  or  failing  so 
to  do  will  forfeit  the  amount  of  such 
check  as  ll(|uldated  damages  for  such 
failure. 

Copy  of  plans  and  specifications  and 
bidding  forms  can  be  obtained  from 
the  County  Surveyor. 

The  Board  reserves  the  right  to  re- 
ject  any   or  all   bids. 

C.   C.    EASTIN,    .TR.. 
Clerk    of   the    Board   of   Supervisors   of 
the   County  of   Stanislaus,   State   of 
California. 


.XO'l'ICK    TO    tO\TRACTOHS 
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NOTICH  IS  HEREBY  (ilVEN  that 
the  Board  of  Education  of  the  City  of 
Alameda,  and  of  Alameda  High  School 
District  of  Alameda  County  hereby 
calls  for  sealed  proposals  to  be  de- 
livered to  the  Secretary  of  said  Board, 
t'ity  Hall,  Alameda,  California  until 
Tue.silay.  the  21st  day  of  October,  19S4. 
at  H  o'clock  P.  M.,  at  which  time  said 
bids  will  be  opened  for  the  erection 
and  completion  of  a  new  building  to  be 
used  in  connection  with  the  present 
.Mameda  High  School  Building  and  for 
the  making  of  alterations  to  the  pres- 
ent Alameda  High  School  Building. 
Both  buildings  are  located  on  the 
block  bounded  by  Central  Avenue,  Oak 
Street,  Alameda  Avenue  and  Walnut 
.Street,  Alameda.  California.  These  bids 
shall  be  presented  in  accordance  with 
plans  and  specifications  for  said  work 
on  file  in  the  office  of  the  Superin- 
tendent of  Construction  for  the  Board 
of  Education.  Room  Number  9,  City 
Hall.    Alameda.    California. 

Separate   bids   will   be   received  for: 

1 — General  Work,  including  Excavat- 
ing and  Grading  Work;  Concrete  and 
Reinforcing  Steel;  Dampproofing; 
Structural  Steel;  Miscellaneous  and 
Ornamental  Iron;  Carpentry  Work; 
Mill  Work;  Glass  and  Glazing:  Tile 
Work:  Terrazzo  Work;  Marble  Work; 
Mastic  Work;  Magnesite:  Rubber:  Lin- 
oleum: Metal  Toilet  and  Shower  Stalls; 
Finished   Hardware. 

2 — Brick   and   Hollow  Tile   Work. 

3 — Lathing  and   Plastering. 

4 — Plumbing. 

5 — Heating  and  Ventilating. 

6— Electrical  Work. 

7 — Sheet   Metal   Work. 


8 — Kooflng. 

n — Painting. 
lU — ,\llerations       to       existing       High 
School   Buildnig. 

On  a  deposit  of  Twenty-five  ($25.00) 
Dollars  plans  and  specifications  for  any 
of  the  branches  of  the  work  above 
listed  may  be  had  by  any  biddi'r  on 
application  to  said  Superintendent  of 
Construction  at  his  otiice  hereinbetoic 
mentioned.  These  plans  and  specifica- 
tions may  be  relaim?d  as  follows: 

1 — General   work-Fourteen   (14)  days. 

2 — Brick  and  Hollow  Tile  Work- 
Seven    (7)   days. 

3 — Lathing  and  Plastering-seven  (7) 
days. 

4~-Plumbing-seven    (7)    days. 

5 — Heating  and  Ventilating— seven 
(7)  days. 

6 — Electrical    Work-seven     (7)    days. 

7 — Sheet  Metal  Work-seven  (7)  days. 

8 — Roofing— five   (5)   days. 

9. — Painting— seven   (7)   days. 
10 — Alteration  to  existing  High  School 
Building-fourteen    (14)   days. 

If  the  plans  and  specifications  are 
not  returned  to  the  Superintendent  of 
Construction  within  the  time  above 
specified,  or  are  returned  in  a  mutilat- 
ed or  damaged  condition,  the  deposit 
shall  be  retained  by  the  said  High 
.School  District  as  agreed  and  liquidated 
damages  for  said  mutilation  or  deten- 
tion, and  will  be  immediately  used  for 
the  purchase  of  a  new  set  of  blue 
prints   and   specifications. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  offlce  of  the  Superinten- 
dent of  Construction,  and  be  signed 
l)y  the  bidder  and  accompanied  by  a 
certified  check,  certified  to  by  some 
responsible  bank  or  banker,  and  made 
payable  to  C.  J.  Du  Four,  Secretary  of 
the  Board  of  Education  of  the  City  of 
Alameda,  and  of  .Mameda  High  School 
District  of  Alameda  County,  to  be  le- 
tained  by  the  said  High  School  Dis- 
trict as  agreed  and  liquidated  damages 
should  the  party  or  parties  to  whom 
the  contract  is  awarded  fail  to  enter 
into  the  contract  after  the  award,  or 
to  give  bonds  required  for  the  faithful 
performance  of  the  contract,  or  any 
bond  required  by  law.  The  amount  of 
said  check  shall  not  exceed  Five  Thou- 
sand ($5,000.00)  Dollars — but  for  all 
bids  of  less  than  Fifty  Thousand  ($50,- 
uOO.OO)  Dollars — ."aid  check  shall  be  for 
at  least  ten  (10%)  per  cent  of  the 
amount  of  the  bid.  Each  bid  si.all  be 
accompanied  by  an  .iffldavit  executed 
on  a  form  obtained  from  the  Superin- 
tendent of  Construction. 

Bids  will  be  opened  by  the  Board 
of  said  District  on  Tuesday,  the  21st 
day  of  October,  1924,  at  eight  o'clock 
P.  M.,  in  the  Board  Room  No.  9,  Second 
Floor  of  said  City  Hall,  in  said  City 
of  Alameda.  The  Board  reserves  the 
right  to  reject  any  and  all  bids  or  any 
or  aP  items  of  such  bids. 

C.  J.  DU  FOUR, 
Secretary  of  the  Board  of  Education  of 
Alameda,    California. 
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BRIDGES 


BAKERSFIELD,  Kern  Co.,  Cal. — 
rtenner  Foundation  Co.,  628  Montgom- 
ery St.,  San  Francsico,  submitted  low 
bid  to  Joint  Highway  District  No.  2,  at 
$23  975  for  4  wooden  pile  bridges  in 
.Joint  Highway  Dist.  No.  4,  a  total 
length  of  940  ft.;  Burch  &  Beck,  Com- 
m'l.  Bank  Bldg.,  San  Luis  Obispo,  en- 
gineers. Bids  taken  under  advisement 
until  Oct.  1.3.  Other  bids;  Tibbals, 
Percival  &  Cress,  $25,678;  Theo.  M. 
Maino,  $27,141;  C.  C.  Gildersleeve,  $28,- 
765:  Proctor  &  Cleghorn,  $28,772;  W. 
M  Ledbettcr,  $28,982;  .T.  K.  Shepardson. 
$29,738.34. 


MODESTO,  Stanislaus  Co.,  Cal.  — 
Until  10  a.  m.,  Oct.  14,  bids  will  be  rec. 
by  CO.  supervisors  for  constr.  16  reinf. 
cone,  bridges.  Plans  and  spec,  on  file 
at  the  office  of  the  co.  surveyor.  Cert. 
check  10%.  C.  C.  Eastin,  Jr.,  clerk. 

SEATTLE,  Wash, — City  Engineering 
Dept.  completes  spec,  for  $200,000  per- 
manent approaches  for  12th  Ave.  south 
bridge  and  for  decking  present  central 
steel  span.  It  Is  proposed  to  const.  176- 
ft.  steel  approach  on  south  end  and  88- 
ft.  approach  at  north  end;  bridge  will 
be  decked  and  sidewalked  with  rein, 
cone,  slabs  and  will  provide  42-ft.  road- 
way with  double  car  tracks  and  11-tt. 
on  each  side.  Construction  will  Involve 
considerable  grading  work  at  north 
end  approach. 


SAN  DIEGO  COUNTY,  Cal. — F'oUow- 
ing  bids  rec.  Sept.  29  by  State  Highway 
Commission  to  const,  bridge  30  ft.  wide 
over  Sycamore  creek  in  San  Diego 
county,  about  6  mi.  north  of  Ocean- 
side,  consisting  of  one  24-ft,  rein.  cone. 
arch  span  involv.  290  cu.  yds.  class  A 
cem.  cone,  125  hundredweight  rein, 
steel,  300  cu.  yds.  excavation  for  struc- 
ture, 480  cu.  yds.  roadway  embankment 
124  cu.  yds.  backfill: 
H.  H.  Peterson,  Spreckels  Bldg. 

San    Diego    $8266 

De  Waard  &  Son,  San  Diego 8412 

L.  Wovel,  Los  ?i.ngeles 8552 

Wheeler  Co.,  Los  Angeles    8921 

Williams  &  Singletary,  Colton....    9059 

W.   M.   Ledbetter   Co.,   L.  A 9371 

A.  M.   Southward  Co.,   San  Diego   10,981 
Engineer's   estimate    8597 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
Oct.  20,  bids  will  be  rec.  by  supervis- 
ors to  const,  bridge  on  Huntington  Dr. 
over  Santa  Anita  Wash;  partly  in  the 
cities  of  Monrovia  and  Arcadia.  Plans 
obtainable  from  road  dept.,  11th  fl.. 
Hall  of  Records. 


MERCED,  Merced  Co.,  Cal.  —  Until 
Oct.  13,  10  a.  m.,  bids  will  be  rec.  by 
P.  J.  Thornton,  county  clerk,  to  const, 
combination  wood  and  cone  .bridge  No. 
134  and  rein.  cone,  bridge  No.  135,  for- 
mer over  Fresno  River  on  Pacheco 
Pass  Lateral  of  state  Highway, 
about  M  mi,  north  nf  San  Joaquin  river 
and  latter  over  Black  Rascal  creek 
about  1  mi.  north  of  Merced  on  Six 
Mile  Grade.  Cert,  check  10%  payable  to 
Chairman  of  Bd.  of  Sups.  req.  Plans 
obtainable  from  County  Surveyor  W.  E 
Bedesen    on    deposit    of    $10,   returnable. 

MADERA,  Madera  Co.,  Cal. — County 
Surveyor  J.  O.  Rue  preparing  spec,  for 
cone,  bridge  over  Chowchilla  river  on 
State  Highway  in  2nd  Rd.  Dist. 

MODESTO.  Stanislaus  Co.,  Cal.— Un- 
til Oct.  14,  10:30  a.  m.,  bids  will  be  rec 
by  C.  C.  Eastin,  Jr..  county  clerk,  to 
const.  16  rein,  cone,  bridges  in  various 
sections  of  county.  Cert,  check  10%,  req 
with  bid.  Plans  obtainable  from  County 
Surveyor  J.  H.  Hoskins.  See  call  for 
bids  under  official  proposal  .section  In 
this'  issue. 


SACRAMENTO,  Cal.— Until  Oct.  27, 
bids  will  be  rec.  by  Harry  W.  Hall, 
county  clerk,  to  const,  cone,  bridge 
over  Arcade  Creek  at  point  where 
creek  is  crossed  by  old  Marysville  rd. ; 
est.  cost  $9000.  Chas.  Deterding,  Jr., 
county  engineer. 

LOS  ANGELES,  Cal. — Ross  Constr. 
Co.,  Oschner  Bldg.,  Sacramento  submit- 
ted low  bid  to  supervisors  at  $428,- 
970  to  const,  arch.  cone,  dam  and  ap- 
purtenant structures,  tunnels,  spill- 
ways, and  other  incidental  struc,  with 
excav.,  in  Big  Santa  Anita  Canyon 
about  3  mi.  n  of  Arcadia.  Dist.  will 
furnish  f.  o.  b.  Arcadia  foil,  mat.:  cem., 
reinf.  steel,  pipe  and  fitt.  for  grout 
lines,  galv.  wrt.  iron  pipe  rail  and  fitt., 
welded  mesh.  dr.  pipe  and  fitt.,  asph. 
filler  wit  hsteam  pipe  and  fitt.,  copper 
or  galv.  iron  plate  for  stops,  steel  dis- 
charge pipe,  dr.  tile,  Ibr.  and  pipe  and 
all  mat.  for  drains  or  culv.  in  rd.  Other 
bids  were:  Atkinson-Spicer  Co.,  $474,- 
280;  D.  A.  Foley  &  Co.,  $481,980;  Bent 
Bros.,  $499,075;  Geo.  Pollock  Co.,  $506,- 
620;  Chas.  and  Geo.  K.  Thompson,  $526,- 
870;  Thos.  Kelly  &  Sons,  $569,375;  Gib- 
bons &  Reed  Co.,  $605,400;  Utah  Constr 
Co.,  $614,950  ;Phelan-Shirley  Co.,  Oma- 
ha,   Neb.,    $699,920. 


LOS  ANGELES,  Cal.— Thos.  Kelly  & 
.Sons,  601  Hillstreet  Bldg.,  awa(rded 
cont.  by  bd.  pub.  wks.  at  $153,228.61 
for  Tropico  bridge  across  Los  Angeles 
river,  on  Los  Feliz  Blvd.,  Involv.  reinf. 
steel  $30,710;  4>s00  cu.  yds.  class  A  cone. 
$18.70;  875  cu.  yds.  class  C  cone,  $13.85; 
15.500  lin.  ft.  piling  in  place  66c;  hand- 
rail complete  $5809.86;  9200  cu.  yds. 
fill  50c. 


NAPA,  Napa  Co.,  Cal.— Until  Oct.  1.'., 
S  p.  m.,  bids  will  be  rec.  by  Howard  E. 
Roper,  secy.  Napa  Union  High  School 
District,  to  fur.  fuel  oil  for  ensuing 
year.  Further  information  obtainable 
from  secretary. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


OAKDALE,  Stanislaus  Co.,  Cal. — Di- 
rectors of  Oakdale  Irrigation  Dist.  re- 
ject liids  to  const.  3  drainage  ditches 
and  eight  cone,  pipe  culverts  and  en- 
largement of  one  ditch  and  all  work 
will  be  done  by  district  forces.  Bids 
were  asked  on  Unit  1  "Griffin  Drain" 
involv.  const.  1-mi.  of  Span  ditch,  in- 
volving 460  cu.  yds.  excavation  and 
one  ccmc.  pipe  culvert;  Unit  2  "Lone 
Tree  Creek"  ditch,  involv  2.'!.non  co. 
\  ds.  excavation  and  five  36-in.  cone. 
pipe    c.ilverts;    Un.t    3    "Tulloch    Dram' 


Carbide    Flai-e    Lights 

OxyAcetyleneEquipmeiit 

Goggles — Respii'ators 

First  Aid  Supplies 

rai  ned    in    stock 

E.    D.    B  U  L  L  A  R  D 

.'•.(•,.'■.  KO^VAUO  sthi;i:t 
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involv.  2700  cu.  yds.  excavation  and 
one  36-in.  cone,  pipe  culvert;  Unit  4 
"Gray  Lateral,"  involv.  cone,  lining 
on  bank  of  about  3500  ft.  of  canal  and 
approx.  850  cu.  yds.  excavation.  Harry 
Simpson,  Sacramento,  bids  as  follows: 
Unit  2,  $6080;  Unit  3  $1011;  Unit  4, 
$6083.80. 

RICHMOND,  Contra  Costa  Co.,  Cal.  — 
Bids  have  been  ordered  called  by  cil\ 
council  to  construct  fender  line  at  Mi 
nicipal  wharf;  est.  cost  $14,000.  Bi'J 
will  probably  be  opened  Oct.  14.  Plan 
on  file  in  office  of  A.  C.  Faris,  cit. 
clerk.  * 


IRRIGATION  PROJECTS 


TRACY.  San  Joaquin  Co..  Cal.— Until 
Oct.  22,  8  p,  m.,  bids  will  be  rec.  by 
.'^^chlossman,  secy.  Banta-Carbona  Irri- 
gation District  for  dredging  intake 
canal  under  Contract  No.  1,  involving 
moving  of  approx.  275.000  cu.  yds.  ma- 
terial. Cert,  check  $2000  req.  with  each 
bid.  W.  D.  Harrington.  Tracy  and  Thos. 
H.  Means,  369  Pine  St.,  San  Francisco, 
engineers.  Plans  on  file  in  office  of 
secretary  and  obtainable  from  offices 
of  engineers. 

HELM,  Fresno  Co.,  Cal.— Until  Oct. 
21,  10  a.  m..  bids  will  be  rec.  by  K.  M. 
Bostwick,  secy.  Stinson  Irrigation  Dis- 
trict, 422  Mattel  Bldg.,  Fre.-no,  to  drill 
wells,  const,  checks,  turnout  boxes;  fur. 
and  install  motors  and  pumps;  furnisli 
various  materials;  corrugated  p  pe,  etc 
as  more  fully  described  in  call  for  bids 
pnliliMhed  under  official  proposal  sec- 
tion in  tiiij*  isMiie.  Plans  on  file  in  of- 
fice of  secretary.  and  office  nf 
Quinton,  Code  and  Hill,  consulting  en- 
gineers, 1106  Hollingsworth  Bldg.,  Los 
Angeles. 


LIGHTING  SYSTEMS 


LO.S  ANGELES,  Cal.  —  Council  de- 
clares inten  to  install  Itg.  sys.  (14  cono. 
pests)  in  June  St.  bet.  Willoughby  and 
Melrose  Aves.  and  in  Santa  Monica 
Blvd.  bet.  Normandie  and  Serrano:  (31 
c.  i.  posts).  1911  act. 

I'ASADENA.  L.  A.  Co.,  Cal.— Until  1" 
a.  m.,  Oct.  7,  bids  will  be  rec.  by  city 
direc.  for  Itg.  sys.  in  Congress  PI.  bet. 
St.  Jorn  and  Orange  Grove  Ave;  1911 
act.  Bessie  Chamberlain,  city  clerk.  W. 
O,   Earlc,   city  engineer. 


POMONA.  Cal. — .-^tate  noard  ^f  health 
i;iants  c  ty  permit  to  install  Elrod 
sewage  dispusal  plant.  .An  effort  is  be- 
ins  made  to  secure  a  piece  of  land 
from  the  Diamond  Ear  ranch,  in  order 
that  the  effluent  can  be  used  for  irri- 
gation. 


DINUBA,  Tulare  Co.,  Cal.— Until  Ocl. 
13,  8  1).  m.,  bids  will  be  rec.  by  C.  T. 
Reagan,  city  clerk,  to  fur.  one  three 
lihase,  sixty  cycle,  220-volt,  five-h.p. 
double  head  siren;  one  automatic  con- 
trol m  unted  in  steel  cabinet.  Prices  t'l 
lie  f.  o.  b.  cars  Dinuba.  Cert,  check  10% 
payable  to  city  req.  Further  informa- 
tic'n  obtainable  from  clerk. 

LOS  .A.NGELES,  Cal. — Newbery  Elec. 
C".,  726  S  Olive  St..  awarded  crnt.  by 
bd.  pub.  wks.  at  $85,797  for  ornam. 
Ighting  svs.  in  Grand  .A.ve.,  bet.  Tem- 
ple  and   Fifth   Sts. 

James  C.  Perry,  3570  Percy  St..  award 
rontr.  at  $46.2.50  for  ornam.  lighting 
-sys.  in  Main  St.,  bet.  57th  St.  and  Flor- 
ence Ave. 

H.  C.  Reed  &  Co..  Grant  Bldg.,  award 
cont.  at  $22,875  for  ornam.  lighting 
fys.  in  Hoover  St.,  bet,  Washington  and 
Adams  Sts, 
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MODESTO,  Stanislaus  Co..  Cal. — Uos. 
of  Inten.  No.  430.  passed  by  city  council 
provide.'!  for  installailon  of  Marbellte 
electroliers  In  addlUi>M  to  street  Ira- 
provementa.  H.  E.  GruKg,  city  clerk. 

LOS  ANGELES.  Cal.  — Electric  Light- 
ing Supply  Co..  214  W  3rd  St.,  submit- 
ted low  b;d  at  IS7.210  to  bd.  pub.  wks 
for  ornani.  light,  sys.  In  Adams  St.,  bet. 
Vermont  and  Western  Aves.  Other  bids 
were:  WIKshhe  Electric  Co.,  $38,436;  H. 
H  Walker,  J39.S28;  .Newbery  Electric 
Corp.,   J41I.371;   A.   C.    HIce.    $42,339. 

A.  C.  KIce.  1963  Santeo  St.,  low  at 
157.821  for  ornani.  light  sys.  in  Vine  St., 
bet.  Franklin  and  Milrosc  Avis.  Other 
bids  were:  .Newbery  EKctric  Corp  $59,- 
510;  Hobert.xon  Electric  Co..  $61,188; 
Electric  Lighting  Supply  Co..  $61,437; 
H  11.  Walker.  $63,711;  Wilshire  Elec- 
tric Co.,  $64,782. 

E.  A.  Irish.  621  J.  W.  llellman  Bldg., 
low  at  $2323  for  dec.  eouatiils  for  9th 
£l  viaduct  across  the  Los  Angeles  riv- 
tr.  Bids  of  H.  H.  Walker  and  Newbery 
Electric   Corp.    not  declared. 

MAClll.\El{Y  AND  EUIFMENT 


h'MLROADfi 


(iS  ANGELES.  Cal.— Until  2:30  p.  m. 
3.  bids  will  be  rec.  by  harbor 
Min..  312  Byrne  Bldg.,  for  riveting 
he.  for  cotton  compress  No.  2;  spec, 
machine  bolts  for  widening  wharf 
i;.rths  57  to  60:  spec.  651.  Spec,  from 
l.or  cngr..  Berth  90,  San  Pedro. 

:o.\UoVlA.  Cal.  —  Austin-Western 
.1    .Machine      Co.    and     Elgin       Sales 

II     larh    submitted    bid    of    $7300    for 

Mi.^hing       vacuum       street       cleaner. 

iiall  Motor  Co.  bid  $8.'>oci  and  $7500 
ll^^^d   machine. 

ItOVILLE,    Butte    Co..    Cal.    —    Cntil 

10.  5  p.  m.,  bids  will  be  rec.  by  Mil- 

•1    P.    Martin,    clerk.    Oroville    Union 

-h   School   District,   to  fur.    (immedi- 

delivery)    on   IVb-ton   chassis,   with 

-in.     whcelbase;     4     cylinder    motor; 

bore   by   4V2-in.   stroke   with  Fleck 

iv   of   25   carrying   capacity.   Further 

rmation  obtainable  from  clerk. 


:EEDEY,  Fresno  Co.,  Cal. — Until  Oct 
^  p.  m..  bids  will  be  rec.  by  Marion 
ueen.  clerk.  Reedley  .loint  Union 
iu'h  School  District,  to  fur.  one  Model 
Ford  car.  complete,  with  starter  and 
luipped  with  Hassler  shoi-k  absorb- 
s;  bidders  to  take  in  part  payment 
1.-  Ford  1921  Model  T  car.  Further  in- 
rmation    obtainable   from   clerk. 


LOS  ANGELES,  Cal.— L.  A.  &  S.  L. 
Hy.  has  reed,  permit  from  state  rail- 
road comm.  to  proceed  with  constr.  of 
new  line  Into  L.  A.  harbor,  provided 
certain  grade  crossing  changes  were 
made. 


FIRE  ALARM  SYSTEMS 


PITTSBUHG.  Contra  Costa  Co..  Cal.— 
Until  Oct.   14.   S  p.  m.,  bids  will  be  rec. 

n>      I         .u      I 1  .  liKi''^'"i-r      I 

and  install  three  Gamewell  Positive 
Non-Interfering  Fire  alarm  boxes.  An 
alternate  bid  is  desired  to  remove  the 
fire  alarm  switchboard,  batteries,  mo- 
tor compressor,  compressed  air  tanks, 
Diaphone  equipment  and  all  other  fire 
alarm  apparatus  from  the  present  lo- 
cation to  the  City  Hall,  and  to  fully 
install  same  complete  and  ready  for 
operation.  Specifications  on  file  in  of- 
fice of  city  clerk. 


FIRE  EQUIPMENT 


EAST  SAN  DIEGO.  Cal.— Nafl  board 
)f  underwriters  recommends  addition- 
al fire  equip.,  hydrants,  etc.  Louis  Alm- 
Erren.   fire  chief. 


RESERVOIRS  AND  DAMS 


LOS  ANGELES.  Cal.— Bent  Bros..  418 
Pecan  St.,  submitted  low  bid  to  super 
visors  at  $796,068  to  const,  constant 
angle  arch  type  dam  in  "The  Narrows" 
in  Pacoima  Canyon  about  4  mi.  from 
San  Fernando,  600  ft.  long  on  top  and 
375  feet  high  with  a  top  width  of  S  tt. 
The  dist.  will  furnish  f.  o.  b.  San  Fer- 
nando, cem.,  steel,  copper  plate  for  wa- 
ter stops,  and  mat.  required  in  items 
S  to  13,  incl.  Other  bids  were:  Atkin- 
son-Spicer  Ci.,  $848,945;  Thos.  Kelly  & 
?ons,  $956,385;  Strange  &  McGuire  969,- 
655:  Jahn  &  Bressi,  $1,019,800;  D.  A. 
Foley  &  Co.,  $1,225,075;  Utah  Constr.  Co 
$1,332,920:  North  Pacific  Constr.  Co., 
$1,198,755. 
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LOS  ANGELES,  Cal.  —  Griffith  Co., 
502  L.  A.  Ry.  Bldg..  awarded  contract 
by  bd.  pub.  wks.  Sept.  24  for  impr. 
Fifth  St..  bet.  Grand  Ave.  and  Flower 
St.,  involv.  37,700  sq.  ft.  7-in.  bitura. 
base  pave.,  incl.  grad.  and  remov.  of 
exist,  pav.  at  24c  sq.  ft.;  100  sq.  ft. 
6-in.  cone.  pav.  at  26c  sq.  ft.;  1200  sq. 
ft.  bitum.  base  pav.  at  20c  sq.  ft.;  1600 
lin.  ft.  curb  at  65c  ft.;  625  sq.  ft.  walk 
at  22c  sq.  ft.;  1600  sq.  ft.  gut.  at  26c 
sq.  ft.;  one  manhole,  2  catch  basins,  40 
ft.  12-in.  cem.  pipe,  and  20  ft.  15-in. 
cem.  pipe.  $450  compl.;  104  ft.  2-in. 
sherardized  conduit  at  60c  ft. 


PIPE  LINES,  WELLS,  ETC. 


HELM.  Fresno  Co..  Cal.— See  "Irriga- 
tion   I'rojecls."    this  issue.  Bids   wanted. 

LOS  ANGELES,  Cal.— Until  3  p.  m.. 
Sept.  30,  bids  will  be  rec.  by  pub.  serv. 
comra.  for  McWane  or  equal  2-in.  c.  i. 
pipe:  (1)  2750  ft.  double  thread;  (2> 
5500  ft.  bell  and  thread;  (3)  27,500  ft. 
I'ell  and  spigot.  Pipe  to  be  in  5  and  6- 
ft.  lengths,  for  150  lbs.  working  pres- 
sure. Spec.  ^'-296.  Jas.  P.  Vroman,  secy 


SICWERS  &  STREET  WORK 


I,AGU.\'A  BF.ACH,  Cal.  —  Black  and 
Caleb,  engrs..  300  Fay  Bldg..  Los  An- 
iles.  complete  plans  for  new  sewage 
isposal  plant  and  outfall  at  Laguna 
he  proposed  plant  will  be  constructed 
1  bold  the  sewage  disposal  plant  and 
ulfall  at  Laguna.  600  ft.  10-in.  c.  i. 
utfall.  on  hte  outgoing  tide.  The  plant 
nd  outfall  wil  cost  about  $40,000.  A 
M-ci_'  ion  svsc  in.  costing  J.'iii.Oijn,  is 
nder  way.  A  bond  issue  of  $95,000  was 
oted. 


NEWPORT  BEACH,  Cal.— Contracts 
for  Dorr  screening  and  pumping  plans 
and  iiU^Tcenting  sewers,  in  connection 
with  ;:eM-  oi;tfaIl  sewer,  will  be  award- 
ed witn  >i  the  next  10  days,  according 
to  anno'jncement  by  City  Ener.  Geo.  D. 
Moirison  Cost  of  this  portion  of  the 
work  -.vill  amount  to  approx.  $200,000. 


FIREEAUGH,  Fresno  Co..  Cal. — City 
trustees.  C.  J.  McDonald,  Clerk,  declare 
inten.  (No.  34)  to  const.  6-in.  and  10-in. 
vit.  clay  pipe  sew^er  in  various  streets 
including  wye  branches;  cone,  man- 
holes and  drop  manholes;  lampholes; 
rein.  cone,  screen  chamber;  pump  pit; 
Imhoff  tanks  and  dosing  chamber; 
Byron  Jackson  sewage  pumps,  ets.  1911 
Act  &  Bond  Act  1915.  Protests  Oct.  9. 


MISCELLANEOUS 
CONSTRUCTION 


HELM,  Fresno  Co.,  Cal.— See  "Irriga- 
tion Projects,"  this  issue.  Bids  Wanted. 


LONG  BEACH,  Cal.— Council  orders 
conference  with  Pac.  Elec.  officials  re- 
garding traffic  subway  at  Pacific  Ave. 
and  the  Pac.  Elec.  right-of-way;  est. 
$160,000,    to    be    shared    equally. 


LOS  ANGELES,  Cal.  —  Big  Tejunga 
liock  &  Gravel  Co..  1816  N  Cahuenga 
Ave.,  submitted  low  bid  at  SOc  ton  for 
No.  3  crushed  rock  and  90c  ton  for  No. 
4  rock  to  bd.  pub.  w^ks.  Other  bids  were 
Union  Rock  Co.,  $1.50  ton  for  both 
grades;  Blue  Diamond  Co..  $1.55  ton 
for  No.   3  and  $1.75  ton  for  No.  4. 

VENICE,  Cal. — City  trustees  set  Nov. 
4  as  date  to  vote  on  various  civic  im- 
provements   totaling    over    $1,000,000. 


WATER  WORKS 


PALO  ALTO,  Santa  Clara  Co..  Cal. — 
Until  Oct.  10,  2  p.  m..  bids  will  be  rec. 
by  U.  S.  Veterans'  Bureau,  Field  Ser- 
vice, Palo  Alto,  to  dismantle  existing 
water  tank  at  U.  S.  Veterans'  Hospital 
No.  24,  Palo  Alto,  increase  height  of 
existing  water  tower  and  re-erect  tank, 
including  painting  of  entire  structure. 
Plans  obtainable  fmm  above  office. 
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HELM,  Fresno  Co.,  Cal.— See  "Irriga- 
tion Projects,"  this  issue.  Bids  wanted. 

MERCED,  Merced  Co.,  Cal.  —  City 
trustees  plan  $15,000  water  extension 
bond  issue.  ._ 

PHOENIX,  Ariz.— Until  2  p.  m  ,  Oct  1 
bids  will  be  rec.  by  state  bd.  of  direc- 
tors "f  Sta'te  institutions,  tor  approx. 
11  000  ft.  c.  i.  water  pipe,  with  valves 
fittings,  etc..  for  the  extension  of  the 
water  mains  to  the  State  hospial  for 
the  insane  on  E  Van  B"'-«".,^tv„  R  in 
nix  A  large  part  of  this  will  be  6-in. 
Cert,  check   10%.  C.  M.   Sander,  secy. 

HEMET,  Cal.-City  trustees  plan  do- 
mestic water  system.  Wells  win  oe 
Sniled  at  east  of  the  city.  Present  ser- 
vice is  by  the  Lake  Hemet  Water  Co. 

FLAGSTAFF,  Ariz.  —  City  council, 
thf  cliam  of  comm.  and  other  cv.c 
bodies  are  back  of  a  movement  for  a 
bond  issue  of  $398,000  fo-"  "f^er  s^y^I 
terns  incl.  new  reservoir  and  distrib- 
lines. 

ARCADIA,  Cal.-City  council  accepts 
t.lans  for  water  pipe  lines  on  1  ittn  Aye 
^hird  Ave.,  Diamond  and  Eldorado  SU^ 
G  B.  Watson,  st.  supt.  Work  is  to  be 
started   at  an   early   date. 

GUSTINE,  Merced  Co.,  Cal.  — -  City 
trustees  contemplate  $15,000  bond  issue 
for   improvements   to  water  system. 

PORTLAND,  Ore.— Ernest  C.  Willard, 
consulting  engineer,  submits  report  to 
city  council  covering  estimates  of  cost 
for  proposed  high  pressure  water  sys- 
tem for  congested  area.  Estimate  is 
placed  at  $1,426,000  with  $165,75d  per 
annum  for  operating  expenses. 

CONTRA  COSTA  COUNTY,  Calif.  — 
I'ort  Costa  Water  Co.,  Insurance  Ex- 
change Bldg.,  San  Francisco,  seeks 
authority  of  State  R.R.  Commission  to 
issue  $60,000  of  its  first  mortgage 
sinking  fund  bonds  and  $40,000  of 
promissory  notes  as  first  payment  on 
purchase  price  of  1,716^33  acres  m  Gov- 
ernment Ranch,  bet.  Concord  and  Bay 
Point  where  it  proposes  to  develop  an 
additional  water  supply  for  the  towns 
of  Concord,  Port  Costa,  Crockett,  Va- 
lona  and  Martinez. 

FRESNO,  Fresno  Co.,  Cal. — Bids  will 
be  asked  shortly  by  county  supervisors 
to  lay  additional  water  mains  at  Fres- 
no General  Hospital.  D.  M.  Barnwell, 
county  clerk. 

TRACY,  San  Joaquin  Co.,  Cal. — Banta 
Carbona  Irrigation  District  rejects  bids 
for  pumping  machinery  and  materials 
will  be  purchased  in  the  open  market 
and  installed  by  the  district.  Bids  were 
asked  for  seven  centrifugal  pumps  ot 
20  cubic  feet  per  second  capacity; 
fourteen  centrifugal  pumps  of  40  cubic 
feet  per  second  capacity,  motors, 
starters,  relays,  float  switches,  piping, 
valves,  cranes,  water  measuring  device 
and  other  essential  equipment  to  com- 
plete pumping  equipment  in  six  pump 
houses.  H.  E.  Harrington,  engineer  for 
district. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
Oct.  20,  bids  will  be  rec.  by  supervisors 
for  imp.  work  at  Figueroa  St.  entrance 
to  Coliseum  at  Exposition  Park,  involv 
17.268  cu.  yds.  excav.,  14,335  sq.  yds. 
cone,  pav.,  7135  ft.  cone,  combination 
curb  and  gutter,  73,696  sq.  ft.  314-in. 
cone,  walk,  123,670  sq.  ft.  4i^-in.  cone, 
walk.   Cash  cont.   No.   237. 


LOS  ANGELES,  Cal. — Byron  Jackson 
Pump  Mfg.  Co.,  412  S  San  Pedro  St.. 
awarded  cont.  by  bd.  pub.  wks.  Sept.  26 
at  $979  for  fur.  elec.  bilge  pump. 


SEWERS  &  STREET  WURK 


SANTA  ROSA,  Sonoma  Co.,  Cal. — Un- 
til Oct.  14,  12  M.,  bids  will  be  rec.  by  W. 
W.  Felt,  Jr,  county  clerk,  to  grade  Sec- 
tion C  of  Santa  Rosa-  Guerneville  road 
in  2nd  and  3rd  Supervisorial  Districts, 
involv.  26,000  cu.  yds.  excavation;  57 
cu.  yds.  "A"  cone,  in  culverts.  Est.  cost 
$19,500.  Plans  obtainable  from  E.  A. 
Peugh,  county  surveyor. 


— LOS  ANGGELES,  Cal.— Until  2  p.  m., 
Oct.  14,  bids  will  be  rec.  by  supervisors 
to  imp.  Garvey  Ave.  bet.  Monterey 
Park  city  boundary  (at  Wilson  Ave.) 
to  Monterey  Pass  Rd.,  3672  lin.  ft.  or 
7  mi.,  involv.  7943  cu.  yds.  excav.,  incl 
removal  of  trees,  148  cu.  yds.  removal 
of  old  mac,  14,418  sq.  yds.  shaping 
rdwy.,  incl.  shaping  and  rolling  of 
.shoulders,  14.418  sq.  yds.  5-in.  subbase, 
13,885  sq.  yds.  cone,  pav.,  533  sq.  yds. 
oil  mac,  293  cu.  yds.  cone,  retaining 
wall,  29  cu.  yds.  cone,  headwalls,  84  ft. 
18-in.  corr.  galv.  iron  pipe,  12  ft.  15-ln. 
corr.  galv.  iron  pipe.  County  furnishes 
materials  as  follows:  4155  bbls.  cem., 
1861  tons  sand,  3434  tons  gravel,  3905 
tons  disintegrated  granite.  Cash  contr. 
No.  226.  Average  haul  from  Shorb,  1  mi. 


HAWTHORNE,  Cal.— Geo.  R.  Curtis 
Pav.  Co.,  2440  E  26th  St..  Los  Angeles 
at  $91,530  to  imp.  Ramona  and  Euca- 
lyptus Aves.,  involv.  grading  $17,400 
(lump  sum);  curb  65c  ft;  gutter  31c  ft: 
walk  23c  ft;  pav  23c  ft.  Other  bids:  Geo 
H.  Oswald,  $92,475.51;  H.  G.  Feraud, 
$95,792.45. 


HAYWARD,  Alameda  Co..  Cal.— Un- 
til Oct.  7,  8  p.  m.,  bids  will  be  rec.  by 
M.  B.  Templeton,  city  clerk,  to  const, 
sewers  in  portions  of  Atherton,  Dean 
and  other  streets,  involv  1  stand,  lamp- 
hole;  9  br  manholes,  45  6x4-in.  wye 
branches;  57  8x4-in.  wye  branches;  1192 
lin.  ft.  6-in.  and  2100  lin.  ft.  8-in.  vit. 
.-lewer  pipe;  170  ft.  8-in.  c.  i.  class  B 
pipe.  1911  Act  and  Bond  Act  1915.  Cert. 
fhpck  10%  payable  to  town  req.  J.  B. 
Holly,    town    eng. 


SANTA  MONICA,  Cal.— Kneen  Pav. 
Co.,  Dudley  Blk.,  Sta.  Monica,  award, 
contr.  by  city  council  at  $33,716.49  for 
pav.  Pennsylvania  Ave.,  bet.  14th  and 
20th  Sts.  with  asph.  cone  base  &  bitul. 
surf.  Work  involves  sew.,  c.  i.  water 
mains.  Other  bids;  Gibbons  &  Reed  Co  . 
$34,191.24;    Sander    Pearson,    $34,979.19. 

HUNTINGTON  PARK,  Cal. — .Los  An- 
geles Paving  Co..  2900  Santa  Fe  Ave., 
awarded  cont.  by  city  trustees  at  $20.- 
007  to  pave  Eelgrave  Ave.,  bet.  Pacific 
Blvd.  and  Regent  St.,  involv.  103,093  sq. 
ft.  5-in.  asph.  cone  pav.  16.5c  sq.  ft.; 
9718  ft.  6-in.  gut.  25c  ft.;  1536  sq.  ft. 
8-in.  gut.  30c  ft.;  63  ft.  curb  70c  ft.;  283 
sq.  ft.  walk  22c  ft. 


COLUSA  COUNTY.  Calif. — Following 
bids  rec.  by  State  Highway  Commis- 
sion Sept.  29,  to  grade  and  surface  with 
gravel  or  stone  6.9  mi.  in  Colusa  coun- 
ty bet.  %  mi.  west  of  Freshwater  creek 
and  Williams.  Project  involv.  18,200  cu. 
yds.  roadway  embankment  without 
classification;  21,600  sta.  yds.  overhaul; 
80  cu.  yds.  structure  excavation  with- 
out classification;  23,000  tons  gravel  or 
stone  (surfacing);  97,000  tons  miles 
haul  gravel  or  stone;  16  cu.  yds.  class 
A  cem.  cone,  (structures);  7  hundred- 
weight bar  rein,  steel  in  place  (struc- 
tures); 156  lin.  ft.  12-in.,  300  lin.  ft. 
18-in.  and  30  lin.  ft.  30-ln.  corru.  metal 
pipe;  41  monuments.  Commission  to 
fur.  corru.  metal  pipe: 
Giddings  &  White,   809  F  St., 

Sacramento    $63,520 

Geo.  W.  Cushlng,  Richmond...  69,772 
Hughes  &  Murphy,  MarysvUle..  69,234 
V.  R.  Dennis  Constr.  Co.,  Sacto.  .    69,828 

J.  F.  Collins,  Adin    71,173 

R.  G.  Blanco,  Valley 72,893 

Blumenkranz  &  Vernon,  Stock- 
ton       74,867 

Bishop   &   Brooks,    Sacramento..   74,938 

Harold    Smith,    St.  Helena 76,619 

T.  H.  &  M.  C.  Polk,  Chico 78,186 

Kaiser   Paving   Co.,   Oakland 80,750 

Arris   Knapp,   Oakland    86,136 

A.  Teichert  &  Son,  Sacramento..   92,475 

Galbraith  —  Jones.  Napa 93,406 

Engineer's    estimate    78,098 

GLENDALE,  L.  A.  Co.,  Cal. — Until  10 
a.  m..  Oct.  2,  bids  will  be  rec.  by  city 
council  for  imp.  Park  Dr.,  involv.  10,200 
sq.  ft.  grad;  6600  sq.  ft.  5-in.  oil  ma- 
cad;  400  ft.  curb;  1850  sq.  ft.  walk. 
Plans  and  spec,  on  file  at  office  of  City 
Engr.  John  F.  Johannsen.  A.  J.  Wle, 
city   clerk. 


LIVERMORE,  Alametia  Co..  Cal.  — 
Town  trustees  plan  early  paving  of 
South  L  Street  and   Cresta  Blanca  Rd. 


SANTA  BARBARA,  Cal.— Council  de- 
clares inten.  to  imp.  De  La  Guerra  St., 
betw.  Anacapa  and  State  Sts.  5-in.  cem. 
cone,  pav.,  with  IH-in.  asph.  cone,  sur- 
face, gutter,  combined  cone  curb  and 
gutter,  curb,  cross-gutter,  cone,  drive- 
ways. 4-in.  sewer,  manholes,  etc.;  1911 
act. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Oct.  6.  bids  will  be  rec.  by  bd.  pub.  wks 
for  sew.    (1911  act)   in  foil,  sts.: 

Fresno  St.,  bet.  162  ft.  n  of  7th  St. 
and  46  ft.  s  of  Atlantic  St. 

Occidental  Blvd.,  bet.  Reservoir  St. 
and   219   ft  n.   6-in.   to   S-in.  pipe. 

Cologne  St.,  bet.  Carmona  Ave.  and 
Clyde  Ave.;  storm  water  channel;  Ord. 
No.    49,667. 

Walbrldge  Ave.,  bet.  12th  St.  and  447 
ft.  s.  8-in.  vit.  pipe. 


LOS  ANEGLES,  Cal.— Until  10  a.  m., 
Oct.  13,  bids  will  be  rec.  by  bd.  pub. 
ji'ks.  for  impr.  (1911  act)  foil,  sts.: 

Ardmore  Ave.,  bet.  Council  St.  and 
First  St.;  23,811  sq.  ft.  asph.  pav.,  600 
flq.  ft.  bitum.  base  pav.,  96  ft.  curb,  1263 
iq.  ft.   gut. 

Federal  St.,  bet.  1st  alley  s  of  May- 
field  Ave.  jrid  101  ft.  s.e.  of  Mayfield: 
iuant.  not  ready. 

Porter  St.,  bet.  1st  alley  w  of  Santa 
Fe  Ave.  and  Mateo  Sts.;  quant,  not 
ready. 

Hobart  Blvd.,  bet.  Los  Feliz  Blvd. 
and  Franklin  Ave.,  quant,  not  ready. 

Tenth  St..  bet.  Pacific  Ave.  and  Gaf- 
tey  St;  45,584  sq.  ft.  asph.  pav.,  772  ft. 
curb.   5062  sq.  ft.  walk,  2399  sq.  ft.  gut. 

14th  St.,  be  Gaffey  and  Parker  Sts; 
38,079  sq.  ft.  asph.  pav.  (5-in.  cone, 
base.  p.  b.,  and  1%-in.  asph.  surf.),  9140 
sq.  ft.  walk,  2347  sq.  ft.  gut.,  280  ft. 
h.se  sew.,  1120  sq.  ft.  5-in.  cone.  pav. 

Alley  s.w.  of  22nd  St.,  bet.  Naomi  Ave 
and  1st  alley  n.w.;  14,636  sq.  ft.  5-In. 
cone,  pav.,  37  ft.  curb,  93  sq.  ft.  walk. 
412    sq.    ft.   remod.   oil  surf. 

Alley  s.  of  71st  St.,  bet.  1st  alley  w. 
of  Main  St.  and  2nd  alley  w  of  Main  St; 
quant,   not   ready. 


MONROVIA,  Los  Angeles  Co.,  Cal. — 
J.  -Mien  Munro.  Monrovia,  awarded 
contract  by  city  trustees  at  $16,220.21 
for  paving  Hillcrest  Blvd.  bet.  High- 
land and  Fifth  Ave.,  involv.  curbs,  gut., 
concr.  swales,  reinf.  concr.  laterals, 
concr.  inlets  and  outlets,  oil  tamped 
pav.,  sew.  Other  bids:  B.  R.  Davisson 
Co.,  $17,063.95;  Clarence  P.  Day  Corp., 
$21,000. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We   build   rock  bunkers,   elevators  and   conveyors,   portable   pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 

CREAR  &  BATES 


3S  .Stanford 


San  Francisco 


Phone  Kearny  1885 
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IA)S  ANOELES.  Cal— Uiilll  10  a.  m., 
Oct.  U.  bids  will  be  rcc.  by  bd.  pub. 
wk.s.  tor  8-in.  vlt.  sew.  in  "Utli  St.,  bet. 
135  ft.  and  4B  ft.  w  of  South  Park  Ave; 
1911  act. 


i-al." 


li.\KKItSKlKM),  K.rii 
IriiDii  I'aving  Co.,  62U  Call  Itldn.  San 
KraiiciHi'o,  8ul>niitlfd  low  bid  to  city 
ciiuiK'il  at  2U.8i-  !«i.  ft.  5-iii.  asph.  roncr. 
pav.  and  at  23.3c  sq.  ft.  for  5^-in.  asph. 
contr.  pav.  for  paving  Union  .\vc.,  bi-t. 
Fourth  St.  and  Calitornia  Ave.  Calif. 
Con.str.  I'o..  bid  2L'.lc  iinil  :i3.,">c  sij.  ft.; 
Thompson  Bros,  bid  J3c  and  21c. 


UPLAND,  Sun  iiernando  Co.,  Cat.— 
liicki'V  &  Harmon.  Alliumbra.  awarded 
contract  by  city  trustees  at  J  15.000  for 
sewer  in  alley  south  of  Washineton 
lilvd.  and  in  portion  of  10  other  alleys. 
Other  bids;  Mike  Guho,  $16,800;  Flem- 
ing Constr.  Co.,  $16,!'52.61;  Martin  U. 
Hrkich.  $16,970;  \V.  C.  Seccombe,  $17,- 
195.3a;  Culjak  &  Bebek,  $17,199;  H.  M. 
■reset.  $17,233;  Mike  Uadich,  $17.90ii; 
B.  U.  Zaich,  $18.7(10;  Nick  Artie,  $21.- 
764;  Mlagenovich  &  Gillespie,  $22,17.'>; 
Ollvarri  fonstr.  Co.,  $23,0110. 


LOS  ANGELKS.  Los  Angeles  Co.,  Cal. 
— Wheeler  Con.sir.  Co.,  (Wheeler 
Shaving  Machine  Co.).  Hakersfleld, 
awarded  contiact  by  board  of  public 
works  at  1.3c  .sq.  ft.  for  smoothing 
uiacad.  and  asph.  pav.  This  work  is 
to  be  done  under  the  $1,1100. 000  repair 
fund. 


HUNTINGTO.V  I'.ARK,  Los  Angeles, 
Co.,  Cal.— Until  8  1'.  M..  Oct.  20,  bids 
will  be  received  liy  city  trustees  for  im- 
provement   of    following    streets: 

Portions  of  Santa  Fe  .\ve.:  grad., 
asph.  concr.  pav.,  gut.,  curb,  cem.  walk. 

Seville  Ave.:  asph.  concr.  pave.,  gut., 
curb. 

Walnut  St.,  Live  Oak  St.,  Hope  St., 
Olive  St.,  Broadway  and  California 
Ave.:    curbs,    walks. 

Plans  and  specifications  are  on  file 
al  the  offlce  of  Paul  K.  Kressly,  732  H. 
W.  Hellnian  Bldg.,  Los  Angeles.  Cert, 
check  or  bond,  10%  in  each  case.  U. 
H.    Hunter,   City   Clerk. 

MERCED,  Merced  Co.,  Cal.  —  City 
trustees  plan  sewer  extension  bond 
issue. 


BLYTHE,  Cal. — City  trustees  declare 
inten.  to  imp.  pnr.  of  Hobsonway,  bet. 
Main  St.  and  w  city  lim.,  and  por.  of 
other  sts.;  grad..  6-in.  cone,  pav.,  12-tt. 
walks,  curb,  curb  returns,  corru.  iron 
culv.,  rein.  cone,  culv.,  22  c.  i.  Itg.  posts; 
1911  act.  Marie  Crenshaw,  city  clerk. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Oct.  6  bids  will  be  rec.  by  bd.  pub.  wka 
for  tig.  sys.  (1911  act)  In  foil,  sts.: 

Jefferson  St.,  bet.  Vermont  and  10th 
^ves;   196  cone,  posts. 

San  I'edro  St.,  bet.  61st  St.  and  Man- 
chester Ave;   167  cone,  posts. 


LOS  ANGELES,  Cal — Supervisors  de- 
clare inten    to  imp: 

Orange  Ave.  and  McMillan  St..  bet. 
Butler  and  Locust  Aves.  and  portions 
of  Butler,  Pacific  and  Locust  Aves. 
(streets  in  Tr.  S174),  5044  lin  ft.,  under 
Co.  .Imp.  No.  204,  involv.  3423  cu.  yds. 
excav.,  12.136  sq.  vds,  4-in.  disintegrat- 
ed granite-  pav.,  5234  ft.  curb,  29,475  sq. 
ft.   walk.   Engr's  est,,  $18,335.30. 

Riggin  Ave.  and  other  streets,  10,- 
746  lin.  ft.,  or  1.04  mi.,  under  Co.  Imp. 
No.  73.  in\olv.  S40  cu.  yds.  excav.,  14,939 
ft.  curb,  60,201  sq.  ft.  walk.  33,121  sq. 
ft.  gutter.  4897  sq,  ft.  oil  and  screen- 
ings surf,  2  c»nc.  box  culv.  Engr's  est., 
$34,586.25.  Average  haul.  4  mi. 


EUREKA,  Humboldt  Co.,  Cal.— F,  H. 
Green,  Eureka,  at  $24,975  awarded  cont 
by  supervisors  to  const.  4.1-mi.  of 
road  from  Alderpoint  to  Trinity  coun- 
ty  line   to  connect  with   road  to  Zenla. 

MODESTO,  Stanislaus  Co.,  Cal. — City 
council.  H.  E.  Gragg,  clerk,  declares 
inten.  (No.  430)  to  imp.  Achor  Court 
bet.  Magnolia  and  McHenry  Aves.,  In- 
volving grading;  pave  with  2''i-in. 
asph.  cone,  base  with  H4-in.  Warren- 
ite-Blt.  surface;  cone,  curbs  and  gut- 
ters; cone,  electroliers,  Marbelite  type. 
1911  Act.   Protests  Oct.   22. 


EL  CERKITO,  Contra  Costa  Co.,  Cal. 
— City  trustees  petitioned  to  Improve 
portions  of  Lexington,  Liberty,  Oak, 
Central,  Willow,  Lincoln  and  Eureka 
Aves;  referred  to  City  Eng.  Ross  Cal- 
fee    for    report. 

LO.S  A.NGELES.  Cal.— K.  K.  Smith, 
1124  S  .St.  Andrews,  awarded  cont.  by 
Bd.  Pub.  Wks.  at  $20,206  to  Imp.  Sar- 
gent PI.,  bet.  Effie  St.  and  299  ft.  n  of 
Scott  Ave.,  with  cone,   pav.,   etc. 


PITTSBURGH,  Contra  Costa  Co.,  Cal 
— Until  Oct.  14,  8  p.  m.,  bids  will  be 
rec,  bv  .las.  Fitzgerald,  city  clerk,  to 
imp.  Railroad  Ave.,  from  A.  T.  and  S.  P. 
Rlwy.  to  south  city  limits,  involving 
paving  with  1^-in.  or  2-in.  asph.  cone, 
wearing  surf.ice.  Cert,  check  10%  re- 
quired with  bid.  Spec,  on  file  In  office 
of  clerk. 


OAKI,AND,  Cal. — Until  Oct.  9,  12  M. 
bids  will  be  rec.  by  Eugene  K.  Sturgis, 
city  clerk,  to  imp.  Shattuck  Ave.,  bet. 
Telegraph  Ave.  and  north  boundary  of 
city,  involv.  199,872  sq.  ft.  grading;  11,- 
371  lin.  ft.  cone,  curb  with  steel  guard; 
reset  425  lin.  ft.  granite  curb;  12,263 
sq.  ft.  cone,  gutter;  186,540  sq.  ft.  2-in. 
Warrenite-Bit.  pave  on  6-in.  cem.  cone, 
base;  310  lin,  ft.  8x29-in.  and  264  lin.  ft. 
7x24-in.  corru.  iron  and  cone,  culvert;  1 
storm  water  inlet.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  file  in  of- 
fice of  clerk.  W.  W.  Harmon,  city  eng. 


OAKLAND.  Cal.— Until  Oct.  9,  12  M 
bids  will  be  rec.  by  Eugene  K.  Sturgis, 
city  clerk,,  to  const,  sewer  in  portions 
of  Calaveras,  Davenport,  Fair  Ave.,  etc 
involv.  TOO  lin.  ft.  S-in.  vit.  sewer;  12 
manholes;  14  lampholes;  251  wye 
branches.  Cert,  check  10%  payable  to 
city  req.  Plans  on  file  in  office  of  elk, 
W.  W.  Harmon,  city  engineer. 


GUSTINE,  Merced  Co..  Cal.  —  City 
trustees  contemplate  $10,000  bond  is 
sue  for  sewer  extensions. 


OAKLAND,  Cal. — Until  Oct.  9,  12  M 
bids  will  be  rec.  by  Eugene  K.  Sturgis, 
city  clerk,  to  imp.  Montana  St.,  betw. 
Maple  and  Laurel  Aves.,  involv.  23,320 
sq,  ft.  grading;  933  lin.  ft.  cone,  curb; 
1S66  sq.  ft.  cone,  gutter;  12,068  sq.  ft. 
oil  macadam  pave;  4664  sq.  ft.  cono. 
walks;  66  lin.  ft.  3-ft.x2-ft.  6-in.  cone, 
culvert;  50  lin.  ft,  10-in.  pipe  conduit; 
86  cu.  ft,  cone,  end  wall;  2  storm  water 
inlets;  1  handhole.  Cert,  check  10/ 
payable  to  city  req.  Plans  on  file  in 
office  of  clerk.  W.  W.  Harmon,  city 
engineer. 

VENTURA,  Cal.— No  bids  rec.  by  su- 
pervisors Sept.  24  to  imp.  rdwy.  bet. 
OJai  and  Grand  Aves.,  3430  ft.,  16-in. 
wide  with  5-in.  asph.  macad.  pav.,  In- 
volv. 1500  yds.  excav.,  3430  ft.  shaping 
and  rolling,  55,000  sq.  ft.  macad.  pav..  5 
yds.  "B"  cone,  in  headwalls,  200  lbs. 
reinf.  steel.  The  work  will  be  done  by 
county  forces. 


HAMPTON 

KLECTRIC  AND  MFG.  CO. 
etj:ctrical  kngineers  and  contractors 
os.-;.  howard  street,  san  francisco 

MOTORS 

New   niul    Used.   Roiitrlit.   Sold,   Exelianged,  Rented   .and   Repaired 
Industrial  Light  and  Power  Installation 

Telephone  SUTTER  326€ 


SAN  RAFAEL,  Marin  Co.,  Cal.— Un- 
til Oct.  6,  8  p.  m.,  bids  will  be  rec.  by 
Eugene  W.  Smith,  city  clerk,  to  Imp. 
portion  of  West  End  Ave.,  involv  700 
cu.  yds.  excavation;  27,200  sq.  ft.  6-In. 
hyd.  cone,  pave;  2600  sq.  ft.  4-in.  hyd. 
cone,  walks.  Cert,  check  10%  payable  to 
Mayor  req.  Plans  obtainable  from  city 
manager   on    deposit   of   $5,   returnable. 


LOS  ANGELES,  Cal,— The  $1,000,000 
municipal  dist.  bond  issue  for  a  road 
from  Whittier  Blvd.  to  Pacific  Pali- 
sades, at  Santa  Ynez  canyon,  carried 
at  the  recent  election.  Edwin  Janss  is  a 
director  of  the  Beverly  Blvd.  Imp.  Assn 
backers  of  the  new  project. 


GLENDALE,  Cal.— E.  L.  Fleming,  324 
\V  Dryden,  Glendale,  submitted  low  bid 
to  council  at  $33,054  to  imp.  "Western 
Ave.,  bet.  San  Fernando  Rd,  and  Vic- 
tory blvd,  and  portions  of  Hale,  Flower 
and  other  streets,  involv.  215.247  sq.  ft. 
grading  75c  ft;  68SS  ft.  curb  50c  ft.; 
4015  sq.  ft.  gutter  20c  ft;  177,056  sq.  ft. 
5-ln.  mac.  11.75c  ft;  3184  ft.  S-in.  vit. 
sewer  pipe  85c  ft;  4  manholes  $77  each; 
2  junction  chambers  $77  each;  4  flush 
tanks  $150  each;  129  hse  conn.  $20  each. 
Other  bids:  John  AV.  Henderson,  $34,- 
150;  W.  J.  Curren,  $34,658;  Gibbons  & 
Reed  Co.,  $35,273;  C.  L.  Hill,  $37,927; 
Hugh   Cornwall,   $38,313. 

E.  L.  Fleming,  324  W  Dryden,  Glen- 
dale, low  at  $7654  to  imp.  Rock  Glen 
Ave,,  bet.  Lincoln  Ave.  and  Maple  Sts., 
and  portions  of  other  streets,  involving 
39,679  sq.  ft.  grading  5c  ft;  1345  ft.  curb 
50c  ft;  31,072  sq.  ft.  3-in.  mac.  pav.  10c 
ft;  288  sq.  ft.  walk  ISc  ft;  water  pipe 
complete  $4080;  762  ft.  8-in.  vit.  sewer 
pipe  $1  ft;  1  manhole  $85;  1  Junction 
chamber  $85;  2  flush  tanks  $170  each; 
21  hse.  conn,  $13  each. 


SAN  FRANCISCO  —  Board  of  Public 
Works   completes  spec,  to   imp: 

Thomas  Ave.,  bet.  Ingalls  and  Jen- 
nings, involv.  340  lin.  ft.  cone,  curb;  552 
sq.  ft.  art.  stone  walks;  10,775  sq.  ft. 
asph.  cone,  pavement;  3  br.  catchbasins 
115  lin.  ft,  15-in.  ironstone  pipe  cul- 
vert;  est,   cost   $4060. 

Putnam  Ave.,  bet.  Jarboe  and  Tomp- 
kins Ave,,  involv.  380  lin.  ft.  8-in.  iron- 
stone pipe  sewer;  20  lin.  ft.  10-in.  iron- 
stone pipe  culvert;  thirty-two  8-in. 
wye  branches;  1  br.  manhole;  1  lamp- 
hole;   est.   cost   $13S0. 

Niagara  Ave.,  bet.  Tara  and  San  Jose 
Ave.,  involv.  414  lin.  ft.  cone,  curb; 
6210  sq.  ft.  aspli.  cone,  pavement;  est. 
cost    $2700. 


GLENDALE,  Cal.— E.  L.  Fleming,  324 
W  Dryden,  Glendale,  submitted  low  bid 
to  council  at  $33,054  to  imp.  Western 
Ave.,  bet.  San  Fernando  Rd,  and  Vic- 
tory Blvd.  and  portions  of  Hale,  Flower 
and  other  streets,  involv.  215,247  sq.  ft. 
grading  75c  ft.;  68S8  ft.  curb  50c  ft; 
4015  sq,  ft.  gutter  20c  ft;  177,056  sq.  ft. 
5-in.  mac.  11.75c  ft.;  31S4  ft.  8-in.  vit. 
sewer  pipe  85c  ft;  4  manholes  $77  each; 
2  junction  chambers  $77  each;  4  flush 
tanks  $150  each;  129  hse.  conn.  $20 
each.  Other  bids:  John  W.  Henderson, 
$34,150.39;  W.  J.  Curren,  $34,657.77; 
Gibbons  &  Reed  Co.,  $35,273.52;  C.  L. 
Hill,  $37,927.48;  Hugh  W.  Cornwall, 
$38,313.68. 


SEAL  BEACH,  Cai.— City  trustees 
declare  inten,  to  pave  Ocean  Ave.  to 
cost  approx.  $60,000.  Pavement  to  be 
3Vi-in.  asph.  cone,  base  with  cem.  cone, 
surface:  1915  imp.  bond  act.  Warren 
Hillyard,  city  engineer. 


LOS  ANGELES,  Cal. — Adam  Dalma- 
tin,  841  W  62nd  St.,  awarded  cont.  at 
$43,300  by  bd.  pub,  wks.  for  sewer  in 
65th   St.    bet.    Vermont   and   Normandie 

Aves. 
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COMPTON,  Cal— City  council  plans 
bond  issue  for  $40.00u  for  pavmg  or 
l,ong  Beach   Blvd.    through   Compton. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Raymond  H.  Crummey,  .San  Jose, 
awarded  ci-nt.  by  council  to  imp  Wash- 
tnKton  St,  bet.  4th  and  10th  Sts.,  involv 
grliUng;  pave  with  H4-in.  Warrenlte- 
Bit.  surface  on  3-in.  Bituminous  conc^ 
base-  hyd.  cem.  cone,  curbs,  gutters  & 
walks;  1  cone,  inlet;  8-in.  vit.  pipe 
drains. 

IIEEDLEY,  Fresno  Co.,  Cal— Heafey- 
Moote-McNair,  2030  High  St  Oakland 
at  SIOS.I^I.O'J  awarded  cont.  by  city 
trustees  to  const,  sewer  extension  and 
disp-sal  plant.  Frederickson  and  Shan- 
non, Sacramento,  permitted  to  with- 
draw hid  claiming  error. 

LOS     ANGELES~ni.— Joe     Chutuk 
343  Wilcox  Bldg.,  submitted  low  bid  at 
?32,119    to   bd.   pub.    wks.   for   sewer    ,,, 
83rd   St.,   bet.   Vermont   Ave.  and   130. 1 3    . 
ft.  e  of  Western  Ave. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Raymond  H.  Crummey,  San  Jose, 
awarded  c^nt.  by  council  to  'mprove 
Auxerais  Ave.,  bet.  Bird  and  Hannah 
Sts  ,  involving  grading;  pave  with  1%- 
in  Warrenite-Bit.  surface  on  3-in.  bi- 
tuminous base;  hyd.  cem.  cone,  curbs, 
gutters  and  walks;  2  cone,  inlets,  8-ln. 
vit.  pipe  drains;  2  br.  catchbasms. 

WATTS,  Cal.— Until  8  p.  m.,  Oct.  6, 
bids  will  be  rec.  by  city  trustees  to  imp 
East  Grand  Ave.  bet.  Claire  Lane  and  >. 
Wilmington  Ave.  and  portions  of  other 
streets,  involv.  6-in.  cone,  pav.,  cone, 
walks,   curb;    1911    act. 

Separate  bids,  same  date,  to  .mp. 
Firth  Blvd.,  bet.  Shorb  and  Sunland 
Aves.,  involv.  7-in.  cone,  pav,  also  some 
2-in  surf,  on  2-in.  tamped  base;  isril 
act.  Sarah  A.  Smith,  city  clerk. 

WOODLAND.  Yolo  Co.,  Cal.  —  Yolo 
county  and  Lake  county  supervisors 
have  called  joint  meeting  to  discuss 
route  of  projected  lateral  state  high- 
way from  Kumsey,  Yolo  county,  to 
Lower  Lake,  Lake  county;  est.  cost, 
$1,000,000.  

SAN  FRANCISCO— Board  of  Public 
Works  completes  spec    to   mip: 

Bergen  Place  westerly  from  Hyde  St. 
involv.  34  lin.  ft.  cone,  curb,  lOU  scj.  ti 
art  stone  walks;  1  br.  catchbasin;  b 
iO-iii.  wye  branches;  149  lin.  ft.  10-in. 
ironstone  pipe  sewer;  1620  sq.  ft.  cone, 
pavement;    est.    cost   ?1200.  ^    ^    .    , 

La  Salle  St.,  bet.  Phelps  and  Qumt 
Sts  involv  1200  lin.  ft.  cone,  curb;  30,- 
000 'sq.  ft.  asph.  cone,  pavement;  est. 
cost   $9600.  „  , 

Deming  St.,  bet.  Lower  Terrace  and 
Clayton  St.,  involv.  256  cu.  yds.  cut; 
561  lin  ft.  cone,  curb;  reset  2  catch- 
basins;  const.  1  br.  catchbasin;  15  lin. 
ft  10-in  ironstone  pipe  culvert;  199  sq. 
ft!  art.  stone  walks;  7321  sq.  ft.  cone, 
pavement;  est.  cost  $3200. 

SAN  BERNARDINO,  Cal.— Until  7:30 
D  m.,  Oct.  20,  bids  will  be  rec.  by  coun- 
cil to  imp.  Lenox  Ave.,  bet.  Mt.  Vernon 
Ave.  and  300  ft.  w:  4-in.  mac.  pav.,  cem. 
gut;   1911  act. 

Separate  bids  to  imp.  G  St.,  bet.  lot 
17,  blk.  11,  Rancho  San  Bernardino,  in- 
volving curbs,  4-in.  pav.;  1911  act.  J. 
H.  Osborn.  city  clerk. 

TUCSON.  Ariz. — Borderland  Constr. 
Co  Tucson,  awarded  cont.  by  council 
to  imp.  East  Ninth  St.,  involv.  4000  cu. 
yds  excav.  60e  yd.;  24,250  sq.  yds.  sub- 
grade  27c  yd;2.5  cu.  yds.  "A"  cone;  4900 
ft  ao-in.  gutter;  800  ft.  60-in.  gutter; 
24  COO  sq.  ft.  walk;  5300  ft.  14-in.  curb 
70c  ft.;  16,200  sq.  yds.  1%-in.  Warren- 
ite-bitul.  surface  on  214 -in.  bitum. 
base  $1.70  yd.;  6  cone,  monuments;  200 
ft.  4-in.  vit.  sewer  30c  ft.;  150  cu  .yds. 
sewer  excav  and  backfill  $2  yd. 

SAN  JOSE,  Santa  Clara  Co..  Cal. — San 
Jose  Paving  Co..  San  Carlos  and  Du- 
pont  Sts..  San  Jose,  awarded  cont.  by 
council  to  imp.  Union  St.,  bet.  First  and 
Orchard  Sts.,  involv.  grading;  pave 
with  H4-in.  Warrenite-Bit.  surface  on 
3-in.  bituminous  cone,  base;  hyd.  cem. 
cone  walks,  curbs,  gutters  and  2  storm 
water  inlets;  S-in.  vit.  pipe  drains. 
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LONG  BEACH,  Cal. — Until  9:30  a.  m., 
Oct.  7,  bids  will  be  rec.  by  council  for 
imp.  Broadway  bet.  Daisy  and  Alamitos 
Aves.:  walks,  gut.,  storm  drain,  catch 
basins,  8-in.  cone.  pav.  with  2-in.  asph. 
cone,  surface,  corr.  iron  culv.;  1911  act. 
H.    C.    Waughop.    city    clerk. 

UKL  REY.  Fresno  I  o.,  Cal.— D.l  Itey 
Sanitary  District  was  formed  at  a  re- 
cent election.  Steps  will  be  taken  at 
once  to  call  bond  election  to  finance 
construction   of   a  sewer  system. 

PASADENA,  Cal. — C.  F.  Mathews,  221 
liraly  Bldg.,  Pasadena,  submitted  low 
l)id  at  $17,431  to  pave  Dakota  St.,  bet. 
Lincoln  Ave.  and  Arroyo  Blvd..  involv. 
pav.,  8.5c  sq.  ft.;  walk,  18.5c  sq.  ft.; 
grading,  $1.90  lin.  ft.;  curb,  5Uc  ft.;  gut. 
24.75c   sq.    ft. 

W.  A.  McNally,  517  S.  Broadway. 
Pasadena,  low  at  $78,748  for  under- 
ground conduits,  etc.,  for  improvement 
work  in  Green  St.  bet.  Marengo  and 
Hill   Aves.      E.  A.   Irish  bid   $79,850. 


CIIICO.  Butte  Co..  Cal. — Raymond 
Witt  has  been  appointed  city  engineer 
of  t  hico.  succeeding  Chas.  M.  Ennis 
who  resigned. 

VALLEJO.  Solano  Co..  Cal. — Louis 
Tagnon.  Vallejo,  awarded  contract  by 
■ouncil  to  imp.  Lozier  alley  bet.  Butte 
:ind  Branciforts  Sts..  involv.  200  cu. 
vds.  grading.  $1.85  lin  ft.;  800  lin.  ft. 
curb.  $.30  lin.  ft.;  6400  sq.  ft.  cone, 
pavement.  '$.22  sq.   ft. 

MARY.jVILLE.  Yuba  Co..  Cal.— War- 
ren Construction  Co.,  Bacon  Bldg., 
Oakland,  awarded  cont.  by  council  to 
imp.  portions  of  13th.  12th.  11th  Sts.. 
etc..  involv.  grading.  $.013  sq.  ft.;  2\i- 
in.  base  pavement,  1%-in.  top,  $.185 
sq.  ft.;  3^4 -in.  base,  1^4 -in.  top  pave- 
ment. $.216  sq.  ft.:  cone,  gutter,  $.28 
sq.  ft.;  cone.  curb.  $.60  lin.  ft.;  6-in.  vit. 
sewer.  $.80  lin.  ft.;  corru.  iron  culverts. 
$5  lin.  ft.;  cone,  catchbasins,  $40  ea.; 
cone,  headwalls,  $1.50.  Pavement  will 
be  bituminous  base  with  Warrenite-Bit. 
surface. 


LOS  ANGELES,  Cal.— Geo.  H.  Oswald 
366  E  58th  St..  sub.  low  bid  to  Ed.  Pub. 
Wks.  at  $40,196  to  pave  and  sewer  in 
Fries  Ave.,  bet.  O  and  Anaheim  Sts., 
San  Pedro,  involv.  140,882  sq.  ft.  6-in. 
cone,  pav.;  4225  ft.  curb;  420  sq.  ft. 
reniod.  oil  surface;  1956  sq.  ft.  walk; 
195  sq.  ft.  asph.  pav. 


LOS  ANGELES,  Cal— Griffith  Co.,  L. 
A.  Railway  Bldg..  awarded  cont.  at 
$37,197  by  bd.  pub.  wks.  to  imp.  Boyce 
Ave.,  bet.  Los  Feliz  and  Glendale  Blvds. 

GUADALUPE,  Cal.  —  Manuel  Smith, 
1003  85th  Ave.,  Oakland,  at  $9000  sub- 
mits low  bid  to  city  trustees  to  const, 
sewer  laterals  involv.  6-in.  8-in.  and 
10-in.  pipe.  Burch  and  Beck,  engineers. 
Commercial  Bank  Bldg.,  San  Luis  Obis- 
po. Other  bids  were: 

Chambers  &  de  Golyer $10,995 

W.  J.  Tobin   11,000 

Culjak  &  Beber,  Los  Angeles 12.670 

G.  M.   Wucitich,  Los  Angeles 12,682 

J.  F.  Shcpardson.  Bakersfield. . .  13.670 
GogBO  &  Rados  Co..  Los  Angeles  13.750 
E.   M.    Payne.   San   Luis   Obispo..    14,322 

H.    E.    Adams,   Los   Angeles 14,590 

Oliverra   Cons.   Co.,   Santa  Ana..   14,778 
Carreno   Bonilla   Co.,   Santa   Bar- 
bara         15,660 

D.  J.  &  A.  R.  Milosevitch,  L.  A. .  .  16,000 
Granite  Cons.  Co.,  San  Luis 

Obispo     17,330 

PAS.\DENA.  Cal.— Griffith  Co.,  502 
L.  A.  Ry  Bldg.,  Los  Angeles,  apparent- 
ly low  bidder  at  about  $277,645.39  for 
imp.  Green  St.,  bet.  Marengo  and  Hill 
.\ves..  and  portions  of  other  streets,  in- 
volving grading  at  $30,500  (lump  sum): 
361.670  sq.  ft.  7-in.  cone.  pav..  with 
2-in.  asph.  surface  27c  ft:  14.805  ft. 
curb  60e  ft;  29.988  sq.  ft.  gut.  31c  sq. 
ft.  walk  IS. 6c  ft;  culv.  $16,000  (lump 
sum);  8199  ft.  12-in.  sewer  $2.15  ft; 
7465  ft.  8-in.  sewer  $1.80  ft;  street 
light  at  $55,000  (lump  sum).  Geo.  H. 
Oswald  was  next  low  bidfier  at  about 
$282,240.89. 

RIVERSIDE.  Cal. — Pr>/t.-edings  have 
been  started  for  a  12-m  s.  street  pav- 
ing program,  incl.  Third  St.,  Maine  to 
Pine.  Second  St..  Walnut  to  Pine;  First 
Walnut  to  Pine:  Houghton  Ave.,  bet. 
Fairmount  and  Walnut;  Pine  from  4th 
to  Walnut;  Houghton  bet.  Pine  West 
and  Fairmount  Park;  and  portions  of 
Randall  Rd.,  Redwood  Dr.;  pav.,  walks, 
curbs,  gutter,  sew. 

OAKLAND.  Cal.— Manuel  Smith,  1003 
S5th  Ave..  Oakland,  awarded  cont.  by 
council  to  const,  sewers  in  portions  of 
Fruitvale  Ave.,  etc..  8-in.  sewer,  $2.50 
lin.  ft:  manholes.  $100  ea:  8-in.  lamp- 
holes.  $25  ea;  12-in.  lampholes,  $30 
ea;  drop  connections,  $50  ea;  wye 
branches,   $1.50  ea. 


"MacArthur  For  Piles" 

STKAKiHT   SH.VIT    (OMrRKSSEK    (0\(  UKTi;    ril.K 
PEKESTAL  (OMrUESSEI)  {  0\(  KET.K  PILE 
COMPOSITE  COMPRESSED  COXCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

37:5  MO>AI)\0(  K  Bl  ILJH\(;.  SAX  FRAX(  IS(  0.  (  ALIF. 

PHOXE  SUTTER  354!l 


Auto    Supplies 

at  Cut   Rate 


EVERYTHING    FOR    YOUR  .MACHINE 


Zimmeriin  Bros.  Co. 


Established    l'J07 


j  3190  MISSION  ST. 

I  Junction    Valencia 


24  VAN  NESS  AVENUE 


Phone   Blarket  S926 


Near  Slarket 
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Architects — Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Are  you  satisfied  with  the  bids  you  received  on  that 

last  job? 

Dill  you  have  competition — and  plenty  of  it? 
If  not — wliv  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion iiiterests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  published 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 

If  you  want  competition — if  you  want  independent 
contractors  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  your 
project  to 

IJuilding  & :  t^ngineering  i^ews 
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BUILDING  CONTRACTS 

•i.VIM    KHANCISCO    C:OUlVTY 


SLINK)  and  Over  Reported 


The    following 
loniractt"  in   this 


Owner 
Altvater 
Berzin 
Ames 
Andersen 
)J,uey 
Siocker 
Breyman 
Sutro 
liuhlingcr 
Mills 
lliestel 
Ualliani 
McDonald 
McDonald 
Scott 
Mineral 
McCarthy 
McCarlliy 
Stocl<er 
Johnson 
Johnson 
Nichols 
Durkee 
Burridge 
Johnson 
Johnson 
Schweitzer 
Pig'n    WhisI 
Pig'n     Whis 
Arnott 
Onorato 
Calzia 
AuMtin 
Hanch 
Devoio 
Scully 
Casey 
Marks 
St.   bukp's 
Campbell 
Minutoli 
Hoelschir 
Mineral 
Wolfgram 
Moore 
Same 
Ocean 
Beask 
City 


Index    for    the 


4076 
4077 
4078 
•\u;-J 
4080 
4081 
4082 
4083 
4084 
4085 
4086 
4087 
4088 
408!) 
40!»0 
4091 
40lia 
4  09  3 
4004 
4095 
4096 
4  097 
4(198 
4099 
4100 
4101 
4102 
4103 
4104 
4105 
4106 
4107 
4108 
4109 
4110 
4111 
4112 
4113 
4114 
4115 
4116 
4117 
4118 
4119 
4120 
4121 
4122 
4123 


Contractor 

Meyer 

Owner 

Gough 

Owner 

Baliersby 

Mitchell 

Mangels 

Arnott 

Holt 

Owner 

Owner 

Hargrave 

llamill 

Hamill 

Bind 

p'ederal 

Owner 

Owner 

Mitchell 

Owner 

Owner 

Bindgren 

llodR.-s 


iry 


C)wner 

Owner 

I'rout 

Emanuel 

Betlich 

Owner 

Hardy 

Simplex 

Arnott 

Jensen 

MacDonald 

Hanna 

Botman 

Meinberger 

Slockhohn 

Varney 

Owner 

Cahill 

Federal 

Johnson 

Malloch 

Same 

Brymnen 

Owner 

Grace 


Ami. 

18000 
1000 
5789 
4000 
4600 
4675 
6466 

62400 

12000 
1500 
4000 
3900 
6000 
600O 
5500 
1000 
3500 
3500 
4675 
3000 
3000 
4400 
2677 
8000 
5000 
5000 

16736 
6699 
3600 

16000 

10000 
3000 
3000 
152000 
2000 
4000 
3850 

13000 

12Rn45 

8000 

9000 

1501)0 
1000 
3000 
1000 
1000 
2800 
5000 
2000 


4124 
4125 
4126 
4127 
4128 
4129 
4130 
4131 
4132 
4133 
4134 
4135 
4136 
4137 
4138 
4139 
4140 
4141 
4142 
4  143 
4144 
4145 
4146 
4147 
4148 
4149 
4150 
4151 
4152 
4153 
4154 
4155 
4156 
4157 
4158 
4159 
4160 
4161 
4162 


Bang 

Herbst 

La    Societe 

Ying   Mee 

Bloomlngdale 

Corrlno 

Held 

Monson 

Meyer 

Carlson 

Hill 

Richards 

Phillips 

Mahan 

Meyer 

AUred 

Kaehler 

Rodoni 

Jansen 

Hills 

Hagemann 

Higgins 

Hawkins 

Doyle 

Brennel 

Keiff 


Western 
Allen 
Buhlinger 
Thomas 


Owner 

Siegrist 

Cyclops 

Peterson 

Ray 

Rednall 

Meyer. 

Owner 

Owner 

Owner 

Davis 

Duval 

Owner 

Parker 

Gilmour 

Owner 

Owner 

Buschke 

I'earson 

Walkerl 

Malloch 

Pearson 

Owner 

Ferroni 

Saari, 

Hanson 

Owner 

Owner 

owner 

Milton 

Owner 

Owner 

Owner 

Owner 

J<iries 

Owner 

Meyer 

Holt 

Hodges 


4900 
2000 
4469 
69550 
2000 
1800 
3000 
8000 
3000 

38000 

12000 
2000 
1500 

12000 
7000 

30000 
1000 
5000 
1000 
000000 
5000 
1000 
3000 
5800 
3100 
3950 
8000 
4000 
4000 
5900 
3000 
1800 
7000 
4000 

16000 

99000 
6100 

12134 
2677 


.MlCltRY-GO-ROUNU 

(4077)  WKST  END  SBOAT  BBVD. 
Construct  merry-go-round. 

Owner — F.    H.    Ames. 

Architect — None. 

Contractor — Alfred  S.  Gough,  10  Wash- 
burn   St.,    San    Francisco.  $5789 


ItF.SIDI 

:Nt  E 

(4078) 

K 

THlllTllOTH 

A%  10 

210     N 

Irv 

ng 

Two-story 

and 

b 

isement 

residence. 

Owner- 

-A. 

T.  Andersen, 

101;> 

Pierce  St., 

San 

Francisco. 

Architect— 

-None. 

$4000 

KKSl  PENCE  ,  ,      ^ 

IJBK  17  I>OT  11,  St.  Francis  Wood. 
Two-story  and  basement  frame 
residence. 

Owner — Mrs.  A.  E.  Penfield,  %  Contrac- 
tor. 

Architect-  Thos.  K.  Bring,  603  1st  Natl. 
Bank  Bldg.,  San  Francsico. 

<  ontraclor — Meyer  Bros.  ,1  Montgom- 
ery St,,  San  Francsico.  $10,000 
NOTE: — Recorded    contract     reported 

Sept.   24,    1924,  No.  4055. 


RESIDIONCE 

(4075)  LOT  2  BLK  11.  St.  Francis 
Wood.  Two-story  and  basement 
•    frame  residence. 

Owner — W.  F.  Altvater,  %  Contractor. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery St.,  San  Francisco.  $18,000 


BtTlLDlNi: 

(4079)  S       TWIO.VTV-SIOCOND    50    W 

Florida.      All    «ork   for  building. 
Owner — Matthew    A.    and    Mary    Agnes 

Daley.    1336   Shotwell  St.,   S.  F. 
.\rchitect — None. 
Contractor — Geo.      M.    Battersby,      2976 

Mission  St.,  San  Francisco. 
Filed  Sept.  25,  '24.     Dated  Sept.  6,  '24. 

Building   enclosed    $1150 

Rough    mortar    on 1150 

Completed     1150 

Usual    35    days    1150 

TOTAL  COST,  $4600 
Bond.  $4600.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  90  days.  Forfeit, 
$1.50.     Plans  and  sneciflcations  filed. 


DWELLING 

(4076)  N  DONNER  225  E  Quint.  One- 
story   and   basement   frame   dwlg. 

Owner — Harry  Berbin,  1150  Brussels 
St.,   San    Francisco. 

Architect— None.  $1000 


Bl'ILDING 

(4080)  S  HENRY  415  W  Castro  — 
54-0%  NW  28-614  .V  42-3%  E  26. 
All  work  for  one-story  and  base- 
ment frame  building. 

Owner — Joseph   P.   Stocker  Jr. 

Architect — None. 

Contractor — Thomas  F.  Mitchell  &  Son, 
1370    Utah    St..    San    Francisco. 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(FIRE 

SURETY  BONDS 
( CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 


Saiuriluy,   October   4, 
KU.-.l  Sfiil.   25. 


BUILDING    AND    ENGINEERING    NEWS 


!4.      Dalcil  Si-pt.   'H,   '2*. 

Miini.-    U|>    $1168.75 

IJk.wh    rciiitiHl     1168.75 

KhiiKh.'cl     1168.75 

LTsuiil     33.'i    .la.vh 1168.76 

TOTAL  COST,  »4675.0U 
•  nil.  noni-.  Limit,  100  days.  Forfeit, 
l>laii.-<   and   spei'ltitU-atimis   Hied. 


non 


DWKM.INU 

Hi>8l)      MIT    n,    HLK.    3078   .St.    Francis 

VVii.d    Kxt.-n.-iiiin    .No.    2.      .All    wurk 

for    2-.st<iry    aiul      t»HSfni»-ni    frame 

dwelling    and   eara^c. 

Owner — ICuKene  A.  and   lltlin  M.  Brey- 

inaii.    7.'>    ralm.    S.    F. 
.Vichileci-  -Ma.su-n     iV     llurd.     :!78     Post 

.St..   S.    F. 
<  on  tractor — Mangels     Lros.,     4  79:i    Mis- 
sion   St.,   S.   F. 
Filed  Sept.   23.   11)24.  Dated  Sept.  22,  '24. 

Frame    up    $1616.55 

Urown  coated    1616.55 

Completed  and   accepted    ....    1616.55 

Usual    3r>   davs    1616.55 

TOTAL  COST,  $6466.20 
Hond,  $3233.10.  Sureties,  Theresa 
liumma  and  John  A.  F.  Steinke.  For- 
feit. $.i.uu  per  day.  Limit,  90  days. 
I'lans    and    siiecitications    filed. 


UWKLLl.NGS 

(4IIS2)  W  FOJ{TY-EIGIlTH  AVE.  200 
and  3(10  S  Lincoln  Way.  S  100  x  W 
120:  K  La  I'laya  Ave.  200  and  300 
H  Lincoln  Way.  S  100  x  E  120.  All 
work  for  sixteen  1-story  frame 
dwellings. 

own.-r— Adolph  (!.  Sutro,  1199  Stan- 
yan,    S.    F. 

.Xrehitect — None. 

Ci.ntraetor  —  Jas.    .\rnott    &    Son,    235 


Jranville    W  ; 


s. 


Filed  Sept.  2.';,   1924.  Dated  Sept.  23,  '24 

Frames     completed     $13,376 

Brown    coated     13,376 

Completed  and  accepted    13,376 

Isual    35    days     13,378 

TOTAL  COST,  $62,400 
I'.ond,  sureties,  forfeit,  none.  Limit,  130 
days.      Plans   and   snecittcations    filed. 


FL.\TS 

(4083)      W    GOUGH    65    S 

story    frame    flats. 
Owner — Wm.     F.     BuhTin 


.Architect — .1. 

ington  St., 
I'onlractor — O 

San  Franc 


Francisco.    2- 

er,     176     27th 

Porporato,    619    Wash- 
F. 

;.    Holt.    3877    26th    St., 
o.  $12,000 


DWELLING 

(4084)     W  TENTH  AVE.  250  N  Pacheco 

1-story   frame   dwelling. 
Owner — William    Mills,    1927    10th    Ave.. 

•San    Francisco.  $1500 


nWELLl.VG 

(4(185)       N     PACIFIC    70    E    Jones.       1- 

slor^     frame    dwelling. 
Owner — John    Diestel,    248    Russ    Bldg., 

San   1-  rancisco. 
.Architect — None. 
Contract. .r    —    Diestel    &     Vaznell.    248 

Russ    Bldg.,    S   .F.  $4000 


FRAME    BLDG. 

(4086)         .".'    FRANCE    400    W    Mission 

1-sti.ry    frame. 
Owner — -\.  Balliani,  318-B  Lombard  St., 

San  Francisco. 
Architec; — None. 
Contractor — E.    J.    Hargrave,    1106    La- 

guna    -Vve.,    Burlingame,    Cal.    $3900 


FLATS 

(4087)       N    GEARY    107-6    W    34TH    ST. 

2-story  frame  flats. 
Owner — William   McDonald,   6140   Geary 


Architect — None. 
Contractor    —    Thomas 
Geary   St.,   S.   F. 


(nio 

$6000 


FL.VTS 

(4088)      .\"   GEARY    82-6    \\ 

34TH    AVE. 

2-sti.ry    frame    flats. 

Owner    —    William       McD. 

nald,       6140 

Geary    St.,    S.    F. 

Architect— None. 

Contractor — Thomas  Hamil 

6140  Geary 

St.,    S.    F. 

$6000 

DWELLING 

(4089)         W    PLYMOUTH    .WE.    N    San 

Ramon.       1-storv    frame    dwelling. 
Owner — T.    W.    Scott,    36   McAllister    St.. 

San    Francisco. 
Architect — N.   R.   Coulter.  Maskey  Bldg. 

San   Francisco. 
Contractor — Chas.    Lind.    3329    22nd    St., 

San  Francisco.  $5500 


MARQUEE 

(4090)       1130    MAKKE'l 

Owner — Mineral  Cafe. 

San  Francisco. 
Architect — None. 
Contractor — Federal  Electr 


ST.      Martiuee. 
3(1   Market    St.. 


$10(10 


DWELLING 

(4091)      W    Fl'N.STON   AVE.   75   N   Kirk- 
ham.      l-stt>r.\-    frame   dwlg. 
Owner — John    E.    McCarthy,    1479    12tb 


Ave 


S.    F. 


Ar 


chitect — Non 

ntractor — Jo 

12th    Ave.. 

.l.VG 


R.    F. 


$:i5oo 


DWKL 

(4092)  W  FUNSTON  AVE.  50  N  Kirk- 
ham.      1-story  frame  dwelling. 

Owner — ^John  E.  McCarthv,  1479  12lh 
Ave..    S.    F. 

Architect — None. 

Contractor — John  E.  McCarthy.  1479 
12th   Ave.,   S.   F.  '       $3500 


1- 


FRAME   BLDG. 

(4093)       S    HENRY    415 

story  frame. 
Owner  —  Jos.     P.     Stocl. 

near  Castro.  S.  F. 
Architect — None. 
Contractor — Thomas  F.  Mitchell  &  Son 

1370  Utah  St.,  S.  F.  $467.'; 


Castro. 
Henry 


FR.\ME    BLDG. 

(4094)       E    MADRID    125    .<?   France.    1- 

slory    frame. 
Owner — Thomas    Johnson.     561     Clipper 

$3000 


FRAME    BLDG. 

(4095)      E   MADRID   100   S   FRANCE.    1- 

stor.v   frame. 
Owner — Thomas    Johnson.     561    Clipper 

San    Francisco. 
Architect — None. 


$3000 

FH.AME    BLDG. 

(4096)      W  GAMBIER  155  S  Silver  Ave. 

1-story  frame. 
Owner — Mrs.    Leland    H.    Nichols. 
Architect — None. 
Contractor — Lindgren     Const.     Co.,     271 

Winchester    St..    near    Dalv    City. 

$4400 


LIGHT    MFG. 

(4097)      NE  CLEMENTINA  150   SW   8th. 

1-story  frame  light  mfg. 
Owner — Durkee    Thomas    Co.,    1228   Fol- 

som  St..  S.  F. 
Architect — None. 
Contractor— S.   C.   Hodges,   1327  Laguna 

St.,   S.   F.  $2677 


NE 


DW'ELLING 

(4098)       SE     MERCED    AVE.       220 

Garcia  Ave.     2-story  frame  dwU. 
Owner — B.  W.  Burridge.  1215  27th  Ave., 

San  Francisco. 
.Architect — None. 
Contractor — Fred  K.   Perrv. 


$8000 

FR.AME    BLDG. 

(4099)  E  THIRTY-FOURTH  AVE.   150 
N  Anza.      l-storv  frame. 

Owner — J.   Harold   Johnson.    315   Hearst 

Bldg.,    S.   F. 
Plans    by    owner  $5000 

DWELLING 

(4100)  E   THIRTY-FOURTH  AVE.    125 
N   Anza.      1 -story   frame   dwlg. 

Owner — J.    Harold  Johnson,    315   Hearst 

Bldg.,    S.    F. 
Plans    by   owner.  $5000 


DWELLING 

(4101)  N  GREEN  85-6  E  TAYLOR.  E 
34-6  —  137-6  W  27  S  12-6  W  7-6 
S  125.  All  work  except  pa'nting, 
wall  paper,  shades,  light  fixtures, 
wall  beds,  heating,  for  2-story  and 
basement    double     dwelling. 

Owner — Jewel    Schweitzer. 

.Architect— Chas.  F.  Strothoff.  2274   15lh 

St.,   San   Francisco, 
("ontractor — J.  Prout,   515  Magellan  St., 

San   Francisco. 
Filed  Sept.   26,   '24.     Dated  Sept.   23.   '24. 
Frame    up    and    roof   sheathing 

on     $4184 

Brown    coated    4184 

Completed    and   accepted    4184 

Usual    35    days     4184 

TOTAL  COST,  $16,736 
Bond.  $8368.  Sureties.  F.  H.  Martell  & 
(Jeo.  H.  Jovick.  Forfeit,  none.  Limit, 
90  days.     Plans  and  siDecifications  filed. 

CABINET  WORK,   ETC. 

(4102)  621  MARKET  ST.  All  work 
cabinet,  carpenter,  wood  finishing 
work,   in   store. 


2» 

Co.,   31    Pow- 
l)s,    1  10  Suiter 


owner — Pig  and    Whistli 

ell  St.,  S.   F. 
Architect  — Alfred   II.  Jac^ 

St.,    S.    F. 
Contractor — L.    and    K.    Emanuel,    Inc., 

2665  Jones  St.,  .S.   F. 
Filed  Sept.   26.  '24.      Dated  Sept.  25,  '24. 
Completed   and    accepted    ....$5024.25 

Usual     35     days      1674.75 

TOTAL  COST,  $6699 
Bond,  $6699.  Sureties,  Grover  Mag- 
nin.  Forfeit,  limit,  none.  Plans  and 
specifications    filed. 


14103)      PLUMBING,   GAS  AND   STEAM 

fitting  work  on  above. 
Contractor— Antone     Lettich,     365     Fell 

St.,    S.    F. 
Filed    Sept.    26,   '24.    Dated   Sept.    24,    '24. 

Completed    and    accepted    $2700 

Usual    35    days    after    900 

TOTAL  COST,  $3600 
Bond,  $1800.  Sureties,  Standard  Ac- 
cident Ins.  <::o.  Forfeit,  limit,  none. 
Plans  and  specifications  fila<J. 


AP.ARTMENTS 

W  DOLORES  167-6  N  17th.  Three- 
story  and  basement  frame  (6) 
apartments. 

Owner  —  A.  C.  and  G.  M.  Hutchinson, 
3242   22nd  St..  San  Francisco. 

.Architect — W.  C.  Mahoney,  159  Sutter 
St.,  San  Francisco. 

Contractor — Maher  &  Rawls,  Mills 
Bldg..    S.    F.  $16,000 


DWELLINGS 

W  FORTY-EIGHTH  AVE  200,  225.  250 
and  275  S  Lincoln  Way.  Four  one- 
story  and  basement  frame  dwell- 
ings. 

Owner — Adulph  Sulro,  1199  Stanyan  St. 
San   Francjsco. 

.\rohitect — W.  C.  Falch,  Hearst  Bldg., 
San   Francisco. 

Contractor — James    Arnott    &    Son.    235 

Granville  Way,  S.  F.  $3950  each 

NOTE: — Recorded    contract     reporteil 

Sept.  26,   1924,  No.  4082. 


DWELLINGS 

(4104)      E  BRIGHTON  100,   125,  150  and 

175    N    Lake.      Four    one-story    and 

basement  frame  dwellings. 
Owner — Tames  A.  Arnott,   235  Granville 

Way,   San   Francisco. 
Architect — None, 
Contractor — James   Arnott   &    Sons,    235 

Granville  Way,  San  Francisco. 

$4000    each 


MARKET 

(4105)  S  GEARY  80  W  Twentieth  Ave. 
One-stoiy  and  mezzanine  floor  con- 
crete  market. 

Owner — Vincent  Onorato,  1732  Balboa 
St..  S:^n  Francisco. 

.Architect — A.  M.  Hardy,  518  24th  Ave., 
San  Francisco. 

Contractor — A.  M.  Hardy,  518  24th  Avt., 
San    Francisco.  $10,000 


DWELLING 

(4106)      S    BOSWORTH     50    W     Cuvier. 

One-story      and      basement      frame 

dwelling. 
Owner — Frank    Calzia,    86    Mohawk    St., 

San  Francisco. 
.Architect — R.    R.    Irvine,    739    New    Call 

Bldg.,    San    Francisco. 
(?ontraetor — Simplex    Unit    Constr.    Co., 

106    11th    St.,    S.    F.  $3000 


DAVELLING 

(4107)      N  STAPLES  125  W  Edna.  One- 

stor.v  and   basement  frame  dwlg. 
Owner — M.  A.  Austin,  316  Bush  St.,  San 

Francisco. 
.Architect — None. 
i/ontraclor^-James    Arnott    cfc    Son.    235 

Granville   Way,   S.   F.  $3000 


AP.ARTMENTS 

(4108)  NE  JONES  AND  MAGGIE 
Alley.  Six-story  an(i  basement 
steel  frame  and  brick  (53)  apart- 
ments. 

Owner — .A.  Hanch,  Room  711.  110  Sut- 
ter .St.,  San  Francisco. 

Architect — Albert  W.  Burgren,  110 
Sutter   St..   San   Francisco. 

Contractor — G  P.  AA'.  Jensen.  180  Jes- 
sie  St..    San   Francisco.  $152,080 


GARAGE 

(4109)      NW       COLUMBUS      AA^E      AND 

AVashington.        Construct      concrete 

ramp  from     1st  floor     to  basement 

(public   garage). 
Ownei — R.    Devoio,    Drexler   Bldg.,    San 

Francisco. 


30 
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Mchiuct Air.    I'.    Fisher.    Nevada    Uk. 

BIdg..   San   Francisco, 
c.ntractoi— MacDonald      &      ^^^^"iJJ'\ 

M.-ntgnmcry   St.,   S.   F.  ii<*'<" 

!?110)'''n\v      VIKNNA      2(J0    E    Franco. 

One-stoi-y      and      basement      frame 

dwelling. 
Owner — Ed.  Scully.  6:!7  Vienna  &t..  San 

Francisco. 
Architect — None.  „  „,     ,        c, 

Contractor— Frank  Hanna,  G  Gladys  ^t 

San  Francisco.  540n« 

(4111)      NE    BRYANT    AND    (HESLEV. 

All   work   for  building. 
Owner— Thos.    H.    Casey.    Margaret    A. 
Kean  and  Mary  E.  Healy,  9i3  Guer- 
rero St..  San  Francisco. 
Architect— P.     Righetti,     12    Geary    St., 

San  Francisco. 
Contractor— J.  Botman,  275  Nevada  St.. 

San    Francisco.  . 

Filed  Sept.  27.  ■24.     Dated  Sept.  16,    24. 
Grading  and     foundations     com- 

pleted    *   '"" 

Brick    work    completed 90? 

Completed  and  accepted lOoO 

Usual    35    days lOO" 

TOTAL  COST.  13851) 
liond.  none.  Limit,  60  days.  Forfeit, 
plans  and  specifications,  none. 


FLAT    BLDG.  ,,^    .,      ^. 

(4112)      W    NINETEENTH      AVE    oi      S 

Judali    S    25xW    95.      All    work    for 

two-st«ry    and    garage     frame    Hat 

building.  ,   . 

Owner— Harry   A.   Marks,   990   Valencia 

St.,  San  Francisco. 
.Architect — None.  . 

(Contractor — H.   S.  Meinberger,   6d3   l.<th 

Ave.,   San   Francisco. 
Filed  Sept.   27,   '24.      Dated  Sept.   23.  •24 

Rough    frame    up *?„?„ 

Brown    coated    3230 

Completed  and  accepted   3ZoO 

Usual    35    days V,  „  „^X 

TOTAL  COST,  J13,000 
Bond,  $5000.  Sureties,  Caroline  L.  Smith 
and  Val  Meinberger.  Limit,  110  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


r.nt 


ner    —    August    Wolfgram,    271    2f.th 

Ave.    San   Francisco, 
hitect — L.  E.  Peyser,  2447  26th  Ave.. 

San    Frarici.sco.  ,.„„ 

— Edwadr    A.    .lohnsoii.     1229 

Ulloa  St..  S.   F.  53rtnn 

.VLTERATIONS  ,       .   , 

(4119)  S  LINCOLN  WAY  75  1-.  4(lll 
Ave.  Concrete  foundation;  cernent 
floor,    underpinning    for    dwelling. 

Owner— R.   H.   Moore,   Cv    Contractor. 

Architect — None. 

1  ontractor— J.  S.  Malloch.  180  Jessie 
St.,   San    Francisco.  fioiiii 


(4113)  BLK  BDED  BY'  ARMY,  VAL- 
encia.  Duncan  and  San  Jose  Ave. 
All  work  for  alterations  and  addi- 
tions to  hospital  and  nurses'  home. 

Owner — St.  Lukes  Hospital,  Premises. 

Architect — Leweis  P.  Hobart,  Crocker 
Bldg.,  San  Francsico. 

Contractor — Chas.  Stockholm  &  Sons, 
ilonadnock  Bldg.,   S.  F. 

Filed  Sept.  27,  '24.     Dated  Sept.  3,    24_. 

On    1st   of   each   month io% 

usual  35  days.^^;^.^^..^^.g.,^.y^2j---. 

Bond,  none.  Limit.  120  days  after  July 
17.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 

APARTMENTS  .      , 

(4114)      E    DEARBORN    100    S    17th    St. 

Two-story  and  basement  frame  (4) 

apartments. 
Owner — Geo.  Campbell.  _ 

Architect — Chas.  F.  Strothoff,  22i4  loth 

St.,    San    Francisoc. 
Contractor  —  F.   W.   Varney,    860   Bush 

St.,  San  Francisco.  $8000 


ALTERATIONS  .,     ..  . 

(4120)  S  LINXOLN  WAY  100  1.  4.th 
Ave.  Concrete  foundation:  cement 
floor;    underpinning    for   dw-illing. 

Owner— R.   H.   Moore.   V<    Contractor. 

Architect — None.  „,     , 

I  ontractor— J.  S.  Malloch,  180  Jess'e 
St.,   San   Francisco.  ♦lOim 


(4115)      S    CHESTNUT    61    SE    Webster. 
Two-story   and     basement     frame 

(2)    flats. 
Owner — Salvatore    and    Luisa    Minutoli. 

3226  Laguna   St.,  San   Francsico. 
Architect — A.    R.   Ambrosini,    1105   Bush 

St..   San   Francisco.  $9000 


,'>WELLING  „  ,^    , 

(4121)      S  KIRKHAM  82%    E   12th  Ave. 

One-story      and    basement      frame 

dwelling.  „         _ 

Owner— Ocean   Ave.    Realty   Co.,   Ocean 

Ave.,   San   Francisco. 
Architect — None. 
.  ontractor— John   Brymnen,    1280    Page 

St.,  San  Francisco.  »-»uu 

DWELLING  „                        , 

,41>2)      S    ANZA    82-6  E    Forty-second 

Ave.        Two-story  and      basement 

frame   dwelling, 
owner— Gordon   Leask,    434    Duncan   ht., 

San    Francisco. 

.\rchitect— None.  »-jOOO 


ALTERATIONS 

((4123)  NO.  733  JLARKET.  Ch: 
2nd  story  double  hung  window 
Giesey  Patent  windows;  r< 
plastering;  painting;  plumbing 
pairs;  refinish  flooring. 

Owner — City  Investment  Co.,  Unitec 
&  Trust  Co.   Bldg.,  S.  F. 

Architect — None.  .     „ 

Contractor  —  Grace  &  Bernieri, 
Market  St.,   S.   F. 


(4116)  W  FIFTH  25  S  Shipley.  Two- 
story  and   annex  Class  C  ga'-age. 

Owner — William  and  Arthur  Hoelscher, 
26   Montgomery  St..   S.   F. 

Architect — Arthur  S.  Bugbee.  26  Mont- 
gomery St.,  San  Francisco. 

Contractor — Cahill  Bros.,  Sharon  Bldg., 
San    Francisco.  $15,000 


Saturday,   October   4,    1924 


Filed    Sept.    29.   '24.    Dated   Sept.    26,     24 

Steel   frame   up    »l3.9Uii 

Roof   completed    and    tire    walls 

poured     12.850 

Brown    coaled    12-S|0 

t^ompleted    !"'i  o? 

usual  35  days  •,j;^;r-,L  i  OST.$69;55« 
Bond,  $5  4,775.  Sureties.  American 
Surety  Co.  Forfeit,  none.  Limit,  140 
days.     Plans  and  specifications   filed. 

r4'i28T^17n°BUSH     STREET.     Plaster 

exterior    of    apartments.  .     „  „ 

Owner— Josie    Bloomingdale    and    Mrs. 

Hattie    Kline,    1717    Bush    St.,    San 

Francisco. 
.\rchitect — None. 
Contractor— H.   B.   Ray,    636   Rivera   St 

San  Francisco.  iiuvu 

iVm'')''m?''lRODERICK  STREET. 
Cement  plaster  front;  terrazzo 
•iteps;  remodel  for  basement  ga- 
rage; oak  flooring;  painting;  etc. 
for  flats.  „     J     ■   1 

Owner— Joe  Corrino,  2941  Broderick 
St.,    San    Francisco. 

Architect — None.         „    ^      ,,     „-„„    .^ii 

Contractor— W.  W..  Rednall,  2=00  Fil- 
bert St.,  S.  F.  i^'"" 


200U 


umi'^^E    AVILA   207-6    S   Copra   Way. 

1-storv  and   basement  frame  dwlg. 
Owner— Lang  Realty  Co.,  Chestnut  and 

S-teiner  Sts.,  S.  F. 
Plans    by   Owners.  J^J^O 

uYflj^  S^USS^ION  250  E  16TH.  Change 
front;  new  show   windows  and  ho- 

Owner Herb'st  Bros.,   1525   Mission   St., 

San   Francisco. 

Architect — None.  . 

(ontractor— F.  R.  Siegrist  Co.,  604  Wil- 
liams Bldg.,   S.   F.  *2000 


MARQUISE 

(4117)XO.  1130  MARKET.  Erect  mar- 
quise. 

Owner — Mineral   Cafe,  Premises. 

Architect — None. 

Contractor — Federal  Elec.  Co.,  91  -New 
Montgomery   St.,   S.   F.  flOOO 

.\LTERATIOXS 


((4118)  W  TWENTY-SIXTH  AVE  150 
X  California.  Alterations  and  ad- 
ditions for  two-story  and  basement 
frame    (2)    flats. 


TlTsft)'  E  THIRTY-FOURTH  A\'T:.  73 
X  Irving.  1-story  and  basement 
frame  dwelling. 

Owner- Jacob  Held,  care  contractor. 

Architect— -None.  .„„^ 

Contractor— Meyer  Bros..  1  Montgom- 
ery St.,  S.  F.  »3000 

V4m)''''w°llGHTH  AVE.  31  &  60  X 
Moraga.  Two  1-story  and  basement 
frame  dwellings. 

Owner— F.  Monson.  23d0  Filbert  St., 
San  Francisco.  .,„„„  ^ 

Architect- Xone.  J4000   each 


X^GREEX  85-6  E  Taylor.  Two-story 
and  basement  frame  (2)  flats. 

Owner — Jewel    Schweitzer. 

Architect- Chas.  F.  Strothoff,  22(4  iDth 
St.,  San  Francisco. 

Contractor— J.      Prout,      olo      »'\Bellan 

/»ve.,    San    Francisco.  »12.000 

NOTE- — Recorded    contract     reported 

Se'pt.    27,   1924,  No.   4101. 

REFRIGERATIXG   PLAXT 
r41*6)      XE    AXZA   AND    SIXTH    AVE., 
"x  600  X  E  240.     All  work  for  auto- 
matically   controlled    refrigerating 
plant  in  kitchen  pavilion  of  French 
Hospital.  ■        J     T3    „ 

Owner — La   Societe  Francaise   de   Birn- 

faisance   Mutuelle,   Premises. 
Architect— Albert    J.    Fabre    anci    E.    H. 

Hildebrand,   110  Sutter  St.,  S.  F. 
Contractor— Cyclops     Iron    Works,     Si< 
Folsom   St.,   S.   F. 

Filed  Sept.  29,  '24.  Dated. . 

Completed    and   accepted    *, ?,- 

usual  35  days  -^^TAL  COST,  $1469 
Bond,  sureties,  none.  Forfeit,  $10.00 
per  day.  Limit,  60  days.  Plans  and 
specifications  filed. 

THEATRE 

(4127)      X  JACKSOX   107-11   W   Kearny 

X  137-6  W  61-10  S  137-6  E  61-10%. 

All  work  for  class  A  theatre  bldg. 
Owner — Ying  Mee   Lun    Hop   Theatrical 

Co.,  801  Grant  Ave.,  S.  F. 
Architect— X.   W.   Mohr,    320    California 

Contractor — H.    L.    Peterson,    35    Mont- 
gomery St.,   S  .F. 


DWELLIXG  ,^        ^  , 

(4132)      E    AVILLA    25    S   Alhambra.    1- 

«tory  and  basement  frame  dwelling 
Owner— Meyer  Bros.,  1  Montgomery  St.. 

San  Francisco. 
Architect— Xonfc.  ♦»''00 


APARTMENTS 

(4133)  S  O'FARRELL  162-b  w  Lai - 
kin  4-story  and  basement  rein- 
forced concrete    (23)    apartments. 

Owner — O.    E.    Carlson.    1^0    Jessie    St., 

San  Francisco. 
Architect— Xone.  $38.00n 

APARTMEXTS  .  ^.^  „^„ 

(4134)  SW  GUERRERO  AND  FIF- 
teenth  Streets.  3-story  and  base- 
ment frame    (9)   apartments 

Owner— Mrs.  D.  S.  Hill,  2431  Folsom  St 

San   Francisco. 
Architect   —   J.    C.    HIadik,   Monadnock 

Bldg.,  San  Francisco. 
Contractor— J.    H.    Davis,    2431    Folsom 

St.,   San  FVancisco.  $iJ,u.ii) 

ALTERATIONS  ETC.  ,      , 

(4135)  962  CLAYTOX  ST.  General  al- 
terations and  repairs  for  residence. 

Owner— R.  D.  Richards,  962  Clayton  St. 

San  Francisco. 
Architect— Xone.  ,    „    „         oic 

Contractor  —  Oliver  Duval  &  Son,  216 

Dalziel   Bldg.,   Oakland.  $2000 


mW^l"°ciLIFORXIA  &  DRUMM 
Sts.  Construct  3  entrances  for  ga- 
rage; construct  runway  for  base- 
ment. ...      ._ 

Owner R    F.  Phillips,   care   architects. 

Architect  —  O'Brien  Bros.,  Inc.,  315 
Montgomery  St.,  S.  P.  $1500 

FLAT  BLDGS.  ^  „„^^    . 

(4137)      S  AXZA  48  &  81-6  W  28th  Ave. 

Two    2-story    and    basement   frame 

flats   (2  flats  in  each  building) 
Owner— Alma  Mahan.      ^    ,,  ^     .        ,,. 
\rchitect   —    Roller    and   Meherin,    117 

Front  St.,  S.  F.  ^ 

Contractor— C.    F.    Parker,    2ol   Kearny 

St.,  San  Francisco.  $6000  each 


APARTMEXTS 

(4138)      N    GROVE    110    E    Octavia.    2- 

story     and     basement     frame      (4) 

apartments. 


I 

J 


Saturday,    OctoljiT    4.    1921 
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San 


OwiuT — Wm.  Meyer,  472  Grove 

Francisco. 
I'lans  by  owner. 
Conlrartor    —    Geo.     U.    Gilniour,     1953 

Howard   St„   S.    F.  »7000 


(•..ni|)l<-ted    and    arceplod     l.'.Od 

rsual    35    days    17no 

TOTAL  COST,  J."i8no 
i;..iul,  $30nii.  KuriMir.-i,  A.  liiriiardini 
ami  V.  Kran<'<'Sfhl.  Korfeit.  none.  Limit 
nil  days,     rians  and  sporitlcallon.s  llliil. 


UWliLLINGS 

(U3!t)  SK  LUNADO  AVE.  &  HOLLO- 
way  Ave.:  K  I^unado  100  200  300  N 
Holloway:  NE  Lunado  and  Estero 
Aves.  5  2-story  &  basement  frame 
dwellings. 

Owner— C.  S.  AUred,  IJlt  Liberty  St.. 
San  Francisco.  $6000  each 


WALL 

(1140)      1476    NINKTEKNTH    AVENUE, 
ronstrui't   concrete    retaining   wall. 
Owner — Mrs.   Kachler,   premises. 
Architect— None.  $1000 


<  lass:-  c  hlpg. 

(4141)      S    HOWARD    lS7-(i 

10    Twelfth. 

I-.'lorv    and    nipzznninc 

n.M.r    class 

(■     reinforced     concrete 

industrial 

lilant. 

ov.ner  —   Rodoni-Hecker   C 

).,    6(14    Mis- 

slon    St..    S.    F. 

Architect — Nonee. 

<  cintractor    —    Bu.scliki'    X: 

lln.wn,    604 

Mission  St.,  S.  F. 

?5'.'00 

FKAME    lil.DG. 

(1148)      RE   HENNINGTO.V  AND    IIIGH- 
land    Aves.      All    work    for    1-story 
frame   lildg. 
Owner — \V.   Brennel  and  Ida  Brcnnel. 
Architect — None. 
(  onlractor — Samuel    Saari,    200    Fclton 

St.,  S.  F. 
Filed   Sept.   30.  '24.   Dated   Sept.   22,   '24. 

Uough    framework    done     $1000 

2nd    coat    plaster    on     lO.'iii 

Completed     1050 

TOTAL  COST.  $3100 
Bond,  sureties,  forfeit,  none.  Limit,  fin 
days.  Plans  and  suecifications  not  filed. 


DWELLING 

(41411)       SW    I'ALOU    2T."i    NW    Lane    i 

1 -story    frame    dwelling. 
Owner — John   and   Lena   Heiff,    1543    1' 

lou   Ave..   S.    F. 
.\rchitect — None. 
Contractor — Samuel     II.     llansi-n,     4'.i 

Third    St.,    S.    F.  $".'J 


ALTERATIONS 

(1142)  848  rOTUEUO  AVE.  Uaisc 
dwelling;  construct  concrete  foun- 
dation:   erect    stairs. 

Owner — Mr.  .lansen,  848  I'otrero  Ave., 
San    Franei.'ico. 

.\nhilect — None. 

Contractor —I'earsoM  *  .hiliiisoii,  2n3I 
Bryant  St.,  S.  F.  $1000 


FL.\TS 

(4150)        W     TWENTIETH 

Cabrillo.       2-story     am 

frame    2    flats. 
t)wner — Christensen  Bros.. 

San  Francisco. 
I'lans   by   Owner. 


no 


'.'.■.XBEHOUSE 

(1I4:0      N    H.^RRISON    BET.    SPEAR   & 

Steuart    Sis.    6-story    and    basement 

reinforced       concrete       and       brick 

warehouse, 
(iwner — Hills    Bros.,     175    Fremont    St., 

San  Francisco. 
.\rchitect   —   Geo.    W.    Kelham,    Sharon 

Bldg..   S.   F. 
Contractor^P.    J.    Walker    Co.,    Sharon 

Bldg.,   S.   F.  $1,000,000 


DWELLING 

(4151)  W  COLLEGE  AVE.  6:i  N  Mur- 
ray.      1 -story    frame    dwelling. 

Owner— G.  W.  Morris,  101  Urbano  Dr., 
San   Francisco. 

Architect— Chas.  F.  Strothoff,  2274  15th 
St.,    S.    F. 

Contractor — G.  "\V.  Morris,  101  Urbano 
Drive.  S.  F.  $4000 


SALESROOM 

(4144)  S  GEARY  175  E  Arguello  Blvd. 
1-story  and  mezzanine  Hoor  furni- 
ture  salesroom. 

Owner — H.  M.  Hagemann,  1533  Pine  St., 
San  Francisco. 

Architect— S.  Heiman,  57  Post  St.,  S.  F. 

Contractor. — J.  S.  Malloch,  180  Jessie  St. 
San  Francisco.  $5000 


DWELLING 

(4152)  W  COLLEGE  AVE.  31  N  Mur- 
ray.     1-story    frame  dwelling. 

Owner — G.  W.  Morris,  101  Urbano  Dr., 
San   Francisco. 

Architect— Chas.  F.  Strothoff,  2274  loth 
St.,    S.    F. 

(Contractor- G.  W.  Morris,  lOi  Urbano 
Drive.,   S.   F.  $4000 


FOUNDATION,    ETC. 

14145)       W    BUENA    VISTA    TERRACE 

200  S  Bueno  Vista  Ave.     Construct 

concrete   foundation;    underpin   and 
■    mske   general   repairs  for   d 
Owner — Miss  M.  Higgins,   """  " 

St.,    S.    F. 
.\rchitect — None 
(."ontractor — Pearson     lV: 

Bryant  St.,  S.  F. 


Fair  Oaks 


DWELLING  ^ 

(4153)       E    FORTY-SECOND    AVE. 

S    Anza.       2-story    frame    dwel 
Owner — A.   A.   and  Oleta   W.   Hicks 

38th    Ave.,    S.    F. 
Architect — Chas.  F.  Strothoff 

St.,    S.    F. 
Contractor — Milton  Bros.,   3o 

San  Francisco. 


168 

658 

274    loth 

2nd  .\ve 

js'.ioo 


DWELLING 

(4146)       N    VASQUEZ 

Ave.         1% -story 

frame    dwelling, 
owner    —    Hawkins    : 

Mills  Bldg..   S.   F. 
.\rchitect — O.  R.  Thayer,  110  Sutter  St., 

San  Francisco.  $3000 

DWELLING 

S  VERBA  BUENA  262  E  Santa  Paula 
Ave.  1-story  and  basement  frame 
dwelling. 

Owner — Mr.  and  Mrs.  E.  A.  Breyman 
75   Palm  Ave.,  S.   F. 

Architect — Masten  &  Hurd,  278  Post 
St.,   San   Francisco. 

Contractor — Mangels  Bros.,  4792  Mis- 
sion St..  S.  F.  $4000 
\JOTE — Recorded     contract     reported 

Sept.    26,    1924,   No.   4081. 


hnson,     2031 
$1000 

DWELLING                                          .      ^    .  , 
(4154)-     N    VASQUEZ    50    W    Woodside. 

1-storv   frame   dwelling, 
owner— Hawkins  Imp.   Co.,  Mills  Bldg.. 

V    Woodside 
basement 

vement    Co., 

San  Francisco.  ,  t^  i 
Architect— O.    R.    Thayer.    French   Bank 

Bldg..  S.  F.  ^  ,,.„ 
Contractor— Hawkins     Imp.     Co.,     Mills 

Bldg.,    S.    F.                                          $3000 

DWELLING 

(4155)       N    MARTHA    W 

story   frame   dwelling. 
Owner — John    A.    Hansen, 


irnside.     1- 
(5    Howard 


Architect — None. 

Contractor— John  A.  Hansen,  6,5   How^ 
ard   St..    S.    F. 


$180« 


(4156)      W   TWELFTH  AVE.   250  N  Ca- 
brillo       1-storv   frame   dwelling. 

Owner— A.     T.     Morris,     687     11th     Ave., 
San   Francisco. 

Architect — None.  „.,,,,     . 

Contractor— A.  T.  Morris.  68,    11th  Aye 
San  Francisco.  »iuiju 


STORES 

(4147)  N  NINETEENTH  SO  E  Mission 
E  42-6  X  N  60.  All  work  except 
shades  and  chandeliers  for  1-story 
frame   bldg.,    (stores). 

Owner— M.  E.  Doyle,  815  Pierce  St., 
San  Francisco. 

Architect — J.  A.  Porporato,  619  Wash- 
ington   St.,    S.   F. 

Contractor — G.  Ferroni  &  Sons.  1926 
Filbert  St.,   S.   F. 

Filed    Sept.    30.    '24.    Dated    Sept.    26,    '24. 
Rough      frame      up      and      roof 

boards  on    $1200 

Brown   coated    Hff* 


"f.  Strothoff,   2274   15th 


DWELLING  .„£,/-, 

(4157)  W   COLLEGE   AVE.  46   S  Gene- 
bern   Way.      1 -story   frame   dwig. 

Owher — G.   W.   Morris,    101   Urbano   Dr., 

San   Frani 
Architect — Chi 

Contrarlo'r G     W.    Morris.    101    Urbano 

D?fve^    S    F.  $<000 

APARTMENTS  ^     „„^    ^   ^^.   , 

(4158)  W   EIGHTH  AVE.    295   S  Kirk- 
ham.      2-story   frame   apartments. 

Owner— W.  G.  Bray.  1249  4th  Ave.,  S.  F. 


.\rchltect    —     Hmr 

Hearst    Bldg. 
(  iinlruclor — Paul 


.ShermuiKl, 
F. 
.lones,    180 


31 

1230 


St., 


F. 


.Side     and     roof    sheathing    on 
Brown    coaled    


BRICK    BLDG. 

CI.-iH)     SW   FOUKTlCEN'lll   .\ND  IIAR- 

rls(»n.       1 -story    brick    cooperage. 
tJwner — Western     Cooperage    Co.,     llth 

and    Harrison,   S.    F. 
lOnginees — Austin     (^o.    of    Cal.,     Room 

709  Santa  Fe  Bldg.,  S.  F.         $99,0(10 

DWELLING 

(4160)      E    FOURTEENTH   AVE.    135    N 

riloa,  N   30   X   E   120.     All   work   for 

1-story   and    basement   frame  dwlg. 

Owiur — loseph    and    t  lara   Allen. 

.\ichitcct   —   R,    R.    Irvine.    Call    Bldg., 

San    Francisco. 
Conlractor — Meyer    Bros.,    1    Montgom- 
ery   St.,    S.    F. 
Filed  Oct.    1,    1924.    Dated    Sept.    30,    1924 
.$1525 
.    1525 
.    1525 

1525 

TOTAL  (  OriT,  $6100 
lloml,  sureties,  forfeit,  none.  Limit,  90 
ihivs.  I'lans  and  specifications  not 
fili'il. 

I'L.Vl'.S 

I  1101)  \V  (JdUGH  62-6  S  Francisco  S 
2."i  X  W  S7-C..  All  work  except  lin- 
isli  hardware,  shades,  t^handeliers 
and  wall  paper  for  2-story  anil 
b.isemeni  frame  hklg.,  flats. 
I   Wiier— Susie  L.  Buhlinger.  17C  27th  SI. 

,San   Francisco. 
.\rchtect — J.   A.    Porporate,    619    Wash- 
ington   St.,    S.    F. 
■  iiiitiacto  — O.    K.    Holt,    3877    26th    St., 

.'vm   Francisco. 
I'ikd  Oc  .    1.   1921.   Dated  Sept.   29,   1924. 

Itough   frame   up    $2500 

Brown    coated    2800 

Completed    and    accepted    3234 

Usual    35    days    3600 

TOTAL  COST.  $12,134 
Bond,  $6100.  Sureties,  J.  Olsen  and 
Henry  Harder.  Forfeit,  none.  Limit, 
90  days.     Plans  and  specifications  filed. 

BLDC. 

(4162  1        !N     RE.\R     OF     1228     FOLSOM 
facing    on    Clementina.      All    work 
for   iiidg. 
Owner — Durkee    &    Thomas,    1228    Fol- 

som    St.,    S.    F. 
.\rchitect — None. 
Contractor — S.  C.   Hodges,   1327   Laguna 

St.,  S.  F. 
Filed  Oct.  1,  1924.     Dated  Sept.  30,  1924. 

When    permit    obtained     $892.3:1 

Completed    892.33 

;'0  days   after    S  i  .;.o4 

TOTAL   COST,    $2677 
Bond,      -.ureties.     forfeit,     limit,       none. 
Plans    .,nd   siieclHcations   not   filed. 
♦ 

COMPLETION  NOTICES 

S\IS    Ktt.\M'JS{«>    fO!   N<< 

Recorded  Accented 

Sept.  25,  1924— NW  ELLINGTON  Ave. 
76-6.  126-G,  101-6,  151-6  SW  Mt. 
Vernon  SW  25  x  NW  100:  SE  Ell- 
ington 51-6  SW  Mt.  Vernon  SW 
25  X  SE  75:  S  Mt.  Vernon  and  Ell- 
ington SW  26-6  X  SE  75.  Fred 
Braun  to  whom  it  may  concern, 
each    Sept.    23.    1924 

Sept.  25,  1924— N  MCALLISTER  180  E 
j-'U'St  Ave.  52-10  x  137-6.  H.  C. 
C  hristiansen  to  whom  it  may  con- 
cern          Sept.    25,     1924 

Sen'.  25.  19'M— N  CABRILLO  34  W 
18th  Ave.  25  x  100.  Chas.  W.  John- 
son and  Hjalmar  Anderson  to 
whom   it  may  concern .  .Sept.   25,   1924 

Sept.  25,  1924— W  19TH  AVE.  275  N 
Fulton  25  X  120.  Thos.  Quistad 
and  John  Robertson  to  whom  it 
may    concern    Sept.    23,    1924 

Sept.  25.  192  1— NW  FULTON  AND 
Lyon  31-3  x  100.  O.  M.  Oyen  to 
whom   it  may  concern ..  Sept.   22,   1924 

Sept.  25,  1924— LOT  5,  BLK.  5802,  St. 
Mary's  Pai  k.  John  N.  and  Anna- 
belle  J.  Bairuther  to  F.  W.  Varney 
Sept.    16,    1924 

Sept.  25,  1924— NW  BRUNSWICK  128 
SW  Gxtttenberg  SW  25  x  NW  106-6 
Ptn.  Lot  71.  West  l'"nd  Hd.  Vic- 
tor B.iorkman  to  whom  it  may  con- 
cern          Sent.    24,    1924 

Sept.    24,    1924 — SE    21-6    LOT    38    and. 

■  NW    34    Lot    39    Blk    2975    Map   Blks 

2975,     2988       and     2989.       Claremoni 

Court.      Lillian    B    White    to    James 

Arnott  &  Son .,..Sept.   17,   1924 


30 


BUILDING    AND    ENGINEERING    NEWS 


.\,cliitcct  — All'.    P.    Fisher.    Nevada    BU. 

lUds.,   San    Francisco. 
I'unlractor— MacDonald      .«      I'^"''"','; 

Montg..n»-r.v   SI..   S.   F.  S^""" 

IlllO)      NW      VIKNNA      2110    I'-    l-ianco. 

One-Story      and      Ija.scment       Iranu- 

dwelling, 
owner — Ed.   Scully,  637    Vienna  St.,  San 

Francisco. 
Architect — None.  „  „,     -,        c., 

c.ntractor— Franli  Hanna,  0  Gladys  M.. 

San  Francisco.  $4uuu 

(4111)      NE    BRYANT    AND    I  HEbI.I'.>  . 

All  work  for  building. 
Owner— Thos.    H.    Casey,    Margaret    A. 
Kean  and  Mary  E.  Healy,  973  Guer- 
rero St.,  San  Francisco. 
Architect— P.    Righetti,     12    Geary    St., 

San  Francisco.  

Contractor— J.  Botman,  275  Nevada  St., 

San   p'rancisco. 
Filed  Sept.  27,  'SI.     Dated  Sept.  16,    24. 
Grading   and      foundations      com- 

pleted    $   son 

Brick    work    completed VOO 

Completed  and  accepted lOao 

Usual    35    days lOOO 

TOTAL  COST,  $3850 
Bund,  none.  Limit,  60  days.  Forfeil. 
plans  and   specifications,  none. 


FLAT    BLDO.  ^^^    ^,      ^. 

(4112)      W    NINETEENTH      AVE    51      S 

Judah    S    25xW    !I5.      All    work    tor 

two-story    and    garage     frame    flat 

building.  ,,   , 

Owner— Harry   A.   Marks,   990   Valencia 

St.,  San  Francisco. 
.Architect — None. 
Contractor — H.   S.  Meinberger,   C53   luth 

Ave.,   San   Francisco. 
Filed  Sept.   27,   '24.      Dated  Sept.   23      24 

Rough    frame    up If 3250 

Brown    coated    3250 

Completed  and  accepted   s2o0 

Usual    35    days V.  „?^S 

TOTAL  COST,  $13,000 
Bond,  .?5000.  Sureties,  Caroline  L.  Smith 
and  Val  Meinberger.  Limit,  110  days. 
Forfeit,  none.  Plans  and  specification.s 
filed. 


wner    —    August    Wolfgram,    271    26lh 

Ave.    San    Francisco, 
rehilect— L.  E.   Peyser,  2447  26th  Ave.. 

San    Francisco, 
r.ntractor— Edwadr    A.    .lohnson,     122^ 

Ulloa  St.,  S.   F.  «300n 


ALTERATIONS  ,     .„,, 

(4119)  S  LINCOLN  WAY  75  L  4/th 
Ave.  Concrete  foundation;  cement 
floor;    underpinning    for    dwelling. 

Owner— R.    H.   Moore,   %    Contraccor. 
.»rchitect — None. 

(  ontractor— J.  S.  Malloch,  180  ■Ipss';- 
St.,    San    Francisco.  i^lOdii 

ALTERATIONS  ^  „,_    ^,     ,.,. 

(4120)  S  LINCOLN  WAY  100  )■-  4,th 
Ave.  Concrete  foundation;  cement 
floor;    underpinning    for    dw-;liing. 

Owner — R.   H.   Moore,   7.    Contractor. 
Architect — None. 

I  ontractor— J.  S.  Malloch,  180  Jessi.- 
St.,   San    Francisco.  ll'lOiMi 


ALTERATIONS 

(4113)  BLK  BDED  BY  ARMY,  VAL- 
encia.  Duncan  and  San  Jose  Ave. 
All  work  for  alterations  and  addi- 
tions to  hospital  and  nurses'  home. 

Owner — St.  Luke's  Hospital,  Premises. 

Architect — Leweis  P.  Hobart,  Crocker 
Bldg.,  San   Francsico. 

Contractor — Chas.  Stockholm  &  Sons, 
Monadnock   Bldg.,   S.   F. 

Filed  Sept.  27,  '24,     Dated  Sept.  3,    24. 

On    1st   of   each   month 15% 

usual   35   l-y-^OTAL  c6sT,-Vl26-;045 

Bond,  none.     Limit,  120  days  after  July 

17.     Forfeit,  none.     Plans  and  specilica- 

tions  filed. 

APARTMENTS  _, 

(4114)      E    DEARBORN    1(10    S    17th    S.. 

Two-story  and  basement  frame  (4) 

apartments. 
Owner — Geo.  Campbell.  ,,„.   ,^  , 

Architect— Chas.  F.  Strothoff,  2274  15th 

St.,    San    Francisoc. 
Contractor  —  F.    W.   Varney,    860   Bush 

St.,  San  Francisco.    ^  $8000 


(4115)      S    CHESTNUT    61    SE    Webster. 
Two-storv    and      basement      frame 

(2)    flats. 
Owner — Salvatore    and    Luisa    Mmutoli, 

3226  Laguna   St.,   San   Francsico. 
Architect — A.    R.   Ambrosini,    1105   Bush 

St.,   San   Francisco.  $9000 


DWELLING  ,„  ^    » 

(4121)      S  KIRKHAM   82^4    E    12th  Ave. 

One-story       and     basement       frame 

dwelling.  ,        ^ 

Owner— Ocean   Ave.    Realty   Co.,   Ocean 

Ave.,   San   Francisco. 
jVrchitect — None. 
>  ontractor— John    Brymnen,    1280    Page 

Si.,  San  Francisco.  ?wSOU 


(4116)  W  FIFTH  25  S  Shipley.  Two- 
story  and   annex  Class  C  garage. 

Owner — William  and  Arthur  Hoelscher, 
26   Montgomery  St.,   S.   F. 

Architect — Arthur  S.  Bugbee,  26  Mont- 
gomery St.,  San  Francisco. 

Contractor — Cahill  Bros.,  Sharon  Bldg., 
San    Francisco.  $15,000 


Saturday,   October  4,   1924 


Kiled    Sept.    29.   '24.    Dated   Sept.    26    '24 

Steel    frame   up    .»13,9UW 

Roof   completed    and    fire    walls 

poured     wli.o 

Brown    coated     }2.||? 

Completed    l^'To? 

n^siial    35   davs    i^.i^a 

Lsual  aa>s    •^y,j^,^^j^  ,  ^y-p    $69,550 

Bond,  $f4,775.  ^  .Sureties,  Ame'-lcan 
Surety  Co.  Forfeit,  none.  Limit,  140 
days.     Plans  and   specifications   filed. 

M128T'^17n°BUSH  STREET.  Plaster 
exterior    of    apartments.         .,    ,,  „ 

Owner— Josie  Bloomlngdale  and  Mrs. 
Hattie  Kline,  1717  Bush  St.,  San 
Francisco. 

Con'^rL*i^to7-^H"*B.  Ray,  636  Rivera  St 
San  Francisco.  »iuuu 

mTq^flLT^'lRODERICK  STREET. 
Cement  plaster  front;  terrazzo 
steps-  remodel  for  basement  ga- 
rage; oak  flooring;  painting;  etc. 
for  flats.  „     J     .   , 

Owner— Joe  Corrino,  2941  Broderick 
St.,    San    Francisco. 

Architect- None. 

Contractor— W.  W..  Rednall,  2»00  Fil- 
bert St.,  S.  F.  *1800 


liWELLlNG 

(4122)      S    ANZA    82-6 

Ave.        Two-story 

frame  dwelling, 
owner — Gordon  Leask.   434    Dun 

San   Francisco. 
.\rehitect — None. 


MARQUISE 

(4117)NO.  1130  MARKET.  Erect  mar- 
quise. 

Owner — Mineral   Cafe,   Premises. 

Architect — None. 

Contractor— Federal  Elec.  Co.,  91  New 
Montgomery   St.,   S.    F.  $1000 

ALTERATIONS 


i    Forty-second 
and      basement 


5000 


.\LTERATIONS 

((4123)  NO.  733  MARKET.  Change 
2nd  story  double  hung  windows  to 
Giesey  Patent  windows;  repair 
plastering;  painting;  plumbing;  re- 
pairs; refinish  flooring. 

Owner— City  Investment  Co.,  United  Bk. 
&  Trust  Co.   Bldg.,   S.  F. 

Architect — None.  . 

Contractor  —  Grace  &  Bernieri,  Oo 
Market  St.,   S.   F.  *2000 

fn24)^^E'  AVILA   207-6    S   Copra  Way. 

1-story  and  basement  frame  dwlg. 
Owner— Lang  Really  Co.,  Chestnut  and 

Steiner  Sts.,  S.  F. 
Plans    by   Owners.  *i'>'-'^ 

iVlIf)^  s"nsillON  250  E  16TH.  Change 
front;  new  show  windows  and  ho- 

Own'e'r— He?b'st  Bros.,  1525  Mission  St., 
San   Francisco. 

Architect— None. 

Contractor— F.  R.  Siegrist  Co.,  bOl  Wil- 
liams Bldg.,    S.   F.  $2000 


((4118)  W  TWENTY-SIXTH  AVE  150 
N  California.  Alterations  and  ad- 
ditions for  two-story  and  basement 
frame    (2)    flats. 


mTsO)  E  THIRTY-FOURTH  A\'E.  73 
N  Irving.  1-story  and  basement 
frame  dwelling. 

Owner— Jacob  Held,  care  contractor. 

Architect — None. 

Contractor— Meyer  Bros..  !  Montgom- 
ery St.,  S.  F; *3000 

?4m)'^''w°llGHTH  AVE.  31  &  6C  N 
Moraga.  Two  1-story  and  basement 
frame  dwellings. 

Owner — F.  Monson,  23.^0  Filbert  St., 
San   Francisco.  ..„„„  ^ 

architect— None.  ?40(">   each 


N^GrIeN  85-6  E  Taylor.  Two-story 
and  basement  frame  (2)  flats. 

Owner — Jewel    Schweitzer. 

Architect— Chas.  F.  Strothoff,  2274  loth 
St.,  San  Francisco. 

Contractor— J.      Prout,      515      Magellan 

/ve      San    Francisco.  $12,oou 

f^OTE- — Recorded    contract    reported 

Sept.    27,   1924,   No.   4101. 

REFRIGERATING  PLANT 
4126)  NE  ANZA  AND  SIXTH  AVE., 
N  600  X  E  240.  All  work  for  auto- 
matically controlled  refrigerating 
plant  in  kitchen  pavilion  of  French 
Hospital.  ,     „. 

Owner— La   Societe  Francaise   de   Birn- 

faisance   Mutuelle,   Premises. 
Architect — Albert    J.    Fabre    and    B.    H. 
"        Hildebrand,    110   Sutter  St.,   S.   F. 
Contractor— Cyclops    Iron    Works,     83 1 
Folsom   St.,   S.   F. 

Filed  Sept.  29,  '24.  Dated, . 

Completed    and   accepted    $3344 

usual  35  days  ■^■^^■^^- ^-^^^y  ^\\i^, 
Bond,  sureties,  none.  Forfeit,  $10.00 
per  day.  Limit,  60  days.  Plans  and 
speciflcations  filed. 

74^F7t'^N^ JACKSON  107-11  W  Kearny 
N  137-6  W  61-10  S  137-6  E  61-10y2. 
All  work  for  class  A  theatre  bldg. 

Owner Ying  Mee   Lun   Hop   Theatrical 

Co.,  801  Grant  Ave.,  S.  F. 

Architect— N.    W.    Mohr,    320    California 

Contractor— H.  L.  Peterson,  35  Mont- 
gomery St.,   9  .F. 


DWELLING  ,,         ,  , 

(4132)  E  AVILLA  25  S  Alhambra.  1- 
story  and  ba%ement  frame  dwelling 

Owner — Meyer  Bros.,  1  Montgomery  St., 

San  Francisco. 
Architect— Nonb.  ♦*<""> 

APARTMENTS 

(4133)  S  O'FARRELL  162-b  W  Lai- 
kin  4-story  and  basement  rein- 
forced concrete   (23)   apartments. 

Owner— O.    E.    Carlson.    ISO    Jessie    St.. 

San  Francisco. 
Architect— None.  $38,000 

APARTMENTS  ,  ^,^  „^_ 

(4134)  SW  GUERRERO  AND  FIF- 
teenth  Streets.  3-story  and  base- 
ment frame   (9)  apartments. 

Owner— Mrs.  D.  S.  Hill,  2431  Folsom  St 

San   Francisco. 
Architect   —   J.    C.    Hladik,   Monadnock 

Bldg.,  San  Francisco, 
contractor— J.    H.    Davis,    2431    Folsom 

St.,   San   Francisco.  $i<i,U'iii 

ALTERATIONS  ETC. 

(4135)  962  CLAYTON  ST.  General  al- 
terations and  repairs  for  residence. 

Owner— R.  D.  Richards,  962  Clayton  St. 

San   Francisco. 
Architect— None.  ,    „    „  oic 

Contractor  —  Oliver  Duval   &   Son,   21b 

Dalziel   Bldg..   Oakland.  $2000 


ALTERATIONS  „„tt,i,« 

(4136)  NE  CALIFORNIA  &  DRUMM 
Sts  Construct  3  entrances  for  ga- 
rage; construct  runway  for  base- 
ment. ,  ..      . 

Owner — R.  F.   Phillips,  care   architects. 

Architect    —    O'Brien    Bros.,    Inc.,    315 

Montgomery  St.,  S.  F.  $1500 

FLAT  BLDGS.  „  ^    ^ 

(4137)  S  ANZA  48  &  81-6  W  28th  Ave. 
Two  2-story  and  basement  frame 
flats    (2  flats  in  each  building) 

Owner — Alma  Mahan.  _ 

Architect   —   Roller    and   Meherin,    117 

Front  St.,  S.  F. 
Contractor— C.    F.    Parker,    251   Kearny 

St.,  San  Francisco.  $6000  each 


APARTMENTS 

(4138)      N    GROVE    110    E    Octavia.    2- 

story     and     basement     frame      (4) 

apartments. 


i 


Samrdiiy,    October    4.    1921 
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Owner — Wm.  Meyer 

472 

« 

ove 

St 

,  San 

Francisco. 

I'lanB  by  owner 

Coiilractor    ^ 

ieo. 

l>. 

li 

Inio 

ir. 

1953 

Howard   St. 

S. 

F. 

$7000 

DWKLLI.NGS 

(4139)  SK  LUNADO  AVE.  &  IIOLLO- 
way  Ave.;  K  I.unado  100  20U  SOD  N 
Hnlluway;  NE  Luiiado  and  Estero 
Aves.  5  2-slory  &  basement  frame 
dwellings. 

Owner— C.  S.  Allred,  159  Liberty  St., 
San  FVanclsco.  $6000  each 


WALL 

(11411)      1476    NINETEENTH    AVENUE. 
Construct   concrete   retaining   wall. 
Owner — Mrs.   Kachler,   premises. 
Architect— None.  $1000 


iL.VSS  C    HLIKJ. 

(4141)      S    HOWAlin    lS7-(i 
1-Mi>ry    and    nii/.znnim- 
<•     reinforced     conint.- 

!■;    Twelfth. 
(l.M.r    class 
industrial 

owner  —   Rodoni-Hecker   C 

slon    St..    S.    K. 
Architect — Nonee. 
1  iinlraetor    —    BusiliVve    & 

Mission  St.,  S.  F. 

J.,    604    Mis- 

r.r.)\vn.    604 
$5000 

ALTE1!.\T10NS 

11142)  848  rOTUEItO  AVE.  Kaise 
dwellinB;  construct  concrete  foun- 
dation:   erect    stairs. 

Owner— Mr.  Jansen,  848  rotrero  Ave.. 
San    Francisco. 

.\rehitect — None. 

Contractor — Pearson  .t  .Inlinsim.  2ii:fl 
Hryant  St..  S.  F.  $1000 


\'.'ai:ehouse 

(ll4:t)  N  HAKRI&OX  BET.  SPEAR  & 
Steuart  Sts.  6-story  and  basement 
reinforced       concrete       and       brick 


tare 


St., 


L7.5     Fremoii 
Kelham,    Sharon 


r — Hills    Bros., 

San   Francisco, 
rchitect   —   Geo.    W 

Bldg..   S.   F. 
jntractor — P.    J.    Walker    Co..    Sharon 

Bldg.,   S.   F.  $1,000,000 


S.A.LESROOM 

(4144)  S  GEARY  175  E  Arguello  Blvd. 
1-story  and  mezzanine  Hoor  furni- 
ture  salesroom. 

Owner— H.  M.  Hagemann,  1533  Pine  St., 
San  Francisco. 

.\rchitect — S.  Heiman,  57  Post  St.,  S.  P. 

Contractor — J.  S.  Malloch,  180  Jessie  St. 
San  Francisco.  $5000 


FOUNDATION,    ETC. 

(4145)       W    BUENA    VISTA    TERRACE 
200  S  Bueno  Vista  Ave.     Construct 
concrete   foundation;    underpin   and 
■    make   general   repairs   for  dwlg. 

-Miss  M.  Higgins,  322  Fair  Oaks 


St..    S.    F. 
.Vrchitect — None 
Contractor — Pearson 

Bryant  St.,  S.  F. 


&     Johnson. 


)WELLING 

4  146)       N    VASQUEZ    50    W    Woodside 

Ave.         1% -story      and      basement 

frame    dwelling, 
nvner    —    Hawkins    Improvement    Co., 

Mills  Bldg..   S.   F. 
Architect — O.  R.  Thayer,   110  Sutte 

San  Francisco. 


$3000 


Ciinipletcd    and    accepted     l.'.Ofl 

I'suiil    35    days    1700 

TOTAL  COST,  $.-.800 
li.iid.  $300".  Kureiies,  A.  Birnardini 
nd  \'.  Franceschl.  Forfeit,  none.  Llnill 
II  davs.     Plans  and  specillcations   llleil. 


I--KAME    HI. no. 

(1148)      SE   BENNINGTON   AND   IllGH- 
land    .\ves.      All    work    for    l-s(ory 
frame   bldg. 
owner — W.   Brennel  and  Ida  Brcnnel. 
.Architect — None, 
(ontractor— Samuel    .Saari,    200    Fellon 

St.,  S.  F. 
Filed    Sept.    30.   '24.    Dated    Sept.    22,   '24. 

Hiiugh    framework    done     $1000 

2nd    coat    plaster    on     lO.'iii 

Completed     1050 

TOTAL  COST.  $31011 
Bond,  sureti<;s,  forfeit,  none.  Limit.  6" 
days.  Plans  and  specifications  not  filed. 


Archltecl    —    Ht  nry  Shermund,       1230 

Hearst    lildK..    S.  F. 

(  ontractor — Paul    K.  Jones.    18M    Jessie 

St..    S.    F.  $16,000 

BlllCK    HLDC. 

(ll.-,9)     SW   FOCKTEENTII   AND  HAU- 

rison.       1 -story    brick    cooperage, 
owner— Western     t^cioperage     Co.,     Itth 

and   Harrison,   .S.    F. 
Knginees -.Austin    Co.    of    (  al..     Room 

7011  Santa  Fe  Bldg.,  S.  F.         $!i!<,OII0 


DWELLING 

H  VERBA  BUENA  262  E  Santa  Paula 
Ave.  1-story  and  basement  frame 
dwelling. 

Owner — Mr.  and  Mrs.  E.  A.  Breyraan 
75   Palm   Ave.,   S.   F. 

Architect — Hasten  &  Kurd,  278  Post 
St.,   San   Francisco. 

Contractor — Mangels  Bros,,  4792  Mis- 
sion St.,  S.  F.  $4000 
NOTE — Recorded     contract     reported 

Sept.    26,    1924,   No.   4081. 


DWELLING 

(11411)      SW    PALOU    275    NVV    Lane    St 

1 -story    frame    dwelling. 
Owner — John   and    Lena   Ueiff,    1543    Pa- 

lou    Ave..   S.    F. 
Architect — None. 
Contractor — Samuel     11.     Hansen,     4:ir 

Third    St.,    S.    F.  $:!;>■"! 


DWELLING 

(4151)      W    COLLEGE   AVE.    fi3    N    .VUir- 

rav.       1 -story    frame    dwelling. 
Owner— G.   W.    Morris,    101    Urbano    Di'., 

San   Francisco. 
.Architect — Chas.  F.  Strothoft,   2274   10th 

St.,    S.    F. 
Contractor — G.    W.    Morris.    101    Urbano 

Drive.  S.  F.  $4000 


DWELLING 

(4152)  W  COLLEGE  AVE.  31  N  Mur- 
ray.     1-story    frame  dwelling. 

Owner — G.  W.  Morris,  101  Urbano  Dr., 
San  Francisco. 

Architect— Chas.  F.  Strothoff,  2274  15th 
St.,    S.    F.  .    ,,  , 

Contractor— G.  W.  Morri.s,  l«i  Urbano 
Drive.,   S.  F.  $4000 


DWELLING  ,^      ,,„ 

(4153)       E    FORTY-SECOND    A\  E.    168 

S    Anza.       2-story    frame    dwelling. 
Owner- A.   A.   and  Oleta  AV.   Hicks,   658 

38th    Ave.,    S.    F. 
.Architect — Chas.  F.  Strothoff.   22,4   15th 

St.,    S.    F.  „    .,    . 

Contractor — Milton  Bros..   3.5   L2nd 

San  Francisco.  f 


5U00 


DWELLING  ,„    „.       ,    ., 

(4154)-     N    VASQUEZ    50    W    Woodside. 

1-storv   frame   dwelling. 
Owner— Hawkins  Imp.   Co.,  Mills  Bldg., 

San    Francisco.  ,     „      , 

Architect — O.    R.    Thayer,    French    Bank 

Bldg..    S.    F.  ^         ^,.,, 

Contractor— Hawkins     Imp.     Co.,     Mills 

Bldg.,   S.   F.  ^iOO" 


AV     Bur 


rv    frame   dwelling. 
-John    A.    Hansen, 


Owner- 

St..    S.    F. 
Architect — None. 
Contractor — John 

ard   St.,    S.    F. 


DWELLING  .,^^     „c„   „  r-„ 

(4156)      AV   TWELFTH  AVE.   250   N  Ca 

brillo.      1-story    frame   dwelling'. 
Owner — A.     T.     Morris,     687     11th     Ave, 

San   Francisco. 
Architect — None. 
Contractor— A.  T.  Morri; 

San  Francisco. 


nth  Av 


STORES 

(4147)  N  NINETEENTH  SO  E  Mission 
E  42-6  X  N  60.  All  work  except 
shades  and  chandeliers  for  1-story 
frame   bldg.,    (stores). 

Owner— M.  E.  Doyle,  815  Pierce  St., 
San  Francisco. 

.Architect — J.  A.  Porporato.  619  Wash- 
ington   St.,    S.    F, 

Contractor — G.  Ferroni  &  Sons.  1926 
Filbert  St.,   S.   F. 

Filed    Sept.    30,    '24.    Dated    Sept.    26.    '24. 
Rough      frame      up      and      roof 

boards  on    $1200 

Brown   coatecl    HfO 


DWKLLI.NG 

(4160)      E    FOURTEENTH  AVE.    135    N 

I  lloa,   .S   30   X  E   120.     All   work   for 

1-slorv   and    basement    frame  dwlg. 

Owior -Joseph   and   (  lara   Allen. 

Architect   —   K.    U.     Irvine.    Call    Bldg., 

San    Francisco. 
Contractor — Meyer    Bros.,    1    Jlontgoni- 

ery    St.,    S.    F. 
Filed  Oct.    1.    i;i24.    Dated   Kept.    30,    1924 
Side     and     roof    sheathing    on..$l.">2u 

Brown   coated    1525 

I  ompletcd      • 1525 

Usual    35    days    1525 

TOTAL  (  03T.  $6100 
Bond,  sureties,  forfeit,  none.  Limit,  90 
(lav.-;.  Plans  and  specifications  not 
ni.'d. 


000 


DWELLING  ,„   c  r^ 

(4157)      AV   COLLEGE   AVE.  46   S  Gene- 

bern   Way.      1-story   frame   dwlg. 
Owher — G.   W.   Morris,    101   Urbano   Dr., 

San   Francisco. 
Architect— Chas.  F.  Strothoff,   22 


15th 


St., 


AV.    Morris, 


FLATS 

I'L.VT 

(4150)       AV     TWENTIETH 

.\\ 

"..     .".« 

( 1 1 1;  1) 

Cabrillo.       2-story     an. 

1 

asrlll 

lit 

frame    2    flats. 

Owner — Christensen  Bros., 

..ix 

51b  . 

\v 

:il 

San  F'rancisco. 

Plans   by   Owner. 

.■l^A 

mil 

1    n  ;iei 

APARTMENTS  „„^    ^    ,^.   , 

(4158)      W   EIGHTH  AVE.    295   S   Kirk- 

ham.     2-storv  frame  apartments. 
Owner— W.  G.  Bray,  1249  4th  Ave.,  S.  F. 


W  COUCH  62-6  S  Frall.isco  « 
W  87-6.  All  work  except  lin- 
liardware,  shades,  chandeliers 
wall  paper  for  2-story  and 
men!  frainc  bldg..  (Uus. 
•Susie  L.  Buhlinger.   176  27th  Si. 

Fran<isco. 

.\reh'(ect — J.    A.    Porporate,    619    AVash- 

ington    St.,    S.    F. 
'  oniiacto  — O.    K.    Holt,    3877    26th    St., 

,^vin    Francisco. 
KiUd  Oc  .    1.   1924.   Dated   Sept.   29,   1924. 

liough    frame    up    $2500 

Brown    coated    2800 

Comiileted    and    accepted    3234 

Usual    35    days    3600 

TOTAL  COST.  $12,134 
Bond,  $6100.  Sureties,  J.  Olsen  and 
Henry  Harder.  Forfeit,  none.  Limit, 
90  days.      Plans  and  specifications  filed. 


BLDG. 

(4162)        l.N     RE.AR     OF     1228     FOLSOM 
facing    on    Clementina.      All    work 
for    lildg. 
Owner — Durkee    &    Thomas,     1228    Fol- 

som    St.,    S.    F. 
•Architect — None. 
Contractor — S.  C.  Hodges,   1327   Laguna 

St.,  S.  F. 
Filed  Oct.  1,  1924.     Dated  Sept.  30,  1924. 

AA'hen    permit    obtained     $892.33 

Completed    892.33 

:iO  days   after    b  ■  .;.o4 

TOTAL  COST.  $2677 
Bond,  sureties,  forfeit,  limit.  none. 
Plans    .,nd    specifications   not   filed. 


COMPLETION  NOTICES 


S-VN    P!tAM!SC»    (<)!   v>» 


Recorded  Accented 

Sept.  25,  1924— NW  ELLI.N(3TON  Ave. 
76-6,  126-6,  101-6,  151-6  SAV  Mt. 
A'ernon  SW  25  x  NW  100;  SE  Ell- 
ington 51-6  SW  Mt.  A'ernon  SW 
25  X  SE  75;  S  Mt.  A'ernon  and  Ell- 
ington SW  26-6  X  SE  75.  Fred 
Braun     to    whom    it    may    concern, 

each    Sept.    23.    1924 

Sept.  25,  1924— N  MCALLISTER  180  E 
j'"lrst  Ave.  52-10  x  137-6.  H.  C. 
(  hristiansen  to  whom  it  may  con- 
cern         Sept.    25,    1924 

Sen'.  25.  195I — N  CABRILLO  34  AV 
18th  Ave.  25  x  100.  Chas.  W.  John- 
son and  H.ialmar  Anderson  to 
whom  it  may  concern .  .Sept.  25,  1924 
Sept.  25,  1924— W  19TH  AA'E.  275  N 
Fulton  25  X  120.  Thos.  Quistad 
and    John    Robertson    to    whom    it 

may   concern Sept.    23,   1924 

Sept.  25,  1924— NW  FULTON  AND 
Lyon  il-i  X  100.  O.  M.  Oyen  to 
whom  it  may  concern  .  .Sept.  22,  1924 
Sept.  25,  1924— LOT  5,  BLK.  5802,  St. 
Mary's  Pai  k.  John  N.  and  Anna- 
belle  J.  Bairuther  to  F.  AV.  Varney 

Sept.    16,    1924 

Sept.  25,  1924— NW  BRUNSWICK  128 
SW  Guttenberg  SAV  25  x  NW  106-6 
Ptn.  Lot  71.  West  Knd  Hd.  Vic- 
tor B.iurkman  to  whom  it  may  i:on- 

eern     Sent.    24.    1924 

Sept.    24,    1924- SE    21-6    LOT    38    and. 

■  XA\'    34    Lot    39    Blk    2975    Map   Blks 

2975,     2988       and     2989.       Claremoni; 

Court.      Lillian    B    AVhite    to    James 

Arnott   &  Son Sept.   17,   1924 
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Sept.  24,  1!)24— NO.  1465  TVVENTY- 
third  Ave.     P  S  Miller  to   whom   it 

may    concern Sept.    23,    1924 

Sept.  24,  1924— N  FULTON  27-6  E 
Fifteenth     Ave.       A     Berges     to     S 

Montani Sept.    21,    1924 

S.-pt.  24,  1924 — W  PLYMOUTH  AVE 
125  N  Grafton  Ave  N  25x112-6.  C 
Warwick   to   whom   it   may   concern 

Sept.    23,    1924 

.Sept.  24,  1924— W  TWENTY-SECOND 
Ave  231-1  N  Irving  N  28-llxW  120. 
Hugh  A  and  Elsie  M  Houston  to 
whom  it  mav  concern .  .Sept.  18,  19221 
S,-pt.  24.  1924— NW  HALE  75  NE 
Merrill  NE  25xNW  75  Lot  21  Blk  8 
Tract  A,  Peoples  Hd  Assn.  John 
Stanley  to  whom   it  may  concern.. 

Sept.    9,    1924 

Sept.  24,  1924— NE  SIXTH  55  NW 
Minna  25x75.     H  F  Kamacciotti   to 

O  W  Britt Sept.  20,  1924 

Sept.  24,  1924— E  TWENTIETH  AVE 
125   N    Kirkham   N   99xK    120.      A   B 

Harrison     to     Meyer    Bros 

Sept.    19,    1924 

Sept.  24,  1924— E  THIRTY-FIFTH 
Ave  200  S  Lincoln  Way  S  25xE  120. 
J  W  Mason  to  whom  it  may  con- 
cern     Sept.    24,    1924 

Sept  24,  1924— W  FUNSTON  AVE  175 
.N'  Kirkham  N  50xW  120.  John  E 
and   Ethel   M  McCarthy   to  whom   it 

may  concern Sept.  23,  1924 

Sept.  24,  1924— E  THIRTY-SIOVENTII 
Ave  25,  50  and  75  N  Fulton  25x120. 
L    B    Hammond    to    whom    it    may 

concern    Sept.    24.    1924 

Sept.  24,  1924— E  HOWARD  215  S 
Twenty-first    30x122-6.  Henry    C 

Bach    to    Thos   McCormTCK 

SepL.    :4,    1924 

.Seiit.  26,  1924 — E  42ND  AVE.  150  £ 
Balboa    S    25    x    E    120.         John    L. 

Bush    to    Henry    S.    Nelson 

Sept.    23,    1924 

Sept.  26,  1924— NE  JACKSON  AND 
Arguello  Blvd.  E  60  N  to  Presidio 
Wall  SW  to  Arguello  Blvd.  S 
56-2%.      Julius    Behrend    to    D.    Ze- 

linsky  &   Sons Sept.    20,    1924 

Sept.  26,   1924— LOT  10  BLK.  32,  For- 
est    Hill    Extension.       J.     Prout     tc 
whom   it  may  concern  .  .Sept.   24,    1924 
Sept.    26,    1924— W    33RD    AVE.    225    S 
Balboa   25   x  120.     William   Costello 
to  whom  it  may  concern. Aug.   19,  '24 
Sept.    26,    1924— W    33ED   AVE.    250    S 
Balboa    25    x    120,    S   Newman    25   W 
Bennington   25  x  95.      Wm.   Costello 
to  whom  it  may  concern.  .Sept.  26,  '24 
Sept.   26.    1924 — LOT  43   BLK.   N,   Map 
Showing    Sub.    prop,    of    Mission    St. 
Land    Co.      Homestead    Realty    Co. 
to  whom  it  may  concern. Sept.   24,  '24 
Sept.    26,    1924— W    6TH    AVE.    195    N 
Harrison  80  on   6th   x  120.     Wm.  H. 

Woodfield,    Jr.    to    J.    H.    Hjul 

Sept.    25,    1924 

Sept.  26,  1924— W  THIRTY-FIFTH 
Ave  125  N  Irving  N  25xW  120;  W 
35th  Ave  150  N  Irving  M  25xW  120. 
Edw    J    McCrea    and    Frank    Meaw- 

croft  to  whom  it  may  concern 

Sept.    24,    1924 

Sept.    26,    1924— W    FORTIETH    AVE 

100    S    Anza    S    25xW    120.      Malvin 

Sichel  to  Meyer  Bros.  .  .  .Sept.  26.  1924 

Sept.    26,    1924— E    QUINT    &    EVANS 

NE    2(10xSE    150.      F    S    Buckley    to 

Meyer   Bros -Sept.    24.    1925 

Sept.  26,  1924 — E  THIRTY-SIXTH 
Ave   300   S  Geary   S   50xE    120.   Fred 

E  Caylor  to  Meyer  Bros 

Sept.     26.     1924 

Sept.  26,  1924— W  SIXTH  AVE  85  S 
Hugo    25x95.      Fred   Fiske   to   whom 

it  may  concern Sept.   26,   1924 

Sept.  26,  1924— W  PENINSULA  AVE 
96  N  Bay  Shore  Ave  N  32xW  100 
Ptn  Blk  12,  Crocker  Amazon  Tract 
Crocker     Estate     Co     to     whom     it 

may    concern Sept.    23,    1924 

Sept.  26.  1924— PTN  LOTS  21  AND  22 
Blk  6439.  Crocker  Amazon  Tract 
Sub  2.     Crocker  Estate  Co  to  whom 

it   may   concern Sept.    23,    1924 

Sept.  26,  1924 — W  COR  MARKET, 
Powell  and  Eddy,  No.  902  Market. 
Milton  Jonas  to  The  Fink  &  Schind- 

iZBT    'OS    'Idas    -'^I 

Sept.  27,  1924— S  WASHINGTON  68-9 
B  Jones  E  55xS  90.  Axel  A  John- 
son  to   whom   it   may   concern 

Sept.    2,    1924 

Sept.  26,  1924  —  LOCATION  NOT 
given  in  document.  Known  as  N 
Grove  106-3  E  Stanyan  E  25xN  125. 
Catherine   E   Penaat   to   C   T  Magill 

Sept.    25,    1924 

Sept.  26.  1924 — N  ELIZABETH  178  E 
Noe  E  51xN  114.  A  L  Kreuzberger 
to  Meyer  Bros Sept.  26,  1924 


Sept.  23,  1924 — 25  xlOO  S  SIDE  MON- 
terey  Blvd.  200  N  Genesee.  Julie 
Andresson    to    A.    J.    Kronquist. . .  . 

Sept.    13.    1924 

Sep^.  19,  1924— SE  MONTEREY  AND 
Foerster  S  100  x  E  25.  Chas.  and 
wife   Lola  L.   Hamilton   to   whom   it 

may  concern    Sept.  14,  1924 

Sept.  24.  1924 — W  TWENTY-FIFTH 
Ave  175  N  UUoa  N  25  x  W  120.  John 
Lindner  to  Meyer  Bros.. .Sept.  24,  '24 
.Sept.  29,  1924 — W  KA.VSAS  55-6  N 
Mariposa  N  27xW  66-8.  Peter 
Goeres  to  whom  it  may  concern... 

SeiU.  27,  1924 

Sept.  29.  1924 — NO.  345  SEVENTH  ST. 
Edw  Galvin  to  whom  it  may  con- 
cern  Seot.    15.    1924- 

Sept.  29,  1924— NE  AVALON  AVE  & 
Lisbon  26x75.  Bertha  Gronhi'l/,  to 
whom  it  may  concern.  .Sept.  22,  1924 
Sept.  29,  1924 — COM.  ABOUT  135-6  W 
Valencia  on  N  line  18th  St.  25x10.-). 
S  Hoffman  to  whom  it  may  concern 

Sept.    22,    1924 

Sept.  29,  1924 — NE  NIAGARA  AVE 
28-6  SE  Howth  SE  25x50;  NE 
Niagara  Ave  53-6  SE  Howth  SK  25 
X    60.       H    B    Murphy    to    whom    it 

may  concern Sept.   24,   1924 

Sept.  29.  1924 — W  POTRERO  AVE  79 
N  20th  N  lOOxW  100.  Peter  W 
Lally    lo    whom    it    may    concrn.. 

Sept.    27.    1924 

S<  pt.  25.  1924— E  NI.NTH  AVE  15"  S 
■Irving    25x120.      Mrs.    Minnie    Wliii,- 

lo   Cox   Bros.   Inc Sept.    23.    i:'24 

Sept.  29.  1924— S  CHESTNUT  109  E 
Van  Ness  Ave  E  30xS  110.  William 
Helbing  to  whom  it  may  concern.  . 

Sept.    27,    1924 

Sent.  29.  1924 — S  CHEST.VUT  139  E 
Van  Ness  Ave  E  30xS  110.  William 
Helbing  to  whom  it  may  concern.. 

Sept.    27,    1924 

Sept.  29,  1924— FIFTH  ST.  Southern 
Pacific  Co  to  Tibbitts  Pacific  Co... 

Sept.    20.    1924 

Sept.  29.  1924— LOTS  25,  26,  27  and 
2S  Blk  C,  Mission  Tract.  Walter  E 
and     Margit     Hansen     to     whom     it 

may   concern Sept.    26,   1924 

Sept.  30.  1924— SE  WAWONA  dist  12 
SW  from  NE  line  Lot  27  Blk  2484 
West  Portal  Park  NE  35  SE  83,832 
SW  35  m  or  1  NW  83.832.  Effa  B 
Allen  to  Arthur  R  Siggs  &  Anthony 

Hill Sept.  27.  1924 

Sept.  30,  1924 — E  HARRISON  200  E 
Mariposa  S   50xE   124-3.     The  Lurie 

Co   to   Vukicevich   &  Bagge 

Sept.    29,    1924 

Sept.  30,  1924 — N  GEARY'  bet.  8th  & 
9th  Aves.  The  Roman  Catholic 
Archbishop     to     Andrew     Lynch... 

Sept.    27,    1924 

Sept.  30,  1924— N  NATOMA  325  W  7th 
N  75xW  25.  Ed  Jones  to  Vukice- 
vich   &    Bagge July    17,    1924 

Sept.  30,  1924 — E  NINTH  AVE  100  S 
Ortega  S  125xE  120.  Caroline  E 
Mullen  to  Meyer  Bros.  ..  .Sept.  20.  '24 
Sept.  30,  1924— N  FELL  31-3  W  Fill- 
more No.  808-810  Fell.  G  R  John- 
son   to   whom   it   may   concern 

Sept.    30,    1924 

Sept.  30,  1924— E  WEBSTER  70  N 
Hiight  N  52-6  E  72  S  25  W  10  S 
27-6      W    62.      L    M      Adams    to    E 

Blanckenburg Sept.     19.     1924 

Sept.  30,  1924— W  TWENTY-EIGHTH 
Ave   25   N   Balboa  N  50xW  82.      Wm 

McDonald   to   Thos   Hamill 

Sept.    30,    1924 

Sept.  29,  1924 — SEVENTH  from  Berry 
to    letlk      Southern   Pacific  Co   to   H 

S   Glackin    Sept.    25,    1924 

Sept.     ?0,    1924 — SW    QUESADA    AVE 

75     NW       Lane       25x100.         Rinato 

Frediani   to  A  Barsotti.  Sept.   29,    1924 

Oct.     1,    1924 — E    H.\RRISON    108-4    S 

19th  S  91-gxE  200.     George  Wagner 

Inc    to    whom    it    may    concern 

Oct.  1,  1924 

Oct.  1.  1924 — LOT  44,  BLK.  N,  Map 
Sub  Ppty  of  Mission  St.  Land  Co. 
Homestead  Realty  Co  to  whom  it 
may    concern Sept.    30,    1924 


LIENS  FILED 


SAIV  FRANCISCO  COUNTY 

Recorded  .Vmount 

Sent,  26,  1924— E  3RD  60  S  TEHAMA 
245  3rd.  John  J.  Condon  vs,  Re- 
becca   and    John    Doe    Rudee    ....$95. 

Sept.  26.  1924— N  LAKE  55  E  12TH 
Ave,  E  30  X  N  72.  J.  H.  Kruse  vs. 
Bernlce  N.  and  W.  S.  Viera  and  S, 
Warren    $41.24 


Sept.  26,  1924 — SW  MARKET  and  4lh 
.Sts.  E.  L.  Lowry  and  J.  J.  Daly 
as  Lowry  &  Daly  vs.  Peoples  Drug 
Store    $32.00 

Sept.  25,  1924 — SW  NIAGARA  AVE. 
114.58  NW  Mission  NW  50  x  SW 
80,10  Ptn.  Lot  10,  Blk.  3.  Map 
West  End.  Map  1.  J.  D.  O'Brien 
vs.  Maybell  and  Harry  C.  Pinker- 
ton    $74.95 

Sept.  24.  1924— E  GUEllUERO  27-6  S 
20th  S  25xE  100.  Thos  E  Brown  vs 
Peltr  G   and  Sadie   G   Harris .  .$854.58 

Sept.  24.  1924— W  VALENCIA  65  N 
26lh  N  60xW  90,  Wm  F  Cody  vs 
Kronquist    &    Jacobson $1000 

Sept.  29,  1924— E  BRIGHT  540  S  Hol- 
loway  S  25xE  100.  John  Cassaretto 
vs  rharlolle  McKee  Stewart  and  J 
C  O'Hara    $165.91 

Sept.  29,  1924— W  BRIGHT  190  S  Hol- 
loway  S  50xW  100.  John  Cassaretto 
vs  Carl  and  Fred  Olsen  and  J  C 
O'Hara    $331.82 

Sept.  29.  1924— W  BRIGHT  540  S  Hol- 
loway  S  25xW  100.  John  Cassaretto 
vs  Henry  C  Frey  and  J  C  O'Hara. . 
$165.91 

Sept.  29.  1924 — W  BRIGHT  415  S  Hol- 
loway  S  75xW  100.  John  Cassaretto 
vs  Kale  C  Bloomfield  and  J  (' 
O'Hara     $497.73 

Sept,  29,  1924  — W  BRIGHT  365  S  Hol- 
loway  S  25xW  100.  John  Cassaretto 
vs  Louise  Thomas  and  J  C  O'Hara 
$165.1(1 

S.  pi.  29,  1924-  W  BRIGHT  390  S  Hol- 
lowav  S  25xW  100.  Jonn  I'assaretlo 
vs  Clara  A  Jensen  and  J  C  O'Hara 
$165,91 

.'■epi.  29.  1924— W  BRIGHT  3411  and 
4!i!i  S  HolKiway  S  25xW  100.  John 
Cassaretto,  $165.91  and  $330.82  re- 
spectively vs  David  A  Barry  and 
J    C   O'Hara 

Sept.  27,  1924 — NW  EIGHTEENTH  & 
Folsom  N  50xW  100.  Builders  Sup- 
ply Depot  vs  P  Papadopalos.  S 
Delinikos  and  G  Varsanropalos 
and  as  Rose  Restaurant  and  People 
Restaurant  and  S  Kordoulis  (as 
Kordoulis    Mfg    Co) $108,90 

Sept.  30.  1924 — N  BALBOA  85  E  Funs- 
ton  Ave  N  87-6xE  35.  The  Tozer  Co 
vs  R  A  Badt  and  George  Peak   and 

Mrs  George  Peak    $498 

Sept.  30,  1924 — E  BRIGHT  215  S 
Holloway  S  50xE  100.  John  Cas- 
saretto vs  B  Strublowski  and  J  C 
O'Hara     $331.82 

Sept.  30,  1924— E  BRIGHT  390  S  Hol- 
loway S  lOO  N  100  ■«'  100.  John 
Cassaretto  vs  P  Strulowski  and  J 
C  O'Hara    $663.64 

Sept.  30.  1924— E  BRIGHT  565  S  Hal- 
loway  S  lOOxE  100.  John  Cas- 
saretto vs  Elizabeth  D  McMillan 
and  J  C  O'Hara $513,64 

Sept.  30.  1924 — E  BRIGHT  165  S  Hol- 
loway S  50xE  100,  John  Cassaretto 
vs    Oscar   and   Hilda    Wilson    and    J 

<•   O'Haia    $331.82 

Sept.  29,  1924— W  BRIGHT  165  AND 
290  S  Holloway  S  25xW  100.  John 
ra.-ssaretto  vs   John   F   Block   and   J 

C  O'Hara   (2   liens) $165.91  each 

Sint.  29.  1924 — E  BRIGHT  365  S 
Holloway  S  25  x  E  100.  John  Cas- 
saretto vs  John  F.  Block  and  J.  C. 

O'Hara     $165.91 

Oct,  1.  1924 — N  FARALLON  250  E 
I'apitol  Ave  E  25xN  125  Ptn  Lot  6 
Blk  M,  Railroad  Hd  Assn.  The 
Greater  City  Lumber  r'o  vs  Edgar 
.Munson  and   Ruth  Kott    $45 


Notice  of  Non-Responsibility 

SAN  FRAJfCISCO   COUNTY 


ept,  29,  1924 — W  GUERRERO  27  N 
18th  N  25xW  80,  John  Walsh  as 
to    improvements    on    property 


RELEASE  OP  LIENS 


SAN     FRVNCISCO     COUNTY 


Recorded  Amount 

Sept.  29,  1924— E  THIRTY-EIGHTH 
Ave  25  S  Cabrillo  S  25xE  82-6.  N 
Clark  &  Sons;  D  and  R  M  Leon- 
hardt    to    Charles    Haggans 

Sept.  29.  1924 — E  TWENTY-SIXTH 
Ave  175  N  Ulloa  X  25xE  120.  Smith 
Co  to  John   L  and   Rose   Lepetich.. 

Sept.  29.  1924— W  ARCH  148-4  S  Hol- 
loway S  33-4xW  100.  Spring  Val- 
ley  Lumber  Y'ard  to  R   Swendscn.. 

Sept.  27,  1924 — B  THIRTY-EIGHTH 
Ave  25  S  Cabrillo  S  25xE  82-6. 
Joost  Bros  to  Charles  Haggans... 
$239.42 


Saturday,   October   4.    1924 
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«I,)NM)  nnd   Ovrr   it^purlrtl 


•I'll*    following    l«    an 
contracts   in   this  issue. 


adex    for    th* 


.1101 

I'erryman 

Anderson 

;>ooo 

■  oo:i 

VoungbirB 

KelloK 

luoo 

.ii():i 

Smith 

Fisll 

5557 

■>0fl4 

Mihrtcn.s 

Thiele 

2800 

■.mi.-, 

S.haofer 

Th„rp 

3900 

■,IM)R 

Norton 

Owner 

6000 

'itM'7 

Ilalltsttcl 

lOOOO 

■iOii8 

McQuarric 

Calif. 

11000 

'.Oflil 

Dornin 

L-iviiiB-ston 

2500 

Ml  HI 

lihiorso 

Holm 

1920 

-.(P 1  1 

Lilly 

Soder 

8000 

'."12 

Criesby 

Pearson 

3000 

■>Ol:i 

Ciary 

6000 

■11!  1 

Werner 

« iwner 

2500 

-iiir. 

Muther 

Owner 

6500 

-.nifi 

Cunha 

Ingram 

1200 

Ml  17 

Schwind 

Owner 

5000 

■.I1 1  ,S 

rari.s 

Owner 

3500 

'Mil 

Du   Baere 

Angelman 

7325 

■.1120 

Day 

Owner 

2500 

".IP21 

Dawson 

Pfrant,' 

7500 

",1(22 

I'atlcT.son 

Owner 

12800 

-.1123 

Kmcry 

Stanley 

2000 

;024 

(Griffith 

Owner 

2400 

Birch 

Owner 

6000 

-io26 

SyUe.« 

Owner 

3960 

■•027 

Kobbins 

Nylander 

3000 

■.028 

I-andprafi 

Owner 

2500 

".02!! 

Thompsi.n 

Pickerell 

3150 

■.Oil.) 

I'eicKrud 

Stewart 

oOOO 

■.<ru 

Ileynolil.s 

Brown 

3000 

■.n:.2 

.Iiihnsi.n 

Owner 

3600 

■.0-!S 

Ciitiun 

Owner 

3000 

■..nn 

Kenworlliy 

Owner 

3500 

■iO:;.i 

Waller 

Atterbury 

3250 

-i0:!i; 

Drost 

Owner 

3700 

.'•.037 

Warner 

Owner 

2000 

.■.o:i« 

Alameda 

Kulchar 

2000 

.■039 

Howard 

Anderson 

2600 

.-.04  0 

Tallman 

McDonald 

1925 

.'•>041 

Kobinson 

White 

5000 

.■.n-4  2 

Stelfens 

Blucher 

1975 

.■,0  13 

rhristensen 

Owner 

2800 

■OM 

KriekMon 

Calif. 

10000 

.■,0  4.T 

Pamgaard 

Owner 

8000 

■.046 

Muir 

Bishop 

13700 

."04  7 

Ezell 

Matheson 

11500 

.-.0  48 

Parker 

Conner 

24646 

.^.,14!) 

Hansen 

Hansen 

4500 

T.(\r,Q 

Spragrue 

Owner 

3800 

.TOat 

Glage 

MacDonald 

9500 

.-.OS  2 

Ellis 

Carper 

2000 

.-,053 

baphani 

Owner 

3000 

.'.0.54 

Hanson 

Applewhite 

3700 

r.o.ir. 

Roman 

Brennan 

84500 

.}or.6 

Russell 

Owner 

3150 

Ho<lg:e 

Owner 

3500 

:.iir.8 

Watson 

Owner 

3500 

.■.O.il) 

Marshall 

Owner 

21100 

■060 

Jacolisoii 

Owner 

3500 

.MICl 

Towner 

Owner 

1000 

■062 

Graham 

Owner 

1000 

.■.063 

Wilson 

Van  Ness 

3000 

.-064 

Furtan 

Nordell 

4000 

.-,0  6.5 

Furtan 

Norriell 

4500 

■■  166 

Hillbaeli 

Fo.x 

4201) 

.■.0  67 

Miller 

Owner 

3000 

:.068 

Baker 

Owner 

5000 

.- 06!l 

Baker 

Owner 

5500 

"0711 

Roller 

Carper 

3000 

.■."71 

Uinatti 

Juama 

2750 

",[(72 

Fox 

Owner 

3500 

r,073 

Kinsmen 

Angleman 

6000 

.5  074 

."ayers 

Smith 

2500 

r,07S 

Boomhower 

Owner 

3000 

.5076 

Perrott 

Owner 

7500 

5077 

Walsh 

Owner 

1500 

5078 

Brady 

Peters 

3140 

.5070 

Osberg 

Davis 

1100 

5080 

Clemens 

Owner 

3000 

5081 

Brown 

Owner 

6400 

.5083 

St.    Paul 

Murch 

5083 

Thomson 

Owner 

4150 

5084 

Murphy 

Zwaal 

7200 

5085 

Graves 

Owner 

3000 

5086 

Baker 

Lindquist 

12000 

5087 

Conger 

Hansson 

9900 

5088 

Newsom 

Person 

13048 

5089 

Pchwartz 

Voorhees 

4125 

5090 

Broadhead 

Owner 

6750 

,5U9I 

I'roet/. 

Shook 

4150 

5092 

Druce 

Mine 

1000 

5093 

llawkin.s 

I'ernstrom 

3U0O 

5  09  4 

Spencer 

Swift 

1000 

5095 

iNoonan 

Owner 

3800 

5096 

Kish 

.\ndorson 

2850 

5097 

Williams 

Smith 

7000 

5098 

Mldeely 

Fa u Ikes 

1500 

5099 

Bru/.zoni- 

Thorp 

450U 

51U0 

Watson 

Owner 

3000 

5101 

Meyer 

Owner 

600O 

5102 

Porter 

Owner 

3400 

5103 

YounK 

Owner 

2000 

5104 

NeilUrk 

Owner 

3000 

5105 

.lordan 

Owner 

3000 

5106 

Glasgow 

Owner 

2U00 

5107 

Netherby 

:loward 

2000 

5108 

Field 

Owner 

20000 

5109 

Rogers 

Owner 

1600 

5110 

Schoening 

Schoening 

6000 

5111 

Felt 

Owner 

2750 

5112 

Dickson 

Smith 

5000 

5113 

Healy 

Owner 

3500 

5114 

Pfrang- 

Owner 

5000 

5115 

Sherman 

Barham 

3500 

5116 

Macgregor 

Owner 

14950 

5117 

Ratcliff 

Woodard 

5500 

5118 

Hanson 

Wilson 

7000 

5119 

Jamison 

Owner 

2300 

5120 

Daniel 

Brown 

4000 

5121 

Lehman 

Frankford 

2500 

5122 

Wilkinson 

American 

4600 

5123 

Dowling 

Owner 

6000 

5124 

Legris 

Owner 

11250 

5125 

Lacondo 

Pruiietti 

1500 

5126 

Cauley 

Wise 

3000 

5127 

Bresso 

Valente 

5000 

5128 

Drysdale 

Owner 

3150 

5129 

Taylor 

Owner 

3850 

5130 

Ness 

Ness 

4000 

5131 

Reinhardt 

Cushman 

3150 

5132 

Matson 

Owner 

3000 

5133 

Barrett 

Winther 

4000 

5134 

Vis 

Baird 

8900 

5135 

White 

Ostlund 

14000 

5136 

Kittrelle 

Brasch 

ISOOO 

5137 

Benzeman 

Stockholm 

29250 

5138 

Santa  Fe 

Leiter 

5139 

Jorz 

Owner 

16666 

5140 

Hogue 

Butzke 

4000 

5141 

Armanino 

Beckett 

8000 

5142 

Jewett 

Owner 

3600 

5143 

Johnson 

Owner 

3500 

5144 

Alameda 

Owner 

3000 

5146 

Armanino 

Beckett 

7000 

5147 

Reichach 

Owner 

3000 

614S 

McClymonds 

Miller 

1800 

5149 

Davidow 

Owner 

3000 

5150 

Keitt 

Marshall 

12000 

5151 

Ezell 

American 

7500 

5152 

Davidow 

Owner 

12000 

5153 

Steele 

Schneck 

7000 

5154 

Sisk 

Ritchie 

7000 

5155 

Gilmore 

Andersen 

8500 

5156 

Moose 

Moe 

1200 

5157 

Matteson 

Owner 

3800 

5158 

American 

Owner 

7500 

5159 

Clausen 

Owner 

5100 

5160 

Patrick 

Owner 

2350 

5161 

Larson 

Owner 

3000 

5162 

Parish 

Potter 

4925 

5163 

Noble 

Owner 

3500 

5164 

Helbush 

Wilson 

5000 

5165 

Abacotti 

loardi 

3000 

5166 

White 

California 

15500 

5167 

Kerr 

Mclntier 

10000 

5168 

Blake 

Blake 

25000 

5170 

Schafhirt 

Mailanen 

7975 

5171 

Hobbs 

Dines 

8500 

5172 

Giussi 

Carlson 

7600 

5169 

Graebe 

Knight 

18000 

APARTMENTS 

(5001)  1247  VERSAILLES  AVE.,  Ala- 
meda.     2-story   13   room  apts. 

Owner — Fred  and  May  Perryman,  En- 
cinal  Ave.  and  Versailles  Ave., 
Alameda. 

.Vrehitect — None. 

Contractor — H.  C.  Anderson,  1229  Pearl 
St..    Alameda.  $9000 

ADDITION 

(5002)  1428  NINTH  ST.,  Alameda.  Ad- 
dition. 

Owner— M,    Youngberg,    1428    Ninth    St., 

Alameda. 
Architect — None. 
Contractor — S.   Kellog.   810   Taylor  Ave.. 

Alameda.  $1000 


NOW 

READY  FOR  DELIVERY— 

PRIDDLE'S    TABLES,    called   "S700   Splay   Bases 

and    Other 

Oalcnla- 

fions,"   for  Quantity   Sar^-eyors   and    Oomtractors. 

Loose    Leaves    in    Fabriknid    Covers    $3.50    Net. 

Postpaid. 

Same    in 

Genuine  Leather   Covers   $5.50   Net,   Postpaid. 

Mail    Personal    Check    to   .\RTHUR  PRIDDLE,   Publisher,   69! 

Mission 

St.,   San    Francisco.  Calif.,   U.   S.   A. 

ADDITION 

(5U03)  1250  PARK  ST.,  Alameda.  Ad- 
dition. 

owner — L  has.  Smith,  1812  Lafayette 
St..  Alameda. 

Architect — None. 

i;  nlraclor — 1>1.  H.  Fisli.  1333  Fountain 
Si.,    Alameda.  $5557 

DWELLING 

(5004)  1804  PACIFIC  AVE,,  Al:inie<la. 
1-story   4-room  dwelling. 

Owner — H.  G.  Mehrtens,  1536  Wcl,- 
ster  St.,  Alameda. 

.\r(  hit(  ct — None. 

Contractor— A.  J.  Tljiele,  3221  Thomp- 
son   Ave.,    Alameda.  $2800 

ALTKRATIONS 

(5005)  924  'ENTRAL  AVE.,  Alameda. 
Remodel    station    and    stores. 

Owner — V.     L.     Schaeffer,     1817     Clinton 

Ave.,   Alameda. 
.Architect — None. 
C    ntractor — \'.  .E.   Thorp,   1718   -Mameda 

Ave.,    Alameda.  $390" 

APARTMENTS 

(5006)  2312  SAN  ANTONIO  AVE..  Ala- 
meda.     2-story   14    room   apts, 

owner  —  Jacob    Norton,    953    26th    St., 

Oakland. 
.\i-.|iitect— .None.    ,  ?60ii" 

|i\\Kl.l,l.\"GS 

15007)      1625   WOOD   ST.,  Alameda.  Two 

1 -story    5-rotim    dwlgs.    and    one    1- 

stoiv    6-ro,)m    dwelling, 
o.-.-ni'i-— IM.   Mallested,   1910  Welister  St., 


I  hiic 


eda 
—  .\oiie. 

3r — J.    J.     Groden,     1011     Santa 
L    Ave.,    .Vlameda. 
at  $3000  each  and  one  at$4o0ii 

2304     ROOSEVELT,     Berkeley, 
ling. 

I    Ruo.sevelt, 

Co..      1636 


Owner — N.    McQuarrie,    230 

I'.erkeley. 
Architect   —   Calif.      Bldrs 

Franklin  St.,  Oakland. 
Contractor    —    Calif.     Bldrs.     Co..     1636 

Franklin    St..    OaOkland.  $11,000 

ALTEl^ATP'N'S.  ETC. 

(5009)  2632  LE  CONTE,  Berkeley.  Al- 
terations  and   repairs. 

Owner — Mrs.     Dornin,     Piedmont       Ave. 

and    Dwight    Way,    Berkeley. 
Architect — None, 
t  ontractor — W.    Livingston,    2918     Ellis 

St.,    Berkeley.  $2500 

ALTERATIONS.   ETC. 

(5010)  2011  NINTH  ST.,  Berkeley.  Al- 
terations and  addition. 

Owner    —    Mrs.    Ghiorso,    2011     9th    St., 

Berkeley. 
.\rchitect — None. 
Contractor — John    Holm,    2815    9tli    St., 

Berkeley.  $1920 

liWELLlNG 

(.51111)  1739  DELAWARE  ST..  Berke- 
ley.     Dwelling. 

Owner  —  Mrs.  Lilly,  1816  Linden  St., 
Berkeley. 

Di-signer  and  Contractor  —  O.  Hoiler. 
2438   Ashby  Ave.,  Berkeley.        $8000 

ALTERATIONS 

(.5012)       2334    LE    COONTE,      Berkeley. 

Alterations. 
Owner — Mrs.    Urigsby,    2334    Le    Conte, 

Berkeley. 
.Architect — None. 
Contractor — Ben     Pearson,     2403     Grant 

St.,    Berkeley.  $3000 

DWELLINGS 

(5013)  SIXTV-THIRD  E  OF  GROVE, 
Berkelev.      Two   dwellings. 

Owner    — ■    J.    Geary,    1015    Grand    Ave., 

Oakland. 
I'lans  by  owner.  $30(10  each 

DWELLING 

(5014)  2728  AVALLACE  ST.,  Berkeley. 
Dwelling. 

Owner — Chas.    Werner,    2416       10th    St., 

Berkelev. 
Plans    by    owner.  $3500 

DWELLINGS 

(5015)  1532-36  HEARST  AVE.,  Berke- 
ley.      Two    dw'ellings. 

Owner — G.    Muther,       5519    Thomas    SI., 

Berkeley. 
Architect — None.  $325"   each 

ALTERATIONS 

(5016)  3023     HIl.LEGASS. 
-Alterations. 

Owner  —  Mr.  Cunha.  3033  Hillegass, 
Berkeley. 


Berkeley. 


34                                                BUILDING    AND    ENGINEERING    NEWS  «-'-'^«>'  O'^"^""  '■  '''' 

t^:i!^i^^^'^^re,    ln.ra.n,    I»5«    U,,;-  tiiJfr§l%%V   ST..   OAKI.AND.   Al-  ?sr||;^£l«H  AVK   H|_^SE^  27TH 

versity    Ave.,    Berkeley.               U^""  ^^^teratlonS;     ^^^^^^^^_    ^gj    32^4    St.,  Owner-C     Christensen,    3443    Sheffield 

y-..,i_i« «,;!  Ave.,  OiiKliincl.                                 »„„** 

nVVKLLINGH                                           ,.      ,  Oaklana.                                                                  Amhitpct None                                        $2800 

.■ini7)   2101-05  BROWNING  ST.,  Berke-  Architect— None.                         ,„   ^„    ^  „,  Architect— None^ 

'?e'v      TWO  dwellings.         ^.^^     ^.  Contractor_S.  L.  Stewart,  646  42nd  St  .p.^TMENTS 

Owne/-M.     Schwind.     1636     63rd,    Oak-  Oakland. *5000  .\PARTMENTS    ^^    ^^^  ^^  RACINE  ST, 

,.,      "^wnwn.r                               $2r,00  each  ALTERATIONS  Oakland.      2-story    12-room    apart- 

,.,ans  hy  owner. ALTERAT  ONS^  ^^^^^^  OAKJ^A^D.  ^^^jn.ras.   ^     ^^^^^^^_^_    ^^^^    ^^^^^,„ 

oIlf^"w''jORDAN   KD.,    700    N    KeUic  owntr-A    E^Reynolds,  432  38th  Street,  , ^.S'-.  Oakland. 

^■'"Ave.,      Oakland.        l-story      5-room  Oakland  Contracts-California    Builders,     1636 

Owntr-w"^k.   Pari«,    3025  Jordan   Rd.,  ^llYAft'o7-Tc.  Brown,  6124  64th  Av.  Franklin  St..  Oakland.              nO,000 

Oakland.                                             3.„-„g  Oakland.                                            ?3000  r>\vvT  T  TMn<?   (21 

Architect-None^ ?3500  ?5'o4™e''?6\^'^AVE.  180-21B  S  AVEN- 

UWELLING,    STORE         ^,,„,„  ^     ,..,,  [sTsf)      W    LINWOOD    AVE    200    N    E-  al   Ave      Oakland.      Two    1-story   B- 

'^"^Urst"°8akfa'i^:'^^^%^-«?-f%"  re\l?,5i°^"'^"'-     ^'^'^^^  '"'"^'^  OwnT-^S.^S^^rd,    1352    89th    Ave.. 

ownl'i--'}!  t^iT^^^^^U,^"^^-  0--LkUn/°'"'°"'  ''"  """°°'  ^"'  Arch^?e^\'-i=one^ MOOD   ea. 

,,.eh'i"tect-None''"'""'-                         ,,.  Architect-None^ J3600  ^^^^,^^^^^.^3  T"5I^AGE      _     ^^^ 

Contractor— J.    and    E.    Angelman,    204,  ^WPT  TING  OO")      N    MATHER    ST.    48      W      GIL- 

36th  Ave.,  Oakland.                         ^'-i'^-'  ["^^S?)      4257       MASTERSON      STREET,  bert   t.,    Oakland.      2-story    16-room 

rvauinnd      l.-storv   4-roora  dwlg.  apartments   and   garage. 

ALTERATIONS                                ,,^,,^,^„„  own^r^Cofton^BroTh^ers,  ??3™  SsVav..  Owne?-H    B.  Muir.  264  Mather  Street. 

(5020)       416    WEBSTER    bl.,    uaKJanu.  Oakland.                                                .„„„„  ,      u^fH  "m.„» 

Alterations.                                              ^,.           Architect None                                        $3000  Architect — None. 

owner— A.    S.    Day,    1120    Jacks.m    .SI.,  Arcniteci     iNone^^ Contractor— J.  B.  Bishop,  587  Athol  Av, 

Oakland^                                             ^,.(,0  DWELLING                                           „„     „  Oakland.      »13,70n 

Architect — None.                                        '  (^034)      S      BIRDSALL     AVE.      200      W  :;^.  ,„„ 

-™     O,''!;;;;  SST    ..,.1    ..,..  H^dSr'^"^-        '■'"''''■  ^iii:^,'^-^2^^?m§?5l^i7vE.,BER- 

^=-MrcroT^nr^t^:Vry""tr'o,';,n  Own^^Ktj.;ort.^      .      Ingler,      5533  ,^^,„-.-,„A>---.at'^  80?"5Ln. 

OwntrrafgarctWell.Daw.son,Ha,.-  ArclSL^^^'                     '                 .3500  .^^^---V,  ^Berkeley. 

wood    Ave.,    Oakland.  nwFT  T  ING  Contratitor— C.    M.    Texdahl,     6215    Au- 

Architecl— None.                                      Or-.-in  lsnQt\      m   ait  PPM  ST    2S0  E  GASKILL  burn  Ave.,  Oakland.                       $oOOO 

^""'^fct'"'Dr"-o''ak?and^'                S^V;"  ''"'I  .,  S'akla';S''''l-^sToryV''ro?m^dwVi  NOTE-«ejorded     contract     reported 

View    Dr.,    Oaklanu.  Owner— R     W.    Waller,    990   Aileen   St.,  Sept.   25,   1924;  No.   4999. 

Owne1--J    F    Patterson,  2001   68th  Ave.,  DWELLING  &  GARAGE  '''''"^f^^^^lT.'i'^iJl-  o'^kland'''^  °'  ^'"'^' 

Oakland                                                          u  (5036)      1439      HAVENSCOURT     BLVD.,  9038    Thermal.    Oakland. 

Arch°fect-None.                          $3200  each  Oakland.     1-story   6-room  dwelling  Arch,t^e^a-None.^   Matheson   and   Petw 

hill  Blvd.,   Oakland.     1-story   4-rm.  Architect— None.                                     $3700  when   pllSttred                ..  i..... -2875 

Own'eT-Cor^a    Emery,    1507     50th    Ave.,  S)'^'^E  IhATTUCK  AVE.  35  S  56TH  Wh-    completed    ....           . .    .  •  .    287.5 

Oakland.  St.,  Oakland.     1-story  4-room  dwlg.  Usual  335  days    — ^^^-^^cogT,  $11,500 

Arphitect — None.                                       ,«.,  and   garage.  vtn-nA     cnrptip'?     forfeit       none       Ijimit. 

Contractor-C.    B.     Stanley,     1507    50th  owner-S.   A    Warner,     850     Cleveland  fi?od"ays  from  'date      Plans  and  specifi- 

Ave..  Oakland.                                 ?2000  Ave.    Oakland.  cations  tiled. 

Architect — None.                                     $,J000  

(tTUS)      NE    cor     of    TERRACE    AND 

DWELLING            ,,^^    .n  X,  -nrvTq  c,T  <5"3S)      NE    COR    14TH    &    FRANKLIN  '""'J^'agaiie     Ave.,     Piedmont,     Alameda 

(5024)      E   60TH  AVE.  40  N  TEVIS  ST.,  gtg,^    Oakland.      Alterations.  Countv        General     construction     2- - 

Oakland.      1-story    4-room    dwlg.  Owner— Alameda    Title    Insurance    Co.,  ^fo^v  "residence   and   garage. 

Owner— E.    O.   Griffith,    1258    61st  Ave.,  141.^   3^3  Franklin  Sts.,  Oakland.  Owner— A.    B.    Parker,    2033    Francisco. 

Oakland.                                             .o/nn  Architect — None.  Oakland. 

Architect — None.                                       $2400  Contractor — S.  Kulchar  Co.,  8th  Ave.  &         Architect W    H.  Ratclifte,  Jr.,  Mercan- 

. E-lOth  St.,  Oakland.                      $2000  '        ,iig    Trust    Co.    Bldg.,    Berkeley. 

DWELLINGS    (3)  Contractor    —    Conner    &    Conner..  1726 

'''''sWl'^^ul^^'^na:    Th^e'e"!-  DWELLING  &   PARAGE  ^u^'^^.^iei^'^^  Sept.    23.    'S* 

oJr°^c\-^T..aiin%.n  Street,  <-^^^iiiglerst.,  Xklanl^-^^lll^g  I  "^  ^^^J^^.^    "'■■■■■  ■■■'Bi 

-l^t-^one^ .2000  ea.  Ownf^arah^   Hj^d,  ^  Ma.helle      .  -^   ^^^J^^OtAl  c6sT,  W3 

DWELLING  &   GARAGE                             ^  Architect— None.                        „=o„r,     "(STS  Bond,     sureties,     none.       Forfeit,     $10.00 

(SO'e)  W  66TH  AVE  120  N  AVENAL  Contractor— Andrews  &„  Hagen,  3878  ^  ^  -^j^j  i„(,  ,vork-,g  days 
Ave.  Oakland.  IVa-story  5-roora  Maybelle  Ave.,  Oakland.  $2600  ^^^m  date  of  signing.  Plans  r.nd  ^..eel- 
dwelling   and   garage.  fications    filed. 

Owner— Svdes   Brothers,   2542   35th  Av.,  STORES                          „  ,     „^  „^       ,.   „  ■ ■ — 

Oakland  (5040)      E      HARRISON      BLVD.      50    N  „,.,.,„„ 

Arch°tect-None_^ $3960  ''^'^Unge     Ave.,     Oakland.        1-story  DWELLING  _^^     STANAGE,       BERKE- 

DWELLING                       ^^     ^^^^      ^^^  °-'5Snd''-    ^"""'"'    '''    '"**    '*■'  OwneT-L^e^Hanfen,   564   7th  St..   Oak- 

(5027)      4S25    CONGRESS    AVE.,     OAK-  Oakland.  land 

1      '""^dU-h'G^R^bM^s'"'"'"^-  Conu'a'cfo7-l     A.    McDonald,    611    28th  Architect-V.    Strang,    1521    9th    Street. 

Owner— Edith   G.   RobBins.  «t     Oakland                                     $1925  Alameda.                      ^^             ,,„,   ... 

Architect-None.  St.,  Oakland^ Contractor— Hansen  &  Strang,  1521  9th 

-"-eTslo-rA'^veoiklar-    ^"%3^0!o  DWELLING  ^^^     ^^^^        ^^^     ^^^  St.,   Alameda^ $2750   ea. 

DWELLING^^^^    ^^^^^^^^3^,  ?Jordw^Jiling°^"'^"''        '-'"''\'-  S^f^    STANTON,      BERKELET. 

^"'''S'akrand.^^-'Tory'%?ro^m°dwlll-  Owner-A^M.    Robinson.    678    33rd    St..  ^^^^weH-c^- sp,,^„e,   4518  Edgewood. 

Owne"r?-T.  W.  Landgraft,  1731  14th  St..  ArchUe^ct-None^     ^^.^^_    ^^^^    ^^^^^  Arch'^^e'ct-None.                                     $3800 

Arch^Uct-^None.                                     $2500  St.,   Oakland_^ $5000  ^^^^^^^^        

?J.f )-Wl5^H^1?0  S  A  STREET  f^lFr^oTSA'^^'^''ll..A...  ^^°^^ind^;^|||Po^  ^aZiE^r.^' 

'=°^?>>aklYnr"?-s^tIr'=y^5"rfo4^d"w^e?.^"g       OwntrH^"&"Ve?fentira^aa  Ave..  Kt^^f-^:  W.^l^relin.    2817    Regent 

and   garage.  Oakland  St.,    Berkeley. 

Owner— J.   Thompson.  Archifect— None  Contractor— MacDonald      &      Foreman, 


satur.iay.  ootm.or  <,  ii.24              BUILDING    AND    ENGINEERING    NEWS  Sh 

DWKLMNO  PWKLI.INi;          Owner— T.  Brady.  r>931  San  Pablo  Ave., 

(jtla:;)      \V   McClelland,   75  S  CALA-  COSS)       K    MONTICKLLO    AVK.    l.-.C    S  Uukland. 

vt-nis  Ave,  Oakland.     1-story  3-rm.  Kruokdali-    Aw..    Oakland,      l-.stoiy        .•\rihiti-cl None. 

dwelling.                                                                         0-room   dwelling.  Contractor — Kred  W.  I-eters,  184  Kldge- 

Owiier— Clara   A.    Ellis,      3721      McClel-  Owner — O.    N.    Furtaii,    283^    .Mtintiet-llii  way  Ave.,  Oakland.                          I314U 

land  St.,  Oakland.                                                  Av-e..   Oakland.-  

Architect— None.  Architect— None.  DWELLINO 

Contractor— O.    D.    Carper,    1124    Ham-  Contractor- J.   M.   Nordell,    2832   M..nli-  (.>()7»)      \V   SIXTY-SEVENTH  AVE.   160 

pel   St.,  Oakland.                            J2000               cello   Ave.,   Oakland.                     $iri(FO  s   E-12th   St.,   Oakland.      1-story   3- 

room  dwelling. 

I>\VELLIN'Q  DWELLING  owner   —   Mrs.      Bessie      Osberg,      2248 

(i053)      6014    AVENAL  AVENUE,  OAK-  (riOfi6)       S    C_A\ANAC<;H     HD.,     201i     K  Dwlght    Way,    Berkeley. 

land.      1-story   5-room  dwelling.                      *>■   ^-  O.  T.  right  of  way,.   Oaklaii<l.  .\rchitcct— None. 

Owner— Frank  Lapham,  2451  eist  Ave.,  ^       '  "*'°r*' .  ■^?';!',^   dwelling.  contractor— K.   T.    Davis,   San   Lorenzo. 

Oakland  Owner — (J.  A.  Hililiailj.  Cavanaugli  lul.,  JllOn 

Architect— None.                                       »3000  ,      ,'^^.''<'•'"t•  

Architect — None.  DWELLl.NTGS 

Contractor— Fc).\    Brothers.       I!i2«    ITni-  (5080)         4014    AND    4016    LYON    AVE., 

DWELLING  &  GARAGE                                                versity  Ave.,  Berkeley.                  $4200  Oakland.         Two       1-slory      3-room 

(5054)      W    HALEY  ST  100  S  HOPKINS                                         dwellings. 

.St..  Oakland.     1-story  5-room  dwlg  STOKES  Owner — H.  C.  demons,  4006  Lyon  Ave  , 

and   garage.  (5067)     S  SEMINARY  AVE.   25  E  Sun-  Oakland. 

Owner — J.  W.  Hanson,  1236  12th  Street,                nyvale      Ave.,      Oakland.        1-story  Architect- None.  $1500  each 

Oakland.                                                                     stores.  

Architect— None.  tiwner — H.     K.     Miller,     2426     Seminary  DWELLINGS 

Contractor- W.      C.      Applewhite,    1017                 Ave.,   Oakland.  (5081)       2471    &    2477    SIXTY-FOURTH 

Linden    St.,    Oakland.                   $3700  Architect— None.                                     $3000  Ave.,    Oakland.      Two      1-story      5- 

room    dwellings. 

DWELLING  Owner— Chas.    F.     Brown.    1707    Broad- 

CHCRCH  (5068)      N    HOLMAN    RD.,    400    E    Mat-  way,   Oakland. 

(5005)      NW   COR   KIDGWAT   &   PIED-                 thews     Rd..     Oakland.       1-story     5-  Architect — None.  $3200  each 

inon't      Aves.,      Oakland.        1-story               room  dwelling.  ^,„,„„          

concrete    church  Owner — W.    J.     Baker,       22.>:.     Raiisome  .-VDDITION 

owner-Roman   Catholic  Archbishop  Of  ^      J^^;  '^t^l^'"^-                                   .r, ^''"^l^       NE    COR.    MONTICETO      AND 

S    F,  1100  Franklin  St.,  S.  F.  Architect — None.                                       $5000  Bay  Place,  Oakland.     2-story  brick 

Architect— Geo.  E.  McCrea,"  369  Pine  St  t^wt-t  i  ivrr- ,,      addition        ,     „     ..     „             ,  ,, 

«„„   Ti>ran/.iQ(-n  DWELLING  Owner^St.  Pauls  Parish,  Bay  and  Mon- 

c.nfractnr-iT     P     Brennan     mo    Shat-  <5069)     S  BARROWS  RD..   150  W  Creed  tecito,    Oakland. 

''''"'^^cTl-^l-.ie^^.^"-   -'     iiiSoo               i\?e,un°g!"^'"'-         '-'""''      '"■""""  -""';4'L'e;^o''s^,- s''f°°"^^"'    '''    ^''" 

Ownei — W.    J.     Baker.       225.i     Ransome  Contractor — Murch-Williams  Const.  Co. 

n^-n-T  I  TV/-   r    (^APirr                                                 Ave.,   Oakland.  308  Fox  Bldg.,  Oakland.  $ 

{^'«56)      E  EL^AmLElT.  137  W  55TH  Architect-Xone^ $5500  ^^^.^^^^^^        ■ 

Ave.,      Oakland         1-story      5-room  pwELLING  (5083)      S  ROBERTS  AVE.   260  E   5dTH 

dwelling   ana  earage.                 „„^,„,  (5070)       S    BROCKHURST    ST.,     321    E  Ave.,      Oakland.         1-story      5-room 

Owner— Chas     A.    Russell,    3o28    Porter               Market    St..    Oakland.       1-story    5-  dwelling  and  garage. 

bt.,    Oakland.                                      ,,icn                room  dwelling  and  garage.  Owner — W.  H.   Thompson,   328  Portland 

Architect— None.                                     Jilbo  Owner— Chas.      lloller.      Savoy      Hotel,  Ave.,  Oakland. 

Oakland.  Architect — None.  $4150 

-,._._  ^ -.,_  Architect — None.  

D^^ELLING                                     ,^,T..T  AWT^  Contractor— O.    D.    Carper,     1124    Ham-  DWELLINGS 

(oOoc)      1328_10iTH     AVE,     OAKLAND                p?l  Si.,  Or  xland.                               $3000  (5084)       W    MONTICELLO    AVE.,       414 

1-story    3-room   dwelling.                                                          an^  455  j,;  Virginia,  Oakland.     Two 

Owner— H.    &   E.   Hodge,    926    East   18th              .  1-story    5-room    dwellings. 

St..  Oakland.  DWELLING  Owner— R.   W.  Murphv,  Maxwell   Hard- 
Architect — None.                                       $3500  (.-,071)         2121    CURTIS    ST.,      Berkeley.  ware  Co.,  Oakland. 

Dwelling.  Architect — Nope. 

DWELLING  Owner— E.  Linatti,  1730   7th  St.,   Eerke-  Contractor— L.    Zwaal,    2748    Monticello 

(5058)  W   64TH  AVE   200   N  GAMDEN                ie>.  Ave.,   Oakland.  $3600   each 
St.,  Oakland.     1-story  4-room  dwlg.  Architect — None  

Owner — W.    J.    Watson,    3033    Seminary  Contractor — Juama  &  Kesti,  1209  Chan-  DV.'ELLING 

Ave.,   Oakland.                                                             ning   Way,   Berkeley.                     $2750  (5085)       W    SEVENTY-FOURTH    AVE., 

Architect — None.                                       $2500                                         'j5    n    c'Jarfield    Ave.,    Oakland.       1- 

DWELLING  story    5-room    dwelling    . 

SERVICE  STATION  (5072)      1339    SACRAMENTO,    Berkeley.  Owner— M.    P.    Graves,    90;)    Grove    St.. 

(5059)  SW  COR  E  12TH  &  HIGH  STS,                Dwelling.  Oakland. 

Oakland.      1-story   concrete   service  Owner — Fox  Bros.,  1926  University  Ave.  Architect — None.                                       $3000 

station.                                                                        Berkeley.  

Owner — Mnrshall    &   Burks,    1725    Web-  Architect — None.                                        $3500  APARTMENTS 

ster  St.,  Oakland.                                                                                (5086)       N    APGAR    ST.,    359    W    Tele- 
Architect— .Vone.                                       $2000  DWELLING  graph    Ave.,    Oakland.       2-story    16 

(5073)         2415      MARTINEZ,      Berkeley.  room  apts 

DWELLIN'l                                                                      Dwelling.  Owner — Max  Baker,   455    17th  St.,  Oak- 

(5060)  NE    COR    CURRAN       AVE       &  Owner — H.     Kinsmen,       1232     Stannage,  land. 
Delaware   St.,  Oakland.     1-story   5-               Berkeley.  Architect — None. 

room  dwelling  .Architect — None.  Contractor — John  Lindnuist,   834  Talbot 

Owner— Carl     A.     jacobson,     2509     14th  c  ontractor — J.    &    E.    Angleman,      2047  Ave..   Berkeley.                               $13,UOO 

Ave      Oakland  36th  Ave.,  Oakland.  $6000 ■ 

Architect — None                                      $3500 DWELLING 

.  oue^ DWELLING  (5087)      LOT     22     BLK     5     BERKELEY 

ALTERATIONS  (5074)       133Ji    XEILSON    ST.,    Berkeley.  Heights.   All   work   for   7-rm   frame 

(5061)  1725    lOlST    AVE.,    OAKLAND.               Dwelling.  dwelling  and   garage. 
Alterations  Owner  —  A.    Sayers,    .^336    Neilson    St.,  Owner — Anna    L.    and    Dorothy    de    P. 

Owner— Ralph  'w.    Towner,    1728    101st        ,       Berkeley.           „.,_„,,„,,.       .,  Conger,  Berkeley. 

Ave      Oakland  Architect — Harry    Smith,    855    The    Ala-  Architect — John  Hudson  Thomas,  First 

Archlteci't N'one     '                                 $1000               meda,    Berkeley.  National  Bank  Bldg.,  Berkeley. 

J c  ontractor — Harry  Smith,  855  The  Ala-  Contractor    —    Louis    O.    Hansson,    1409 

ALTERATIONS                                                                    meda,   Berkeley.                                $2500  Bonita,  Berkeley. 

(5062)  1502  JACKSON  STREET,  OAK-  ^,,„„^  ^  ^^„        Filed  Sept.  27,  1924.  Dated  Sept.  16,  '24 

land        Alterations  DWELLING  Frame   up    $2475 

Owner-Chas!    (Graham,      1502      Jackson  '  •^" '  f)      1351  BERKELEY  WAT,  Berke-  grown   coated    2475 

St     Oakland                                                              ^*^'-     Dwelling.  Completed  and  accepted   2475 

Architect— NoSe                                        $1000  Owner-C     E.    Boomhower,    1d29    Fran-  usual   35  days 2475 

J *   wc<u                ^jg^p   gj     Berkeley.  TOTAL  COST,  $9900 

DWELLINGS   (3)  Architect— None^ $3000  Bond,    Forfeit,    none;    Limit,    120   work- 

(5063)  E    WILSON    AVE    240    -    267    -  nwi^r  t  Tvr'  '"^    days;      Plans     and      specifications 
ll'Jrfr^orJ'^^t^L'^i:     '''''''  C^7fJ;|?4    EUCLID    AVE.,    Berkeley.  ^ "                       

°^V.-^ZJ-  ^'"^°"-  ''''  ''"^°"  ^'^'  Own?r^i^  "ferrott,    1136    Fresno    Ave.,  ^^f|f  ^s^^^^COR.    WILDWOOD   AVE   & 
Architect— None.                                                      XrchitJ^'f—VnTie                                      $7500  Woodland  Way,  Piedmont.  General 
Contractor — Lester  Van  Ness,  3551  WU-  ->'i-'"i.e<.L     ..\uiik^ ,,.)vv  construction  for  2-story  and  base- 
son  Ave.,  Oakland.                         $3000  DWFTTivi^  ment   frame   residence. 

-,()771         24'!1       APTON    ST        Berkeley  Owxier— H.    G.    Hills,    162    Nova    Drive, 

DWELLING                                                                       Dwellini      -^'^^°^    ^^-      l-<"^'^e'«>-  Piedmont  Si 

(5064)  E    MONTICELLO    AVE.     112    S  Owner— MWaI.sh    0912  q'nd  Ave     Elm-  Architect— Sidney  B.  &  Noble  Newsom. 
Brookdale    Ave.,    Oakland.      1-story  ^'^^  nerM.  Walsh,  --12  s.na  A^e.,  n-im  Nevada  Bank  Bldg.,  S.  F. 
6-rocm  dwelling.  Architect— tJnne                                      $1500  Contractor — Emll  Person,  2224  Rose  St. 

Owner— O.    N.    Furtin,    2832   Monticello  ^"^''"^^t     N°"«j *i"""  Berkeley. 

Ave.,   Oakland.  DWELLING  Filed  Sept.  27,  1924.  Dated  Sept.  25,  '24. 

Architect— None.                                                         (5078)       N    STANFORD    AVE.,     125    W  Foundation  in   $1000 

Contractor — J.  M.   Nordell,   3832   Monti-               60th   St..   Oakland.     2-story   4-room  Roof  on   2338 

cello  Ave.,  Oakland.                      $4000               dwelling.  Ready  for  plaster   2000 


3fi 


Mill   work    in    place IJ"" 

completed    and    accepted    ^*»» 

Usual  35  days    v^q^'^l  cost;  Vl3,048 

Bond,    Sureties,   none;    Forfeit,   *5   day; 

Limit,  without  delay;  Plans  and  specl- 

lications  filed. 

f^!;ifrW->  HOPKINS  ST.,  lie.-la-l..v. 
Owner-1.^ic:tor  Schwartz.  1803  Chestnut 

SI.,  OaUland.  „,      , 

A.chi.>=c.--...    !>■    Voorhi-e.s,    18;!J    VVest 

Sl..   OaKlana.  *^'-^ 
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2928B   FRUITVALE 


Saturday,   October   4.    1924 


Two   1-story   4-rm. 


SPUUCK    ST.,     Kt-rkuU-y. 


(:,09U)  'JiO 

UwfUing.  -,,.    ^, 

,nvii,.,_l.  raiik  Uroadhi-ad,  8*)4    -Hlh  hi., 
Oakland. 

Ai-thitfLt — ;m 


$ti750 


DWELLINGS   (2) 

(5101)  2928C      & 
Ave..   Oakland, 
dwellings.  ,  ^   , 

Owner— Harry    Meyer,    3216    Brookdale 

Ave.,   Oakland.  „„„ 

Architect— None.  $3000   ea. 

DWELLING  „„,, 

(5102)  W  62ND  AVE.  100  N  BROM- 
ley  Ave.,  Oakland.  1-story  5-room 
dwelling. 

Owner— Al.   W.   Porter,   2234   San  Anto- 
nio Ave.,  Alameda  . 
Architect— None.  S3400 

DWELLING  „„„    ^„., 

(5103)  S  OUTLOOK  AVE.  300  SEM- 
inary  Ave.,  Oakland.  1-story  3- 
roora   dwelling. 

Owner — Peter  Young,   premises. 
.\rchitect — None.  J2000 


S)'^'^e'§ne  hundred  sixth  av 

I'lO   .'^    ,  ..niiac  St..   Oaklami.    .i-!,loJ  y 

7-room  dwelling  and  garage. 
Owner— H.    Proetz,    3260    Delaware    St., 

Oakland. 
Architect — L.   F.    Hyde.  Walnut 

Contractor— J.    B.    Shook,    3318    V/alnut 

Oakland. ♦**"'" 

trofir°fl^     SIXTY-FIRST    ST..    Oak- 
OvvnlT-.v''1-n"u°°-  vn-i    Gist    SL..    OM.- 

land. 
Architect — None.  .  ,    c^ 

Contractor— Mine  &  Fisher,  44C  38th  St. 

Oakland. 


$1000 


Owner — Miss  Schoening.  1623  Shattuck, 

Contractor  —  Herman   Schuening,   1623 
Shattuck,   Berkeley.  »6000 

I  >  WELLING 

(.".HI)      1511    TACOMA.    Berkeley. 

Dwelling. 
Owner — R.  D.  Felt,  1728  Channing  Way, 

Berkeley. 
Architect — None.  »2ioij 


DWELLING 

(5104)      E      87TH      AVE. 

mouth  St.,  Oakland. 

dwelling. 
owner — R.   E.  Neikirk,  4 

Sa  nFrancisco  . 
.\rchitect — None. 


80     W   PLY- 
1-story  4-rm. 

)0  Breed  Ave., 

$3000 


DWELLING  „      ,     , 

15112)  821  INDIAN  ROCK,  Berkeley. 
Dwelling.  „ 

Owner— M.  Dickson,  3136  Ellis  St.,  Ber- 
keley. _ 

Architect — J.  Harry  Smith  So»  The  Ala- 
meda,  Berkeley.  $5000 

IiWELLlNG 

13115)      1614   CORNELL,   Berkeley. 
Dwelling. 

owner— P.  .1.  Healy,  39  Post  St..  Pied- 
mont. ^ 

Architect — None.  $3jii  l 


Berkeley. 


fsTgll^^s'^MASTERSON  ST.  215  E  May- 
^        belle  Ave.,  Oakland.  1-story  4-ruum 

Ownt7-!-j'o"h^n   Hawkins,   4078   Piedmont 

Ave.,  Oakland. 
Architect — None.  ,   . 

cintractor-C.  V.   Fernstrom,   3516  ^g 

guna  Ave.,  Oakland.  ♦■>""" 


ti-^ty'^'lsO     FORTY-FIRST    ISTREET, 

Oakland.   1-story  garage 
Owner— V.  E.  Spencer  600  41st  St.,  oaK 

land. 
Architect — None.  .  riare- 

Contractor— J.    W.    Swift,    60,3    Clare 

mont  Ave.,   Oakland.  n»»» 


S^'^lm    SIXTIETH      AVE.,      Oak- 
land.   1-story   5-room  dwelling   and 

Ownir— fl'j.   Noonan,   2481   60th   Ave., 

Architect— None^ *380U 

^Tgf^^im  DALOTA  ST.,  Oakland.   1- 

story    5-room   dwelling. 
Owner-Mrs.    E.    Kish,    3240    Delaware 

St.,  Oakland. 
.\rchitect--None  ^^     .,j^.,    j_,,,^_..j^, 

'•  ""'st.'.    Oakland.___    '  «2850 

Jtw)^   S  41ST   ST.   245    E   GROVE   ST.. 

Oakland.      2-story    10-room   flats. 
Owner— E.  A.  Williams. 

^rn'JiiTt'oT^&ro.  smith,  746  Alcatraz 
Ave.,  Oakland.  ilODU 

filw^^l555   SAN   PABLO   AVE.,    OAK- 

land.      Fire    Repairs. 
Owner— Midgley     Bros.,     %     American 

Theatre,  Oakland. 
Architect — None. 

"•""^I'sZ^Oa^la^d.""^"'    ''"'  ntol 

f5'i;™''iE  °C^OR.    4TH   &   BROADWAY, 

Oakland.     Alterations. 
Owner— L.   Bruzzone,   1519   Central  Av., 

Alameda. 
Architect — None. 
Sontractor— V.  E.  Thorp,  1718  Alameda 

Ave.,   Alameda.  ?4500 

?510?^^W*^60TH  AVE.  160  S  CAMDEN 
St     Oakland.     1-story  5-room  dwlg. 

Owner— L.  Watson,  3018  60th  Avenue, 
Oakland.  .snnn 

Architect— None.  $3000 


DWELLING  ,^.,„„ 

(5105)  N  RUTH  AVE.  170  E  KINGS- 
land  Ave.,  Oakland.  1-story  5- 
room  dwelling. 

Owner — M.      Jordan,      5844  Broadway. 

Oakland. 

.\rchitect — None.  $3000 

(5106)  E  73RD  AVE.  70  S  FOOTHILL 
Blvd.,   Oakland.      1-story  store. 

Owner— E.   T.   Glasgow,   2760   73rd   Av., 

Oakland. 
Architect — None.  $2000 

DWELLING  „^  ,^„ 

(5107)  E  DAMUTH  ST..  47  W  LIN- 
coln  Ave.,  Oakland.  1-story  4-rm. 
dwelling. 

Owner — E.  M.  Netherby,  3879  Fruitvale 

Ave.,  Oakland. 
.\rchitect — None.  „„_„ 

Contractor — Howard   &   Netherby,    28 1 9 

Fruitvale    Ave.,    Oakland.  $2000 


DWELLING 

(.>114)      2238     STUART, 
Dwelling. 

Owner— C.  Pfrang,  480  Forest  St.,  Oak- 
land. 

Architect — None.  %'■>"" 


DWELLl.NG 

(5115)     3011  DOHU.  Berkeley.  Dwelling 

owner — H.    V.    .Sherman. 

Architect— Barham    Cu.,    169    San    Pabl" 

Ave.,  Berkeley, 
contractor — Barham  Co.,  169  San  Pabi 

Ave.,  Berkeley.  $3"' 


DWELLINGS 

(.^116)      1336   1301    1340   1201  PERALTA. 

Berkeley.  4  dwellings. 
Owner   —    C.    MacGregor,    470    13th    St., 

Oakland. 
Architect— None.     1  at  $3600;  2  at  $3850 
1  at  $3650 


PRINCE 
26-room 


Bank 


APARTMENTS 

(5108)  SW  COR.  YORK  & 
Sts.,  Oakland.  3-story 
apartment!. 

Owner— John  Field,  607  Am 
Bids.,  Oakland. 

Architect — Ephraim    Field,    607    Ameri- 
can Bank  Bldg.,  Oakland. 

$20,000 

DWELLING 

(5109)  LOT    4,    MERRIEW'OOD,    OAK- 
land.      1-story   4-room  dwelling. 

Owner — G.  L.   Rogers,   1958  Fell  Street, 

San   Francisco. 
Architect — None.  $1600 


DWELLING  _ 

(5117)      N  ESTATE  DRIVE  350  W  Mo- 

laga    lid..   0:ikiand.    H-j-slory   6-iin. 

dwelling  and  garage. 
Owner — L.     R.    Ratcliff,    Estate    Drive, 

Piedmont. 
Architect — None. 
Contractor — E.   W.   Woodard,    435   Mer- 

ritt  Ave.,  Oakland.  $5500 


DWELLING 

(5110)      1944  LOS  ANGELES  AVE.,  Ber- 
keley.  Dwelling. 


DWELLING 

(5118)  E  ALVARADO  ROAD,  Clare- 
mont  Hotel  Tract,  Oakland.  2-sto. 
7-room  dwelling. 

Owner — Mary   V.   Hanson,   Berkeley. 
.Architect — Nona. 

Contractor — J.  A.  W^ilson,  15  Armanino  " 
Court,  Oakland.  $7000 

DWELLING 

(5119)  E  FIFTY-EIGHTH  AVE.  240  N 
Tevis  St.,  Oakland.  1-story  4-room 
dwelling. 

Owner — H.    R.    Jamison,    922   East   12th 

St.,  Oakland. 
Architect — None.  $2300 


The  San  Francisco  Savings  and  Loan  Society 

(THE  S.\N  FRANCISCO  BANK) 


SAVINGS 


COMMERCIAL 

INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 

the  Assets  of  which  have  never  been  increased 

by  mergers  or  consolidations  with  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  30th,  1924 

Assets  $93,198,226.96 

Capital,  Reserve  and  Contingent  Funds 3,900,000.00 

Employees'  Pension  Fund 446,024.41 

MISSION   BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  DISTRICT  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH •,;,"'"?I'*  ""A^"       .JTiiiia^lt 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulioa  St. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (4J^)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


Siiliii'cliiy,    Odi.lier    4,    11121 


BUILDING    AND    ENGINEERING    NEWS 


Al.TKUATIONS 

(112IU  :.34-36  FIFTKKNTH  STREET, 
ouklnnd.   Alterations. 

uwiui— J.  Daniivl.  536  15lh  St.,  Oak- 
land. 

.\  roh  I  tcct — None. 

Contiaeior — H.  Ltrown.  1387  East  32nd 
St.,  Oakland.  I400U 


DWliLUNG 

(.,.;])  .\  mTTKK  ST.  i:iiu  \V  :i8U>  Ave. 
Oakland.    1-story    4-room   dwelling. 

owni-r — Mr.s.  Lehman,   Alameda. 

.Architect — None. 

Contractor — B.  Krankford,  S12  Broad- 
way, Oakland.  »2500 


DWEIvLING 

(5122)  .\  HOAD  P  670  from  Sequoyah 
Koad.  Oakland.  1-story  6-room 
dwelling. 

owner— Ur.  II.  A.  Wilkinson,  301  Bal- 
boa St..  San  Francisco. 

.\rchilect — None. 

Contraclor — American  Bldg.  Co.,  301 
IJalboa    Bldg.,    Oakland.  $4600 


DWKLLINGS 

(r.l23)  455  457  ROSE  STREET.  Oak- 
land. 2  1-story  5-rooni  dwellings. 

owner — Ueo.  F.  Dowling,  407  Federal 
Bldg..  Oakland. 

Architect — None  $3000    each. 


1 1 W  ELLINGS 

I. -.124)  1323  1327  1331  EAST  THIRTY- 
fuurih  Street,  Oakland.  Three  1- 
story  5-room  dwellings  and  ga- 
rages. 

tiwiier — L.  H.  Legris,  1351  Hampel  St., 
Oakland. 

Architect — None.  $3750    each 


ADDITION 

(5125)      1335    EIGHTY-SEVENTH    AVE 

Oakland.  Addition. 
Owner — V.   Lacondo,    1335   87th   Avenue. 

Oakland. 
.-Vrchitect — None. 
Contractor — E.  Prunetti,   1604  94th  Ave 

Oakland.  JIBOO 


DWELLING 

(5126)      N    BUEiNA   VISTA   AVE.    200    E 

Hillside   Ave.,    Oakland.    1-story    5- 

room  dwelling. 
Owner — Mary  Cauley,  52nd  &  Coronado 

Ave.,   Oakland. 
.Architect— None. 
Contractor— M.  F.  Wise,  2S48  6Sth  Ave., 

Oakland.  $3000 


DWELLING 

(5127)  556  FIFTY-FIFTH  STREET, 
Oakland.    1-story    6-room   dwelling. 

Owner — G.    Bresso,   Oakland. 

Architect-  -None. 

Contractor — M.  E.  Valente,  5215  Looks- 
ley  Ave.,   Oakland.  $5000 


DWELLING  "IW 

(5128)      W    SIXTY-FIFTH   AVE.    560    S 

Arthur   St..   Oakland.    1-story    5-rm 

dwelling  and  garage. 
Owner  —   Geo.   H.   Drysdale,   2321   38th 

Ave.,    (..ililand. 
Architei-t— None.  $31.'.0 


DWELLING 

(5129)  N  MADELINE  ST.  123  W  Lau- 
rel Ave.,  Oakland.  1-story  5-room 
dwelling. 

Owner  —  F.  S.  Taylor,  P.  O.  Box  97, 
Fruitvale   .Oakland. 

Architect — None.  $3850 


DWELLING 

(5130)      N  HOLMAN  ROAD  50  W  Bates 

Road,      Oakland.      1-story      5-room 

dwelling. 
Owner — Peter  J.  Ness. 
Architect — None. 
Contractor — Ness    Bros.    3912    Linwood, 

Oakland.  $4000 


DWELLINGS 

(5133)  5951  5955  KAYES  STREET, 
Oakland.    2    l-story    4-room    dwlgs. 

Owner — J.  C.  Barrett,  505  Humboldt 
Bank  Bldg.,  San  Franciaco. 

.Vrchitect — None. 

Contractor  —  V.  Winther,  2026  Roae- 
da-le  Ave.,  Oakland.  $2000  each 

(5134)  W  TERRACE  ST.  100  N  Ridge- 
way  Ave.,  Oakland.  2-story  10-rm. 
flats. 

Owner — J.  Vis,  2301  Alameda  Ave.,  Ala- 
meda, ^ 

.■\rchitect — None. 

Contractor — L.  M.  Baird,  1031  Bay  View 
Ave.,  Oakland.  $8900 


DWELLING 

(5131)  S  FOOTHILL  BLVD  544  E  90th 
Ave.,  Oakland.  1-story  4-room  dwlg 
and  garage. 

Owner    —    G.    Reinhardt,    9301    Foothill 

Blvd.,  Oakland. 
Architect — ^None. 
Contractor— C.    A.    Cushman,    1675    85th 

Ave.,  Oakland.  $3150 

DWELLING 

(5132)  3924  EVERETT  AVE.,  Oakland 
1-story    5-room    dwelling. 

Owner — David  G.  Matson,   690   10th   St., 

Oakland.  ^ 

Architect — None.  $3000 


ALTERATIONS 

(5135)      1445    FRANKLIN   ST.,   Oakland. 

Alterations. 
Owner — Z.  V.   White. 
.Architect — None. 
Contractor — Ostlund    &    Johnson,     1901 

Bryant   St.,   S.    F.  $14,000 


.STORES    &    OFFICES 

(5136)      E    FRANKLIN    ST.    46    N    17th 

St.,  Oaliland.  2-story  concrete  store 

and  offices. 
Owner    —    R.    W.    Kittrelle,    17th    and 

Franklin  Sts.,  Oakland. 
Arcliitect — None. 
Contractor — M.   P.   Brasch,   392   17th  St. 

Oakland.  $18,000 


GENERAL   CONSTRUCTION 
(5137)  LOTS     20     AND     £..     BLK.     7. 

Lakeshore       Highlands,       OakUuul. 
ficneral    construction. 
Owner — C.   M.   and  Elizabeth  F.  Benze- 

man.   Oakland. 
.Architect — Thomas  J.   Kent,    1122   Croc- 
ker BUlg.,  S.   F. 
Contractor — Chas.     Stockholm     &     Sons, 

Monadnock    Bldg.,    S.    F. 
Filed   Sept.    30,    '24.    Dated   Sept.    29,    '24. 
On    or    about     the     10th     of    each 
month,    75%    of   labor    and   ma- 
terials incorporated. 
On    c'lmpletion    a    sum    sufficient 
to     increase     total     to     75%     of 
contract   price. 
Balance  35  days  after  acceptance. 

TOTAL  COST,  $29,250 
Bond,  $15,000.  Sureties,  John  Bender 
and  T.  Rouneberg.  Forfeit,  none.  Lim- 
it, 110  working  days.  Plans  and  speci- 
fications filed. 


CANCKLLATIOX  OF   CONTRACT 

(5138)  LOTS  1,  2  ,3,  4,  5,  6,  7,  8,  9  and 
28,  Blk.  44,  Kellersbergers  Map  of 
Oakland.  Reinforced  concrete  sta- 
ble and  garage. 

Owner — Santa  Fe  Express  &  Drayage 
Co.,  672  9th  St.,  Oakland. 

Architect — None. 

Contractor — B.  T.  Leiter  and  George 
Leiter,    3601    West    St.,    Oakland. 

Filed   Sept.   30,   '24.   Dated,  . 


DWELLING 

(5139)      1326    EUCLID,    Berkeley. 
Dwelling, 

Owner — S.   Jorz,   1320-A   Euclid,   Berke- 
ley. 

Architect— None.  $10,000 


DAVELLING 

(5140)  1036  KEITH,  Berkeley.  Dwell- 
ing. 

Owner— Miss  Hogue,  1039  High  Court, 
Berkeley. 

Contractor— O.  Butzke,  1315  66th  St., 
Berkeley.  $4000 


STORE 

(5141)     3213-15   AD.ELINE,   Berkeley. 

Store. 
Owner — T.  Armanino. 
Architect — A.  Beckett,  2457  Webster  St. 

Berkeley. 
Contractor    —    Beckett    &    Wight,    2457 

Webster  St.,  Berkeley.  $8000 


DWELLING 

(5142)  2013  McGEE,  Berkeley.  Dwell- 
ing. 

Owner — R.  M.  Jewett,  2013  McGee  Ave.. 
Berkeley. 

Architect— W.  T.  House,  2036  Bancroft 
Way,  Berkeley. 

Contractor— R.  M.  Jewett.  $3600 


DWELLING 

(5143)      1240  BURNETT,  Berkeley. 

Dwelling. 
Owner  —  J.   Johnson,   1902   Myrtle   St., 

Oakland. 
Architect— None.  $3500 


DWELLING 

I. '.14  1)      1451    TE.N'TII   ST.,   BerKeley. 
Dwelling. 

tjwner — .Alameda  Inv.  Co.,  703  Syndi- 
cate Bldg.,  Oakland. 

Architect — None.  $3000 

DWELLING 

(5145)  2519  HILL  COURT,  Berkeley. 
Dwelling. 

Owner — W.  Emerson,  2401  Fulton  St., 
lierkeley. 

Architect — F.  H.  Reuners,  894  Warfield, 
Oakland. 

Contractor — J.  Short,  1338  Euclid,  Ber- 
keley. $7000 


DWELLING 

(5146)  S  FLORIO  ST.  Opp.  Auburn, 
Oakland.    1-story    7-room   dwelling. 

Owner — L.  Armanino,  2457   Webster  St., 

Berkeley. 
Architect — None. 
Contractor   —   Beckett    &    Wight,    2457 

Webster  St.,  Berkeley.  $7000 

DWELLIGN 

(5147)  W  SIXTIETH  AVE.  80  N  Brann 
St..  Oakland.  1-story  4-room  dwell- 
ing and  garage. 

Owner — Chas.    E.    Reichach,    1610    Cen- 
tral Ave.,   Alameda. 
Architect — None.  $3000 


DAVELLING 

(514S)  430  SUNNYSLOPE  AN^E.,  Oak- 
land. 1-story  4-room  dwelling. 

Owner — Mr.  and  Mrs.  V.  McClymonds, 
424  Sunnyslipe  Ave.,  Oakland. 

Architect — None. 

Contractor — G.  F.  Miller,  1306  Brush  St. 
Oakland.  $1800 


DWELLING 

(5149)      E  SIXTY-NINTH  AVE.  PL.  922 

N  69th  Ave..  Oakland.  1-story  5-rm. 

dwelling. 
Owner — S.  V.   Davidow,   1620  69th  Ave., 

Oakland. 
Architect — None.  $3000 


WAREHOUSE 

(5150)  NW  COR.  FIFTY-SIXTH  AND 
Lowell  Sts.,  Oakland.  1-story  con- 
crete and  tile  warehonse. 

Owner — Elizabeth  Keift,  1725  Webster 
St.,  Oakland. 

Architect — None. 

Contractor  —  Marshall  &  Burks,  1725 
AVebster   St.,   Oakland.  $12,000 


DWELLING 

(5151)      E  SEQUOYAH  RD.  64  from  Dd. 

P,  Oakland.  1-story  7-roora  dwlg. 
Owner — Marion  Ezell,  301  Balboa  Bldg. 

San   Francisco. 
Architect — None. 
Contractor  —  American   Bldg.  Co..   301 

Balboa  Bldg.,  San  Francisco.  $7500 


DWELLINGS 

(5152)  E  SIXTY-NINTH  AVE.  PL.  84 
126  16S  210  N  Favor  St.,  Oakland. 
Pour    1-story    5-room  dwellings. 

Owner — S.  V.  Davidow,   1620   69th  Ave., 

Oakland. 
Architect — None.  $3000   each 

FL.A.TS 

(5153)  N  FORTY-SECOND  ST.  200  E 
Shaffer  Avenue,  Oakland.  2-story 
lu-room  flats. 

Owner — W.  J.  Steele,  Pinehurst. 
Architect — None. 

Contractor — A.  W.  Schneck,  3226  Geor- 
gia St.,  Oakland.  $7000 


DAVELLING 

(5154)  1120  BAY  VIEW  AVE.,  Oak- 
land. 2-story  8-roo  mdwelling  and 
garage. 

Owner — Florence  S.  Sisk,  630  51st  St., 
Oakland. 

.Architect — None. 

Contractor — Ritchie  &  Ritchie,  630  51st 
St.,  Oakland.  $7000 


DWELLING 

(5155)      SE  COR.  CAPELL  AND  PROS- 

pect  Ave.,  Oakland.  2-story  S-room 

dwelling. 
Owner — C.    P.    Gilmore,    1510    5th    Ave., 

Oakland. 
Architect — None. 
Contractor — C.    M.    Andersen,    1853    9th 

Ave.,  Oakland.  $8500 


ALTERATIONS 

(5156)      5 31.  TWELFTH  STREET,  Oak- 
land. Alterations. 


m 

Owner  —  Moose   Club,   12th   and   Clay, 

Oakland. 
Architect — None.  ,,       ,    , 

Contractor— H.   A.   Moe,   4116   Allendale 

Ave.,  Oakland.  ♦i-'"" 

fs'^f^^s'fo    LAGUNA    AVENUE,    Oak- 
land.  1-story   6-roora   dwelling  and 

Ownfr— E.'t.    Matteson.    3629    Laguna 

Ave..  Oakland. 
Architect — None. 


BriLDING    AND    ENGINEERING    NEWS 


.Saturday,    Ootober    4,    1924 


AI'ARTMENTS 

(5169)  W  WARFIELD  AVE.  125  S 
Prince  St.,  Oakland.  2-story  16-rm. 
apartments. 

Owner — Mrs.  D.  Graebe,  1426  Frank- 
lin   St.,    Oakland. 

Architect — None. 

Contractor  —  Harry  C.  Knight,  1426 
Franklin  St.,  Oakland.  $18,000 


$3$00 


DWELLING  ^^ 

(5158)      E    SEQUOYAH   RD 

Road,      Oakland. 

dwelling.  _       _„,  _   ,. 

Owner— American  Bldg.  Co.,  301  Balboa 

Bldg..    San    Francisc" 
Architect — None. 


Inter.     P 
2-story      7-room 


J7500 


DWELLING  „„    ^.    ^        ,„ 

(5159)    E    BELL.A.IRE    PL.    77    N    Lynde 

St.,  Oakland.  1-story  5-room  dwig. 
Owner— Fred    Clausen,    1506    28th    Ave., 

Oakland.  ,c,nn 

Architect — None.  »aiu» 


DWELLING  ,     .  ,,^ 

(5160)      E    SEVENTY-NI.NTH    AVE 

S    E-14th    St..    Oakland.    1-story    4- 
room  dwelling  and  garage. 
Owner— F.  M.  Patrick,  782   13th  Street, 

Oakland. 
Architect — None. 


50 


f2350 


i'.ESIDENCK 

(.-.170)      POR.   LOT  41,  CROCKER  TI'.R- 
race.   Piedmont.      General   construc- 
tion   2-siory    and    basement    frame 
residence  and  garage. 
Owner  —  Dr.     J.     B.     Schafhirt,     Bacon 

Bldg.,  Oakland. 
.\rchitect— Sydney    R.    and    Nobl-    New- 

som,  Nevada  Bank  Bldg.,  S.  F. 
(Vmtractor — Otto   Mailanen,   Oakland. 
I'iled   Sept.    30,    '24.    Dated   Sept.    29,    '24. 

Foundation   is   in    %   660 

Second  floor  joists  are  on    815 

Frame    is   up    KjAO 

Ready    for    lathing    500 

Sash    is    in     ""*• 

Mill   work   is  in  place    1000 

Completed     

IT.^ual    35    days    

TOTAL  COST 
llimd,  sureties,  none.  Forfeit, 
jier  day.  Limit,  without  delay. 
and    specifications    filed. 


1500 
2000 

$7975 
$5.00 

Plans 


DWELLING  „     ^    . 

(5161)      S   SCOTT  ST.   200   W   94th  Ave., 

Oakland.    1-story    5-room   dwelling. 
Ow-ner— Paul    Larson,    9231     Scott    St., 

Oakland. 
Architect — None.  $3000 


2546  Keith 


DWELLING  „    , 

(5162)  E  1355  BARROWS  ROAD,  Oak- 
land    1-story   5-room   dwelling. 

Owner— F.  T.  Parish,  2201  Woolsey  St. 
Oakland. 

Architect — None. 

Contractor — A.  W.  Potter,  4025  Agua 
Vista  St.,  Oakland. 


$4925 


ALTERATIONS 

(5171)      3606    KINGSLEY    ST.,    Oakland, 
General       construction,    remodeling 
and    addition    to    apt.    bldg. 
Owner — II.     W.     Hobbs,     3606     Kingsley 

St.,  Oakland. 
.Vrchitect — Burke  D.  Philips 

Ave.,    Berkeley. 
1 'on tractor— L.    C.    Dines. 
Filed    Sept.    30,   '24.    Dated  Sept.    29,     24. 
At    the    close    of    each    week    75%    of 
estimated    cost    of    labor    and    ma- 
terials  incorporated. 
Remaining    25%  .  35    days    after    ac- 
ceptance  is  filed.  .„.„„ 
TOTAL   COST.    ?8,-.00 
Uond.    $4250.      Sureties,    U.    S.    Fidelity 
and  Guaranty  Co.     Forfeit,  none.  Limit, 
75    days   from    date.      Plans   and   speci- 
fications   filed. 


DWELLING  „„^„, 

(5163)      922    FIFTY-EIGHTH    STREET, 

Oakland.    1-story    5-room   dwelling. 
Owner — Geo.    H.    Noble,    1336    Park    St., 

Alameda. 
Architect — None.  $3500 


DWELLING  „^    „ 

(5164)  S  E-THIRTY-FIRST  ST.  100  IV 
22nd  Ave.,  Oakland.  1-story  6-room 
dwelling. 

Owner — Herman  H.  Helbush  1459  Ham- 
pel   St.,  Oakland. 

Architect — None. 

Contractor— Chas.  H.  Wilson,  7928  E- 
14th  St.,  Oakland. 


$5000 


DWELLING 

(5172)  LOT     7,     BLK.     9.     Thousand 

Oaks    Tract,       Berkeley.         General 

construction    dwelling    house. 

Owner — Delia  Giussi,  Oakland. 

Architect    and    Contractor — Carlson    & 

Herman,    811   Carmel   St.,   Berkeley. 

Filed  Oct.   1,   1924.  Dated  Sept.  22,   1S24. 

Roof   is   on    13800 

("omoleted     38U0 

compietea  TOTAL  COS i',    $7600 

Bond,  sureties,  forfeit,  none.  Limit,  84 
working  days  from  dato.  Plans  and 
specifications   not  filed. 


DWELLING  ^ 

(5165)  N  FORTY-FOURTH  ST.  400  W 
Market  St.,  Oakland.  1-story  4-rm. 
dwelling. 

Owner — L.  Abacotti,  870  47th  St.,  Oak- 
land. 

Architect — None. 

Contractor— Angelo  Icardi,  972  Aileen 
St.,  Oakland.  $3000 


COMPLETION  NOTICES 

ALAMEDV    COtNTY 


APARTMENTS 

(5166)      S  THIRTY-FOURTH  ST.  260  E 

Elm   St.,   Oakland.    2-story   16-room 

apartments  and  garage. 
Owner — Mrs.    H.    White,    1636    Franklin 

St..  Oakland. 
Architect — None. 
Contractor  —  California  Builders.  1636 

Franklin   St.,   Oakland.  $15,500 


APARTMENTS 

(5167)   N  E-SEVENTEENTH  ST.  75  E 

5th  Ave.,  Oakland.  2-story  12-room 

apartments. 
Owner — Ross  S.  Kerr,  1528  Franklin  St 

Oakland. 

W.     Mclntier.     1528 


Franklin  St..  Oakland. 


$10,000 


APARTMENTS 

(5168)      E    LAKESHORE    AVE.     400    N 

Hanover  Ave.,  Oakland.  3-story  24- 

room   apartments. 
Owner— R.   M.   Blake.    423   Wayne  Ave., 

Oakland. 
Architect — Paul   LaVergne,    4264    Howe 

St.,  Oakland. 
Contractor — L.  W.  Blake,  1002  Webster 

St.,  Oakland.  •  $25,000 


Recorded  Accepted 

Sept  25,  1924—5621  ROBERTS  AVE., 
Oakland.  William  Hector  Thom- 
son   to    whom    it    may    concern .... 

Sept.    23,    1924 

Sept."2'5,'i924— LOT  30,  M.AP  GRAND 
Avenue  Terrace,  Oakland.     E.  Field 

to   E.   Field    Sept.    24,    1924 

Sept  25  1924  —  1608  CEDAR  ST., 
Berkeley.  J.  J.  Tansey  to  Slote  and 

Whyman    Sept.    25,    1924 

Sept  25,  1924—1635  LE  ROY  ST., 
Berkeley.  Elizabeth  Getty  Will- 
iamson '  to    J.    Harry    Smith 

Sept.    20,    1924 

Sept.'  25,'  1924— BEG.  AT  A  PT.  369° 
38'  30"  W  69.93  ft.  from  NE  cor. 
of  lot  No.  22,  Blk.  1,  Fourth  Ave. 
Heights,  thence  NW  75'  SW  110' 
SE  75'  SW  110'  to  pt.  of  beg. 
Robert  Mac  Neur,  Jr.,  to  C.  G.  Hil- 

debrand    Sept.    22,    1924 

Sept  25.  1924— SW  COR.  WELDON 
and  Warfield  Ave.,  Oakland.  Nola 
M     and    Richard    J.    Santos      to    E. 

Teichera     Sept.    24,    1924 

Sept.  24,  1924—3575  AND  3585  LIN- 
coln  Ave.,  Oakland.  Charles  By- 
ron Robison  to  whom  it  may  con- 
cern      Sept.    20,    1924 

Sept.  24,  1924— SE  COR.  26TH  ST.  and 
Adeline  St..  Oakland.  Bayliss  & 
Howkins  to  whom  it  may  con- 
cern         Sept.    24.    1924 

Sept.  24.  1924— POR.  BLK.  NO.  B, 
2138  640  Map  of  Oakland  and  vi- 
cinity. Wm.  G.  Gilmour  to  Barrett 
&    Hilp    Sept.    15,    1924 


sept.  24,  1924— COM.  AT  A  PT.  ON 
NW  line  of  3rd  Ave.  dis  45  NE  from 
E  14th  St  running  thence  NE  35 
NW  90  SW  35  SE  90  to  pt  of  beg. 
Oakland.    J.    E.    and   Helen   Murray 

to  G.  A.  Scott    Sept.   15,  1924 

Sept.  24,  1924— LOT  39  BLOCK  16, 
May  of  Havenscourt,  Oakland.  S. 
Damgaard  to  whom  it  ™ay  con- 
cern   Sept.  23.  1924 

Sept.  24.  1924— LOT  9  AND  NW  12% 
of  lot  10  blk  C  map  New  Town  of 
Lvnn.  Oakland.  Harold  B.  Jacobs  to 
whom  it  may  concern.  .Aug.  20,  1924 
Sept.  24,  1924— LOT  105  MAP  A  J 
Snyders  Piedmont  Terrace  by  the 
Lake,  Oakland.  John  C.  and  Annie 
E.  Mulhern  to  L.  A.  Peters........ 

Sept.    20,    1924 

Se'p't!  '  2'4.  1924— COM.  AT  A  POINT 
on  NE  line  of  E  21st  St  dis  thereon 
•100  SE  from  Mitchell  St.  running 
thence  SE  37  NE  100  NW  37  SW 
100  to  pt  of  beg.  Earle  H.  Moore  to 
whom  it  may  concern  .  .  .Sept.  20  ,  24 
Sept.  24,  1924— COM  AT  A  POINT  ON 
NE  line  of  E  21st  St.  dist  137  SE 
of  Mitchell  St.  running  thence  SE 
37  (onlv  3  courses)  NW  37  SW 
100  to  pt  of  beg,  Oakland.  Earle 
H    Moore  to  whom  it  may  concern 

Sept.    20,    1924 

Sept  "24','i924— LOT  32  AND  W  hi  OF 
lot  31  Map  of  the  Santa  Fe  Tract, 
Biook  Twp.  Claude  T.  Kelley  to 
Claude    T.    Kelly   and     Edward     A. 

Miller      Sept.  23,  1924 

Sept  24,  1924— LOT  21  BLK  3  MAP 
of  Kinsell  Tract  No.  2,  Brook  Twp. 
Adolph    E.   Anderson      to      William 

Shields Sept.    23,    1924 

Sept.  26,  1924— S  SIDE  OF  WOOD- 
land  Ave.  90  W  of  Haas  St.,  San 
Ltandro.      H.    M.    Crowell    to    whom 

it  mav  concern    Sept.  24,  1924 

Sept.  26",  1924— LOT  111  AND  SW  7^4 
of  Lot  112  Blk.  32.  Amended  Map 
of  Havenscourt.  Oakland.  Rugg  & 
Lisbon  to  Rugg  &  Lisbon.  Sept.  26,  '24 
Sept.  26,  1924 — LOT  7.  BLK.  7.  Lake- 
shore  Highlands  Subdivision,  Oak- 
land.     Wm.    Paul    Wilson    to    Wm. 

Paul  Wilson    -Mig.  16,  '24 

Sept.  26,  1924  —  1815  CURTIS  ST., 
Berkeley.     Maurice  Walsh  to  whom 

it    may    concern    July    1,    1924 

Sept.  26.  1924—124  DUNCAN  WAY, 
Oakland.  Robert  F.  Easter  to 
whom  it  may  concern. ..  .Sept.  22,  Zi 
Sept.  26,  1924— SW  COR.  OF  CASTRO 
and  14th  Sts.,  Oakland.  Bowman 
Drug  Co.  to  G.  -A.  Scott..  Sept.  26.  24 
Sept.  26,  1924— SE  COR.  HOPKINS 
St  and  Sheffield  Ave.,  Oakland. 
A     H.    Monez   to   W.    E.    Applewhite 

•    Sept.    22,    1924 

Sept."  '  26^  "l924— LOT  24,  IMPERIAL 
Heights,    Oakland.      M.    G.    Kendall 

to    California    Builders    Co 

Sept.    25,    1924 

Sept'  26^  1924— LOT  25.  IMPERIAL 
Heights,  Oakland.  M.  G.  Kendall 
to    California    Builders    C<>. .  ... ... 

Sept.    2a,    19,i4 

Cent'  ''5  1924 — ALL  OF  LOTS  11  and 
12'an(j  ptn.  Lots  50  and  51,  Map  of 
College  Tract.  Berkeley.  Rebecca 
F  Roth  to  Walter  Murch.  Murch- 
Williams  Construction  ^Co^  •2'4:'i924 
Sept'  '2'5', 'i9'2'4— ALL 'of  LOTS  11  AND 
12  and  ptn.  Lots  50  and  51,  Map  of 
College  Tract,  Berkeley.  Rebecca 
F.    Roth    to    Scott    Company    ■■■••■ 

....    Sept.    23,    1924 
Sept.'  '2'5','i924— 1492  77TH  AVE.,  Oal<- 
land.      Grace    E.    Hickok    to /«.    F 

Wightman   Sept.  24,  1924 

pt     25     1924— LOTS    1,    2.    3.    4,    and 
Blk      165.    Kellersberser's    Map 
of   Oakland.      C.   L.   Gilsnn    to   Law- 
ton    &   Vezey    \i^  f?^l- a    iA^l 

25_  1924 — LOT  8.  BLK.   9o6,  Map 


Sept 


Sept  25.  1924 — I-.U1  ».  ei-.iv.  .->oo,  .>i<»i 
of' the  Evoy  Tract,  Oakland.  Eliza^ 
beth    White    to    G.    H.    Butzbach    & 


ppt. 


1924 


Se'pt  25,'  'i9'24'-c6'm.'  'aT  THE  MOS-T 
E  cor  of  that  certain  10  acre  tract 
conve'ved  heretofore  by  the  Central 
National  Bank  of  Oakland  to  the 
Victor  Talking  Machine  Co.  by 
deed  dated  Oct.  19,  1923,  and  re- 
corded in  Libr.  605.  Office  Records 
Page  217  Alameda  County  Record| 
running  thence  SW  >a«-02  i',,  S"^ 
544  29  ft.,  NE  453.81  ft.  NX^  ,^^8.29 
ft  to  pt.  of  beginning,  Oakland. 
Illinois  Wire  &  Cable  Co^  to  J  H 
Dpvert    Inc     Sept.   .;",.    i!*-* 

Septus  1924— COM.  AT  THE  MOST 
E  cor.  of  that  certain  10  acre  tract 
conveyed  heretofore  by  the  Central 
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National  Bank  of  Oakland  to  the 
Victor  Talking  Machlni'  Co.  by 
deed  daie<l  Oct.  \'.i,  1923,  and  re- 
corded In  Mbr.  605.  Ollk-e  Kecords 
I'aKC  -•"  Alameda  I'ouniy  Uocords. 
running  Ihence  SW  456.02  ft.  SE 
544.29  ft.,  NK  453.81  ft.  NW  608.29 
ft.  ti>  pt.  of  bcKlnninK.  Oakland. 
Illinois   Wire  &   Oalile  Ci>.   to  Slater 

Klectric  I'o Sept.    2",    1924 

Sept.  26,  1924— FIRST  AND  MARKET 
Howard  Co.  IToiktiv  <>:iklaii<l. 
Howard  Co  to  Healy-Tlbbitts  Con- 

Htructlon   Co Sept.    18.    1924 

.Sept.  26.  1924  — KIHST  &  JIAUKET, 
(Jakland.      Howard      Co    to      I'aciflc 

Coast   DredninK  Co Sept.    18.   1924 

.Sept.  27,  1924— NE  CAU.MKI^  AND 
Marin    Ave.s.    Albanv.      Mitihel    and 

Belle    Gargwlch    to    J    .V    1-ind 

Sept.  26,  1924 

Sept.  27,  1924 — K  BONA  112'-j  N  Bel- 
lain     Place,     Oakland.         Anna       M 

S:-bntiks    to    Frank    Button 

Sept.   25,    lrf24 

Sept.  27,  1924— NO.  12«0  OXFOUD  ST.. 
Berkeley.  Charle.s  C  and  Myrtle  F 
Adams    to    W    H    Living.stun    &    Son 

Sept.    7.    1924 

Sept.  27.  1924  — rOH  I!LK  NO.  132, 
Hidlcv's  Map  of  Clinton,  Oakland. 
Mabel  C  Deering  (Mrs.  Frank  P 
Deering)  to  F  C  Stolte.  .Sept.  26,  1924 
Sept.  27.  1921— LOT  12  AND  PTN  LOT 
13  BIk  D,  Broadway  Terrace.  Oak- 
land. Alice  and  K  A  Chloupek  to 
A  Frederick  Anderson  .  .Sept.  27,  1924 
Sept.  27.  1924— NE  25  LOT  10  and  SW 
10  ft.  Lr>t  11  Blk  2.  Map  East  Oak- 
land    HeiBhts,     Oakland.       Michele 

rianciarulo    to    John   Pcrona 

Sept.  26,  1924 

Sept.  27.  1924— LOT  8  BLK  2.  Map  of 
East  Oakland  Heights.  Oakland. 
Michele.  Jos  and  Anthony  Cian- 
ciarulo  to  John  Perona.Sept.  26,  1924 
Sept.  27.  1924 — COM.  AT  I'T  ON  E 
line  of  Uhoda  St.  di.st  2nii  s  of 
Madeline  St.  running-  th  S  50  E  125 
N  50  W  50  to  pt  of  Ijeg.  Oakland. 
William    Squires    to    Robert    H    Mc- 

Beth    Sept.    16,   1924 

.Sept.  29,  1924 — 2938  MONTANA  ST., 
Oakland.        Mildred    Fay   Snow      to 

McCrea  &  Cox    Sept.   29.  1924 

Se.,t.  29,  1924 — LOT  19,  BLK.  4,  Shaw 
Tract,    Berkeley.      John    O.    Mattila 

to     whoni     it    may    concern 

Aug.     9,     1924 

Sept.  29,  1924— S  SIDE  OF  41ST  ST., 
118  E  of  Grove  St..  Oakland.  N. 
Rizzo  to  J.  W.  Merritt  alias  G.  W. 

Merritt    Sept.    29,    1924 

Sept.   29,   1924 — LOT  20  BLK.   4.  Shaw 
Tract,    Berkeley.      John    O.    Mattila 
to  whom  it  may  concern .  Sept.  27,  '24 
Sept.  29,  1924 — 2707  55TH  AVE..  Oak- 
land.    A.  E.  Orton  to  A.  E.  Orion.. 

Sept.    29.    1924 

Sept.  29,  1924 — 1341  ADDISON  ST., 
Berkeley.      P.    J.    Cramer    to    S.    R. 

Coffee    Sept.   26,   1924 

Sept.  29,   1924— LOT  23.  BLK.  20.  Map 

of    Havenscourt,     Oakland.       H.     J. 

Pavert  to  H.  J.   Pavert    ..Sept.   25,  .'24 

Sept.  29,   1924 — LOT  18   BLK.   4,  Hotel 

riarcmont    Tract,    Berkeley.      N.    F. 

Hartzell    to    J.    F.    Alterniatt 

Sept.    29,    1924 

Sept.  29,  1924 — W  45  FT.  OF  LOT  22, 
Map  of  the  Brumagim  Tract, 
Oakland.  Walter  B.  Kent  to  Les- 
lie  Geary    Sept.    27.    1924 

Sept.  29.  1924 — LOT  7,  BLK.  17.  Map 
of  Melrose  Heights,  Brooklyn  Twp. 
Gottlieb    Abele    to    H.    S.    Foreman 

Sept.    25,    1924 

Sept.  29,  1924 — FOR.  LOTS  1  AND  2, 
Map  of  Kenfields  Resubdivision  of 
Lots  13  to  21  inclusive,  of  Blk.  7 
Jose  Domingo  Tract.  Berkeley, 
lialph  R.  Patrick  to  Ralph  R.  Pat- 
rick          Sept.    29,    1924 

Sept.  30,  1924— LOT  29,  BLOCK  18, 
Havenscourt  Tract.  Oakland.  Cles- 
son  A.  Rogers  to  whom  it  may  con- 
cern        Sept.   30.  1924 

Sept.  30,  1924— SW  COR.  24TH  AND 
Harrison  Sts..  Oakland.  Harr.v  L. 
Martini,  Manuel  A.  Vargas  and 
Manuel    J.    Nunes    to      Marshall    & 

Burks    Sept.   18.   1924 

Sept.  30,  1924 — 2739  WALLACE  ST.. 
Oakland.  Frederick  H.  Grunewald 
to  whom  it  may  concern.  Sept.  27.  '24 
Sept.  30.  1924— ALL  LOT  46  AND 
por.  Lot  45,  Blk.  1.  Map  Havens- 
court. Oakland.  John  A.  Davis  by 
M.  G.   Kendall,  agent,   to  California 

Builders    Co Sept.    25.    '24 

Sept.  .30.  1924  —  LOT  54.  MAP  OF 
Oakland  Prospect  Homestead.  Oak- 
land. M.  G.  Kendall  to  California 
lUiilders  Co Sept.   25,   1924 


Sept.  30.  1924  — LOT  23,  BLK.  7,  MAP 
of     Mallhcwa    Tract.     Berkeley.     C. 

W.    Sawyer    to    O.    H.    But/.ke 

Sept.    22,    1921 

Sept.  30,  1924— LOT  12,  BLK.  D,  Ken- 
wood Park,  Oakland.  It.  1).  Bates 
to  R.  D.  Bate.s   Sept.  26.  '24 

Sept.  30.  1924  — NE  COIt.  COM'SA  & 
Solano  Aves.,  Berkeley.  Thousand 
Oaks  Masonic  Temple  Assn.  to  Lar- 
.sen   Siegrist,    Inc Sept.   29,    '21 

Sept.  30.  1924— POR.  OF  LOTS  118 
and  119,  Blk.  16.  Amended  Map  of 
Havenscourt,  Oakland.  Fred  Krohn 
to  whom  it  may  concern  ..Sii)i.  29.  '21 

Sept.  30,  1924— NE  COIt.  IJUWLING 
Blvd.  and  East  Merel  Court,  San 
Leandro.  E.  J.  Searle  to  Chester 
A.  Gossett    Sept.  20,   1921 


Brooklyn  Twp.  Chas.  UngarettI  to 
Teresa  Delpo/.zo  and  Barlolomeo 
Delpo/.za     J737.00 


LIENS  TITLED 


,.VMF,I)-V    CO  I   XT  Y 


'Recorded  Amuont 

Sept.  25,  1924 — BEG.  AT  A  PT.  ON 
NW  line  of  4th  Ave,  dist.  NE  150 
from  E-16th  St.  running  thence 
NE  50  .NW  150  SW  50  SE  150  to  pt. 
of  beg.  J.  E.  Cofer  vs.  John  F.  and 
Mabel  A.  Patterson,  and  J.  F.  Pet- 
terson    S2."..<i.) 

Sept.  24,  1924— LOTS  62  AND  63  BLK 
M,  Map  Fruitvale  Boulevard  Tract 
Brook  Twp.  Hunter  Lumber  Co.  vs 
Antone   Castro,   State   Builders   Co. 

«203  59 

Sept.'  '23'.'  i924— NW  COR.  ll'TH  AVK. 
and  E-23rd  St..  Oakland.  Oak- 
land Lime  and  Cement  Co.  vs.  Wes- 
ley J.  Coffey  and  A.  Russello.  .  $270.60 

Sept.  23,  1924— LOT  6,  BLK.  A,  Map 
of  San  Pablo  Park  No.  2,  Oakland. 
R.  S.  Thompson,  doing  business  as 
Thompson's,  vs.  A.  J.  Simon  and  F. 
W.    Borden     $36.83 

Sept.  23.  1924 — LOT  17  BLK.  1165, 
2109  Alden  Tract  at  Teniescal,  Oak- 
land. Earl  W.  Large  vs.  S.  Miku- 
lich.  F.  Lindsoy  Boyd  and  F.  R. 
■Barbagelata    $54.02 

Sept.  23.  1924— LOT  3,  BLK,  G,  Map 
Ceruti,      John    Perata     and     W.    C. 

Helms    $290.00 

of  Santa   Fe   Tract    No.   2,    Oakland. 
G.    Lenone    vs.      John    Ceruti,    Ben 

Sept.  29,  1924— POR.  LOTS  12  AND  13, 
Map  of  the  property  of  William 
O'Neil.  Map  No.  2,  Oakland.  Hugo 
C.  Andersen  and  Peter  M.  Peter- 
son (Golden  Gate  Paint  &  Paper 
Co.),  vs.  Nora  C.  Trevey  and  D. 
Carter    $170.36 

Sept.  26.  1924—3214  MONTANA  ST., 
Oakland.  Henry  Cowell  Lime  and 
Cement  Co.  vs.  A.  Anderson  and  A. 
F.    Page    $112.10 

Sept.  26,  1924 — 3211  DELA"WARE  ST. 
Oakland.  Henry  Cowell  Lime  and 
(Tement  Co.  vs.  A.  Anderson  and  A. 
F.    Page     $92.10 

Sept.  26.  1924  —  NORTH  SIDE  OF 
Brooklyn  Ave.  175  W  of  Haddon 
Road.  Oakland.  Oakland  Lime  and 
Cement  Co.  vs.  William  Magliana 
and   J.   K.    Pryor    $137.05 

Sept.  26,  1924— LOT  18,  BLK.  C,  Map 
of  Rosemont,  Brooklyn  Twp.  Zen- 
ith Mill  and  Lumber  Co.  vs.  D.  C. 
Barnett     $137.10 

Sept.  26,  1924— NW  33  OF  LOT  19. 
Blk.  B.  Map  of  Rosemont,  Berke- 
lyn  Twp.  Zenith  Mill  and  Lumber 
Co.  vs.  C.  T.  Rathburn,  Mary  A. 
Mulroocev  and  A.  F.  Kohle.  .  $223.44 
Sept.  30,  1924— LOT  38  AND  POR. 
Lot  37,  Crocker  Highlands,  Oakland 
Twp.  Oakland  Building  Material 
Co.  vs.  Jesse  H.  Woods,  Georgiana 
Woods.    Henrv   Angest,   John   Doyle 

and   Fred    Chandler    $509.90 

Sept.  30  1924 — LOT  38  AND  POR. 
Lot  37.  Map  Crocker  Highlands, 
Oakland  Twp.  Oakland  Building 
Material  Co.  vs.  Jesse  H.  Woods. 
Georgiana   Woods,   John   Doyle   and 

Fred    Chandler     $81.90 

« • 

RELEASE  OF  LIENS 

AL.4MED.V    COrNTY 


Recorded  Amount 

Sept.  30.  1924 — TWENTYtSIXTH  AVE 
175  N  Ulloa  N  25xE  120.  Inlaid 
Floor  Co  to  John  M  and  Ro.se 
Lepetich     

Sept.  25,  1924 — LOT  4,  BLK.  P,  Map 
of  the  Bryant  Tract.  Berkeley. 
L.   A.  Gile   to  C.  L.   Fessenden.  $107.90 

Sept.  24,  1924  —  LOT  24,  BLK,  O, 
Amended   Map   of   the   Moss    Tract, 


.NOrU'K     Oh"    t-|':.S!S.M'IU.\     OF    LABOR 


Sept.  25,  1924  -LOT  8,  BLOCK  17, 
Daley's  .Scenic  Park,  Berkeley, 
Bernard  Bowron  alias  Bernard 
Rov      Bowron      to      San      Francisco 

l;uili!eis.   Ine .\ug.  23,  '24 


BUILDING  CONTRACTS 


SACH.\>li;.\'rO    (  01  .N'l'Y 


BUILDING 

STOCKTON    BLVD.    &    PARKER   AVE.. 

Sacramento.  All  work  for  building. 
Owner — Harvey  Rasraussen.  2720  Q  St., 

Sacramento. 
Architect — None. 
Contractor — Robert  Powell  &  Co.,  1309 

6th  St.,  Sacramento. 
Filed  Sept.   23,  1924.   Dated  Sept.   22,  '24 
No    payments    given. 

TOTAL  COST,  $9535.73 
Bond.  Forfeit,  Limit,  Plans  and  specifi- 
cations, none. 


HOUSE,  5-room  and  garage,  $9200;  1234 
3Sth,  Sacramento;  owner,  Anton 
Johnson,  2710  Marshall  Way.  Sac- 
ramento; contractor,  A.  L.  Johnson 
Co. 

DWELLING,  3-room  and  garage,  $3000 
4700  T,  Sacramento;  owner,  There- 
sa J.  Kildare,  33rd  and  I.  Sacra- 
mento, contractor,  J.  E.  Lunn  Co., 
3539   5th  Ave.,  Sacramento. 

DWELLING.  5-room  and  garage,  $3300 
.\o.  420  22nd  St.,  Sacramento;  own- 
er, Leo  Larke,  709  N  St.,  Sacra- 
mento; contractor,  P.  Leoni,  1415 
P   St.,    Sacramento. 

DWELLING,  5-room  and  garage,  $3300; 
No.  301  21sl  St..  Sacramento;  own- 
er,   P   .Leoni,    1415    P    St.,    Sacto. 

DWELLING,  3-room  and  garage,  $2000; 
No.  2000  C  St.,  Sacramento;  owner, 
Leo  Larke,  7U9  X  St.,  Sacramento; 
contractor,    C.    P.    Leoni. 

DWKLLI.N'C,.  5-room  and  garage,  $4500; 
.Vo.  404  22nd  St.,  Sacramento;  own- 
er, W.  V.  Smith.  325  15th  St.,  .Sac- 
ramento; contractor,  G.  E.  Harvie, 
2212    T   St..    Sacramento. 

DWELLING,  5-room  and  garage,  $5000; 
No.  2641  3rd  Ave.,  Sacramento; 
owner,  E.  J.  Ammons,  1220  S  St., 
Sacramento;  contractor,  G.  E.  Har- 
vie. 

GENERAL  repairs,   $3900;   No.   1217   7th 
St.,  Sacramento;  owner,  Sam  Smith, 
D.    O.    Mills   Bk.,      Sacramento;      con- 
tractor, G.   E.  Harvie. 

DWELLING,  5-room  and  garage.  $6000; 
No.  865  36th  St.,  Sacramento:  own- 
er, E.  B.  Crowley,  1031  Dolores 
Way,  Sacramento;  contractor,  E, 
V.  Gilkey,  4656  Elliott  Ave.,  Sacra- 
mento. 

DWELLING,  5-room  and  garage,  $3100; 
No.  3036  La  Solidad  Way,  Sacra- 
mento; owner,  J.  G.  La  Bracca, 
2964  3rd  Ave.,  Sacramento;  con- 
tractor, P.  Lopez,  5208  14th  Ave., 
Sacramento. 

DWELLING,  4-room  and  garage,  $2950; 
No.  5201  14th  St.,  Sacramento;  own- 
er, J.  T.  Chambers,  Premises. 

DWELLING,  6-room  and  garage,  $5300; 
No.  835  Santa  Ynez  Way,  Sacra- 
mento; owner,  V.  L.  Rose,  1233  T 
St.,  Sacramento:  contractor,  P.  Wil- 
liamson. 1511  26th  St.,  Sacramento. 
DWELLING.  6-room  and  garage,  $9000: 
No.  2929  25th  St.:  Sacramento: 
owner,  Lena  E.  Histeller,  1611  26th 
St..  Sacramento. 
DWELLING,  .i-room  and  garage,  $4100; 
No.  2400  E  St.,  Sacramento:  owner, 
Ben  Leonard  Co.,  825  J  St.,  Sac- 
ramento: contractor,  Vaughn  & 
Christian.  3527  D  St..  .Sacto. 
DWELLING,  5-room  and  garage,  $3250; 
No.  2314  28th  St..  Sacramento:  own- 
er, W.  F.  Hood,  2555  52nd  St.,  Sac- 
ramento. 
DWELLING.  8-room  and  garage.  $9000; 
No.  1552  38th  St.,  Sacramento:  own- 
er, J.  W.  Guslin,  2005  M  St..  Sac- 
ramento; contractor,  I.  F.  Gould, 
1623  O  St..  Sacramento. 
DWELLING,  7-room  and  garage,  $8500; 
No.  1426  41st  St.,  Sacramento:  own- 
er, Chas.  Schman.  Maydestone  Apts. 
Sacramento:  contractor.  L.  F. 
Gould.  1623  O  St..  Sacramento. 
DWELLING.  5-ronm  and  garage.  $3900 
No.  408  21st  St..  Sacramento:  own- 
er. Ben  Leonard  Co..  815  J  St..  Sac- 
ramento: contracto'-.  V.  D.  Vrane, 
421    i'lCdwood    ,SI.,    Sacramento. 


40 

DWELLING,  5-room  and  garage,  H550 ; 
No.  632  34th  St.,  Sacramento  own- 
er, Frank  P  Williams,  Hi')  ^an 
Benito    Ave.,    Sacramento.  .,c,,<,. 

DWELLING,  4-room  and  garage,  iibvu. 
No  5850  5th  Ave.,  Sacramento, 
owner,  Geo.  Hold,  3015  58th  fat., 
Sacramento.  ttniin- 

DWELLING,  5-room  and  garage,  $5000, 
No.  1408  42nd  St..,  Sacramento 
owner,  Fred  Hurtzig,  2617  28th 
St  Sacramento;  contractor,  <-. 
Va'nina,  2022  M  St.  Sacramento 
REMODEL  dwelling,  $6000;  No  2030 
P  St  Sacramento;  owner,  J  as.  i. 
Ransdall,  1055  41st  St.,  Sacramento 
DWELLING,  4-room  and  garage,  JZdUU, 
No  2156  Perkins  Way,  Sacramento 
owner,  Robert  Powell,  1309  6th  St., 
Sacramento.  nTcn. 

DWELLING,  6-room  and  garage,  $4; 50, 
No.  724  San  Antonio  fat.,  »'*';ra- 
mento;  owner,  Roy  M.  Gee  2220  M 
St.,  Sacramento;  contractor  ii.vv. 
Grams,  Del  Paso  Heights.,  SacUi. 
DWELLING,  ^-room  and  garage,  ?40U0, 
No.  2624  24th  St.,  Sacramento 
owner,  M.  Ridley,  23rd  and  24th 
2nd  Ave.,  Sacramento;  contractor, 
G.   C.   Ornosbee,   3101   Donner   Way, 

Sacramento.  tornn- 

DWELLING,  5-room  and  garage,  $.i500. 
No.  1513  39th  St.,  Sacramento 
owner,  Wright  &  Kimlirough,  017 
J  St.,  Sacramento. 
GENERAL  repairs,  $17,300;  No.  2011  K 
St.,  Sacramento;  owner,  G.  B- 
Stahl,  Premises;  contractor.  Si  ler 
Bros.,  1616  13th  St.,  Sacramento. 
DWELLING,  5-room  and  garage-,  ?>28"u. 
No  164  36th  St.,  Sacramento;  own- 
er, P.  R.  Opdyke,  lOU'J  7th  Ave., 
Sacramento.  •nice. 

DWELLING,  5-room  and  garage,  ;f3Jb3. 
No.  1532  35th  St.,  Sacramento;  own- 
er, Leo  Brown,  3416  Folsom  Blvd.. 
Sacramento;  contractor,  Larl  Koch, 
3418  L  St.,  Sacramento. 
DWELLING.  6-room  and  garage,  *410U, 
No  2424  Curtis  Way,  Sacramento; 
owner,  W.  P.  Cippa,  2560  27th  SL, 
Sacramento.  u^nn- 

DWELLING,  5-room  and  garage,  *4ouu, 
"^  No  914  42nd  St.,  Sacramento; 
owner,  J.  M.  McMahon,  1115  42nU 
St.,  Sacramento;  contractor,  vv.  f. 
Cippa.  2560  27th  St  Sacramento 
DWELLING,  6-room  and  garage,  $4000, 
No.  2823  27th  St.,  Sacramento; 
owner,  J.  Harrigan,  131o  19th  St., 
Sacramento. 


BUILDING    AND    ENGINEERING    NEWS 


Burnett      and    Florence      Polhemus 
fas      Burnett      &    Sons)       vs      G"st 

Sougas     •  ■  •  ■  •i'^lf;'" 

Sept.  29.  1924— E  >/4  LOT  6  and  all 
Lot  7,  K,  L,  9  and  10  (as 
Senator  Theatre),  Sacramento.  Wm 
Weaver   vs   Matthews   Constr   Co.  5647 


COMPLETION   NOTICES 

SACRAMENTO    COUNTY 

Recorded  TT       ,  .,ASS''?t'^'^ 

Sent  11,  1924— LOT  626  and  W  34  ft. 
Lot  627,  Elmhurst.  Paul  Gatejen 
to  whom  it  may  concern.  July  1,   19-4 

Sent  24,  1924— LOT  5511  Bonita  \  ista 
Tract,  Sacramento.  Ambrose  R 
Tyler   to   whom   it   may   <;oncern. 

Sept.    23.    1924 

Sept.'  '25,'  1924— LOTS  1  AND  2,  J,  K 
nst  and  22nd  Sts.,  Sacramento. 
Grace  M  B  Church  to  w-hom  it  may 
concern Sept.     11,     1924 

Sept  26  1924-LOT  52,  Heilbron 
Oaks,  Sacramento.  Geo  W  and 
Ethel  S  Wade  to  whom  it  may  con- 
cern         Sept.    1,    1924 

Sept.  26,  1924— LOT  22  South  Curtis 
Oaks  Sub  4,  Sacramento.  Le  Roy 
J  and  Delma  B  Miller  to  whom  it 
may  concern ^^^^^   w,  ^" 

Seot  28  1924— LOT  1912  W  &  K  Tct 
24  and  N  10  ft.  Lot  1913  W  &  K  Tct 
24  Sacramento.  James  H  Don- 
nelly to  whom  it  may  concern... 
"      '  Feb.     19,     1924 


BUILDING     CONTRACTS 

CONTUA      COSTA      COUNTY 

APARTMENTS  (4)  2-story  frame,  $12,- 
000;  E  26th  St.,  bet.  Nevin  and 
Barrett,  Richmond;  owner,  N.  Cor- 
nell, 237  Macdonald  Ave.,  Rich; 
mond;  contractor,  Carl  Overaa,  210o 
Roosevelt    St.,    Richmond.         ,,.„„ 

DWELLING,  one-story  frame,  $4oOO; 
NE  Fiftheenth  and  Burbcck  fats.. 
Richmond;  owner,  A.  J.  McNany, 
1920   Chanslor  St.,   Richmond 

DWELLING,  one-story  frame,  $oOOO;  L. 
12lh  St  ,  bet.  Barrett  and  Roose- 
velt Sts.,  Richmond;  owner,  J.  H. 
Plate,  610  Macdonald  Ave.,  Rich- 
mond; contractor,  P.  M.  Sanfo-i, 
Bo.\    1061,   Richmond. 

O 

BUILDING  CONTRACIci 

SAN    JOAQUIN    COUNTY 

block'  BDED  ON  W  BY  PILGRIM 
St..  on  N  by  E-Jefterson  St..  on  L 
by  S-Ophir  St.,  and  on  S  by  E- 
Jackson  St.,  Stockton.  All  work 
for  installation  of  heating  plant 
in  school  building. 

Owner— John  R.  Humphreys,  Alice 
Smallfleld  Schneider,  Clark  G. 
Wakefield,  Alicia  Barrett  and  H.  C. 
Peterson,  as  Board  of  Education  of 
Stockton  School  District,  acting 
through  Charles  H.   Young. 

Architect — Charles  H.  Young,  Com.  & 
Sav.  Bank  Bldg.,  Stockton. 

C-ontractor  —  Stockton  Plumbing  Sup- 
ply Co.,  Inc.,  327  E-Miner  Ave., 
Stockton.  ,  „     ^    ,,    ,oi 

Filed  Sept.   23.  '24.     Dated  Sept.   17,    24. 

t  Ilea  bepz.   ^^.     ^^^^^^     (,qst,     $i7,830 

Bond     none.      Limit,    50    working    days. 
Forfeit,    plans   and   specifications,   none. 

•VDDITION,  $1200;  No.  1419  S-Stanislaus 

St.,   Stockton;    owner,    W.    Forsyth; 

contractor,    George    Nelson,    420    E- 

Arcade    St.,    Stockton. 
REMODEL,    $5000;   No.    1100  "^\  est  \ine 

St.,    Stockton;    owner,    W.    E.    King, 

240   E.  Main   St.,   Stockton.       ^ 
DWELLING  and  garage,   $4750;  No.  1^1 

Monterey    St.,    Stockton;    owner._  A. 

F.    Salfleld,      260    E.    Sonoma      Way, 

DWELLING  and  garage,  $5000;  No.  420 
East  Cleveland  St.,  Stockton;  own- 
er Anna  W.  Farnsworth;  contrac- 
tor, J.  Saccone,  1418  E.  Lindsay 
St..    Stockton. 

DWELLING  and  garage,  $3500;  No.  174o 
West  Park  St.,  Stockton;  owner,  J. 
P  McPherson;  contractor,  C.  H. 
Dodd.  328  E-Lindsay  St..  Stockton. 

DWELLING  and  garage,  $6000;  No.  2413 
Central  St.,  Stockton;  owner  E.  L. 
Morrison,    1812    S-Grant    St.,    Stock- 

DWELLING  &  garage,  $2500;  No.  1801 
East  Channel  St.,  Stockton;  owner, 
J.  W.  Williams,  825  N-Wilson  Ave., 
Stockton. 

DWELLING  and  garage.  $3500;  No.  64 
East  Acacia  St.,  Stockton;  owner. 
Arthur   Hollenback. 


Saturday,   October   4,    1924 


REMODEL,  $1000;  No.  8  N-Sutter  St.. 
Stockton;  owner,  Mrs.  Jackman. 

DWELLING  and  garage.  $10,000;  No. 
2109  Beverly  Place.  Stockton;  own- 
er, J.  E.  Lundy.  724  N-Baker  St.. 
Stockton;  contractor,  Davis-Heller- 
Pearce  Co.,  Weber  &  California  Sts. 
Stockton.  ,„,, 

DWEiLLlNG  &  garage,  $5500;  No.  1314 
N-Pershing  Way,  Stockton;  owner, 
<•.  Williams;  contractor.  T.  B.  Wil- 
liamson, San  Juan  and  West  Park 
Ave..   Stockton.  .    „  „, 

DWELLING.  $1800;  No.  116  South  E  bt.. 
Stockton;  owner.  G.  Caruesco;  con- 
tractor,  T.   Nomelline. 

DWELLING  &  garage,  $5000;  No.  1828 
1  armel  St.,  Stockton;  owner.  C.  A. 
Uustafson,  622  N-Hunter  St.,  Stock- 

REMODEL,  $3000;  No.  606  N-EI  Dorado 
St  ,  Stockton;  owner,  E.  Hahn;  con- 
tractor. Lewis  &  Green,  Commer- 
cial Bank  Dldg..  Stockton. 

COMPLETION  NOTICES 

SAN    JOAQUIN     COUNTY 

Recorded  Accepted 

Seul  24,  1924— LOT  3  &  N  20  ft.  Lots 
1  and  2  Blk  E,  Bours  Tract,  Stock- 
Ion.  Dr.  chas  Rees  Narry  to  F  R 
Zinck Sept.    20,    1924 

Sept.  26,  1924— LOTS  2  AND  3  BLK 
1.^),  except  N  17  ft.  10  in.  Lot  2,  Lodi. 
Mary  Cope  et  a!  by  Nellie  M  Stan- 
iiard  to  Gary  Brothers.  .Sept.  15,  1924 

S.pt  27,  1924— LOT  9  BLK  6,  City 
Park  Tract,  Stockton.  T  E  William- 
son  to   whom   it   -ay   conc^ern^.^....^^ 

Sept.' '29.  1924— LOTS  26  AND  27  Mc- 
Kinley  Tract.  Stockton.  J  W 
Oswalt  to  W  M  Ecker..faept.   16.  1924 


BUILDING  CONTRACTS 

rUliSNO    (OUNTV 

SCHOOL  „  ... 

LOCATION  NOT  GIVEN.     Fresno.     All 

work   for  school  building. 

Owner— Bullard    School   District. 

Architect — None.  . 

Contractor — Irvin   &  Hopkins. 

Filed  Sept.  27,  '24.     Dated  Sept.  6,    24. 

As    work    progresses 75% 

Conal    3".   davs        Balance 

Lsual    30    da>s    ■  ■^^;^^   pQg,j,_    ^igjj 

Bond,  $966.  Sureties,  J.  A.  Poytress  and 
J  C.  Jensen.  Limit,  29  working  days. 
Forfeit,  $10  per  day.  Plans  and  speci- 
fications filed. 

ALTERATIONS,  $1500;  No.  1114  Santa 
Clara  St.,  Fresno;  owner  J.  H. 
Scheldt,  1104  Santa  Clana  St.. 
Fresno;  contractor.  Short  &  Neads, 
1291    Linden    St.,    Fresno. 

ALTERATIONS.  $16,000;  No  1120  Ful- 
ton St.,  Fresno;  owner,  S.H.  Kress 
&  Co.;  contractor,  E.  J.  Farr,  24o 
Forthcamp   St..  Fresno. 


LIENS  FILED 

SACMAMENTO    COUNTY 

•Recorded  Amount 

Sept  11.  1924— LOT  64  South  Curtis 
Oaks  Sub  2,  Sacramento.  Bow- 
man's Hardware  &  Implement  Co 
vs  J  W  Lattin $127;88 

Sept    11.  1924— LOTS  1  AND  2  BLK  20 
No     Sacramento    Sub    1.      Cap.    Sand_^ 
&   Gravel   Co    vs   Gus    Soukas.  .  $140.  i5 
Sept.   11,  1924— LOT  50,  Casita  Tct., 
Sacramento.      Cap.    Sand    &    Gravel 
Co  vs  Herbert  N  Hale $->l 

Sept  26  1924 — LOT  217  Heilbron 
Oaks,  Sacramento.  J  S  Spelman  vs 
Sacramento  Bldg  &  Invst  Corp 
and   Ed   Beebe *i»A;  '- 

Sept.  28,  1924— LOTS  1  AND  2  BLK 
20,  North  Sacramento  Sub  1.     G  H 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   PlacerviJle, 
Nevada  City,  Reno 

SACRAMENTO    OFFICK 

ROSS  E.  PIERCE,   Manager 

90.5  SIXTH  STREET 


COMPLETION  NOTICES 

FRESNO    COUNTY 

Recorded  Accepted 

Feb  23,  1924— W  V4  Lot  9,  Blossom 
Park.  Fresno.  Robt  J  Hastings  to 
whom  it  may  concern.  .  -SePt.  22.  1924 

Sept  '3  1924— CARUTHERS  UNION 
High  School  District,  Caruthers 
Union  High  School  to  Walter  T 
Harris  Sept.    22,    1924 

Sept    25    i9'24-S   40   LOT  5,   Berryhill 
Tract,  Fresno.     Victor  Massenge  to 
whom  it  may  concern  .  .Sept.   22,   1924 
_ O- 

LIENS  FILED 

FRESNO    COUNTY 

Pecorded  Amount 

Sept  22,  1924— LOT  13,  Napa  Tract 
Fresno.      John  Vierwinden  vs   A  W 

VilciAn  *"" 

Sent  "R  'l'9'2'4— OLIVE  AVE  &  ZEDI- 
ker  Road  and  at  Del  Rey.  Sanger 
Plumbing  Hou.se  vs  Pacific  Growers 

Inc    trustee  et  al    „■  •^.;^i 

Sent  27,  1924— LOTS  18  AND  19  BLK 
i  'Highland  Villa  Tract  Fresno 
Rnutt  Lumber  Co  vs  Ida  E  Jones.Jo.* 
Sept  27  1924— LOTS  29  AND  30  BLK 
■■<  Fresno  Home  Addition,  Fresno. 
.t'  A  Manning  vs  C  C  Lanphear  and 
Hunset    Lumber     Co ?992 


tJalurday,    Oetubir    4,    I'JUI 

BJILDINO  CONTRACTS 


SA>     >l  ATKO    <OI  M'Y 

KElCOItDKD 

HOT    WATEU    SYSTEM 

UNION  I'AHK,  Colma.  All  work  for  hot 

water  system  for  high  school  bids 
Owner — Jefferson  Union  Ulsh  School. 
Architect— W.    H.    Weeks.   363    I'lne    St., 

San   Francisco. 
Cimtractor — Frederick    Snook    Co.,    696 

L-lay   St.,    S.    F. 
Filed  Sept.  20,   1924.  Dated  Sept.  16,  '24. 

.\s   work   progresses    76% 

Isual    35    days    26% 

TOTAL  COST.  $1285 
r.oiids,  two,  {642.50  each;  Sureties, 
(ilobe  Indemnity  Co.;  Forfeit,  none; 
Limit,  60  working  days;  Plans  and 
specifications,    none. 


BUILDING    AND    ENGINEERING    NEWS 


STOKE  BLDG. 

1U;kliNGAME    AVE.,    Burlingame.    All 

work   for  reinforced  concrete  store 

building, 
owner — Mary  Grace  Whipple. 
Architect — Ernest  L.  Norberg  and  J.  B. 

5'J3  Market  St.,  San  Francisco. 
Contractor  —  C.   H.   Besselt   Bldg.   Co.. 

Mills   Bldg.,  S.  F.,  and  Burlingame. 
Filed  Sept.  22,  1924.  Dated  Sept.  22,  1924 

.\s   work   progresses    75% 

lisual    35    days    25% 

TOTAL,  COST,  $20,350 
Bond,  $10,175;  Sureties,  Alf.  R.  Kelly  & 
Stanley  Kelly;  forfeit,  $15;  Limit,  75 
working  days;  Plans  and  specifications 
none. 


SCHOOL 

DATE  AVE  NEAR  STATE  HIGHWAY, 

Beresford.  All  work  for  frame  and 

plaster    school    building. 
Owner  —   San   Mateo   Grammar   School 

District. 
Architect  —  Sylvain  Schiiaittacher,  233 

Post   St.,   San   Francisco. 
Contractor — I.  Sorensen. 
Filed  Sept.  23,  1924.  Dated  Sept.  16,  1924 

As   work   progresses    75% 

Usual  35  days 25% 

TOTAL  COST,  $6990 
Bund,  $3495;  Sureties,  Indemnity  Co.; 
Forfeit.  $10  day;  Limit,  120  days;  Plans 
and  specifications  filed. 


DWELLING 

LOT    7    BLK    6    HIGH    SCHOOL    PARK 
Add.    So.    San    Francisco.   All   work 
for    1-story    6-room    and    basement 
dwelling. 
Owner — Maria  Vannucci. 
Architect — None. 
Contractor — Crescent  Bldg.  Co.,  So.  San 

Francisco. 
Filed  Sept.  26,  1924.  Dated  Sept.  17,  1924 

Frame    up     $1667 

Enclosed    1667 

Completed  and  accepted 1667 

Usual    35    days    1671 

TOTAL  COST,  $6671 
Bond,  $3335.50;  Sureties,  M.  Dickson  & 
W.  L.  Hickey;  Forfeit,  none;  Limit,  90 
working  days;  Plans  and  specifications 
filed. 


BUILDING  CONTRACTS 


SAIVTA   CLARA   COUNTY 


i:h;sidence 

SE  ASHBY     and  MYRTLE      STS.,    San 
Jose.         All    work      for      two-story 
frame  residence  and   garage. 
Owner — Harvey   R.    Herold,   S-First   St., 

San  Jose. 
Architect — Charles    S.    McKenzie,    Bank 

of  San  Jose  Bldg.,  San  Jose. 
Contractor — George    Lindblom,    471    W- 

San   Carlos  St.,   San  Jose. 
Filed   Sept.   20.  '24.      Dated   Sept.   18,   '24. 

Foundations    completed    $2176.50 

Frame   erected    2176.50 

1st  coat  plaster  on 2176.50 

Other   work    completed 2176.50 

Usual    35    davs 2902.00 

TOTAL  COST,  $111,6$8.00 
Bond.  $6500.  Sureties,  A.  L.  Hubbard, 
and  Otto  E.  Schnabel.  Limit,  80  days 
from  Sept.  18,  1924.  Forfeit,  none. 
Plans  and  specifications  filed. 


HEATING 

FIRST  AND  SAN  CARLOS  STS.,  S.tu 
Jose.  All  heating  on  Sainte  Claire 
Realty  Building. 

Owner — Sainte  Claire  Realty  Co. 

Architect — Weeks  &  Day,  315  Mont- 
gomery St.,  San  Francisco. 


Contractor — Scott    Co.,    243    Minna    St., 

San   Franclscii. 
Filed   Sept.    22,   "24.      Dated   Sept.   4,   '24. 

As    work     progresses "5% 

Usual    35    days 25% 

TOTAL  COST.  $11,905 
Bond,  limit,  forfeit,  none.  SpecKlca- 
lions  only  filed. 


DWELLING 

LOT   2    BLK    2.    Hester    Park.   San   Jose. 

All   Work   for  Hve-room  dwelling. 
Owner — Edward    T.    Russell,    469    E-St. 

John   St.,   San   Jose. 
Architect — Wolfe      ife       Higgins,      93-96 

Auzerais   Bldg.,   San   Jose. 
Contractor— S.  G.   Voungquisl  and  N.  O. 

Berg,    158   N-12th  St.,   San  Jose. 
Filed  Sejjt.   23,   '24.     Dated  Sept.   22,  '24. 

Frame   up    $970 

Brown  coat  plaster  on 97U 

Building  completed   970 

Usual   35   days 970 

TOTAL  COST,  $3880 
Bond,  $2000.  Sureties,  A.  L.  Hubbard 
and  John  Lindgren.  Limit,  90  days 
from  Sept.  22,  1924.  Forfeit,  none. 
Plans  and  specifications  filed. 


BUNGALOW 

SE  MELVILLE  AVE.  bet.  Bvron  and 
Webster  Sts.,  Palo  Alto.  All  work 
tor  5-room  bungalow. 
Owner — Edmond  E.  and  I'hyllis  A. 
Fout  and  J.  M.  WalUi<e,  1(I21  Cow- 
per  St.,  Palo  Alto 
Architect — None. 

•-•onlraotor — W.  S.  Couter  (as  W.  S. 
Couler  &  Co.),  172  University  ..\ve. 
Palo   Alto. 

Filed,  .     Dated,  . 

Frame    up    $1128.25 

Ready    for    plaster 1128.25 

Completed   and   accepted 1128.25 

Usual    35    days 1128.25 

TOTAL  COST,  $4513.00 
Bond,  $2256.50.  Sureties,  Anton  Prusa 
and  Agnes  G.  Couter.  Limit,  100  days 
from  Sept.  22,  1924.  Forfeit  ,  none. 
Plans  and  specifications   filed. 


GARAGE 

N  47  FT.  FRONT  ON  W  FIFTH  ST.   bv 
depth   of    50    vards    of  Lot    4    2    R    5 
N,    San    Jose.      All    work    for    one- 
story   brick    garage   building. 
Owner — Theo.    W.   Hugee,    76    N-4th    St., 

San  Jose. 
Architect — None. 
Contractor — Percy     Sherburne,     375     N- 

15th   St.,    San   Jose. 
Filed   Sept.   27,  '24.     Dated  Sept.   25,  '24. 
Brick   walls  and   roof  completed  25% 
Plastering    and    roof    completed  25% 

Building    accepted     25% 

Usual   35  days 25% 

TOTAL  COST,  $8637 
Bond.  $5000.  Sureties,  Otto  E  Schnabel 
and  Chas.  A.  Payne.  Limit,  45  days 
from  Oct.  1,  1924.  Forfeit,  nor.e.  Plans 
and  specifications,   filed. 


COTTAGE.  .5-room,  $2475;  Julian  St. 
near  11th,  San  Jose;  owner,  G. 
Gleason,  Premises;  contractor,  V. 
R.  Camientti,  907  Vine  St.,  San 
Jose. 

OFFICE  building,  three-story,  $110,830; 
Third  St.  nr  Stn  Fernando  St.,  San 
Jose;  owner.  Pacific  Gas  &  Electric 
Co.,  San  Antonio  and  2nd  Sts.,  San 
Jose;  architect.  Binder  &  Curtis, 
35  W-San  Carlos  St.,  San  Jose;  con- 
tractor, R.  O.  Summers,  17  N-First 
St.,    San   Jose. 

RESIDENCE,  5-r  m,  $4750;  Coe  near 
Bird  St.,  San  Jose;  owner,  W.  R. 
Frost;  architect,  Wolfe  &  Higgins, 
Auzerais   Bldg.,    San    Jose. 

COTTAGE,  4-room,  $1000;  No.  1545  E- 
St.  James  St.,  San  Jose;  owner. 
Homer  E.   Smith,   Prmeises. 

ALTERATIONS,  $1200;  No.  270  Orchard 
St.,  San  Jose;  owner,  A.  Schroder, 
721  E-William  St.,  San  Jose;  con- 
tractor, Frank  Zingheim,  210  9- 
nth   St.,  San  Jose. 

RESIDENCE.  5-room,  $4040;  Twelfth 
St.  near  .San  Salvador,  San  Jose; 
owner.  Miss  A.  Lamoureux,  104  N- 
l4th  St.,  Sian  Jose;  contractor,  R. 
B.   Gray,   715   S-Fitth  St.,  Stn  Jose. 

ADDITION  to  printing  plant,  $6870; 
No.  251  Stockton  St..  San  Jose; 
owner,  Muirson  Label  Co..  Prem.: 
architect,  Chas.  McKenzie,  Bank  of 
.San  Jose  Bldg..  San  Jose;  contrac- 
tor, Morrison  Bros.,  Builders  Ex- 
change,  San  Jose. 

ALTERATIONS,  $2500:  No.  517  S-Sixth 
St..  San  Jose;  owner,  Mrs.  I.  Chap- 
man. Premises;  contractor.  R.  T. 
Souther,    43    Grand   Ave..    San    Jose, 
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ALTICKATIONS.  $10,955;  Santa  Clara  & 
Second  Sts..  San  Jose;  owner,  M. 
BBcrcovlch;  architect,  B.  J.  Joseph, 
Call  Hldg..  San  Francsico;  contrac- 
tor, II.  Jorgenson,  63  W-Santa 
Clara  St.,  San  Jose. 


COMPLETION  NOTICES 


S/,.\TA    I'l.AK.'V    roriVTV 


Jose, 
whom 
16,   1924 
2,    Mt. 

Jose. 


Ilernrded  Accepted 

Sept.  20,  1:120— Lt)T  33  Cole  Itealtv 
<•!>.  Subdivision,  San  Jose.  L  C 
Ko.ssl  to  whom  it  may  concern... 
Sept.  19,  1924 

Sept.  20,  1924— E  V4  LOT  4,  all  Lot  5 
Blk  30.  Town  of  Los  Altos,  Map  No. 
3.  William  H  Melsome  to  whom  it 
njay  concern Sept.    18,   1924 

Sept.    20,    1924— SE    33.80    LOT    21    and 
NW   3.90   ft   Lot   20   Blk    19,   Parkers 
Add'n  to  East  San  Jose.     R  E  For<l 
to  whom  it  may  concern. Sept.  20,  '24 

Sept.     22,     1924— LOT    5    BLK     1.    Mt. 
Hamilton    View      Park,    San 
Iteal    Est    Subdivision    Co    to 
it  may  concern .Sept. 

.«ept.     22,     1924— LOT     10    BLK 
H.-imilton    Viev/   Tract.      Sa: 
ileal     Estate       Subdivision 
whom  it  may  concern  ...  Sept.  19,  1924 

Sept.  22,  1924— E  MORRISON  AVE 
120  .N'  The  Alameda.  San  Jose.  Mrs. 
Lena  Pollard  to  whom  it  may  con- 
cern   Sept.  "19.    1924 

;''l>t.  23,  1:124  — LOT  8  BLK  4,  Roose- 
velt Park.  San  Jose.  J  G  Luebben 
lo   whom   it  may  concern. Seiit.   19,   '24 

;  ept.  24.  1924— E  MYRTLE  100  »  fm 
intersection  Myrtle  and  Hedding 
S  50  E  100  N  50  W  100  Part  Lot  4 
Blk  173,  University  Grounds,  San 
.lose.  .-Arthur  L  and  Carrie  A 
(-^rosby  to  whom  it  may  concern... 
Sept.  23,  1924 

b'.pt.  24,  1924— SE  THIRD  AND  ST. 
James,  San  Jose.  Scottish  Rite 
Hall  Ass'n  to  Edw  L  Soule  &  Co .  .  . 

„   Sept.  24,  1924 

Sept.  25.  1924— LOT  7  BLK  1,  French 
Residence  Park,  San  Jose.  Carl 
Patnude  to  whom  it  mav  concern.  . 

„    Sept.    20,    1924 

Sept.  25  1924— A  LOT  57  ft.  bv  112-6 
on  NE  line  of  Kipling  St  Blk  30. 
Palo  Alto.  E  A  Cochran  to  whom 
it    may   concern Sept.    22     1924 

Sept.  26.  1924— PTN  LOT  39,  Los  Altos 
Country  Club  Properties.  Los  Altos 
Country  Club  Properties  Inc  to 
whom  it  may  concern  ...  .Sept.  22.    24 

Sept.  26.  1924— E  UNIVERSITY  AVE 
bet.  Guinda  and  Seneca  Sts  Blk  53, 
San  Jose.  William  O  Horabin  to 
Wells  P  Goodenough.  .  .Sept.    17.    I:i21 

Sept.  29,  1924— PTN  LOT  1  BLK  3 
Range  6  South  San  Jose.  T  P 
Mitchell  to  whom  it  may  concern.. 
Sept.    27,    1924 

Sept.  29,  1924 — PTN  LOT  3  BI,K  14. 
Reeds  Addition,  San  Jose.  Prank 
and  Lydah  L  Linder  to  whom  it 
may  concern Sept  19.   1924 

Sept.  29,  1924 — LOTS  7  AND  8,  Wil- 
lows Half  Acres,  San  Jose.  Stephen 
and  Edvige  Pratini  to  whom  it 
may   concern Sept.    25,    1924 

Sept.  29.  1924— LOTS  16  AND'  22, 
Costello  Acres,  San  Jose.  Oscar  fi. 
Elizabeth    Warbel    to    Larsen    Blrlg 


Constr    Co. 


-O- 

LIENS  PILED 


SANTA    CLARA    COUNTY 


Kecorded  Amount 

Sept.  22,  1924 — LOT  13  BLK  2.  Beamis 
Sbdvn,  ,San  Jose.  Tilden  Lumber  & 
Mill  Co  vs  Joseph  and  Domenica 
Tesoriere    $298.90 

Sept.  22,  1924— LOTS  50  AND  51  Cad- 
wallader  Shdvn  5  Acres,  San  Jose. 
Dudfleld  Lumber  Co  vs  Pietro 
B-ondella       $63.43 

Sept.  22,  1924— LOT  4  BLK  2,  Vestals 
Sbdvn.  San  Jose.  Tilden  Lumber  & 
Mill  Co  vs  Frank  Bua $394  55 

Sept.  25,  1924 — SW  SAN  FERNANDO 
and  Market  AV  on  South  San  Fer- 
nando 220  by  120  to  beg.  San  Jose. 
K    T   Rom.ie    (as    Stone-Tile    Co)    vs 

Auzerais    Estate    C'o $250 

Co    vs    Max    Brridotskv $40.90 

Sept,  29.  1921-6.02  ACRES  pt  19.77 
acre  tr  part  of  500  acre  lots  59  and 
60,  San  Jose.     Tilden  Lumber  &  Mill 

Sept.  29,  1924— S  52.38  ft.  by  125.34  ft. 
of  Lot  7  Blk  38,  Reeds  Addition, 
San  Jose.  B  H  Painter  vs  Charles 
M  and  Catherine  J  Cassin $58 
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A  few  products  manutac- 
tared  by  W.  P.  Fuller  &  Co. 

Outside  and  Inside  House  Paints 
Rubber  Cement  Floor  Paint 
Concreta 

Washable  Wall  Finish 
Pioneer  Sbingle  Stains 
Porch  and  Step  Paint 
Decoret  (Varnish  Stain) 
Silkenwhite  Enamel 
Fuller  Oil  Stains 
Factory  White  Enamtl 
Fnllerwear  Spar  Varnish    ^fo^ 
inside  and  outside) 

15  For  Floors  Varnish 
40  For  Finishing  Varnish 

Floor  Wax 

Conqueror   Paint    and    Varnish 
Remover 

|'i>-iepr  White  Lead 


GLASS 


Plate  Glass 
Window  Glass 
Ornamental  Glass 


Mirrors 


Beveling 

Polishing 

Silvering 


Estimates     furnished     on     request 

W.  p.  FULLER  &  CO. 


301  Mission  Street 

Phone  SUTTER  4400 


San  Francisco 


Fuller  Branches 


OAKLAND 
SACRAMENTO 
STOCKTON 
FRESNO 


LOS  ANGELES 
HOLLYWOOD 
PASADENA 
LONG    BEACH 


SAN    DIEGO  PORTLAND 

SANTA  MONICA  BOISE 

SAN  BERNARDINO  WALLA    WALi^A 

SANTA   ANA  SALT  LAKE  CITY 


SEATTLE 
TACOMA 
SPOKANE 

YAKIMA 


MM 
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210  American  Bank  Building,  S.  F, 
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Warehouses 

San  Francisco        Oakland 
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KOEHRINQ 

DANDIE  Light  Mixer 


Dandie  with  steel  disc  wlieels  and  solid 

rubber     tires;     power     charging     skip, 

water   tank   and    gasoline   engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.  Light  duty  hoist.  Loir 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 
Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Dandie  with  steel  trucks;  power  cliarg- 

ing     skip,     water     tank     and     gasobne 

engine. 


— no — but  the  most  remarkable  value  of 
all  light  mixers— and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Pavers,  Mixers,  Cranes,  Draglines,  Power  .Shovels 
3IILWAUKEE.  WlSCOJfSIX 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 

Harron,  Rickar  d  &  McCone  Co< 


SAN    FRANCISCO 


LOS   ANGELES 
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BlILDIXG  MATERI.\XS  COST  LOWER 
PRICE   SURVEY  SHOWS 

Costs  ot  building:  materials  today 
arc  substantially  below  the  costs  of 
a  year  ago,  according  to  a  price  sur- 
vey carried  on  by  the  U.  S.  department 
ot  labor. 

Last  year  building  materials  as  a 
group  were  still  90  per  cent  above 
the  level  of  1913  in  price,  according  to 
the  labor  department.  At  present  they 
are  69  per  cent  about  the  1913  level, 
a  decline   of  21   per  cent  over  a  year. 

Some  classes  of  building  materials 
have  declined  further  than  others. 
Lumber  a  year  ago  was  still  106  per 
cent  above  the  level  of  1913.  Now  it 
is  73  per  cent  above  this  level,  marking 
a  decline  of  33  per  cent  in  one  year  in 
lumber  prices. 

Structural  steel  has  fallen  17  per 
cent  over  the  past  year,  being  65  per 
cent  above  1913  a  year  ago,  comiiared 
to   48  per  cent  this  year. 

Miscellaneous  materials  including 
cement,  sand,  roofing  and  other  ma- 
terials necessary  to  construction  show 
an  average  decline  of  5  per  cent,  being 
69  per  cent  above  1913  a  year  ago,  com- 
pared  to   64   per  cent  now. 

Decreasing  prices  of  building  ma- 
terials will  tend  to  decrease  the  cost  of 
construction,  it  is  believed.  This  high 
construction  cost,  the  result  of  high 
material  prices  and  high  labor  costs, 
has  been  blamed  in  part  for  the  high 
rents  which  accompanied  the  housing 
shortage   in   many   cities; 


<omiji;ti-;     hkicks  a.vd     iioi.lou 
tile  to   be   staxd.vhdizei) 


Concrete  producing  organizations, 
manufacturers  of  machinery  for  mak- 
ing concrete  bricks,  hollow  building 
tile  and  blocks,  and  associations  whose 
members  arc  engaged  in  construction 
work  Involving  the  use  ot  these  pro- 
ducts have  been  invited  by  the  Division 
of  Simplified  Practice,  Department  of 
Commerce  to  attend  a  conference  in  the 
Hotel  Sherman,  Chicago,  on  October 
16,  to  act  on  recommendations  that 
these  products   be   standardized. 

The  recommendations  have  been  pre- 
pared after  a  survey  of  the  industry 
which  indicates  that  there  is  a  con- 
siderable variety  of  concrete  blocks, 
building  tile,  and  brick  manufactured 
in  sizes  and  dimensions  which  differ 
but  slightly  and  yet  which  impose  a 
burden  on  architect  and  contractor  and 
indirectly  upon  the  user.  The  com- 
mittee which  made  the  survey,  com- 
prising H.  A.  Davis  of  New  York  City, 
of  the  American  Concrete  Institute, 
Newton  D.  Benson  of  Providence.  R.  I.. 
.1.  A.  Ferguson  of  Philadelphia.  M.  W. 
Plumb  of  Malone.  N.  T.,  and  J.  W. 
Oehmann,  assistant  inspector  of  build- 
ings of  Washington,  D.  C,  began  its 
work  some  months  ago. 

The  sizes  which  will  be  recommended 
as  standard  are  as  follows:  Concrete 
Blocks — height,  7%  inches:  length. 
15%  inches;  and  widths  of  6,  8,  10.  or 
12  inches.  Concrete  Building  Tile — 
Height,  5  inches:  length.  12  inches  and 
widths,  3?i.  8  and  12  inches.  Concrete 
Brick — Height.  214  inches  and  length  8 
inches  for  both  smooth  and  rough; 
width  for  smooth.  3%  inches;  width  for 
rough.    3?4    inches. 


STATUS  OP  W^AGE  EARNER  IS  BET- 
TER  IS   LAST   DECADE 


Figures  recently  published  by  the 
National  Industrial  Conference  Board 
show  that  the  average  working  man  is 
in  a  much  better  position  today  than 
he  was  in  1914.  In  arriving  at  this 
conclusion,  the  Board  made  a  study 
of  twenty-three  leading  manufactur- 
ing industries,  employing  700,000  men 
and  found  that  wages  on  the  average 
have  increased  127.3  per  cent  since 
July.  1914.  Among  tlie  hourly  wage  in- 
creases in  some  of  the  manufacturing 
industries  may  be  noted — 122  per  cent 
in  the  automobile  trade,  141  per  cent 
in  iron  and  steel;  158  per  cent  in  rub- 
ber. 

The  Board  finds  that  with  the  excep- 
tion of  the  building  and  mining  indus- 
tries, all  wages  are  below  the  high 
peak  of  1920.  In  commenting  on  the 
report  the  New  York  Tribune  has  the 
following   to   say: 

"The  board's  estimates  are  based  on 
a  survey  covering  industries  employing 
700,000  persons.  It  finds  that  in  these 
industries  the  drop  in  "wages  since  the 
war  peaks  has  lagged  well  behind  the 
drop  in  prices,  and  it  calculates  that 
labor  is  actually  getting  27  per  cent 
more  purchasing  power  in  return  for 
its  services  than  it  was  getting  in 
July,  1914.  That  is  certainly  more  than 
almost  any  other  considerable  group 
of  the  population  was  able  to  snaffle 
out  of  the  economic  cataclysms  of  the 
last  ten  years,  and  it  is  at  once  a  com- 
pliment to  the  effectiveness  of  Ameri- 
can labor  leadership  and  a  convincing 
argument  against  that  new  form  of 
politico-economic  experimentation  for 
which  it  was  once  hoped  that  1924 
would  offer  the  golden  opportunity." 


IXCREASED     CEMEXT     PRODUCTION 
IS  REPORTED 


The  Department  ot  Commerce,  sum- 
marizing business  conditions  through- 
out the  country,  says  that  early  re- 
ports from  basic  industries  indicate 
larger  production  in  August  than  in 
July,  with  increases  noted  in  the  out- 
put of  pig  iron,  steel  ingots,  and  Port- 
land cement,  and  the  volume  of  build- 
ing construction  and  mill  consumption 
ot  cotton.  Compared  with  August. 
1923,  building  volume  and  the  output 
of  Portland  cement  were  larger.  Un- 
filled orders  on  the  books  of  the  United 
States  Steel  Corporation  on  August  31 
called  for  greater  tonnage  than  at  the 
end  of  the  preceding  month  while  un- 
filled orders  on  the  books  of  leading 
locomotive  mlanufacturers  showed  a 
decline. 

Sales  of  merchant  pig  iron  increasd 
over  July  and  a  year  ago.  Stocks  at 
merchant  furnaces  declined  from  the 
end  of  July  but  were  larger  than  a 
year  ago.  Stocks  of  Portland  cement 
declined  from  the  end  of  the  previous 
month  but  were  larger  than  a  year 
ago,  while  stocks  of  zinc  declined  from 
July  but  were  about  twice  as  large  as 
holdings  on  August  31,  1923. 

Sales  ot  mail  order  houses  and  lead- 
ing 10-cent  chains  increased  over  the 
previous  month  and  August  of  last 
year.  Carloadings  during  August  were 
in  greater  number  than  in  the  previous 
months.  Wholesale  prices  increased 
during  August. 

Check  transactions  recorded  less 
volume  in  August  than  in  July.  In- 
terest rates  continued  to  decline  while 
stock  prices  increased.  Bond  prices 
increased  slightly.  Total  investments 
of  Federal  Reserve  Banks  increased 
but  bills  discounted  declined.  The  re- 
serve ration  at  the  end  of  August  stood 
at  82.3  per  cent  as  against  83.0  per 
cent  at  the  end  of  July. 


PUBLIC      OW'NERSHIP      IS      GAINING 
THROUGHOUT    U.    S. 


H.  C.  BottorfC,  city  manager  of  Sac- 
ramento, following  his  return  from 
Montreal,  Canada,  where  he  went  to 
attend  the  international  convention  of 
the  City  Managers'  Association,  de- 
clares that  there  is  a  big  movement 
toward  the  public  ownership  of  utili- 
ties among  municipalities  all  over  the 
United  States   and   Canada. 

At  the  convention  the  subject  of 
public  ownership  was  brought  up  in 
round  table  discussion  and  BottorfE  was 
surprised  to  learn  how  many  cities 
have  either  started  to  acquire  their 
public  utilities  or  are  preparing  to 
do  so. 

"I  heard  enough  from  the  managers 
and  their  experiences  with  publicly 
owned  utili'ties  to  convince  me  that  it 
is  a  coming  movement  and  that  it  won't 
be  very  long  until  every  cit.v  in  the 
country  will  be  won  over  to  the  idea." 
says  Bottorff. 

"While  in  Montreal  I  visited  the 
hydro-electric  plants  that  are  operated 
under  municipal  control  there.  The 
.  system  is  being  efficiently  and  econom- 
ically managed.  I  saw  nothing  that 
would  le^d  me  to  believe  that  Sacra- 
mento cannot  make  a  like  success  in 
the  production  and  distribution  of 
hydro-electric  power. 

"It  was  surprising  to  see  how  every- 
body is  interested  in  California.  Cali- 
fornia is  second  in  the  list  of  states 
having  the  most  city  manager  govern- 
ments. This  state  has  thirty-four; 
Michigan   is   first   with   thirty-six." 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


Held  to  be  indicative  o£  a  general 
felling  o?  confidence  in  the  white  p.ne 
^dusfry,   two   large   ti-ber   deals   have 

?h\-patt\fw'Sa>ff3>=^:-U 

rrr^Sen^vrn'oe^/ff^  co£ 
oirtprntion  in  excess  of  ?iuu,uuu  mc 
rfmrn  Lumber  Company  purchased 
^rom  the  Oregon  Land  Corporation  a 
tra"  of  3,080  acres.  The  tract  lies 
parallel  to  the  Southern  Pacific  Rail- 
^old^from  coral  Springs  ^o  the  Des- 
chutes River  crossing.  For  a"  "" 
announced  consideration  h«  P«J^<^^^ 
Bay  Uumher  Company  IJ"//;'^=l^^°„„^ 
tract  of  2,240  acres  from  the  Oregon 
Land  corporation.  Mills  are  runn  ng 
later  than  was  believed  possib  e  during 
the  Summer,  when  demand  slackened 
and  indications  are  that  cutting  will 
resume  in  the  Spring  much  earlier  than 
ordinarily.  

Demands  for  limestone  made  dunng 
the  first  half  of  this  year  '"dicate  that 
a  greater  amount  of  ra°""'"«"  .^/„^"\^^; 
ing  work  is  coming  out,  taking  the 
plLe  of  the  type  of  building  that 
served  to  meet  an  emergency.  The 
Indiana  Limestone  f--^'^yZ''^J%°:, 
ciation  reports  that  in  the  first  six 
months  of  this  year  the  country  called 
?^r  ten  million  feet  of  building  stone, 
as  against  the  best  previous  six- 
months  record  of  seven  million  five 
hundred  feet.  It  is  estimated  by  the 
Geological  Survey  Bureau  that  the  re- 
quirements for  the  entire  country  this 
year  will  be  about  thirty  million  feet 
of  building  stone. 

The  report  that  Premier  Mussolini  of 
Italy  has  approved  plans  for  an  80- 
storv  sky-scraper  has  Long  Beach 
folks  anxious  to  raise  their  own  sky- 
line a  bit.  The  city  ordinance  now 
limits  buildings  to  twelve  stories  and 
many  people  want  higher  bulildmgs,  ac- 
cording to  replies  to  questionaires  sent 
out  to  obtain  a  straw  vote  on  the  sub- 
iect  Of  125  replies  received,  three- 
fifths  favor  no  limit  except  the  sky, 
several  want  the  limit  set  at  eiglUeen 
stories,  some  want  twenty  to  thirty 
stories  and  a  few  favor  the  limit  of 
twelve.  A  real  estate  company  is  re- 
sponsible for  the  campaign. 

Proposed  increases  in  rates  on  lum- 
ber from  Pacific  coast  points  to  Arkan- 
sas Iowa,  Kansas,  Louisiana,  Ohio, 
New  York.  Oklahoma,  Pennsylvania, 
Texa^  West  Virginia  and  Wisconsin 
have  been  suspended  by  the  interstate 
commerce  commission  from  October  ( 
to  February  4.  Similar  proposed  in- 
creases from  Pacific  coast  points  to 
Bradford  and  East  Bradfort,  Pa.,  also 
were  suspended.  During  the  suspen- 
sion the  commission  will  conduct  an  in- 
vestigation as  to  the  reasonableness  of 
the   new    rates. 


A  bill  to  provide  for  another  bond 
issue  of  $10,000,000  with  which  to  pur- 
chase homes  and  farms  for  war  vet- 
erans of  California  will  be  introduced 
at  the  next  session  of  the  Legislature.  • 
It  is  understood  that  the  bill  will  be 
introduced  by  Assemblyman  Roht.  B. 
McPherson    of   Vallejo. 

Efforts  are  being  made  by  the  Open 
Shop  Conference  of  Connecticut  to  in- 
terest the  contractors  of  the  state  in 
apprentice  training.  Several  trade 
schoo's  are  already  in  operation  and 
it  is  planned  to  start  additional  ones 
in   the   near  future. 


The  foreign  trade  department  of  the 
San  Francisco  Chamber  of  Commerce 
has  received  from  Lewis  E.  Haas,  the 
Chamber's  Washington  representative, 
a  message  stating  that  the  U.  a. 
Treasury  Department  had  made  a  ae- 
cision  against  the  cement  dealers  of  the 
United  States  in  the  case  known  as  tne 
-anti  dumping  case"  in  which  many 
Californians  were  interested.  An  anii 
dumping  duty  was  asked  by  the  cement 
dealers  on  the  ground  that  cement 
made  in  other  countries  was  being 
brought  to  the  United  States  and  sold 
below  the  cost  of  production  in  order 
to  get  the  trade.  The  treasury  decision 
was  based  on  the  assertion  that  no 
evidence  was  offered  that  cement  was 
being  brought  into  this  country  and 
sold  below  the  cost  of  production. 

■•Lack  of  good  will  between  employer 
and  employe  is  losing  the  industries  of 
the  country  25  cents  of  every  dollar  In 
the  pay  envelope,"  is  the  statement 
made  by  S.  F.  Fannon  of  the  Sherman 
■  Service  Inc.,  in  an  address  before  the 
convention  of  the  Ohio  State  Foundry- 
men's  Association,  which  was  recently 
held  in  Cleveland.  "A  survey  of  100 
typical  workmen  reveals  that  lU  per 
cent  are  producing  a  full  days  work^ 
Another  10  per  cent  believe  it  pays  to 
give  the  employer  as  little  service  as 
possible.  This  class  represents  a  50 
per  cent  loss.  The  remaining  80  per 
cent  are  willing  to  do  just  enough  to 
hold  the  job,  and  represent  a  2a  per 
cent  loss.  The  net  result  is  a  loss  of 
25   cents  on  every   pay-roll   dollar. 

The  gross  receipts  to  be  collected  in 
the  state  in  1924  for  highway  main- 
tenance work  from  motor  vehicle  regis- 
tration fees,  gasoline  taxes  and  gross 
receipts  from  motor  transportation 
companies,  was  estimated  at  approxi- 
mately $21,760,000  in  a  report  issued  by 
Will  H.  Marsh,  chief  of  the  state  di- 
vision of  motor  vehicles.  Marsh  esti- 
mates this  amount  will  be  collected  as 
follows-  Gasoline  taxes,  $14,000,000, 
motor  vehicle  fees,  $7,160,000:  tax  on 
gross  receipts  of  transportation  com- 
panies. 

The  Master  Plasterers'  Association  of 
Oakland  has  discovered  a  fake  school 
of  plastering  where  the  innocent  man 
or  boy  is  led  to  believe  that  for  $150 
he  can  be  taught  the  plasterer  s  craft. 
The  association  refuses  to  make  piiblic 
the  name  of  the  school  but  steps  have 
been  taken  to  see  that  the  institution 
either  closes  its  doors  or  operates  in 
accordance  with  the  best  traditions  of 
the   ancient  art   of   plastering. 

The  business  course  is  upward  with 
indications  of  continued  slow  steady 
gain  according  to  a  report  recently 
made  public  by  the  National  Associa- 
tion of  Purchasing  Agents.  Based  on 
the  survey  of  coal  consumed  for  in- 
dustrial purposes,  business  as  a  whole 
shows  an  increase  of  11  per  cent  for 
the  month  of  August,  as  compared  to 
the  month  of  July,  the  report  con- 
tinues. 


Walter  G.  Mathewson.  state  labm 
commissioner,  has  filed  suit  against  th;^ 
Alta  Lumber  Company,  on  the  Forest 
Hill  Divide,  Placer  County,  for  $408.bb, 
alleged  to  be  due  eight  laborers,  who 
assigned  their  claims  to  the  commis- 
sion for  services  performed  for  the  de- 
fendant company.  The  services  were 
alleged  in  the  complaint  to  ha^e  been 
performed   during   the   Summer   of  1923. 


Ben  F.  Dupuy,  who  has  served  vari- 
ous southern  California  cities  as  engi- 
neer   is  now  sales  manager  for  Besor^e^ 
Distributing      Company,    ^os      Angele 
engaged  in  hauling  and  fPreading  road 
oil     Mr.  Dupuy  was  for  four  years  city 
engineer  of  South  Pasadena,  and  servt'^ 
in  like  capacity  for  one  year  at  ^Vaa• 
uid  Vernon,  two  years  at  Long  Beach 
two  years   at  FuUerton   and   two  yea. 
aT  Glendale.     He  resigned  as  city  en^ 
neer  of  the  last  named  city  only  a  t. 
weeks   ago. 

Appointment  tor   the  position   of  ciiy 
engineer    of    San       Leandro,    an      om. 
■re^aTed   by    the   city    trustees    to   super 
cede  the     four  offices     of  building      m 
Miector.     health    officer,    plumbing     i.. 

ector    and     city    electrician      wmII 
made   at   the   next   meeting  of   the     . 
Trustees,  October  20.     The   names  of    ■ 
p    Duncan  and  B.  F.  Barbee  have  be.  . 
submitted  for  appointment  to  the  offi 
which  carries  a  salary  of  ?250  a  month 

Edward  Crowley,  formerly  canape, 
of  the  Los  Angeles  office  of  «»«  /;'^. 
Compressed   Air   &   Drill   Co    and   la. 

-^^kinTCuf  ^of  t'h:  sV^:  FTaTciscrfm^ 
i»  now  -eneral  sales  manager  for  the 
Climax  Engineering  Co.  of  Clinton  la 
where  the  company  has  an  extensive 
plant  and  manufacturers  internal  eom- 
busUon  engines  and  self-contained  re- 
freigerating   units. 

The  Oakland  city  council  has  com- 
missioned four  engineers  to  make  a 
survey  of  the  proposed  Oakland  harbor 
development  project.  The  engineers, 
are-  G  R.  Hogardt:  Prof.  Chat.  B. 
Marx,  professor  of  engineering  at  the 
Leland  Stanford  University:  Amos 
Fr  es  U  S  Government  engineer  and 
r-f  Leeds  of  Los  Angeles.  The  engi- 
neers will  each  receive  $100  a  day. 

General  George  W.  Goethals,  engi- 
neer who  built  the  Panama  canal,  may 
be  tendered  the  position  of  port  engi- 
neer for  Los  Angeles  harbor.  The  en- 
gineer would  be  at  the  head  of  the 
hirbor  engineering  department  during 
the  next  five  vears,  when  many  niillion.s 
are  to  be  expended  on  the  harbor  by 
both  the  city  and  the  Federal  Govern- 
ment.   

Sessions  Engineering  Cor-^PaiJ,^  ;lf 
opened  offices  at  1238  ^'orthivester',  BU. 
Bldg.,  Portland,  Ore.,  and  will  ma  ntaii 
acfmplete  staff  of  design,  layout  an 
construction  engineers,  in  addition  to 
'their  regular  staff  of  electrical  and  me- 
chanical    engineers.      H.    F.    «  mte    wm 

be  in  charge. 

A    voluntary    petition    in    bankruptcy 

f 'i:^' Hfow^n4r7°22^sr:^tris:ers 

or$'T.536''of'':vhi;h    $5500    are    claimed 
to    be    exempt. 

Ravmond  WitTliTnieen  named  city 
ongineer  of  rhico.  succeeding  Charles 
M  EnnL  who  resigned.  The  appoint- 
ment was  made  by  City  Manager  Ira 
11.  Morrison. 
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BUILDING    AND    EXGINEERIXO    NEWS 


ORGANIZATION  NEWS 

Orranlutlana    havliiK    «    illrrcl    connection    with    the   ronatmrtlon   Industry   are    Invited    to   mbmit   nctra    for   pabltea- 

llon  In  tlita  department. 


«t>l>K      OF     KTIIICS      COM.MI'I  r|-.K      IS 
API'OIXTKD 

A  conimitteo  cumiiusid  uC  tin ci  mom- 
livrs  of  the  San  Francisco  Builders' 
K.M'hunsc.  three  members  of  tlie  San 
Kraiicisco  Chapter,  American  Institute 
of  Architects,  and  three  directors  of 
I  he  Industrial  Association  uf  San 
Francisco,  has  been  selected  to  formu- 
i.Tio  a  code  of  ethics  for  the  buildinK 
industry  of  San  Francisco  and  vicinity. 
Two  meetings  have  been  hold  and  con- 
siderable progress  has  already  been 
made. 

To  represent  the  Builders'  Exchange 
Jiibn  Biller,  George  T.  Bowen  and  Clit- 
f'lrd  S.  AUred  were  appointed  by  Presi- 
dent Wm.  H.  George,  who  is  also  an 
tx-ofBcio  member  of  the  committee. 
The  Architects  will  be  well  represented 
l.y  Joseph  Fairweather.  A.  J.  lCver.s  and 
.liihn  Beid  Jr.,  with  George  A.  Apple- 
ffarih  as  ex-oflicio  member.  J.  W. 
.Mason.  A.  J.  Kleimeyer  and  Michel 
Weil  were  selected  from  the  Industrial 
.\ssociation. 


II, K      Tl  KM\<;       OIT       nitlCK- 
I.AVI\U    .APl'KKNTirKS 


In  a  communication  to  niember.'*  of 
III.-  Seattle  thapter.  Associated  Gen- 
eral Contractors,  H.  V.  Bogert.  execu- 
tive secretary  states  that  "The  atten- 
tion of  all  members  is  directed  to  the 
action  taken  by  the  chapter  with 
reference  to  apprentice  brick-layers. 
The  apprentices  will  be  in  school  Sat- 
urday mornings,  in  the  vocational 
public  school  under  instructors  sup- 
plied by  the  school  board.  The  em- 
ployer will  pay  the  apprentice  for  this 
school  attendance  the  same  as  though 
he  were  at  work  on  the  job.  Each 
Monday,  the  boy  will  present  a  ticket, 
signed  by  the  instructor,  which  will  be 
evidence  of  his  presence  in  the  class 
room.  This  ticket  will  entitle  the  ap- 
prentice to  his  place  on  the  payroll 
for    the    Saturdav    morning    preceding." 


LL-.IIBEFMEX   TO   3IF.ET 


Lumbermen  of  the  Northwest,  mem- 
bers of  the  West  Coast  Lumbermen's 
Association.  with  headquarters  in 
Seattle,  will  be  called  to  Aberdeen, 
Wash.,  for  a  stockholders'  meeting 
October  17,  according  to  announcement 
made  by  Ernest  Dolge,  president  of  the 
association.  Problems  of  standardiza- 
tion are  to  be  discussed. 

Lumber  manufacturers  and  their  su- 
perintendents and  foremen  are  being 
brought  together  by  President  Dolge  in 
group  meetings  for  the  discussion  of 
plant  problems,  which  are  producing 
good  results,  it  is  reported  by  the  as- 
sociation. It  has  been  found  that 
among  rejects  of  car  siding,  68  per  cent 
of  detects  are  due  to  the  human  ele- 
ment in  manufacture  and  only  32  per 
cent  to  natural  defects  of  the  log,  it 
was  stated.  Just  how  to  lessen  the 
occurrence  of  man-made,  defects  is  be- 
ing worked  out  in   the  group  meetings. 


BLBCTRICAI,     CLUB    FORMED 


Members  of  the  electrical  profession 
in  Kern  County,  at  a  meeting  in  the 
Tegeler  Hotel.  Bakersfield,  organized 
the  Kern  County  Electrical  Society,  the 
purpose  of  which  shall  be  to  promote 
the  social  welfare  of  local  electrical 
workers.  The  next  meeting  will  be  held 
in  the  Tegeler  on  Nov.  20.  Officers  of 
the  association  are:  M.  Anderson, 
chairman;  O.  A.  Kommers,  assistant 
chairman;  A.  K.  Carson,  secretary  and 
Ij.   Jason,   treasurer. 


Conference   on   Wood   Utilization 

Called    by    Secretary    Wallace 


IS 


Secretary  Wallace  has  issued  a  call 
for  a  national  conference  on  the  utili- 
zation of  forest  products,  according  to 
an  announcement  from  the  Forest  Ser- 
vice United  States  Department  of  Agri- 
culture. 

This  meeting,  to  be  held  in  Washing- 
ton on  November  19  and  20.  will  mark 
the  most  comprehensive  attempt  ever 
made  in  the  United  States  to  have  the 
economical  use  of  existing  timber  sup- 
plies take  its  essential  place  in  the 
national  forestry  program  along  with 
the  prevention  of  forest  fires  and  the 
growing  of  timber  crops,  declare  of- 
ficials of  the  Forest  Service. 

B.v  better  ways  of  manufacture  and 
use  the  drain  on  the  country's  forests 
can  be  reduced  at  least  one-fourth. 
.Secretary  Wallace  states  in  his  letter 
to  150  representatives  of  wood-usini; 
industries,  consumers.  the  building 
crafts,  and  the  general  public  who  have 
been  asked  to  '  name  2.000  men  and 
women  to  whom  invitations  to  attend 
the  conference  should  be  sent. 

It  is  planned  to  have  the  two-day 
meeting  attended  by  representatives  of 
both  the  wood-manufacturing  and 
wood-consttming  industries  of  the 
country.  Newspapers  .periodicals,  rail- 
roads, builders,  architects,  foresters, 
forest  schools,  and  the  general  public 
will  be  represented.  Secretary  Wallace 
will  issue  his  invitations  to  the  con- 
ference as  soon  as  possible  after  re- 
ceiving the  response  to  the  letters  he 
mailed. 

In  his  letter  the  Secretary  said: 

"As  j-ou  know,  the  question  of  timber 
supply  is  becoming  more  acute  year  by 
year.     We   are   studying  it   from    three 


angles;  first,  how  to  protect  the  tim- 
ber we  have  from  fire,  insect  pests 
and  plant  diseases;  second,  how  to  en- 
courage the  growing  of  more  timber, 
both  on  national  forests  and  private 
forests:  third,  how  to  cut  down  the 
waste  in  the  manufacture  and  use  of 
wood. 

"We  believe  that  by  better  ways  of 
manufacture  and  use  the  drain  on  our 
forests  can  be  reduced  by  at  least  one- 
fourth.  This  problem  has  not  received 
the  attention  it  should  have.  We  need 
more  facts  than  we  have  as  the  basis 
for  a  workable  program.  After  con- 
sidering the  whole  matter  carefully  I 
have  decided  to  call  a  national  confer- 
ence on  wood  wastes,  to  be  held  in 
Washington,  November  19  and  20,  in 
the  hope  that  such  a  conference  may  be 
able  to  work  out  a  plan  of  point  action 
by  Federal,  State  and  industrial 
agencies.  The  responsibility  is  a  joint 
one  in  which  the  public  and  the  in- 
dustries alike  have  a  vital  interest. 

"The  thought  is  to  invite  representa- 
tives of  all  the  associations  and  in- 
dustries financially  interested  in  the 
manufacture  and  use  of  forest  products, 
as  well  as  the.  representatives  of  State 
forest  organizations,  the  trade  and 
general  press  and  public  interest  and 
educational  groups.  I  am  hoping  that 
you  and  several  others  will  come  from 
your  own  association,  and  I  am  asking 
if  you  w'ill  suggest  the  names  of  in- 
dividuals who  will  take  a  live  interest 
in  the  subject  and  to  whom  I  can  send 
personal  invitations.  I  believe  the  pur- 
pose of  the  conference  is  sufficiently 
important  to  justify  the  time  and  ex- 
pense consumed  in   attending  it." 


ST.VTE     LI  MBERME.X     TO     CON\T5XE        ALAMEDA      BUILDERS      TO       SMOKE 


Arrangements  are  being  made  for  the 
annual  convention  of  the  California 
Retail  Lumbermen's  Association  to  be 
held  at  the  Biltmore  Hotel.  Los  An- 
geles. Nov.  8  and  9.  1924.  This  asso- 
ciation has  300  members  and  a  large 
proportion  of  them  are  expected  to  be 
in  attendance.  Invitations  have  also 
been  extended  to  all  lumbermen  of  the 
state,  to  lumber  manufacturers  and 
wholesalers  and  representatives  of 
lumber  trade  papers. 

The  committee  of  arrangements  con- 
sists of  President  C.  W.  Pinkerton. 
Whittier,  chairman:  A.  B.  W'astell, 
manager.  San  Francisco;  Mrs.  J.  E. 
Fraser.  secretary  norinern  district,  San 
Francisco,  and  H.  Riddiford.  secretary 
southern  district.  Los  Angeles. 

Mr.  Riddiford  will  have  charge  of  the 
entertainment  features  and  will  select 
his  own  committee  to  assist  him  in  this 
important  duty. 

The  annual  banquet  will  be  held  at 
the  Biltmore  Hotel  Friday  night,  Nov. 
7.  Friday's  business  sessions  will  be 
devoted  to  the  discussion  of  practical 
subjects,  and  election  of  directors  will 
take  place  at  the  session  Saturday 
morning.  The  new  directors  will  not 
take  office  until  Jan.  1,  1925. 

Exhibits  of  lumber  and  lumber  pro- 
ducts are  planned.  These  should  be  of 
interest  not  only  to  lumbermen  but 
also  to  architects,  contractors  and  pros- 
pective home   builders. 


Planning  a  smoker  and  get-iogether 
for  the  night  of  October  28,  the  Master 
Builders  of  Alameda  county  are  at 
work  appointing  committees  and  mak- 
ing final   arrangements. 

Joe  Maganini  has  been  appointed 
general  chairman  of  a  committee  to 
arrange  for  the  affair,  by  Horace 
Jones,  president  of  the  club.  John 
Moore  of  Barrett  &  Hilp  has  been 
named    Maganini's    chief    assistant. 

Every  general  contractor  in  Alameda 
county  is  invited  to  the  affair.  Talent 
is  being  lined  up  by  the  committees 
and  extraordinary  features  are  being 
planned  for  the  entertainment  of  the 
smokers. 


WORKS     BOARD     AVILL      HOLD 
BIDDERS   FOR   ERRORS 


At  a  meeting  of  the  board  of  public 
works  of  LOs  Angeles  Oct.  1.  it  was 
ordered  "that  the  attention  of  bidders 
for  street  work  in  the  city  of  Los  An- 
geles be  called  to  the  fact  that  in  the 
future  the  board  of  public  works  will 
not  release  bidders  for  such  work  on 
account  of  any  errors  they  may  make 
in  their  bids  therefor."  In  explanation 
of  its  order  the  board  states  that 
errors  made  by  bidders  have  recently 
caused  delays  in  awarding  contracts  on 
several  street  and  sewer  jobs.  With 
the  great  amount  of  work  already  ac- 
cumulated, it  is  important,  th"  board 
points  out,  that  no  time  be  lost 


BUILDING 
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A  new  firm  incoporated  as  the  Cen- 
ir'  S'"oScTTa'uip-enr  and  Zl 
'l^jiToartm'ent  o'f  tL  Granite  Con 


adquarters 


Uing  plants  and  will  operate  a 
retail  and  delivery  business  in 


terials  departme 

r^'-Tb?"ponrr''''B^^l.^n.  ^Vatsonville. 
Hereafter  the  new  company  will  con- 
the    rock    bunkers,    central    con- 

Eving  rnd"road  "building  materials 
The  GranUe  Construction  Company 
wUh  connections  in  Santa  Cruz.  HoU 
lister  Salinas,  Templeton  and  San 
imis  Obispo,  will  in  future  confine  Its 
activities  to  contracting  and 
tion  work  exclusively 
board    of   the   new 


struc- 
The  official 
1    consists    of 


Th    Wilson,   president;  W.  J.  Wilkin- 
son, vice-president  and  manager.  HR 


Porter, 


son,  vice-pres 

frTa's^rerra'd""!:  X 'wilson  and  Kobert 

B.    Cozzens,    directors. 

and    road      construction 


Such  paving 
material  as 
crushed  rock,  sand,  gravel,  cement 
stone,  asphalt  and  mixed  concrete  will 
be  handled  by  the  "^w  concern^  It 
will  operate  in  the  territories  hereto- 
fore served  by  the  older  company. 

Lumbermen's  Clearing  House  Com- 
nanv  of  Portland,  Ore.,  organized  in 
?920  has  been  opened  in  the  ^^h,te 
pidi^  Seattle,  w  th  Frank  F.  Day, 
manager  in  charge.  Day  also  heads 
Frank  F.  Day,  Inc  wholesale  lum^e  . 
company,  connected  with  the  Da> 
Lumber  Company  mills  at  Big  Lake 
Th^  Lumbermen's  Clearing  House 
company  lends  money  to  mills  on  lum- 
be^  shingles,  and  lath  in  yards  or 
sheds  and  purchases  from  lumber  man- 
ufacturers and  wholesalers  their  ac- 
counts receivable,  notes,  acceptances, 
and  other  evidence  of  indebtedness 
arising  from  the  shipment  o  umber 
products,  either  by  rail  or  wateT  The 
purpose  of  the  company  is  to  lend  to 
xLL  requiring  temporary  assistance 
for  peak  season  business,  who  have 
Iheir  major  investment  in  fixed  assets, 
or   who   would   discount   their   bills. 

V.    S.    Persons,    sales 
moved    to    larger    qua_rte 
Hearst     Bldg..    San 
Garfield    2185 


ngineer,  has 
in  1212-1213 
Francisco;  Phone 
Mr.  Persons  specializes 
in  the  sale  of  the  following  products: 
rahill  Steel  Rolling  Doors;  Crescent 
Steel  Sash-Massillon  Bar  Joists;  D.  & 
R  Metal  Forms  for  Concrete  Joists; 
Empire  Kalamein  Doors  and  Windows 
and  Security  Fire  Proof  Elevator  Doors. 

Sartoriush  Company.  Inc.,  manufac- 
turing ornamental  iron  and  bronze  pro- 
ducts, has  moved  to  new  shop  and  of- 
fice quarters  at  2530  Eighteenth  St 
San  Francisco.  Increased  facilities  will 
permit  the  company  to  serve  the 
Pacific  Coast  district  with  elevator  en- 
closures, and  cabs;  metal  store  fronts; 
stairs  and  railings;  bank  enclosures; 
bronze    tablets,    name   plates,    etc   . 

Sudden  &  Heitman  have  purcha-^ed 
from  the*' Hopkins  Estate  15M0O 
square  feet  of  land  at  Third  and  Six- 
teenth streets  which  will  permit  the 
company  to  increase  the  capacity  of  its 
lumber   storage    facilities. 

John   R.   Rechter   will   operate    under 
the   trade   name  of   Star   Electric   Com- 
pany      with       headquarters 
Twenty-fourth   street 

Wm  E  Newman  will  operate  under 
the  trade  name  of  William  E.  Newman 
Glass  Company,  maintaining  quarters 
at  1055   Post   street,   San  Francsico. 

C  C  Fleshman  of  Turlock  has  es- 
tablished a  sand,  gravel  and  rock  plant 
at  Cressey,  Stanislaus  County,  with  a 
capacity  of  from  150  to  200  tons  a  day. 


3183 
Francisco. 


AND    ENGINEERING    NEWS 

September   Building   Summary 


Building   activity    1 


n   Pacific   Coast   cities   during  September   was   well   su- 
n    Faciiic  j-ui  oithn.iirh  a  grand  total  of  $40, 76'' 


August    50'  per  cent  over  last  Septemb 

"'  ''F^5ilowing  are  the  official  September    i;^2^t-"struction  figures  ^reporte^d  by 
^^S^'^^'^^X.i^^^^r'?^  V\^crf?c"°c"oLTVtates. 

^^''^°''^^  September,  1924         September   1923  August   192,1 

Phoenix    i  21|.0J«                       »       ^   i;                              *       ^l.lh 

^"'^'Totav:::::::::::;::::  $  3?6:m          »  217.432          $   289,801 

CALIFORNIA:  ,        -o  A-,t,  i 

Alameda     $  128,737                      »         <8.410                      i 

Alhambra    318,020  HV','l^^ 

Anaheim     ",190  212,611 

Bakersfield     98,891  J§'?ix 

Berkeley    805,809  It^'ltn 

Beverly    Hills     416,600  287,050 

Burbank     287,375  Jl^'ogn 

Burlingame     277,517  186,380 

Colton     8.100  „?'5"" 

Compton     S9.990  104.D00 

Coronado      37,160  29,400 

Emeryville      44,21o  32,683 

Eureka    46,210  44,000 

Fresno     "I'til  ^ntill 

Fullerton      30,420  105,325 

Glendale     ^Sl'^fJ  9?i'riI 

Huntington    Park     ..: 135,263  211,61o 

Inglewood     74,9Dfl  ,  fno'ji? 

Long   Beach    2,368,746  il'nqq^tss 

Los  Angeles    ^^■"tHVn  '^9'799 

Modesto     JMll  iBqfigO 

Monrovia   Hht^.^-  ^Iino 

Monte   Bello    21,24o  25,100 

National  City   „  .S2'?l?  9  14?'2?6 

Oakland     2,502  144  ^'^fio'lso 

Ontario     "2,435  i?o'q|9 

Palo    Alto    139.|59  172  989 

Pasadena    ?„„'?;„  iWs-rs 

f;-<imont     10.     0  132,|7S 

Pomona    ino'Jc?  91975 

Redondo  Beach   ^IIHI  40950 

Redwood   City    |6,960  4U,3ou 

Redlands    5.010  30  02o 

Richmond    ,7,':;;o  i^n  Itt 

Riverside     Hl-nil  4'9  998 

Sacramento     622,016  |-9.998 

San    Bernardino    3a2,275  1.306  260 

San  Diego    ^  B7i'784  2,907,389 

San   Francisco    '■^lin  52  050 

San    Gabriel    -.fiHo  184  685 

San  Jose.. lint  62  040 

San    Leandro    i^n'l95  155,000 

San  Mateo    1^0.195  i-^^- 

San   Rafael    9^0235  493,206 

Santa  Ana   iuiA  363,152 

Santa  Barbara   J202O  78,635 

Santa  Cruz    4l7  5ifl  551,100 

Santa  Monica   tn290  100,155 

South  Gate    9I1  798  316,615 

Stockton     ""70475  131,400 

Torrance     fifiU'i  10,736 

Vallejo    141900  223,545 

Venice     U'991  43  515 

Ventura    fio'^fii  269^257 

^'"'■rofal    ■.■.■.■.■.■.■.'.■.'.■.■.:■.:'.'.  $34,137,986  $32,675,218 

IDAHO:  ,       ,,,  „-<,  5       110,069                       ? 

Boise     »       — d,-i» 

gEVADA: ^         ^^^^,^  5         i6,400                       i 

OREGON:  -       . ,.  gg^  $       125.300                       i 

Astoria     »         9900O  94,400 

Eugene     o^nn^fl  20,800 

Klamath  Falls 9  "is'^?s  2  378,060 

Portland    'in7'9Vo  65,000 

Salem     ,    o  iq9'^?^  $   2,683,560 

Total     *   3,lii,i,oJo  » 

UTAH:  J         -,  sno  $         11,000                       ? 

Logan    *       iio'?no  267,300 

Ogden      98600  30,312 

Provo 415595  953.775 

Salt  Lake  City   fi?fi'o5s  S    1,262,387                       ? 

Total     *       bSb.^-o 

AVASHINGTON:  „..,  j         56,024                       ? 

Bellingham     *         Tq'jgi  53,693 

Everett     ^6645  18,370 

Hoquiam     1  J5q'q7n  1.403,825 

Seattle     '9n?'794  158,410 

Spokane     J^^g'^go  507.690 

Tacoma    17  B'^s  20,49.t 

Vancouver     Villi  12. "0 

Walla   Walla    ifil465  180,648 

Yakima     $494  571  '2,411.925                      | 

Total     •■.•■.••  Ln'?K?i'7iq  $39,376,991                       ♦ 

Grand  Total— 77   Cities  $40,. 60,,  19  *^  ■ 
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PUBLICATIONS 


Wage    Rates    Ha\e   Not   Curtailed 

Construction — Says    Building    Chief 


Til.-  sitru>tural  .Miitir.uls  1;.  siarch 
Laboratory.  Lewis  Institute.  1S51  West 
.Madison  street,  Chicago,  has  issued 
Bulletin  12  on  "Tests  of  Impure  Waters 
for  Mixing  Concrete."  This  bulletin 
was  originally  published  as  a  paper  In 
the  copyrighted  proceedings  of  the 
.American  Concrete  Institute.  It  gives 
the  results  of  concrete  tests  made  on 
6.'i  lots  of  water  samples  collected  from 
many  dilTerent  localities.  The  tests 
covered  a  wide  range  of  mixes  and  con- 
sistencies and  the  age  at  test  ranged 
fnim  three  days  to  more  than  two 
years. 


Sppclal  <  orrrNiiundrnre  Fruiu  A.  W.  Diekson,   Kxeoutlve   Seoretnr 
,\NN»ointloii  BolldlnK  TradeM  Employerx 


uf  the  .>'at'l 


Universal  Hoist  and  Manufacturing 
Co.,  Cedar  Falls,  Iowa,  is  distributing 
a  pamphlet  illustrating  the  Ideal  hoist, 
ojierated  by  the  New-Way  air  cooled 
1  ngine,  style  No.  2.  for  general  contrac- 
tors' use.  This  style  of  reversible  hoist 
j.-<  equipped  with  large  cable  sheave 
wheels  on  the  drum  shaft  for  operat- 
ing doui)le  cage  elevators.  Complete 
description,  illustrations  of  design  and 
construction,  and  cost  are  included  in 
iliis   pamphlet. 


The  Bureau  of  Standards  has  pub- 
lished a  mimeographed  circular  entitl- 
ed 'Inspection  of  Portland  Cement." 
The  paper  was  prepared  by  John  R. 
Dwyer  and  Roy  N.  Young  of  the  ce- 
ment section  of  the  bure^iu,  and  the  in- 
fiirmation  contained  therein  is  based 
on  the  experience  of  the  Bureau  in 
caring  for  government  purchases  of 
cement. 


During  the  early  months  of  last  year 
it  was  freely  predicted  that  any  gen- 
eral wage  increase  granted  to  the 
building  trades  would  immediately  re- 
sult in  the  slowing  down  of  the  entire 
construction  industry.  A  careful 
analysis  of  the  situation  reveals  that 
although  wages  began  to  climb  in 
.\pril,  1923,  and  continued  to  do  so  until 
.Tuly  of  this  year,  there  has  been  no 
general  depression  in  the  industry,  but 
rather  a  marked  improvement  of  con- 
ditions has  been   the  result. 

The  year  1923  witnessed  the  greatest 
building  boom  this  country  has  ever 
had  according  to  statistics  published 
last  January  by  the  F.  W.  Dodge  Cor- 
poration. The  total  value  of  building 
permits  issued  in  208  cities  during  the 
year  amounted  to  $3,167,969,220;  an  in- 
crease of  $593,190,349,  over  1922  which 
in  itself  established  a  new  high  record. 

From  present  indications  it  is  be- 
lieved that  the  astounding  record  of 
1923  will  be  shattered  this  year,  because 
figures  from  thirty-six  eastern  states 
for  the  first  eight  months  of  this  year 
show  that  permits  issued  exceed  in 
value  those  for  the  corresponding 
period  of  last  year  by  about  11  per  cent. 

While  labor  costs  have  been  on  the 
increase  since  April,  1923,  and  are  now 


approximately  20  per  cent  higher  than 
the  average  for  the  past  five  years,  ma- 
terial costs  have  become  stabalized 
and  since  Sept.,  1923,  have  only  shown 
a  range  that  has  been  within  the  com- 
pass of  5  per  cent.  Material  costs  are 
now  about  10  per  cent  under  the 
average  for  the  past  five  years.  This 
is  no  doubt  one  of  the  determining  fac- 
tors in  the  building  boom  that  Is 
sweeping  the  country. 

Another  important  consideration  to 
be  borne  in  mind  when  arriving  at  the 
reasons  tor  the  activity  of  the  con- 
struction industry  is  the  fact  that  high 
wages  have  resulted  in  increasing  pur- 
chasing power.  Reports  show  that 
nearly  50  per  cent  of  the  building  done 
during  the  past  two  years  has  been 
residential,  a  situation  that  is  only 
made  possible  through  the  prosperity 
of  the   wage   earners. 

The  upward  trend  of  wages  has 
stopped  and  present  rates  will  no  doubt 
prevail  until  the  early  part  of  next 
year.  Whether  there  will  be  a  ten- 
dency on  the  part  of  the  trades  to  seek 
additional  raises  during  1925  or 
whether  the  leaders  will  content  them- 
selves with  holding  them  at  the  pres- 
ent level  is  difficult  to  determine  at 
this  time. 


L.^RSEX     N.^MED     CO.VST     JIAX.\GER 
FOR    SiATIONAL    STEEL    F.\.BRIC 


SAN   FRANCISCO  AND  LOS  ANGELES 
ENGINE    BlILDERS     COMBINE 


The  Master  Builders  Company,  Cleve- 
land, Ohio,  announces  the  issuance  of 
its  latest  edition  of  the  Architects' 
Handbook,  describing  Colormix  and 
Colormix  floors.  The  handbook  com- 
prises fifteen  pages  with  illustrations 
reproducing  quite  accurately  the  actual 
appearance  of  the  floor  themselves. 
Copies  will  be  mailed  on  request. 


The  Truscon  Laboratories,  Detroit, 
Michigan,  are  ■  distributing  a  color 
chart  and  literature  describing  Stone- 
Tex,  a  new  damp-proof  coating,  obtain- 
able in  flat  masonry  colors  and  applied 
with  a  brush.  This  new  product  is  in- 
tended for  exterior  concrete,  stone, 
brick,  or  stucco  and  is  manufactured 
by  the   Truscon  Laboratories,   Detroit. 


The  Ryerson  Journal  and  Stock  List 
for  September-October  is  ready  for 
distribution.  It  contains  the  eleventh 
of  a  series  of  articles  describing  the 
making  of  steel  and  steel  products. 
Copies  of  the  journal  may  be  had  by 
writing  to  Joseph  T.  Ryerson  &  Son, 
Inc.,  Sixteenth  and  Rockwell  Streets, 
Chicago. 


Industrial  Works,  Bay  City,  Michi- 
gan, has  published  Catalog  No.  114, 
illustrating  and  describing  industrial 
power  wheel  and  high  ppwer  clam  shell 
buckets,  for  use  by  contractors,  coal 
dealers,  power  houses,  railroads,  steel 
plants,  ore  docks,  refineries,  chemical 
works,  cement  mills,  etc. 

Goetz  Brass  Co.,  630  N.  Franklin  St., 
Chicago,  has  published  a  new  3B-page 
catalog  illustrating  the  firm's'  full  line 
of  bath,  shower,  and  lavatory  fixtures 
and  brass  specialties.  -V  copy  of  the 
catalog  may  be  had  by  writing  the 
Goetz   Brass  Company. 


A  Text  Book  tor  Bricklayer  Appren- 
tices, prepared  by  the  Common  Brick 
Manufacturers'  Association,  is  being 
published  by  the  McGraw  Hill  Com- 
pany, New  York,  and  soon  will  be 
ready  for  distribution. 


The  National  Steel  Fabric  Company, 
Pittsburgh,  P.?,.,  a  subsidiary  of  the 
Pittsburgh  St'/ el  Company,  has  opened 
an  office  and  warehouse  at  274  Bran- 
nan  Street,  San  Francisco,  where  they 
will  carry  a  complete  stock  of  pro- 
ducts they  manufacture  including; 
National  Electrically  Welded  Wire 
Fabric:  National  Stucco-Plaster  Rein- 
forcement (Style  P-214);  Plain  and 
Galvanized  Annealed  Wire. 

The  National  Steel  Fabric  Company 
is  the  world's  largest  manufacturer  of 
Electrically  Welded  Fabric,  a  mesh 
reinforcement  used  universally  tor  the 
reinforcement  of  concrete  slabs  in 
buildings,  reservoirs,  roads,  irrigation 
ditches,    concrete    pipe,    etc. 

National  Stucco-Plaster  Reinforce- 
ment (Style  P-214)  is  a  combination  of 
Electrically  Welded  Fabric,  and  a  heavy 
waterproof  paper  backing  used  as  a 
combined  base  and  reinforcement  tor 
e.Kterior  stucco  and  interior  plaster  on 
both  walls  and  ceilings,  or  cement  or 
tile    porch    and    bathroom    floors. 

Mr.  Henry  A.  Larsen.  formerly  man- 
ager of  structural  products  for  the 
Wickwire  Spencer  Steel  Corporation,  is 
in  charge  of  the  western  territory,  as 
Pacific   Coast   manager. 

Mr.  Larsen  will  be  remembered  as 
the  vice  president  and  sales  manager  of 
the  L.  A.  Norris  Company,  who  were 
pioneers  on  the  coast  of  electrically 
welded  fabric. 

Mr.  George  E.  Carr  formerly  northern 
representative  for  Klinch-Lath  Cor- 
poration, is  associated  with  Mr.  Larsen 
as    special    representative. 

The  Los  Angeles  offices  and  ware- 
house of  the  company  are  located  at 
1736  Naud  street.  Mr.  P.  C.  Whitt- 
more  is  the  Los  Angeles  mana'ger  and 
Mr.  E.  E.  Adams  is  assistant  coast 
manager.  Mr.  Whittemore  has  been  in 
charge  of  the  Los  Angeles  oflSce  for  the 
National  Steel  Fabric  Company  for 
some  time.  Mr.  Adams  was  formerly 
in  charge  of  structural  products  of  the 
Wickwire  Spencer  Steel  Corporation  in 
Southern    California. 


Announcement  is  made  of  the  merger 
between  the  Enterprise  Engine  Com- 
pany of  San  Francisco  and  the  Western 
Machinery  Company  of  Los  Angeles. 

This  merger  brings  together  two  of 
the  largest  builders  of  internal-com- 
bustion engines  on  the  Pacific  Coast 
and  creates  the  largest  organization  of 
its  kind  in  the  West.  Both  principals 
of  this  merger  are  well  known  through- 
out power  and  engineering  c'vcles  both 
of  this  and  foreign  countries. 

The  Western  Machinery  Company  is 
the  older  in  point  of  years  of  the  two 
companies,  having  started  in  the  manu- 
facture of  internal-combustion  gas  and 
gasoline  engines  approximately  a 
quarter  of  a  century  ago  as  the  West- 
ern Gas  Engine  Corporation  at  the  site 
of  its  present  plant  number  one  in  Los 
Angeles. 

The  Enterprise  Company  had  its  in- 
ception in  the  early  part  of  1916  in 
San  Francisco.  Like  the  Western  Ma- 
chinery Company,  the  Enterprise  En- 
gine (Company's  original  plant  was  a 
gasoline  or  distillate  engine  of  modern 
type. 

Natural  progress  in  the  development 
of  their  various  types  of  engines, 
coupled  with  the  changing  conditions 
in  the  fuel  oil  markets,  resulted  in  the 
course  of  time  in  the  production  by 
both  companies  of  engines  of  the  Diesel 
type. 

The  officials  of  the  two  companies 
who  will  be  actively  identified  with  the 
new  organization  are  as  follows; 
Western  Machinery  Company — Wm. 
Angus,  president  and  general  manager; 
George  P.  Guy,  vice  president  Sam 
Kahn,  treasurer;  W^.  R.  Hale,  secretary; 
J.  M.  Davis,  sales  manager;  John  H. 
Suter,  chief  engineer.  Enterprise  En- 
gine Company — Charles  J.  P.  Hoen, 
president;  H.  E.  Morgan,  vice  president; 
.A..  J.  Martens,  treasurer;  Wm.  J. 
Donlon,  secretary;  Henry  Martens,  di- 
rector. Headquarters  of  the  new  com- 
pany will  be  at  Los  Angeles. 

J.  P.  Browner  is  branch  manager  for 
San  Francisco  with  offices  at  423  Rialto 
Building. 
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DETAILS 


The    patent    office    description    of    the 
machine   reads   as   follows: 

"A  bricklaying  machine  for  building 
four  enclosing-  walls  simultaneously 
comprises  two  upright  frames  (A, A', 
Fig.  1)  traveling  on  rails  (1)  and  a 
horizontal  framework  (B)  adjustable 
vertically  by  hand  gearing  and  on 
which  traverses  bricklaying  mechanism 
(C).  The  rails  (1)  are  laid  outside  two 
parallel  walls  to  be  built,  and  the  ma- 
chine is  moved  in  succession  forward 
as  a  whole;  then  the  laying  device  (C) 
is  moved  across;  the  whole  is  moved 
backward,  and  again  the  device  (C) 
is  moved  across,  so  that  brick  are  laid 
alternatedly  on  the  main  and  the  end 
walls.  The  carriage  (6)  rides  on  a 
rack  (5)  and  carries  a  brick  receptacle 
(9)  below  which  is  the  laying 
mechanism  (11)  rotatable  on  an  axis 
(12). 

The  framework  (E)  is  suspended  by 
ropes  (15)  that  pass  from  a  winding 
drum  (16)  driven  by  a  square  shaft 
(18)  that  is  rotated  by  manually  op- 
erated  gearing    (21) 

The  entire  machine  is  driven  on  the 
rails  (1)  bv  the  vertical  shafts  (24) 
and  the  horizontal  shaft  (33)  actuated 
by  a  motor  (35,  Figs.  10  and  11), 
through  wheels  (36e,  48)  and  clutch 
(51)  For  traversing  the  laying  device 
on  the  framework  (B),  the  motor  (35) 
drives  gearing  (36a,  36c,  36e)  and  re- 
versing bevel  gearing  (38)  controlling 
a  shaft  (39),  which  by  gearing  (39b) 
drives  a  spur  wheel  (8)  in  mesh  with 
the  rack   (5). 

The  brick  are  fed  by  hand  from  auto- 
matically rising  and  falling  cages 
(99a)  to  the  receptacle  (9).  The  bottom 


OF    MECHANICAL    BRICKLAYIXG   MACHINE 


Editor's  note:  The  following 
article,  taken  from  the  Patent 
Journal  of  the  British  Patent 
Office,  describes  the  operation  of 
the  new  bricklaying  machine 
that  has  received  so  much  pub- 
licity in  this  country  and  that 
has  been  previously  mentioned  in 
the   Daily   Pacific  Builder. 

It  is  understood  that  the  ma- 
chine is  still  in  an  experimental 
stage-  but  in  several  instances  it 
actually  has  been  put  to  work 
laying  brick.  The  inventor  is  fe. 
Kaye,  of  Edinburgh,  Scotland.  It 
is  interesting  to  see  how  the  in- 
ventor has  worked  out  the  dif- 
ficult details.  It  is  claimed  for 
the  machine  that  it  can  lay  from 
1000  to   1500  brick  per  hour. 

We  wish  to  acknowledge  the 
kindness  of  the  Brick  and  Clay 
Record.  the  Common  Brick 
Manufacturers'  Association,  and 
H  Greville  Montgomery,  editor  of 
the  British  Clayworker,  and  The 
American  Contractor  of  Chicago, 
through  whose  efforts  the  article 
■was   secured. 


brick  lie  diaganolly  on  projecting 
plates  (5-'  Fig.  6),  and  between  notched 
plates  (52)  that  are  pivoted  to  levers, 
(54  54a)  operated  by  an  arm  (57), 
link  (59),  and  bell-crank  lever  (o8, 
Fig.  4)  coacting  with  a  stop  (70)  on  a 
depending  rod   (63). 

At  every  brick  length  traversed,  the 
cam  (47)  driven  by  pinion  (45)  and 
bevel  gearing  (45b)  permits  the  rods 
(63)  to  descend  and  push  the  brick 
from   the   receptacle    (9)    so   that   they 


f-Ul  and  are  received  by  spring  arms 
(14,  Figs.  3  and  4),  at  the  top  of  a 
rotating  drum  or  frame  (11).  The 
arms  open  out  on  contact  with  fixed 
rollers  (71),  and  as  the  drum  rotates 
the  arms  (14)  are  opened  again  in  their 
lowest  position  by  bars  (72),  and  the 
lowest  brick  are  deposited  by  the  de- 
scent of  the  plunger  (68).  Mortar  in 
a  tank  (34)  is  discharged  by  a  grooved 
roller  (74),  whence  it  is  removed  by 
scrapers  (77)  to  endless  bands  (78)  and 
is  deposited  by  a  scraper  (81)  on  the 
brick   already   laid. 

The  newly  laid  brick  are  pushed  up 
against  those  already  laid  by  a  bar  (89) 
operated  bv  a  lever  (87)  and  rocking 
shaft  (83)  carrying  a  roller  arm  (84) 
coacting  with  the  cam  (47).  The  lay- 
ing device  is  rotated  through  a  right 
angle  at  the  end  of  each  travel  and 
traverse  by  the  pinion  (44b,  Fig.  10) 
and  loose  wheel  (44c)  operated  through 
the  clutch  (41),  bevel  gearing  (42a), 
and   vertical   shaft    (44a). 

The  casting  (44d)  is  locked  by  lugs 
(44h)  engaging  notches  and  are  re- 
leased when  desired  by  a  hand  link 
(103),  link  (102),  bell  crank  (101),  and 
rod  (100).  Guiding  arms  (91,  Fig.  3), 
insure  alignment  of  the  laid  brick  and 
are  raised  clear  by  a  rod  (93)  at  each 
partial  rotation  of  the  laying  device 
In  one  modification,  the  framework  (B) 
travels  on  stationary  main  frames  (A) 
that  extend  along  one  pair  of  walls; 
and  in  another  form,  the  laying  device 
travels  along  a  4-sided  horizontal 
framework  supported  by  vertical  struc- 
tures. Specifications  119,  331,  and  134, 
296  are  referred  to." 
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AFARTMEXTS 


Sul.-i 'iMiiiacl  Awarded. 

AI-AKTMICNTS  Cost.    $100,000 

().\KLA.\n.      Alameda      Co.,    Cal.      Bay 

I'lacc  and  Montcclto  Avenue. 
Kiiui-story   Class     C   brick     apartment 

house,  l)rick  exterior  and  slale  roof, 

80   rooms. 
uwner-Sommarstrom  &  Clau.s.^cn.    1536 

Kranklln  St.,  Oakland. 
.Vrchilect  —  Clay  N.  Burrell,  -Vmerlcan 

Bank   Bldg.,   Oakland. 
Contractor — Sommar.strom     Bros..     1536 

Franklin    St..    Oakland. 
PliiiiibinR   to    .1.    Coldstein,   Oakland. 


l'l;i 


Being  Figured. 

\rAllTME.\TS  Cost,  $20,000 

vAN  FRANCISCO.  Twenly-fourtti  Ave. 
and   California  St. 

I'wo-storv   frame  &  stucco  apartments. 

)wner — Mr.   Tobin. 

\ri-hitect — lOdw.  K.  Young.  :iU02  Cali- 
fornia St.,  San  Francisco. 


Sub-Figures  To  Be  Taken  Next  Week. 

APARTMENTS  Approx   $150,000 

SAN  FRANCISCO,  Jones  and  Maiden 
Lane. 

Six-story  and  basement  steel  and  brick 
apartment  house   (54  2-room  apts.) 

Owner — A.   Hanch. 

Architect — Albert  Burgren,  110  Sutter 
St.,    San    Francisco. 

Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket St.,  San  Francisco. 

Owner   Taking   Segregated   Figures. 

APARTMENTS  Cost,   $25,000 

SAN  FRANCISCO,  SE  Twentieth  and 
San  Carlos. 

Three-story  frame,  stucco  and  brick 
veneer  store  and  apartment  build- 
ing  (10   2-roora  apts.) 

Owner — Mr.  W.   Nelson. 

Architect — Edw.  E.  Young,  2002  Cali- 
fornia  St.,    San   Francisco. 


Plan.s  Complete. 

APT    BLDG.  Cost,   $25,000 

SAN  FRANCISCO,  NE  Fulton  &  20th 
Avenue. 

Three-story  &  basement  frame  apart- 
ment building  (10  apts.) 

Owner — O.  M,  Oyen,  67  Carmel  St.,  San 
Francisco. 

Architect — Bauman  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 

Bids    For      Plastering       to     be      Taken 

Shortly. 
APARTMENTS  Cost,   $100,000 

OAKLAND,    Alameda      Co.,    Cal.        Bay 

Place  and  Montecito  Avenue. 
Four-story    Class    C    brick      apartment 

house,  brick  exterior  and  slate  roof, 

80    rooms. 
Owner — Sommarstrom  &  Claussen,  1536 

Franklin  St.,  Oakland. 
Architect  —  Clay  N.   Burrell,  American 

Bank   Bldg.,    Oakland, 
i-untractor — Sommarstrom     Bros.,     1536 

Franklin    St..    Oakland. 
IMumbine    awarded       to    J.       Goldstein, 

Oakland. 


I  lids   Wanted    for  Reinforcing   Steel. 
APARTMENTS  Cost,  $70,000 

SAN  FRANCISCO.   S  O'Farrell  St.   162-6 

W   Larkin   St. 
Four-story    and      basement     reinforced 

concrete     apartment     building     (23 
Bids    for    plumbing    and    heating    will 

apartments). 
I  nvner  —  O.  E.   Carlson,    180   Jessie   St., 

San    Francisco, 
be    called    for    shortly. 


BONDS 


ONTARIO,  San  Bernardino  Co..  Cal. 
— Amount  of  bond  issue  to  be  voted  on 
Oct.  23  for  new  grammar  school  at  D 
St.   and   Allyn    Ave.    is   $64,000. 


SA.NTA  B.\UBAI!.\.  Cal.  —  The  city 
council  will  probably  call  a  bond  elec- 
tion to  vote  on  a  $230,000  issue  for  lb.' 
purchase  of  a  200-ft.  strip  along  the 
beach  front,  between  Stearns  Wharf 
and  Beale's  Point. 


SAN  PABLO,  Contra  Costa  Co.,  Cal. — 
Election  will  be  held  Oct.  28  In  San 
Pablo  School  District  to  vote  bonds  of 
$45,000  to  finance  school  Improvements. 
Trustees  of  district  are:  M.  G.  Moitoza, 
Henry  C.   Soito  and  Laurence  M.  Silva. 


CHURCHES 


Figures  To  Be  Taken  in  a  Week. 
CHURCH  Cost.  $90,000 

SACRAMENTO,  SE  21st  St.  and  J  St. 
Concrete  frame  &  brick  veneer  church 

with   tile   roof. 
Owner    —    Grace    Methodist    Episcopal 

Church. 
Architect    —    Woollett    &    Lamb,    Mull 

Bldg.,   Sacramento. 


Contract  Awarded. 

CHURCH  Cost.  $35,000 

SOUTH  SAN  FRANCISCO,  San  Mateo 
County. 

One-story  frame  and  stucco  church. 

Owner — Methodist  Church  of  South  San 
Francisco. 

Architect — Wythe,  Blaine  &  Olson,  1800 
Telegraph  Ave.,  Oakland. 

Contractor — C.  H.  Lawrence,  5321  Law- 
ton,   Piedmont. 


Contract  Let. 

ALTERATIONS  ETC.  Cost,  $8000 

LIVERMORE,  Alameda  Co.,  Cal. 

General    alterations    and    additions    to 

church. 

Owner — Methodist  Church. 

Architect — Wythe,  Blain  &  Olsen,  514 
Central   Bank  Bldg.,  Oakland. 

Contractor — S.  Bothwell  &  Son,  Liver- 
more,  Cal. 


Material  of  Merit 

DOORS 

B^redoors,  P  r  e  i  g  h  t  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-up-Dors,  'i1-co-dors,  Cot>a!d- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    fireproof,    ventilated    non- 
slipping  flooring.  —  Irving  Iron 
Works  Co. 
LIGM  SALYOR 
Best  Wood  Preserrer. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


Contract  Awarded. 

REMODELING  Cost,  $30,000 

.MAKYSVILLE,    Yuba    Co..    Cal. 

Kemodel  church  buildings. 

Owner — St.  Joseph's  Catholic  Church. 

Designer    and    Contractor — Grace    and 

Bernicri,    Claus      Spreckels      Bldg., 

San  Francisco. 


SAN  BERNARDINO,  Ca!.  —  Archt. 
Robert  H.  Orr,  1300  Corporation  Bldg., 
Los  Angeles,  commissioned  to  prepare 
plans  for  church  bldg.  at  cor.  Base  Line 
St.  and  E  St.,  San  Bernardino,  for  the 
First  Christian  Church;  it  will  have 
an  auditorium  to  seat  1000  people,  ban- 
quet hall  to  care  for  about  650  people, 
kitchen,  graduated  classrms.,  balcony, 
etc.  Reinf.  cone,  constr.,  plaster  exter.. 
tile  and  comp.  rfg.,  art  glass,  cement 
and  pine  fls.,  gas  htg.  and  vtg.  sys., 
tiled  restrms.,  pipe  organ,  water  htr., 
pine  and  hardwd.  trim;  $100,000. 

LOS  ANGELES.  Cal. — Archts.  Allison 
&  Allison,  1405  Hibernian  Bldg.,  tak- 
ing bids  for  church  bldg.  at  s.w.  cor.  of 
Wilsliire  and  Plymouth  Blvds.  for  Wil- 
shire  Congregational  Church.  Bids  are 
being  taken  on  17  segregated  con- 
tracts. The  bldg.  will  be  101x164  ft.,  ex- 
treme dimensions,  reinf.  cone,  constr., 
stucco  and  cast  stone  exter.,  clay  tile 
rfg.,  art  glass,  tower  141  ft.  high,  stone 
floor,  stone  and  birch  inter,  finish, 
steam  htg.,  polychrome  wood  ceiling, 
exposed  roof  trusses,  2  pulpits,  stone 
furniture;   $225,000. 


FACTORIES  &  WAREHOUSES 


Sub-Bids  to  be  Taken  Next  Week. 
BRICK  BLDG.  Cost,  $100,000 

S.\N  FRANCISCO.     Fourteenth  St.  near 

Harrison  St. 
Two-story  brick  building  and  one-story 

brick  building. 
Owner — Western  Cooperage  Co. 
Engineer  &  Contractor — The  .Austin  Co. 

of   Calif.,    605   Market   St.,    S.    F. 


Plans  Complete. 

FACTORY  Cost,   $40,000 

SAN  FRANCISCO,  W  Potrero  Ave.     125 

N  16th  St. 
Two-story  concrete  factory. 
Owner — Forderer   Cornice   Works,    16th 

and    Potrero    Ave.,    San    Francisco. 


Date  of  Opening  Bids  Extended  to  Oct. 
8  at  12  O'clock. 

BUILDINGS  Cost,    $500,000 

EMERYVILLE,  Alameda  Co.,  Cal.,  Blk 
bounded  by  Hollls  St.,  45th  and 
Stanford  Aves. 

Six  1-story  reinforced  concrete  build- 
ings, storage  yards,  warehouse, 
machine  &  electrical  shops,  foun- 
dry, laboratory  buildings,  metal 
shop  and  spur  tracks. 

Owner — Pacific  Gas  &  Electric  Co.,  445 
Sutter  St..  San  Francisco. 

Architect — Eng.  Dept.  of  Owner. 

Excavating  awarded  to  C.  H.  &  A.  W. 
Gorrill,   Bacon  Bldg.,  L.   A. 


Sub-Contracts   Let. 

FACTORY  Cost,    $60,000 

SAN  FRANCISCO.     NE  Keith  and  Don- 

ner  Street. 
One-storv    reinforced    concrete    factory. 

Approx,    100x300. 
Owner — Pacific    Electric    Mfg.    Co.,    827 

Folsom   St.,   San  Francisco. 
Architect — Geo.  H.  Wlermeyer,   57  Post 

St..   San    Francisco. 
Plumbing    to    Geo.    Rehn,    1979    Mission 

St..   at   $2170. 
Kxcnvating  to  R.  J.  Forbes,  Monadnock 

Bldg..   at   $12,450. 


SANTA  BARBARA,  Cal.— Seibel  Air 
Spring  Co.,  A.  W.  McNulty,  John  L. 
Dunn,  A.  J.  Mooney,  I.  D.  Barnes,  San 
Francisco,  and  E.  J.  Norris,  Oakland, 
has  incorporated  for  $500,000  and  will 
build  a  factory  on  E  Haley  St. 


io 

LOS  ANGELES,  Cal.— McEvoy  Well 
Cleaner  Co.  and  Standard  Slotted  Pipo 
Co.,  Higgins  Bldg.,  are  erecting  a  fac- 
tory bldg.  on  W  Slauson  Ave.  Dimen 
60x160  ft.,  brick  walls,  1-story,  steel 
frame  constr.,  cem.  fls.,  comp.  rfg., 
steel  sash,   metal  skylights. 

MODESTO,  Stanislaus  Co.,  Cal.— C.  L. 
Holman  is  in  charge  of  constructiori  ot 
D  V  O  Products,  Inc.  plant,  thei  first 
unit  of  which  will  be  of  concrete  con- 
struction, 80x100  ft.  Another  unit  will 
be  undertaken  on  completion  oi  !"'= 
first,  the  second  unit  to  be  92x140  ft. 
Total  cost  ?200,000.  C.  E.  Oilman  is 
engineer  on  the  project. 

LA  VERNE,  Cal.— La  Verne  Co-oper- 
ative Citrus  Assn.,  T.  J.  Steves,  pres.. 
has  started  erection  of  brick  packing 
house,  85x150  ft.,  on  Lincoln  Ave.,  s  of 
p    E    tracks.   Full   basement;   ?50,000. 
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LOS  ANGELES,  Cal.— See  Banks, 
stores  and  offices,"  this  issue  Award 
of  contract,  for  garage  and  offices. 

SEATTLE,  Wash.— A.  W.  Q"i\t  &  C^-' 
Hoge  Bldg.,  Seattle,  at  approx.  $800,0^00 
awarded  contract  by  American  Can  (  o. 
to  erect  six-story  reinforced  concrete. 
360  by  120  ft.,  extension  to  present  can 
plant;  Plans  by  C.  J.  Preis,  New  York, 
chief   engineer   for   American    can   Co. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  Oct.  27,  11  A.  M.,  bids  will  be 
received  by  Henry  A.  Pflster,  County 
Clerk,  to  erect  milking  barn  at  county 
almshouse.  Binder  &  Curtis,  35  W-ban 
ra,rlos  St.,  San  Jose,  architects.  Planb 
on    file    in    office    of    clerk. 


FLATS 


Plans  Completed. 

PLATS     ETC  Cost,    ?ll.oiiu 
SACRAMENTO,    Cal.  No.    514    Twenty- 
seventh    St.  ,,    a     i„\ 

Two-story  frame  flat  building   (4  flats) 

Own^er-fL''lf''Mee,    1920    13th    St.,    Sac- 

ramento. 
Architect — None. 


Hnrdwarc  to  E.  M.  Hundley,  183  Stev- 
enson St.,  S.  F.  „. 

Clani*  to  Crowe  Glass  Co.,  574  Eddy  St., 
San   Francisco.  ,,,. 

Steel  sash  to  Michel  &  Pfeffer,  141o 
Harrison  St.,   S.  F. 

Plans  Being  Figured. 

AUTO   BLDG.  '  Cost,    $23^000 

REDWOOD    CITY,    San    Mateo   Co.,   Cal. 
One-story      reinforced      concrete      auto 
sales   bldg.   and   garage. 
Owner — Dodge    Automobile   Agency. 
Architect— Edwards  &  Kuhn,  985  Mar- 
ket St.,  San  Francisco. 

Plans  Being  Prepared.  .,^„nn 

GARAGE    BLDG.  Cost,    nS.OOO 

OAKLAND,  Webster  bet.  23rd  and  24th 

^ilu,  brick  and  concrete  garage  bldg. 
Uvvner— M.  E.  Campbell,  Tribune  Tower 

Oakland.  .„„. 

iirchitect— Wythe,   Elain   &  Olsen,   1800 

Telegraph  Ave.,  Oakland. 

LOS  ANGELES,  Cal.— Davidson  Con- 
struction Co.,  1445  E.  16th  St.,  was  low 
bidder  at  $377,990  for  erecting  a  truck 
.storage  and  service  plant  at  Alameda 
St  Long  Beach  Ave.  and  21st  Et.,  'or 
Mack  International  Motor  Truck  Corp. 
John  M.  Cooper.  Marsh-Strong  Bldg., 
is  the  architect.  The  plant  will  be  di- 
vided into  two  sections,  a  two-story 
reinforced  concrete  Class  A  building, 
250x300  ft.,  and  a  one-story  Class  C 
brick  section.  135x900  ft.;  cement  base- 
ment, concrete  and  brick  walls,  com- 
position roofing,  maple  and  cement 
floors,  steel  sash,  metal  skylights,  plate 
glass,  sprinkler  system,  gas  heating' 
system.  The  bids  were;  Davidson 
Constr.  Co.,  $377,990;  John  M.  Cooper. 
S410,000;  Winter  Constr.  Co.,  $439,i90; 
H.  M.  Baruch,  $439,828;  E.  C.  English, 
$469,350;  Robert  B.  Millsap,  $534,990; 
John  I.  Kane  &  Co.,  $556,000;  .1.  C  Ban- 
nister,   $559,600. 


GOVERNMENT  WORK 
AND  SUPPLIES 


Cost,  $13,000 
Pierce    112-6    S 


Contract  Awarded. 
FLATS  „ 

SAN     FRANCISCO,     E 

Union.  .  ... 

Two-story    and    basement    frame    flat 

building    (2    flats). 
Owner— A.   Romeo,   Ft  of  Leavenworth 

St.,  San  Francisco. 
Architect  —   Fabre   &   Hildebrand,    110 

Sutter  St.,  San  Francisco. 
Contractor— Paratore    &     Kolburn,    773 

Francisco  St.,  San  Francisco. 


Contract    Awarded.  ji-cnn 

FLATS  Cost,    $15,500 

SAN   FRANCISCO.      N   West    Portal    100 

W  Ulloa  St.  ^  ,_ 

Two-story    and      basement      frame    (3) 

flats.  ,  .  „,     , 

Owner  —  Dr.   Russell  Gushing,   Phelan 

Bldg.,  San  Francisco. 
Architect — None.  ,,       ^„    _      . 

Contractor— Robert   H.    Kelly,    57    Grat- 

tan  St.,  San  Francisco. 


GARAGES 


SAN  FRANCISCO— At  $1100,  Tormey 
Co  1042  Larkin  St.,  S.  F.,  were  award- 
ed the  contract  by  Wm.  Arthur  New- 
man, Supervising  Supt.,  U.  S.  Post- 
office  Bldg.,  7th  and  Mission  Sts.,  for 
exterior  painting  at  U.  S.  Postoffice 
Building. 

SAN  FRANCISCO— At  $3740,  H.  Pap- 
enhausen,  532  3rd  Ave.,  S.  F.,  was 
awarded  the  contract  by  Wm.  Arthur 
Newman,  supervising  supt.,  402  Post- 
office  Bldg.,  7th  and  Mission  Sts.,  for 
miscellaneous  repairs  to  U.  S.  Post- 
office  Building. 

SAN  FRANCISCO— At  $754,  Eugene 
<^ruce,  475  8th  Ave.,  S.  F.,  was.  award- 
ed the  contract  by  Wm.  Arthur  New- 
.•nan,  Supervising  Supt.,  402  Post  of- 
t.:ce  Building.  7th  and  Mission  Sts.,  for 
lasliingling  building  No.  22  at  U.  S. 
quarantine  Station,  Angel  Island. 

MARE  ISLAND,  Cal.  —  Basalt  Rock 
Co  ,  Napa,  awarded  cont.  by  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  to  furnish  4400  tons 
rock  for  Submarine  Base  at  Mare  Is- 
land Navy  Yard. 


SEATTLE,  Wash.— Until  Oct.  27,  11 
a.  m.,  bids  will  be  rec.  by  General  Pur- 
chasing Agent,  Alaskan  Railroad,  42,! 
Bell  Street  Terminal,  Seattle,  to  fur. 
one  plate  girder  span  and  two  steel 
thru  truss  spans  for  bridge  on  the 
Alaskan  Railroad,  the  former  to  be 
80-ft.  center  to  center  of  end  bearing.'* 
and  the  latter  200-ft.  and  >4-in.  center 
to  center  of  end  bearings.  Total  weight 
of  steel  required  for  girder  span  is 
about  79  tons  and  for  each  of  the  truss 
spans  about  237  tons.  Further  informa- 
tion obtainable  from  the  above  office 
or  the  offices  of  the  Alaskan  Railroad, 
510   Customhouse,    San   Francisco. 

WASHINGTON,  D.  C— The  following 
bids  were  received  by  the  U.  S.  Vet- 
erans' Bureau,  Room  791,  Arlington 
Bldg.,  Washington,  D.  C,  at  11:00  A, 
M.  October  7,  1924.  for  the  construction 
of  a  laundry  building  at  U.  S.  Veterans 
Hospital  No.  24,  Palo  Alto,  Calif.; 
West  Coast  Constr.  Co.,  519  Call- 

fornia  St.,  S.  P $24,400 

R.  W.  MoUer.  180  Jessie  St.,  San 

Francisco    27.300 

C.  H.  Peterson,  185  Stevenson  St., 

San   Francisco    28,27:p 

Howard  S.  Williams,  Livermore.    29,2aO 

G.    Pringle,    Burlingame . .    30,600 

Sampel  &  Cody,  Call  Bldg.,  S.  F..    32.500 
Cochrane-Boehm    Co.,      Inc.,      74 

New  Montgomery  St.,  S.  F...  32,613 
Schuler  &  McDonald,  Oakland...  33,32o 
Bertsche  &  Briggs,  Palo  Alto...  37,000 
O.  E.  Carlson,  180  Jessie  St.,  San 

Francisco     37. Son 

SAN  DIEGO,  Cal.— Following  Is  list 
of  prospective  bidders  to  install  pas- 
senger elevator  at  San  Diego  under 
Bureau  of  Yards  and  Docks  Specifica- 
tion No.  5025;  Warner  Elevator  Co., 
Spring  Grove  Ave.  and  Alfred  St.,  Cin- 
cinnati, Ohio;  S.  Heller  Elevator  Co., 
Milwaukee,  Wis.;  Houser  Elevator  Co., 
314  East  Water  St.,  Syracuse,  N..  T; 
Shepard  Elevator  Co.,  Cincinnati,  Ohio; 
A  Keickefer  Elevator  Co.,  Malwaukee, 
Wis.;  Otis  Elevator  Co.,  Washington. 

LIVERMORE,  Calif.  —  Following  is  I 
list  of  prospective  bidders  for  fire 
alarm  system,  wiring  and  cables  and 
telephone  system,  for  Livermore  Vet- 
erans' Hospital,  bids  for  which  will  be 
opened  by  Veterans'  Bureau,  Oct.  21: 
Automatic  Electric  Co.,  947  Van  Buren 
St.,  Chicago;  Gamewell  Co.,  Newton 
Upper  Falls,  Mass.;  Butte  Electric 
Equipment  Co.,  530  Folsom  St.,  San 
Francisco;  Burtis  D.  Mack,  3914  W 
28th  St.,  Los  Angeles,  Cal. 

WASHINGTON,  D.  C— Until  Oct.  23. 
10:30  a.  m.  under  Circular  No.  1633. 
l)ids  will  be  rec.  by  General  Purchas- 
ing Officer,  Panama  Canal,  to  fur.  and 
del.  Balboa  (Pacific  Port)  lamp-post 
parts,  motors,  meters,  cable,  cable  ter- 
minals, magnet  wire  rectifiers,  switch 
keys,  pipe  fittings,  valves,  cocks,  sani- 
tary fixtures,  tractor-drawn  plow. 
pumps,  wheelbarrows,  journal  jacks, 
anchor,  chain,  steel  conduit,  porthole 
glasses,  eye  bolts,  shackles,  poultry 
netting,  wire  cloth,  scrub  brushes,  met- 
al desks  and  cabinets,  ship  fenders, 
turpentine  and  substitute,  putty,  paints 
and  ingredients,  paint  remover,  var- 
nishes, asphaltum,  lumber  and  spars. 
Further  information  obtainable  from 
Assistant  Purchasing  Agent,  Fort  Ma- 
son,   San    Francisco. 


Sub-Contracts  Awarded.  ,iinon 

GARAGE  Cost,    $14,U0U 

SAN  FRANCISCO,  NE  Jones  &  Clay  Sts. 

Two-story   brick  and  steel  private   ga- 
rage  for   residence. 

Owner — Wm.    P.    Johnson,    1300    Jones 
St.,    San    Francisco. 

Architect— B.  G.  McDougall,  383  Sacra- 
mento St.,  San  Francisco. 

Contractor  —  Lindgren-Swinerton   Co.. 
Standard  Oil  Bldg.,  San   Francisco. 

RelmfoTcing   steel   awarded   to    Edw.   L. 
Soule  Co.,  Rialto  Bldg.,  S.  F. 

Plumbing   to   James   H.   Pinkerton,   927 
Howard  St.,  San  Francisco. 

Metal  to  Pacific  Manufacturing  Co.  177 
Stevenson  St.,  S.  F. 

Tile   to   N.   Clark  &   Sons,   351   12,th   St., 

Oakland.  ^        .       _,     , 

Sheet  metal  to  Forderer  Cornice  Works 

269  Potrero,  San  Francisco. 
PalntinK  to  R.  Zelinsky,  693  Mission  St 
San  Francisco. 


"MacArthur  For  Piles" 

STIUIGHT   SHAl  I     (  OIH'HESSEl)    COXCRETK    PILE 
FKItESTAL  C0.MI'1{I;SSK1»  (  OX'KETK  rn,E 
COMPOSITE  COMI'KE.SSKIO  (  0\(  KETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

378  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3649 


Saturday,   OctobiT   11,    1S24 
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WASHINGTON.  D.  C— Bldn  are  be- 
ints  received  by  Bureau  of  Suiipllea  and 
AiToiints,  Navy  Departiiuiu,  to  fur. 
and  <UI.  material!)  to  Navy  Vards  un- 
der the  fi)llu\vliiB  Scluilul.  s:  date  for 
opening  bids  as  noted  at  rktse  of  •ach 
panmraph: 

Sclied.  2711,  Mare  Island,  TUO  safety 
treads,  Oct.  21. 

Sched.  2712.  Mare  Island,  396  straight 
asli  oars;  Oct.  21. 

Schedule  2713,  Mare  Island,  9  motor- 
driven  sewing  machines;  Oct.  21. 

Schedule  2714,  Mare  Island.  115  fire 
extinguishers,   Oct.    21. 

Sched.  271S,  Pugot  Sound,  1  electric- 
ally driven  hoist  and  spares.  Oct.  21. 

Schedule  271».  eastern  and  western 
yaids,  19,600  galvanized  buckets,  Oct. 
21. 

Sched.  2720.  Pugct  Sound,  7  ship 
lavatories,   Oct.   21. 

Sched.  2721.  eastern  and  western 
yards,    miscellaneous  padlocks. 

Sched.  2723.  PuKct  Sound,  25u  wire 
hoiler   tube    brushes,   Oet.    21. 

frJched,  2724,  Mare  Island,  402  brass 
siiuirt  cans.   1   pt..  Oct.  21. 

Sched.  2725,  east  and  west.  lard  oil. 
lubricating  grease  and  petiolmiiii,  Oct. 
21. 

Sched  2727.  Mare  Island.  1000  gals, 
asphaltum    varnish,    Oct.    21. 

Sched.  2728,  Philadelphia,  9000  yds. 
white  cotton   canvas,   72   ins.,   Oct.    14. 

Sche<l.  2729,  Puget  Sound  and  IJrook- 
lyii,  brass  and  steel  bolts  and  nuts, 
Oct.  21. 

Sched.  2736,  east  and  west,  emery 
iloth.    flint   and   garnet   paper.   Oct.   21. 

Sriud.  27311.  various  navy  yards. 
M<  el  tap  screws,  lag  screws,  Oct.  21. 

Sched.  2731.  eastern  yards,  3500  lbs. 
lapioca,  Oct.  21. 

Sched.  2737,  etnstern  and  western 
yards,  miscellaneous  gauges.  Oct.  21. 

Sched  2743,  eastern  &  western  yards, 
i.a.  Oct.  21. 


PEARL  HARBOR,  T.  H.— Following 
liids  received  by  Bureau  of  Yards  and 
Docks.  Navy  Department.  AVashington, 
D,  C,  under  Specification  No.  5001.  for 
<irculating  water  discharge  loop  at  na- 
val operating  base,  Pearl  Harbor,  T.  H. 

Item  1.  complete:  2,  deduct  if  Gov- 
ernment delivers  concrete  pipe;  3,  add 
for  furnishing  reinforcement  for  pipe: 
4.  per  cu.  yd.  for  additional  excava- 
tion. 

Hawaiian  Contracting  Co.,  Honolulu, 
T.  H.,  item  1,  $57,989;  2,  $5000:  3.  $1500: 
4a.   $9.50.   excavation;   4b,   $25,   concrete. 

■U'alker  &  Olund,  820  Lower  Piikoi 
St.,  Honolulu,  T.  H.,  item  1.  $69,830, 
260  days:  2,  $7052,;  3  $600:  4a.  $12;  4b, 
$22. 

E.  J.  Lord.  McCandles  Bldg.,  Hono- 
lulu. T.  H.,  item  1,  $47,363;  2,  $6000;  3, 
$1400. 

Lois  R.  Smith.  1576  Pensacola  St., 
Honolulu,  T.  H.,  item  1,  $57,SS4;  2,  $3,- 
200:  3.  $1450;  4a,  $12:  4b,  $22. 

Allen  Pope,  4722  15th  St.  N.  W., 
Washington,  item  1.  $55,900;  2,  $7000: 
3.  $1200;  4a,  $8;  4b,  $25. 

MARE  ISL.4ND,  Cal.— Following  bids 
(low  bidder  previously  reported)  re- 
ceived by  Bureau  of  Yards  and  Docks, 
Navy  Department,  Washington,  D.  C, 
under  Specification  No.  4979.  to  const, 
psychopathic  ward  at  the  navy  yard. 
Mare  Island: 

Item  1,  complete:  2,  add  or  deduct 
as  modified  by  alternate  Xo.  1;  3.  com- 
plete,  based   on  alternate  2:  4,  add     or 


KING  S 
ORIENTAL 
STUCCO 

Uniform    Color   and    Teittire 
Waterproof,   Durable 

Manufactured   by 

J.  B.  :HiG  &  CO. 

NEW   YORK 

Send   for  Color   Card 

A.  L.  GREBNB 

Pacific   Coast   Sales   Agent 

490   Burnside   St.,   Portland 

1161-53  Mission  St,  San  Francisco 


deduct  as  modified  by  alternate  8;  5, 
deduct  from  items  1  and  3  for  omis- 
sion  of  steam  return  lines,  etc. 

L.  Tagnon,  1735  .N'apa  St.,  Valle'o, 
Calif.,  Item  1.  $117,272.  240  days;  '2, 
add  $322;  3,  $111,384;  4,  add  $322;  5, 
deduct  $920. 

Robert  Trost,  26th  and  Howard  Sts., 
San  Francisco,  Item  1,  $110,021;  3, 
$103,516. 

Larsen  Slegrist  Co.,  Inc.,  914  Claus 
Spreckles  Bldg.,  San  Francisco,  Item 
1,  $98,861;  2,  add  $181;  3,  $91,669;  4, 
add  $308. 

Allen  Pope,  4722  15th  St.  N.  W., 
Washington,  item  1,  $107,000;  2,  add 
$300;   3,    $103,900;   4,   add   $500;    5,   $3000. 


SAN  DIEGO.  Cal.— R.  E.  Campbell, 
302  E  Anaheim  St.,  Long  Beach,  at 
$108,280.  time  for  completion  240  days, 
awarded  contract  by  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington. D.  C,  to  construct  extension  to 
nurses'  quarters  at  San  Diego.  Work 
is  provided  for  under  Specification  No. 
5009. 


HALLS   AND   SOCIETY 
BUILDIAGS 


Sub  Contracts  Awarded. 

ALTERATIONS  Cost,   $71,000 

SAN   FRANCISCO,   Chinatown. 

Alterations  to   brick  club  bldg. 

Owner — Ming  Yee  Asso. 

Architect   —   Chas.    E.    Rogers,    Phelan 
Bldg.,  San  Francisco. 

Contractor— Barrett  &  Hilp,  918  Harri- 
son  St.,   San  Francisco. 

Sheet  melnl  awarded   to  Pacific  Rolled 
Metals  Co.,  715  Harrison  St.,  S.  F. 

Misoellnneous   iron    to      Pacific      Struc- 
tural Iron  Works,  370  10th  St..  S.  F. 

Fire    escapes   to    Star   Ornamental   Iron 
Works,    1271  Folsom  St.,  S.  F. 
As     previously     reported,     plumbiner 

was   awarded    to    Dowd   &   Welch,    3558 

16th  St.,  S.  F.  at  $3900. 


Plans  Approved. 

CLUE  &  LODGE  Cost,  $30,000 

MERCED,  Merced  Co.,  Cal.  19th  Street, 

bet.   L  and   M  Sts. 
Two-story    brick    65x110    ft.    club    and 

lodge  building. 
Owner    —    Tosemite      Lodge      Ko.      30, 

Knights  of  Pythias,  Merced,   Cal. 
Architect — C.     E.     Butner,     Cory    Bldg., 

Fresno.   Cal. 


Planned. 

BUILDING  Cost,    $250,000 

SAN    FRANCISCO,    E    ISth    Ave.,    betw. 

Geary  and  Clement  Sts. 
Three-story  fireproof  Y.M.C.A.  building 
Owner — Park  Presidio  Branch  of  Y.  M. 

C.  A. 
Architect — Not  selected. 

This  site  has  just  been  purchased 
and  it  is  planned  to  make  use  of  the 
existing  building  for  the  time  being 
and  later  improve  the  property  with 
the   above    proposed   structure. 


S.VN  JACINTO.  Riverside  Co..  Cal.— 
San  Jacinto  Odd  Fellows  contemplate 
erecting  new  lodge  building  on  Main 
■street. 


CLAWSON    PATENT 
CHLMNEY   CO. 


CLA'WSON'S  PATENT  CHIMNEY 

Ls  the  Most   Complete  on   the 

Market 


CLAWSON'S 

HOODS   and   DAMPERS    for 

Open    nreplnceii 


Terra  Cotta  and   Galvanized   Iron 

Chimney   Tops    Ereeted 

Chimney  Sweeping: 


Sub-Contracts  Awarded. 

SOCIETY    HLDG.  Approx.    $99. SOU 

S.\N  JOSK,  Santa  Clara  Co.,  Cal.     Fifth 

and  San  Fernando  Sts. 
Four-Story    and      basement      reinforced 

concrete   society    building. 
Owner — Catholic     Womens     Community 

Center    (Mrs.   Ella  (5.  Graham.   Sec- 
retary). 
Architect — Hinder  &  Curtis,  255 'A   First 

St.,  San  Jose. 
General    Contractor   —   Morrison    Bros., 

1310  Liberty  St..  San  Jose. 
First  tloor  will  contain  cafeteria, 
gymnasium,  swimming  tank,  locker 
and  laundry  rooms.  Second  floor  will 
contain  secretary's  oltlce,  living  room, 
auditorium  and  lodge  rooms.  Third 
lloor  and  fourth  floor  will  be  given 
over  to  dormitories,  single  and  double 
rooms  for  about  75  persons. 
rinmbine  nnrt  lirnting  to  J.  O'Mara,  218 

I'l.ira    .St..    San    Francisco. 
iOiectricai   work    to   Rey   Butcher,    68   S- 

Willard   St.,   San  Jose. 


Date   of   Opening   Postponed   Until   Oct. 
15.     1924. 

LODGES  &  OFFICES  Cost.  $170,000 

S.\.N  JOSE.  Santa  Clara  Co.,  Cal.     North 
First   Street. 

Six-story  and  basement' reinforced  con- 
crete lodge  and   office   building. 

Owner — Knights  of  Columbus.  San  Jose 

Architect — Leo  J.  Devlin.  Pacific  Bldg., 
San   Francisco. 
Bids   are    being   taken    for   a   general 

contract. 


Plans  To  Be  Figured  in  Two  Weeks. 

LODGE  &  OFFICE  Cost,  $1,000,000 

OAKLAND,    SE    20th    St    &    Broadway. 

Eight  and  14-story  class  A  lodge  and 
office    building. 

Owner— Elks  Hall  Assn. 

Archt.  &  Mgr.  of  Const. — Wm.  Knowles 
Central  Bank  Bldg..  Oakland,  and 
Hearst    Bldg..    San    Francisco. 


C^KLAND.  Cal. — Scottish  Rite  Ca- 
'Jiedral  Association  of  Oakland  has 
pui'chased  property  opposite  the  muni- 
cipal boatliouse  at  Lake  Merritt  on 
which  it  is  proposed  to  erect  a  $1,000,- 
000  cathedral.  An  architect  is  yet  to 
be  selected. 


NEWPORT  BEACH,  Orange  Co.,  Cal. 
— Newport  Harbor  Post  No.  291,  Dept. 
of  California.  American  Legion,  con- 
templates building  clubhouse  on  bay 
front.  we5t  of  yacht  club. 


BEVERLY  HILLS.  Los  Angeles  Co., 
Cal. — Richard  F.  Lehman.  200  Los  An- 
geles Ry.  Bldg..  is  preparing  plans  for 
ground  layout,  temporary  buildings  and 
stables  on  a  35-acre  tract  at  intersec- 
tion of  Beverly  and  Beverly  Glen 
Elvds.  for  Los  Angeles  Equestrian 
Club,  Al  F.  Weege.  secy'.  201  Profes- 
sional Bldg.  Program  calls  for  club- 
liouse.  swimming  pool,  tennis  courts, 
half  mile  tracks,  polo  field,  and  stables. 
Architect  for  clubhoure  has  not  been 
selected. 


PHOENIX,  Ariz.— Eagan  Const.  Co.. 
Ariz  Fire  Bldg.,  was  low  bidder  and 
will  probably  be  awarded  cont.  at 
$115,000  for  2-story  reinf.  cone.  Ma- 
sonic Temple  at  s.e.  cor.  4th  Ave.  and 
W  Monroe  St.  for  Phoenix  Lodge  No. 
2.  P.  &  A.  M.  L.  P.  Dale  was  low  bid- 
der at  $22,600  on  plbg..  htg.  and  vltg. 
Lescher  &  Mahoney,  archts.,  Bk.  of 
Ariz.  Bldg.  Art  stone  and  rug.  brick 
facing. 
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VENICE,  Los  Angeles  Co.,  pal.— E.  D. 
Chittenden,  1506  S  Central  Ave  Glen- 
dale  and  Los  Angeles  Athletic  Club,  Los 
Angeles,  has  been  commissioned  to  pre 
pare  plans  for  a  Class  A  club  building 
on     the     ocean     front     Venice      for     the 

i'i-gXT^c'^h^a"^:'  r^on^sr'or&^o^^ 

Swimming  pool,  licker  rooms,  kitchen 
ball?o"m,^t''c.  Reinforced  concrete  and 
steel  construction,  S""""  ."j:'  facUig 
and   basement.   Pressed     brick      facing. 

marble  work,  tennis  courts  on  roof, 
S'rnam'enri  iron,  tiled  swimming  pool, 
gymnasium,   terraces.     Cost,  iinu.uvv. 

WRPSNO    Fresno  Co.,  Cal.— Salvation 
Jr^'^p.  ^^^^^^^^  1eVl?cI 

?rn7er'home  in  M  f t^"t.o'^o''Sviu''con' 
Mono  Sts.;  est.  cost,  $5o.OOO.  "in  '^^'' 
?a?S  dormitory,  «;<>'-k  ,^°2"J?'  t  jas  C 
bp  SO  bv  110  feet.  Staff  Capt.  Jas.  y. 
West  is  commanding  officer  of  the  Sal- 
vatfon  Army  forces  in  Fresno. 
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HOSPITALS 


Sub-Contracts  Awarded. 

HOSPITAL    BLDG.  9."ai    SW  Wil- 

ALAMEDA,  Alameda  C''-  tal.   hw    w  ii 

low   and   Clinton    Streets. 
Five-sTory  reinforced  concrete  hospital 

building.  „      .,      . 

Owner— Alameda    banitarium. 
"rchitect  —  Edw.   T,   Faulkes,   r  rocker 
■        Bldg..  San  Francesco.  ^^^^_ 

Contractctr — Altrea    ri.     vub«., 

enson  St.,   San   Francisco. 
Eleotrical    Work    to    Roberts    Mfg.    Co., 

fifi^  Mission   St.,   San  Francisco. 
P,„„'bLi   to°Scott'co..    243    Minna    St.. 

San   Francisco. 
Pla.s«erin)j  to  R.  J.  Millam,  ,iD7  12th  St., 

«lass%"  W*^'  P.   Fuller   Co.,    301   Missi.m 
r„,Jlln«f^tor^&,lSO.essieSt., 

B,ierw^rU^To'^&°ock   &   Hoffmeyer.   180 

lessie  St.,   San  Francisco. 
Blev-itors    fo    Otis    Elevator    Co..    Beach 

St.  Ind  Grant  Ave..  San  Francisco. 
As   previously  reported; 
E«-avatinB    to    Ariss    Knapp    Co..     351 

12th  St.,  Oakland. 
ReinW-ing    Steel    to    Gunn    Carle    Co., 

■ItI   12th  St.,  Oakland.  , 

remcnt    to    Powell    Bros.,      Haron      and 

Pearl    Sts..    Alameda. 


LOS  ANGELES,  Cal.— Bavin  &  Burch 
Co.,  173  E  Jefferson  St.,  were  low  bid- 
ders at  1266,585  on  the  gen.  cont.  for 
erecting  a  class  A  addition  to  tne 
Methodist  hospital  bldg.  and  a  class  L 
nurses  home  bldg;  Alfred  W.  Rea  and 
Chas.  E.  Garstang,  aOo  Trust  &  ba\- 
ings  Bldg.,  archts.  Low  bidders  on  otn- 
er  contracts  were;  R.  P.  Tuttle  Co.  on 
painting  hospital  at  ?9950  and  Arenz- 
Warren  Co.  on  painting  nurses  home 
at  $4629;  Graham  Electric  Co.  on  wir- 
ing for  hospital  at  $10,810  and  Amer. 
Elec.  Constr.  Co.  on  wiring  nurses 
home  at  $5500.30;  E.  W.  Crowell  on 
plumbing  for  hospital  at  $25  918  ana 
H.  S.  Jones  &  Co.  on  plumbing  for 
nurs«s'  home  at  $11,844;  Hoagland- 
Lakin  Co.  on  heating  at  $7592.  Bids  for 
elevators  were  taken  under  advise- 
ment. 

BAKBRSFIELD.  Kern  Co.,  Cal.— 
Until  Oct.  27,  10  A.  M.,  bids  will  be  re- 
ceived by  F.  E.  Smith,  County  Clerk,  to 
erect  two-story  brick  juvenile  deten- 
tion home  at  Kern  General  Hospital 
Grounds.  Chas.  H.  Biggar  architect 
Bank  of  Italy  Bldg..  Bakersfield.  (  erl 
fhf'Ai  lOTr  payable  to  clerk  of  Board  ot 
Supervisors  roq.  Plans  obtainable  from 
architect  on  deposit  of  $10.  returnable. 
iiee  call  for  I>i<l»  under  official  proposal 
xertioii    in   this   issue. 

SAX  DIEGO.  San  Diego  Co..  Cal.— Ar- 
chitect I  E.  Loveless.  Commonwealtn 
Bldg..  has  prepared  plans  for  2-story 
reinf.  cone,  orphanage  at  the  old  San 
Diego  mission  for  Sisters  of  Xazareth 
It  will  accommodate  150  children,  260 
Ijy  131  ft.,  stucco  ext.,  clay  tile  rt. 
Work  to  be  started  at  once. 

FRESNO.  Fresno  Co..  Cal.  —  Archt. 
(•has.  E.  Butner,  Cory  Bldg.,  has  com- 
pleted plans  for  proposed  new  clinic 
Snd  admitting  dept.  at  Fresno  Co.  gen- 
eral hospital.  It  will  "e  2-story  L- 
shape,  and  fireproof  constr.;  $40,000. 
Call  for  bids  will  be  issued  soon. 

SAN  JOSE,  .Santa  Clara  Co  Cal.— 
Until  Oct.  27,  11  A.  M.,  bids  will  1)e  re- 
ceived by  Henry  A.  Pfister,  County 
Clerk  to  const,  additions  to  Tubercular 
Ward  at  county  hospital.  Binder  & 
Curtis,  35  W-San  Carlos  St.,  San  Jose 
architects.  Plans  on  file  in  office  of 
clerk. 

MARE  ISLAND,  Cal.— See  "Govern 
ment  Work  and  Supplies,"  this  issue. 
Bids  opened  for  physchopathic  ward. 
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SAX  DIEGO,  Cal.— See  "Government 
Work  and  Supplies,"  this  issue.  Con- 
tract let  for  nurses'  home  extension. 


HOTELS 


Sketches  Being  Prepared. 
HOTEL  Cost,  $— 

DEL  MONTE,  Monterey  Co.,  Cal. 
Fireproof  hotel  bldg  of  Spanish  archi- 
tecture. 
Owner — Del   Monte  Properties  Co. 
Arcliitect  —  Lewis  P.   Hobart,  Crocker 
Bldg.,  S.  F.  and  Clarence  A.  Tantau 
251  Kearny  St.,  San  Francisco. 
In  the  meantime  temporary  quarters 
will  be  erected  immediately  for  dining 
room  and  lobby  to  be  used  in   connec- 
tion with  the  two  remaining  wings  of 
the   building   not   destroyed  by  the   re- 
cent fire. 


Crntract  Awarded. 

STORE  &  HOTEL  Cost,  $68,000 

BURLINGAME.  S  West  Cor.  of  Middle- 
field   Rd. 

Store  and   hotel   building. 

Owner- — Fred  Lorton  and  John  Rehe, 
115  Park    Burliiigame. 

Contractor— Chas.  Peder.son,  60  Penin- 
sula Ave.,  San  Mateo. 


Plans  Being   Figured. 

ANNEX  Cost,   $50,000 

PASO    ROBLES,    San    Luis    Obispo    Co., 

13th  and  Spring  Sts. 
Three-story  brick,  steel  and  reinforced 

concrete   annex    to   hotel   with   city 

offices   on   first   floor. 
Owner — A.   I.   Smith    (Taylor  Hotel). 
Architect   —   Miller   &    Warnecke.   1404 

Franklin  St..  Oakland. 

IXGLEWOOD,  Los  Angeles  Co..  Cal. 
— H.  N.  Longfellow.  515  E.  Irvington 
St..  Huntington  Park,  has  had  plans 
prepared  for  a  three-story  brick  store 
and  hotel  building  at  the  corner  of 
Hillcrest  Blvd.  and  E.  <aueen  St..  In- 
glewood.  Whipple  &  MiPonald.  251  S. 
Pacific  Blvd.,  Huntington  Park,  will 
probably  erect  the  building.  It  will 
contain  store  rooms,  about  100  hotel 
rooms  and  several  apartments.  100x120 
feet,  composition  roof.  100%  baths, 
plate  glass,  fire  escapes,  heating  plant. 
Cost.  $100,000. 


Sub-Contracts    Awaided.  ^..^Rn..-, 

\LTERAT10NS.   ETC.  <  "S''-,*lf ^•?it 

S\N    FRANCISCO.         Army,      Valencia. 

Duncan    Sts.   and   San    Jose    Ave. 
■Uterations    and    additions    to    hospital 

and   nurses'    home. 
Owner— St.    Luke's    Hospital.    Premises. 
Architect— Lewis     P.     Hobart.     Crocker 

Bldg  .    San    Francisco. 
Contractor — Chas.     Stockholm     &    Sons, 
"       Monadnock    Bldg.,    San    Francisco 
Eleotrieal  AVork— Central  Elec.  Co.,  179 

Minna  St..  San  Francisco. 
Mill  Work— Pacific   Mfg.   Co.,    177    Ste\- 

enson    St..    San    Francisco. 
Plumbing— J.   E.   OMara,   218   Clara    St.. 

San  Francisco. 

Painting  Contract  Let. 

ADDITION  ^    ^  Cost,    522,500 

SAN    FRANCISCO,    SW    Geary    and    6th 

Avenue. 
Construction  additional  rooms. 
Owner — French    Hospital.    Premises. 
Architect — Albert   J.   Fabre   and  Ernest 

Hildebrand.   110  Sutter  St..  S.  F. 
Contractor — J.   Z.   Smith.   180   Jessie  St.. 

San   Francisco. 


Preliminary   Plans   Being   Completed 
Tio«piT\L  Cost.    $bu.uiiu 

SAN  Luis  OBISPO,  San  Luis  Obispo  Co. 
Two-story    reinforced    concrete    county 

hospital. 
Owner— San  Luis  Obispo  County. 
/Architect— Miller    and    Warnecke,    1404 

Franklin  St.,  Oakland. 


Mailing  Lists 


Disraeli  said:  "Confidence  is  a 
plant  of  slow  growth."  The  con- 
fidence which  architects,  con- 
tractors, and  owners  everywhere 
have  in  ftn.-indt-quality  painting 
and  deoornting  service  has  been 
established  through  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  past  40  years. 
W  hether  the  Job  be  large  or 
small,  our  paramount  interest  is 
to  achieve  the  best  result  and 
^ive  fnll  value  for  every  dollar 
expended.  Quandt-fiuality  serv- 
e  is  a  dependable  service  and 
ill  fulfill  all  your  requirements. 


A.  auandf  &  Sons 

Painters  •  De«oraror$ 

Since  1885 
3  74  GUERRERO  STREET  ■  MARKET  1TC9 

SAN  FBAHCISCa 

Los  Angeles 


LOS  ANGELES.  Cal. — Luther  T.  Mayo. 
531  Black  Bldg..  is  preparing  plans 
;<nd  has  the  contract  for  a  four-story 
(lass  C  hotel  building  on  the  north- 
west corner  of  6th  Kt.  and  Bonnie  Brae 
for  W.  O.  Hollofleld.  There  Will  be  200 
rooms  and  7  stores.  Dimensions.  150x 
150  ft.,  oa.sement.  brick  walls,  stone 
trim,  composition  roofing,  steam  he.tt- 
ing  system.  100%  tile  baths,  showers. 
hardwood  and  cement  floors,  pine  trim. 
2  (levators,  fire  escapes.     Cost,  $300,000. 

I  UKIAH,   Mendocino   Co.,    Cal. — Cham- 

!•  ber  of  Commerce   is     conferring     with 

1  San    Francisc      ocapitalists      regarding 

"•  construction  of  92-room  fireproof  hotel 
building    for    which    preliminary    plans 

I.  have    already    been    prepared.    A    struc- 

\3  ture    costing   approximately    $350,000    is 

1  contemplated.  Local  hotel  men  will  as- 

"  sist  in  financing  the  structure. 


Member  S.  F.  Builders'  Exchange 
Phone    Sutter    6700 

ALBERT  DEAN 

Banilom  Tariegateil  Colors  Slate 

Jluoiing 

and 

Random  Variegated  Colors  Tile 

RoofinR 

Composition   Roofing 

General  Roof  Repairing 

Samples   Submitted 

180  Jessie    St.,  San  ICramclsco 

Res.    4201    Mission    St. 

Phone    Randolph    5982 
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MARSHFIELD,  Ore. — Archs.  iluuffh- 
(iilliiR  A:  DouKun,  Oenrln  HIiIk  .  Purl- 
luiid,    iiriparlnK    plans    fur    7-^^l..^v    and 

I.US.I1..111  100  by  100  fl  .  r. mi.. nod 
iciuiiii-  hiit.l  tn  be  crectcil  :it  r.'.jad- 
wuy  ;in<l  Market  St..  for  liu'ul  iiitiri.'8ts 
and  I'urllaMd  capital;  eut.  cuxl,  iJTS.OOO. 


l,OS  AXCKLKS.  Cal.— J.  II.  M.Canna, 
4"  la  I.oikwuod  St.,  Is  preii.-irnm  plans 
fur  a  store  and  hotel  buildhiK  lo  bu 
eriiled  at  the  suulhoast  eorn.r  .jf  9th 
and  Sun<iry  Sts..  for  a  loeal  clkiit.  It 
will  have  2  stores  and  lobby  on  the 
first  Hoor  and  2*  rooms  with  100% 
baihs  on  second.  Urkk  walls,  2-.siory, 
Hxl.'.O  ft.,  pressed  brick  faciiiB.  stone 
II  "Ji,  plate  Klass,  composition  roofing, 
•  m.nt.  tile  and  pine  lluors,  metal 
'H  fronts,  storage  water  healer,  gas 
!  .Mli.iiort.,  marble  work,  steel  stairs, 
[lie  baths,  liardwuod  and  pine  iriin. 
Itiiilding  will  be  erected  by  day  labor 
anil   suli-coiitract. 


POWER  PLAMS 


1.0S  ANGELES.  Cal.— Until  3  p.  m., 
Oct.  li,  bids  will  be  rec.  by  public 
serv.  comm.,  207  S  Broadway,  for  lead 
covered  cables  and  accessories;  spec. 
l'-334.    Jas.   P.   Vrooman,   secy. 


LOS  A.VOELIiS.  rai.— Until  :f  I'.  M., 
Del.  21.  bids  will  be  rec.  li.v  pul>lic 
serv.  comm.,  207  S.  Broadway,  lor  bare 
and  insulated  wire  and  cable;  Spec. 
l'-.i4(i. 


PASADENA,  Cal.— W.  A.  McNally  517 
S  Broadway.  Tasadena,  awarded  cent. 
at  $7S,748  for  underground  conduits, 
etc..  in  Green  St..  bet.  Marenso  and 
Hill    Aves.   E.   A.  Irish   bid  $7n,85n. 


PUBLIC  BUILDINGS 


Preliminary   Plans    Being   Completed. 
JAIL  Cost,  $45,000 

SAN  LUIS  OBISPO,  San  Luis  Obispo  Co. 
Two-storv    reinforced    concrete    county 

jail    (3S  cells). 
Owner — County   of  San  Luis  Obispo. 
Arcliitect — Miller    and    Warnecke.    1404 

Franklin   St.,    Oakland. 


Low  Bidder 

COMMUNITY  HOUSE       Cost,  $18,756.50 

PIEDMONT,     Alameda     Co.,     Piedmont 

Park. 
One-story   frame    community   house. 
Owner — City  of  Piedmont. 
Architect — Meyer  &  Johnson,  742  Mar- 
ket St..  San  Francisco. 
Schnebly    &    Hastrawser,      6th      and 
Jackson  Sts.,  Oakland  will  probably  be 
awarded    the    contract.    Other   bids    re- 
ceived were: 

Lawton  &  Vezig   $1S.942 

Fred    We.stlund    18,970 

Mr.     Maurice     18.070 

Murch    Miliaras    Const.    Co 20,561 

COMPTON,  L.  A.  Co.,  Cal. — The  board 
of    trustees    of    city    of    Compton    will 
I    i:,\.:o  action  soon  on  the  selection  of  an 
"l.   for  a  new  city  hall  to  be  erect- 
it    the    civic   center    site.    Compton. 
Ills    to    the   amount    of   $75,000    have 
;    ftr,  11   voted. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
San  Joaquin  County  Board  of  Super- 
visors will  place  siuelal  measure  on 
Nov.  4  ballot  callinK  for  $200, UOu  bond 
issue  to  be  used  for  ptrmanent  expo-i- 
tlon  building  and  addilional  b.irns  at 
K-an    Joaquin    County    fair    grounds. 


STOCKTON,  Cal. — The  following  bids 
were  received  by  A.  L.  Banks,  city  elk., 
for  plumbing,  heating  and  ventilating 
for  Memorial  civic  auditorium.  Glenn 
Allen.  41  S  Sutter  St..  and  Wright  and 
Satterlee,  Bank  of  Italy  Bldg.,  Stock- 
ton, architects.  Stockton  Plumbing  Co. 
327  K  Miner  St..  Sioelaon.  at  $3;i.722 
awarded  contract.  Other  bids  were: 

Miller   Hays    Co $40,075 

Lawson   &   Druckor   53,00ft 


HANFORD,  Kings  Co.,  Cal — Petitions 
will  bo  presented  to  county  supervis- 
ors seeking  the  erection  of  a  county 
detention  home. 

SONOIl.\.  Tuolumne  Co.,  Cal. — O. 
Kurtz.  445  Stevenson  St.,  San  Francisco, 
at  $.i378  awarded  contract  by  supervi- 
sors to  install  heating  system  in  county 
courthouse   and   county  hospital. 

MARTINE.'?,  Contra  Costa  Co.,  Cal.  — 
The  Board  of  Supervisors  of  the  Coun- 
ty of  Contra  Costa  awarded  the  con- 
tract for  the  construction  of  a  one- 
storv  frame  and  stucco  memorial  hall 
at  Danville,  to  the  Dinnie  Construction 
Co.,  351  12th  Street.  Oakland  at  $16.- 
193  The  only  other  bid  submitted  was 
that  of  F.  W.  Maurice  of  $18,740.  Plans 
by  James  T.  Narbett,  910  Macdonald 
Ave..   Richmond. 


SANTA  CRUZ,  Cal.— At  $6210,  West 
Coast  Construction  Co.,  519  California 
St  San  Francisco,  was  awarded  the 
contract  by  the  Board  of  Supervisors 
of  the  County  of  Santa  Cruz  for  addi- 
tions and  alterations  to  the  Santa  Cruz 
Hall  of  Records  according  to  plans  and 
specifications  by  Architect  .^llen  C. 
Collins. 

Other  bids  were: 

C.  L.  Covey  Sr H,i 

Wilson   &   McGranahan    6415 

Palmer    &    Ealsiger     6S25 

The  bid  of  <".  L.  Covey  Sr.  was  re- 
jected on  account  of  not  having  been 
accompanied  by  a  certified  check. 

RESIDENCES 


Segregated  Figures  Being  Taken 
RESIDENCE  Cost.     $lo.00n 

SAN        FRANCISCSO.        Jackson       and 

Cherry    Sts. 
Two-story  frame  and  stucco  residence. 
Owner — L.  Requa.  ^_„  „   ,.^ 

Architect— E.  E.  Young.  2002  California 

St.,    San    Francisco. 

Contract  Awarded.  ,, „/,<>« 

RESIDENCE  Cost,   US.OOO 

OAKLAND,    N    Hillgirt    Circle      150      E 

Wesley  Ave.,  Oakland. 
Two-story    8-room    frame    and    stucco 

residence. 
Owner — G.  M.  Todhunter,  1076  4ith  St., 

Oakland.  _.„„ 

Contractor    —    C.    E.    Charleston,    562 1 

Genoa  St.,  Oakland. 


To  Be  Done  By  Day's  Labor. 
RESIDENCE  Cost.    $10,000 

RICHMOND,   Contra  Costa  Co. 
Two-story   frame  and  stucco   residence 
Owner — U.  S.  Ue  Lapp. 
Architect — James  T.  Narbett,  910  Mac- 
donald   Ave.,    Richmond. 


Owner  Taking  Figures. 

ALTERATIONS  Cost,    $4,000 

SAN  FRANCISCO.  Tenth  Ave.,  Rich- 
mond  District. 

.Mterations  and  additions  to  frame  and 
stucco   residence. 

Owner — Mr.  McCabe. 

Architect— Kdw.  E.  Young,  2002  Cali- 
fornia  .St.,   San    Francisco. 


(^■■ntract  Awarded. 

RESIDENCE  Cost,  $10,960 

OAKL.\ND,   Trestle   Glenn   Rd. 

Two-story  frame  Dutch  Colonial  resi- 
dence (6  rooms). 

Owner — Leo  Fenton,  208  41st  St.,  Oak- 
land. 

Architect — Leonard  N.  Ford,  306  14th 
St.,  Oakland. 

Contractor — H.  M.  Frostholra  877  Lake- 
shore  Ave.,  Oakland. 


("initract  Awarded. 

RESIDENCE  Cost,  $7344 

0.\KL.\ND,  Lakeshore  Ave. 

Two-story  frame  and  stucco  residence. 

Owner — F.  L.  Sayer. 

Architect   —  Schirmer-Bugbee,   Thayer 

Bldg.,  Oakland. 
Contractor  —  Geo.   J.   Maurer   Co.,   177 

Ridgeway,   Piedmont. 


Contract  Awarded. 

RESIDENCE  Cost,   $14,077 

PIEDMONT.  Lot  13  Guilford  Place. 

Two-story  and  basement  frame  resi- 
dence   and   garage. 

Owner — L.  G.  and  Sadie  B.  Campbell, 
1404  Franklin. 

Architect  —  Hutchison  &  Mills,  1214 
Webster  St.,   Oakland. 

Contractor — A.  F.  Anderson,  1916  24th 
Ave.,   Oakland. 


Figures  Being  Taken. 

COTTAGES  Cost,  $12,000 

OAKLAND,   81st  Ave. 

20   hollow   tile   cottages   for  auto   camp 

grounds. 
Owner — George  Singleton. 
Architect — Leonard    N.    Ford,    306    14th 

St.,    Oakland. 


Figures  To  Be  Called  For  Shortly. 
RESIDENCE  Cost,   $12,000 

BERKELEY,  Alameda  Co.,  Cal.,  Euclid 

Avenue. 
Two-story    and    basement    frame    and 

stucco   residence. 
Owner — Mrs.  Chapman. 
Architect — H.  H.  Gutterson,  526  Powell 

St.,  San  Francisco. 


I^ow    Bidder. 

RESIDENCE  Cost,   $14,574 

BERKELEY,  Alameda  Co.,  Cal.,  San 
Domingo  St. 

Two-story  frame  and  stucco  residence. 

Owner — Peter  A.  Kinnoch,  136  Ronada 
St.,  Berkeley. 

Architect — H.  H.  Gutterson,  526  Powell 
St..  San  Francisco. 

Low  Bidder — Geo.  Maurer,  177  Ridge- 
way,  Oakland. 


Phone  Franklin    9400 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


Slarartt  (dottHtntrtton  E^pnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818    MISSION    STREET  SAN    FTtANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENEn.-VL   LUMBER   YARD 

Dry  Kiln  Capacity.  10  Million  Feet  per  Annum 
Geiiernl    Mill    and    Cabinet    Work,    Stock    Door*.    Sash 

Frames    and    Mrtnlrtln^*  

.lERROLD   AVE.  A  VARNKVHiLD  AVE. 

Mission  901-902-903-904  San  Francisco 
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Sub  Contracts  Awarded. 
RESIDENCE  Cost     ?3i,UUU 

PIEDMONT,  Alameda  Co.,  Cal.  wiia 
TwoTt°o?y Yrlme'and  stucco  residence 
OwnYr^l^H.^G."' HUls,    162    Nova    Drive. 

ArcMJIcC^Sidney  B.  Newsora  Nevada 
Bank  Bids.,  San  Francisco 

General  contract  awarded  to  t.niil 
Person,  2224  Rose  St.,  Berkeley,  at 

HarJwood  floor*  to  Inlaid  Floor  Co 
""    600    Alabama    St      San    Francisco 
Plumbing    to    Jas.    Rankin    &    Son,    590 
18th  St.,  Oakland. 

litimixcl  '=°'"^''^'^'''  cost,  »9000 
Oakland,  Highland  near  Guilford  PI 
Two-story   frame   and  stucco   residence 

(8  rooms). 
Owner — Mrs.  Frank  Laidlaw. 
Architect   —   Henry    H..  Gutterson,    278 

Post  St.,  San  Francisco, 

RIONIDO,  Sonoma  Co.,  Cal^-Al  Fro- 
lich  Santa  Rosa,  owner  of  the  Tented 
City"  at  Rionido  will  erect  ten  bunga- 
lows at  the  resort. 

BEVERLY  HILLS,  L.  A.  Co.,  Cal.  — 
Roy  L.  Jones,  311  S  Western  Aye.,  has 
prepared  plans  for  a  3-story.  12;roorn 
frame  and  plaster  dwelling  on  a  o-acre 
site  in  Beverly  Terrace  for  W  .  .1.  Jones. 
It  will  be  constructed  under  the  super- 
vision of  Geo.  E.  Read,  Beverly  Hills 
Hotel.  Clay  tile  rf.,  hardwd.  trim  and 
fls  4  tiled  baths,  stone  mantels  gas 
furnace,  aut.  water  heater,  billiard  rm; 
$60,000. 
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Braas  &  Kuhn  Co.,   (1)   $10,900;   (2)  $2,- 

320;    (3)   $2860.  „„      ,„^    ,, 

Fink   &   Schindler.    (1)    $12,690:    (2)    $2,- 

W.i^^cic^N\^%V6Vo;*?^r$2089;<3) 
Bids    for    special    fixtures    and    cate- 
teria  equipment  under  advisement. 
$1925. 


Contract  Awarded  for  Training  Quar- 
ters at  U.  of  C.  „. 

BUILDING  Cost,   $3o,7ZU 

BERKELEY,    University    campus. 

Frame  and  plaster  bidg.  for  training 
quarters  to  be  erected  underneath 
memorial  stadium. 

Owner— University    of    California. 

Architect— Jno.  Galen  Howard  &  Asso. 
First   Natl.    Bank    Bldg.,   S.  _F- 

Contractor — Fred  Westlund,  3ol  l^tn 
St.,  Oakland. 


Saturday.   October   11,   19:' 1 


Hubbard  Machine  Co.,   (no  installation) 

(1)  $782;  (2)   $580.  .  „   kv.      , 
Gus  Hellerman  Installation  of  Hubbard 

system  (1)  205,  (2)  $lS0.o0;  (1)  $J- 

(2)  $760.50. 

Westco   Chippewa   Pump   Co.    (1)    »» ! 
(2)    $775. 
No    action    will    be    taken    until    ti 
next  meeting  of  the  Board  Oct.  7tli. 

LODI,  San  Joaquin  Co.,  Cal.— Trus- 
tees of  Lodi  Union  High  School  District 
plan  Immediate  construction  of  new 
shop  building.  Structure  now  being 
used  as  shop  will  be  dismantled  and 
inverted  into  boys'  gymnasium. 


Sketches  To  Be  Prepared.  -.-„„« 

SCHOOL  ^      ,    Cost,  $45,000 

SAN   PABLO,   Contra  Costa  Co.,  Cal. 
Three-classroom     addition     to    present 

school.  „■  ^   .   t 

Owner— San  Pablo  School  District 
Architect— Louis  S.  Stone,  357  12th  St., 
and   Hutchison   &   Hills    1214   Web- 
ster St.,  Oakland. 
The  erection  of  the  addition  depends 
upon    the    district   voting    bonds    to    fi- 
nance the  work. 


VALLEJO,  Solano  Co.,  Cal.— Follow- 
ing architects  submitted  competitive 
deligns  for  proposed  high  school  gym- 
nasium: A.  A.  Brown,  Geo.  M.  Cantrell, 
W  A  Jones  and  F.  R.  Collins.  A  selec- 
tion will  probably  be  made  at  next 
meeting  of  Bd.   of  Education. 


Sub  Figures  Being  Taken. 
RESIDENCE  Cost,   $65,000 

SAN  FRANCISCO,  Forest  Hill. 
12  5-room  frame  and  stucco  residences 

and  garages. 
Architect— O.   II.  Thayer,   lin  Sutter  St., 

San   Francisco. 


SCHOOLS 


VALLEJO,  Solano  Co..  Cal,— The  fol- 
lowing bids  were  received  Sept.  30  at 
S  p.  m.,  by  Elmer  L.  Cave,  secy.  Board 
of  Education,  to  install  two  water 
pressure  systems,  one  at  Senior  High 
School  and  another  in  McKinley  school. 
California    Hydraulic    Engineering    Co 

(Duro)   Prop.   1— high  school,   $956, 

j^rop.    2 — McKinley    school,    $800. 
Pacific  Pump  &  Supply  Co..   (1)    $935  20 

(2)      $754.05;     alternate      bid,      tU 

$894.75,   (2)  $675.40. 
Young  Hardware   Co..   Napa.   (1)    $1147, 

deduct  $60;  (2)  $1074,  deduct  $60. 
Woodin   &     Little     Pump     House,      (1) 

$949.45:    (2)    $842.55    (single    action 

and  does  not  include  bldg.) 
Vallejo    Elec.    Lis:ht    &    Power   Co.,    (1) 

$1017;   (2)   $867. 


LONG  BEACH.  Cal— LntU  8  p.  ni.. 
0<t.  20,  bids  will  be  rec.  by  Board  of 
Education,  Long  Beach  C.ty  High 
School  Dist.,  at  439  Markwell  Bldg.. 
\nnex  Long  Beach,  for  proposed  new 
Avalon  High  School  at  Santa  Catalina 
Island.  Plans  and  spec,  on  file  with 
\rchts  Webber.  Staunton  &  Spaulding 
1017  Hibernian  Bldg.,  Los  Angeles,  and 
G  W.  Scott.  32S  Markwell  Bldg..  An- 
nex Long  Beach.  Cert,  or  cash,  check 
or  bond  5%.  Deposit  of  $10  for  plans. 
to  be  refunded.  A.  C.  Price,  secy.  Bldg. 
will  contain  8  classrooms,  domestic 
science  and  manual  arts  depts.  Part  1 
and  part  2-story  reinf.  cone,  constr., 
plas.  ext.,  tile  rf.,  cem.  and  maple  fls.. 
gas  htg.  sys.,  slate  blackboards;  $o0,000 

SANTA  ROSA.  Sonoma  Co..  Cal.— Un-  1 
til  Oct.  18,  2:30  p.  m.  b.ds  will  be  rec 
hv  Ernest  Kobler,  clerk.  Vine  Hill 
sbhool  District,  to  erect  3-room  frame 
school.  W.  Herbert,  architect,  d06  Ros- 
enberg Bldg..  Santa  Rosa.  Cert  check 
5%  payable  to  clerk  req.  with  bid.  Plans 
obtainable  from  architect  on  deposit  of 
$5,  returnable. 


MOUNT  EDEN.  Sanla  Clara  Co..  Cal. 
. The  following  contracts  were  award- 
ed by  thf-  Board  of  Trustees  of  the 
Mount  Eden  Grammar  School  District 
for  the  construction  of  a  one -story 
frame  and  stucco  grammar  school,  ac- 
cording to  plans  and  specifications  by 
Architects  Wolfe  &  Higgins,  Auzerais 
Bldg.,   San  Jose: 

General    Contract 
Sorensen   Bros.,    1110   C   St..    Hayward 
at   $34,250. 

Heating 
W.  R.    Douglas.   Oakland. 

Electrical    Work 
Guilbert     Bros.,     224     W-Santa     Clara 
St..    San    Jose,    heating.    $3124;    lighting, 
$505.  

Sub-Figures  to  lie  Taken  Shortly. 
OAKLAND    Alameda  Co.,  Cal 
\PT    BLDG.  Cost,    $91,08  1 

First    unit    of    reinforced    concrete    art 

building. 
Owner — Mills    College. 
Architect— W.    H.  '  Ratcliff,    Mer.    Trust 

Bldg.,  Berkeley.  . 

Low  Bidder— S.  Rasori,   693  Mission  St.. 

S'an  Francsico. 


^l>PATTr^ 


CONCRETE  ^G^_ 


cap 
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LBMOORE,  Kings  Co..  Cal.— The  fol- 
lowing bids  were  received  by  the  Board 
of  Trustees  of  the  Lemoore  Union  High 
School  District     for     special     fixtures, 
program  clocks  &  metal  lockers  in  con- 
nection   with    the    construction    of    the 
reinforced   concrete  high   school   build- 
ing at  Lemoore.  Plans  by  Architect  W. 
H    Weeks,   369   Pine   St.,    San   Francisco 
aiid  Tribune  Tower,  Oakland. 
Metal    Lockers,    Clocks,    Cafeteria   Kit- 
chen   Equipment 
Fred  Medart  Mfg.  Co.,  lockers,   $800. 
C    F.  Weber,  lockers,  $999. 
Standard  Elec.  Time  Co..   clocks,    $1085. 
rac    Electric  Clock  Co.  (awarded)  $995. 
International   Time   Rec.     Co.,      clocks, 

$1298. 
Mangrum  &  Otter,  Cafe.  &  kitchen  eq., 

$2290. 
Nathan  Dohrmann,  cafe.  &  kitchen  eq., 

$2295. 

Special    Fixtures 
Mullen  Mfg.  Co.,  Prop.   (1)   $10,680;   (2) 

$1890;    (3)   $2510. 


KATHEIllNE    l.S    a    girl    friend. 

OF  SANDY  Pratt,  President. 

OF  THE  Pratt  Building  Material  Co. 

PRODUCER  OF  clean   sand. 

AND    CRUSHED    rock. 

AT   SACRAMENTO,   MarysviUc. 

PRATTCO  (MONTEREY  County). 

PRATTROCK    (NE.A.ii    Folsom. 

AND  SA.N   Francisco. 

NOW    KATHERINE    was    four. 

WHEN  HER  liaby  sister. 

ARRIVED   AT   their   home. 

AND   KATHERINE   was   asked. 

SOME   TIME    later. 

BY    SANDY'S   folks. 

HOW   IIER  baby  sister. 

WAS   GETTING   along. 

AND    KATHERINE    replied. 

"SHE   CRIES  all   niglit. 


.\.\D   I   can't   sleep." 

SHE  THK.N"  said  conliOentiulIy. 

"I  WISH. 

Wl-:    DIDN'T   hTve  her. 

BUT   DON'T   ttll  Mother. 

THAT  I  said  so." 


When    Sandv    Pratt,    President   of   th< 
PratrBuildin-g    Material    t  o.    (Douglai 

■.,111 "easv  to  remember   )  and  produce 

if  clean  "sharp  sand,  hard,  crushei 
lock  washed  gravel  and  rock  screen 
lies  was  a  baby  down  in  Tulare  thi 
neighbors  wanted  to  drown  Sandy  be 
cause  he  cried  so  much. 


Saturday,   October    11,    1924 
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LKMOOUE,  KlDKB  Co.,  Cal.— Pollow- 
Int;  Is  u  complete  list  of  bids  received 
Sept.  26  by  the  Board  of  Trustees  of 
llic  Lemoore  High  School  District  for 
the  con.structlon  of  reinforced  concrete 
gymnasium  and  shop  buildings  from 
I'lans  and  specifications  by  Architect 
W.  il.  Wi-fks,  369  I'lne  Street,  San 
h'rancisco  and  Tribune  Tower,  Oak- 
land: 

.Mnnual    'rmlnInK    BulldinK 
H.   W.   Mollor,   Prop.      (1)      J31,6'.'7:      (2) 
J180:    (3)    J24S0:   combination    bid- 
both  buildings.  $S7,2S4. 
A.    C.    .Neal,    (1)    J2S,500:    (2)    J250;    (3) 

$2247. 
K.   11.  Mollencnmp,   (1)   $30,500:   (2)   $300 
Kincanon    &    Walker,    (1)     $27,700;    (2) 

$278;     comb,   bid,   $77,200. 

West    Coast    Const.      Co.,      $27,400;      (2) 

$200:    (3)   $2497;  comb,   bid,   $86,559. 

W,  .1.  Ochs.  (1)  $27,607;  (2)  S90:  (3)  $2.- 

247.80;  comb,  bid  $78,600  (awarded) 

r.   F.   Wailstrum,  $27,520;   (2)   $180;   (3) 

J.   K.   Brown.    (1)    $36,400:-    comb,      bid, 

$92,850. 
Kleclric   Const.   Co.,    (3)    $2480. 
<iyiunnMiuin  Building 

n.     W.     Jloller,    Prop.     (1)     $57,187;    (2) 

$235:  alternate   bid  No.   1,  $1490. 
Kincanon   &    Walker,   $(1)    $50,600;    (2) 

$814. 
We.st  Coast  Const.  Co.,   (1)   $63,975;   (1) 

$1050;   alt.    1,   $1290, 
W.  J.  Ochs.   (1)  $51,190;   (2)  $400;  alt.  1 

$1092.60. 
J     V.    Brown,    $57,450:    (2)    $600 
Klectric   Const.   Co.,   alt.   1,   $1490. 


LONG  BEACH,  Cal.— Until  8  p.  m., 
Oit.  20,  bids  will  be  rec.  by  Board  of 
Kducation  of  Long  Beach  City  School 
Dist.  at  439  Markwell  Bldg..  Annex, 
Lung  Beach,  for  proposed  new  William 
CuUen  Bryant  school  at  14th  St.  and 
Tirmino  Ave.  Plans  on  file  with  T.  C. 
Kistner  Co.,  archts.,  616  Pantages  Bldg. 
I>i>.s  Angeles.  Jacob  W.  Purinton  and 
assoc.  Pacific  Southwest  Bldg..  Long 
Beach,  and  G.  W.  Scott,  328  Markwell 
Bldg.,  Annex,  Long  Beach.  Separate 
bids  will  be  taken  on  general,  plaster- 
ing, painting,  plumbing,  electrical  and 
heating  and  ventilating.  Cert,  or  cash. 
chk.  or  bond  5%.  Deposit  of  $10  for 
plans,  to  be  refunded.  A.  C.  Price,  secy. 
Bldg.  will  be  2-story  class  C  constr., 
face  brick  and  art  stone  est.,  comp.  rf., 
metal  windows,  reinf.  cone,  corridor, 
fls.  and  stairs,  hdwd.   fig:   $60,000. 


BAKERSFIELD.  Kern  Co..  Cal.  — 
Peterson  and  Eissler,  Bakersfield,  at 
$87,750  awarded  contract  by  Kern  Co. 
Union  High  School  District  to  erect 
brick  and  steel,  class  A  8-classroom, 
drafting  room,  study  hall  and  library 
structure.  Chas.  H.  Biggar.  architect. 
Bank  of  Italy  Bldg.,  Bakersfield.  Other 
contracts  awarded  were:  Wm.  Fisher, 
heating,  $7618;  Bakersfield  Plumbing 
Co.,  plumbing,  $3740;  Star  Elec.  Co., 
electric   work,    $2950. 


SA.N  LEA.Nnitt).  Alameda  (.'o.,  Cai.— 
Until  Oct.  20,  2:30  P.  M.,  bids  will  be 
rec.-ived  by  Chu.s.  A.  .leftery.  Clerk,  San 
l.eandro  School  District,  to  fur.  two  or 
more  portable  .tchool  buildings  at 
Washington  School.  Dutton  and  Breed 
avenues.  Cerl.  check  10%  payable  lo 
clerk    required. 


I.VGLEWOOD.  Cal.  —  Eastman  and 
Sweeney,  Long  Beach,  were  low  bid- 
ders on  general  contract  at  $109,264, 
including  roofing  and  plastering  for  a 
2-story  and  basement  l)rick  fine  arts 
bldg.  on  Inglewood  High  School  cam- 
pusi  for  the  Union  High  School  Dist. 
Other  low  bids  were:  Klectric  wiring 
Amur.  Elec.  Constr.  Co.,  $3194;  plumb- 
ing, J.  M.  Eustace,  $55>i8:  painting, 
I'arker-Judge  Co..  $3994;  telephones,  U. 
I).  Mack.  $2375.  The  bids  were:  General 
—  Eastman  &  Sweeney,  $109,264:  W.  M. 
Bell,  $110,000,  omitting  window  shades 
and  library  shelves:  Orndortt  &  Gow, 
$112,400:  Thos.  L.  Ottos,  $112,200:  G.  E. 
I'enn,  $115,991;  Metzger  &  Sons,  $124,- 
670;  Work  &  Wierth,  $124,944:  J.  F. 
Kobler,  $120,989;  Rudine  &  Chytraus. 
$127,684:  A.  H.  Rines,  $142,654.  Electric 
wiring — Amer.  Elec.  Constr.  Co.,  $3194; 
Graham  Elec.  Co.,  $3304:  B.  D.  Mack. 
$4300;  Wilshire  Elec.  Co.,  $1596.  Tele- 
phones— B.  D.  Mack,  $2375;  Graham 
Elec.  Co..  $2432.20:  Aylesworth  Elec. 
Co.,  $2510;  Interphone  Electric  Tele- 
plione  Co.,  $2639.  Clocks — Standard  El. 
Time  Co.,  $1276.76:  Pacific  Elec.  Clock 
Co.,  $1430.  Heating  and  ventilating  — 
Pacific  Gas  Rad.  Corp.,  5582;  M.  &  O. 
Electric  Htg.  Co.,  $5833:  Western  Engr. 
&  Constr.  Co.,  $6000:  Hammell  Rad. 
Corp.,  $8262.60;  Pemberton  Htg.  &  Vtg. 
Co..  $9980;  Potter  Rad.  Corp.,  $$3422. 
Painting— Parker-Judge  Co..  $3994; 
Robt.  P.  Tuttle  Co.,  $4395;  W.  C.  Kelly, 
$4575;  Arenz-Warren  Co.,  $5384;  Al- 
hambra  Wall  Paper  &  Paint  Co..  $5500. 
Plumbing — J.  M.  Eustace.  $5588;  Ingle- 
wood Plumbing  Co.,  $6873.  Plastering— 
C.  C.  Thompson,  $13,000;  Lebold  & 
Brown,  $16,600.  Roofing — Owen  Roof- 
ing Co..  $1940.  Blackboards  —  I.  N. 
Pierce,  $1315;  Barker  Bros.,  $2250;  C.  F. 
Weber  &  Co.,  $2070.  Finished  hardware 
— Hammond  Lumber  Co.  $1851;  Harper- 
Reynolds  Corp.,  $1723.  Library  shelving 
— McKee  &  Wentworth,  $1180.  Window 
shades — C.  H.  Kentworthy,  $1817.43. 
Venetian  blinds — C.  H.  Kentworthy, 
$1886;  C.  F.   Webber  &  Co.,   $1997. 


B.A.KERSPIELD,  Kern  Co.,  Cal.  — 
Until  Oct.  22,  bids  will  be  received  by 
J.  R.  Lazada,  clerk  Tejon  Indian  School, 
P.  O.  Bo.x  368,  Bakersfield,  to  interior 
and  exterior  painting  of  school.  Fur- 
ther information  on  request  to  clerk. 


PASADENA,  Dos  Angeles  Co.,  Cal. — 
E.  O.  Nay  Co..  186  E.  Union  St.,  Pasa- 
dena, awarded  contract  at  $99,826  for 
new  steam  heating  plant  at  Pasadena 
High    School. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical  Key. 


Plaster 
Wall    Board 

(Patent   applied   tor) 
The  Last  Word  in  Wall  Board. 


CALIFORNIA  CEDAK  PRODUCTS  COMPANY 

STOCKTON,  CALIFORNIA 


LEMOORE.  Kings  Co..  Cal.— W.  J. 
Ochs,  405  Clark  St.,  Fresno  was  award- 
ed the  contract  on  a  Joint  bid  of  $78,600 
by  the  Board  of  Trustees  of  the  Le- 
moore Union  High  School  District  for 
the  construction  of  the  reinforced  con- 
crete gymnasium  and  shop  buildings  at 
the  high  school  grounds  at  Lemoore. 
I'hins  for  the  structures  were  prepared 
by  Architect  W.  H  .  Weeks,  with  of- 
fices at  369  Pine  Street,  San  Francisco 
and  Tribune  Tower,  Oakland. 


BELL,  L.  A.  Co.,  Cal — Until  7:30  p.  m. 
Oct.  27  bids  will  be  received  by  trus- 
tees of  Huntington  Park  union  high 
school  district  for  erecting  a  high 
school  bldg.  at  Bell:  Train  &  Williams, 
226  Western  Mutual  Life  Bldg.,  archts. 
Bids  will  be  taken  separately  on  the 
general  contract,  plumbing,  wiring, 
painting,  cabinet  and  fixture  work, 
laboratory  and  general  equipment,  and 
heating.  Heating  contractors  will  sub- 
mit their  own  plans  and  specifications 
for  the  system  they  propose  to  use.  The 
bldg.  will  contain  an  auditorium,  ad- 
ministration offices  and  classrooms; 
brick  and  concrete  construction,  comp. 
rfg;   $250,000. 


LIVERMORE,  Alameda  Co.,  Cal.  — 
Until  Oct.  IS,  10:30  a.  m.,  bids  will  be 
rec.  by  W.  L.  Meyers,  clerk,  Livermore 
Union  High  School  District,  to  furnish 
56  window  frames;  8  door  frames;  56 
sashes;  4  single  and  4  pair  French 
doors  for  installation  in  school  gymna- 
sium now  under  construction.  Cert, 
check  10%  payable  to  clerk  req.  Speci- 
fications obtainable  from  clerk. 


LOS  ANGELES,  Cal.  —  Architect 
Lloyd  Rally,  1019  Wright-Callender 
Bldg.,  is  preparing  plans  for  a  14-unit 
addition  to  the  Fremont  Ave.  school 
for  the  Board  of  Education.  Main 
building  will  be  one-storv  and  part 
basement,  80x50  ft.,  with  a  two-story 
wing,  60x109  ft.,  brick  walls.  stone 
trim,  tile  roofing,  steam  heating  system 
maple  floors,  slate  blackboards,  con- 
crete corridor  and  stair  construction, 
pine    trim.      Cost,    $90,000. 

LOS  ANGELES,  Cal. — Architect  A.  S. 
Xiljecker  Jr.,  625  Washington  Bldg.,  is 
preparing  plans  for  a  14-unit  addition 
to  the  75th  St.  school  tor  the  Board  of 
Education.  Irregular         dimensions; 

Ijrick  walls,  stone  trim,  composition 
roofing,  gas  steam  heating,  maple 
floors,  pine  trim,  slate  blackboards, 
corridors  and  stair  construction.  Cost, 
?95.000. 


WHITTIER,  Los  Angales  Co.,  Cal.^ 
Architects  Allison  &  Allison,  1405  Hi- 
bernian Bldg.,  Los  Angeles,  have  com- 
pleted plans  for  a  new  reinforced  con- 
crete gymnasium  at  Whittier  for  Whit- 
tier  College;  110x119  ft.  Work  will  be 
done  by  day  labor  under  the  super- 
vision of  M.  S.  Kepple,  care  of  Whittier 
College. 


BANKS,  STORES  &  OFFICES 


Plans  Being  Figured. 

STORE    BLDG.  Cost,    $8500 

OAKLAND,    Trask    &    Kingsland    Aves. 
One-story  frame  and  brick  veneer  store 

building. 
Owner — F.  L.  Larson. 
Architect — Leonard    H.    Ford,    306    14th 

St.,  Oakland. 


Plans   Being  Completed. 

AUTO  BLDG.  Cost,  $18,000 

OAKLAND,  Alameda  Co.,  Cal.,  Pied- 
mont  Ave.   and   Napier   St. 

One-story  hollow  tile  salesroom  and 
auto  painting  building. 

Owner — Name  withheld  for  present. 

Lessee  —  Scenic  and  Commercial  Auto 
Painting  Co. 

Architect— Clay  N.  Burrell,  American 
Bank  Bldg.,   Oakland. 


Plans    Being   Figured   This    Week. 

STORES    &    OFFICES  Cost,    $50,000 

SAN  MATEO,  San  Mateo  Co.,  Cal.,  B  St. 
bet.  3rd  and  4th  Sts. 

Two-story  reinforced  concrete  and  hol- 
low tile  stores  and  offices  110x100 
feet. 

Owner — Loewe  and  Zwierleln,  168  B  St. 
San  Mateo. 

Architect — Will  H.  Toepke,  Call  Bldg., 
San  Francisco. 
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Sub-Contract  Awardpd.  »Qcn  nun 

ItORE  and  office  cost    i 3 50  000 

SAN  JOSE.  Santa  Clara  Co.,  Cal.     l-irsc 
and    San    Carlos    Sts.  „.nrp 

Five-story     reinforced     concrete     store 
and  office  building. 

i-.«r„t,r tiainte   Claire    Realty   (  o. 

A7cTt^t-%fel^^  &   Day,   315   Mont- 
Con=o7-l^ni1f  Br^oriha^ron   Bid... 

O.narenTaT'^.^irto  Peerless  prna^en^ 
tal  Iron  &  Bronze  Co.,  1528  Folsom 
St..  San  Francisco,  at  ?8JbO. 
As  nreviously  reported,  heating  to 
Scott  Co  ,243  Minno  St.,  San  Francisco, 
at  $11,905;  metal  sash  to  Michel  & 
Pfeffer,  10th  and  Harrison  fats.,  h.  v., 
at  $535;  architectural  terra  cotta  to 
Gladding,  McBean  Co.,  Croclter  Bldg., 
S  P.;  at  $33,200;  mill  work  to  Ander- 
son feros.  Planing  Mill  &  Mfg.  Co 
Quint  and  Custer  Sts.,  S.  F,,  at  *lo,445 
?tcavating  to  Carlin  Grading  Co ,  pile 
Irfving"?  M.  a.  McGowan  plumbing 
to  Wm.  J.  Forster  Co  355  "Ith  St  S.  F 
and  electrical  work  to  H.  S.  Tittle,  »3 
Columbia   St.,   S.   F. 

Sub   Contract  Awarded. 

ADDITION  Cost,  $i)9,biio 

SAN  FRANCISCO,  NW  Post  and  Pow- 
ell  Streets. 

One-story  addition  to  building. 

Lessee — Argonaut  Club. 

Owner— E.   W.  Hopkins.  , 

Architect — Sylvaln  Schnalttacher,  233 
Post  St.,   S.  F.  „„,.,. 

Contractor— Barrett  &  Hilp,  918  Harri- 
son St.,  San  Francisco. 

Sheet  metal  awarded  to  Guilfoy  Cornice 
Works,  1234  Howard  St.,  S.  F. 


Plans   Being  Prepared.  ,ti9nnn 

STORE  BLDG.  Cost,   $12,000 

MARTINEZ,    Contra    Costa      Co.,      l^ai., 

Main   and  Las  Juntas  streets. 
One-story   brick  store   building   37x100. 
O^ner — M.  R.  Jones,  Balfour  Bldg.,  San 

Architect— James  T.  Narbett,  910  Mac- 
donald   Ave.,    Richmond. 
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Preliminary  Plans  Being  Prepared. 
BUILDING  Cost,    $800,000 

OAKLAND,      Grand     Ave.,      Broadway, 

Webster,  23rd  Sts. 
10-story   fireproof   arcade   building. 

(type  of  construction  not  definitely 
decided). 
Owner— Thos.   Carney   Co.,   1970   Broad- 
way,  Oakland. 
Architect— Walter    J.    Reed    (Reed    and 
Corlett),  Oakland  Bank  of  Savings 
Bldg.,  Oakland. 
Mr.  Carney  owns  the  entire  block  be- 
tween Broadway  and  Webster  St.,  23rd 
St.  and  Grand  Ave.  with  the  exception 
of   the    corner,   owned   by   the   Bank   of 
Italy. 

Structural    Steel    Contract    Awarded. 
ANNEX  Cost,   $1,500,000 

SAN   FRANCISCO,   SE   Cor.    Geary   and 

Taylor  Streets, 
lo-stoiy    and    basement    class    A    annex 

to     Hotel    Clift     (200    rooms    lOOTo 

baths). 
Owner— Clift  Hotel  Co.,  San  Francisco. 
Architect   —   Schultz    &   Weaver,    17    E 

4!)lh  St.,  New  York. 
Contractor— P.   J.    Walker   Co.,   Monad- 
nock  Bldg.,   San  Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg 

San   Francisco. 
Structural  steel  awarded  to  Dyer  Bros. 

17th  and  Kansas  Sts.,  S.  F. 


LOS   ANGELES,    Cal.— Christ   Thoren 
0764  Hawthorne  Ave.,  awarded  the  gen. 
contr.    at    about    $400,000    for    a    cla 
A  office   and  garage   bldg.  at  s.w.   C' 
Hollywood    Blvd.    and    Sycamore    Av 
lor  H    P.  Rehbein;  it  will  have  5  sloit 
iind  lobby  on  first  fl.  with  office  suite 
above.  Richard  D.  King,   519  Van  Nuy> 
Hldg.,   archt.   Office   section   will   be    .- 
.story   and   garage   3-story,   reint.    cor. 
constr.,  150x180  ft.,  terra  cotta,  pla?i 
and  cone,  exter.,  comp.  rfg.,  plate  gl 
Ktee)     sash,    5     elec.    elevators,    gar;. - 
will  have  ramps,  steam  htg.  sys.,  ba-e- 
ment,    metal    store    fronts,    metal    sk\ - 
lights,   sprinkler   sys.   in   garage. 


OROVILLE,  Butte  Co.,  Cal.  —  Floy.j 
Headrick.     309     6th     St.,     Oroville,     has 
contract  to  erect  1-story  and  basem. 
l>rick  store  building  in  Meyers  St.,  l 
Bird  and  Robinson  Sts.,  for  B.  B.  Rb 
and   Carleton   Gray.   Will   be   40x100   1l 
Structure   to   be  leased   to   Beal   Furni 
ture  Co.,  Inc. 


Cost,  $15,000 
Mission     and 


front; 


Plans  Being  Prepared. 

BUILDING  '  Cost,   $25,000 

RICHMOND,  Macdonald  Ave.  bet  10th 
and  11th. 

Two-story    frame    and    brick    building. 

Owner — Independent  Publishing  Co. 

Architect— James  T.  Narbett,  910  Mac- 
donald  Ave.,    Richmond. 

To  Be  Done  By  Day's  Work.        ,,^  ... 
STORE  &  OFFICE  Cost,  $75,000 

SAN  FRANCISCO,  NW  Market  100  NB 

Marshall   Square. 
Two-story   and  basement  class  C  store 

and   office   building. 
Owner — W.    B.    Wagnon,    325    Bush    St., 

San   Francisco. 
Architect — Rousseau   &   Rousseau,   1171 

Market  St.,   San  Francisco. 

Bids  Being  Taken  for  Concrete, 
Masonry  and  Terra  Cotta. 

OFFICE  BLDG.  Cost,  $100,000 

SAN  FRANCISCO.  N  Post  Street  160- 
10  W  Powell  Street. 

Ten-storv  and  basement  Class  A  office 
and    loft    building. 

Owner — Selah  Chamberlain,  Mills  Bldg. 
San  Francisco. 

Architect    —    Bakewell    &    Brown,    251 
Kearny  St.,  San  Francisco. 
As  previously  reported 

Structural  steel  to  California  Steel  Co., 
Hobart  Bldg.,  San  Francisco,  at  ap- 
proximately   $25,000. 


Res.  Phone  Piedmont  482 

MJ.MacDonough 

STUMPS  PULLED 
LAND    CLEARED 

TREE  SURGERY 
EXPERT  POWDER  WORK 

Trees  Trimmed  or  RemoTCd 

Equipped    witli    Stump    Pullers 

and  Power  Saws 
B212  Baker  St^  Berkeley,  Calif. 


Contract    Awarded. 

ALTERATIONS 

SAN   FRANCISCO.        NE 
Twentieth  Streets. 

Remove   bay      windows;    stucco 

install  elevator;  electric  work;  in- 
terior plastering;  tar  and  gravel 
roofing. 

Owner  —  Mrs.   F.  Nelson,    2701   Lincoln 
Way,  San  Francisco. 

Architect — None. 

Contractor — Antone   Peterson,    2ii0  San 
Bruno  Ave.,  San  Francisco. 

Contract  Awarded.  ,.,  „„„ 

OFFICE   BLDG.  Cost,   $35,000 

OAKLAND,   N   Grand   Ave.   90   W   Park 

View   Terrace. 
Two-storv  brick  office  bldg.,  44  rooms. 
Owner — Dr.    L.    P.    Adams    and    W.    H. 

Streitman,    Federal   Bldg.,    Oakland 
Designer — W.  E.  Milwain,  Pacific  Bldg. 

Oakland. 
Contractor    —    M.    E.    Milwain,    Pacific 

Bldg.,  Oakland. 

LOS  ANGELES,  Cal. — J.  C.  Bannister, 
6331   Hollywood  Blvd.,  was   low   bidder 
at  $168,480  for  concrete  work  for  erect- 
ing a  12-story  class  A  bank  and  office 
bldg.    adjoining    the    present    bldg.    at 
n.w.    cor.    6th    and    Spring    Sts.    for    the 
Pac.    Southwest      Trust      and      Savings 
Bank.    John    Parkinson    and    Donald    B. 
Parkinson,   420  Title  Ins.   Bldg.,  archts. 
bids  were;  J.  C.  Bannister.  $168,480,  alt 
(a)  for  add.  to  subbasement  add.  $8520; 
alt     (b)    deduct    if    terra    cotta   setting 
omitted,    $10,000;    (c)    deduct    if    reinf. 
steel   is  f.   o.   b.  job   by   owner,   $30,000; 
(d)  deduct  if  certain  contractor's  equip 
is   furnished   by   own.,   $1500.    Barrett  ife 
Hilp,    $254,800;     (a)    $19,000,    (b)     $6400, 
(c)    $28,350,    (d)    $500;   Edwards,  Wildey 
&  Dixon,   $231,000,    (a)   $7500,   (b)  ,$5500, 
(c)    $28,000,    (d)    $1000;    Clinton   Constr. 
Co.,   $211,700,    (a)   $8500,    (b)   $10,000,   (c) 
$27,500,    (d)    — ;    Anton    Johnson   &    Co., 
$260,000,    (a)    $12,750,      (b)      $7500,      (c) 
$28  000,    (d)    $1380;   McDonald   &   Kahn, 
$258,825,    (a)    $9800,    (b)    $3750,    (c)    $23,- 
000     (d)   — ;   North  Pacific  Constr.   Co., 
$239,725,    (a)    $8950,    (b)   $5320,    (c)    $29,- 
531,   (d)   $1150;  William  Simpson,  $210,- 
500,    (a)    $10,000,    (b)    $8400,    (c)    $27,000, 
(3)   — ;      Scofield     Engineering-Constr. 
Co.,  $230,000,    (a)   $3882,   (b)   $21,100,    (c) 
$25,000,   (d)  — . 

LOS  ANGELES,  Cal. — Archt.  A.  God- 
frey Bailey,  410  HlUstreet  Bldg.,  is 
completing  plans  for  a  store  and  bank 
bldg.,  at  4th  Ave.  and  Washington  St., 
for  H.  H.  Hellbush;  5  stores,  garage, 
80x110  ft.  and  dept.  store  rm;150xl40  ft. 
brick  walls,  struc.  steel,  press,  brick 
facing,  art  stone  trim,  cem.  fls.,  comp. 
rtg.,  wood  roof  trusses,  met.  skylights, 
plate  glass,  reinf.  cone,  vault,  steel 
sash,  gas  rads.,  pine  trim,  bldg.  de- 
signed for  future  story.  Owner  will 
erect  by  day  labor  and  sub-contract. 


Makes    the    Sash    Self-adjusting. 
No  Hinges  or  Adjusters  Are  Re- 
quired. 
It  is  Non-rattling. 
All    Hardware    Is    Entirely    Con- 
cealed. 
No  Special  Sash  or  Frame  Detail 

Required. 
One  Size  Hardware  Fits  All  Sash. 
May    Be    Installed    to    Swing    to 

Right  or  Left. 
Easily  Fitted  to  Old  or  New  Sash. 
Outside    of   Sash    Easily    Washed 

From  Inside  of  Room. 
WHITCO  HARDWARE  takes  the 
place    of   both    hinges   and   ad- 
justers. 


Each  set  is  packed  in  a  neat 
carton  8  inches  long  and  1  inch 
square,  which  contains  full  in- 
stalling instructions. 

For  Sale  By  All  Dealers  in 
Builders'  Hardware 

Manufactured  by 

ViSTWHrriifMN? 

IDEAERS  INIlBUILDINGUSrE(nALTlE5 
365  Market  Street 


Saturday,    October    11,    liU 
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LOS  ANtiKUKS.  Cal. — Ethtrton  <-'on- 
HtruL'tioii  Cu.,  IIUI  \V.  M.  iJurland 
KhiK.,  !>!>»  the  i-uittrtict  ut  $21,500  for 
uii  uuto  sali-s,  servivv  statiuii  and  3 
stures  nil  the  southeast  •.urncT  of 
.Mi)iu-ttf  IMaoi?  and  Wi-slcrii  for  Mr. 
Harrison:  S.  ChurU's  Lei'.  3L"J  liouglus 
HUIk..  Ik  Iho  archltoct.  Part  1  and  part 
1  't  stufy,  brick  walls,  plastir  e.Mi-rlor, 
file  and  coniposltlon  roollnt;,  cement 
Mdors,  ornamental  iron  work,  plate 
Klass. 

LOS  ANGELES,  Cal. — Arclits.  Curlett 
&  Keelmun  40S  Union  Banlc  Bids.,  com- 
missioned to  prepare  plans  for  a  class 
A  mercantile  bldg.  to  be  erected  on  7th 
St.  extending  from  Flower  to  l-'lgueroa 
Sts.  for  the  Sun  Realty  Co.  and  Sun 
Finance  &  Investment  Co.  Dimen.  330 
by  107  ft.,  11-story,  mezzanine  story, 
basement  and  sub-basement;  steel 
frame  constr.,  reinf.  cone.  fls..  brick 
filler  walls,  terra  cotta  facing,  plate 
glass,  elevators,  steam  htg.;  $3,000,000. 
The  bldg.  will  be  occupied  by  Barker 
BrMS.    Furniture   Co. 


LOS  ANGELES,  Cal. — William  Simp- 
son Constr.  Co.,  Bank  of  Italy  Bldg., 
was  l')W  bidder  on  revised  figures  for 
the  concrete  and  masonry  work  at 
|:;i0.aOO  according  to  plans  and  speci- 
fications for  the  new  class  A  addition 
to  Trust  &  Savings  Bldg.,  6th  &  Spring 
Sts..  for  Pacific  Southwest  Really  Co. 
Clinton  Construction  Co.,  Stock  Ex- 
change Bldg.,  will  be  low  bidder  on  the 
contract  if  certain  of  several  alternates 
are  accepted.  John  Parkinson  and  Don- 
ald B.  Parkinson,  Title  Insurance  Bldg. 
archts.  The  bids  were:  William  Simp- 
son Construction  Co.,  |210,500;  (a)  add 
for     enlarging     sub-basement,     $10,000; 

(b)  deduct  for  omitting  setting  terra 
cotta,  ?S400;  (c)  deduct  if  reinforcing 
steel  is  furnished  by  owner,  $27,000; 
Clinton  Construction  Co.,  $211,700,  (a) 
$8500,  (b)  $10,000,  (c)  $27,500;  Scofield 
Engineering-Construction  Co.,  $230,000 
(a)  $3882,  (b)  $11,100,  (c)  $25,000;  Ed- 
wards, Wildey  &  Dixon,  $231,000,  (a) 
$7500,  (b)  $5500,  (c)  $28,000;  Macdonald 
&   Kahn,   $235,000,    (a)    $iiSOO,    (b)    $3760, 

(c)  $23,000;    Barrett    &    Hilp.    $250,000, 

(a)  $17,000,  (b)  $6200,  (c)  $28,000;  An- 
ton   Johnson    Co.,    $253,000,    (a)    $12,500, 

(b)  $7500,  (c)  $28,000.  Winter  Construc- 
tion Co.  submitted  an  incomplete  bid 
at  $205,000,  and  P.  J.  Walker  Co.  sub- 
mitted a  cost  plus  bid  tor  the  entire 
work. 


THEATRES 


Plans    to    be    Figured   Ne.\t   Week. 
THEATRE  BLDG.  Cost,   $175,000 

OAKLAND,    Alameda    Co.,    Cal.      Grand, 

Lakeside    and    Walker   Avenues. 
Two-story    Class      A    theatre      liuilding 

(1800    seating   capacity). 
Owner — A.    C.    Karski    and    Louis    Ka- 

liski. 
Architect — Reid  Bros.,   105  Montgomery 

St.,  San  Prancsico. 


Sub   Contract  Awarded. 

THEATRE  BLDG.  Cost,   J— 

PALO  ALTO,  Santa  Clara  Co.,  Cal., 
University    Ave.    and    Ramona. 

One-story  reinforced  concrete  class  B 
theatre  building. 

Owner — Palo  Alto  Theatre  Co.  (Ellis  J. 
Arkush,   Mgr.) 

Architect — Weeks  and  Day,  315  Mont- 
gomery, San  Francisco. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Bxchan^e) 
10B3   MAJUCBT  ST. 

Phone  Market  891     San  Francisco 


Contractor — Barrett  &  Hllp,  918  Harri- 
son St.,  San  Francisco. 
KelnforrInK  Hteel  awarded     to      W.     S. 

Wetenhall  Co.,   17th  and  Wisconsin 

Streets,  San   Francisco. 
Structural  Steel  to  Pacific  Rolllner  Mill 

Co.,   17th  and  Mississippi  Sts.,  S.  F. 
.\s    previously    reported 
Itelnforclnic    Steel    to    W.    S.    Wetenhall 

Co.,  17lh  and  Wisconsin  Sts.,  S.  F. 
iCIet-trlenl    Work    Co    H.    S.       Tittle,      85 

Columbia  Sii.,  S.  F. 
I'iumblnK  Work  to  Wm.  J.  Forster  Co., 

355   4th   St.,   San   Francisco. 
Bids    for   painting    will    be    taken    by 
the  architects  later. 


Plans  To  Be  Figured  Next  Week. 
THEATRE  &  STORE  Cost,  $100,000 

BERKELEY,  Bancroft  W  of  Telegraph 
Steel    and    reinforced    concrete    theatre 

and   store   building. 
Owner — Frank    Athens. 
Architect — James  T.  Narbett,   910  Mac- 
donald Ave.,   Richmond. 


Working'  Drawings  Being  Prepared. 

THEATRE  &  STOKE  Cost,  $700,000 

HOLLYWOOD,    Hollywood    Blvd. 

Bix-story  class  A  theatre  and  dept. 
store. 

Owner — C.  E.  Taberman,  140  Montgom- 
ery St.,  San  Francisco. 


Steel  Contract  Awarded. 

THEATRE  Cost,   $69,550 

SAN  FRANCISCO,  N  Jackson  107-11  W 
Kearny. 

Class  A   theatre   building. 

Owner — Y'ing   Wee  Lun  Hop  Theatrical 
Co.,    801    Grant   Ave.,   S.   F. 

Architect— N.    W.   Mohr,   320   California 
St.,  San  Francisco. 

Contractor — H.    L.    Peterson,    35    Mont- 
gomery St.,  San  Francisco. 

Steel  contract  awarded  to  Western  Iron 
Works. 
Bids  on   other  portions   of  work  will 

be  taken  in  about  two  weeks. 


MERCED,  Merced  Co.,  Cal — Architect 
Wieland,  of  Merced,  has  applied  to 
city  trustees  for  permit  to  remodel 
Studebaker  Garage  in  17th  St.  for  a 
theatre  building  with  seating  capacity 
of  350  persons.  Structure  will  be  occu- 
pied by  J.  H.  Simonson  and  H.  B.  Stod- 
dard. 


MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal. — F.  L.  Campen  and  Chas.  Hartley 
will  receive  bids  until  Oct.  15  to  erect 
2-story  concrete  72x143  ft.,  (2)  stores 
and  theatre. 


PORTLAND,  Ore.— Jensen  and  Von 
Herberg  have  purchased  block  bounded 
by  Broadway,  Salmon,  Park  and  Main 
Sts.,  and  will  erect  combined  theatre 
and  office  building;  est.  cost  $2,000,000. 
Theatre  will  seat  about  4000.  Plans 
will  probably  be  prepared  by  Archts. 
John  V.  Bennes  and  Harry  Herzog,  as- 
sociated, Chamber  of  Commerce  Bldg., 
Portland. 


WHARVES  AND  DOCKS 


LOS  ANGELES,  Cal.  —  Murdock  & 
Condee,  1855  W.  21st  St.,  submitted  low- 
bid  to  harbor  comm.  at  $19,747  for  ex- 
tension to  oil  wharf  at  berth  168;  spec. 
655.  Other  bids:  W.  M.  Ledbetter  &  Co. 
$21,400:  Pan-Pacific  Constr.  Co.,  $21,900 
S.  M.  Kerns,  $22,500;  The  Wheeler  Co., 
$24,000;  Ross  Constr.  Co.,  $25,337;  Mer- 
cereau  Bridge  &  Constr.   Co.,  $25,407. 


Phonn   Mission   2607 

Res.   Phone  Mission   6228 

Fire  Protection  ProductsGo 

FIRE  DOOR  EXPERTS 

Kalameliu     Copper     and     Bronse 

Doom   and   Trim 

Ornamental    Bntranoea 

Sheet  Metal  Work  o*  ESvery 

I>e«CTil>tlon 

CHAS.   SCHULTHEIS,  Mgr. 

3117-S119  TWENTIICTH   STRBBT 

near    Harrison    St. 

SAN    FRANCISCO,    CALIF. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
I'ntll  Oct.  14,  8  p.  m.,  bids  will  be  rec. 
by  A.  C.  Farls,  city  clerk,  to  construct 
fender  lino  at  Municipal  Wharf  No.  1. 
Francis  Belts  Smith,  engineer,  58  Sut- 
ter St.,  San  Francisco.  Cert,  check  10% 
payable  to  city  req.  Plans  on  file  ui 
office  of  clerk  and  obtainable  from  en- 
gineer on  deposit  of  $5,  returnable. 
Sec  vnll  tor  bIdH  under  uftlclal  propos- 
nl  Heetiou  iu  thlM  btNue. 

MISCELLANEOUS    BUILDING 
CONSTRUCTION 

SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal.— A.  C.  Sanders,  Carrillo  Bldg., 
has  prepared  plans  for  a  reinf.  cone, 
mausoleum  to  be  built  here  by  W.  S. 
McFerren  and  H.  G.  LaForge,  348  San 
-Marcos  Bldg.,  for  the  Santa  Barbara 
Mausoleum  Co.  Reinf.  cone,  walls  and 
floor  and  roof  slabs,  marble  and  tile 
interior,  bronze  fittings. 


SAN  DIEGO,  San  Diego  Co.,  Calif.  — 
M.  Trepte  &  Son,  1456  J  St.,  are  prepar- 
ing plans  for  roller  skating  rink  at 
Mission  Beach  for  Edw.  A.  Kickham; 
;»Oxl50  ft.,  brick  and  hoi.  tile  constr., 
stucco  ext.,  maple  fl.,  skylights;  $30,- 
000.  Trepte  will  probably  erect. 

SACRAMENTO,  Cal. — Until  Oct.  20, 
bids  will  be  rec.  by  Harry  W.  Hall, 
county  clerk,  to  furnish  1000  barrels 
Portland  Cement;  600  cu.  yds.  crushed 
rock  and  400,000  ft.  of  lumber  to  be 
used  In  the  construction  of  the  Paint- 
ersville  bridge,  which  is  being  con- 
structed by  the  county  under  the  su- 
pervision of  Chas.  Deterding,  Jr.,  coun- 
ty  engineer. 


BUSINESS  OPPORTUNITIES 

SAN  FRANCISCO — Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Streets,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity. 

8598 — London,  England.  Manufactur- 
ers of  color  and  varnishes  quote  prices 
and  have  placed  their  full  catalog  on 
file  with  the  Foreign  Trade  Bureau. 

S600 — United  Kingdom.  British  man- 
ufacturer of  malleable  iron  heel  plates 
and  rubber  shoe  protectors  desires  to 
appoint  an  exclusive  agent  in  San 
Francisco.  Complete  descriptive  litera- 
ture  is  available. 

8604 — San  Francisco,  Calif.  Scandina- 
vian manufacturers  of  earthenware, 
glass,  China,  and  silverware  desire  to 
establish  selling  arrangements  with 
San  Francisco  retail  or  wholesale  firms 
Pull  information  is  available  from  lo- 
cal representative  just  returned  from 
Sweden. 

8609 — San  Francisco,  Calif.  Salesman 
with  extensive  experience  in  selling 
Central  American  and  South  American 
customers  desires  to  represent  a  San 
Francisco  house  in   these  countries. 


Mr.  Architect  orBuilder 

I*  you  \rant  your  Typewriter 
Work  on  Specltlcattonji  to  be 
clean  cut  rent  or  buy  a 
Woodstock,  tJie  mflcblne  that 
cut*  tiM  beat  atencU 
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Biltmore  Hotel,  Los  Angeles 

Announcement  is  made  of  the  affiliation  of  the  Western  Safety  Manufactur- 
ing Co.,  Inc,  of  San  Francisco,  manufacturers  of  electrical  safety  switches,  with 
the  firm  of  Brown  and  PengiUy,  2114  East  Ninth  street,  Los  Angeles.  The  latter 
concern  manufactures  switch  and  panel  boards.  The  former  company  '^  future 
will  manufacture  and  distribute  in  conjunction  with  the  Los  Angeles  hrm  all 
switchboards  and  panels  in  the  northern  section  of  California. 


The  panels  and  switchboards  are  well  known 
on  the  Pacific  Coast  and  are  extensively  used  in 
the  Southern  California  section,  where,  company 
officials  point  out,  more  than  seventy-five  per 
cent  of  the  office  buildings,  theatres,  clubs  and 
hotels  erected  within  the  past  few  years  have 
been  equipped  with  the  Brown  and  Pengilly  in- 
stallations. 

Among  the  more  important  installations  re- 
cently conipleted  in  the  Southern  California  sec- 
tion is  the  Biltmore  Hotel  in  Los  Angeles.  Other 
large  installations  include  Grauman's  Metropolitan 
Theatre  in  Los  Angeles  and  another  in  Holly- 
wood. The  Pacific  Finance  Building,  the  Uni- 
versity Club,  Pacific  Mutual  Building  and  other 


notable  structures  have  been  equipped  with  the 
Brown  and  Pengilly  switch  and  panel  boards. 

The  materials  used  in  the  manufacture  of  the 
boards  are  of  the  highest  quality.  G.  E.  Toggle 
switches  and  Johns-Manvllle  Ebony  boards  are 
used  in  the  manufacture.  The  products  are  in- 
spected and  approved  by  the  National  Board  of 
Fire  Underwriters  and  meet  with  the  approval  of 
all  local  departments. 

Catalogs,  prices  and  samples  of  main  switch 
boards,  electric  panel  boards,  safety  switches  or 
special  gutter  tor  the  installation  of  wires  or  ap- 
pliances will  be  furnished  on  request  to  the  office 
of  the  Western  Safety  Manufacturing  Company, 
Inc.,  which  maintains  offices  and  salesrooms  at 
247  Minna  Street.  San  Francisco. 


WESTERN  SAFETY  MANUFACTURING  CO.,  Inc. 

Manufacturers  of 
ENCLOSED   EXTERXALLT   OPERATED   SAFETY    SWITCHES,  KNIFE   SWITCHES,    METAl 
SWITCH  AND  CUT-OUT  BOX  ES,  SAFETY  SWITCH  BOARDS 

247  MINNA  STREET  ^,       ^  ^^    ^^^  SAN  FRANCISCO 

Phone  Sutt«r  30O8 


Saturday,   October   U,    192< 
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Official    Proposals 


NOIUK  TO   uii>iii:ii-< 

iiriil-.hiiiK    ■•>■<■    l-njhiK    < 

illoll    ri|.<-    K.ir    M.T.-.-.l    1 1 

Hull     IliNtricI) 


increte 
rlita- 


Notioe  is  hereby  given  tlial  sealed 
proposalH  for  the  worl<  and  material 
necessary  for  furnishing  and  laying 
of  al)uul  24,000  feel  of  ooncrtU-  irriga- 
tion l>il)e  will  be  received  by  I  ho  UoarU 
of  Directors  of  Merced  Irrigiition  Dis- 
trict, in  the  Barcroft  Huilding.  in  the 
City  of  Merced,  State  of  (."alifurnia,  at 
any  time  n|i  to  10  o'clock  A.  M.  of 
ThurMOny.  October  SI,  1»B4.  at  which 
lime  and  place  all  bids  so  received  will 
l)e  opened  in  public  by  said  Board. 
Thereafter  said  Board  will  lit  said 
work  to  the  lowest  responsible  liidder. 
l)Ut  said  Board  reserves  the  rmhl  to 
reject  any  or  all  l)ids  and  readvertise 
for  proposals  or  proceed  to  construct 
the  worit  under  their  own  superinten- 
dence. .   .    ,  ,  .u 

The  worl<  and  material  for  whihc 
proposals  are   hereby  invited  is  as   fol- 

Furnishing  and  laying  about  7,000 
feet  of  36"  concrete  pipe. 

Furnishing  and  laying  about  a.lxO 
feet   of   33"   concrete   pipe. 

Furnishing  and  laying  about  1,800 
feet  of  30"  concrete   pipe. 

Furnishing  and  laying  about  3,100 
feet  of  27"  concrete  pipe. 

Furnishing  and  laying  about  o.zso 
feet  of  24"  concrete  pipe. 

Furnishing  and  laying  about  i,400 
feet  of  20"   concrete   pipe. 

Furnishing  and  laying  about  1,300. 
feet  of  Ifi"  concrete  pipe. 

About  50  yards  reinforced  concrete 
in    gate    boxes. 

About  200  feet  of  concrete  pipe  stand 

Said  worl<  is  more  particularly  de- 
scribed in  the  specifications  and  plans 
therefor,  which  may  be  seen  at  the 
office  of  the  Merced  Irrigation  District. 
Copies  of  the  specifications  and  plans 
may  be  obtained  at  said  office  upon 
the  deposit  of  Five  Dollars  for  each 
copy,  the  deposit  to  be  refunded  upon 
the  return  of  the  specifications  and 
plans  in  good  condition  not  later  than 
the  date  of  receiving  bids. 

A  bidder  to  whom  a  contract  may  be 
awarded  must  furnish  bonds  a.s  pro- 
vided bv  law,  to-wit:  a  bond  in  the 
sum  of  at  least  one-half  of  the  con- 
tract price  to  secure  the  payment  of 
the  claims  of  materialmen,  mechanics 
and  laborers,  and  a  bond  in  the  sum  of 
at  least  one-fourth  of  the  contract 
•price  conditioned  for  the  faithful  per- 
formance of  the  contract.  . 

Each  bid  must  be  accompanied  with 
cash,  or  a  certified  or  cashier's  check 
.>r  bidders  bond,  payable  to  Merced  Ir- 
rigation District,  for  a  guaranty  that, 
it  the  bid  is  accepted,  the  bidder  will, 
within  ten  days  after  its  acceptance, 
enter  into  a  contract  with  the  district 
in  the  form  attached  to  said  specifica- 
tions and  furnish  the  bonds  aforesaid. 

Bids  must  be  on  the  proposal  forms 
attached  to  the  specifications,  and  must 
be  in  sealed  envelopes  addressed  to 
the  Board  of  Directors  of  Merced  Irri- 
gation District,  and  marked  to  indicate 
that  each  is  a  proposal  for  the  doing  of 
said  work.  „       ,   ' 

Dated  at  Merced,  California,  October 
2.   1924. 

By  order  of  said  Board  of  Directors. 
H.   P.   SARGENT, 
Secretary      of    Board      of    Directors      of 
Merced   Irrigation    District. 


XOTICE     TO     BIDDERS 

(City  of  Kicluuond — Fender  Line) 

Sealed  bids  or  proposals  will  be  re- 
ceived by  the  undersigned  Clerk  of 
the  City  of  Richmond  at  his  office  in 
the  City  Hall  of  Richmond,  California 
up  to  8:00  o'clock  P.  M.  of  Tuesday 
October  14,  1024,  at  which  time  all  such 
bids    will    be    publicly    opened   and   de- 


A  call  for  bida  publlahed  In 
this  section  indicates  that  bids 
are  desiced  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  is  assured 
through  BUILDING  AND  EN'GI- 
NEElil.N'G  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  on 
public    work. 

llntci  10  cents  per  line,  per 
insertion. 

.All  official  calls  for  bids  of 
the  California  State  Hlgrhway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this   section. 


Glared  by  the  Council  of  the  City  of 
Richmond,  for  the  construction  of  a 
fender  line  at  Municipal  Wharf  No.  1 
in  said  City  of  Richmond,  as  described 
in  the  plans  and  specifications  for  said 
work  on  file  in  the  office  of  the  Clerk 
of  the  City  of  Rchmond. 

All  bids  must  be  submitted  upon  pro- 
posal sheets  furnished  with  the  plans 
and   .specifications. 

Copies  of  proposal  sheets  and  plans 
and  specifications  will  be  burnished 
prospective  bidders  upon  application 
to  the  Supervising  Engineer,  Francis 
Betts  Smith,  at  his  office.  Room  350 
No.  58  Sutter  Street,  San  Francisco.  A 
deposit  of  five  dollars  ($5)  will  be 
required  for  each  set  of  plans  and 
specifications  furnished,  which  deposit 
will  be  refunded  upon  their  return  in 
good  condition. 

Each  bid  must  be  accompanied  by  a 
certified  check  made  payable  to  the 
City  of  Richmond  for  at  least  ten  per 
cent   (10%)   of  the  total  amount  of  bid. 

The  Council  of  the  City  of  Richmond 
reserves  the  right  to  reject  any  or  all 
bids. 

Dated  this  1st  day  of  October,  1924. 
A.  C.  PARIS. 
Clerk  of  the  City  of  Richmond. 


of  the  division  in  which  the  work  Is 
situated.  The  Division  Engineers'  of- 
fices are  located  at  WiUits,  Dunsmulr, 
Sacramento,  San  Francisco,  San  Luis 
Obispo,  Fresno,  Los  Angeles,  San  Ber- 
nardino and  Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection  of 
the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested  that 
arrangements  for  joint  field  Inspection 
be  made  as  far  In  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the   Division  office. 

No  bids  will  be  received  unless  It  la 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to 
the  blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work  to  be  done.  etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  interests  of  the  State. 

HARVEY  M.  TOT, 

LOUIS  EVERDING, 

N.   T.  EDWARDS, 
California  Highway  Commission. 

R.  M.   MORTON, 

State  Highway  Engineer. 

W.  F.  MIXON,  Secretary. 
Li;itid    October    6,    11124. 


STATE  OP  CALIFORNIA 


CALIFORNIA    HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum 
Biiililing,  Sacramento.  Cal.,  nntll  2 
o'clock  r.  M.  on  November  3,  1924,  at 
which  time  they  will  be  publicly  opened 
and  read  for  construction,  in  accor- 
dance with  tlie  specifications  therefor, 
to  which  special  reference  is  made,  of 
portions  of  State  Highway,   as  follows: 

San  Bernardino  arid  Riverside  Coun- 
ties, between  Vs  mile  north  of  San  Ber- 
nardino County  line  and  Beaumont 
(VIII-S.Bd-Riv-26-B  &  A),  about  seven 
and  one-tenth  (7.1)  miles  in  length,  to 
paved  with   Portland  cement  concrete. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  of- 
fice and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office   of  the  Division   Engineer  of  the 


OU.\NTITY  SURVEYOR 

Valuation    Engineer 
AFIXHUR    F'RIDDLE 

ens    Mission    street,    at   Third    St. 
San    Francisco,    Calif. 

Telephone   Douglas  8-4-9-3 
General  Listing  Bureau 

Architect's  Preliminary  Estimates 


NOTICE   TO    CONTR.^^CTORS 


(Spur    Track — Fort    Mason) 

OFFICE  CONSTRUCTING  QUARTER- 
11  ASTER,  Fort  Mason,  Calif.  Sealed 
proposals  will  be  received  here  until 
11  A  M.,  Oct.  9,  1924,  for  constructing 
spur  track  at  Fort  Mason,  Calif.  In- 
formation upon  application. 

NOTICE   TO    CONTRACTORS 
Kern   County  Juvenile  Detention  Home 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Clerk  ot 
the  Board  of  Supervisors,  County  of 
Kern,  State  of  California,  up  to  10  A. 
m!  o^  October  »7th.  1934,  for  furnishing 
all  materials  and  labor  necessary  for 
the  erection  and  completion  of  a  two- 
story  brick  Kern  County  .Juvenile 
Home,  to  be  erected  on  the  site  of  the 
Se??i  General  Hospital,  East  Bakers- 
field,  California.  Said  building  to  be 
erected  in  accordance  with  plans  and 
specifications  on  file  with  the  Clerk  of 
said  Board  and  open  for  the  inspection 
of  bidders.  Copies  of  said  plans  and 
specifications  may  be  had  upon  deposit 
of  Ten  Dollars  ($10.00)  at  the  office  of 
Charles  H.  Biggar,  Architect,  405  Bank 
of  Italy  Building,  Bakersfield,  Cali- 
fornia, and  the  work  will  be  done  un- 
der his  supervision.  Deposit  will  be  re- 
turned upon  receipt  of  plans  and  speci- 
fications  in   good     condition     at     time 

^^Bids^will  be  received  for  the  work 
as  a  whole  or  segregated  as  noted  on 
the  bid  form  furnished  with  the  speci- 
fications. .    ,  ,,     „   „„_», 

Bid  must  be  accompanied  by  a  casn- 
ier's  or  certified  check  m,  the  amount 
of  at  least  ten  per  cent  aO%>  "^'^e 
amount  bid,  such  check  to  be  made 
payable  to  the  Clerk  of  the  Board  ot 
Supervisors,  County  of  p™;.  a"^, -^"V 
mitted  as  a  guarantee  that  the  bidder 
if  successful,  will  enter  into  a  contract 
satisfactory  to  said  Board  of  Supervis- 
ors and  in  addition  thereto  will  furnish 
good   and   sufficient   bonds    therefor. 

The  Board  reserves  the  right  to  re- 
iect  any  or  all  bids  not  deemed  advan- 
tageous to  the  said  County  of  Kern, 
and  to  waive  any  informality  in  any 
hid   received.  ,   „ 

By   order   of   the   Board   of   Supervis- 


20 

ors,  County  of  Kern  State  of  Califor- 
nia, made  September  29,^92^4^^^^^ 

County    Clerk   and    ex-o££lcio    Clerk    of 

the  Board. 
Dated;  October  1.  1924. 

NOTICE   TO   BIDDKRS 

(HillsborouBh     School     District) 

Bids  are  requested  for  furnishing  the 
following  material  and  supp  les  to 
Hillsborough  School  District.  San  Ma- 
ieo  County,  California; 

Item  1— One  State  Universal  Saw, 
ulting  top  23"x28"  with  complete 
equipment   including   motor. 

Item    2— One   Porter   Jointer,    6     size, 

"■"iJem" 3-10°  Double  Benches,  top  52"x 
.«"  Tool  rack  in  center,  fitted  with 
roller  nut  rapid-acting  vise  „„„.. 

Item  4 — ^  stoves  (installed),  apart- 
ment   house    type,    3-burner    top,    oven 

*"nOt'e— Motors  to  be  60  cycle,  single 

nhasp    110  V.  A.C.  current. 

'^  Bfds  may  be  made  separately  for  one 

"'ATpriceT?:  o.  b.  the  Hillsborough 
•school    Hillsborough,   Cal. 

B°ds  are  to  be  addressed  to  Thornas 
H.  Breeze,  Clerk  of  the  Board  of  Trus- 
tees of  Hillsborough  School  District, 
433  California  street  San  Francisco 
Cal  and  will  be  opened  on  the  18th  day 
n(  October,  1934,  at  10  A.  M. 

The  right  to  reject  any  and  all  bias 
Is  reserved. 

^  THB^BROAD    OF    TKUSTEES    OF 
HILLSBOROUGH   SCHOOI.  Dl!>T. 

NOTICE  TO    CONTRACTORS 

(Vault — OoiintT    of   Alameda 

Office  of  the  Clerk  of  the  Board  of 
Supervisors,     Alameda     County,     Cali- 

'°SeSed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County  at  bis  office  until 
Monday.  October  20th,  1024,  at  10 
o'clock  A.  M.  (the  day  when  said  bids 
will  be  opened  and  the  contract  award- 
er) for  the  erection  and  completion 
of  a  vault  for  the  Treasurer  s  Office 
in  the  Hall  of  Records,  Oakland,  Ala- 
meda County,  California.  Said  work 
being   divided  into   two  departments. 

Plans  and  specifications  for  said 
work  are  on  file  in  the  office  of  the 
County  Clerk  in  the  Hall  of  Records 
Building  in  the  City  of  Oakland,  where 
copies  may  be  obtained  by  depositing 
the  sum  of  Ten  (10)  Dollars  with  the 
County  Clerk.  ,      „   .    -         ., 

Department  No.  L  Reinforced  con- 
crete vault  construction,  etc.  Con- 
tractors will  be  restricted  as  to  the 
length  of  time  these  plans  may  be  re- 
tained to  fifteen  (15)  days. 

Department     No.     2.     Linings,     doors. 
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gates,  etc.  Plans  and  specifications  for 
Department  No.  2  must  be  returned  on 
or  before  October  20th,  1924,  the  day 
when  said  bids  will  be  opened. 

Contractors  failing  to  return  said 
plans  and  specifications  within  the 
time  specified  will  forfeit  their  de- 
posit to  the  County  of  Alameda. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  per  cent  of  f"^ 
amount  of  the  bid  or  proposal,  certified 
to  by  some  responsible  bank  and  made 
payable  to  Geo.  B.  Gross,  County  Clerk 
and  Ex-Officio  Clerk  of  the  Board  of 
Supervisors,  to  be  forfeited  to  the 
County  of  Alameda  as  agreed  and 
liquidated  damages  should  the  party 
or  parties  to  whom  the  contract  shall 
be  awarded  fail  to  enter  into  the  con- 
tract after  the  award  or  to  give  the 
bond  required  by  the  Board  for  the 
faithful  performance  of  the  contract. 
GEO.  E.  GROSS, 
.  Clerk   of   the   Board   of   Supervisors   of 

the  County  of  Alameda. 

Dated  September   22nd,   1924. 
« — 

NOTICE   TO    CONTRACTORS 

(Memorial   Hall,  Antioch,   Calif.) 

Office  of  the  Clerk  ol  the  Board  of 
Supervisors  of  Contra  Costa  County, 
'  State   of   California. 


:1PSAWING  CUT-OFF  MACHINE 


FAST                                    SAFE       | 

?-..SiTfII — ^^ 

=?>     , 

1 

p^^^ 

W^ 

.1 

U) 

p 

■n 

o 

m 

n 

1  R 

D. 

(jyr 

0 

',lj= 

/  ON 

• 

— ~ 

'— =^"     THE 

CONVENIENT            SQUARE 

JOHNSON  SAFETY  SAW  WORKS 


SAN  FRANCISCO.   ©\LIFORNlA 

20  STILLMAN  ST. 

1924 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
flerk  of  the  Board  of  Supervisors  of 
t.'ontra  Costa  County,  Stale  of.  Cali- 
fornia at  his  office  until  11  o'clock  A. 
>I.  on  Monday,  October  20th,  1»24,  for 
the  furnishing  of  all  labor  and  ma- 
terial and  for  the  erection  and  con- 
struction of  a  Memorial  Building  to 
bf  built  in  the  Town  of  Antioch, 
( .lunty  of  Contra  Costa.  State  of  Cali- 
fornia, in  accordance  with  plans  and 
sptcifications  prepared  by  and  under- 
the  supervision  of  Davis-Heller- 
Pcarce  Co..  Architects,  and  Engineers, 
Stockton.    California. 

Bids  shall  be  marked  "Bids  for  Con- 
struction of  Antioch  Memorial  Hall. 

Bids  shall  be  presented  In  accord- 
ance with  general  conditions  in  sai'l 
sp'cifications. 

I'lans  and  specifications  for  th^ 
\v..rk  are  on  file  in  the  office  of  the 
c.unty  Clerk  of  Contra  Costa  County. 
Slate  of  California,  at  Martinez.  Cal  . 
and  in  the  office  of  the  Architects. 
Davis-Heller-Pearce  Co.,  Architects 
and  Engineers.  Stockton,  California. 
to  which   bidders  are   hereby  referred. 

NOTICE  IS  HEREBY  GIVEN  that 
all  things  being  equal,  preference  will 
be  given  first  to  bidders  using  malei- 
ials  manufactured  or  produced  in  the 
County  of  Contra  Costa,  and  seconrt 
that  preference  will  be  given  to  local 
bidders   where    bids   are   equal. 

Vll  bids  must  be  accompanid  by  a 
r.riified  check  on  some  solvent  bank 
i.r  a  cash  deposit  in  a  sum  equal  to 
ten  per  cent  of  amount  bid  on  wholi- 
(i.utracl.  conditioned  that  if  tbe  con- 
tract is  awarded  to  party  submitting 
ihi-  accepted  bid.  he  will  enter  into  a 
(  onlract  or  contracts  and  furnish  sucli 
honds  as  may  be  required  by  sai^l 
llotird.  within  five  days  after  the  notice 
ot  award,  or  failing  to  do  to.  the 
amount  of  such  cash  deposit  or  certi- 
fied check  to  be  forfeited  as  liquidated 
damages  for  such  failure. 

All  checks  to  be  made  payable  tn 
the  order  of  the  Clerk  of  the  Board  of 
Supervisors  of  Contra  Costa  County, 
State  of  California. 

The  Board  of  Supervisors  reserves 
llio  right  to  reject  any  and  all  bids  and 
to  waive  informality  in  any  bid  re- 
ceived. 

I'lans  and  specifications  for  this 
work  may  be  obtained  from  the  Archi- 
l.et  or  County  Clerk,  upon  depositing 
ttiL-  sum  of  Twenty  dollars  lu  insure 
return  of  said  plans  and  specifications, 
the  same  to  be  returned  to  said  bidder 
on  return  of  said  plans  and  specifica- 
tions in  good  order  within  seven  days 
afeer  receipt  of  same. 

Bv  order  of  the  Board  of  Supervisors 
(Tontra  Costa  County,  State  of  Cali- 


forni 


Martinez,      Cal..      September 


.T.  H.  WELLS. 
the    Board    of    Supervisors. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall   Today 


.192.. 


TO  BUILDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  San  Francisco,  Calif. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I   enclose  check  for  $5.00    (Remittance   mast  accompany   order) 


Name   

Street  and  No. 
City   -. 


.  State 


Saturday,   October   11,    1924 
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BRIDGET 


SEATTLE.  Wash.— Until  Oct.  2",  11 
a.  m.,  bids  will  be  rcc.  by  General  Pur- 
chasing Agent,  Alaskan  Railroad,  422 
Bell  Street  Terminal,  Seattle,  to  lur. 
one  plate  girder  span  and  two  steel 
thru  truss  spans  for  bridge  on  the 
Maskan  Railroad,  the  former  to  be  80- 
ft  center  to  center  of  end  bearings  and 
the  hitter  200-ft.  and  %-in.  center  to 
center  of  end  bearings.  Total  weight 
of  steel  required  for  girder  span  Is 
about  79  tons  and  for  each  of  the  truss 
spans  about  237  tons.  Further  Informa- 
tion obtainable  from  the  above  office 
or  the  offices  of  the  Alaskan  Railroad, 
.ill)  Customhouse.   San  Francisco. 


LOS  ANGELES.  Cal.  —  City  Engr. 
.Tohn  Griffin  instructed  by  the  council 
to  proceed  with  plans  for  viaduct  at 
crossing  at  Dominguez  Creek  and  Ana- 
helm  Blvd.  in  Wilmington  Dist. ;  est., 
$500,000.  The  cost  will  be  shared  by  the 
lailroads  and  the  harbor  belt  line  rail- 
wav,  the  cities  of  Los  Angeles,  Long 
Roach,  the  county  and  adjacent  assess- 
ment  district. 


SANTA  ANA,  Cal.— Until  11  a.  m., 
Oct.  21,  bids  will  be  rec.  by  supervisors 
to  const,  creosoted  pile  and  structural 
steel  bridge  with  timber  deck  580  ft.  in 
length,  comnosed  of  23  19-ft.  timber 
siians  and  one  70-ft.  moveable  plate 
girder  span,  together  with  creosoted 
sheet  pile  bulkheads  106  ft.  in  length 
:it  each  end  of  the  bridge.  This  bridge 
is  to  be  constructed  across  the  upper 
arm  of  Newport  Bay  on  the  line  of  the 
state  highway.  Plans  obtainable  from 
.7.  L.  McBride,  county  highway  commis- 
sioner, on  deposit  of  $15.  J.  M.  Backs, 
clerk. 


NEWPORT  BEACH.  Cal.— City  Engr. 

.\ul  E.  Kressly,  H.  W.  Hellman  Bldg., 
I. OS  Angeles,  preparing  plans  for 
Ai.oden   bridge   across   Santa   Ana    river 

t  north  city  limits,  connecting  city  s 
>ireets  with  new  coast  boulevard  now 
iinder  construction. 


Cal. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
County  Surveyor  E.  A.  Peugh  prepar- 
ing plans  for  bridge  over  Mark  West 
Creek  near  Fulton  replacing  structure 
which  recently  colapsed.  Est.  cost  JIO.- 
000. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Proctor  &  Cleghurn.  Santa  Rosa,  at 
$56,584  submits  low  bid  to  supervisors 
to  const,  rein.  cone,  deck  girder  bridge 
over  Kern  river  on  P.akerKruld-Uose- 
dale  road,  consisting  of  13  spans.  22  ft. 
roadwav,  4-ft.  walks,  involv.  1468  cu. 
yds.  "A",  .1233  cu.  yds.  "B,"  and  210  cu. 
yds  "C"  excavation;  10.680  lin.  ft. 
timber  piles  in  place;  1068  timber  piles 
cut-offs;  744.12  cu.  yds.  "A"  and  1399.34 
cu.  yds.  "B"  concrete;  166,893  lbs.  re- 
inforcing steel;  4900  lbs.  bronze  ex- 
pansion plates;  1  complete  lighting 
!.ystem.  Other  bids,  three  lowest  taken 
under  advisement,  were;  \V.  M.  Led- 
l)etter  Co..  Los  Angeles.  $72,410;  Currie 
>v:  Dulgar,  Rakersfield,  $70,293;  F.  W. 
.\ighbert,  Bal-ersfleld.  $76,898;  Tibbets 
I'crcival  &  Cress,  Sacramento,  $69,304; 
i'pterson  &  Eissler,  Bakersfield,  |61,- 
109;  J.  F.  Shepard.son.  Bakersfield,  $59,- 
948. 


SAN  JOSE,  Santa  Clara  Co.. 
Lntil  Oct.  27,  11  a.  m.,  bids  will  bo 
lec.  by  Henry  A.  Pfister,  county  cierk, 
•:■:  con.st.  rein.  cone,  bridge  on  Croy 
I'.ad  over  Crov  Creek  in  Supervisor 
I'ist.  No.  1.  Plans  on  file  in  office  of 
lerk.  Robt.  Chandler,  county  surveyor, 

SAN    JOSE,    Santa    Clara    Co.,    Cal.— 
County    Surveyor    Robt.    Chandler    in- 
structed   to    prepare    plans    for    bridge 
ver    Finnemore    ditch    and    bridge    on 
•arey  road  in  Supervisor  Dist.  No.  5. 

MADERA,  Madera  Co.,  Cal.— County 
supervisors  will  provide  $10,000  of 
necessary  $17,000  to  finance  construc- 
tion of  concrete  bridge  over  Chowchilla 
river  on  state  highway.  Bids  will  be 
asked  and  construction  carried  on  un- 
der supervision  of  State  Highway  Cora- 
mission. 


SAN  DIEGO  COUNTY,  Cal.— K.  H. 
Peterson,  Spreckeis  Bldg..  San  Diego, 
at  $8,266  (engineer's  estimate  $8,597) 
awarded  cont.  by  State  Highway  Com- 
mission to  const,  bridge  30  ti,  wide 
over  Sycamore  creek  in  San  Diego 
county,  about  6  mi.  north  of  Oceanside, 
consisting  of  one  24-tt.  rein.  cone,  arch 
span  involv.  290  cu.  yds.  Class  A  cem. 
cone.  125  hundredweight  rein,  steel, 
300  cu.  yds.  excavation  tor  structure, 
480  cu.  yds.  roadway  embankment,  124 
cu.    yds.   backfill. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


OAKLAND,  Cal. — City  council  adopts 
resolution  authorizing  employment  of 
four  engineers  to  make  survey  for 
Oakland  Harbor  development  project. 
Engineers  selected  are:  G.  R.  Hogardt; 
Prof.  Chas.  B.  Marx,  professor  of  en- 
gineering at  Leland  Stanford  Univer- 
sity; Amos  Fries.  U.  S.  Government  en- 
gineer and  C.  T.  Leeds,  Los  Angeles 
engineer. 

GRIMES,  Colusa  Co.,  Cal.  —  Ajax 
Dredging  Co..  1st  St.,  San  Francisco, 
at  $.15  cu.  yd.  awarded  cont.  by  Re- 
clamation District  108  and  Sacramento 
West  Side  Levee  District  for  removal 
of  160,000  cu.  yds.  earth  work  in  dis- 
trict. 


BAKERSFIELD,  Kern  Co.,  C  al.— 
\ate  Lovelace.  Visalia,  at  $31,001  sub- 
loils  low  liid  to  supervisors  to  const, 
rein.  cone,  deck  girder  bridge.  5-spans, 
■  ach  30  ft.,  22-ft.  roadway,  involving 
1100  cu.  yds.  A  and  140  cu.  ds.  B  ex- 
'•avation;  4920  lin.  ft.  timber  piles  in 
place;  492  lin.  ft.  timber  pile  cutoffs; 
305  cu.  yds.  A  and  590  cu:  yds.  B  cone, 
masonry;  61,206  lbs.  rein,  steel;  1050 
lbs.  ijronze  expansion  plates;  remove 
present  bridge.  Other  bids,  three  lowest 
laken  under  advisement,  were:  C.  C. 
'lildersleeve.  Bakersfield,  $32,947;  Sor- 
ensen  &  DaMant,  Sanger,  $31,810;  F.  W. 
Nighbert,  Bakersfield,  $35,167;  Tibbets 
Percival  &  Cress,  Sacramento,  $34,828; 
AV.  M.  Ledbetter  Co.,  Los  Angeles,  $33,- 
797. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

565  HOWARD  STREET 
San   Francisco,  Calif. 

Douglas  6320 


COLUSA.  Colusa  Co.,  Cal.— Bids  will 
I.e  asked  at  once  by  trustees  of  Sacra- 
mento West  Side  Levee  District  and 
Reclamation  Dltsrlct  No.  108  to  raise 
levees  on  the  Sacramento  river  below 
Grimes. 


MODESTO,  Stanislaus  Co.,  Cal. — Di- 
rectors of  Modesto  Irrigation  District 
will  ask  bids  shortly  to  deepen  main 
canal  for  distance  of  600  ft.  above  the 
Gasburg  flume.  Est.  cost  $15,000. 

LOS  ANGELES,  Cal.  —  Atkinson- 
Spicer  Co.,  Chapman  Bldg.,  submits  low 
at  $7750  to  bd.  pub.  wks.  for  excavat- 
ing open  channel  in  Cologne  St.,  bet. 
Carmona  and  Clyde  Aves. 


LIGHTING  SYSTEMS 


LOS  ANGELES,  Cal. — Electric  Light- 
ing Supply  Co.,  214  W  3rd  St.  awarded 
cont.  by  Bd.  Pub.  Wks.  at  $37,210  to 
install  ornam.  light,  sys.  in  Adams  St., 
bet.  Vermont  and  Western  Aves. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
Oct.  27,  bids  will  be  rec.  by  supervisors 
to  const,  ornam.  light,  sys.  in  West 
Hollywood  Light.  Dist. 

Bids,  same  date,  to  const,  ornam. 
light  sys.  in  the  Graham  Lighting  Dist. 
Plans  on  file  at  office  of  board.  Cert, 
check  or  bond  10%. 


SANTA  BARBARA,  Cal.— A.  C.  Rice, 
1963  Santee  St.,  Los  Angeles,  awarded 
cont.  bv  council  at  $16,648  for  ornam. 
light  sys.  in  Carrillo  St.,  bet.  De  La 
Vina  and  Canal  Sts.;  cast  iron  and  steel 
posts. 

LOS  ANGELES,  Cal.  —  Finley-Hunt 
Co.,  572  Court  St.,  San  Bernardino,  at 
$67,985  submits  low  bid  to  Bd.  Pub. 
Wks.  for  ornam.  light,  sys.  in  Jeffer- 
son St.,  bet.  Vermont  and  10th  Aves. 
Other  bids  were:  C.  W.  Sparks,  $71,740; 
H  H.  AValker,  $72,961;  Jas.  C.  Perry, 
$73,700;  Osborn  Elec.  Co.,  $73,840;  New- 
berv  Elec.  Corp..  $75,135;  Wilshire  Elec 
Co."  $75,789;  J.  C.  Rendler,  Inc.,  $77,700; 
R.   A.  Wattson,   $79,138. 

Finley-Hunt  Co.,  low  at  $58,945  for 
ornam.  light,  sys.  in  San  Pedro  St., 
bet.  61st  St.  and  Manchester  Ave.  Other 
bids  were:  J.  C.  Rendler,  inc..  $60,666; 
Newbery  Elec.  Corp.,  $61,608;  Jas.  C. 
■  ■'"  H.  H.  Walker,  $62,796: 
63,218;  Wilshire  Elec.  Co 
Wattson,  $68,740;  Os- 
ijorn    Elec.    Co.,    $70,975. 


Perry,    $61,910; 
C.  W.  Sparks,  S 


MACHINERY  &  EQUIPMENT 


HILLSBOROUGH,  San  Mateo  Co.,  Cal 
—Until  Oct.  IS.  10  a.  m.,  bids  will  be 
rec.  by  T.  H.  Breeze,  clerk,  Hillsbor- 
ough School  District,  433  California  St., 
San  Francisco,  to  fur.  (a)  one  State 
Universal  Saw,  tilting  top,  23x28-in., 
with  complete  equipment  including 
motor;  (b)  one  Porter  Jointer,  6-in. 
size,  built-in  motor;  (c)  double  bench- 
es, top  52x36-in.,  tool  rack  in  center, 
fitted  with  roller  nut  rapid-acting  vise 
(d)  7  stoves  (installed),  apartment 
house  type,  3-burner  top,  oven  and 
broiler.  (Motors  to  be  60-cycle,  single 
phase,  110  VAC  current.  Further  infor- 
mation obtainable  from  clerk.  See  call 
for  bids  under  official  proposal  sec- 
tion In  this  Issue, 

SAN  JOSE,  Santa  Clara  Co..  Cal. — 
Until  Oct.  27,  11  a.  m.,  bids  will  be  rec. 
by  Henry  A.  Ptister,  county  clerk,  to 
fur.  one  or  more  Fordson  tractors 
equipped  with  Hadfleld-Penfield 
tracklayer  rigid  rail. 

Separate  bids,  same  date,  to  fur.  one 
or  more  Cletracs.  Further  informa- 
tion obtainable  from  clerk.  Robt  Chan- 
dler,   county    surveyor. 
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COMPTON,      Cal.— Councilmen      Mauck 
and  Dyer  appointed  to  investigate  cohu 
uf     buying    concrete    mixer    rnr     mi' 
and  water  departments. 

SAN  JOSE,  Santa  Clara  Co  .  t^al  — 
Until  Oct.  27,  11  a.  m.,  t"'"*  ^lU  be  rec 
by  Henry  A.  Pflster,  county  clerk,  to 
fur  and  install  laundry  equipment  at 
county  hospital,  as  follows:  metal 
washing  machine,  motor  driven  size 
42x84;  drying  tumbler,  motor  driven, 
42x60-  30-in.  extractor,  motor  driven, 
tour-roll,  100-in.  flat  iron  worker,  mo- 
tor driven;  automatically  operated 
press,  50-in.,  motor  driven;  automatic- 
ally operated  press.  36-in.  Specifica- 
tions and  further  information  obtain- 
able  from   clerk. 


LOS  ANGELES,  Cal.  —  Luitweiler 
Pumping  Engr.  Co.,  715  N  Main  St..  sub- 
mitted low  bid  to  supervisors  for  h<;ri- 
zontal  tube  boilers,  at  the  following 
p^fces:  (1)  $28,400,  (2)  $21,600,  (3;  $14,- 
492,    (4)    $7412.  ^  , 

L  A  Boiler  Wks.,  119  Redondo,  sub- 
mitted low  bid  on  bent  tube  boilers,  at 
a)  $37:62!  (2)  $28,452,  (3)  $19,227.  On 
item  4,  Southwestern  Engr.  Co.  was 
low  at  $9775. 

LOS  ANGELES.  Cal.  —  Baker  Iron 
Works  submitted  low  bid  at  $b4Sl  to 
bd.  pub.  wks.  for  5-ton  elec.  traveling 
crane  at  city  garbage  loading  station, 
25th  and  Harriet  Sts.  Llewellyn  Iron 
Works  bid  $8000. 
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SAN  FRANCISCO— Robt.  W.  Jamison 
at  $6436.70  submits  low  bid  to  Bd.  Pub. 
Wks.  to  furnish  electrical  conductors 
for  Ocean  View  extension  of  Municipal 
Railway.  Butte  Elec.  &  Mfg-  Co.,  only 
other  bidder  at  $7583.45. 


FIRE  ALARM  SYSTEMS 


GLEXDALE,  Cal.— City  fails  to  vote 
bonds  of  $63,500  to  finance  installation 
of  fire  alarm  system  and  $36,500  to  fi- 
nance police  alarm  system. 

LONG  BEACH,  Cal.— Fire  Chief  G.C. 
Craw  requests  council  to  include  $700,- 
000  appropriation  in  municipal  bond 
program  for  new  alarm  sys.  epgine 
house  at  5th  St.  and  Alamitos  Ava.  and 
Btations  and  equip,  for  newly  annexed 
sections  of  the  city. 

LIVERMORB,  Calif.— See  "Govern- 
ment Work  &  Supplies,"  this  issue. 
Prospective  bidders  for  fire  alarm  sys- 
tem. 
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SAN  BERNARDINO.  Cal.  —  Geo.  M. 
r.oley  Co.,  San  Bernardino,  awarded 
cont.  for  1900  ft.  8-ln.  lap  welded  steel 
water  pipe  and  4000  ft.  6-in.  at  $62.30 
for  6-in.  and  $96.48  for  8-ln.,  f.  o.  b. 
San  Pedro.  Other  bids:  Crane  Co.,  Los 
Angeles,  $62.30  6-in.  and  $96.48  8-in.; 
Shinn-Holtz-Lyon  Co.,  Los  Angeles,  6- 
in,  $67,  and  8-in.  $103.  Wm.  Starke, 
water   supt. 


PIPE  LINES,  WELLS,  ETC. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
Oct.  20,  bids  will  be  rec.  by  supervis- 
ors for  alarm  system  to  connect  with 
alarm  boxes  at  Ave.  29,  locations  with 
the  sys.  of  the  fire  house  at  5455  Whit- 
tier  Blvd.  Spec,  from  County  Fire  War- 
den. 


FIRE  EQUIPMENT 


RAILROADS 


MERCED,  Merced  Co.,  Cal.— Bids  rec. 
by  Merced  Irrig.  Dist.  for  materials  tor 
relocation  of  Yosemite  Valley  Ry.,  in- 
volving Schedule  A,  70  lb.  rails,  angle 
bars,  track  spikes,  tie  plates,  track 
bolts,  "Hipower"  nut  locks,  frogs; 
Schedule  B,  lump  sum;  Schedule  C,  K.K. 
ties,  trestle  timbers,  were: 

Schedule  A:  United  Comml.  Co.  — 
$46.50  foreign,  $61.25  American  rails, 
90c  foreign  bars,  $1.50  American  bars, 
3.63c  spikes,  25.65c  plates,  4.835c  bolts. 
38.2c  locks,  $93.35  frogs,  total  $14*.- 
366.96  foreign  rails,  etc.;  $180,5.d0.21 
American   rails,  etc. 

Edward  L.  Soule— $46.15  rails,  $1.40 
bars,  4.05c  spikes,  27.25c  plates,  5.75c 
bolts,  39.75c  locks,  $284.60  frogs;  total, 
$151,234.15.  (Must  be  accepted  by  Oc- 
tol)6r  4  ) 

Rolph.  Mills  &  Co.— $47.23  rails,  $1375 
bars,  4.25c  spikes,  27.625c  plates,  6.06c 
bolts,  42.5c  locks,  $301  frogs;  total. 
$154,558.75.  .,      ,,  „„  ^      . 

G  W  McNear — $48.90  rails,  $1.30  bars 
4.375c  spikes,  25.75c  plates,  5.5c  bolts, 
39c  locks,  $255  frogs;  total,  $155,360.50. 
U.  S.  Steel  Products  Co. — $58.49  raus, 
$1.50  bars.  3.79c  spikes,  26.37c  plates, 
4.79c  bolts,  41c  locks,  $119  frogs;  total 
$175,332.19. 

Colorado  Fuel  &  Iron  Co. — No.  1  rails 
$65.50  and  No.  2  rails,  $63.25,  $1.48  bar*, 
3  85c  spikes,  25.65c  plates.  4.89c  bolts, 
37.64c   locks,   $251.85   frogs;   total,   $190,- 

Bethlehem  Steel  Co.  (bid  incomplete) 
—$57.20  rails,  44o  bars,  3.975c  spikes, 
$188   frogs. 

Schedule  B — United  Comml.  Co.  — 
$20,004.90;  no  other  bids. 

Schedule  C — United  Comml  Co.  $31.75 
per  M,  R.R.  ties,  $34.50  timbers;  total 
$60,398.75.  ^    ,  „„ 

Reynier  Lbr.  Co.— $35.65  ties,  $34.60 
timbers;  total,  $66,900.25. 

Cross  Lbr.  Co. — $35.75  ties.  $36  and 
$33  (56  M  and  144  M  respectively), 
timbers;  total,  $67,006.75. 

Merced  Lbr.  Co. — $36.50  ties,  $34.40 
$33.25  and  $36.40  (122  M,  22  M  and  56  M 
respectively),  timbers;  total,   $68,468.20. 

Calif.-Oregon   Lbr.   Co. — $69,311   total. 

Niedermeyer-Martin  lbr.  Co.  —  $39 
ties.   $35   timbers;   total  $72,715. 

Charles  Nelson  Co.— $39.65  ties,  $34.25 
timbers;   total,    $73,660.25. 

McClymont  Lbr.  Co. — $39.90  ties, 
$34.48  timbers;  total.  $74,127.50. 

H  A.  Browning  Lbr.  Co. — $39.75  ties, 
$37  timbers;   total.   $74,378.75. 

Hammond  Lbr.  Co.— $39.70  ties,  $38.50 
timbers;  total,  $74,594.50. 

Weber  &  Masson  —  $40.78  ties,  $35 
timbers;    total,    $75,714.30. 

Albion  Lbr.  Co. — $44.45  ties  only;  to- 
tal,  $74,898.25. 


LODI,  San  Joaquin  Co.,  Cal.  — ^^''^ 
trustees  authorize  purchase  of  1000-ft. 
2 'A -in.   and  600   ft.   lV4-in.  fire  hose. 


MISCELLANEOUS    SUPPLIES 


GLENDALE.  Cal.— The  $60,000  bond 
issue  for  additional  fire  equip,  and  sta- 
tions carried;  garbage  disposal  plant 
issue  carried. 


RESERVOIRS  AND  DAMS 


ASHLAND.  Ore. — City  council  orders 
survey  for  dam  in  Ashland  Creek  wa- 
tershed for  municipal  water  system. 
Bonds  will  be  voted  to  finance  con- 
struction. 


MERCED,  Merced  Co.,  Cal. — Until 
Oft.  23,  10  A.  M.,  bids  will  be  rec.  by 
H.  P.  Sargent,  Sect'y.,  Merced  Irrigation 
District,  to  fur.  and  lay  concrete  pipe 
as  follows:  7.000  ft.  36-in.;  2,130  ft. 
33-in.;  1,800  ft.  30-in.;  3.400  ft.  27-in.; 
5.280  ft.  24-in.;  2,400  ft,  20-in,;  1,300  ft. 
I'fi-in..  Also  for  50  yds.  reinforced 
concrete  in  gate  boxes;  200  ft.  cone, 
pipe  stand  pipe.  Specifications  obtain- 
aljle  from  Kec't.  of  district.  Barcroft 
UklK.,  Merced,  on  deposit  of  $5,  re- 
turnable. .See  call  for  bi<l»  under  of- 
Holal   proiioxal   Herlioii   in  <hi»  Imme. 

SALINAS,  Monterey  Co.,  Oal. — The 
Central  Counties  Gas  Co.  votes  to  In- 
i-r.-ase  indel)iileness  $100. uOn  to  provide 
tor  imps,  to  plant  and  main  extensions. 

MONROVIA,  Cal.— Until  7:30  P.  M., 
Oct.  20,  bids  will  be  rec.  by  city  trus- 
tees to  fur  5000  ft.  6-in.,  2000  ft.  8-in. 
and  4000  ft.  10-in.  pipe.  Spec,  on  file 
with  city  engineer.  Cert.  chk.  or  bond. 
lO't.     Lewis   P.   Black.   Clerk. 

WOODLAND,  Yolo  Co..  Cal.— Bids 
will  be  asked  at  once  by  city  trustees 
1.)  drill  well  for  mnuicipal  water  sys- 
lem  at  rear  of  high  school  site  in  2nd 
St.      Est.   cost.    $1000. 


SEWAGE  DISPOSAL  PLANTS 


WOODLAND,  Yolo  Co.,  Cal.  —  City 
Engineer  Asa  Proctor  making  report 
on  improvements  proposed  to  relieve 
congestion   in   city  sewage   system. 


MISCELLANEOUS 
CONSTRUCTION 


SAN  DIEGO,  Cal.— Election  will  be 
held  Nov.  12  to  vote  $4,500,000  bond 
issue  for  gravity  type  dam  at  El 
Capitan,  in  accordance  with  the  plan 
proposed   by  City   Mgr.  F.  A.   Rhodes. 

LOS  ANGELES.  Cal.— Bent  Bros..  418 
Pecan  St..  awarded  cont.  by  supervisors 
at  $796,068  to  const.  Pacoima  Canyon 
dam  about  4  mi.  from  San  Fernando; 
will  be  600  ft.  long  on  top  and  375  ft. 
high,  with  a  top  width  of  8  ft. 

LOS  ANGELES,  Cal.  —  Ross  Constr. 
Co  ,  Oschner  Bldg.,  Sacramento  (Los 
Angeles  address.  Van  Nuys  hotel), 
awarded  cont.  by  supervisors  at  $428,- 
970  to  const,  arch.  cone,  dam  and  ap- 
purtenant structures,  tunnels,  etc.,  m 
Santa  Anita  Canyon,  about  3  mi.  n  of 
Arcadia. 


BERKELEY.  Alameda  Co.,  Cal. — 
Ftecommendation  of  Chamber  of  Com- 
merce Traffic  Committee  to  City  Coun- 
cil seeking  construction  of  subway 
for  Shattuck  Ave.  trains  has  been  re- 
ferred to  State  Railroad  Commission 
and  Frank  B.  Rae.  consulting  engineer 
tor  city  of  Berkeley. 

GLENDALE,  Calif.— City  votes  bonds 
of  $50,000  to  finance  construction  of 
garbage  disposal  nlant. 

R4CRAMENTO.  Cal. — Until  Oct.  20. 
liids  will  be  rec.  by  Harry  W.  Hall, 
County  Clerk,  to  furnish  1.000  barrels 
Portland  Cement;  600  cu.  yds.  crushed 
rock  and  400,000  ft.  of  lumber  to  be 
used  in  construction  of  Painter.sville 
bridge  which  is  being  erected  by  the 
countv  under  the  supervision  of  Chas. 
Deterding   Jr..    county    engineer. 


Auto    Supplies 

—at  Cut  Rate 


EVERYTHING    FOR    YOUR    MACHINE 


Zimmerlin  Bros.  Co. 

Established   1907 

3190  MISSION  ST.  24  VAN  NESS  AVENUE 

Junction   Valencia  Phone   Market  8926  Near  Market 


Sniurday,   Ortober   U.    I'.'21 
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MIS  ANOEI.ES.  fal. — County  Super- 
visors will  i"ill  for  15.000.00(1  l><.ild  Issut^ 
for  illmlniitiiiti  of  dnnKoroiiH  Kraclc 
irosKlnKH  on  county.  .\iTor<liiiK  to  the 
UMUnl  apiiortloniiuiit  of  ihi-  ookI  be- 
tween tlu-  rnllroHds.  the-  interurban 
linfs,  nnd  the  counties  or  niunlcliiall- 
tles,  this  amount  will  provide  for  per- 
haps  »2il, 1(00.000    In    Improvinoiils. 

I.,0.s  A.\'<;iOL.KS,  Cal.  —  An  .le.iion  will 
lie  h.-ld  No.  4  to  v<.le  on  a  J. -.000,000 
l.ond  Issue  for  street  openinu-s.  pave- 
ment, briilccs.  widening  ;iiul  other 
i-m.nts. 


ipr 


HEKMOSA  BEACH,  Cal.  —  Election 
will  be  held  Nov.  4  to  vote  »20,000  bond 
issue  for  a  garbanrc  incinerator  and 
equipment. 

WATER  WORKS 


(JLKNDALE,  Cal.— City  falls  to  vote 
bonds  of  J550.000  to  finance  extensions 
lu  water  system. 

LOS  AXGELES.  Cal.  —  Election  will 
be  held  Oct.  24  in  Girard  disl.  to  vote 
$275,000  bond  issue  to  provide  water 
distributing  sys. 

SA.N"  JOSE.  Santa  Clara  Co.,  Cal. — 
County  supervisors  cancel  contract 
with  Layne  and  Bowler  Corp.  for  deep 
well  turbine  pump  for  county  hospital. 

ST.  HELENS,  Ore. — Floyd  W.  Allen, 
consulting  engineer.  Railway  Bldg., 
I'ortland,  Ore.,  commissioned  to  pre- 
pare plans  for  proposed  water  system 
for  which  bonds  of  $180,000  were  voted 
to  finance.  Construction  includes  reser- 
voir and  pipe  line. 


TRACY,  San  Joaquin  Co.,  Cal.  —  On 
reconsideration  of  bids,  (recently  re- 
jected) directors  of  Banta-Carbona  Ir- 
rigation District,  awards  contracts  to 
Byron-Jackson  Iron  Works,  Oakland, 
to  furnish  pumps  and  motors  (all  mo- 
tors and  electrical  equipment  to  be  G. 
E.  equipment)  at  $80,000  and  to  Tou- 
dall  Co.,  San  Francisco,  for  complete 
installation  of  same  at  $47,782. 


r-EAHL  HAnBOR,  T.  H.— See  "aov- 
irnment  Worli  and  .Supplies,"  this  is- 
sue. Bids  opened  for  circulatlntr  water 
dlHchaiBe  I. 


PLAYGROUNDS   AND   PARKS 

OLENU.XLK,  Cal.-  City  tails  to  vote 
b^nds  of  $122,500  to  finance  purchase 
and  improvements  for  pari:  sites;  also 
$35,000  to  finance  purchase  of  trees,  etc 

SEWERS  &  STREET  WORK 

SOUTH  GATE,  Cal.— Until  7:30  P. 
M.,  Oct.  21,  bids  w-ili  be  rec.  by  city 
trustees  to  improve  S  Vi  of  Southern 
Ave.,  involv.  786  ft.  curb,  3200  sq.  ft. 
walk.  1080  sq.  ft.  o-in.  gut.,  544  sq  .f. 
8-in.  gut.,  12,060  sq.  ft.  3V4-in.  bitum. 
Ijase  witli  1^-in.  Willite  asph.  wetring 
surface,  12,060  sq.  ft.  grading;  1911 
and  1915  acts.  B.  M.  Lynch,  1101  Cen- 
tral  Bldg.,    Los   Angeles,   city   engr. 


LOS  ANGELES.  Cal.— Until  2  P.  M., 
Oct.  14,  bids  will  be  rec.  by  supervisors 
for  imp.  Figueroa  St.  entrance  to 
Coliseum  at  E.xposition  Park,  involv. 
17.268  cu.  yds.  excav.,  14.335  sq  yds. 
shaping  roadway,  14,335  sq  yds.  conor. 
pav.,  7135  ft.  concr.  combination  curb 
and  gutter,  73,696  sq.  ft.  3Vi-in.  concr. 
walk,  123,670  sq  .ft.  4'^-in.  concr.  walk. 
Cash  contr.  No.  237.  Cert.  cl-k.  or  bond, 
10%.  Thi.s  work  previously  advertised 
lor  Oct.  20. 


INGLEWOOD,  Cal.— Geo.  R.  Curtis 
Pav.  Co.,  2440  E.  26th  St.,  Los  Angeles, 
awarded  cont.  by  council  at  $30,195  to 
imp.  Kedonda  Ave.  bet.  Eucalyptus  and 
F'reeman  Aves.  involv.  181,876  sq.  ft. 
gradmg,  24c  ft.;  5725  ft.  curb,  50c  ft.; 
8326  sq.  ft.  5-in  gut.  20c  ft.;  28.863  sq. 
ft.  walk,  16c  ft.;  25.022  sq.  ft.  4-in.  asph. 
cone,  pav.,  15c  ft.;  IISO  sq.  ft.  8-in.  gut. 
30c  ft.;  78,312  sq.  ft.  5-in.  asph.  cone, 
pav.,   16c  ft.;   70  water  services,   $11. 


S,\N  FRANCISCO— City  votes  Ijonds 
of  $10,000,000  to  finance  construction 
of  tunnels  and  aqueducts  to  connect 
reservoirs  and  conduits  with  ))ipe  lines. 
M.    M.    O'Shaughnessy,    City    Engineer. 


LOS  ANGELES,  Cal.— Griffith  Co., 
502  L.  A.  Ry.  Bldg.,  awarded  cont.  at 
539,362  to  pave  Burlington  Ave.,  betw. 
First  and  Sixth  Sts.  with  asph.,  cem. 
cone,   and   Warrenite-bitul.   pav. 

J.  L.  McClain  3452  W  Slauson,  award, 
cont.  at  $27,434  to  pave  Beaudry  Ave. 
bet.  Second  and  Fifth  Sts.  with  cem. 
cone,    remod.    oiled   surface,    curb,    etc. 


Barber  Greene   Model  42  Loader 


'  ir'  Prominent  Users  Are 


I  'iikland    Paving    Co. 

^leGrillivi-ay     Constr. 
Co. 

.Ine  Dowling 

California     Highway 
Commission 

Blumcnkranz  &  Ver- 
non 

Bates  &  Borlanti 
Basalt  Rock  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Distributors 

60-60  FREMONT  ST. 

Sntter  952  San  Francisco 


LOS  ANGELE.S,  Cal.— Until  2  P.  M., 
Oct.  20,  bids  will  be  rec.  by  supervisors 
to  imp.  Locke  Court,  bet.  98th  and 
lOOth  Sts.,  involv.  134  cu.  yds.  excav., 
1571  sq.  ft.  gutter,  1138  sq.  yds.  asph. 
concr.  base,  and  1138  sq.  yds.  Natl,  pav- 
ing.    Co.   Imp.   No.    178. 

OAKLAND,  Cal.— City  council,  E,  K. 
Sturgis,  clerk,  declares  Inten  to  imp. 
Pierson  St.  from  Madera  Ave.,  north- 
easterly, involv.  grading  and  paving; 
const,  curbs,  gutters,  walks,  conduits, 
storm  water  Inlets,  manholes  and  3 
storm  water  drains.  1911  Act.  Protests 
uct.  23.  W.  W.  Harmon,  city  cng. 


WOODL.V.MJ,  Yolo  Co.,  Cal.— A.  Teic- 
hert  &  Son,  Ochsner  Bldg.,  Sacramento, 
at  approx.  $10,000  ($3.31  cu.  yd.)  sub- 
mits low  bid  to  supervisors  to  const, 
gravel  shoulders  on  county  highway 
from  S.  P.  bridge  in  Washington  via 
Third  and  Elizabeth  Sts.,  and  county 
road  through  Riverbanlc  to  Waldecks 
House  in  Reclamation  District  No.  785; 
designed  as  Prefix  6,  Sec.  A.  B.  C. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
rhoiTipson  Bros..  G  and  Divisadero  sts, 
Fresno,  at  $36,823.22  awarded  cont.  by 
city  council  to  imp.  Ocean  Ave.,  involv. 
168,368  sq.  ft.  grading;  168.368  sq.  ft. 
5-in.  cone,  pavement;  767  lin.  ft.  cone, 
curb;  3607  sq.  ft.  4-in.  cone,  walks;  109 
ft.  5%-in.  by  12-in.  part  circle  corru. 
metal  and  cone,  culvert;  163  ft.  5%-in. 
by  18-in.  part  circle  corr.  metal  &  cone, 
culvert;  14  cone,  catchbasins;  298  lin. 
ft.  6-in.,  966  lin.  ft.  4-in.  vit.  pipe  sew- 
ers; 13  6x4in.  wye  branches;  42  hand- 
hole  traps;  1  sewer  manhole;  250  lin. 
ft.  8-in.,  92  lin.  ft.  12-in.  and  90  lin.  ft. 
18-in.  vit.  drain  pipe;  2  cone,  gutter- 
ways.  Other  bids  were:  W.  E.  Miller, 
Santa  Cruz,  $38,652.51;  Granite  Const. 
Co.,  Watsonville,   $38,969.34. 


GLENDALE,  Cal.  —  E.  L.  Fleming. 
i2i  W  Dryden  St.,  Glendale,  awarded 
cont.  by  council  to  imp:  Rock  Glen 
Ave.,  bet.  Lincoln  Ave.  and  Maple  St., 
etc.,  mac.  pav.,  curb,  etc.,  at  $7654. 
Western  Ave.,  bet.  San  Fernando  Rd. 
and  Victory  Blvd.:  mac.  pav.,  curb,  gut, 
etc.,  at  $33,053.80. 


ALHAMBRA,  Cal.— Until  8  p.  m.,  Oct. 
13,  bids  will  be  rec.  by  council  to  const, 
sewers  in  Almansor  St.,  bet.  Valley 
Blvd.  and  Los  Higos  St.  and  portions 
of  Sierra  Vista  Ave.,  Chapel  and  other 
streets,  involv.  vit.  pipe,  manholes, 
junction  chambers,  hse.  con.,  etc.,  1911 
act.  T.  B.  Downer,  city  engr. 


SAN  PABLO,  Contra  Costa  Co.,  Cal.— 
San  Pablo  Sanitary  District,  R.  V. 
March,  secy.,  declares  inten.  to  const. 
8-in.  vit.  sewers  in  portions  of  Stock- 
ton Street  Extension  and  70-ft.  of  8-in. 
c.i.  pipe  across  Alvarado  St.  and  6-in. 
c.  i.  pipe,  50-ft.  in  length  in  Alvarado 
St.  and  6-in.  vit.  sewers  in  Alvarado  st. 
and  Church  Lane;  br.  and  cem.  cone, 
manholes;  lampholes  and  wye  branches 
1911   Act.   Protests  Oct.  21. 


OAKLAND,  Cal.— City  council,  E.  K. 
Slurgis,  clerk,  appropriates  $16,920  to 
finance  paving  of  Market  Street  pier. 
W.   W.   Harmon,   city  engineer. 


SAN  DIEGO.  Cal — Geo.  R.  Daley,  4430 
Boundary  St.,  San  Diego,  low  bidder 
at  $30,952  to  pave  Ohio  St.,  involv.  128.- 
S03.52  sq.  ft.  114-in.  Warrenite  pav.  on 
4-in.  cem.  cone,  at  24c  ft..  56  ft.  curb 
at  70c  ft.  Calif.  Constr.  Co.  bid  24.4c 
pav.,  75c  curb;  total,  $31,470.06.  Re- 
ferred to  City  Eng.  F.  A.  Rhodes. 

SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Cuunty  Supervisors  will  l^e  petitioned 
to  const.  1-mi.  of  road  from  Forestville 
to  Mirabel  Park.  Supervisors  have  $20,- 
000  for  road  improvements  in  that  dis- 
trict and  it  is  probable  the  fund  will 
be  provided  for  the  above  work.  E.  A. 
Peugli,    county    surveyor. 


COMPTON,  Cal. — Until  8  P.  M.,  Oct. 
14,  bids  will  be  rec.  by  council  to  const. 
sewer  in  1st  alley  s.  of  Olive  St.,  bet. 
Alameda  St.  and  Compton  sewer  farm, 
involv.  1247  ft.  18-in.,  lOS  ft.  21-in.,  3 
manholes  and  junction  chambers,  2 
drop  manholes.  Cert.  chk.  or  bond  10%. 
Plans  froin  E.  M.  Lynch,  1101  Central 
Bklg.,  Los  Angeles,  City  engr.  Maude 
Hecock,  city  clerk. 
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UKIAH,  Mendocino  Co.,  p^^—f,^^^^'^ 
visors  reject  bids  to  const.  Fairbanks 
nfu  rd.  in  Anderson  Valley  'nvolv  15  - 
000  cu.  yds.  unclassiDed  excavation 
300-ft.  overhaul;  SO  cu  yds.  rem  cone, 
in  place;  329  lin.  ".IS."'":  fJ},  pf,  vds' 
n.  16-in.  corru.  metal  pipe;  160  cu.  >as. 
excavation.  B.  H.  Smith,  county  sui- 
veyor. 

SANTA  BARBARA,  Cal.-Council  de- 
clares inten.  to  imp.  Anacapa  St.,  Det. 
Pueblo  St.  and  Constance  Ave.  s-in. 
rem  cone  pav.  with  lV4-in.  asph.  cone, 
surface  curb,  gut.,  combined  curb  and 
g"t6-invit  sewer,  4-in.  hse.  con.; 
1911  act.  Geo.  D.  Morrison,  city  engr. 

SAN  ANSELMO,  Marin  Co..  Cal.  — 
Town  trustees,  A.  B.  Studley,  clerk  de- 
clare inten.  (No.  56)  to  imp.  Humboldt 
Ave  for  its  entire  length;  San  Anselmo 
Ave  from  north  extension  of  Humboldt 
Ave  west  140  ft.  Foothill  Ave.  from 
Hur^boldt  Ave.  east  75  ft.,  involving 
grading?  const,  cone,  catchbasins;  corr. 
fron  pipe  culverts  with  cone,  headwalls 
and  cleanouts  with  c.i.  frames  and  cov- 
ers; hvd.  cem.  cone,  pavement.  1911  Aci 
and  Bond  Act  1915.  Protests  Oct.  -0. 
.1.   J.   .Tessup,   town   engineer. 

EUREKA,  Humboldt  Co.,  Cal.— City 
council,  A.  Walter  Kildale,  clerk,  de- 
clares inten.  (No.  175)  to  imp.  Spring 
St  bet.  Wabash  and  Harris  Sts.,  in- 
volving grading  and  pave  \vith  :;'™-m. 
asph  cone,  base  and  1%-in.  Warrenit.- 
Bit  surface;  6-in.  vit.  pipe  sanitary 
sew-ers  and  house  connecting  laterals; 
cem  cone,  sanitary  sewer  manholes 
with  c.  i.  tops,  covers  and  wrought 
steel  iron  steps;  cone  culverts  &  curbs. 
r9ri  Act  &  Bond  Act  1915.  Protests 
Oct.  21.  Harry  H.  Hannah,  city  eng. 

ARTESIA,  Cal.— Until  12  M.,  Oct.  20, 
new  bids  will  be  rec.  by  Arte^sia  Cham- 
ber of  Commerce  at  office  of  Wm.  W. 
Hurley,  Main  and  Second  Sts.,  to  const. 
1  mi  "  of  gut.  and  curbs  on  Mam  St. 
Cert,   chk,   10%. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
County  Surveyor  Robt.  Chandler  in- 
structed to  prepare  estimates  of  cost 
to  imp.  Glen  Una  Drive  and  Los  Gatos 
Rd.,   in   Supervisor  Dist.   No.   5. 

LOS  ANGELES,  Cal.— Until  2  p.  m. 
Oct.  27,  bids  will  be  rec.  by  supervisors 
for  imp.  work  in  AVashington  Blvd. 
bet  Culver  City  boundary  at  Walnul 
Dr  and  Venice  city  boundary  at  Wal- 
nut Ave.  and  Del  Rey  St.,  12.967  lin.  ft 
or   2.45   mi. 
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REDLANDS,  Cal.— City  trustees  or- 
der paving  of  portions  of  Buena  vista. 
Highland,  Orange,  Third  St.  and  Ohio 
St.  and  five  alleys. 

WATTS.  Cal. — Council  declares  inten. 
to  imp.  Lark  St.,  bet.  Fern  St.  and  San- 
la  Anita  Blvd.,  etc.,  involv.  5-in.  cone, 
pav.,  cem.  curbs,  walks,  40-ft.  l»-i"- 
curru.  iron  culv.;  1911  act.  Sarah  A. 
Smith,  city  clerk. 

BERKELEY,  Alameda  Co.,  Cal. — City 
cimncil,  E.  M.  Hann,  clerk,  declares  in- 
ten. (No.  519)  to  imp.  Shasta  St..  from 
existing  cone,  pavement  about  66-ft. 
nurth  of  Tallac  St.,  north  and  east  to 
Hopkins  Terrace  involv.  grading  and 
pave  with  fi-in.  cone,  portions  to  be 
regraded  and  remacadamized;  const. 
4-in  lateral  sewers  and  one  br.  man- 
hole. 1911  Act  &  Bond  Act  1915.  Pro- 
tests  Oct.   21. 


SAN  BERNARDINO  &  RIVERSIDE 
COUNTIES — Until  Nov.  3,  2  P.  M.  bids 
will  be  rec.  by  State  Highway  Commis- 
sion to  pave  with  cem.  cone.  7.1-ini.  m 
San  Bernardino  and  Riverside  counties 
bet  Mi -mi.  north  of  San  Bernardino 
county  line  and  Beaumont.  R.  M.  Mor- 
ton, state  highway  enk.  See  call  for 
bids  Milder  ofticial  urono.sal  .section  iii 
tills  Issue. 

SEAL  BEACH,  Cal.— Council  declares 
inten.  to  imp.  Ocean  Ave.,  bet.  1st  St. 
and  Electric  Ave.,  involv.  IVa-m.  To- 
peka  pav.  on  SVa-in.  asph.  cone,  base, 
curb,  walk,  etc.;  1911  act  and  1915  bond 
act.  Ollie  B.  Padrick,  city  clerk. 

SAN  FERNANDO,  Cal.— Until  7:30 
n  m  Oct.  13,  bids  will  be  rec.  by  coun- 
cil to  imp.  N  Brand  Blvd.  bet.  6th  and 
7th  Sts.,  and  on  6th  St.,  bet.  N  Brand 
Blvd.  and  Griswold  Ave.:  grading,  pav., 
walks,  curbs,  ornam.  light  sys.;  1911 
act.  I.   A.   Swartout,   city  clerk. 


WHITTIER,  Cal.— Council  declares 
inten.  to  imp.  Friends  Ave.,  bet.  Walnut 
St.  and  Short  St.;  4-in.  bitum.  base  witli 
2-in.  asph.  cone,  wearing  surface;  1911 
act.  Paul  Gilmore,  city  clerk  . 

FULLERTON,  Cal. — Council  author- 
izes paving  of  Wilshire  Ave.  east  of 
Balcom  from  end  of  present  pavement 
to  Raymond  Ave.  W.  C.  Record,  city 
ongr.  Pav.  to  be  oil  mac. 

LONG  BEACH,  Cal.  —  Griffith  Co., 
302  L.  A.  Ry.  Bldg.  Los  Angeles,  award- 
ed cent,  by  council  to  imp.  8th  St.,  bet. 
American  and  Maine  Aves.,  involv.  6- 
in.  asph.  cone.  pav.  20c  sq.  ft.;  curb 
armor  75c  ft;  curb  55c  ft;  gut.  28c  scj. 
ft;  walks  19c  sq.  ft.;  hse.  con.  $1.50  ft. 
Griffith  Co.  also  jiwarded  cent,  to  imp. 
I'ine  Ave.,  bet.  14th  and  16th  Sts.,  in- 
volv. 6-in.  asph.  cone.  pav.  26c  sq.  ft; 
curb  armor  90c  ft.;  curb  60c  ft;  com- 
bined curb  and  gut.  $1  ft.;  gut.  26c  sq. 
ft.;  walks  19c  sq.  ft. 

gAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
County  supervisors  reject  bids  to  imp. 
N-17th  St.  in  Supervisor  Dist.  No.  3. 
Bids  were:  Raisch  Imp.  Co..  $2800;  San 
Jose  Paving  Co.,  $2694;  est.  of  County 
Surveyor    Robt.    Chandler,    2165. 

SAN  ANSELMO,  Marin  Co.,  Cal.— 
Until  Oct.  20,  8  p.  m.,  bids  will  be  rec. 
by  Arthur  W.  Studley,  town  clerk,  to 
imp  Greenfield  Ave.,  involv.  3500  cu. 
yds  excavation;  91,000  sq.  ft.  grading 
surface;  5900  lin.  ft.  cone,  curb  and 
gutter;  50  lin.  ft.  36-in.,  60  lin.  ft.  18-in 
120  lin  ft.  12-in.  corru.  pipe  culvert;  6 
catchbasins;  91,000  sq.  ft.  asphaltic 
cone,  pavement;  400  cu.  ft.  cone,  in 
headwalls  and  culvert  junction.  Cert, 
check  10%  payable  to  city  req.  Plans  on 
file  in  office  of  clerk.  J.  J.  Jessup,  city 
engineer. 


FRESNO,  Fresno  Co..  Cal. — Until  Oct 
16  10:30  a.  m.,  bids  will  be  rec.  by  H. 
S  Foster,  citv  clerk,  to  imp.  (under  Res 
of  Inten.  No.  20-D)  alley  in  Block  83, 
bet  Mariposa  and  Tulare  Sts.,  and  por- 
tions of  Mariposa  St..  involv.  grading: 
pave  with  4-in.  asph.  cone,  base  with 
2-in  aspb.  cone,  top  course  with  liquid 
aspli.  and  rock  screenings  surface  coat. 
1911  Act  and  Bond  Act  1915.  Cert,  check 
10%  payable  to  city  req.  Wm.  Strana- 
han.   city   engineer. 


SAN  ANSELMO,  Marin  Co.,  Cal.  — 
Until  Oct.  20,  8  p.  m.,  bids  will  be  rec. 
by  Arthur  W.  Studley,  town  clerk,  to 
imp.  portions  of  Hillside  Ave.,  involv- 
ing 19.300  sq.  ft.  grading  surface;  19,- 
300  sq.  ft.  5-in.  cone,  pavement,  14-It. 
wide  Cert,  check  10%  payable  to  city 
req.  Plans  on  file  in  office  of  clerk.  J. 
J.  Jossup,  city  engineer. 

SAN  ANSELMO,  Marin  Co..  Cal.— Un- 
til Oct.  20,  8  p.  m.,  bids  will  be  rec.  by 
Arthur  W.  Studley,  town  clerk,  to  Imp. 
portions  of  Laurel  Ave.,  involv.  15,a00 
sq  ft.  grading  and  reshaping  macadam 
base;  210  lin.  ft.  cone,  curb;  315  sq.  ft. 
cone,  curb;  315  sq.  ft.  cone,  gutter;  15,- 
500  sq.  ft.  asph.  cone,  pavement;  160 
tons  asph.  cone,  base  reinforcement. 
Cert  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  J.  J. 
Jessup,  city  engineer. 

LOS  ANGELES,  Cal.  —  H.  W.  Rich- 
ardson, 2912  W  75th  St..  awarded  cont. 
by  Bd.  Pub.  Wks.  at  $41,29  8  to  pave 
Commonwealth  Ave.,  bet.  Los  Fellz 
Blvd.  and  Clarissa  Ave.  with  cem.  cone. 

Richardson  at  $62,575  awarded  cont. 
to  pave  Owensmouth  Ave.,  bet.  Valeric 
;ind  Hart  Sts..  with  cem.  cone. 

EUREKA,  Humboldt  Co.,  Cal. — City 
council,  A.  Walter  Kildale,  clerk,  de- 
clares inten.  (No.  174)  to  imp.  portions 
of  A  St.,  involv.  grading;  paving  with 
asph  cone,  base  (various  thicknesses) 
and  IMi-in.  AVarrenite-Bit.  surface;  o.  i. 
and  cone,  culverts;  vit.  pipe  house  sew- 
er laterals;  catchbasins;  cem  cone, 
curbs.  1911  Act  &  Bond  Act  1915.  Pro- 
tests Oct.  21.  Harry  H.  Hannah,  city 
engineer. 

SAN  FRANCISCO— Until  Oct.  16.  2 
p    M.,  bids  will  be  rec.  by  J.  L.  Phelps, 

Secty  State  Boa'd  Harbor  Com.mis- 
sioners,  Ferry  Bldg..  to  pave  Outer 
Islais  wharf,  involv.  69,400  sq.  ft.  2-in. 
Topeka  wearing  surface  and  9,500  sq. 
ft.  seal  coat  wearing  surface.  Plans 
obtainable  from  Chief  Engineer  Frank 
G.  White,  Ferry  Bldg.,  on  deposit  or 
$10,  returnable. 

SAN  DIEGO,  Cal.— Chamber  of  com- 
merce endorses  $500,000  bond  issue  to 
complete  highway  from  Julian  via 
Cuyamaca  lake  to  Descanso. 

UKIAH,  Mendocino  Co.,  Cal.— F.  W. 
Pickrell,  Fort  Bragg,  at  $.68  cu.  yd., 
Involv.  15,000  cu.  yds.  excavation, 
awarded  cont.  by  supervisors  to  const. 
Section  4  of  Leggett  Valley-Rockport 
road. 

LOS  ANGELES,  Cal.— Dalmatin  and 
Guho  5316  Sth  Ave.,  at  $13,850  awarded 
cont.  by  Bd.  Pub.  Wks.  to  sewer  Silver 
Lake  Blvd.  and  Sunset  Blvd.  bet  Res- 
ervoir   St.    and    Sunset    Blvd.    Low    bid 

'"''jo'e^aiutuk,  343  Wilcox  Bldg  at  $32,- 
119  awarded  cont.  to  sewer  83rd  .St..  oet 
Vermont  Ave.  and  130  ft.  e.  of  Western 
Ave. 

POMONA,  Cal.— Until  12  m,  Oct.  14. 
bids  will  be  rec.  by  council  to  Imp.  2nd 
St,  bet.  San  Antonio  Ave.  and  Reser- 
voir St.:  5-in.  cem.  cone,  with  asph.  ana 
rock  screenings  surface,  curbs;  1911 
act.  T.  R.  Trotter,  city  clerk.  F.  C. 
Froehde.  city  engineer. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— Un- 
til Oct.  27,  11  a.  m..  bids  will  be  rec. 
by  Henry  A.  Pflster,  county  clerk,  to 
imp  Coffin  road  in  Supervisor  Dist. 
No  4  Plans  on  file  in  office  of  clerk. 
Robt.  Chandler,  county  surveyor. 

OAKLAND,  Cal.— Until  Oct.  27,  bids 
will  be  rec.  by  Geo.  A.  Cross,  county 
clerk  to  pave  IVa-mi.  of  Byron-Beth- 
any road  to  connect  with  pavements 
in  Contra  Costa  and  San  Joaquin 
counties.  Bids  are  wanted  for  7-in.  asph 
cone,  and  5-in.  asph.  pavement;  est. 
cost  $40,000.  Geo.  A.  Posey,  county 
surveyor. 


Contractors  Machine  Works 

We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We   build   rock  bunkers,   elevators  and   conveyors,   portable   pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


San  Francisco 


Phone  Kearny  1885 


Saturday,   October   11.    1924 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
City  council.  J.  J.  Lynch,  clerk,  de- 
clares Inlcn.  to  Imp.  Jerome  St.,  bet. 
Delma.s  and  ITevost  Sts.,  Involv.  grade 
and  pave  with  4-in.  Warrenlte-Blt. 
surface:  const,  hyd.  cem.  cone,  walks, 
curbs,  gutters:  2  hyd.  cem.  one.  etorm 
water  Inlets.  1911  Act  &  Bond  Act  1916. 
Protests  Oct.   20.   Wra.   Popp,  city  eng. 

llliP  BLUFF.  Tehama  Co..  Cal.  — 
founly  .supervisors  petitioned  to  con- 
struct road  to  connect  Lowrey  and 
Ked   Bank   highways. 
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LONCt  BEACH.  Cal.— Council  plans 
Imp.  of  American  .\vc..  bet.  Anaheim 
and  Shirley  Sts.  and  Redondo  Ave.,  bet. 
2nd  and  11th  Sts. 

HI  POX.  San  Joaquin  Co.,  Cal.— Rlpon 
.Sanitary  Uistrict  sets  Oct.  27  as  date 
to  vote  bonds  of  »30.l>00  to  finance 
construction   of  sewer   system. 

KAIHFIELD,  Solano  Co.,  C.U. — Su- 
pervisors petitioned  to  pave  s.h  tion  of 
road  through  Leachman  Tract  «ast  of 
Vallejo.  F.  E.  Steiger,  county  surveyor. 


SAX  FRAXCISCO— Until  Get.  22,  3 
p.  m..  bids  will  be  rec.  by  Bd.  of  Pub. 
Wks.  to  imp.  Maynard  St..  bet.  Mission 
and  Congdon  involv.  6-in.  cone,  base 
pavement  with  2-in.  asph.  surface; 
Mrrauite  curbs;  art.  stone  walks. 

Separate  bids,  same  date,  to  imp.  28th 
.\ve.,  bet.  Cabrillo  and  Fulton  St.s.,  in- 
volving const,  of  8-in.  vit.  pipe  sewer 
with  38  wye  branches;  2  br.  manholes; 
Lonc.  curbs:  pave  with  asph.  cone. 

I'lans  obtainable  from  Bureau  of  En- 
gineerine,   3rd   floor.   City   Hall. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Oct.  20.  11  a.  m.,  bids  will  be  rec. 
liv  Eugene  D.  Graham,  county  clerk, 
to  imp  H.  L.  Dodge  road  No.  222  (called 
Eight  Mile  road).  Cert,  check  10%  pay- 
able to  Chairman  of  Bd.  of  Sups  req. 
I'lans  obtainable  from  County  Survey- 
or F.  E.  Quail  on  deposit  of  $10,  re- 
turnable. 


FI'.ESXG.  Fresno  Co.,  Cal.  —  City 
rouncil.  H.  S.  Foster,  clerk,  declares 
inten.  (No.  21-D)  to  const,  cem.  curbs, 
walks  and  driveway  approaches  in 
Wishon  Ave.,  bet.  Weldon  Ave.  and 
north  city  limits  and  in  portions  of 
Cambridge,  Vassar  Ave.,  etc.  1911  Act. 
Protests  Oct.  23.  Wm.  Stranahan,  city 
engineer. 


LOS  ANGELES,  Cal.— L.  E.  Davis, 
awarded  cont.  by  supervisors  at  $34,765 
to  imp.  Main  and  other  sts.  in  Tr.  47-41 
involv.  2641  cu.  yds.  excav.,  28. ''.14  ft. 
lurlx  113.316  sq.  ft.  walk,  5S39  sq.  ft. 
gutter. 

SAX  ANSELMO,  Marin  Co..  Cal.  — 
Town  trustees.  A.  B.  Studley,  clerk,  de- 
clare inten.  (No.  5S)  to  imp.  const,  vit. 
pipe  sewer  in  Laurel  Ave.  bet.  San  An- 
selmo  and  Hillside  Aves:  Rowland  Ave 
from  right  of  way  to  San  Anselmo  Ave 
and  in  San  Anselmo  Avenue  between 
bet.  Hazel  Ave.  and  pt.  220-ft.  norther- 
ly: also  const,  storm  water  inlet  and 
rorru  pipe  storm  drain.  1911  Act  and 
Bond  Act  1915.  Protests  Oct.  20.  J.  J. 
Jessup,    town   engineer. 


SALINAS,  Monterey  Co.,  Cal.  —  City 
council  petitioned  to  const,  sewer  In 
I'ine  St..  bet.  I'ajaro  and  California. 
Ituferred  to  City  Lng.  Howard  Coznens 
for   report. 

CORONA,  Cal. —  Election  will  be  held 
Oct.  17,  to  vote  on  $1U0,0UU  bond  issue 
for  sewer  c.ttensions.  J.  J.  Jessup,  city 
engineer. 

DEL  REV.  Cal. — Voters  of  Del  Rey 
Ulst.  approve  formation  of  sanitary 
disl.  The  t»oard  of  memljfrs  are:  t.:iiris 
Thomsen,  Chris  Hannerick,  A.  F.  Ren- 
fro,  H.  VV.  I'asley,  and  A.  A.  Hohen. 


LOS  ANGELES,  Cal.— Until  2  P.  M.. 
Oct.  27,  bids  will  be  rec.  by  supervisors 
for  imp.  work  in  Washington  Blvd. 
bet.  Lluver  City  boundary  at  Walnut 
Dr.  and  Venice  city  boundary  at  Wal- 
nut Ave.  and  Del  Uey  St.,  12,;P«7  lin.  ft. 
or  2.4.'>  mi.  involv.  10,273  cu.  yds.  excav., 
29,444  sq.  yds.  shaping  roadway,  ;;a.441 
sq.  yds.  cem.  concr.  pav.,  19,700  ft. 
concr.  curb.  County  furnishes  8600 
bbis  cem. 


SALINAS,  Monterey  Co.,  Cal. — W.  A. 
Dontanville,  HoUister,  at  $12,784 
awarded  cont.  by  council  (Ites.  of  Inten. 
33)  to  imp.  Willow  St.,  Ijet.  S-Main  and 
California  St.,  including  crossing  at 
Pajaro  St.,  involv.  82,393  sq.  ft.  grading: 
2189  lin.  ft.  cone,  curb;  48,37o  sq.  tt. 
0-in.  cem.  cone,  pavement.  Granite 
Constr.  Co.,   ?13,089. 


MANHATTAN  BEACH,  Cal.— O.  U. 
Miracle,  227  Ave.  D,  Redondo  Beach, 
awarded  coty;.  by  city  trustees  at  *88.- 
.589  to  imp.  Development  Co's.  tract 
lying  east  of  Highland  to  West  Uaii- 
roau  Dr.  bet.  Center  St.  and  Neptune 
.We.,  north  and  south,  and  portions  of 
other  streets,  involv.  0-in.  cem.  concr. 
pav.,  cem.  walks,  curbs;  1911  act. 


TORRANCE,  Cal.— J.  D.  Phillips,  605 
San  Fernando  Bldg.,  Los  Angeles, 
awarded  contr.  by  council  to  imp.  por- 
tions of  Arlington  Ave.,  Columbia  Ct., 
Border  Ave.,  Dominguez  St..  etc.,  involv. 
grading,  3.5c  sq.  ft.:  asph.  cone,  pav, 
21.5c  sq.  ft.;  cem.  curb,  65c  ft.;  cem. 
walk,  22c  sq.  ft.;  4-in  vit  hse  con.,  $1 
ft.;  6-in.  vit  hse.  con.,  $1.15  ft.:  wye 
branches,  $1.30  ea.:  brick  manholes, 
$116.35    each;    lamp    holes,    $23.75    each. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Oct.  27,  11  A.  M.,  bids  will  be  rec. 
by  Eugene  D.  Graham,  county  clerk,  to 
iinp.  (gravel  surface)  E.  M.  Bl.xler  road. 
approx.  6  mi.,  from  crossing  of  Howard 
Rd.  on  Union  Island  and  southwesterly: 
est.  cost,  $27,194.  Plans  obtainable 
from  County  Surveyor  F.   E.   Quail. 


LOS  ANGELES,  Cal.^Warren  Constr. 
Co.,  2221  E.  25th  St.,  submits  low  bid  to 
Bd.  Pub.  Wks.  to  imp.  Melrose  Ave., 
bet.  Western  Ave.  and  Larehmont  Blvd., 
involv.  638  sq.  tt.  concr.  pav.:  3130  sq. 
ft.  bitum.  base  pav.;  166,330  sq  ft.  War- 
renite-bitul.  pav.:  81,899  sq.  ft.  oil  and 
roll;  83:i9  lin.  ft.  curb;  15,778  sq.  ft. 
walk:  9677  sq.  ft.  gutter,  and  2263  lin. 
ft.  hse.  con.  sewers:  Unit  bid  follows: 
$21,000  grading:  24c  concr.  pave.;  10c 
bitum.  base  pav:  27.2c  Warrenite-bitul. 
pave.;  7c  oil  and  roll:  60c  curb:  20c 
walk;  30c  gutter:  $2200  storm  drain; 
$1500  concr.  culvert:  $3000  san.  sewer: 
$1.50  hse.  con.;  $900  remove  and  rein- 
stall light   posts. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

New  and  Used,  Ronglit,  Sold,  Exchanged,  Rented  and  Repaired 
Industrial  Light,  and  Power  Installation 

Telephone  SUTTER  3266 


ALHAMBHA.  Cal.— Until  g  P.  M., 
Oct.  13,  bids  will  be  rec.  by  council  to 
const.  48.136.8 1  lin.  ft.  8-in.  vit.  sewer, 
1738  8-ln.x4-in.  Y  branches,  101  man- 
holes, 2  drop  manholes,  37  Hush  tanks 
and  1059  hse.  con.  of  4-in.  soil  pipe. 
I'lans  obtainable  from  .M.  H.  Irvine, 
city  engr.  Cert.  chk.  or  bond,  10%. 
Otto  N.  Rugeii,  asst.  sewer  engr. 


.STOCKTO.X,  San  Joaquin  Co.,  Cal. — 
Until  Oct.  27,  11  A.  M..  bids  will  be  rec. 
by  Eugene  1).  Graham,  county  clerk,  to 
gravel  surface  Baker  Land  road,  ap- 
prox. 1 '^  mi.  in  length.  I'lans  obtain- 
able from  County  Surveyor  F.  E.  Quail. 


HOLLISTER,  San  Benito  Co.,  Cal.— 
I.,loyd  McReynoIds,  San  Jose,  at  $3792 
($.79  cu.  yd.)  submits  low  bid  to  super- 
visors to  imp.  portion  of  Pinnacles  road 
in  Supervisor  District  No.  5,  involv. 
4800  yds.  grading.  Other  bld:s  Jas. 
i'lanagan,  Hollister,  $1  cu.  yd;  Granite 
Construction  Co.,  Watsonville,  cost 
Iilus   15%.   Taken   under  advisement. 


VENICE,  Cal.— Until  8  p.  m.,  Oct.  14 
bids  will  be  rec.  by  city  trustees  to 
imp.  Vernon  Ct.,  involv.  cem.  cone,  pav., 
alterations  to  manholes,  vit.  pipe  sew- 
er, etc.  1911  act.  T.  H.  Hanna,  city  elk. 


LOS  ANGELES,  Cal.— DeWitt  &  Mor- 
ine,  1311  W  53rd  St.  submits  low  bid 
to  supervisors  at  $40,954  for  gen.  const, 
of  roadway  and  culverts  at  Olive  View 
Sanitarium,  near  Sylmar.  Other  bids: 
i;.  A.  Watlson,  $44,000;  R.  H.  Travers, 
$45,107;  R.  E.  Homann,  $54,614;  Henry 
1'.   Vanden  Bossche,  $54,737.50. 


SAN  MARINO,  Cal.— Until  S  p.  m., 
Nov.  12,  bids  will  be  rec.  by  council  to 
const.  S-in.  vit  sewer  lateral  with  man- 
holes, flushtanks,  and  wye  branches 
in  Oak  Grove  Ave.  bet.  Mesa  Rd.  and 
San  Marino  north  boundary,  ets.,  1911 
act.  Plans  on  file  at  office  of  city 
clerk,  H.  W.  Joyce. 


CARMEL,  Monterey  Co.,  Cal.— Stroud 
Bros.  &  Seabrook,  Bakersfleld,  at  $41,- 
465  submit  low  bid  to  cit.v  trustees  for 
sewer  improvements.  Other  bids,  taken 
■ander  advisement,  were:  Frederick- 
son  &  Shannon,  $44,oU2:  Chamber  —  De 
Golyer,  $44,850;  W.  J.  Tobin,  $45,604; 
Hickey   &   Harmon,    $Sl,l9.j. 


INGLEWOOD,  Cal.— Until  8  P.  M., 
Oct.  20.  bids  will  be  rec.  by  city  tru.s- 
tees  to  imp.  under  1911  act  and  ijij 
bond  act: 

Highland  Blvd.  and  other  streets, 
involv.  126,960  sq.  ft.  grading  (3438  eu. 
yds.);  662  ft.  curb;  2753  sq.  tt.  walk; 
reinf.  coucr.  culv. ;  123,638  sq.  ft.  6-in. 
concr.  pav;  78  pillow  blocks;  8L  water 
services. 

Ash  Ave.,  bet.  Redondo  Blvd.  and  Re- 
dondo Ave.,  involv.  186,027  sq.  ft.  grad- 
ing (6500  cu.  yds.):  4582  ft.  15-in.  curb; 
460  ft.  IS-in.  curb;  25,398  sq.  ft.  walk; 
117,850  sq.  ft.  5-in.  Willite  (lli-in.  sur- 
face on  S^y^-iii.  asph.  concr.  base):  16 
%-in.  and  2  2-in.  water  services. 

Arthur  W.  Cory,  city  engr.  Otio  H. 
Duelke.  clerk. 


LOS  ANGELES,  Cal.- Culjak  (182^ 
X.  Brannick  St.)  and  Bebek  at  $14,790 
submit  low  bid  to  Bd.  Pub.  Wks.  for 
sewer  in  June  S't.  and  Lexington  Ave., 
Itet.   Fountain   Ave,   and  Lexington  Ave. 

Dalmatin  (841  W.  62nd  St.)  &  Guho 
.■submit  low  bid  at  $14,600  for  sewer  in 
(_)ccidental  Blvd.,  bet.  2nd  alley  n.  from 
P.tservoir  St.  and  Reservoir  St. 


COLUSA  COUNTY,  Cal.— Giddings  & 
White,  809  F  St.,  Sacramento,  at  $63,- 
5211  (engineer's  estimate.  $78,098) 
awarded  cont.  by  .State  Highway  (Com- 
mission to  grade  and  surface  with 
gravel  or  stone  6.9  mi.  in  Colusa  coun- 
ty bet.  %  mi.  west  of  Freshwater  creek 
and  Williams,  involv.  18,200  cu:  yds. 
roadway  einbankment  without  classi- 
fication; 21.600  sta.  yds.  overhaul:  80 
cu.  yds.  structure  excavation  without 
classification:  23.00(1  tons  gravel  or 
stone  (surfacing):  97,000  tons  miles 
haul  gravel  or  stone:  16  cii.  yds.  Class 
A  cem.  cone,  (structures);  7  hundred- 
weight bar  rein,  steel  in  ])lace  (struc- 
tures); 156  lin.  ft.  12-in..  300  lin.  ft. 
pipe:  41  monuments.  Commission  to 
fur.    corru.    metal    pope. 
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Permanent 

roads  ar&  a 

good  viive,st'mtni 

— not  an  exl)ense 

How  the  Motor 
Industry  Set  the  Pace 
for  Highway  Buildhig 

The  "horseless  carriage"  of  yesterday  is  n°^  being  pro- 
duced  as  the  modern  automobile  at  the  rate  of  4,000,000 
a  year  The  total  number  of  motor  vehicles  registered 
in  the  United  States  is  over  16,000,000. 

And  automobiles  built  today  are  «^of  ^han  ^^^^ 
capable  of  economically  serving  both  business  and 
recreation  needs. 

But  there  is  an  obstacle  standing  in  the  way  of  their 
maximum  service  to  owners. 

For  while  the  automobile  industry  made  paved  high- 
ways an  economic  necessity,  the  mileage  of  such  roads 
is  today  years  behind  the  requirements  of  modern  trathc. 

Happily  motorists  everywhere  are  boosting  for  more 
and  wider  paved  highways. 

And  extensive  experience  has  taught  them  that  Con- 
Crete  Highways  are  one  of  the  best  all-around  investments 
they  can  make-an  investment  that  pays  big  dividends. 
As  one  of  our  16,000,000  motorists  you  know  better 
than  anyone  else  the  need  for  more  and  wider  Concrete 
Roads.  Start  now  to  help  your  local  officials  provide  them. 

PORTLAND  CEMENT  ASSOCIATION 

A  National  Organization  to  Improve  and  Extend  the  Uses  of  Concrete 

-  .  •■  rt-_i u..-™  Qan  Francisco 


Jacksonville        Minneapolii 
Kansas  City        New  Orleans 


Atlanta  Dallas 

Binmngham        Denver  T"" »"  "il'.        New  York 

Boston  Des  Moines  LosAngele.        New  York 

Charlotte.N.C.   Detroit  ^Tv  . 

Chicago  IndianapoUs  Milwaukee 


Parkersburg  San  Francisco 

Philadelphia  Seattle 

New  lortt  Pittsburgh  St.  Louis 

Oklahoma  City     Portland, Oreg.  Vancouver, B.C. 

Salt  Lake  City  Washington,  DC 
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BUILDING  CONTRACTS 

SA>'    FIIANTISCO    lOl.V'rV 


(I.UOO  nnd  Over  lieportrd 


The  '  tollowing    is    an    Index    (or    tb* 
contracts  In   this  Issue. 


No. 

Owner 

1163 

Costillo 

Ilfi4 

Tunniclifl- 

llfi.i 

Williams 

41fifi 

Hinkel 

llfi? 

Mohler 

41G8 

Meyer 

llfiSt 

Kisenhut 

11711 

Suiro 

1171 

Same 

1172 

(Innzalez 

1173 

Holmes 

1174 

I'lieffer 

117.'. 

iM    Societ 

41-fi 

Hansen 

4177 

Cornell 

417X 

Judnich 

4179 

Woolt 

4180 

Lynch 

4181 

Stem  pel 

4182 

Olmo 

4183 

Young 

4184 

Silverlein 

41X5 

("erruti 

4186 

Toy 

4187 

Lapham 

4188 

City 

4189 
4190 
4191 
1192 
4193 
4194 
4195 
4196 
4197 
4198 
4199 
4200 
4201 
4202 
4203 
4204 
4205 
4206 
4207 
4208 
4209 
4210 
4211 


Che 


in 


Cherin 

Forderer 

Holthe 

Oyen 

Svenson 

Ruggles 

Heilman 

Riordan 

Egan 

Witbeck 

Davenport 

Demartini 

Torre 

Cox 

Miller 

Varney 

Miller 

Willis 

Manderin 

Reichlieu 

Dahla 

Starr 


Contractor 

Owner 

.    Cllletl 

Owner 

Owner 

Owner 

Owner 

Owner 

Arnott 

Same 

Carlson 

owner 

Kronquist 

Smith 

Owner 

Stemuel 

Kambic 

Evans 

Roth 

Stempel 

Owner 

Trebino 

Saari 

Owner 

Klimm 

Owner 

Federal 

Co-operative 

Co-operative 

Owner 

Owner 

Owner 

Owner 

Petersen 

Owner 

Disston 

Owner 

Owner. 

Papenhausen 

Wengard 

Wengard 

Owner 

Moore 

Owner 

Moore 

Lambert 

Federal 

Huber 

Owner 

Jensen 


Amt. 

5000 

3500 

7000 

6000 

3000 

3000 

3000 

15800 

31600 

10000 

10000 

3500 

1986 

18000 

5000 

6000 

7000 

4000 

9000 

3800 

6000 

3750 

3200 

4469 

3500 

1000 

4705 

2673 

40000 

6500 

25000 

2700 

4000 

7000 

inoo 

3000 
5000 
18270 
18270 
5000 
6000 
4000 
6000 
1500 
1000 
3450 
3900 
1200 


4212 
4213 
4214 
4215 
4216 
4217 
4218 
4219 
4220 
4221 
4222 
4223 
4224 
4225 
4226 
4227 
4228 
4229 
4230 
4231 
4232 
4233 
4234 
4235 
4236 
4237 
4238 
4239 
4240 
4241 
4242 
4243 
4244 
4245 
4246 
4247 
4248 
4249 
4250 
4251 
4252 


Wagnon 

Olson 

Mahan 

Romeo 

Woo  If 

Backman 

Field 

Kelley 

Lamb 

Barbieri 

Hayden 

Allen 

Wissman 

Lamb 

Lang 

Bell 

Fritschi 

Samuels 

Laude 

Stern 

Toniei 

Cushing 

Nelson 


Arata 

Fornei 

Louis 

Gamma 

Richardson 

Eggers 

Busalashi 

Reed 

Janssen 

Breckell 

Brooke 

Mission 

.Johnson 


Owner 

Owner 

Parker 

I'aratore 

Evans 

Owner 

Field 

Owner 

Johnson 

Cuneo 

Sijargo. 

Meyer 

Meyer 

Johnson 

Owner 

Owner 

Johnson 

Owner 

Rossi 

Kragen 

Magill 

Kelly 

Peterson 

Rehn 

Forber 

>e  Martini 

Magill 

Fetz 

Mangels 

Owner 

Johnson 

Filippis 

Owner 

Clwner 

LaTorres 

Moore 

Owner 

Lindgren 

Helbing 

Owner 


7500" 

10500 

9000 

13000 

13270 

4000 

8000 

6000 

4000 

7000 

680U 

5000 

3500 

12000 

4900 

7000 

400 

4500 

3000 

1000 

29000 

15500 

15000 

2170 

12450 

12900 

29000 

4000 

1800 

5000 

7000 

5000 

3800 

4000 

2460 

18500 

10000 

10000 

15000 

9500 


FLATS  „ 

(1165)      W    SCOTT      200    N      Francisco. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — Williams   &   Wood,     405     Mills 

Bldg.,  San  Francisco. 
Architect— None.  $7000 


DWELLINGS 

(4  166)  W  FAXON  AVE  250  and  275  N 
Grafton.  Two  one-story  and  base- 
ment  frame    dwellings. 

Owner — Hinkel  Bros.,  1204  Castro  St., 
San   Francisco. 

Architect — None.  f3000  each 


DWELLING 

14167)      W  TWENTY-EIGHTH  AVE 

N    Cabrillo.      Two-story    and    base 

ment   frame   dwelling. 
Owner — T.     E.     Mohler,     751     28lh     Ave 

San   Francisco. 
.\rchitect — None. 


92 


$3000 


DWELLING 

(4168)    E  AVILLA  50  S  Alhambra  Blvd. 

One-story      and      basement      frame 

dwelling. 
Owner — Meyer    Bros.,      1      Montgomery 

St.,   San   Francisco. 
Architect — None.  $3000 


DWELLING 

(4169)      NO.   361   RAY'MOND  AVE.   One- 

storv  and   basement   frame   dwlg. 
Owner — Chris.    Eisenhut,    359    Raymond 

Ave.,  San  Francisco. 
Architect — None.  $3000 


FLATS 

(4163)      E   THIRTY-THIRD  AVE   175   S 

Balboa.      Two-story   and    basement 

frame   (2)  flats. 
Owner — William  Costello,  758  29th  Ave., 

San   Francisco. 
Architect — None.  $5000 


MARKET 

(4164)      S    GENEVA       100       W    Naples. 

One-story   frame  market. 
Owner — Robt.  Tunnicliff,  420  Fair  Oaks 

St.,   San  Francisco. 
Architect — R.    W.    Gillett,    375    Staples 

Ave.,   San  Francisco. 
Contraactor— R.   W.  Gillett,   375   Staples 

Ave.,   San  Francisco.  $3500 


DWELLINGS 

(4170)      W    FORTY-EIGHTH    AVE    300, 

325,    350    and    375    S    Lincoln    Way. 

Four  one-story  and  basement  frame 

dwellings. 
Owner — Adolph   G.    Sutro,    1199    Stanyan 

St..  San  Francisco. 
Architect — W.    C.    Falch.    Hearst    Bldg., 

San   Francisco. 
Contractor — James    Arnott    &    Son,    235 

Granville  Way,  S.  F.  $3950   ea 


DWELLINGS 

(4171)      E  LA  PLAYA  200,  225,  250,  275, 

30O,  325,  350  and  375  S  Lincoln  Way. 

Eight       one-story      and       basement 

frame  dwellings. 
Owner — Adolph   G.    Sutro,    1199    Stanyan 

St.,  San  Francisco. 


STOCKHOLDERS  AUXIUARY  CORP. 


INSURANCE 


(fire 
surety  bonds 

CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 
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\rehitecl— W.  C.  Falch,  Hearst  Bldg., 
San   Francisco.  „. 

(•(,ntract..r— James  Arnotl  Ar  ^V.l'/^'' 
Granville   Way,  S.   F.  »•!•'•'»   ^a 

HmT  W  CHURCH  72  S  Jersey.  Two- 
story      and    basement      framfe      (4)^ 

Owner-Candita  Gonzalez,  1307  Ciiurch 
SI.,   San   Francisco. 

Architect — None.  Tr.osi*^ 

Contractor-O.  E.  Carlson,  180  Jessie 
St..    San    Francisco.  ?)",«uu 

BUNKERS,   ETC.  T^T,-Tainv    ivTS 

(417fl      DeHARO    AND    DIVISION    h'ls. 
'        Three-ftory     frame     sand     bunkers 

and  plaster  tank  tower 
Owner— Holmes    Lime    &    Cement    Co., 

425  Kearny  St..  .««"   ^■•^"J'^^^'I^nv 

Architect-W.   H.   Cnm  Jr.,   42o   Kearny 

St.,  San  Francisco.  ifiu.uuu 

Hmt'^W'klCHI.AND    250    E    Murray. 
I -story   and   basement   frame   dwig. 
Owner- H     L.   Pfieffer.   %   Contractor. 
Architect    and    Clontractor  —  Alfred    J. 
■^"^  KroM.inist,   725   Elizabeth   St.,   S.  J^ 
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Owner— Mrs.  Edna  B.  Sterapel  and 
Bessie  Cooley,  5331  Geary  St..  fe.  if  ■ 

Architect^-None.  . 

Contractor  —  Stempel  &  Cooley,  a3Jl 
Geary  .St.,  San  Francisco.  ?900U 

DWELLING  ^      ,^      ^,    „.     _   ^., 

(4182)      P:    ALEMANY      75      S    Theresa. 

One-story     and       basement       frame 

dwelling. 
Owner — Frank   Olmo   C< 

St.,  San   Francisco. 
Architect — None. 


Mt92)  W  FUNSTON  AVE  279-3  .'^ 
Irving.  Two-story  and  basemen i 
frame    (2)    flats. 

owner— G.  Holthe  and  H.  Borge,  I'J  ' 
Folsora  St.,  San  Francisco. 

Architect — None.  ♦o-^" 


3359    Mission 
$3800 


riVT^f'^NE    ANZA    and    Sixth    Ave  ,.  N 

Blio  N  E  241).     All  work  for  painling 

of    exterior   metal    and   wood    work 

of   French   Hospital.  ,      ,.•    „ 

Owner— La    Societe   Francaise   da    Uien- 

faisance    Mutuelle,    Premises. 
Architect— Albert   J.    Fabre   and    E.    H. 

Hildebrand,    110    Sutter    St.,    S.    F. 
Contractor— J.   Z.   Smith,   180   Je.ssie   St.. 

San    Francisco. 
Filed  Oct.   2,   1924.  Dated  Sept.   12.   1924. 
1st    coat    on    roof   and    exterior 
metal    and      wood      work     % 

completed      *' '"" 

Completed    and    accepted    ^""P 

Usual  35  days  -^otal  '  COST;  $4986 
Bond  $2493.  Sureties,  Fidelity  &  Cas- 
ualty Co.  Forfeit,  none.  Limit,  as 
rapidly  as  possible.  Plans  and  specifi- 
cations  filed. 

f4m^"Nw''cAPISTRANO  AND  SAN 
Juan:  W  Capistrano  25  50  .\  San 
Juan:  E  Capistrano  25  S  San  Juan 
and  E  Capistrano  253  and  278  Sb 
Santa  Rosa.  Six  one-story  and 
basement   frame   dwellings. 

Owner — Walter  E.  Hansen,  48o  Capis- 
trano Ave..  San  Francisco. 

Architect— None.  ?3000    each 


DWELLING^_^^^^^     BLVD     194.B8     W 

Alhambra    Blvd.       Two-story     and 

basement    frame    dwelling. 
Owner— Mrs.     Cornell,     5331     Geary    St., 

San  Francisco.  ,   .  ,,   t.y 

Architect — Edwin  J.  Symmes.  1st  Nat  1. 

Bank  Bldg..  San  Francsico 
Contractor   —   Stempel   &    Cooley,    5331 

Geary    St.,    San    Francisco.         $5000 

DWELLINGS  „         j    -,.,-   ^.  ' 

(4178)  W  SAN  BRUNO  100  and  Via  N 
Mariposa.  Two  one-story  and 
basement   frame   dwellings. 

Owner — A.  J.  Judnich  Jr.,  2136  18th  St., 

San    Francisco. 
Architect— Chas.  F.  Strothoff,   22 < 4  15th 

St..  San  Francisco. 
Contractor— John     Kambic,       530       San 

Bruno   Ave.,   S.   F.  $3000   each 

(4179)  S  CHESTNUT  100  W  Franklin. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Estella  Woolf,   Premises. 
Architect— Evans     &   Co.,      359     Pacific 

Bldg.,   San  Francisco. 
Contractor— Evans    &    Co.,    359    Pacific 

Bldg.,     San    Francisco.  $iOO» 

f4T80)  W  TWENTIETH  AVE  250  S 
Lawton.  One-story  and  basement 
frame   dwelling.  ,       ^     ^ 

Owner  —  Robert  Lynch  and  Herbert 
Roth,   117   Sheridan   Ave.,   Piedmont 

Architect— Irving  C.  Roth,  447  Brod- 
erick  St.,  San  Francisco. 

Contractor— Irving  C.  Rolh^  447  Brod- 
eriek  St..  San  .^""rancisco  $4000 


APARTMENTS  ^.      ^ 

(4181)      S  LINCOLN  WAT  .07-6  W  Sixth 

Ave.        Two-story      and      basement 

frame   (4)   apartments. 


DWELLING  .„„    ,„-    „ 

(4183)  E  FORTY-THIRD  A\  E  125  S 
Judah.  Two-story  and  basement 
frame  dwelling.  „    ,r         ™ 

Owner — Alec  M.   and   Johnna   S.   Young, 

i:i22   42nd  Ave.,   S.   F. 
Architect— L.  Trebino  &  Son,  101  Wool 

St.,  San  Francisco. 
Contractor  —  Trebino    &    Haxton,    101 

Wool   SSt.,   SSan   Francisco.        $bOOU 

DWELLING  ^    ,,       ... 

(4184)  N  SILVER  AVE  —  E  Merrill. 
One-story  and  basement  frame 
dwelling.  „ 

Owner— L.    Silverlein.    2471    San    Bruno 

Ave.,  San  Francisco. 
Architect — None, 
contractor— S.    Saari,     200    Felton     St 

San  Francisco.  »Jiou 

\I  TIORATIONS 

(418.'-,)  NW  COLUMBUS  &  LOMBARD. 
N'ew  show  windows;  rearrange 
parltitions,  etc.,  for  restaurant  and 

Owne?'—  Edw.    Cerruti,    901    Columbus 

.\ve.,   San   Francisco. 
Architect— P.     Righetti,     12    Geary    St., 

San    Francisco.  f6~uu 

(VlIb^^NW  POWELL  AND  O'FARRELL 

Remove  partitions  in  12  closets  and 

add  6  baths. 
Owner— Harvey  M.   Toy    (Manx  Hotel). 

Premises. 
Architect — None.         ,     ,,,.  „        -re 

Contractor— Frank    J.    Klimm    Co.     456 

Ellis  St..  San  Francisco.  $44b» 

m'sfJ^^^W  FORTY-SEVENTH  AVE. 
210  S  Cabrillo.  1-story  and  base- 
ment frame  dwelling. 

Owner— A.  R.  Lapham,  6311  Geary  St., 
San    Francisco. 

Architect— None^ ♦^i)"" 

tlm)       4545    GEARY    ST.      Erect    elec- 

Owne'r— CityCoal  Co.,  100  Brannan  St.. 

San  Francisco. 
Architect — None.        ,     ^,      ,   ■       „  q. 

Contractor— Federal     Electric     Co..     91 

New    Montgomery    St.,    S.    F.    $1000 

finfr   E  VALENCIA   60   S   18TH.   20   x 
80.     All  work  for  2-story  and  base- 
ment bldg.,  store.  . 
Owner— Mr.    and    Mrs.    Henry    Cherin, 

717  Valencia  St..   S.   F. 
Architect — None.  „    .,, 

Contractor    —    Co-operative    Builders, 

625    Market    St.,    S.    F. 
Filed   Oct.    3,    1924.   Dated   Oct.    3     1924 

Enclosed     *7?"co- 

Brown    coated .  • U"c'5? 

Completed   and    accepted    }M°t2 

usual  35  days  • -.^q;,- ^  c6sT."$«05 
Bond,  none.  Sureties,  T.  A.  Sourich 
and  Pledges,  1733  Palou  Ave.  Forfeit, 
limit,  none.  Plans  and  specifications 
not  filed. 

ALTERATIONS  ,,  , 

H190)      717   V-ALENCIA    ST.      All   work 

for    remodeling   bldg.  „   „    „ 

Owner— M.    and    Mrs.    Cherin,    71 1    Va- 
lencia  St.,   S.   F. 
Architect — None.  „    .,j 

Contractor— Co-operative   Builders 
Filed    Oct.    3,    1924.    Dated    Oct.    3,    1924 
Front  remodeled  and  plastered.  .$669 

Painting  and  papering  done    668 

Completed    and    accepted     bbS 

usual  35  days  • -.^0^;,^ -coST;  '  $26?3 
Bond,  sureties,  forfeit,  limit,  none. 
Plans  and  specifications  filed. 

FACTORY 

(4191)      AV  POTRERO  AVE   125   N   16th. 

Two-story  concrete   factory. 
Owner — Forderer    Cornice    Works,    IbtU 

and  Potrero  Ave..  San  Francisco. 
Plans   by   Owner.  $40,000 


tl^^i^'VM'VhwrO^  &  TWENTIETH 
Ave.  Three-story  and  basemei 
frame    (10)    apartments. 

Owner — O.  M.  Oyen,  67  Carmel  St.,  S:. 

Architect— Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco.  ?,Sb,uu« 

DWELLING  ,,„        ^„       _ 

(4  194)  N  GRAFTON  AVE  50  E 
Miramar.  One-story  and  basement 
frame  dwelling.  • 

Owner Otto  T.  Svenson,  366  Clemen- 
tina St.,   San   Francisco.       ^ , ,  ., 

Architect— Gustave  Stahlberg.  544  Mar- 
ket St..  San  Francisco.  $2700 


0195)      S- WINFIELD  AVE  102  W  Coso. 

One-story    and      basement      frame 

dwelling 
Owner— D.   W.  Ruggles.  2591  Sutter  St.. 

San  Francisco. 

ContrLcUTIiw.^C.  Petersen,  2591  Sutter 
St.,  San.  Francisco.  $40«» 


(4196)  NO.  5U0  GOLDEN  GATE  AVE. 
Repair  fire  damage  to  autosales 
building.  .-    ,,      u   o. 

Owner — Louis   Heilmann.   64.T    I'.usn   St., 

Apt.    401,    San    Francisco. 
Architect— N(.ne^ fiOOO 

T?  10  P  A 1  R  S 

(4197)  W  TENNESSEE  100  S  19th. 
Re-pair    fire    damage    to    warehouse 

Owner— Riordan  Investment  Co.,  Trust 
&  Savings  Bank  Bldg.,  Los  Angeles. 

Architect — None. 

Contractor— A.  D.  Disston,  Hearst 
Bldg.,  San  Francisco.  ♦ 


■(Fl^irfo.       1251       THIRTY-SECOND 

Ave      Add   one-room   to  dwelling. 
Owner— Frank  J.   Egan,   Premises. 
Architect- None.     ♦l"'"' 

f4T99)^^N' FLORENTINE   150  W  Morse. 
One-story      and      basement     frame 

Owner— Geo.  W.  Witbeek,  3066  22nd  St., 

San   Francisco. 
Architect— None^ '^OOO 

DWELLING  _.      ^,_    „      .,,„„. 

(4200)      W    CASTENADA    422    S    Alton 

Ave.        One-story      and      basement 

frame  dwelling.     „.    „    .^  ^^ 

Owner— Mr.  and  Mrs.  W*.  H-  davenport. 
Architect— Masten    &    Kurd.    278    Post 

St..  San  Francsico. 
Contractor— H.     Papenhausen,     532     3rd 

Ave.,   San  Francisco.  $suww 


Taylor 
946 


FRAME    BLDG.  „  ^ 

(4201)  E  LEAVENWORTH  75  S  Green- 
wich S  37-6xE  100.  .Ml  work  ex- 
cept cement  floors,  lighting  fixtures 
shades  and  heating  system  for 
two-story  and  basement  frame 
building.  .    .      „.,„, 

Owner — I'aul     Demartini.     2227 

St     San   Francisco. 
\rehitect— Paul      F.      De    Martii 

Broadwav,   San   Francisco. 
Contractor- (?.  Wengard,  1286  34th  Ave. 

San  Francisco.  , 

Filed    Oct.    4,    '24.      Dated    Aug.    27,     24 

Roof  on    ^llll 

Brown   coated    •■• 2^°" 

Completed    and    accepted 4a(" 

Usual  35  ^'^y---^^^J^i;cosT:\\t210 
Bond,  $9140.  Sureties,  Emil  Nelson  and 
B  Milano.  Limit,  90  day-s.  Forfeit, 
none.     Plans  and  specifications  filed. 

^f2?i?^r\EAVENWORTH  ^37-6     S 

^Greenwich  S  37-6xE  100,     All  work 

except   cement   floors,   lighting   hx- 

tuies,    shades    and    heating    system 

for  two-story  and  basement  frame 

Owne^r-PWUip    Torre,    2338    Taylor    St., 
San   Francisco. 

^oSjrlc'toT-^c" wengard,  1286  34th  Ave. 
San  Francisco. 


Saturilay.    October    IL,    I'.'Jl 
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(••ili<I  <ii-l.   4,  '2*.     naU'd   Autt.    27.  "24. 

Itoi.f    un     »4BSr. 

Bruwii   iMiatwl    4565 

Cunipl'-'t'^d  and  accepted 457U 

I'aual   3a  days 4570 

TOTAL   COST,    »18,270 

liuiid.  )9140.     Surelifs,  Rmil  Ni-lsun  and 

n.    Milanu.      l.imH.    90    days    after    Sept. 

■2.     19L'4.       Forfent.     nonr.        I'liins     and 

siKTitloatlons    tiled. 


(4214)  \V  OTSEGO  125,  150  and  IT.'i  S 
San  Juan.  Three  one-story  and 
basement    frame    dwellings. 

Owner — Albert  J.  Olson,  336  Granada 
Ave..  San   Francisco. 

Architect — Chas.  F.  StrotholT,  2274  15th 
St.,  .San   Francisco.  J3500  ea 


KWKLLl.NO 

(4203)  W  THIllTY-FIFTH  AVE  225  9 
Lincoln  Way.  One-slory  and  base- 
ment  frame  dwelling. 

Owner — fox  Bros.,  1309  '.uh  Ave..  San 
Francisco. 

.Architect — None.  $5000 


FLATS 

(4204)  E  MALLOniCA  WAY  329  N 
Chestnut.  Two-story  and  base- 
ment  frame   (2)    flats. 

owner — K.  Miller,  549  Holbrook  Bldg., 
San    Francisco. 

.Vrchitrct — None. 

Contractor — Moore  Constr.  <'o.,  549 
Holbrook  Bldg.,  S.  F.  16000 


DWELLING 

(4205)      B  COLLEGE  AVE   100  S  Justin 

Krive.      One-story      and      basement 

frame  dwelling. 
Owner — F.    W.    Varney,    860    Bush    St., 

San  Francisco. 
Archiicct — Chas.   F.  Strothoff.  2274  15th 

St.,    San   Francisco.  $4000 


I^WELLING 

(4206)      E   MALLORICA      WAY      375     N 

Chestnut.  Two-story  and   basement 

frame  dwelling. 
Owner — K.  S.  Miller,  549  Holbrook  BWg 

San    Francsico. 
Architect — None. 
Construction  —  Moore   ('onstr.    Co.,    549 

Holbrook  Bldg.,  S.  F.  $6000 


STORE,    ETC. 

(4207)  SW  MISSION  .\ND  TI.NGLEY 
Ave  (rear).  One-story  frame  bat- 
tery  store    and   shop. 

Owner^S.  Willis,  24  26  Mission  St.,  San 
Francisco. 

Architect — W.  E.  Lambert.  321  Hanover 
St.,   San   Francisco. 

Contractor — W.  E.  Lambert.  321  Han- 
over St.,    San   Francisco.  $1500 


FLATS 

(421S)      SW  TWENTY-EIGHTH  AVE  & 

Anza.      Two-story      and      basement 

frame  (4)  flats. 
Owner— Alma  Mahan,   Vo  Dr.  E.  E.  Ma- 

han. 
Architecture  by — Meherin  &  Roller,  117 

Front  St.,  San  Francisco. 
Contractor — C.    P.    Parker.    251    Kearny 

St..  San  Francisco.  $<inon 


SIGN 

(4208)  NO.  400  GRANT  AVE.  Erect 
double   faced  vertical  electric  sign. 

Owner — Manderin  Cafe,  Premises. 
Architect — None. 

Contractor — Federal  Electric  Co..  91 
New  Montgomery  St.,  S.  F.         $1000 

ALTERATIONS 

(4209)  N  TWENTY-SECOND  125  W 
Potrer.i  Ave.     Alter  cottage. 

Owner — Joseph  Reichlieu,  641  Alabama 
St.,   S.-.ii  Francisco. 

Architect — Gustav  Stahlberg,  544  Mar- 
ket St.,   San   Francisco. 

Contractor — Wm.  C.  Huber,  845  46th 
Ave.,    San    Francisco.  $3450 

DWELLING 

(4210)  SK  BRUNSWICK  AND  OLIVER 
Sts.  One-story  and  basement  frame 
dwelling. 

Owner — John  Dahla,   430  Crescent  Ave., 

San   Francisco. 
Architect— None.  $3900 


FLATS 

(4216)      E    PIERCE    llz-o    S    Union    St. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — .\.   Romeo,   Ft.  of  Leavenworth 

St.,   San   Francisco. 
Architect   —    Fabre    &    Hildebrand,    110 

Sutter   St..    San    Francsico. 
Contractor- — Paratore    *    Kolburn,    773 

Francsico    St.,    S.    F.  $13,000 


REPAIRS 

n(4211)      NO.    2320    MISSION.        General 

repairs  to  store. 
Owner — N.   Starr,   2318   Mission   St.,   San 

Francisco. 
Architect — None. 
Contractor — James     Jensen,     3495     17th 

St.,  .San  Francisco.  $1200 


FLATS 

(4217)      S   CHESTNUT    lUO   W    Franklin 
W    25    X    S    137-6.      All   work    for    2- 
story    and    basement    frame    bldg. 
flats. 
Owner — Estella   Woolf,    premises. 
Architect — None. 

Contractor — Evans    &    Co.,    359    Pacific 
Bldg.,   S.    F. 
$5000   2nd  mortgage   to  Greater 
City    Lumber   Co.    to    pay   for 
lumber,    mill    work,   etc. 

Frame   up    $1500 

Brown   coated    1500 

Completed  and  accepted    1500 

Usual    35    days    1500 

Balance     of     $2270     secured     by 
deed  of  trust  to  C.  A.  Evans. 

TOTAL  COST,  $13,270 
Bond,  sureties,  forfeit,  none.  Limit, 
120  days.  Plans  and  specifications 
filed. 

(4218)  S  HEARST  AV  150  W  Genesee 
One-story  and  basement  frame 
dwelling. 

Owner — Backman  Bros.,  124  Foerster 
Ave.,   San   Francisco. 

Architect — None.  $4000 


FLATS 

(4212)  E  TWENTY-FOURTH  AVE  55 
N  California.  Two-story  and  base- 
ment  frame    (2)    flats. 

Owner — I.    Lawler,    %    Contractor. 

Architect — None. 

Contractor  —  Christiansen  Bros.,  518 
25th   Ave.,    San    Francisco.  $7000 


DWELLING 

(4225)  S  BALBOA  82-6  E  45th  Ave. 
Two-story  and  basement  frame 
store   and   dwelling. 

owner— L.   Wissman,   %   Contractor. 
.\rchitect — None. 

Ccmtractor — Meyer  Bros.,  1  Montgomery 
St.,  San  Francisco.  $3500 

DWELLINGS 

(4226)  S  NEY  25  E  Craut;  E  Craut  85 
S  Ney;  SE  Ney  and  Craut.  Three 
one-story  and  basement  frame 
dwellings. 

Owner — Elizabeth    Lamb,    715    Shotwell 

St.,    San    Francisco. 
Architect— None.  .    „  ,      ^  ,c«,- 

Contractor — Johnson  &  Erlendson,  1565 

Jackson  St.,  S.   F.  $4000  ea 

DWELLING 

(4227)  W  ALIVA  382-6  S  Capra.  One- 
story  and  basement  frame  dwelling 

Owner — Lang  Realty  Co.,  Chestnut  and 

Steiner   Sis.,   S.   F. 
Plans  by  Owner.  $4900 

DWELLING 

(4228)  N  FILBERT  50  E  Baker.  Two 
story  and   basement   frame  dwig. 

Owner — R.  B.  Bell,  250  Montgomery  St., 

San  Francisco. 
.\rchitect — None.  $7000 


DWELLING 

(4219)      N      DEWEY      BLVD.      272      W 

Pacheco.     Two-story  and  basement 

frame  dwelling. 
Owner — Alice   M.    Field,    773    24th   Ave., 

San   Francisco. 
Architect — None. 
Contractor — Fred     M.     Field,     773     24th 

Ave.,  San  Francisco.  $8000 


DWELLING 

(4220)      E    LOCUST    100    N    Sacramento. 

Two-story     and     basement     frame 

dwelling. 
Owner — J.    H.    Kelley,    Tiburon,   Calif. 
Plans  by  Owner.  $6000 


DWELLING 

(4221)      S  NEY  50   E  Craut.     One-story 

and   basement   frame   dwelling. 
Owner — Elizabeth    Lamb,    715    Shotwell 

3t.,   San   Francisco. 
Architect— Non». 
Contractor — Johnson  &  Erlendson,  1565 

Jackson  St.,  S.  F.  $4000 


STORE,    ETC. 

(4222)      N  GENEVA  109  E  Mission.  Two 

story  frame  store  and  flat. 
Owner — Mrs.     S.     Barbieri,    229    Geneva 

Ave.,  San  Francisco. 
.Architect — None. 
Contractor — John  P.  Cuneo,  101  Amazon 

Ave.,  San  Francisco.  $7000 


STORE.   ETC. 

(4213)  NW  M.ARKET  100  NE  Marshall 
Square.  Two-story  and  basement 
frame  steel  frame  and  concrete 
Class  C   store   and   offices. 

Owner — W.  B.  Wagnon,  325  Bush  St., 
San  Francisco. 

Architect — Rousseau  &  Rousseau,  Inc. 
$75,000 


ADDITION  ,^,, 

(4229)      SE    PACIFIC    &    BRODERICK. 

Add    kitchen    to   dwelling;    remodel 

for      basement       garage;       enlarge 

breakfast   room. 
Owner— Dr.    A.    R.    Fritschi.    460    Mont- 

gomerv  St.,  San  Francisco. 
.Architect — John  H.  Powers  and  John  H. 

Ahnden.   460  Mongomery  St.,  S.  F. 
Contractor — Louis  Johnson,  Pacific  and 

Broderick    Sts„    S.    F.  $4000 


ALTERATIONS 

(4230)      NO.  Ill  COMMONWEALTH  AV. 

Construct     addition     to     residence; 

rearrange   front    e".trance    porch. 
Owner — Albert  S.  Samuels,  %  Arv.hitect. 
.Architect — Bar'  ard    J.    Joseph,    74    New 

Montgomery  St.,  S.  F.  $4500 


.ADDITION 

(4231)     2926  BAKER  ST.     Additions  for 

apts.   and   private  garage   quarters. 
Owner — Mrs.   E.  Laude,    2926   Baker  St., 

San   Francisco. 
Architect — None. 
Contractor — L.  Rossi,  1298  Revere  Ave., 

San  Francisco.  $3000 


.ALTERATIONS 

(4232)       1128    M.ARKET    ST.       Remodel 

restaurant   front. 
Owner — M.   Stern,   516   Kearny  St.,   S.   F. 
.Architect — None. 
Contractor — Louis    Kragen.    661    Golden 

Gate  Ave.,  S.  F.  $1000 


FLATS 

(4234)  N  WEST  PORTAL  100  W  Ulloa. 
2-story  and  basement  frame  (3) 
flats. 

Owner — Dr.     Russell     Cushing,     Phelan 

Bldg.,  S.  F. 
.Architect — None. 
Contractor — Robert   H.    Kelly,    57    Grat- 

tan  St.,  S.  F.  $15,500 

.ALTERATIONS 

(4235)  NE  MISSION  -AND  20TH  STS. 
Remove  bay  windows;  stucco 
front;  install  elevator;  electric 
work;  interior  plastering;  tar  and 
gravel  roofing. 

Owner — Mrs.    F.    Nelson,     2701     Lincoln 

W'ay,    S.    F. 
.Architect — None. 
Contractor — Antone   Petersen,   2770   San 

Bruno  Ave.,   S.  F.  $15,000 


UNDERT.AKING  PARLOR 

(4223)  N  MARKET  365  W  Fifteenth. 
Two-story  frame  undertaking 
parlor. 

Owner — John  and  Sarah  Hayden,  956 
Dolores   St.,   San   Francisco. 

Plans    by   Owner. 

(Contractor — John  Spargo,  235  'Mont- 
gomery   St.,    S.    F.  $6800 

DWELLING 

(4224)  E  FOURTEENTH  AVE  135  N 
Ulloa.  One-story  and  basement 
frame   dwelling. 

Owner — J.  Allen,  %  Contractor. 
Architect — None. 

Contractor — Meyer  Bros.,  1  Montgomery 
St.,  San  Francisco.  $5000 


PLUMBING,   ETC. 

(4236)  NE    KEITH    AND    DONNER 

Ave.  N  100  .X  E  300.  All  work 
rough  and  finish  plumbing  and  gas 
and  water  piping  for  1-story  re- 
inforced concrete  and  frame  bldg. 

Owner — Pacific  Electric  Mfg.  Co.,  827 
Folsom    St.,    S.    F. 

.Architect — George  H.  Wiemeyer,  57 
Post   St.,   S.    F. 

Contractor — George  Rehn,  1979  Mission 
St.;    S.    F. 

Filed    Oct.    7.    1924.    Dated    Oct.    2,    1924. 

Rouging   in    completed    $1000.00 

Completed    and   accepted    ....      627.50 

Usual    35   days    542.50 

TOTAL   COST,    $2170 

Bond,    $1085.      Sureties,    R.    H.    O.    Bohr 

and  Geo.  H.  Pecht.     Forfeit,  none.  Limit 

120    days    after    Sept.    29,    1924.      Plans 

and   specifications   filed. 
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CONCRETE 


Monad- 
29,   1924. 


(1237)  EXCAVATION,        --- 

toolings,   piers,    floors,   ancliors   and 
bolts   on    above. 

Contractor— R.    J.    H.    Forbes, 
nock    Bldg.,    S.    F. 

Filed  Oct.   7,   1924.  Dated  bept.   29, 

■  "^f^ooUng  "■  ^'"'^^.  .''.""•°.'".  ^^$4000.00 
WaTls   and    piers    poured    ....    a""""'' 

Completed   and   accepted    i^xljrY. 

usual  35  days  .^^^^^  ...^.  ;^,_  ^llf45S 
Bond  $6225.  •  Sureties,  Minnie  Forbes 
aiTjohn  Cassaretto.  Forfei  none 
Limit,  60  days.  mans  and  bpecitii.i 
lions  filed. 


FRAME   BLDG 
(4238) 

Cliatlanooga    w     . 

worli    for    2-.story 

frame  ubilding. 
Owner— Joseph  Arata. 
Architecl— L.    Traverso,    8o4 

San    Francisco. 
Contractor — Joe   Cuneo   and 

Filed  Oct.  7,  1924.  Dated  fc< 
Enclosed  and  roof  on   .  . . 

Brown   coated    ■ 

Completed    and    accepted 
Usual    35    days 
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(Xt  2,  1924— W  rOUTOLA  DRIVE 
lOS-ll'A  S  Vicente  VV  91-10%  S»  aO 
E  93-4%  N  50-0>/4  l^ol  3  Blk  2989B 
West    Portal    Park.      Emily    Nasser 

to  Meyer  Bros Oct.  1.  1924 

(),1      2     1924— NW      HOWARD      AND 
,     Tenlh   N    165xW    135.      T    VV    '-■"■des 

>     iiR    to  G  P  W  Jensen Oct.   1,   1924 

t  2  1924— W  THIRTY-FIFTH  AV 
l7.-i  'n  Geary  N  25xW  120.  Rose 
l.iliman  to  Meyer -Bros^.. Sept 


PrtuegerJ, 


RESIDENCE  ^    ^     ,     „   ^    >l 

(4247)      LOT   14    BLK    1326   Sub.    3,   Sea-  , 
cliff.      Plastering      and      decorating 
for  two-story  and  basement   frame  i 
residnce.  ,„,,,! 

owner— Howard        Brickell,      Stanfordjl 
Court   Apia.,    San   Francisco. 

Architecl — 1.  R.  Miller  &  T.   '      " 
213  Lick   Bldg.,  B.  F. 

Contractor — La  Torres  &  Kiesel. 

Filed  Oct.   8.  '24.     Dated  Sept.   30, 

On    5th    of    each    month 

Usual   35   days , 

TOTAL   COST,    i 

Bond,   $1230.      Surety,   F.   A.   Brocli 

Limit,  as  soon  as  needed.   Forfeit. 

Plans  and  specifications  filed. 


and      basement 


DeMar- 


pt. 


18,  1924. 
,  .  .$3225 
. . .  3225 
...  3225 
.  .  .  3225 
TOTAL  COST,   $12,900 

Bond,    $3000.       Sureties,       F.    DeMartini 

and  L.  Bacigalupi. 

100    days    alter    Sept.    22      19 

and    specifications    not    tiled. 

f.'^t9'^™Sw''p^j^^     AND      UNION 

Streets.   2-story  &  basement  frame 

(7)  apartments. 
Owner— E.    Tomei,    185    19th    Ave.,    San 

Francisco. 
Arcliitect — None.  ,     . 

Contractor— C.  T..Magill,  185  19th  Ave._, 

San    Francisco. 


$29,000 


RAYMOND  AVE  125  E  Alpha 


DWELLINC 

(4240)      N  1- - 

One-story      and      basement      frame 

dwelling.  „   ^    ,      J    . 

Owner— chas.   A.   Louis,   9  Leland   Ave., 

San  Francisco.  .    ,  „. 

Architect— S.  H.  Hansen,  4917  Third  St., 

San   Francisco. 
Contractor — Philip      Fetz, 

Ave.,  San  Francisco. 


Wilde 

$4000 


ALTERATIONS 
(4241)      W     SANCHEZ 
second 

Owner— Mrs.    T.    Gamma,    914    Sanchez 

St.,  San  Francisco. 
Architect — Theo.  Lenzen,  Humboldt  Bk. 

Bldg.,  San  Francisco. 
Contractor — Mangels    Bros.,    4i92 

sion    St.,    San    Francisco. 


100    S    Twenty- 

"Semodel  residence  for   (2) 


00 


ALTERATIONS 

(4248)       2518    PACIFIC    AVE.       Altei; 

tions  and  addition  for   residence. 

Owner — Mrs.   .Cecile    M.    Brooke,    prerr 


1924 


f424?)^\w  CORTLAND  AVE  AND 
Wool.     One-story  frame  stores. 

Owner — W.  J.  Richardson,  2033  Howard 
St.,   San  Francisco. 

Architect — None.  $5000 

DWELLING 

(4243)      E      THIRTIETH 

Irving.       One-story 

frame    dwelling. 
Owner— Herman    C.    Eggers, 

Ave.,  San  Francisco. 
Architect — John    H.    Powers    and    John 

H.   Ahnden,      460     Montgomery   St., 

San  Francisco. 
Contractor — Joel  Johnson      ix^     Son,   180 

Jessie    St.,    San   Francisco.  $7000 


612     12th 


■  hitecu    —    Nathaniel    Blaisdell 
California  St 


-Moore  &  Madsen, 


7  O'Far 
$18,50 


FLATS  ,.,     ,, 

(4249)       S    FOURTEENTH    100    W    1. 

mona.     2-story  and  basement  frai 

Owner — Mission    Realty    Co..    2008    M 

sion    St.,    S. 
Architect— A.  J. 

St..   S.   F.       »"'■ 

('4250)  ^NE  CLAY   AND  JONES  ST.S. 

story   class   A    private   garage. 
Owner  —  Wm.    P.    Johnson,    Clay 

Jones   Sts.,   S.   F. 
Architect — 15.  G.  McDougall 

mento  St.,  S.  F.  . 

Contractor    —    Lindgrcn    &    bwinerton, 

inc.,    622    Standard    Oil    Bldg.,^S.^F 


DWELLING  ^,    . 

(4244)  E  AUGUSTA  62  S  Union.  One- 
story   and   basement   frame  dwlg. 

Owner  —  C.  Busalashi,  890  Greenwich 
St.,  San  Francisco. 

Architect — L.  Traverso,  854  Union  St.. 
San    Francsico. 

Contractor  —  V.  Filippis,  1527  Filbert 
St..  San  Francisco.  $51)00 


>rstmaiiii.   110   Sutler 

$10,1100 


and! 


Saera- 


APARTMENTS  „   ,,        ^,     „ 

(P'ol)      S  CHESTNUT   169   E  Van   Ness 

Ave.      3-story  and   basement  frame 

(16)   apartments. 
Owner — Wm.     Helbing, 

Architect' and    Contractor  —  The    Hel- 
bing   Co..   1332  Lombard   St..  f  S- 


1332     Lombard 


('42'52)      E    TWENTY-THIRD   AVE.    2' 
N    Geary.       2-storv    and    basement  i 
frame    (2)    flati. 

owner — H.  O.  Llnueman,   613  27th   Ave 
San   Francisco. 

A  T'^.hil  *i<it — X'one.  ^.■'■'" 


DWELLING 

(4245)  W  THIRTY-NINTH  AVE  130  N 
Fulton.  One-story  and  basement 
frame  dwelling. 

Owner — F.  Carroll  Reed.  683  7th  Ave.. 
San  Francisco. 

Plans  by  Owner.  $3800 


DWELLING 

(4246)  N  BALBOA  82-6  E  Twenty- 
ninth.  One-story  and  basement 
frame   dwelling. 

Owner — E.  A.  Janssen,  402  Hearst  Bldg. 
San  Francisco.  ,.,„„„ 

Architect — None.  $4000 


COMPLETION  NOTICES 

SAN    FnANCISCO   COl'NTV 

i)r.cordpd  Accer/ted 

Oct  1  1924— W  THIRTY-EIGHTH 
Ave  '50  N  Cabrillo  N  25x90.  C  F 
Dempsey   to   whom   it  may  concern 

Sept.  2i,  19Z4   ' 

Oct:  ■  i;  ■  1924— E    TWENTIETH    AVE      i 
243.83    and   368.83    S   Rivera   S   2oxE       | 
120   each.     Monroe  R  Schwartz  and 
Grover   C   George    to    whom    it    may      li 
concern    O'^'-   '-•   '-^^^ 

Oct  1  1924— LOT  45  BLK  N  Map  Sub  J 
p'pty  Mission  St.  Land  Co.  Home-  'i, 
stead  Realty  Co  to  whom  it  may  '. 
concren Sept.     30,    19.;4 

Oct  1.  1924— E  LEXINGTON  AVE  135  f 
N  18th  N  25xE  80.  Philippe  Saure  1" 
to  M  E  Greene Sept.  30.  1924 

Oct  1  1924— E  BRIGHTON  AVE  150 
S  Grafton  Ave  S  25xE  112-6  Dot  23 
Blk  1,  Lakeview.  The  McCarthy 
CO    to    James    Arnott    %^on  .  .^.^..  ^.^^^ 

Oct'  "  'l"  "l'9'2'4— SE  THIRTY-FIFTH 
Ave  and  Anza  S  25xE  90.  Charles 
J  Brady  to  John  Miller ..  Sept.  24    1921 

Oct  1  1924— N  FULTON  60  W  20th 
Ave'w  30xN  100.  Anna  G  Wold  to 
whom  it  may  concern Oct.  1.  191.4 

Oct  1  1924— LOT  6  BLK  3080  Map 
BIks  3080  to  3085;  Lot  16  Blk  3083 
Map  Blks  3080  to  3085,  Westwood 
Highlands.  Hans  and  Esther  E 
Nelson   to   whom   it  may  concern.. 

Sept.     29,     1924 

Oc't"l"i924— NE  BUSH  AND  GRANT 
Ave  60  on  Bush  by  N  77-6.  The 
Mandarin    to    Barrett    '^g^''P22' ■i9'>4 

Oct'  '2  '  'l'92'4'-^NW'  'po'rTOLA  ' DRIVE 
and  NE  line  Lot  12  Blk  2989B  NE 
50  NW  109.492  SW  50  SE  109.631 
Lot  11  Blk  2989B  Map  West  Portal 
Park.  Edw  E  Mohr  to  James  Ar- 
nott &  Son Sept.  24,  1924 


i.iuman  to  Meyer -Bros.  .sepi.  jw,  1  = 
,   '  ,     11)24— W   CONCORD   475-0%    N 
\i..r'se    N    25-4  %xW      90.         Patrick 
iloigan  to  whom  it  may  '^°^j'='=["jJ24 
,1       ■  ■  ■  1924— lots'  '2  'and    21    b'lK 
■■■I      Amended     Map    Ingleside     Ter- 
ral>s.      Gordon    VV    &  Linnie  Morris 
I.I  whom  it  may  concern.  .Sept.  22,    24 
,1     2     1924— W    THIRTY-FIFTH  AV 
IT.-,  'n    Gearfy    N    25xW    120.      Rose 
Lipman    to   Meyer   Bros.. Sept.    30,     24 
,  t     ■■     1924— NE   FLORENTINE    3i5- 
1%  'from   Morse  No.   25   Florentine. 
<;,.,, rge  W   Witbeck  to  whom  it  may 

,.,„'.<7rn  Oct.    2,    1924 

„i  •  1924— W  THIRTY-EIGHTH 
Ue' 125-9  N  Cabrillo  N  25-9  W  120 
S  .■-9  E  to  beg.  F  A  Gawlhorne 
ic,  "whom  it  may  concern  .  .Oct.  1,  1924 
),i  2  1924— E  EDNA  25  S  Staples 
v've's  25xE  100  Lot  2  Blk  30,  Sun- 
livside       Howard   E  Mohr   to   James 

.vV'iiott   &    Son Sept.    24,    1924 

,,t"'y;Sr21-S  MONTEREY  BLVD 
:iU.'.  E  (;eiiessee  E  56-1  IxS  125. 
Moiieta    Invsi    Co    lo   Galliber   Bros. 

Sept.  24,  1924 

let'  ■•  'l92'4--LOT  6  BLK  17,  Amended 
Map  Ingleside  Terraces.  Gordon 
VV    and   Linnie    Morris   to    whom    it 

may    concern Sept.    18.    1924 

)ct  2  1924— W  CONCORD  450  N 
viorse  N  25-0%  W  90  S  25-4%  E  90. 
latrick    Horgan    to    whom    it    may 

concern  Oct.    1,   1924 

let  2  1924'— W  BRIGHTON  AVE  100 
S'  Grafton  Ave  S  25xW  112-6  Lot 
35  Blk  6,  Lakeview.  The  McCarthy 
Co   to  James  Arnott  &  Son........ 

Oct.    1,    1924 

(Jc't."2',"l'9'2'4—'N 'CALIFORNIA  32-6  E 
23rd  Ave  25x100.  John  V  Stiefel 
to  whom  it  may  concern.  .Sept.  30,  24 
■I  2  1924— W  THIRTY-EIGHTH 
.\ve  151-6  N  Cabrillo  N  25-9  W  120 
S  25-9  E  to  beg.  F  A  Gawthorne 
to  whom  it  may  concern.  .Oct.  1.  1924 
•t.  2,  1924— NO.  1207-1209  STEVEN- 
.soii  running  through  to  Colton  and 
alg  Colton  99  to  Brady  th  36  on 
Brady  W    52xN   89.     Geo  Neumiller 

to   L  Vannucci   Bros Oct.   1,   1924 

■I.  2,  1924 — S  ANZA  27-6  E  41st  Ave 
27-6x100.     F  Carroll  Reed  to  whom 

it  may  concern ■  • 

i-l  2  1924— N  DEWEY  BLVD  270  W 
J'acheco.  No.  530  Dewey  Blvd. 
Alice  M  Field  to  whom  it  may  con- 
cern   Oct.    1,    1924 

ct  2"'l9'2'4— E  TWENTY-SECOND 
Ave  166-8  S  Taraval  S  33-8x120;  W 
Twenty-third  Ave  250  and  275  S 
Taraval  S  25x120  each.  Parkside 
Realty  Co  of  S.  F.  to  whom  it  may 

concern Oct.    2,    1924 

Oct  2,  1924 — E  POLK  60  N  Lombard 
27-6x68-6.         Madeline    and      Guido 

Moriconi    to    Guido    Moriconi 

Oct.    2,    1924 

•t'  '  2  '  'l'9'2'4 — N  SEVENTH  50  W 
Cleveland  25x100  with  line  25x50  to 
Cleveland.     Jos  Laib  Jr  to  Buschke 

&  Brown Sept.  26,  1924 

■t  2,  1924— S  FARNESWORTH 
Lane    30.15       B     Byfield.         Anne    S 

Hughes    to    Louis    Johnson 

Oct.    2,    1924 

Oct'  '3','  'l'92'4— E  FORTIi;-TH  AVE  100 
N  Fulton  N  25xE  120.  David  Leigh 
to  whom  it  may  concern.  .Oct.  2,  1924 
.t  3  1924— N  FIFTEENTH  AVE 
122-6  N  Cabrillo  N  26  W  115  S 
28-0%  E  115-014.  James  J  and 
Mary  EFarrell  toe  TMagell....^^ 

[<'t"3"i924— SW  m'on'tGOMERY  & 
Jackson  S  72-6x107-6.  J  Deraickeli 
to  G  B  Pasqualetti Oct.   3,   1924 

Oct  3  1924  —  W  OCTAVIA  84  S 
Jackson  S  alg.  W  Octavia  43-8^ 
X  W  100.  Frederick  R.  Grannis  to 
v.'hom   it  may  concern    ..Oct.   3,   1924 

Oct  3.  1924— SB  SAN  JOSE  AVE. 
187-4%  SW  29-6  SW  25  SE  151-4% 
NE  25-5y2  NW  156-2%.  J.  W.  Gil- 
logley    to    whom    it    may    concern 

Oct.    1.    1924 

Oct' '  i  '1924 — E  DIVISADERO  67-6 
S  Chestnut  25  x  82-6.  S.  Stein- 
auer    to    whom    it    may    concern.. 

Oct.    3.    1924 

Oc't'  '3'  i924— E  DIVISADERO  112-6  S 
Chestnut   25   x   112-6.      S.   Steinauer 
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.     ■«.  ^    .     c     laoj      I.-IT-'M    III  K   'SIT   Ti-nn.iil  Oct.     3.     192-1    -W     SAN"     HUl'NO     AV'E. 

lo   whom    It    may   concern  Oct     3.   '24  Oct    6      »2J-I''^,J_-LV''Vj'^,n°J  V-   l^  W  132  S  SlUn.an  42  ....  Sa..  Itruno  Ave. 

Oct.    3.    1921-SK    IKVINU    AND   22ND  L'.',',,  ,^p"r,    lo   whU^;    i  tin"  ■   concern  x    W    90.    2468.    2470    and    2472    San 

Ave,    120    x    101.       Wm.    Koenig    to  Schuborl    lo   wl.om    It    ma.x    (oncirii  ^^^^^^    ^^,^          Pioneer      1-late    and 

whom    It    may    concern.  .Oct.    1.    l»-<  „  •.■■,;■  •,o',;  " '.'fvp  '  i?' u'l' if    ■"■'iis  '  i  m"-'  Window   Glass  Ci>.   vs.   limil   Tcus- 

Oct    3.  1924— S  (•I.-MUICKLAND  230  W  Oct.    b.    1924-LOr      7    m.K    ..US    I..-  "    ■            j.,  .g 

Guerrero,      IC.    A.   Carlson    lo   J     H  ^:^^tnVent  Co  to  whom  U  .n   v  ^  « '<•'    »•   i'J2  -sk  BUSH   AND  BAKliK 

Verner    Oct.    3,    1924  „rovcment  Co  lo  w  hom  It  .na)   con    ^  ^^^    ^^^1^^^    ^^^^    frontage    of    25 

(let.   3.   1924— -VW  SACHA.MK.NTO  and  ,,  .•^'''^^"■Voiillsp  TKNHr&  ji^iov  "■'     ''""h    ^'99    Bu.sh    St.       Pioneer 

r'^irr^;..^^"r.":.''o.?t.'^j^24  '''k.!^^a^.v^;^.,t£^^  ^"i^,.-:^u''^":':z'']-.'^-^.o 

Oct.    3.    1924— S    SACRAMEN-TO    112-6  „  V    B  '  YvM  '  VoT 'm'    KIK    '918"'m-i..  Oct.    4,    1924— K    NINKTICKNTH    AVK 

V^^-c^.  lief  =;^^  i<;:S-  i^f^,^  fefeiH^^"H;J'H^H  J^ii  ?^?^^.t;f  ^i/^^uH^l^^ 

Tont-  to  H.   L.   IVterscn..S.pt.   30    '24  provement  Co  to  whom  .1  may  co..-  ^  ^^^  Jane   Doe  Poyner  and   Frank 

.  .ct.   3.    1^24— \V   HYDE   2!;-fi   S  Heach.  cern  .  . ....  .  .  .  ... ....  .  ;q^"' '••'•,  V.'"^  Zlchosch    tV2.51 

Arthur  G.   Scholz   lo   whom    it   may  Oct     ,     l-'-^7f,,^^   '  f-   praneis  Wood  Oct.   B.   1924— N'E   HDY   LINK   VERBA 

concern    o.V'^'V,.?'.!!-^  frvf.V  No    1       H  C  and  W  J  Mane  °ls  »"""«   Ave   with   dev   line   bet.   Lots 

Oct.    3,    1924— SE    SAN    .lOSE    212-4J4  I'^'M^n^reis  Prosf  to  whonfil  in^v  8  and  9   BIk  22  rune  NE  al(;  sd  di- 

SW    29th    SW    2;.    X    SE    120.      J.   W.  (as  M^nsel-s  L,rob)   to  whon    it  m.  >  viding   line    115.2.^    SE    40    SW    ll.';.l 

Glllofe'ley   to  whom   it  may  concern.  o 'i"^    ..  V/ '  v\- VwTb'\''8>  fi  !■'  .'•>th  NW    *'>      '"t"    '-"'      «    R"'      ^^'    ^'- 

Ocl.    1.    1924  Oct.    ,,  1924— N   L.\\VTO.N   8- "6  1^     -t"  Krancis  Wood   Extn   No.   2.     Byrd  O 

Oct.    3.    1924  —  NE    CHESTNUT    and  Ave    ^    oO   N    1"?  h^J2i:,%.^„^3^J*^.  )y,  Smith    vs.    Daisy   C   Sott $1776.40 

I.apnna    E    mo    x    N    r.ri.      S:..,k    &  ;     m    ^...Jenson                   Se.U     •'=;     irM  Sept.  30,  i;)24—E  BRIGHT  56.^  S  Hal- 
Jose,    Maas    &    Lauer    to    whom    It  L    H    ^'V/"^^."  gjV;; :  ;,g^f '-.v-k.-.    s  '""'"y    S    100    x    E    100.    .lohn    Cas- 

may  concern    Oct.  3.  1924  O'V,    '■    'i-AT\>\n^.^.''-H'Vn   \^^  .sa.elto    vs    Elizabeth    D    McMillan 

ocl.    4.    1924— W    CASTRO    48-10'A    N  JI  Hf-nrv  Srhollcn                   Oct    7    P' I  and  J  C  OHara    ?S13.61 

.Jersey  N   2d- lliXWiO.      Anna   MOi  1924— NW       WORTH       AND                               """77;: tl H  .,., 

H.?^»rl-    ?„.    Klcc  Co                )>l     I     1924  Twenty-second     30x90.       Francis     J  NoUce  of  Non-ReSpOIlSiblb'.J- 

,     "    J     .VVj      Ci'  VIC.    vi5N  'SS''    40'   E  o'Leary  to  L  H  Stevenson.. Oct.  4,  '2  1  " 

r;^  ^^P^^TVi:.''^^  """^.^T^^    ^^I'-'it^    ^^^It  ^'^^      KBA.C1SCO      .OCKXV 

:   «n   4^j?  •?!■    K    75   S  sV'    40'    \V   80  Co  to  Ira  W  Coburn Oct.  6,   1924  y^t        7        !a24— W       MONTGOMERY 

m  or  \*o  p"t  of  be|.     P   cine   Gas  &  Oct.  7,  1924-NAV  SAN  JOSI3  AVE  695  34..,,^,   X  suttcr  N  68-9xW   60.      Wm 

PLclr.c  Co  to  r  C  Moore  &  Co M''   Jarnac   NE    2o    i\W     162    m   or  j    ^pg-^n    ^t   al   as    to    improvements 

Electric  Lo  to  t    C  .«oo.  e  ^.  v.     ^     ^^^^  SW  25  m  or  1  S  174  m  or  1  Ptn  Lot  „„    p?opei  ty    

,»■."■;■  "iVoVv'biJoaDWXY   97-6   W  6   Bllv    1,    Belle    Roche   City.      Fran-                               ^ 

neaVn'it>7ti??V^«'i??'i''."  Maria  aaNen'''&'siobio':>^^''       ""'ScT^    J^24  EELEA^OF   LIENS 

A   Walsh   lo   whom   it   may   concern^  Ocu"  !'?92*4-e''e{ghTH- XvE   100 's  '  

,,  ■.■•r-i-^-;i'N    CAMINODEL    MAR  Judah    S    25xE    120.      John    Johnson  SAX    S  R  VXCISCO    COINTY 

'^^0:'894^'i1g-^cu^4'^Ji^^,ytat(o^„^  to  w-^o-nit  may  concern    .Oct.  4    »24 ^^^^„^ 

Map  Sub   3  sea  Cl.flE  ^l''  i:;-^^^  ^.y^  Filljert     40x100           filhur       A    a.id  (Jet.    3,    PJ21~E  TWENTY-SIXTH  AV 

174.170     SW     35     .'-E     l;r.-23,.       Mrs.  R'\tha    G    CoiinoUy    to    Pete.    iSUd-  175    N    Ulloa    N    25xE    120.      Martin 

Antionette  F.x>ef;   to  Allen   &   Co  ual,               "^"""""^    '"    '' "^W    7    1.J24  Nelson    to   John   and   Rose   Lepetich 

^'"P'-  -^'  "-^  Oct      7    ■  i9'M— NW  '  BUUNSWIck    153  Oci.    3.   19^4— S  LIXl.LON   WAY   132-6 

Oct.   4,   1924— W  FLORENTINE   100  &  g-^r    Guttenberg    SW    25.xNW    106-6  W    Eighth  Ave   W   25xS   100.   Fried- 

165    N    Morse    25x100    each.     Victor  p^^^   j^^^   7j^   West   End   Hd.     Victor  man  Bros  to  constantine  iumbakis 

Holmgren  to  whom  it  may  cor.jern  ujorkman    to    whom    it    may    con-  and  Interstate  Casualty  Co. . . . . . . . 

Oct.  4,  1924  (^-ern                                            ..Oct.    1,    1924  Oct.    2,    11124 — NW    BL&H  &   STEINEK 

Oct   "4'    l!)''!— LOT    5    Lyon    &    Hoags  Qct.    7."l924— S "  LaIdLEY      102  '  W  W    244xN    1,50.      Guiin    Carle    &    L-o, 

Sub   L  ..coin    Manor.      A    R   Lapham  Maguel   W    30x100    No.    325    Laidley.  .loosl  Bros.  T  I  Butler  I  o,  MacDo    - 

fo  vhom   it  niay  concern. Oct.    4,  1924  William     Foley,   to     whom     it     may  aid  Lumber  Co,  Steel£.,r.nt  ontract- 

to  y  noin   iL   iiia.)   i,V,,„„Y_p,,-.  jjrr.j.f  r.„ncern                                    Sent    29     1924  mg   Co   to   St,   Dominic-.s   Priory.... 

Ave■l9JT5earyN2\^?^^20      HR  Qc't  T  1924-E    aVaLON    AVE    AND  Oct.    7,    1924-S    STEVENSON    275    W 

Laphain  To  whom  it  may  concern     -  "  Mad'rid  NE  25xSE  75  ptn  Lot  4  Blk  Sixth  W25xS  75.     Reinhart  Lumber 

Oct     4?     924— S    CLAY    28    W    Tay    W  34,    Excl      HdAssn.        Henry      and  f:„  ^If^^Tfrr^    I  Rp,'-^  to  M  F  Ci"een 

28xS     71-6          John     B     and       Rose  Katherine  Dobert    to   whom   it   may  '-°/"<i  T''"".  &  Beig  to  M  E  Oieen 

LanliPS  to  A  H  Beetham..Oct.  3,  1924  concern Oct.     7,     1924  and   Weu.stein   .-O  .  .  . 

n^V    i    iq24 W  POTRERO  AV  about  Qct    7     1924 — NW     LOUISIANA     AND                               *  _,.,™.^  .  ^,t„^ 

175'n    Isth       Proiestan.    Episcopal  Twenty-third  N   433   W   200   S  416-5  BUILDING    CONTRACTS 

Bishop     of     Calif,     to     Chas     Stock-  &K  30  m  or  1  to  23rd  th  alg.  23rd  175  

holm   &  Sons ^ept.    29     1^24  i„    beg.      Pacific   Gas   &    Elect  ic   Co  AI.AMEDA    COmXY 

Opt     4     iq')4_w    TWENTIETH    AVK  to  Capitol  Art  Metal  Co ..  Sept.  30.    ?.  .  

300    S   kirkham    S    30xW    120.      J    R  Ocl.   C,   1924— W   EIGHTH  AVE   175  N  ^,^      Owner                        CoLlraciur         .::^ 

Gwynn   to  Charles  G  Gwynn Noriega  N  25xW  120.     CarlAbram-  Reichel                      Williford       7200 

■^.-Dt    ?n.  1921  son  to  F  Monson Oct.   1.  1924  Hoehrecker              Gianonni        4000 

.vVr--iV4'  LOT'i'BLK    P    .^DDNS  Oct.  8,   1924-W  EIGHTH  AVE   150  N  ^1^*      Noble                                Owner       4000 

'tn    Cas??o^S^Addn&    Glen    Park  ^r;i'f''  ^ r%\,'"-tn°  ''not    IT^r'i  5176     Smih                            Barker       1400 

^^r^^fcr^Crocke.-^    Estate      CO.      to  M  Nelson   U,^F^Monson^^Oe^.    L^l^-4  j,,,,            II50 

OcT%°"\9   4riroT''?r£LKM"AD°DNS-*  'T^^' ^llTil\^T'U  O  Al'l^ln  ^7        Eroinal                           Ownfr       IIZ 

to    Castro    St     Addn    &    Glen    Park  ?°  w  r  ?1n?ipmnn                  o?t7l"-'l  5180     Haliski                              Roth       1000 

^"'cr^ace'.'  Crocker      Estate      CO       to  oc\°  8     I^S^-e'^'^HURCH    ibfk-  Wh"'  •^}"De^.ter                             Dexter       6000 

whom  it  may  concern    ..Sept.  30,  19.4  •                                      ^     Patrice     to  '^JS^     ?,'.°"^.                              ownl          750^ 

''%l\.r'':tV^TTrt.^^^t'c.Jt.ll  o;rri9^'4'"^^V^o"l?TV"THfR^r.VE""  "^     wlfs^n                          S?e^r"i!si        6 

E^stau'co'to^whom    it    may    con-  ''%^' ^'i'^^J^J^^'Zl^:^']^^''  f\^r  5185     Todhunter            Charleston     18000 

f.^rn                        Sept.    30,    1924  \i-,.i„v,t    x.    cjons    Tnvst    Co   to    whom  "ISO     W  ilUams                        owner       Duuu 

Oct      6,  ■i924-LOT       13       BLK       6439  i    ',  faV  c;nce?n               .    .    Oct.    7     1^24  5187     Hoyt                           Butzbach        1850 

Crocker  Amazon  Tr  Sub  2.  Crocker  ma>    concern. O                  6200 

E<Jtate    Co.    to    whom    it    may    con-  TTPXrC    -ETT  "HTi  °189     Ivleeman                         Graff       7500 

cern                                           Sept.    30,    1924  lilJiiJNC.    l  ILijU  5HI0      Yeomans                         Owner       4200 

r,r.t     fi    VoV/ '11  ■  LOT    3    BLOCK    6453  5191     Scharff                      Jessiman       4500 

Croc'ker-A.mazon  Tr  Sub  2.   Crocker  sAN  FRANCISCO  COUNTY  5192      Graebe                           Knight       1000 

F«tatp    Co     to    whom    it    may    con-  5193     Woodburn                    Owner       5000 

plVn             '                          .Sept.   30,    1924  Recorded                                              Amount  5194     Davis                         Adamski       3000 

n^t     fi    •■'>V_'w  T  VtLOR  &   CHICAGO  Oct.     2,     1924— NE       POWELL       AND  5495      May                                   Power        6000 

w=-i  <?W  10"  53  NW  29  61  NE  100.10  Ellis  E   137-6xN   114,     L  M  Coggins  51.95     Smith                               Owner       2500 

VT?^!?^5   SFPtn  Lots  16  &  17   Blk  vs  Pauson   Investment  Co  and  J   H  5497      Hennings                       Owner        2625 

64^9     Crockei-    Amazon     Tr     Sub     2,  Kieser    $279  5198     Gustafson                      Owner       4000 

Crocker  Estate  Co.  to  whom  it  may  Oct.   2,   1924— W   BOYCE   337  N   Geary  5199      Jacobs                             Owner       3950 

Concern                               ..Sept,    30.    1924  N  25  W  120  SE  25-0y4  to  119  in  or  1  5200      Stroud                          Pearson     10442 

r%ot    R    kioi'UVt'pRANCIS   HOTEL  W    Boyce    E    and    pari    with    Geary  5201     Rasmussen                     Leiter     24700 

Rldi    W  Powell  bet    Geary  &  Post,  119    m    or    1    to    beg,      J    E    H.ggins  5252      Livingston                     Owner        4300 

Crn?kpr    Ho7el    Co     to    Maiigrum    &  Lumber  Co  vs  Joseph  J  Verge  and  5303      Pollard                            Owner        9000 

Ciocker    Hotel    Co,    to    Mang      ^     ^^^^  ^^    ^^^^^^    ^^^   Golden      Rule      Floor  5204      Bouquet                   McKibben        3100 

nr.tfi     iqVillqK' TWENTY-FIRST    &  Co)      v;,;,;^V,- ■,■-,> ^' '/nw  5205      Roderick                        Owner       2000 

i'nf;    nnkq    89    ale    Fair    Oaks    and  OcL  2,  1924— S  GRAFTON  AVE  40  W  5,(15      Qio^er                              Owner       6000 

?8  9   on   '1st    E    V    Lacev   to   whom  Harold  Ave  W  30xS  100,     J  B  H.g-  5207      Cairns                            Knight     37000 

.TS-a   on   -isi,   C-,    V.  ijcic<r.»  .         Lumber    Co    vs    William    Am-  ..i„„     Larsen                             Owner      11000 

Oc't^rfn'T-W  FOURTEEN^TH  AvI'*  !"'^f  ,^^,f  »'^"^"""  ,^"S  \"n^^atMI  ^iSg     Ku'rk  Ian                        8wne?     11000 

"ibo^NCalifoVnia    H.C.Christiansen  ^,iS' RuirFlom    Co)  .               .  $92^0        =210     Miller  Miller       2000 

to  whom  it  may  concern.. Oct.  6,  1924       net     ■?       9^4      F    RROnERICK    120    N  5211     Jackson  Bolan       6350 

Oct     6     in24—E    TWENTY-SEVENTH  °^J^A         7- T      .,        v    1 7   fi    x    F    6  J  =212      Vlught                             Owner       3400 

%ve'l50S    Irving    S    2.5    x    E    120.  ?:^er"s wenWn    vs  "b.    a    Baldwin.  »?"^o"lf^                           ?etlrs             S 

Thomas  O'Doherty  to  whom  It  may  Wm     F    ind    F'ose   H     Cashman .  .  $300        =214      Codde  leters       3250 

concern     Sept    30,    1924       o^t     V     1.19^%    CRAFTON    AVE     75  5215     Bocchio  Owner        1200 

Meinberger    and    Anna    C    Beck      o  MarguerUa    R.    O'Kane     ?703.73        521S     Castelliotti  Owner       2000 

H  S  Meinberger Oct.   4,   19,i4 


32 

No.     owner 
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Saturday,   October   11,   1924 


5219 

5220 

5221 

5222 

5223 

5224 

5225 

5226 

5227 

5228 

5229 

5230 

5231 

5232 

5233 

5234 

5235 

5236 

5237 

5238 

5239 

5240 

5241 

5242 

5243 

5244 

5245 

5246 

5247 

5248 

5249 

5250 

5252 

5253 

5254 

5255 

5256 

5257 

5258 

5259 

5260 

5261 

5262 

5263 

5264 

5265 

5266 

5267 

5268 

5269 

5270 

5271 

5272 

5273 

5274 

5275 

5277 

5278 

5279 

5280 

5281 

5282 

52S3 

5284 

5286 

6287 

52S8 

5289 

5290 

5291 

5292 

5293 

5294 

5295 

5296 

5297 

5298 

5299 

5300 

5301 

5302 

5303 

5304 

5305 

5306 

5307 

5308 

5309 

5310 

5311 

5312 

5313 

5314 

5315 

5316 

5317 

5318 

5319 

5320 

5321 

5322 

5323 

5324 

5325 

5326 

5327 

5328 

5329 

5330 

5331 

5332 


Lloyd 

Coffely 

Abacotti 

Schwind 

Walkins 

Hordman 

Agrella 

Bertolda 

Legris 

Stolte 

Dillas 

Rogers 

Taylor 

Stoll 

Elliott 

Yerxa 

Sayre 

Fenton 

Waldron 

Ackerman 

Pfrang 

McGinness 

Naylor 

Edward 

Hyde 

Gantz 

Graham 

Lapier 

MacCord 

Sayer 

Watkins 

Bowman 

Kingsley 

Burris 

Reid 

Bexford 

Rogosick 

Fredericksen 

Highton 

Sellman 

Roletto 

Daneke 

Frappier 

Marquis 

Norin 

Be-ttenuour' 

Kruger 

Larmer 

Fisher 

Hammer 

Simonsen 

Stickmest 

Shirar 

Muller 

Wallace 

Klein 

Lidell 

Stenbro 

Thomas 

George 

MacDonald 

Mentz 

Wittich 

Heaton 

Covey 

Anderson 

Coutre 

Schurra 

Kennedy 

Speed 

Gomes 

Case 

Smith 

Graham 

Hinch 

Adams 

Eenzman 

White 

Brown 

Campbell 

Faliano 

Rice 

Gastman 

Ross 

Lowe 

Koester 

Rollins 

Matheyer 

Flittner 

Flittner 

Grady 

Andrews 

Dougherty 

Mahoney 

Flagg 

Dupy 

Spott 

Pontes 

Woodburn 

Camporaeno! 

Burrill 

Bylund 

Airola 

Duncan 

U.   S.  Thrift 

Art 

Johnston 

Foulkes 

Falino 

Clorax 

McKenzie 


Contractor 
Owner 
Lyon 
Icardi 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Buhman 
Owner 
Wieben 
James 
Owner 
Owner 
Maurer 
Frostholm 
Trow 
Westlund 
Owner 
Owner 
Hendrickson 
Owner 
Hanford 
Owner 
Owner 
Owner 
Sattin 
Maurer 
Owner 
.lacobsen 
Owner 
Johnson 
Foreman 
Stade 
Owner 
Martin 
California 
Sellman 
Burritt 
Beadell 
Johanson 
Owner 
Owner 
Owner 
Curgin 
Owner 
Owner 
Stockholm 
Rockingham 
Owner 
Owens 
Owner 
Parker 
Kram 
Owner 
Owner 
Owner 
Fairfax 
Owner 
Owner 
Asumaa 
Critchett 
Owner 
Owner 
Owner 
Ungaretti 
Owner 
Owner 
Griffith 
Owner 
Owner 
Owner 
Owner 
Milwain 
Stockholm 
Littlefield 
Barton 
Anderson 
Helm 
Owner 
Owner 
Waldman 
Sheridan 
Owner 
Owner 
Matheyer 
Owner 
Owner 
Owner 
Folk 
Buckland 
Walker 
Owner 
Gass 
Owner 
Gass 
Owner 
5l  Owner 

Brown 
Owner 
Burritt 
Birch 
Kulchar 
Ferreira 
Johnston 
Owner 
Helms 
Owner 
Dubnoff 


Amt. 
5000 
3250 
3050 
8400 
3000 
5500 
4000 
4500 
3000 
7600 
5150 
3800 
4900 

10500 

3000 

250000 

7344 

10960 
7925 

25124 
55(10 


DWELLINGS  „„ 

(5173)  3104  &  3106  ADAMS  STREET. 
Alameda.  Two  1-story  5-rm  dwell- 
ings. 

Owner — Reichel    &    Bradhoff,    Park   St. 

and  Eagle  Ave.,  Alameda. 
Arch  i  tec  t^Xone. 
Contractor   —    Howard   Williford,    3237 

Bayo  Vista  Ave.,  Alameda. 

$3600  each 

REMODEL 

(5174)  1806  CENTRAL  AVE,  Alameda 
Remodel    dwelling. 

Owner— John    Hobrecker,    1325    So.    1st 

St.,  Alhambra,  Cal. 
Architect — None. 
Contractor — S.    Giannoni 

Ave.,   Alameda. 


Architect — None. 

Contractor— C.  E.  Charleston  5627  Gen- 
oa St.,  Oakland.  »18,000 


DWELLING 

(5186)  S  KEITH  AVE.  75  W  Broad- 
way, Oakland.  1-story  5-room  dwlg 

Owner— L.  H.  Williams;  1040  Keith 
Ave.,  Berkeley. 

Architect— None.  $5000 


4500 
1600 
3000 
3000 
4000 
8450 
7594 
3500 
3500 
4000 
11500 
2500 
2000 
1600 
9S00 
14000 
12000 
6200 
6300 
3700 
3000 
2UUU 
3500 
5100 
7000 
5500 
3500 
7500 
7250 
5200 
9500 
10000 
2700 
4150 
3000 
2500 
2500 
3500 
3500 
6750 
2500 
7750 
3000 
3000 
4000 
2250 
3150 
5500 
3600 
1800 
3100 
3250 
35000 
29250 
42330 
1000 
14077 
16000 
3500 
1800 
6000 
1500 
4000 
4000 
3000 
4300 
3500 
2650 
3350 
8040 
4500 
4000 
4500 
1000 
5000 
7000 
4000 
3600 
2800 
6200 
2000 
2000 
12000 
15000 
25000 
15000 
15000 
5727 


1806  Central 
$4000 


DWELLING 

(5175)     2713    CALHOUN    ST.,   Alameda. 

1-story    6-roora    dwelling. 
Owner — G.    H.    Noble,   1336   Noble  Ave., 

Alameda. 
Architect — None.  $4000 


ST., 


Ala- 


ADDITION 

(5176)      1523    LAFAYETTE 

meda.  Addition. 
Owner — John   Smith,   1523   Lafayette  St 

Alameda. 
Architect — None.  ,     _„„, 

Contractor  —  Barker   &  Kendell,   1224 

Chestnut  St.,  Alameda.  $1400 


REMODEL 

(5177)      2117  SANTA  CLARA  AVENUE, 

Alameda.    Remodeling   dwelling. 
Owner — J.    T.    Plumb,    2117    Santa   Clara 

Ave..  Alameda. 
Architect — None. 
Contractor  —  Barker   &   Kendell,   1224 

Chestnut    St.,    Alameda.  $1150 

DWELLING 

(517S)  3272  THOMPSON  AVE.,  Ala- 
meda.   1-story   6-room   dwelling. 

Owner — Mrs.  L.  A.  Lee,  1801  Lafayette 
St.,  Alameda. 

Architect — None. 

Contractor — Sam  Lee,  1801  Lafayette  St 
Alameda.  .  $5000 


ADDITION 

(5179)      SOUTH  END  GRAND  STREET, 

Alameda.  Addition  to  club  house. 
Owner — Encinal    Yacht    Club,    So.    End 

Grand  St..  Alameda. 
Architect — None.  $1500 


GARAGE    ■ 

(5180)      1324   PARK  STREET,  Alameda 

Garage. 
Owner — L.  Kaliski,  1301  Regent  Street, 

Alameda. 
Architect — None. 
Contractor — Conrad  Roth,  Dublin  Blvd. 

Oakland  $1000 


DWELLING 

(5181)      NO.    1360    HOPKINS,    Berkeley. 

Dwelling. 
Owner — Mrs.  Dexter.   835  55th  St.,  Oak- 
land- 
Designer — Wl  Commary,  Oakland. 
(  ontractor — A.     De.\ter,     839     5.5tli     St.. 
Oakland.  $6000 


MATEO      ROAD, 
1072     Alice       St., 


WAREHOUSE  .   „ 

(5187;  W  FORTY-FIFTH  AVE.  180  S 
E-lOth  St.,  Oakland.  1-story  ware- 
house. 

Owner — Hoyt  Heater  Co.,  44th  Ave.  and 
E-lOth  St.,  Oakland. 

Architect — None. 

Contractor  —  G.  H.  Butzbach  &  Son, 
S030  E-14th  St.,  Oakland.  $1850 

DWELLING 

1518S)  1108  MANDAXA  BLVD.,  Oak- 
land. 1-story  6-room  dwelling  and 
garage.  

Owner — Leo  J.  Dolan,  423  Alameda  Ti- 
tle   Ins,    Bldg.,    Oakland. 

Architect — None.  $6200 


ALTERATIONS 

(5182)  N't).  95  PLAZA  DRIVE,  Berkeley 
Alterations. 

Owner — F.    E.    Stone,    Premises. 
Architect — None. 

Contractor — A.     Lindberg,     843     Talbot 
St.,   Berkeley.  $1500 

STORAGE 

(5183)  NO.    2030      BLAKE,      Berkeley. 
Ice   storage. 

Owner — H.      Haney,      2036      Blake      St., 

Berkeley. 
Architect — J.   Kligemmuth   2416   Fulton 

Contractor— H.    Haney,    2036   Blake   St.. 
Berkeley.  $7500 


DWELLING 

(5184)      NO.    814  SAN 

Berkeley.     Dwelling 
Owner — C.      Wilson, 

Oakland. 
Architect — None. 
Contractor — F.   Siegri.st,   1508   Grove  St.. 

Berkeley.  $6500 


ALTERATIONS   ETC. 

(D189)     765    GRAND    AVE.,    Oakland. 

Alterations  and  additions. 
Owner — G.    E.    Kleeman,    Blake    Bldg., 

Oakland. 
Architect — None. 
Contractor  —  Graff-Winlund  Co.,   1761 

Franklin    St.,    Oakland.  $7500 


DWELLING 

(oliiO)  S  HOPKINS  ST.  70  E  May- 
belle  Ave.,  Oakland.  1-story  6-room 
dwelling. 

Owner— R.  E.  Yeomans,  3604  High  St., 
Oakland. 

Architect — None.  *4200 


DWELLING 

(5191)      N    FAIRBANKS    AVE.     154    W 

Kenraore  Ave.,  Oakland.  1-story  5- 

room  dwelling. 
Owner — I.   C.   Scharff,   Pacific   Builders 

San  Francisco. 
Architect — None. 
Contractor — J.    W.    Jessiman,    230    7th 

Ave.,   San   Francisco.  $4500 


GARAGE 

(5192)      W  WARFIELD      AVE.      125      S 

Prince  St.,  Oakland.  1-story  garage 
Owner — Mrs.   D.   Graebe,   1426  Franklin 

St.,  Oakland. 
Architect — None. 
Contractor   —    Harry    C.    Knight,    1426 

Franklin  St.,  Oakland.  $1000 


DWELLING 

(5193)  1340    EL      CENTRO      AVENUE, 
Oakland.    1-story    6-room   dwelling. 

Owner   —   P.    E.    Woodburn,    624    Pros- 
pect Ave.,   Oakland. 
Architect — None.  $5000 

DWELLING 

(5194)  WHICH  ST.  70  N  Hopkins  St., 
Oakland.    1-story   4-room   dwelling. 

Owner — Flora   and   Arthur   Davis,    3401 

35th  Ave.,   Oakland. 
Architect — None. 
Contractor — W.    Adamski,    3404    Maine 

St.,  Oakland.  $3000 


ALTERATIONS  ETC 

(5195)     1225    SEVENTH    ST.,    Oakland. 

Alterations   and   repairs. 
Owner  —   May   Brothers,   1225    7th   St., 

Oakland. 
Architect — None. 
Contractor — J.    J.    Power,    633    4Uth   St., 

Oakland.  $6000 


Avenal 
4-rooni 


DWELLING 

(5196)      W    CHURCH    ST.    85 

Ave.,      Oakland.      1-story 

dwelling. 
Owner — B.  H.  Smith,  4428  East  14th  St. 

Oakland. 
Architect — None.  $2500 


DWELLING 

(5197)      W  EIGHTY-SIXTH  AVE  200  N 

Birch   St.,  Oakland.   1-story  4-room 

dwelling  and  garage. 
Owner — F.  H.  Hennings,  1232  96th  Ave., 

Oakland. 
Architect — None.  $2625 


DWELLING 

(5185)      N    HILLGIRT    CIRCLE    150    E 

Wesley    Ave.,    Oakland.    2-story    S- 

room  dwelling. 
Owner— G.  M.  Todhunter,  1076   47th  St., 

Oakland. 


DWELLING 

(5198)      E  INYO  AVE.  125  S  E-23rd  St., 

Oakland.    1-story    5-room    dwelling. 
Owner — John    A.    Gustafson,    2209    Den- 

nison    St.,   Oakland. 
Architect — None.  $4000 


S..tunlay.  October  11.  1924  BUILDING     AND     ENGINEERING     Nl- 

,,..„,,, xifj  Architect — None. 

7-i«or    V    iJ  THIRTV-SECOND  ST    JOO  Contractor   —    Harry    C.    Knight,    H26 

*''"w   ituarfst'%\lfland°l  story   «-  .  Franklin  St^akl^.,.d.                 »7000 

room    UwelllnK.  c.rrr»uir<» 

Owner-H     B.    Jacobs.    841    4l8t   Street.  STORES^.^    ^^^^      KINGSLAND     AND 

.      J-w      .  "u=     I.-     Pnnsfnril     Oakland  Trask  St.,  Oakland.   1-story   stores. 

Architcct-K.    h..    Ponstord.   Oaklantr^^  Owner   —    Fred    Larsen.    3    Van    Burcn 

Court.  Oakland. 

KKSIDENCB  Archltect-None^ $11,00.. 

(5200)      30      UPLANDS,      CLAUEMONT  .„.„T\iK^T^ 

''.""•  f°^^':'I?:ide''nce^'"''  fs^Oi^^^W   JlflE   ST.    100   S   Prince   St.. 

Ownt^-*J.' A.'lt'rtud'^Jr:-  60    The    Up-  Oakland.    2-sto.y      16-roo„>     apart- 

ArchTtect-c'c.' D^uk.n,    3034    Hillegas,  Owner  "-We^y^  Kurkjian,    3201    13th 

Cu«t-racU..^Htn"^Pearson,    2403    Grant  Arch,tec't-None_^ $11,00.) 

St..  Berkeley.                                         _  i-,«ri-T  t  txt" 

Filed  Oct.   2.   1924.   Dated  July   28.   1924  DW^j^LIN^, ERBY  AVE.    100   S   Taylor 

I-ranie  up »  m     Oakland.   1-story   4-room  dwls 

^^;;:M3aaccepied::::::::::|  Ow..r_^^._^L.^A.    Miner.    OSee   Der^y 

usual    ia   aays    •  •  "J,-.-.-   ;,UJ~- •jYo442  Architect— None. 

Hond  Forfeit.   nonlPIf^.t^^Df w^  "^n*^  ^'""rvf  "S^k^lan^d     '""^^^'    "'''    "^^ 

days;    Plans   and   specifications    filed-  -^^*'-  "a-Kianu. 

V  ^■OJH-"'-""'""   '■•^"°'-^*<^  '^"'''-    ■■   ^^'*  DWELLING 

^o-  **»». (5211)      1029  LONGRIDGE  ROAD,  Oak- 
land.  2-story  6-roora  dwelling  and 

STABLE  &  GARAGD               _„„.„„  garage. 

(5201)      LOTS    1    2    3    4    5    6    7    8    9    &   28  owner— E.   C.   Jackson,    1422   San   Pablo 

I!lk  44  Map  Kellersbergers  Map  ol  ^^g     Oakland. 

Oakland.    All    work    for    1-story    2-  Architect— None. 

room    class    C    reinforced    concrete  contractor   —    Leo    J.    Dolan,    Alameda 

.stable  and  garage.                   ^     ,     ^  County  Title  Ins.  Bldg.,  Oakland. 

Owner — R.     H.     Rasraussen    and    J.    C.  $6350 

Svane   (Sante   Fe  Express  &  Dray-  

age  Co.)   672  9th  St.,  Oakland.  DWELLING 

.Vrchitect — None.                                     •  (5212)     E    ADELINE    ST.    305    N    28th 

Contractor — E.   T.    Leiter   &   Sons,   3601  gj     Oakland.   1-story   5-room  dwlg. 

West   St.,   Oakland.              ^  ,,"     „o.  Owner— Wm.    J.    Vlught,    2939    Adeline 

Filed  Oct.  2,  1924.  Dated  March  14,  1923  g^      Oakland. 

Walls    poured $6700  Architect— None.                                       $3400 

Roof   completed    b(uu  

Completed    and    accepted 5125  ALTERATIONS 

Usual  35   days   •„;■•,•„,  ii?  (5213)      335    ADELINE    STREET,    Oak- 

TOTAL  COST,   $24,700  f^„^_   Alterations. 

Himd.    $12,350;    Sureties.    Globe    Indein-  owncr— F.   C.   Busclie,    335   Adeline   St., 

nity    Co.:    Forfeit,    none;    Limit,    3    cal-  Oakland, 

.nder    months      after      lot      has      been  Architect— None. 

cleared;  Plans  and  specifications  filed.  Contractor — F.    J.   Theile,   3221   Thomp- 

son  Ave.,   Oakland.                        $1050 

1  ■WELLING 

(5202)  637  VINCENTE,  Berkeley.  DWELLING 

Dwelling.                              „  „      ,        c^  (5214)      N  TOMPKINS  ST.   50   W   Hunt- 

Uwner — W.  Livingston,  2412  Poplar  St.,  ington,    Oakland.      1-story      6-room 

Berkeley.                          .          „.     ^.  ,„t  dwelling  and   garage. 

Architect— H.    A.    Schoening,    Shattuck  owner— E.     E.    Codde,     3910    Patterson 

Ave.,  Berkeley.                                $4300  ^^.^     Oakland. 

.Architect — None. 

DWELLINGS  Contractor — L.    A.    Peters.    5315    Manila 

(5203)  167a    16S1    1685    POSEN,    Berke-  Ave.,    Oakland.                                  $3250 
ley.   3   dwellings.                          _   .  ■ 

Owner — A.   J.   Pollard,    77    Plaza   Drive,  DWELLING 

Berkeley.  (5215)      979   THIRTY-NINTH  AVENUE, 

Vrchitect — None.                         $3000    each  Oaklnad.    1-story    3-room    dwelling. 

. ■ Owner — L.   Bocchio,    985    39th    St.,    Oak- 

D  WELLING                                                ,     ,  land.                                                        ,^„„„ 

(5304)      1220     NEILSON    ST.,    Berkeley.  Architect— None.                                       $1200 

Dwelling.                                          ,,.  ^  

Dwner— J.    Bouquet,    5842    Valla    Vista,  DWELLING 

Oakland.  (3216)      2560  SIXTY-EIGHTH  AVENUE 

Architect — None.  Oakland.    1-story    5-room    dwelling 

I'ontractor    — •    C.    H.    McKibben,    2557  and  garage. 

Grove    St.,   Oakland.                      $3100  Owner— Geo.  Hill,   1629  45th  Ave.,  Oak- 

•  land. 

I  .WELLING                                        '  Architect — None.                                       $3150 

(52U5)      NE    COR.    SEMINARY    AVE.    &  

Eastlawn,  Oakland.   1-story  3-room  D'WELLING                                   „„,,„„„„t 

dwelling  (5217)      W  ONE  HUNDRED  SEVENTH 

,m-ner Edward  Roderick,  1300  Semin-  Ave.    50   S   Sunnyside   St.,   Oakland. 

arv    \ve      Oakland.  1-story   3-room   dwelling. 

\rchitect— None.                                       $2000  Owner- A.    H.    Mooney,    1427    Ea.st   32nd 

St..  Oakland. 

FLATS  Architect — None.                                     $2000 

(5206)      SE    COR.    HAGEMAN  &   THIR-  

ty-fifth    Aves.,   Oakland.    2-story  9-  DWELLING                        ,,r   a    =t   ^   ot,.   ..t 

room  flats  (5218)      E   WEST   ST.    75   S   5Ist   Street, 

nwner  —   Carl   and   Katherine   Glover,  Oakland.    1-story   ^-room   dwelling. 

"272  East  24th  St.,  Oakland.  Owner— J.  B.  Castelliotti,  4725  West  St. 

Architect— None.                                       $6000  Oakland 

Arcliitect — None.                                     $2000 

\P\RTMENTS  — ' 

'.-,''07)      450  LEE  STREET,  Oakland.   3-  DWBIXINGS                     _       ,„    „,    .„, 

sory30-room   apartments.  (5219)      N   flFTY-SIXTH   ST.    42    76    w 

Owner— Mrs    M.  E.  Cairns,  1426  Frank-  Dover  St.,  Oakland.  2  1-story  4-rm. 

lin   St.,   Oakland.  dwellings. 


NOW  RE.\DY   FOR   DELIA'ERY —  r!„l^I» 

PRIDDLE'S    TABLES,   called   "3700   Splay   Bases  and   Other   Calcula- 
tions," for  Quanlity   Sur\eyors   and   Contractors. 

Loose    Leaves    in    Fabrikoid    Covers    $3.50    Net,    Postpaid.      Same    Jn 
Genuine  Leather  Covers   f5.o0   Net,   Postpaid. 

Mail    Personal    Check    to   ARTHUR  PRIDDLE,  Publisher,   693   Mission 
St.,   San   Francisco.  Calif..  U.   S.   A. 


WS  ^3 

Owner — Agnes    R.    Lloyd,    2515    Market 

St..  Oakland.  .„,„„ 

.\rchltect — None.  $2500  each 

DWELLING  „„     .. 

(5'20)  N  E-TWENTY-THIRD  ST.  3o 
W  llth  Ave..  Oakland.  1-story  4- 
room  dwelling. 

Owner — James   Coffely. 

Architect— None.  ,„„    „        „ 

■■■ontractor— O.  F.  Lyon,  520  San  Fer- 
nando St.,  Berkeley.  $325(. 

DWELLING  ,     ,         .„       „. 

NO    832   OXFORD,   Berkeley.   Dwelling. 
Owner— A.  &  D.  de  Conger. 
.\rchltecl — J.     H.     Thomas,     Mercantile 

Trust   Bldg..    Berkeley. 
Contractor — Louis  Hanssen  1409  Bonita 

Ave.,   Berkeley. 
NOTE — Recorded    contract     reported 
.'^cpt.  29,   1921.   No.    50S7. 

nr.VGALOW 

(5221)  Lot  23  BLOCK  2104  MAP  OF 
the  Alden  Tract  at  Temascal,  Oak- 
land. All  work  tor  4-room  frame 
bungalow. 

Owner— L.  Abacotti,   870   47th  St.,  Oak- 
land. 
.Vrchitect — None. 
Contractor — Angelo    Icardi,    972    Aileen 

St..  Oakland. 
Filed  Oct.  2,   1924.  Dated  Sept.   26,   1924. 

Roof   on    *I5r?l! 

When  plastered   '°?-52 

Completed  and  accepted (62.50 

Usual  35   days    l^-i;" 

TOTAL  COST,  $3050 
Bond,  Forfeit,  none;  Limit,  90  working 
days;  Plans  and  specifications,  none. 

DWELLINGS 

(5222)  1230-34-3S  ADDISON,  Berkeley. 
Three   dwellings. 

Owner— M.  Schwind,  1805  A  Bonita  Ave 

Berkeley. 
Architect— None.  $2800  each 

DWELLING 

(5223)  1230    LE    CONTE,    Berkeley. 
Dwelling. 

Owner — B.   Wilkins,   3381   Peralta  Ave., 

Berkeley. 
Architect — None.  $3000 

DWELLING 

(5224)  914  THE  ALAMEDA,  Berkeley 
Dwelling. 

Owner — J.   R.  Hordman. 

Architect — None.  $5500 

DWELLING  &   STORE 

(5225)  2238  TWENTY-FIRST  AXE. 
Oakland.  1% -story  5-room  dwell- 
ing and  store. 

Owner— A.    J.    Agrella,    Jr.,    1811    East 

19th   St..  Oakland. 
Architect— None.  $4000 

DWELLING 

(5226)  S  WALLA  VISTA  AVE.  513  Le- 
rida  Ave.,  Oakland.  1-story  6-room 
dwelling. 

Owner — J.    Bertolda,    5628    Vicente    St., 

Oakland. 
Architect — None.  $4500 

DWELLING 

(5227)  S       E-TWENTY-EIGHTH       ST. 
68   W   21st   ,\ve.,   Oakland.   1-story   5- 

room  dwelling. 
Owner— V.  J.  Legris,  2329  East  26th  St. 

Oakland. 
Architect — None,  $3000 

DWELLINGS 

(5228)  S     SYNVAL    AVE.     367     407     E 
Maple  Ave.,  Oakland.  Two   1-story  5- 

room  dwellings. 
Owner — F.  C.  Stolte,  3455  Laguna  Ave., 

Oakland. 
.Architect — None.  $3800  each 

DWELLING 

(5229)  E  FRUITVALE  AVE.  120  N 
E-39th  St.,  Oakland.  1-story  6-room 
dwelling-   and   garage. 

Owner — H.    Dillas,    2214      Hopkins      St., 

Oakland. 
Architect — None. 
Contractor — P.    Buhman.   2412    Palmetto 

Street,   Oakland.  $5150 

DWELLING 

(5230)  E  SIXTY-SEVENTH  AVE.  473 
N  Arthur  St..  Oakland.  1-story  5- 
room  dwelling  and  garage. 

Owner— C.    A.    Rogers.    307    2lKt    Street. 

Oakland. 
Architect— None.  $3800 


34 

^5231)  1037  McKINLEY  AVE.,  Oak- 
land.   1-story   7-room  dwelling. 

Owner — K.  Taylor,  Oakland. 

Architect — None. 

Contractor— Alex  C.  Wieben,  839  Rose- 
mont  Road,  Oakland.  ii^O" 
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Saturday.   October   11,   1924 


SHOP 
(5232) 


„„,  „_-395  TWENTY-SIXTH  ST., 
Oakland.   1-story   brick   shop. 

Owner— G.  E.  Stoll,  343S  Telegraph  Ave 
Oakland. 

Architect — None.  _  ,     . 

Contractor— J.  C.  James,  2300  87th  Aye 
Oakland. 


510,500 


^sYs^E^  ONE  HUNDRED  SEVENTH 
Ave.  S  Apricot  St.,  Oakland.  1-story 
5-room  dwelling. 

Owner— H.  P.  Elliott,  926  Bast  18th  St. 
Oakland.  lonnn 

Architect — None.  :f,iuuu 

?^2°3?f 'Nlv°?Sl^HmTEENTH    S. 

Franklin    Sts.,    Oakland. 
Five-story   brick   and   steel   stores   and 

Owner— Herbert  Terxa,  Tribune  Tow- 
er, Oakland.  „       _, 

Architect— H.  H.  Winner  Co.,  San^Fran- 
cisco. 


$250,000 


?5lf5T^Lof  28  SDK  9  LAKESHORE 
Highlands,  Oakland.  All  work  for 
2-story    frame    and      plaster      resi- 

Owner — F.  L.   Sayre,   515   Crofton,  Oak- 
Architect — Schirmer-Bugbee   Co.,  Thay- 
er   Bldg.,    Oakland.  .,    „,    -^ 
Contractor— Geo.    J.    Maurer   and   T    D. 
Courtright    (Geo.    J.    Maurer    Co.), 
177    Ridgeway,    Piedmont. 
Filed   Oct.    4,    1924.   Dated   Oct.    4,   1924 

When  sheathing  is  on   *, o,c 

Brown   coated l»ao 

Completed    and    accepted    1838 

usual  35  days  •  • -^o^^JJ  c6sTVm4f 
Bond,  Sureties,  Forfeit,  none;  Lirnit, 
100  working  days;  Plans  and  specifi- 
cations  Filed. 


RESIDENCE  „„„„„rT- 

(5236)      LOT  21  AND  POR  LOT  22  BLK 

12    Lakeshore    Highlands,    Oakland. 

All  work  for  2-story  and  basement 

frame   residence.  „    ^      . 

Owner  —  Leo  E.  and  Anna  G.  Fenton, 

208   41st,   Oaklajid. 
Architect— East    Bay    Planners    (Leon- 
ard   H.    Ford),    306    14th    St.,    Oak- 
land. ,     ,       „„„  _    , 
Contractor— H.  M.  Frostholm  877  Lake- 
shore   Ave.,    Oakland. 
Filed  Oct.  4,   1924.  Dated  Sept.  29,  1924. 

Frame    up     ^?Zf? 

First    coat    plaster    2740 

Completed  and  accepted 2740 

Usual  35  days   • .   2740 

TOTAL  COST,  $10,960 
Bond,  Forfeit,  none;  Limit,  100  work- 
ing days;  Plans  and  specifications 
filed. 


RESIDENCE 

(5237)  POR  LOT  41  MAP  WILDWOOD 
Gardens  No.  2  Por  Lot  6  Blk  D  Re- 
vised Map  of  Piedmont  Park  also 
Por  Lot  154  Map  of  Crock  Tract, 
Piedmont.  All  work  for  2-story  and 
basement   frame   residence. 

Owner — Vernon     Waldron,     1533    Grand 

Piedmont. 
Architect — Albert  Farr,  68  Post  St.,  San 

Francisco. 
Contractor— Chas.  L.  Trow,  835  38th  St. 

Oakland. 
Filed   Oct.   3,   1924.  Dated  Sept.   6,   1924. 

27th  each  month 75% 

Usual    35    days    25% 

,  TOTAL  COST,   $7925 

Bond,  $3962.50;  Sureties,  S.  J.  M.  Coates, 
Geo.  Fahe;  Forfeit,  $5  per  day;  Limit, 
90  working  days;  Plans  and  specifi- 
cations  filed. 

RESIDENCE 

(5238)  W  LINE  OF  SHERMAN  ST  700 
So  of  San  Antonio  Ave.,  Alameda. 
All  work  for  2-story  frame  resi- 
dence and  garage. 

Owner  —  Mrs.  M.  E.  Ackerman,  2044 
Santa  Clara  Ave.,  Alameda. 

'Architect — Schirn»er-Bugbee  Col,  506 
Thayer  Bldg.,  Oakland. 

Contractor — Fred  .1.  Westlund,  351  12th 
St.,    Oakland. 


Filed    Oct.    4,    1924.    Dated    Oct.    6,    1924. 

When   sheathing   is   on    $6281 

Brown    coated    62S1 

Completed    and   accepted    6281 

Usual    35    days    6281 

TOTAL  COST,    $25,124 

Bond,    Forfeit,    none;    Limit.    110    days; 

Plans   and   specifications   filed. 


ST., 


DWELLING 

(5239)      NO.     2242     STUART 

keley.      Dwelling. 
Owner — C.    J.    Pfrang,    480    Forest 

Oakland. 
Architect — None.  $5500 


Ber- 

St., 


DWELLINGS 

(5240)  NO.  1500-04  TYLER  ST.,  Ber- 
keley.     Two   dwellings. 

Owner — James  McGinness,  1510  Prince 
St.,   Berkeley. 

Architect — None.  $2500    each 


DWELLING 

5241)      NO.   130   THE  UPLANDS,   Ber- 
keley.    Dwelling. 

Owner — Mrs.    Naylor,    1U3    Eaton    Ave, 
Berkeley. 

Architect — None. 

Contractor — A.  Hendrickson,  6458  Ray- 
mond Ave.,  Berkeley.  $7000 


DWELLING 

(5242)      CHABOLYN 

keley.     Dwelling. 
Owner — J.     Edward, 

Oakland. 
Architect — None. 


TERRACE,     Der- 
1930     E-24th     St., 


$4500 


FIRE    REPAIRS 

(5243)  163  TWELFTH  ST.,  Oakland. 
Fire   repairs. 

Owner — E.  Hyde,  4236  Terrace  St.,  Oak- 
land. 

Architect — None. 

Contractor — W.  Hanford,  1727  Broad- 
way,   Oakland.  $1600 


SHOP 

(5244)   N  E-TWELFTH  ST.,  50  W  19TH 

Ave.,  Oakland.     1-story  shop. 
Owner— J.     1.     Gantz,     1840    E-12th     St., 

Oakland. 
Architect— None.  $3000 


DWELLING 

(5245)      N    PORTER    ST.,    100    E    Loma 

Vista    Ave.,     Oakland.       1-story     5- 

room    dwelling. 
Owner — Lewis  Graham,   2327   64th   Ave., 

Oakland. 
Architect — None.  $3000 


DWELLING 

(5246)         N     DELAWARE     ST.,     561     I 

Peralta  Ave.,   Oakland.      1-story   5 

room    dwelling. 
Owner — H.    F.   L.   B.    and   Mary   E.   La 

pier,  3129  Arkansas  St.,  Oakland. 
Architect — None. 
Contractor — H.    F.   Lapier,    3129    Arkan 

sas  St.,   Oakland.  $400 


DWELLING 

(5247)  809  MANDANA  BLVD.,  Oak- 
land.     2-story    6-room   dwig. 

Owner — Mrs.  H.  B.  MacCord,  3366  King 
St.,    Berkeley. 

Architect — H.  G.  Brelin,  2S17  Regent 
St.,   Berkeley. 

Contractor— H.  J.  F.  Sattin,  2082  Uni- 
versity  Ave.,   Berkeley.  $8450 


DWELLING 

(5248)  W     GROSVENOR     PL.,     100     S 

Sunnyhill  Rd.,  Oakland.  2-story  6- 
room   dwelling  and  garage. 

Owner — T.  S.  Sayer,  515  Crofton  St., 
Oakland. 

Architect — Schirraer-Bugbee  Co.,  Thay- 
er Bldg.,   Oakland. 

Contractor  —  Geo.  J.  Maurer  Co.,  177 
Ridgeway    Ave.,    Oakland.  $7594 


DWELLING 

(5249)      N    E-TWENTY-FIRST    ST.,    100 

B    24th    Ave.,    Oakland.      1-story    5- 

room   dwelling. 
Owner — G.    Watkins,     2151     B-24th    St., 

Oakland. 
Architect— None.  $3500 


DWELLING 

(5250)  W  HAVENSCOURT  BLVD.,  351 
N  Avenal  Ave.,  Oakland.  1-story 
5-room  dwelling. 

Owner — W.  O.  Bowman,  Havenscourt 
Blvd.,    Oakland. 

Architect — None. 

Clontractor — A.  Jacobsen,  2307  Havens- 
court    Blvd.,    Oakland.  $3500 


DWELLING 

(5251)       E     SEMINARY     AVE.,     400     N 

Foothill    Blvd.,     Oakland.       1-story 

6-room  dwelling. 
Owner — A.    Anderson,       2364    Courtland 

Ave.,   Oakland. 
Architect— None.  $4000 


DWELLING 

(5252)      E  SEMI.NAItV 

den    St.,    Oakland. 

dwelling. 
Owner — C.    A.    Kingsl 

St.,   Oakland. 
Architect — None. 


AVE.,  80  S  Cam- 
1-story    6-room 

jy,     5748    Walnut 

J4000 


DWELLINGS 

(.3253)      N   LERIDA   AVE.,    308    and    352 

E   Pedestrian   Way,  Oakland.     Twir 

l',4-story    6-room    dwellings. 
Owner — E.  Burris,  213  Greenbank  Ave., 

Piedmont. 
Architect — None. 
Contractor   —    L.    Johnson    &    Son,    22:; 

Greenbank    Ave.,    Piedmont. 

Each   $5750 


DWELLI.N'G 

(5254)  S  REDDING  ST.,  400  E-35TH 
Ave.,  Oakland.  1-story  4-room 
dwelling. 

Ouner — S.  C.  Reid,  3600  Hopkins  St., 
Oakland. 

.\rchltect — None. 

•ontractor — H.  S.  Moreman,  3411  Shef- 
field   Ave.,    Oakland.  $2500 


(5255)  NE  COR.  VIOLA  AND  SUTTER 
Sts.,  Oakland.  1-story  4-room 
.dwellings.  . 

owner  —  J.  W.  Rexford,  3773  Marion 
Ave.,   Oakland. 

Architect — None. 

Contractor — Chas.   Stade, 
St.,  Oakland. 


3816    Reddiii 

$20!) 


DWELLING 

(5256)     N  SCOTT  ST.,  105 

Oakland.      1-story    '.- 
Owner — M.    Rogosick,    R 

Richmond. 
Architect — None. 


W  98TH  AVr: 
"ooni  dwelling 
F   D    Box    133, 

$1600 


('5257)  S  TWENTY-SIXTH  ST.  153  W 
Broadway,  Oakland.  1-story  brick 
garage.  ^^   , 

Owner  —  Peter  Fredericksen,  Walnut 
Creek. 

Architect — None.  . 

Contractor  —  Martin  &  Martin,  1418 
Franklin  St.,  Oakland.  $9800 


DWELLING  „   , 

(5258)     S   BOND    ST.   80     E     Cole     St.. 

Oakland.    1-story   16-room   8-family 

dwelling. 
Owner — Herbert   Highton, 

lin   St.,  Oakland. 
Architect — None. 
Contractor — California     Builder's,     1636 

Franklin  St.,  Oakland.  $14,000 


1636   Frank- 


(5259)  5S11-15-19  FOOTHILL  BLVD., 
Oakland.   1-story  brick  stores. 

Owner — Mrs.  J.  G.  Sellman,  5457  Brook- 
dale  Ave.,  Oakland. 

Architect — Geo.  O'Brien,  Bacon  Bldg.. 
Oakland.  _ 

Contractor — C.  G.  Sellman,  5809  Foot- 
hill Blvd.,  Oakland.  $12,000 


DWELLING  ^^ 

N  SUNNYHILL  RD.  near  Roseraont  Rd. 
Oakland.    2-story   6-room   dwelling. 

Owner — Leo  Fenton,  208  41st  St.,  Oak- 
land. 

Architect — None. 

Contractor — H.  M.  Frostholm  877  Lake- 
shore  Ave.,  Oakland.  $10,960 


BUNGALOW  .  ,,^ 

(5260)      SO.  SIDE  OF  STANFORD  AVE 
about    80    W    of    Los    Angeles    St., 
Oakland.  All  work  for  7-room  bun- 
galow. 
Owner — G.  Roletto  and  Joe  Airola,  1063 

Stanford,  Oakland. 
Architect — B.  E.  Remmel,  966  Warfield 

Ave.,   Oakland. 
Contractor   —   O.    L.    Burritt,    427    63rd 

Oakland. 
Piled   Oct.    6,    1924.   Dated   Oct.    6,   1924. 

Frame     completed     $1550 

When    Plastered     1550 

Completed  and  accepted 1550 

Usual  35  days   1550 

TOTAL  COST,  $6200 
Bond,  $3500;  Sureties,  W.  H.  Burritt, 
M.  Burritt;  Forfeit,  $10  day;  Limit,  70 
working  days;  Plans  and  specifica- 
tions filed. 
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ItKSIDKNCE  UKSIDENCE  UVVELLING 

(5261)  LOT  17  BLK  9  MAP  NORTH-  (5273)  401  SHERIDAN,  Piedmont.  (02S6)  S  CALMAR  AVE.  350  E  Paloma 
l)rac',  Berkeley.  All  work  for  l-sto.  Residence  and  garage.  Ave.,  Oakland.  1-story  6-room  dwlg 
6-roum   residence  and   garaBe.  Owner — F.   A.    Muller,   Syndicate   Bids.,  Owner — Covey   &   Rose,   5818  Grove  St., 

Owner — Chloe   Edna   and   John   Freder-               Oakland.  Oakland. 

Ick  Daneke.   1808  Monterey,  Berke-  Architect — None.  Architect — None.                                     J7750 

lye.  Contractor — F.  A.  Muller.  $9500  

Architect — None.                                                                                    KWELLINO 

Contractor— R.  Beadell  &  Geo.  J.  Lane,  RESIDENCE  (5287)     W  ADELL.  COURT  115  N  Mon- 

908  Spruce  St.,   Berkeley.  (5274)      lloii   WINSOR,  Piedmont.  Resi-  tana    St.,    Oakland.    1-story    B-rooni 

Filed   Oct.    6.   1924.    Dated   Oct.    3,    1924.                dence  and  garage.  dwelling. 

Frame    up     J1575  Owner— Dr.  Guy  Wallace,  953  E-14th  St  Owner — A.  T.  Anderson  2248  62nd  Ave., 

1st    C'jat    uf   plaster    1575               Oakland.  Oakland. 

Completed  and  accepted   1575  Architect — None.  Architect — None.                                     $3000 

Usual    35    days    1575  Contractor — A.   R.   Parker.  $10,000  

TOTAL  COST.  $6300                                         DWELLING 

Pond.    Forfeit,    none;    Limit,    90    work-  DWELLING  (52S8)     E      SEVENTY-SECOND      AVE. 

ing   days:      Plans      and      speclflcations,  (5275)     W  JOHN  ST.  90  S  Montgomery  liO  N  Spencer  St.,  Oakland.  1-siory 

none.                                                                                    St.,   Oakland.   1-story   4-room   dwlg.  5-room  dwelling. 

Owner — Mrs.  Johana  Klein,   4368  Howe  Owner — Jos.    Couture,     5046     Congress 

BUNGALOW                                                                      St.,  Oakland.  Ave.,   Oakland. 

(5262)  LOT  8  BLK  K  Foothill  Park,  Architect— None.  Architect— None.  $3000 
Oakland.  All  work  for  5-room  bun-  Contractor   —    E.    Kram,    2325    Rawson                                      

galow  and  garage.                                                 Ave.,  Oakland.                                 $2700  DWELLING 

Owner— James    J.    Frappler,    967    66th,                                      (0289)      5718    ADELINE    ST.,    Oakland. 

Oakland.  1-story    6-room    2-family    dwelling. 

Architect — None.  DWELLING  Owner — A.   J.    Schurra   and    Ethel    Gol- 

Contractor— K.   A.   Johanson,   2429    13th  (5276)     E    CUTHBERT    ST.    200    S   Ni-  den,  889  Arlington  St.,  Oakland. 

Ave.,   Oakland.                                                         col    Ave.,    Oakland.    1-story    5-room  Architect — None. 

Filed  Oct.  6.  1924.  Dated  Sept.  29,  1924.               dwelling.  Contractor — C.  Ungaretti,   1393  18th  St. 

Frame     up     $92.'")  Owner— Thos.  O.  Robertson,  3144  Cuth-  Oakland.                                            $4000 

When    plastered     925  bert  St..  Oakland.  

When  interior  finish  Is  on 925  Architect — None.  DWELLING 

Usual    35    days    925  Contractor  —    Andrew    Smith,    1469    1st  (5290)      E    SIXTY-SIXTH    AVE.    350    N 

TOTAL  COST.  $3700               Ave.,  Oakland.                                 $4000  E-14th  St.,  Oakland.  1-story  4-room 

Bond,  Forfeit,  none;   Limit.  70  working                                      dwelling. 

da;s;   Plans   and   specifications   filed.  Owner— Myrtle    Kennedy,    2743    Garden 

DWELLING  St.,  Oakland. 

DWELLING  (5277;      3910    LOMA    VISTA    AVENUE,  Architect— None.                                       $2250 

(5263)  NO.      1325    CALIFORNIA      ST.,  Oakland.    1-story    4-room    dwelling  

Berkeley.     Dwelling.  and  garage. 

Owner — P.    E.    Marquis,    2045    Shattuek  Owner — J.  A,  Lidell,  6054  Outlook  Ave.,  DWELLING 

Ave..  Berkeley.                                                             Oakland.  (5291)      W    ONE    HUNDRED    FOURTH 

.\rohiteot — None.                                        $3000  Architect — None.                                       $3150  Ave.    155    N    Graffian    St.,    Oakland. 

1-story   5-room   dwelling  &   garage 

DWELLING  DWELLING  Owner — E.  T.  Speed,  337  105th  Avenue, 

(5264)  NO.      1235      CHANNING      WAY,  (5278)      2914    FIFTY-FIFTH    AVENUE,  Oakland. 

Berkeley.     Dwelling.                                             Oakland.    : -story    5-roora   dwelling.  Architect — None.  $3150 

Owner — W.    Norm,    Premises.  Owner— Andrew   Stenbro,   4340  Division  

.\rchitect — A.   W.   Smith,   American  Bk.  gt     Oakland 

Bldg.,    Oakland.                                $2900  Architect- None'                                       $3000  DWELLING 

.^rcnueci:     i-.oiie^ »,iuuu  ^^292)      2177-  29  FORTY-SECOND  AVE 

(5265)  NO.     1233     EVELYN     ST.,     Ber-  DWELLING  Oakland.    1-story    8-room    2-family 
O^^.  p:^rc?ur,,     .54     37.h     St.,  -"^,>ou^Li^"'g^d^!^^Oak1In^d.     ^^tor^  °-"££?'^   ^°"^^-    '""   '""'  ^'''■^ 

Architect^-None^ $3500  o.rn'^:^^ ^^LTuOO   Lincoln   Ave..  '(^i^i'^^l^efoT-^S" V.    Griffith.    1325    96th 

RESIDENCE  ,      ■Pf'^,     ^;                                                4,rnn  Ave.,  Oakland.                                   $5500 

(5266)  235    SUNNYSIDE    AVE.,    Pied-  Architect-None_^ $2500  

mont.  Residence  and  garage.  DW  ELLING 

Owner— G.   Kruger,   419   Orchard.   Pied-  DWELLING  (5293)     N  GEORGIA  ST.  300  E  Peralta 

mont.  (5280)     W  NINETY-FIFTH  AVE.  150  S  Ave.,       Oakland.       1-story       6-room 

Architect None.                                                             A  Street,   Oakland.   1-story   4-room  dwelling  and  garage. 

Contractor — F.  W    Durgin,  Jr.         $5100               dwelling.  Owner — R.    D.    Case,    288S    Georgia   St., 

.  Owner— H.   F.    George,    1602   73rd   Ave.,  Oakland. 

RESIDENCE                                                                          Oakland.  Architect — None.  $3600 

(5267)  340     EL    CERRITO,     Piedmont.  Architect — None.  

Residence  an   garage.  Contractor — Fairfax    Realty    Co.,    7927  DWELLING 

Owner   —    Edw.    Larmer,    90    Fairview,                E-14th    St.,    Oakland.                   ■  $2500  (5294)      N  SNELL  ST.  25  E  69th  Avenue 

Piedmont.                                                                                          Oakland.    1-story    4-roora   dwelling. 

Architect None  DWELLING  Owner — W.    H.    Smith,    7720    Ney    Ave., 

Contractor— Edw.  Larmer.                 $7000  (5281)     W    SIXTY-SECOND    AVE.    305  Oakland. 

S    Trenor    St.,    Oakland.    1-story    6-  Architect — None.  $1800 

RESIDENCE                                                                     room  dwelling.  DWELLING 

(5268)  1405  OAKLAND  AVE,,  Pied-  Owner— H.  A.  MacDonald,  3207  62nd  (5295)  SW^  COR.  ONE  HUNDREDTH 
mont.    Residence    and   garage.                          Ave.,   Oakland.  Ave.   and  Longfellow   St.,   Oakland. 

Ov.-ner — H.    P.   Fisher,    Syndicate   Bldg.,  Architect — None.                                     $3500  1-story  5-room  dwelling  &  garage. 

Oakland                                                                                                   Owner — C.    H.    Graham,    1601    High    St.. 

Architect— None.  STORES  Oakland. 

Contractor— H.   P.    Fisher.                   $5500  (5282)      E  CLAY  ST.   71  S  8th  St..  Oak-  Architect— None.                                       $3100 

land.   1-story   brick   stores. 

ALTERATIONS  Owner — W.     J.    Mentz,     656    Capell    St.,  DWELLING 

(5269      14     KING    AVE,     Piedmont.    Al-                Oakland.  (5296)      S     E-THIRTY-FIRST     ST.     125 

terations.  Architect — None.                                     $3500  E    14th    Ave.,    Oakland.    1-story    5- 

Owner— Mrs.   G.   Hammer.                                                                  r°oni  dwelling. 

Architect— None.  DWELLING  Owner- E.  M.  Hinch,  414  15th  St.,  Oak- 
Contractor    —    Chas.     Stockholm,     3324  (5283)      SB    COR.    CHABOT    RD.    AND  land. 

Webster.                                             $3500               Pre.ssley   Way,   Oakland.   2-story   7-  Architect — None.  $3250 

room   dwelling  and  garage.  

RESIDENCE  Owner— J.    H.    Wittich,    2929    Ellis    St.,  OFFICE    BUILDING 

(5270)  20  LORETA,  Piedmont.  Resi-  Berkeley.  (5297)  N  GRAND  AVE.  90  W  Park 
dence    and    garage.  Architect — None.  View  Terrace,  Oakland.  2-story  44- 

Owner — Mr.  and  Mrs.  G.  M.  Simonsen.  Contractor — L.    Asumaa,    6518    Whitney  room   office   buildmg. 

Architect— None.                                                             St.,  Oakland.                                    $6750  Owner— Drs.    L.    P.    Adams    and    W.   H. 

Contractor— J.     H.     Rockingham,     1431                                      Streitman,   Federal   Bldg.,   Oakland. 

Grand,   Alameda.                               $7500  DWELLING  Architect— W.  E  .Milwain,  Pacific  Bldg 

(5284)      E  SIXTH  AVE.  94  S  E-18th  St.  Oakland.                                             $35,000 

RESIDENCE  Oakland.    1-story   2-room   dwelling.  

(5271)  94    RAMONA    AVE.,    Piedmont.  Owner— N.    T.   Heaton,    2339    E-19th    St.,  DW  ELLIN(3                „„„„„„„ 
Residence  and  garage.                                         Oakland.  029S)     N    HUBERT   RD    70    E    Sunny- 
Owner— H.    Steckmest,     418S    Piedmont  Architect— None.  h'll  ,P<1-.   Oakland.   2-story   10-room 

Ave.,    Oakland.  Contractor    —    Frank      Chitchett,       139  dwelling. 

Architect— None.                                                             Grand  Ave.,   Oakland.                  $2500  Owner— C.  M.  Benzman. 

Contractor— H.  Steckmest.                 $7250                                      Architect— Thos.   J.  Kent,   1122  Crocker 

STORAGE  SHED  Bldg.,    San    Francisco. 

RESIDENCE  (5285)      3720    FOOTHILL    BLVD.,    Oak-  Contractor — Chas.     Stockholm     &     Son, 

(5272)  209  PALM  AVENUE,  Pjpdmont.  land.  2-story  storage  shed.  Munadnock  Bldg..  S.  F.  $29,250 
Residence  and  garage.  Owner — Boulevard  Mill   &  Lumber  Co.,  „_,___„   „    __,_-__„ 

Owner— Lee  Shirar,   353   14th  Ave.,  San               Oakland.  ??2^?1     SF  CfVR    mFTFFNTW  Xr  WFT! 

Francisco.  Architect— None.  (5299)      SB  COR.  FIFTEENTH  &  WKB- 

Architect— None.  Contractor— W.  F.  Lloyd,  3720  Foothill  ster  Sts.,  Oakland.  3-story  concrete 

Contractor— James   Owens.                $5200               Blvd.,  Oakland.                                $1000  and   steel    stores    and   offices. 


36 

owner-Mrs.  A.  E.  White,  15th  &  Web- 
ster Sts.,  Oakland. 

^lTtli%f^-r^.  Litt.ene.a,  357  12th 
St.,    Oakland^ $42,330 

t5^?o7^°45  LEE  STREET,  Oakland. 

Addition.  ojc  t<>^  <;t 

Owner— Harriet  W.  Brown,  245  Lee  bt., 

Oakland. 
Architect — None.  ctaten 

contractor— C.    B.    Barton,  364    Staten 

Ave.,  Oakland.  Siu.uuu 


BUILDING    AND    ENGINEE-RING    NEWS 


Saturday,   October   11,    1924 


NO.^4??  wFlDWOOD,    Piedmont.    Resi- 
dence and  garage. 
Owner— H.  S.  Hills. 

Architect — None.  .     -^ 

Contractor— Emil   Person,   351   l^^'*". |^y 

NOTE— pfecorded     contract     reported 
Sept.   29,   1924,  No.   5088. 

NO^Tlf^LA  SALLE,  Piedmont.  Resi- 
dence and  garage. 

Owner— Mr.  A.  P.  Parker,  2033  Francis- 
co, Oakland. 

^S^n'J^lrt'oT -"connor  &  Connor  1726 
Grove,    Berkeley.  J24,646 

jvioTE Recorded    contract     reported 

.Sept.   26,    1924,  No.    5048. 

NO.^uf  LAFAYETTE,  Piedmont.  Resi- 
dence and  garage. 

Owner— Dr.  J.  B.  Schathirt,  Bacon  Bldg 
Oakland. 

Architect— None.  si-nfift 

(•onlrictor--()tto  Mailanen.  Sl:i.000 

NOTE — Recorded     contract    reported 

Oct.   2,    1924,   No.   5170. 

NO.    1080   MONTEREY   AVE.,   Berkeley. 

Own?i^— 'm*?-s.    Daneke,    1808    Monterey 

Ave..    S.    F. 
Architect— G.   Herrman,    1804   Monterey 

Ave..  Berkeley.  „       ^  „„n 

Contractor  —  Beadel!      &      Lane,      909 

Spruce  St.,  Berkeley.  $59.>'1 

NOTE- — Recorded    contract    reported 
Oct.   7,    1924,   No.    5261. 


DWELLING  „     „„.,  T  -o- 

(5305)  NE  COR.  AUSEON  &  HOLLY 
St.,  Oakland.  1-story  8-room  2-fam- 
ily   dwelling.  _   , 

Owner— Miss  Ko.ss,  2077  63rd  Ave,  Oak- 
land. 
Architect — None.  ,  ..^ 

Contractor— A.  E.  Waldman,  1205  Hop- 
kins St.,  Oakland.  16000 

FIRE   REPAIRS  ,       ^,_ 

(5306)  849  THIRTY-FOURTH  ST., 
Oakland.  Fire  repairs. 

Owner — Mrs.    Lowe. 
.\rchitect — None.  ^^  , 

Contractor— R.  E.  Sheridan,  1014  Web- 
ster St.,  Oakland.  $1500 

(5307)  NW  COR.  FIFTY-FIFTH  AVE 
and  Flemin   gAve.,   Oakland.   1-sto. 

Owner   — '  Chas.    Koester    &    Son,    5356 

Wentworth   Ave.,   Oakland.        ,,.„„ 

Architect— None.  »4l""' 

DWELLING  „,   ^ 

(5308)  N  ROBERTS  AVE.  90  W  Sem- 
inary Ave..  Oakland.  1-story  4- 
room  dwelling. 

Owner — E.  E.  Rollins  &  Co.,  357  Athol 

Ave.,   Oakland. 
Architect — None.  J4000 

DWELLING  .  „„ 

(5309)  1200  SEVENTY-EIGHTH  AVE 
Oakland.  1-story  4-room  dwelling 
and  store. 

Owner — Jennie  Matheyer,  Oakland. 
Architect — None. 

Contractor — L.  B.  Matheyer  &  Co.,  1369 
Hopkins  St.,  Oakland.  $3000 

DWELLING  „,  „^ 

(5310)  150S  HAVENSCOURT  BLVD., 
Oakland.  1-story  6-room  dwelling 
and  garage. 

Owner — Jos.    Flittner,    1700    35th    Ave., 

Oakland. 
Architect — None.  $4300 


!^m)'^^m?-«-48-54  SEVENTY-SIXTH 
Ave.,  Oakland.   4     l-story     4-room 

dwellings.  „, 

Owner — Louis    H.      Dougherty,      Clare- 

mont  Hotel,  Oakland. 
Architect — None.  ,     ,.., 

Contractor — Nelson    J.    Buckland,    1801 

89th  Ave.,   Oakland.  $2050   each 

DWELLING  „      ,„,      c 

(5315)  E  SIXTY-NINTH  AVE.  121  S 
Weld  St.,  Oakland.  1-story  5-room 
dwelling. 

Owner— Laurence    Mahoney,    822    Park 

Way,   Oakland. 
ArcEitect — None.  _    _^ 

Contractor— F.    G.    Walker,    2832    Stan- 

ton  St.,  Berkeley.  t4600 

DWELLING  ..    „ 

(5316)  E  MILLSBRAE  AVE.  160  S 
Brann  St.,  Oakland.  1-story  6-room 
dwelling. 

Owner- A.  J.  Flags,  2501  Best  Avenue, 

Oakland.  .,„„„ 

Architect — None.  $4000 

DWELLING 

(5317)  S  ALMA  AVE.  200  E  Chatham 
Road,  Oakland.  1-story  5-room 
dwelling. 

Owner— F.   Dupy,   2208   Telegraph  Ave., 

Oakland. 
A  rchitect — None. 
Contractor — C.  M.  Gass,  2415  35th  Ave., 

Oakland.  $4500 


fsm^LOT     15,     GUILFORD    PLACE 
^Piedmont.     General  construction  of 

2-story  and  basement   with   garage 

residence,  frame  and  plaster. 
Owner— L.    G.    and    Sadie    B     Campbell, 
"       1404    Franklin    St.,    Oakland 
Architect    —    Hutchison    &    Mills,    1214 

Webster   St.,   Oakland. 
Contractor— A.    F.    Anderson,    1916    24th 

Ave.,    Oakland.  ,    „   ,     „     looj 

Filed    Oct.    7,    1924.    Dated    Oct.    2     1924 

When    frame    is    up ^ioiv.~o 

When  brown  coated  inside  and^^^^  ^^ 

When   completed    oclq'oc 

usual  35  days  -^TAL  COST',  $14:677 
Bond,  $7039.00.  Sureties,  Nils  Ander- 
son Forfeit,  none.  Limit,  90  woik- 
ing  days  from  date.  Plans  and  specifi- 
cations filed. 

t5'302)^^S^%IDE  OP  B-FOURTEBNTH 

St    100  B  of  3rd  Ave.,  Oakland.  AH 

work    for   2-story   apartment   bldg. 

(5   apts.   and  2   stores). 

Owner   —   T.   Faliano   and   G.    Crosetti, 

Oakland.  ,„.„  „  _. 

Architect— W.  C.  Helms,  5216  Grove  St., 

Oakland.  ,„^„   _, 

Contractor  —  W.  C.  Helms,  5216  Grove 
St.,  Oakland.  ,   „  .     -    ,„o. 

Filed   Oct.    7,    1924.   Dated   Oct.    5,    1924 

Frame  up    *^""" 

Brown   coated    • 4000 

Completed   and   accepted    4000 

usual  35  a-y«  TOTAL  COST,- VielooS 
Bond  Forfeit,  none;  Limit,  120  work- 
ing days;  Plans  and  specifications  filed 

DWELLING  „     ,     , 

(5303)  1409    HOPKINS    ST.,    Berkeley. 
Dwelling.  ,  .         „ 

Owner— Geo.   Rice,   1517   Hopkins,   Ber- 

Architect— Fred  Sprow.  $3500 

(5304)  1263  EUCLID,  Berkeley. 
Dwelling. 

Owner— M.   Gastman,   1263   Euclid  Ave., 

Berkeley.  tionn 

Architect— None.  $1800 


ALTERATIONS   &    REPAIRS 

(531S)  537  EIGHTEENTH  STREET, 
Oakland.  Alterations  and  repairs. 

Owner— P.  A.  Spott,  561  19th  St.,  Oak- 
land. 

Architect— None.  $1000 


DWELLING 

(5311)  W  PERALTA  AVE.  135  N  Car- 
mel  St.,  Oakland.  1-story  5-roora 
dwelling. 

Owner— Jos.    Flittner,    1700    35th    Ave., 

Oakland. 
Architect — None.  $3500 

DWELLING 

(5312)  1731  SIXTY-EIGHTH  AVENUE 
Oakland.  1-story  4-room  dwelling 
and  garage. 

Owner — E.  F.  Grady,  3626  Lyon  Avenue 

Oakland. 
Architect — None.  $2650 

DWELLING 

(5313)  4642  BENEVIDES  AVENUE. 
Oakland.  1-story  5-room  dwelling 
&  garage. 

Owner — Theresia  &  Eugene  Andrews, 
829   East  19th  St.,  Oakland. 

Architect — None. 

Contractor— Chas.  W.  Falk,  1520  E-38th 
St.,   Oakland. 


DWELLING 

(5319)     S  ALMA   AVE   150   E   Chatham 

Road.      Oakland.      1-story      5-room 

dwelling. 
Owner — A.  C.  Fontes,  Oakland. 
Architect — None. 
Contractor— C.  M.  Gass.  2415  35th  Ave., 

Oakland.  $5000 


DWELLING 

(5320)  875  TRESTLE  GLEN  RD.,  Oak- 
land.  2-story   7-room  dwelling. 

Owner — P.  E.  Woodburn,  624  Prospect 
Ave.,   Oakland. 

Architect — None.  $7000 


DWELLING 

(5321)  460  CAVOUR  STREET,  Oak- 
land. 1-story  5-room  dwelling. 

Owner  —  L.  Carapomenosi,  2647  Parker 
St  ,  Berkeley. 

Architect — None.  $4000 


DWELLING 

(5322)      S   FORTY-SECOND    ST.    120    W 

Linden   St.,   Oakland.   1-story   5-rm. 

dwelling. 
Owner  —  F.   H.  Burrill,   1075   42nd  St., 

Oakland. 
Architect — None. 
Contractor — J.  F.  Brown  1920  Seminary 

Ave.,  Oakland.  $3600 


The  San  Francisco  Savings  and  Loan  Society 

(THE  SAN  FRANCISCO  BANK) 

SAVINGS  COMMERCIAL 

INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California. 

the  Assets  of  which  have  never  been  increased 

by  mergers  or  consolidationswith  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  30th,  1924 

Assets $93,198,226.96 

Capital,  Reserve  and  Contingent  Funds 3,900,000.00 

Employees'  Pension  Fund 446,024.41 

MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  DISTRICT  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haight  ^n,'' Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  bt. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (434)  PV  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


Salurday,   October  11,    1924 


BUILDING    AND    ENGINEERING    NEWS 


DWEI.LINO 

(biii)  K  MIDVALE  AVE.  80  N  Kan- 
Has  St.,  Ouklund.  1-story  B-room 
(IWflliiiK. 

Owner— Albert  liylund,  2232  E-22nd  St 
Oakland. 

Architect— None.  t2800 


l>WELLINO 

(5324)     S  STANFOUD   AVE.   80   W  Los 

Angeles,    Oakland.    1-story    6-room 

dwelling. 
Owner — J.    Alrola,    1063    Stanford   Ave., 

Oakland. 
Architect — Nonet 
Contractor — O.  L,.  Burritt,  427  63rd  St., 

Oakland.  {6200 


DWELLING 

(5325)      E    HARRINGTON   AVE.      60      S 

Nevil   St.,   Oakland.   1-story   3-room 

dwelling. 
Owner — Ralph  Duncan. 
.\rchitect — None. 
Contractor — C.  A.  Birch,  3601  NevU  St, 

Oakland.  12000 


ALTERATIONS 

(5236)      N    THIRTEENTH    ST.      100      E 

Broadway,    Oakland.    Alterations. 
Owner— U.  S.  Thrift  Bank,  Oakland. 
.Architect — None, 
t'ontractor — S.    Kulchar    Co.,    8th    Ave. 

and   E-lOth   St.,    Oakland.  $2000 


KKPAllJ.S 

(r.:i27)       1218    TWENTY-FOURTH   AVE. 

Fire-   repairs. 
Owner— .^rl    Rattan    Works,    1218    24th 

Ave.,    Oakland. 
-Vrchitect — None. 
Contractor    —    Chas.    D.    Ferrt-ira,    1218 

24th  Ave.,  Oakland.  ?12,000 


iiAR.\GE 

(5328)  2323  BROADWAY,  Oakland.  1- 
story  brick  garago. 

Owner  —  E.  S.  Johnston,  2329  Broad- 
way.   Oakland. 

Architect — None. 

Contractor  —  H.  E.  .Johnston,  2329 
Broadway,  Oakland.  $15,000 


STORES 

(5329)  S  FIFTEENTH  ST.  150  E 
Broadway.  2-story  steel  and  con- 
crete   stores. 

Owner— E.  T.  Foulkes,  357  12th  St., 
Oakland. 

Architect — None.  $25,000 


APTS      STORES 

(5330)"     S  E-FOURTEENTH   ST.,   100   E 

3rd   Ave.,   Oakland.      2-story   12   rm. 

apts.   and  stores. 
Owner — F.    Falino    & 

St.,  Oakland. 
Architect — None. 
Contractor — Wm.     Helms,       5216     (^rove 

St.,    Oakland.  $15,000 


Gossetti,    17th 


WAREHOUSE 

(5331)       E    FORTY-SECOND    AVE.     150 

S    Warren     St..     Oakland.       2-story 

concrete   wareliouse. 
Owner  —  Clorax     Chemical    Corp.,     850 

42nd    St.,    Oakland. 
Architect — None.  $15,000 


DWELLING 

(5332)  CITY  OF  OAKLAND,  (no  fur- 
ther description  given).  General 
construction  1-story  3-  and  4-room 
frame  duplex  dwelling,  stucco  ex- 
terior. 
Owner — Colin   McKenzie,    1219    Carlotta, 

Oakland. 
.Architect — None. 

Contractor — H.    Dubnoff,    2479    Shattuck 
Ave.,  Berkeley. 

Filed     Oct.     8,     1924.        Dated,     . 

When    roof    is    on    $1431.75 

When  plastered    1431.75 

When  completed    1431.75 

U.sual     35     days      1431,75 

TOTAL  COST,  $5727.00 
V.ond,  sureties,   forfeit,   none.     Limit,   60 
working     days     from     filing     contract. 
I'liins   an<l    specifications   not   filed. 
• 

COMPLETION  NOTICES 


ALAItlBDA   COUNTY 


Recorded  Accepted 

I  let.  2,  1924 — LOT  73,  Fuller  &  Todd 
Tract,  Oakland.  Walter  Lee  to 
whom   it  may  concern  ...  .Oct.   2,   1924 

Oct.  2,  1924— S  SIDIi;  OF  CENTRAL 
Ave.,  60  ft.  E  of  Union  St.,  known 
as  1804  Central  Ave.,  Alameda. 
Jno,  Hobrecker,  Jr.  to  whom  it  may 
concern    Oct.    1,   1924 


Oct.  2.  1924 — W  50  FT.  OF  LOT.S 
numbered  I  and  2.  Sunny  Side 
Tract,   Brooklyn   Twp.     S.  A.  Miller 

to   whom   it  may   concern.... 

Oct.  2,  1924—1744  87T1I  AVE.,  Oak- 
land.    Joseph   .St.   Mary  to   whom   it 

may    concern    Oct.    1.    1924 

0<-t.  2.  1924— COM.  AT  A  PT.  O.N'  E 
line  of  Broadway  dist.  55  ft.  .\  of 
12th  St..  running  tlience  N  45  ft,  E 
100  tl,  S  45  ft.  W  100  ft.  to  pt.  of 
beginning,  Oakland.  The  Oakland 
Hank    to    The   McGllvray-Raymond 

Granite  Co Sept.  29,   1924 

Oct.  2.  1924- LOT  44,  SPUING  COURT 
Terrace.  Berkeley.      Victor   R.   (Jede 
to   whom   It   may   concern.  .Oct.    1,   '24 
Oct.  1,  1924 — 3733  MARKET  ST..  Oak- 
land.    E.  B.  Gray  to   whom  It  may 

concern    June   6,   1924 

Oct.  1,  1924 — 915  38TH  ST.,  Oakland. 
E.  B.  Gray  to  whom  it  may  con- 
cern        Apr.   10,    1924 

Oct.  1,  1924— W  SIDE  OF  PIEDMONT 
Ave.,  130  N  of  Bancroft  Way. 
Berkeley.        Bachelordon     Building 

Association     to    A.    Cederborg 

Sept.    28,    1924 

Oct.  1,  1924— BEG.  AT  A  PT.  ON  N 
line  of  45th  St.  dist.  440  ft.  E  from 
E  line  of  Grove  St.,  thence  E  50  ft. 
N  100  ft.  W  50  ft.  S  100  ft.  to  pt. 
of  beginning,  Oakland.  Pio  Fran- 
cescotii  to  Pio  Francesconi.Oct.  1,  '24 
Oct.  1,  1924—7018,  7100  HALLIDAY 
Ave.,  Oakland.  N.  J.  Ekstam  to 
whom  it  uiay  concern.  .Sept.  29,  1924 
Oct.  1,  1924 — NW  COR.  RACINE  ST. 
and  58th  St.,  Oakland.  The  Ger- 
man   Evangelical      Church      to    St. 

Marys    Congregation    

Oct.  1,  1924—290  GRAND  AVE..  Oak- 
land.     Ida    G.    Anderson    to    F.    W. 

Maurice    Sept.    6,    1924 

Oct.  1,  1924 — FOR.  LOTS  8,  9  and  10, 
Blk.  B.  Amended  Map  of  the  Sal- 
inger Tract  in  Plot  No.  55  of  the 
Ranches  of  V.  and  D.  Peralta,  Oak- 
land Twp.  Elizabeth  R.  Rowe  to 
whom  it  mav  concern.  .Sept.  30,  1924 
Sept.  30,  1924— LOT  7,  BLK.  19.  MAP 
of  Warner  Tract,  Oakland.  Ole 
Chrestenseon     to    Ole    Chrestenson 

Sept.    25,    1924 

Oct.  3,  1924 — 2924  CLAREMONT  AVE 
Berkeley.       Margaret    L.    Blair    to 

Martin  Allen    Oct.   2,   1924 

Oct.  3,  1924 — NW  COR.  DUTTON  AVE 
and  E-14th  St.,  Oakland.  G.  Marini 

to  C.  M.   Flewelling Sept.   25,    1924 

Oct.  3.  1924— SW  Cor.  E-NINTH  ST 
and  29th  Ave.,  Oakland.  Manuel  de 
Lima  to  whom  it  may  concern.... 

Sept.    15,    1924 

Oct.  3,  1924— LOT  41  BLK  E  KIN- 
sell  Tract,  Oakland.  Sherman 
Kemp  Sr.  to  whom  it  may  concern 

Oct.    3,    1924 

Oct.  3,  1924—1322  CARLETTA  ST., 
Berkeley.  Carl  A.  Kay  and  J.  L. 
Bredahoft  to  vrhom  it  may  con- 
cern     Aug.   15,   1921 

Oct.    3,    1924— LOT   17   BLK    6   LAKE- 

shore    Highlands,      Oakland.      H. 

Hyland  Hinman  to  Alex  C.  Wleben 

Oct.    1,    1924 

Oct.  3,  1924— BEG.  AT  A  POINT  ON 
S  line  of  Lincoln  Ave.  dist  40  W  of 
Pearl  St  running  thence  W  40  S  106 
E  40  N  106  to  pt  of  beginning,  Ala- 
meda.   Donald   C.    Cohen    to    Julius 

J.   Grodem Oct.   1,   1924 

Oct.  6,  1924 — 1712  EOLA  ST.,  Berke- 
ley.     G.    R.    Blasingame    to    G.    R. 

Blasingame    Oct.   6,   '24 

Oct.  6.  1924 — NE  COR.  51ST  ST.  AND 
Shattuck  Ave..  Oakland.  Pacific 
Gas   &   Electric   Co.   to   A.   D.   Coults 

Co Sept.    30,    1924 

Oct.    6,    1924 — POR.   OF   PLOT  NO.    15. 
Map  of  the  Cameron  Tract,  Brook- 
lyn   Twp.,    Oakland.      L.    C.    Fish    to 
whom    it    mav    concern .  .Oct.    4.    1924 
Oct.    G.    1924 — LOTS  38    AND   39,   BLK. 
M,     Map     of       Laurel     Grove     Park, 
Brooklyn    Twp.      August    Roseberg 
to    August    Roseberg    ....Oct.   4.    1924 
Oct.    6,    1924 — LOTS    38    AND    39,   BLK. 
M.    Map    of    Laurel      Grove      Park. 
Brooklyn    Twp.      August    Roseberg 
to   August    Roseberg    ....Oct.    4.    1924 
Oct.    6,    1924 — 2516   VINE    ST..    Berke- 
ley.      Ethel    M.    Hale       to    Garfield 

Hale    Oct.    3.    1924 

Oct.  6,  1924  —  PARCEL  1,  LOT  IS, 
The  View  Tract;  Parcel  2,  Lot  39. 
The  View  Tract.  Oakland.  S.  Vic- 
tor Davidow  to  whom  it  may  con- 
cern         Oct.    6,    1924 

Oct.  6,  1924 — LOT  11,  BLK.  B,  Map  of 
Moss  Tract,  Brooklyn  Twp.  Ander- 
son &  Keeney  to  Anderson  &  Kee- 
ney    Oct.   1,   1924 


Oct.  4,  1924— LOT  68  BLK  7  &  LOT 
78  Blk  6  Map  of  Key  Route  Terrace 
No.  3,  Berkeley.  J.  W.  Spunt  to 
whom  it  may  concern. ..  .Oct.  1,  1924 

Oct.  4,  1924—1520  EUCLID  AVE  Ber- 
keley. Aubrey  Drury  to  H.  Mc- 
Cullough   &   Son Sept.    1,   1924 

Oct.  4,  1924— SW  COR.  ASHBY  AND 
Benvenuo  Avcs.,  Berkeley.  Mercan- 
tile Securities  Co.  of  Calif,  to  Con- 
ner &  Conner   Oct.   3,  1924 

Oct.  4,  1924— SW  COR  ASHBY  AND 
Benvenue  Aves..  Berkeley.  Mercan- 
tile Securities  Co.  of  Calif,  to  W. 
K.  Nottingham Oct.  3,  1924 

Oct.  4,  1924— LOT  21  BLK  2  MAP  OF 
Key  Route  Terrace  No.  2,  Oak  Twp. 
Marion  St.  John  to  whom  it  may 
concern    Oct.  3,  1924 

Oct  4,  1924— LOT  22  MAP  OAKLAND 
Prospect  Homestead  Oakland.  Hen- 
ry Johnson  and  Mary  Ethel  John- 
son to  Harry  C.  Knight.  .Sept.  26,  '24 

Oct  4,  1924— LOT  10  &  N  %  OF  LOT 
11  Blk  4  Map  of  Chevrolet  Park 
Tract.  Anton  Jensen  to  whom  it 
may  concern    Oct.   3,  1924 

Oct  7,  1924- LOT  51  BLK  B  Map  of 
B-14th  St.  Villa  Tract,  Brooklyn 
Twp.  Robert  H  Danielson  to 
Elmer  H  Johnson Oct.   7.    1924 

Oct.  7,  1924— NO.  360  HAMPTON  RD, 
Piedmont.  Fritz  Henshaw  to  F  C 
Stolte Sept.     29,    1924 

Oct.  7,  1924 — W  35  LOT  15  Blk  3, 
Amended  Map  Butler  Tract,  Oak- 
land. August  J  Waters  to  H  J 
Schraitz Oct.   6,    1924 

Oct.  7,  1924— NW  50  LOT  14  BLK  1, 
Highland  Sbdvn  of  Adams  Point 
Ppty,  Oakland.  E  G  Spare  to 
whom  it  may  concern Oct.  7,  1924 

Oct.  7,  1924— NO.  2122  LINCOLN  AVE 
Alameda.  Harry  Plomgren  to  H  L 
Hayden Oct.   1,    1924 

Oct.  7,  1924— LOTS  23  AND  24  BLK 
2092  Map  Paradise  Plot,  Oakland. 
Elson  V  Carstens  to  whom  it  may 
concern Oct.   6,   1924 

Oct.  7,  1924— LOT  37  Map  Alden  Tract 
Oakland.  Palmina  Negro  to  P 
Benassini Oct.    6,    1924 

Oct  7,  1924— NO.  968  SUNNYHILLS 
Road,  Oakland.  O  R  Doerr  to  Le- 
roy  M   Baird Sept.    25,    1924 

Oct.  7,  1924— SW  EIGHTH  AND 
Campbell,  Oakland.  M  A  Coody  to 
Theodore   Bernardi Oct.    3,    1924 

Oct.  7,  1924 — NE  40  LOT  1  Map  Bor- 
tree    Tract,    Brooklyn    Twp.      Rosa 

E    Loudon    to    William    C    Post 

Oct.  6.  1924 

Oct.  6,  1924— INTERSECTION  SW 
line  Hopkins  St.  with  SE  line 
Sheffield  Ave  SE  the  bearing  of 
.  said  line  Hoplvins  St.  being  taken 
as  SE  379.735  ft.  to  pt  of  beg;  SE 
28  SB  tang  to  last  said  course  on 
arc  of  a  circle  deflecting  to  the 
right  with  radius  of  10'  a  dist  of 
15.271  SE  100  to  beg,  Oakland.  A 
H  Monez  to  wliom  it  may  con- 
cern  Oct.    6,    1924 


LIENS  FILED 


ALAMEDA   COljNTY 


•rtecorded  Amuont 

Oct.  1,  1924— LOT  38  and  Ptn  Lot  37, 
Crocker  Highlands,  Oakland.  Max- 
well Hiardware  Co,  $630.40;  C 
■  Frauneder  Co,  $65:  Rigney  Tile  Co, 
$910;  Rochester  Elec  Co,  $308.80; 
Daahl-Thoms  Co.,  $39.60;  Victor 
Devight,  $320;  C  W  Knight,  $452; 
Rhodes-Jamieson  Co,  $299.20;  New 
Way  Hinge  Co,  $24;  Gladding,  Mc- 
Bean  &  Co,  $713;  Tilden  Lumber  Co, 
$1009.70;  William  Giacometti,  $950; 
Murray  &  Co,  $420  vs  Georgiana 
Woods  and   San   Francisco  Builders 

Oct.  1.  1924 — LOTS  17  AND  18  BLK 
"B"  Meek  Orchard  Tract,  Eden  Twp 
N  E  Nelson  vs  Manuel  Cardosa 
Macedo  and  M  S  (3arcia  Jr.  ..  $1252.82 

-vt.  1.  1924— LOT  26  and  SE  lOy,  ft. 
Lot  27  Blk  "A"  Garden  Tct  Home- 
stead, Oakland.  Stege  Lumber  & 
Hardware  (;;!o  vs  John  and  Giacomo 
Gandi,  James  Walt  and  Harold  de 
Normandie    $491.75 

Oct.  1,  1924 — BEG.  AT  A  PT.  ON 
the  NW  line  of  the  County  Road 
No.  1948  at  the  intersection  there- 
of with  the  NB  line  of  that  cer- 
tain tract  of  land  conveyed  by 
James  A.  Trefey,  et  al,  to  Manuel 
Jose  Rodrigues  and  recorded  in 
Liber.  151  of  Deeds,  page  166,  Ala- 
meda County  Records,  running 
thence  NW  18.50  chains  NE  3.11 
chains    SE    18.28    chains    SW    3.17 


18 

chains  to  pt.  of  beginning,  Wasli- 
ington  Twp.,  Alameda  County. 
N.  K.  Nelson  vs.  Joaquin  .Joseph 
and    M.    S.    Garcia,    Jr. ^^A,^ 

Oct  2,  1924— LOT  38  AND  POK.  Ol- 
Lot  37,  Crocker  Highlands,  Oak- 
land. H.  K.  Vbrnbrock  vs.  Geor- 
giana  Woods  and  San  Francisco 
Builders    .••  ■  •    f •>•<;'■"" 

Oct.  2,  1924— LOT  6,  BLK.  2b,  Daley  _s 
Scenic  Park,  Berkeley.  W  (- . 
Spaulding  vs.  Irving  Pichel,  Violet 
Wilson   Pichel   and   J     """    "^•'""" 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   October  11,  1924 


Oct, 


ill    Wilson 

J650.00 

.  „  1924— BKG.'at'a'PT.  ON  NW  • 
line'  of  Entrada  Ave.,  dist.  thereon 
SE  120  ft.  from  SE  line  of  1  led- 
mont  Ave.  running  thence  .Sli  40  tt. 
NE  63.70  ft.  NE  40  ft.  SW  63.70  ft. 
to  pt.  of  beginning,  Oakland. 
Hogan  Lumber  &  Mill  Co.  vs.  B.  (.. 
Bowdish  and  Reliance  Building  Co. ^^ 

OcV  'i,'  ■l92'4— LOT  'so  &'  FOR  LOT  29 
Map  of  the  Lincoln  Homestead 
Union,  Oakland.  Howard  Schroeder 
vs  Elsie  W.  Rand.  M.  E.  Hopper  & 

Son     ^^'^*' 

Oct.  3,  1924— LOT  8  MAP  NO.  2  OF 
Glen  Echo  Tract,  Oakland.  A.  M. 
Poulsen  vs  B.  G.  Bowdish,  Reliance 

Building     Co ?310 

Oct.  3,  1924— BEG  AT  A  PT  ON  SW 
line  of  Burr  Ave.  dist  100  SW  of 
98th  Ave,  running  thence  SE  100 
SW  120  NW  100  NE  120  to  pt  of 
beg.,  Oakland.  James  Williams  vs 
Greater    Berkeley    Land    Co.,    H.    H. 

Below,    Nellie   Below    $446 

Seept.  20,  1924— LOT  21  BLK  60  EAS- 
ton  No.  7  Burlingame.  A.  Peruch 
et  al  vs  Harry  C.  Brown  et  al.$302.1] 
Oct.  6,  1924— LOT  1  IN  BLOCK  "B" 
Map  of  the  Carroll  Tract,  County 
of  Alameda.  Neighbor's  Lumber 
Yard  vs  R.  L.  Harris  and  Catherine 
Haris,  his  wife,  and  John  Doe  Stan- 
ley and  Jane  Doe $326.87 

Oct.  4,  1924— LOTS  6  &  7  MAP  OP 
Subdivision  of  Plot  12  Watson  Tct 
Oakland.  G.  Walter  Spencer  (Spen- 
cer Electric  Co)  vs  Louis  Speranco, 

B.  W.  Woodard   $483.95 

Oct  4,  1924— PARCEL  1  LOT  1  AND 
Por  Lot  2  Blk  A  Hamilton  Tract, 
Berkeley;  Parcel  2  Lot  12  Map  of 
Virginia  Tract,  Berkeley.  Strable 
Hardware  Co,  vs  J.  J.  Tansey,  J.  W. 

Slate;  W.  Wyman   $75.20 

Oct.  7,  1924— S  HILGARD  AVE  250  W 
La  Loma  Ave.,  Berkeley.  Rhodes 
Jamieson  Co  vs  Clara  Pond  Powell 
and  San  Francisco  Builders  Inc.  . .  . 

$288.75 

Oct.  7,  192 J— LOTS  14,  15  AND  16  Map 
Anita  L  Stanton  Tract  Eden  Twp. 
Zenith    Mill    &    Lumber    Co    vs    Wm 

E  and  Annie   E   Kune $188.43 

Oct.  7,  1924— SE  MARIN  &  ORDWAY 
Sts.,    Albany.      M    Stulsaft    Co    vs    R 

Felt  and  H  R  Anderson $345.28 

Oct.  7,  1924— PTN  LOT  6  Map  of 
Plot  12,  Watson  Tract,  Oakland.  A 
A  Rose  vs  Louis  and  Andrew 
Speranco,  Clementina  Brunetto  & 
E   W   Woodard $1735.95 


Oct.  1,  1924— LOT  12,  BLK.  K,  Map 
of  Toler  Heights,  Oakland.  Sun- 
set  Lumber   C"'.  to   R._  A.   Smith^.^.^.^.  ^^ 

Oct.  6,  H)2WS  SIDE  HUFF  AVE., 
150  W  of  Callan  Ave.,  San  Leandro. 
Ambrose  Bros,  to  San  Jose  Bldg.  & 
Loan    Assn HS?'"" 

Oct.  2,  1924—3211  DELAWARE  ST., 
Oakland.  Henry  Cowell  Lime  &  Ce- 
ment Co.   to  A.  F.  Page,  A.  Ander-^^ 

Oct.  "2,'  '  1924—3214'  '  MONTANA  ST., 
Oakland.  Henry  Cowell  Lime  &  Ce- 
ment Co.  to  A.  F.  Page,  A.  Ander- 
son      $11*1.10 

Oct.  8,  1924— LOTS  4  3  &  W  12>^  FT 
of  Lot  2  Blk  4  Map  Iveywood,  Oak- 
land. Wm.  F.  Garrett  (Garrett 
Mills  &  Lumber)    to  E.  J.  McCord^.^.^^ 

OcV.  i'  i924— lot'  24  ■&  SW  15  FT  (3F 
Lot  25  Resub  of  Corley  Tract,  Oak- 
land. N.  C.  Hopkins  to  Mary  E.  Mc- 
Kenna,   George  H.   Lydekson  .  .$131.11 

Oct.  7.  1924—533  MORAGA  AVE., 
Piedmont.  Superior  Tile  &  Products 
to  Wm.  King,  G.  W.  Eliassen .  .$117.o0 

Oct  7,  1924—533  MORAGA  AVE., 
Piedmont.  A.  Hernandez  to  W. 
King,,   G.  W.  Eliassen x'/It 

Oct.  7,  1924—533  MORAGA  ROAD, 
Piedmont.  Alves  &  Lackstrom  to 
Geo.    W.    Eliassen    ■•■■•.-•.■■• '.Vri 

Oct.  7,  1924—531  MORAGA  A>  E, 
Piedmont.  Ed  Patterson  to  WiUiam^^ 

Oct. '7,^1924— LOT  is'  iviap'koya  Pied- 
mont, I'iedmont.  Stanford  Sheet 
Metal  Works  to  George  W    Eliassen 


RELEASE  OF  LIENS 


ALAMEDA    COUNTY 


BUILDING  CONTRACTS 

SAN    M.^TEO    COINTY 


Recorded  Amount 

Oct  2,  1924— SW  10  FT.  OF  LOT  14 
and  all  Lot  15,  Blk.  45,  Map  of  Bev- 
erley Terrace,  Oakland.  Bay  City 
Lumber  Co.  to  C.  W.  Boden  Co.,  C. 
W.  Boden,  Oakland  Mortgage  and 
Finance  Co.,  James  Traverse,  E.  C. 
Lyon  and  John  Davidson,  trustees, 
and  John  Doe   $153.21 

Oct.  2,  1924— SW  10  FT.  OF  LOT  6, 
and  all  of  lot  7,  blk.  45,  Map  ol: 
Beverly  Terrace,  Oakland.  Bay 
City  Lumber  Co.  to  C.  W.  Boden 
Co.,  C.  W.  Boden,  Oakland  Mort- 
gage and  Finance  Co.,  James  Tra- 
verse, E.  C.  Lyon  and  John  David- 
son,   trustees,    and   John    Doe.. $359. 02 

Oct.  2,  1924— SW  20  FT.  OF  LOT  13 
and  NE  20  ft.  of  Lot  14.  Blk.  45, 
Map  of  Beverley  Terrace,  Oakland. 
Bay  City  Lumber  Co.  to  C.  W.  Bo- 
den Co.,  C.  W.  Boden,  Oakland 
Mortgage  and  Finance  Co.,  James 
Traverse,  E.  C.  Lyon  and  John 
Davidson,    trustees,    and    John    Doe 

$407.05 

Oct.  i,  1924—5036  BOND  ST.,  Oak- 
land. Neighbor's  Lumber  Yard  to 
Victor  Vallergo   $42.00 


EolTs^&^ie^ BLOCK  4  SCHOOL  HOUSE 

Extension     Land     Association.     All 

work     for     1-story     and     basement 

residence  and  garage. 

Owner— Louis    Figoni,    2031   Taylor   St., 

San  Francisco. 
Architect— J.    A.    Porpertq,    619    Wash- 
ington   St.,    San    Francisco. 
Contractor— P.  Carare.    ,   ^      ^    „„    ,..,. 
Filed  Oct.   4,  1924.   Dated  Sept.   30,   1924 

Frame    up     *1°"° 

Brown    coated     ■•■ H"'' 

Completed     and    accepted 2^0« 

usual  35  days  ■ -^^^^^-^osr;  Mol 
Bond,  $4000;  Sureties,  T.  Balzarini  and 
R  Borroul;  Forfeit,  none;  Limit,  90 
working  days;  Plans  and  specifications 
none. 

PORTION*^LOT      11      HILLSBOROUGH 

Acres.  All  work   for  IVz-sto.   frame 

residence  and  garage. 

Owner— Kennette -Melrose,    San   Mateo 

Architect — E.    L.    Norberg    &    Son,    409 

Occidental,    Burlingame. 
Contractor— C.  E.  Fowler,   829  EdgehiU 
Burlingame.  ,    „  ^     „     i„o( 

Filed    Oct.    4,    1924.    Dated    Oct.    3,    1924^ 

Frame   up    oni  o 

Brown   coated -"j- 

Completed    and    accepted 2012 

usual  35  days  ■  ■ -^;^-^^- ■c^^;,-/,l\l 
Bond,  Sureties,  none;  Forfeit,  $5  day; 
Limit,  105  working  days;  Plans  and 
specifications  filed. 


RESIDENCE  and  garage,  $8000;  Lot  9 
Blk  10  Ralston  Ave,  Burlingame; 
owner,  W.  B.  Fields;  contractor, 
W.   B.   Fields. 

BUNGALOW  and  garage,  $5000;  Lot  5 
Blk  27  Bayswater,  Burlingame; 
owner,  D.  M,  Cline;  contractor,  D. 
M.   Cline. 

BUNGALOW  and  garage,  $4750;  Lot  3 
Blk  60  Hillside,  Burlingame;  own- 
er, W.  L.  Brazelton. 

BUNGALOW  and  garage,  $4750;  Lot  4 
Blk  60  Hillside  Dr.,  Burlingame; 
owner,    W.    L.   Brazelton. 

STORE  &  HOTEL  building,  $68,000;  S. 
W  Corner  of  Middlefield  Rd  and 
Burlingame,  Burlingame;  owner, 
Fred  Loiton  and  John  Rehe,  115 
Park,  Burlingame;  contractor  Chas 
Pederson,    60    Peninsula    Ave.,    San 

BUNGALOW  and  garage;  $6000;  Lot  24 
Blk  12  Sanchez,  Burlingame;  owner 
Chas.  L.  Bell;  contractor,  Chas.  L. 
Bell. 


BUILDING,  $20,350;  on  part  ot  Block 
2  B.  L.  Co.,  Burlingame;  owner, 
S.  K.  Whipple,  moved  to  Donnelly 
Ave;  contractor,  C.  H.  Bassett. 
RESIDENCE  and  garage,  $6000;  Lot  26 
Blk  37  Vancouver,  Burlingame; 
owner,  R.  C.  Wilcox;  contractor, 
Geo.  W.  Williams,  1321  Capuchino 
Ave.,  Burlingame. 
BUNGALOAV  and  garage,  $5667;  Lots 
1  &  2  Blk  10  Farrington  Lane,  Bur- 
lingame; owner.  Frank  Maloney, 
245  Ellsworth,  San  Mateo;  contrac- 
tor, C.  J.  Antwiler. 
ItESIDENCE  and  garage,  $7000;  Lot  61 
Gates,  Burlingame;  owner,  Harry 
B.  Allen  Inc.,  1212  Blgme.  Ave., 
Burlingame. 
RESIDENCE  and  garage,  $7000;  Lot  oO 
Gates,  Burlingame;  owner,  Harry 
B.    Allen    Inc.,     1212    Blgme.    Ave., 

Burlingame.  ,    ^   „ 

BU.N'GALOW   and   garage,   $5000;   Lot  .2 
Blk  59   Hillside,   Burlingame;   own- 
er, Chas.   Geo.  Adams,   115  Arundel 
Burlingame. 
BUNGALOW  and  garage,  $6000;  Lot  31 
Blk   L   12th   Ave.     Hayward     Park, 
San  Mateo;   owner.  A.   Bettencourt, 
San  Mateo;  contractor,  Frank  Fer- 
rea,  712  5th,  San  Mateo. 
RESIDENCE,   $8000;  Lot    '^    of  233   S  M 
Park,    San   Mateo;   owner.   Hammer 
and      Hultberg,      1524      Floribunda. 
Burlingame;  contractor  Hammer  & 
Hultberg,    Burlingame. 
RESIDENCE,  duplex,  and  garage,  $8000 
Lot    14    Blk   B   Highland   Ave.,    San 
Mateo;    owner,    Wm.    Watson,    707 
Highland   Ave.,   San     Mateo;     con- 
tractor,   Wm.    Watson,    703    High- 
land Ave.,   San  Mateo. 
liUNGALOW  and  garage,  $5000;  Lot  13 
Blk    O    Villa    Terrace,    San    Mateo; 
owner,  A.  W.  Waldo  604  No.    C  St., 
San  Mateo. 
RESIDENCE   and  garage,   $5000;  Lot  3 
Blk  M  12th  Ave.,  San  Mateo;  own- 
er, Mrs.  V.  A.  Younger,  1110  Doug- 
las   Ave.,    San   Mateo. 
RESIDENCE,  duplex,  and  garage  $7500 
Lot   8   Elk    4   State   St.,   San   Mateo; 
owner,   Miss   B.   Smith,   San   Mateo; 
contractor,   W.  A.   Rutherdale,  1229 
Bernal  Ave.,  Burlingame. 
RESIDENCE  $4000;  Lot  21  Blk  R  North 
D  St.,   San   Mateo;     owner,     R.     B. 
Camp  Jr.,   34   San  Mateo  Drive,   San 
Mateo;   contractor.    R.      W.     Harst, 
1220  Drake  Ave.,  Burlingame. 
ALTERATIONS,   $4000;   3rd  ave.   and  F 
St.    San  Mateo;   owner,  D.   Riordan 
226  So.  F  San  Mateo;  contractor,  R. 
W.    Hurst,    1220    Drake   Ave.,    Bur- 
lingame. 
RESIDENCE,   $7000;   E    %    of   281   Pop- 
lar  Ave.,   S  M   Park,     San     Mateo; 
owner,  Cavanaugh  Bros.,  315  High- 
land   Ave;    contractor,    Cavanaugh 
Bros.,   315   Highland  Ave.,   San  Ma- 

RESiIdBNCE,    $12,000;    Lot    27    Burling- 
ham   Ave.,    San   Mateo;   owner,   Ar- 
thur   Dusenberry,    442    Hurlinghara, 
San    Mateo;    architect,    Ed    Sharpe, 
60    Sansome   St.,   San   Francisco 
BUNGALOW  and  garage,  $6250;  Lot  24 
Blk   24   Cortez,   Burlingame;   owner 
Thos.  H.  Campbell. 
BUNGALOW  and  garage,  $3000;  Lot  11 
Blk   10   Summer  Ave.,   Burlingame; 
owner,  W.  A.  Clauser. 
BUNGALOW    and    garage,    $6000;    Lot3 
7  &  8  Barsocket  Ave.,  Burlingame; 
owner,  Marie  V.  Kost.  ^    »  m 

BUNGALOW  and  garage,  $6o00;  Lot  IJ 
Blk  IS  Balboa  Ave.,  Burlingame; 
owner,    Bert    Miller,    1032    Balboa, 

Burlingame.  

BUNGALOW  and  garage,  $4000;  Lot  15 
Blk  12  Laguna  Ave.,  Burlingame; 
owner,  Mrs.  S.  W.  Root. 
ALTERATIONS,  $2000;  Lot  1  and  part 
2  Blk  34  No.  D  St  San  Mateo;  owner 
B.  Sheehan,  2nd  Ave.  and  C  St., 
San  Mateo;  contractor,  Gibson  Bros 
38  North  E  St.,  San  Mateo. 
STORE  BUILDING  brick  $6000;  B.  Getz 
prop  3rd  Ave.,  San  Mateo;  owner, 
B  Getz,  215  Chronicle  Bldg.,  S.  F.; 
architect.  Morrow  &  Garren, 
Chronicle  Bldg.,  S.  F.;  contractor, 
D.  A.  Comisky,  ISO  Jessie  St.,  S.  F. 
HOUSE  and  garage,  $7000;  Lot  1  Blk 
E  Highland  Ave.,  San  Mateo;  own- 
er, Ben  Bogue,  434  Wisnom  Av.  San 
Mateo;  designer  and  contractor,  E. 
S  Shaver,  1401  Carmelita  Avenue, 
Burlingame. 
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DWELL.IN'0  and  garage,  J5000;  Cres- 
cent Ave.,  S.  M.  Park,  San  Mateo; 
owner,  Hugh  Clary;  320  Fulton, 
Palo  Alto;  contractor,  Osborne  and 
KniKhl.  Uox  461  Mt.  View,  Cal. 

KKSIDE.VCE  and  Barage,  $3750;  Lot  29 
Blk  K  13th  Ave.  San  Mateo;  owner 
Chas.  Conrade;  7  10th  Ave..  San 
Mateo;  contriictur.  Chas.  Conrade; 
7  10th  Ave..  San  Mateo. 

ItEPAIR  dwelllnK.  J1200;  Lot  3  Part  i 
Blk  1  South  D  St.,  San  Mateo;  own- 
er, Daniel  Burke,  512  D  St.,  San 
Mateo;  contractor.  Daniel  Burke. 
612  So.  D  St.,  San  Mateo. 

BUNGALOW  and  garage.  $5000;  Lot  25 
Blk.  12  Benito,  Burllngrame;  owner 
f.   .s.   Simonds. 

BUXO.ALOW  and  garage  $5000;  Lots  2S 
29  &  30  Blk  6  Carmellta  Ave.,  Bur- 
llnRame;   owner.  T.   H.   Mllles. 

BUNO.\LOW  and  garage,  $7000:  Lot  35 
Blk  30  Drake  Ave.,  Burlingame; 
owner.  Harry  F.  Kolb,  575  25th  Ave 
San   Francisco. 

I'.CNGALOW  and  garage,  $5000;  Lot  26 
Blk  43  Bernal,  Burlingame;  owner, 
P.  J.  Morahan,  35  Barriolhet,  San 
Mateo. 


COMPLETION  NOTICES 


SV.\      MATKO     COINTV 

i;<cor<led  Accepted 

Si-pt.  22.  1924 — LOT  24  BLK  4.  Bur- 
lingame Grove.  Burlingame.  Stre\v 
&  Pitschman  to  whom  it  may  con- 
tern Sept.    12,    1924 

-Vpt.  22.  1924— PART  LOT  294.  San 
Mateo  Park  No.  3.  San  Mateo. 
Oscar  L  Cavanagh  to  whom  it  may 
concern Sept.     20.     1924 

<.pt.  22.  1924 — W  \i  LOTS  1  AND  2 
Blk  4.  Easton  Addn,  Burlingame. 
.loscphine  M  Lamb  et  ai  to  The 
Larson   Bldg  Co Sept.  18,  1924 

Sept.  22.  1924 — LOT  3  BLK  7,  Polo 
Field  .^bdvn.  Burlingame  Conilace 
M  Burt  to  Evans  &  Co.. Sept.  20,  1924 

.-^.pt.  23.  1924 — LOT  14  BLK  :>,  Kaston 
Add'n  No.  1,  Burlingame.  Lillian 
R  Randies  to  whom  it  may  con- 
cern  ^5ept.    22.    1924 

Sc^pe.  24,  1924 — LOT  19  BLK  9.  Easton 
Addn.  Burlingame.  Thomas  S  and 
Gertrude  Tavlor  to  Wallace 
Weaterhouse Sept.     23.    1924 

K*pt.  28.  1924 — PART  LOTS  8  AND  9- 
Blk  10.  Burlingame  Park  No.  2. 
Burlingame.  W  B  Fields  to  whom 
it    mav   concern Sept.    2.").    1924 

Sept.  25.  1924— PART  LOT  270  Sub 
No.  3  San  Mateo  Park,  San  Mateo. 
Allen  Mclntire  to  whom  it  may 
concern    Sept.    25.    1924 

Sept.  26,  1924— LOT  43  BLK  N  Mis- 
sion St.  Land  Co.  Homestead  Real- 
ty Co.  to  whom  it  may  concern.... 
Sept.     24,     1924 

Sept.  26,  1924— LOTS  21  22  23  AND  24 
Blk  A  Menlo  Villa  Lotts.  W.  L. 
Brazelton  to  whom  it  may  concern 
Sept.    24,    1924 

.-^ept.  27.  1924— PORT  LOT  114  &  115 
Sub  No.  2  San  Mateo  Park  San 
Mateo.  Peter  S.  Heenstrup  to  Chas. 
I'ederson     Sept.     8,     1924 

iirt.  1,  1924— LOT  44  BLK  N  MISSION 
St.  Land  Co.  Homestead  Realty  Co. 
to  %vhom  it  may  concern.  .Sept  30,  '24 

Oct.  1.  1924 — LOT  45  BLK  N  MISSION 
St.  Land  Co.  Homestead  Realtj'  Co. 
to   whom   it  mav  concern.  Sept   30.  '24 

Oct.  1.  1924— LOT  29  BLK  M  HAT- 
ward  Park.  San  Mateo.  G.  Meister 
to  whom   it  mav  concern. Sept  30,  '24 

Oct.  1,  1924 — PTN  LOT  159  SAN  MA- 
teo  Park.  San  Mateo.  Arthur  David 

Cadington  to  Moody  J.  Henry 

Sept.     27.     1924 

Sept.  29.  1924 — PTN  OF  LOTS  297  299 
&  300  San  Mateo  Park,  San  Mateo. 
C.  A.  Andrews  to  Simmonds  &  Sira- 
monds    Sept.    26,    1924 

Sept.  29,  1924— LOT  13  BLK  8  BUR- 
lingame  Grove,  Burlingame.  Sophie 

W.  Root  to  Ingvard  Sorensen 

Sept.    23,    1924 

Sept.  29,  1924  —  E  ^i  LOT  136  SAN 
Mateo   Park,   San   Mateo.   Catherine 

Carleson    to   F.    W.   Varnev 

Aug.  1.   1924 

Oct.  1,  1924— LOT  9  BLK  6  DINGEE 
Park.  Redwood.  Frank  C.  and 
Luella  M.  Smith  to  Ben  C.  Zimmer- 
man     Sept.    27.    1924 

Oct.  3.  1924— LOT  IS  BLK  6  VILLA 
Park   Burlingame.   E.   A.   &   Bertha 

Olson    to   Ivar    D.    Peterson 

Oct.    2,    1924 


Oct.  2,  1924— W  68  OF  LOT  308  SAN 
Mateo  Park.  San  Mateo,  owner,  Ja- 
col5  H.  Hahn  to  whom  It  may  con- 
cern     Sept.    30,    1924 

Oct.  6,  1921— LOT  17  BLK  35  EAS- 
ton  Add  No.  2.  Burlingame.  Ralph 
W.  Hurst  to  whom  it  may  concern 
Oct.     2.     1924 

Oct.  4,  1924— LOT  5  BLK  21  WEST- 
ern  Add  San  Mateo.  Carlo  Casla  to 
whom  It  may  concern.  .Sept.   19,   1924 

Oct.  3.  1924— LOTS  2  &  3  BLK  61 
Easton  No.  7,  Burlingame.  W.  L. 
Brazelton  to  whom  It  may  concern 
Oct.   2,   1924 


RELEASE  OF  LIENS 


SAN    M.ATEO    COUNTY 


Recorded  Amount 

Sept.   20.    1924— LOT   20   BLK   3   North 

Fair  Oaks.  James  R.  Gittings  to  M. 

A.    Vroman     $38;i 


BUILDING    CONTRACTS 


FKESNO    COUNTY 


i\LTKR.\TIONS 

NO.  1126  FULTON  ST..  Fre.sno,  All 
work   for  alterations   to  building. 

Owner— S.    H.    Kress    &    Co. 

Architect — E.   J.   T.    Hoffman. 

Contractor — E.  J.  Farr,  245  Furthcamp 
St.,   Fresno. 

Filed  .'    Date  d . 

As- work    pragresses 75% 

Usual   35   day Balance 

TOTAL  COST.    $16,340 

Bond,   none.     Limit.  Sept.  22   to  Nov.   5. 

1924.     Forfeit.  $50  per  day.     Bonus.  $50 

per   day   for  completion   before   Nov.   5, 

1924.      Plans  and  specifications,  none. 

DWELLING.  $1500;  No.  261  F  St., 
Fresno;  owner,  J.  A.  Karle.  Prem. 

DWELLING.  $3900:  No.  3261  Batch 
Ave..  Fresno:  owner.  A.  F.  Lamber. 
1229   Harrison    St.,    Fresno. 

DWELLING.  $5000;  No.  404  Belmont 
Ave..  Fresno:  owner.  M.  A.  Morri- 
son, 314^  Tulare  St..  Fresno;  con- 
tractor, Ernest  Russell,  4135  Balch 
St.,   Fresno. 


SHOWCASES  ETC. 

1126    FULTON    ST.,    Fresno.    Showcases 

etc.  for  building. 
Owner — S.  H.  Kress  &  Co. 
Architect — E.    J.    T.    Hoffman. 
Contractor — Fresno    Showcase    &    Fix- 
ture Co.,  1805  Anna.  Fresno. 

As  work  progresses   75% 

Usual   35   days    25% 

TOTAL  COST,  $5655 
Bond.  50%  of  contract  price:  Sureties, 
not  designated:  Forfeit,  $15  per  day: 
Limit,  Oct.  20  to  Nov.  1;  Plans  and 
specifications,    none. 


COMPLETION  NOTICES 


FRESNO    COUNTY 


AT 


Recorded 

O.t.  2.  1924 — LOTS  13  TO  16  BLK  192. 
Fresno.  A  J  Kemalyan  to  Jolly  & 
Jollv Oct.    1,    1924 

Oct.  4.  1924 — E  20  FT.  LOT  36.  all  Lot 
37.  Peralta  Heights.  Fresno.  W  B 
Watson  to  whom  it  may  concern... 

Oct     s     1924 

Oct.  1.  1924— LOTS  12  13  BLK  9 
High  Addition,  Fresno.  W.  C.  Fork- 
ner  and  E.  Brose  to  whom  it  may 
concern    Sept.    27.    1924 


LIENS  FILED 


FRESNO    COUNTY 


DWEI/LING.  one-story  frame,  $3600;  N. 
Roosevelt  bet.  12th  and  13th  Sts., 
Ulchmond:  owner,  M.  O'Connell,  425 
5th  St..  Kichmond;  contractor,  N.  E. 
.Vnderson,  1225  Roosevelt  St.,  Rich- 
mond. 


■Recorded  »moiin 

Oct.    ].   1924— N   10  FT  OF  W   100  FT 

of  lot   20  ■W  100  ft  of  lot  10,  Long 

Tract.  Fresno.   Smith   Hdwe.   Co.  vs 

Valley    Bldg-.    &•    Inv.    Co $2 


BUILDING  CONTRACTS 


f:ONTr..4  roSTA  COUNTY 


DWELLING,  one-story  frame.  $4000: 
W  13th  St..  bet.  Roosevelt  and 
Clinton  Sts.,  Richmond:  owner.  P. 
Sasone,  Cor.  16th  and  Macdonald 
Ave,..  Richmond:  contractor,  M. 
Perino,  Cor.  1 6th  and  Macdonald 
Ave.,  Richmond. 


BUILDING    CONTRACTS 


SAN     .W.SKI.MO.     >IAI(I\     «  Ol  .NTY 


Oltilllll    of    Si-|il 


]»Z4) 


I'lORMIT.S 

<;.\KAGE.  frame.  $100:  Ptn  Lots  59  and 
60,  Yolanda  Court,  San  Anselmo; 
owner,  L.  H.  Schwerin. 

GARAGE.  $300;  Ptn  Lot  147.  Bush 
Tract.  San  Aneslmo;  owner,  G. 
Davidson. 

I'UELLl.VG,  duplex  frame  and  garage, 
$75110:  Lot  126.  Boss  Valley  Park 
'I'racl,  San  Anselmo  Ave.,  San  An- 
selmo; owner.   Mrs.   M.  Alack. 

<;.\RAGE.  $200:  Ptn  Lot  N.  Ross  Valley 
Park  Hillside  Tract,  San  Anselmo; 
owner,  J.  Krahl. 

DWELLING.  frame.  $1250;  Lot  397 
Short  Ranch.  S.  F.  Blvd.,  San  An- 
selmo: owner.  W.  Smith. 

DWELLING,  frame,  $4000:  Lot  79,  Yo- 
landa Court,  San  Anselmo;  owner, 
J.  Bullotti. 

DWELLING,  frame.  $3000:  Lot  7  Sub 
26  and  27,  Linda  Vista  Tract,  San 
Anselmo:  owner.  Jas.  Leach. 

ADD  room  to  present  frame  structure, 
$500;    owner.    F.    M.    Blackford. 

FRAME  DWELLING.  $2800;  Dot  290 
Short  Ranch,  S.  F.  Blvd.,  San  An- 
selmo;   owner.    J.    Dukelow. 

Add  room  to  present  frame  structure, 
$300:  Lot  2  .Sub  183,  184  and  189, 
Busr  Tract,  San  Anselmo:  owner, 
W.   CuUigan. 

DWELLI.XG.  hollow  brick,  $2400;  Lot 
7-B.  Bush  Tract,  ,San  Anselmo; 
owner,   M.   Murray. 

GARAGE,  frame.  $100;  Ptn  Lot  W, 
Ross  Valley  Park  Tract,  San  An- 
selmo: owner.  A.  N.  Colwell. 

REPAIR  porches,  $100:  Laurel  Ave., 
San  Anselmo:  owner,  J.  Grew. 

GARAGE,  frame,  $150;  Lot  12,  Bella 
Vista  Tract,  San  Anselmo;  owner, 
A.  Palazzi.  * 

GARAGE,  frame.  $150;  Laurel  and 
Hazel  Ave.,  San  Anselmo:  owner, 
N.    Dentoni. 

ADD  two-rooms,  bath  room  and  porches 
to  present  structure,  $2800:  Lot  74, 
Foothill  Road,  San  Anselmo:  own- 
er, H.  J.  Ott. 

ADD  porch  to  present  frame  stru'  ir-^. 
$240:  Lot  7,  Sub.  85  and  87,  Bush 
Tract.  San  Anselmo;  owner,  Mrs. 
M.  J.  Welch. 

i;.\R.\GE.  $200:  Lot  7,  Sunnyside  Tract. 
.\ustin  Ave.,  San  Anselmo;  owner, 
L.  Ferrari. 


BUILDING    CONTRACTS 


S.VN   JOAQUIN    COUNTY 


ON  TRACT  OF  LAND  ON  JACOBS  RD. 
Distributing    station. 

Owner — Richfield    Oil    Co.,    a    corpora- 
tion. 

Architect — None. 

Contractor — W.  H.  Eaton  &  Son. 

Filed   Oct.    4.    1924.   Dated   Oct  — ,    1924. 
Payments    not   given. 

TOTAL  COST,   $20,377 

Bond,  Forfeit,  none:  Limit.  60  working 

days;  Plans  and  specifications,   none. 


DWELLING  and  garage.  $4000:  450  No. 
Tuxedo.  Stockton:  owner,  A.  Peter- 
son. 

DWELLING  and  garage,  $3500;  94 
Knowles  Way,  Stockton;  owner, 
Robert  L.  Bueden ;  contractor,  J. 
H.    Carpenter. 

MACHINE  SHOP  $2500;  20  South  Wil- 
s'm  Wav.  Stockton:  owner.  Charles 
Miloslavich.  647  N  Baker.  Stockton: 
contractor,  O.  H.  Chain.  S07  F  &  M 
Bldg..  Stockton. 

ALTER.^TIONS.  S — ;  530  East  Main, 
Stockton:  owner.  E.  F.  Haas;  con- 
tractor, Davis-Heller-Pearce  Co., 
Weber  &  Calif..  Stockton. 

PLANING  MILL  and  lumber  shed,  $3000 
340  North  Harrison,  Stockton; 
owner,  California  Navigation  and 
Imp.  Co.,  El  Dorado  Cor.  Channel, 
Stockton. 
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Saturday,   October   11,   1924 


LIENS  FILED 


COMPLETION   NOTICES 


SAN   JOAaUIN    COUNTTf 


Recorded  Amount 

Oct.  4,  1924— LOT  7  IN  BLOCK  A  EL 
Ricado  Addition  to  the  city  of 
Stockton.  John  .T.  Mclntlre,  doing- 
business  under  the  name  and  style 
of  Union  Street  Lumber  Yard,  vs 
G.  Garrozola  and  wife,  and  A.  M. 
Noble  &  S.  N.  Cress,  trustees  $1301.74 


COMPLETION  NOTICES 


SAN  JOAQUIN  COUNTK 


Recorded 


Accepted 


Oct,  1,  1924— LOT  23  IN  BLOCK  2 
Plot  of  Oakhurst  filed  July  15,  '20 
being  a  subdivision  of  portions  of 
Sees.  42  43  and  53  of  Weber  Grant. 
C.  Kelly  to  E.  E.  Moore.. Sept.  29,  '24 

Oct.  1,  1924— LOT  40  MAP  OF  PAR- 
Icer  Acres  being  a  subdivision  of  a 
portion  of  the  W  %  of  Sec.  21,  T  2 
S,  R  5  E.  Le  Roy  B.  Saling  to  John- 
son   Bros Sept.    29,    1924 

Oct.  2,  1924- LOTS  1  &  2  IN  BLOCK 
6  Mountain  View  Terrace  No.  1. 
George  E.  Davis  to  Brace  R.  Davis 
Sept.    30,    1924 

Oct.  2,  1924— LOT  9  IN  BLOCK  2 
Sunny  Valley  Gardens.  George  E. 
Davis  to  Brace  R.  Davis. Sept.  30,  '24 


BUILDING  CONTRACTS 


.sachamrnto  county 


MOVE  from  1801  P  to  2950  Q,  Sacra- 
mento, HOOO;  owner,  Joe  Silva  2927 
Q,  Sacramento;  contractor,  M.  A. 
Fratis,  1728  S  Sacramento. 

DWELLING  4-flat  and  garage,  $11,000; 
514  27th,  Sacramento,  owner,  H.  L. 
Mee,   1920   13th,  Sacramento. 

DWELLING,  6-room,  and  garage,  $3500 
913  V,  Sacramento;  owner,  J.  Roh- 
rer,  909  V,  Sacramento;  contractor, 
F.  L.  Terra,  1712  W  Sacramento. 

DWELLING,  5-room,  and  garage,  $2800 
4408  G,  Sacramento;  owner,  Jos. 
Edenhofer,  3302  2nd  Ave.,  Sacra- 
mento. 

DWELLING,  4-room,  and  garage,  $3000 
3232  43rd,  Sacramento;  owner.  Fan- 
nie A.  Ford,  4317  8th  Ave.,  Sacra- 
mento. 

DWELLING,  5-room,  and  garage,  $3500 
2558  Harkness  Ave.,  Sacramento; 
owner,  W.  A.  O.  Quinn,  1804  K, 
Sacramento. 

DWELLING,  6-roora,  and  garage,  $7000 
1441  37th,  Sacramento;  owner,  F. 
A.  Holdener,  2310  J,  Sacramento; 
contractor,  Holdener  Const.  Co., 
2608  R,  Sacramento. 

WHOLESALE  building,  $5500;  No.  1318 
R  St.,  Sacramento;  owner,  Perkins 
Grain  &  Milling  Co. 

DWELLING,  5-room  and  garage,  $3100; 
No.  2954  Sacramento  Blvd.;  owner, 
F.  L.  Ferren,  3729  5th  Ave.,  Sac- 
ramento. 

FLATS  (2)  5-room  and  garage,  $9000; 
No.  1112  38th  St.,  Sacramento; 
owner,  Thos.  B.  Hunt,  1510  30th  St., 
Sacramento. 

FLAT.'S  (2)  5-room  and  garage,  $8511; 
No.  1125  38th  St.,  Sacramento; 
owner.  J.  T.  Ransdall,  1055  41st  St., 
Sacramento. 

iJARAGE,  9-stall,  $1375;  No.  1515  N 
St.,  Sacramento;  contractor,  J.  H. 
Wyant,  223  X  St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $5000; 
No.  1S58  47th  St.,  Sacramento;  own- 
er, E.  Smart,  1108  O  St.,  Sacramen- 
to; contractor,  N.  Martinelli,  1230 
E   St.,    Sacramento. 

DWELLING,  6-room  and  garage,  $4950; 
No.  656  San  Antonio  St.,  Sacramen- 
to; owner,  E.  F.  Crews,  655  San 
Miguel  St.,  Sacramento;  contrac- 
tor,   B.   W.   Graves. 

DWELLING,  6-room  and  garage,  $2950; 
No.  2550  17th  St.,  Sacramento; 
owner,  L.  P.  Dickson,  3209  Y  St., 
Sacramento. 

DWELLING,  5-room  and  garage,  $3800; 
No.  2757  Portola  Way.  Sacramento; 
owner,  E.  M.  Miller,  1916  El  Monte 
Ave.,    Sacramento. 

PWELLING,  5-room  and  garage,  $4900; 
No.  2225  22nd  St.,  Sacramento; 
fiwner,  O.  E.  Ash,  2221  22nd  St., 
Sacramento;  contractor,  G.  E. 
Harvie,   2212   T  St.,   Sacramento. 


SACRAMENTO  COl'NTY 


Recorded  Act^eptca 

Oct.  1,  1924 — PTN  LOT  7  BLK  B 
Leitch  Tct.  Frank  J.  Coyle  to  whom 

it  may  concern    May   1,   1924 

Sept.   30,   1924— PORTS  OF  LOTS  6,  7 

6  8  J  K  11  12.  Rt.  Rev.  P.  J.  Keane 
to  whom  it  may  concern.  Sept.  22,  '24 

Sept.  30,  1924— LOTS  5  &  6  &  E  % 
of  lot  7  &  B  %  of  W  %  &  S  135  ft 
of  W  1/2  of  W  i/i  of  lot  7  K  L  11  12 
Hotel  Senator  Corp.  to  whom  it 
may  concern Sept.  26,  1924 

Sept.  30,  1924— LOTS  5  6  &  E   1,^   LOT 

7  &  E  1/2  of  W  %  &  S  135  ft  of  W  % 
of  Lot  7  K  L  11  12.  Hotel  Senator 
Corp.  to  whom  It  may  concern.... 
Sept.    27,    1924 

Sept.  30,  1924— LOT  20  PLEASANT 
View  Tct.  Victor  Stotts  to  whom  it 
may   concern    Sept.    26.    1924 

Sept.  30,  1924 — S  40  FT  OP  N  120  FT 
of  lot  1815  Park  Ter.  Wm.  T.  Mar- 
tin to  whom  it  may  concern 

Sept.    29,    1924 

Oct.  2,  1924- S  1/4  LOT  3,  K.  L,  22nd 
and  23rd  Sts.,  Sacramento.  Fir.st 
Church  of  Christ  Scientist  in  Sac- 
ramento to  whom  it  may  concern 
Sept.  23.  1924 

Recorded  Accepted 

Sept.  30.  1924— LOT  7815  H  J  G  Co 
Sub  78,  Amended  Map,  Sacramento. 
("  Moresi    to    whom    it   may   concern 

Sept.  30,   1924 

♦ 

LIENS  FILED 


SACRAMENTO    COUNTY 


Recorded  .imount 

Sept.  30,  1924— LOT  1832  and  S  10  ft. 
Lot  1S31  and  N  20  ft.  Lot  1833,  W 
<*t  K  Tract  24,  Sacramento.  E  W 
Book  vs  Algae  Clark  Hanlon  and 
W   H   Hanlon  Jr $1247.70 


BUIL))ING  CONTRACTS 


S.ltNTA   CLAn\   COUNTY 

SCHOOL 

GRANT    STREET,    San    Jose,    Cal.    All 

work  for  Junior  High  School  bldg. 
Owner — Board  of  Education  of  the  City 

of  San   Jose. 
Architect— W.   H.   Weeks,   369   Pine   St.. 

San   Francisco. 
Contractor — Robert    Trost,     Waller     & 

Buchanan,  San  Francisco. 
Filed  Oct.  1,  1924.  Dated  Sept.  22,  1924. 

As   work   progresses    75% 

Usual   35   days    25% 

TOTAL  COST,  $393,931 
Bond,  $196,965.50';  Sureties,  Theresia 
Trost,  August  Willop;  Forfeit,  none; 
Limit,  275  days;  Plans  and  specifica- 
tions  filed. 

RESIDENCE 

LOTS  30  AND  31  BLOCK  100,  Palo  Alto. 

All   work   for    1-story   residence. 
Owner — Donald   F.   Clark,   Palo   Alto. 
Architect — Eirge  M.  Clark,  310  Univer- 
sity Ave..  Palo  Alto. 
Contractor — Wells    P.   Goodenough,    310 

University,   Palo  Alto. 
Filed  Oct.   2,   1924.   Dated  Sept.   9,   1924. 

Frame   completed   $1435.16 

Entire   plumbing   in 1435.16 

Completed   and   accepted 1435.16 


PIERCE-BOSQUIT 

Abstract  &  Title  Co, 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


Usual   35  days    1436.17 

TOTAL  COST,  6740.65 
Bond,  $2900;  Sureties,  W.  P.  Gray,  Z.  T. 
Thorning;  Forfeit,  none;  Limit,  80 
working  days;  Plans  and  specifications 
foled. 


BUILDING 

SAN  CARLOS  AND  FIRST  STS..  San 
Jose,  Cal.  All  ornamental  iron  In 
building. 

Owner — Sainte  Claire  Realty  Co.,  San 
Jose. 

Architect  —  Weeks  &  Day,  315  Mont- 
gomery St.,  San  Francisco. 

Contractor — Peerless  Ornamental  Iron 
&  Bronze  Co.,  1528  Folsom  St.,  San 
Francisco. 

Filed  Oct.  1,  1924.  Dated  Sept.  23,  1924. 

As   work   progresses    75% 

Usual    35    days    25'5ii 

TOTAL  COST,  $8960 

Bond,     Forfeit,    Limit,       Plans,       none; 

Specifications   filed. 

HOUSE 

LOT  9  BLOCK  48  J.  S.  LAKEN  SUB- 
division  Palo  Alto,  Cal.  All  work 
for  duplex  house  and  garage. 
Owner — Lyd'a  Walter,  San  Francisco. 
Contractor— A.  L.  Lundy,  110  11th,  S.  F. 
Filed  Sept.  30,  1924.  Dated  Sept.  19,  1924 

Execution  of  agreement $1250 

Brown    coated    1175 

Completed   and   accepted 1512.50 

Usual   35   days    1312.50 

TOTAL  COST,  $5250 
Bond,  Forfeit,  none;  Limit,  75  working 
days;  Plans,   none;  Specifications  filed. 

THEATRE 

PORT.    BLOCK    13    PALO    ALTO,    Cal. 

Electrical   work   in   theatre  bldg. 
Owner — Palo    Alto    Theatre    Co.,    Palo 

Alto. 
Architect — None. 
Contractor — H.    S.    Tittle,    85   Columbia, 

San  Francisco. 
Filed  Sept.  30,  1924.  Dated  Sept.  25,  1924 

As  work  progresses   75% 

Usual  35   days    25% 

TOTAL  COST,  $8600 
Bond,  $4300;  Sureties,  New  Amsterdam 
Casualty  Co.;  Forfeit,  Limit,  none; 
Specifications  filed. 

SCHOOL 

BLOCK  81  PALO  ALTO,  BOUNDED  BY 
Middlefield  Rd.,  Webster  St.,  Lin- 
coln &  Addison  Ave.  Ventilating 
work  in  2-sto.  reinf.  concrete  ele- 
mentary school  building. 

Owner — H.  C.  Lauer,  Box  No.  172,  Palo 
Alto. 

Architect — Allison  &  Allison  and  B.  M. 
CLark  (assoc.  archts)  600  Embarca- 
dero,  Palo  Alto. 

Contractor  —  Palo  Alto  Sheet  Metal 
Works,  Palo  Alto. 

Filed   Oct.    1,    1924.   Dated   July  9,   1924. 

As   work    progresses 75% 

Usual  35  days   25% 

TOTAL  COST,  $1900 

Bond,  Forfeit,  Limit,  Plans  none;  Speci- 

cations  filed. 

ALTERATIONS 

SE  SECOND  AND  S.\N  FERNANDO 
Sts.,  San  Jose.  All  work  for  alter- 
ations and  additions  to  two-story 
and  basement  briclv  building. 

Owner — F.  A.  Gummer  (a  corporation), 
San  Jose. 

Architect — Binder  &  Curtis.  35  W-San 
Carlos  St.,  San  Jose. 

Contractor — Jorgensen  &  Cook,  651 
Prevost  St.,   San  Jose. 

Filed   Oct.    7,    '24.      Dated   Oct.    6,   '24. 

As   work   progresses 75% 

Usual    35    days 25% 

TOTAL   COST,    $4000 

Bond,   $2000.     Surety,   Union   Indemnity 

Co.      Limit,    on    or    before    Nov.    6,    1924. 

Forfeit,  none.     Plans  and  specifications 

filed. 

T'LUMBING 

NW  SAN  FERNANDO  AND  FIFTH 
Sts..  San  Jose.  All  work  for  plumb- 
ing in  Catholic  Woman's  Center 
Building. 

Owner  —  Roman  Catholic  Archbishop 
of  San  Francisco.  1100  Franklin  St., 
,San  Francisco. 

Architect— Binder  &  Curtis,  35  W-San 
Carlos  St.,  San  Jose. 

Contractor — O'Mara  Co.,  218  Clara  St., 
San  Francisco. 

Filed  Oct.   6,  '24.     Dated  Sept.   19,  "24. 

As  worlc   progresses 75% 

I'sual    35    days 25% 

TOTAL   COST,    $9977 
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Bond.  J1988.50.  Surety,  Maryland  Casu- 
alty Co.  L.imll.  on  or  before  June  1, 
1925.  Fortolt.  none.  Plans  and  apecl- 
flcatfons  »iU-d. 

HEATl.NC.     SVSTKM     I.VSTALLED     ON 

above. 
Contractor — O'Mara   Co.,    218   Clara   St., 

San  Francisco. 
Filed  Oct.  6.    24.      Dated  Sept.    19,  '24. 

Paymonl.s   same    as   above 

TOTAL  CO.ST,  {8648 
Bond.  $4324.  Surety,  Maryland  Casu- 
alty Co.  Limit,  on  or  before  June  1, 
1925.  Forfeit,  none.  Plans  and  specl- 
llcations  tiled. 

JU.NIOlt  high  -school,.  $400,000;  Vine, 
CSranl  and  Locust  Sts.,  San  Jose; 
owner.  San  Jose  School  Dept.;  ar- 
chitect. W.  H.  Weeks,  San  Francis- 
ron  and  Binder  &  Curtis,  .San  Jose; 
cniitraclor.  W.  A.  Tro.st,  S.  F. 
iiTT.MMC.  .■)-room.  $4750:  Fourtci'nlh 
St.  near  Washinpton.  San  Jose; 
owner,  .N'ewton  C.  t)rr,  Premisee; 
contractor.  Chas.  Thomas.  127  Clay- 
Ion   St.,   San  Jose. 

I.NTERIOU  alterations,  $1500;  No.  179 
S-First  St.,  San  Jose;  owner.  Mc- 
Dowell &  Harding.  16  K-Santa 
Clara  S!..  San  Jose:  contractor,  T. 
Heishhack.   Twohy   Bldg.,    S.   J. 

.\LTIOK.\'1'IONS,  $2200;  No.  70  S-First 
St.,  San  Jose:  owner,  M.  Clausen, 
I'remis.s:  architect.  H.  Krause, 
Hank  of  San  Jose  Bldg.,  San  Jose: 
contractor.  Jorgensen  &  Cook,  193 
N-Fifth   St..  San   Jose. 

CO.MMKKCI.\L  garage,  $8640;  No.  71  N- 
Fiflh  St.,  San  Jose:  owner,  T.  W. 
Hugec,  70  N-Fourth  St.,  San  Jose; 
contractor,  Percy  Sherburne,  375 
N-15th   St.,   San   Jose. 

COTTAGE.  5-room,  $4000;  Ashbury  St. 
near  First,  San  Jose;  owner,  Mrs. 
M.  Hogan,  353  Grant  St.,  San  Jose; 
contractor,  Ralph  Sharp,  IG.'i  Polhe- 
mus  St.,  San  Jose. 

COTTAGE,  4-room,  $1980;  San  Fernan- 
do St.  near  26th,  San  Jose;  owner, 
V.  B.  Filicich,  Premises;  con- 
tractor. J.  W.  Forward.  295  X-15th 
St..  San  Jose. 

(  OTTAGE,  4-room,  $2450;  Fifteenth  St. 
near  Jackson,  San  Jose;  owner,  W. 
O'Neil,  50  Sierra  Ave.,   San  Jose. 

COTT.AGE,  5-room,  $3345;  No.  70  S- 
)9th  St.,  San  Jose;  owner.  M. 
Oliver,  Premeises;  contractor, 
Whiteside  Davidson  Co..  27th  and 
Shortridge   Sts.,   San  Jose. 

ALTERATIO.N'S.  $1300;  No.  621  Naglee 
St..  .San  Jose;  owner,  Antonio  Mar- 
tino,   Premises. 

COTTAGE,  5-room.  $1950;  Anita  and 
Seymour  Sts.,  San  Jose:  ovi'ner,  An- 
tonio Simonetti,   Premises. 

P.ESIDENCE,  6-room,  $4500:  f-Janta 
Clara  near  31st  St.,  San  Jose:  own- 
er. A.  H.  Davis,  936  E-Santa  Clara 
St.,  San  Jose:  contractor.  L.  C. 
llossi,   90   Keller  Ave.,   San  Jose. 

ALTERATIONS,  $1950;  No.  179  S-First 
St.,  San  Jose:  owner,  McDowell  & 
Harding,  16  E-Santa  Clara  St.,  San 
Jose;  contractor.  Michaels  &  Hor- 
ner,  762  De  Hsra  St..  S.  F. 

KE.'ilDENCE,  6-room,  $6500:  Thirteenth 
St.  near  William,  San  Jose:  owner. 
F.  M.  Budlong.  12  S-Eleventh  St,; 
San  Jose:  architect,  C.  A.  Higgins, 
342  Spencer  St.,  San  Jose:  con- 
tractor. H.  Nelson,  726  E-Santa 
Clara  St..  San  Jose. 
BUSINESS  building,  $5000:  Foundation 
St.,  near  Second,  San  Jose:  own- 
er. Ant.  Schutte,  19  S-Second  St., 
Ban  Jose;  contractor,  Wm.  Kegel, 
945   Delmas  Ave..  San  Jose. 


Strlegel  to  whom  it    may  concern.. 
Sept.  30.   l'J24 

Oct.  1,  1924— LOT  14  BLK  12,  Rose 
Lawn,  San  Jose.  Elsa  M  and  Harry 
F  Dowell  to  whom  it  may  ciouern 
Sept.    3(1,    1924 

Oct.  3,  1924— LOTS  6  AND  7  BLK  2, 
Barrett  &  Mack  Sbdvn,  San  Jose. 
H  R  Phillips  to  whom  it  may  con- 
cern  Oct.    3,    1924 

Oct.  3,  1921— SW  25  FT.  LOT  14,  all 
Lot  21  BIk  3,  Senile  Addition  1,  Palo 
Alto.  George  B  Bramhall  to  whom 
It  may  concern Oct.   1,  1924 

Oct.  3,  1924— LOTS  44  AND  45  BLK  16 
Vcndome  Park  Tract,  San  Josi-. 
Wm  H  Norman  to  whom  it  may 
concern Sept.    29,     1924 

Oct.  3.  1924— LOTS  40  AND  41  BLK 
16,  Vendome  Park  Tract,  San  Jose. 
Wm  H  Norman  to  whom  it  may 
concern Sept.   29,   1924 

Oct.  3,  1924— LOTS  36  AND  37  BLK 
16,  Vendome  Park  Tract,  San  Jose. 
Wm  H  Norman  to  whom  it  may 
concern Sept.    29,    1921 

Oct.  3,  1924— LOTS  42  AND  43  BLK 
16,  Vendome  Park  Tract,  San  Jose. 
Wm  H  Norman  to  whom  it  may 
concern Sept.   29,   1924 

Oct.  6,  1924 — NO.  112  .S-FlliST  ST.. 
San  Jose.  E  L  Bothwell  to  Guy 
Latta Oct.    3,   1924 

Oct.  6.  1924— LOT  6  BLK  7,  Goodyear 
Tract,  San  Jose.  Pietro  Di  Maria 
to  whom  it  may  concern  .  .Oct.  4.  1924 

Oct.  7,  1924— E  SO.  SEVENTH  ST, 
the  S  intersection  of  Lot  being 
289.50  ft.  from  Reed  St.,  San  Jose. 
V  ly  Bemis  to  George  D  McCrary 
and  Ralph  J  Sharp Oct.  6.   1924 

Oct.  17,  1924 — S  100  FT.  LOT  3  BLK 
112,  Crescent  Park,  Palo  .\lto. 
■Stevens  &  Douglas  to  whom  it  may 
concern Oct.    6,     1924 


COMPLETION  NOTICES 

SANTA        CL.\KV       COINTY 


Recorded  Accepted 

.<9e-pt.  30,  1924— N  UNIVERSITY  -WE 
about  100  "W  Pope  St.  Blk  68  Lot  4 
and  30  ft.  Lot  12,  Palo  Alto.  H  F 
Wnison  to  Wells  P  Goodenough  .  . . 
Sept.    29.    1924 

-Sept.  30,  1924— LOT  8  BLK  6.  Han- 
chett  Residence  Park.  San  Jose. 
Irving  B  Knickerbocker  to  Wm  H 
O'Neil Sept.    30.    1924 

Oct.  1,  1924— LOTS  13  .\ND  15  BLK 
9  Seale  .Addition  No.  2,  Palo  Alto. 
Agnes  H  Raymond  to  whom  it  may 
concern Sept.    3.    1924 

i>.-t.  1.  1924 — I'TN  LOTS  7  AND  8 
Subdivision  BIk  41.  University 
Grounds,       San      Jose,         Bernhard 


LIENS  FILED 


SANTA   CLARA   COUNTY 


Recorded  Amount 

Sept.  30,  1924— SW  SAN  FERN.^NDO 
St.  where  St.  intersects  Market  St 
on  San  Fernando  220x120,  San  Jose. 
Tilden  Lmbr  &  Mill  Co  vs  Auzerais 
Estatf  Co  and  C  Wilson $31.10 

Sept.  30.   1924— PART  LOT  2  BLK  16, 
Chapman   &  Davis  Tract,   San  Jose. 
Tilden  Lumber  &  Mill  Co  vs  Wm  F_ 
Pogue     $538.50 

Oct,  1,  1924 — PART  LOT  1  R.  T. 
Pierce  Sbdvn  on  Alameda  Rd,  San 
Jose.  Sunset  Lumber  Co  vs  Howard 
Waltz  and  Lena  L  Pollard $545.15 

Oct.  1,  1924 — ALL  LOT  41  and  SW 
12%  ft.  Lot  52,  NW  Va  Lot  42,  NW 
18  ft.  Lots  32.  33  and  34  Blk  30, 
Palo  .Alto.     William   E   Christenson 

vs  E  A  and  Emma  D  Cochran 

$807.25 


RELEASE  OF  LIENS 


S.VNTA   CL.AR.\    COUNTY 


8T.\TE.MEKT  OF  THE  OWNER.SHIP, 
MVXACmiKNT.  CIRCULATION,  ETC„ 
IIKttI  ■■(■:■>     IIY    THF.    ACT    OF    CON- 

«.iii;ss  oc  AiGUST  S4,  ini:;, 

111-  l;l  II.DING  AND  ENGINEERING 
.NEWS,  published  weekly  at  San  Fran- 
il.scii.  <  al..   fiT  Oct.    1.    1924. 

State  ot  California,  City  and  County 
of  San  Francisco,  ss. 

Before  me,  a  Notary  Public  in  and 
for  the  State  and  county  aforesaid, 
personally  appeared  E.  J.  Cardinal  and 
J.  I.  Stark,  who.  having  been  duly 
sw'irn  according  tn  law,  despose  and 
.•'ay  that  they  an-  thi-  Pulilishers  and 
Owners  of  the  Building  and  Engineer- 
ing News,  and  that  the  following  is,  to 
the  best  of  their  knowledge  and  belief, 
a  true  statement  of  the  ownership, 
management,  etc.,  of  the  aforesaid  pub- 
lication for  the  date  shown  in  the 
above  caption,  required  by  the  Act  ot 
.\ugust  24,  1912,  embodied  in  section 
443.  Postal  Laws  and  Regulations, 
printed  on  the  reverse  of  this  form, 
to  wit: 

1.  That  the  names  and  addresses  of 
the  publisher,  editor,  managing  editor, 
and  business  managers  are: 

I'ublishers.  E.  J.  Cardinal,  665  19lh 
Ave.,  San  Francisco,  and  J.  I.  Stark, 
12511    Francisco    St.,    San    Francisco. 

Editor,  E.  J.  Cardinal,  665  19th  Ave., 
.'■"an   Francisco. 

Managing  Editor,  John  I".  Farrell,  550 
I '.ran nan   St.,   San   Francisco. 

Business  Managers,  B.  J.  Cardinal 
and  J.  I.  Stark. 

2.  That   the   owners  are: 

E.  J.  Cardinal,  665  19th  Ave.,  San 
Francisco. 

.1.  1.  Stark,  1250  Francisco  St.,  S.iii 
Francisco. 

(As  Mercury  Press)  a  copartnership, 
818  Mission  St.,  San  Francisco. 

3.  That  the  known  bondholders, 
mortgagees,  and  other  security  holders 
owning  or  holding  1  per  cent  or  more 
of  total  amount  of  bonds,  mortgages, 
or  other  securities  are:     None.' 

E.    J.    CARDINAL   AND    J.    I.    STARK, 

Publishers. 

Swo.-n    to    and   subscribed    before    me 

this  1st  day  of  October,  i:i24. 

(SEAL)  CHALMER    MUND.W. 

(My  commission    expires  Oct.    17,    1925.) 

« 

IN 


Recorded  Amount 

Sept.  19,  1924 — PTN  LOT  4  BLK  13, 
University  Grounds,  San  Jose. 
Tilden  Lumber  &  Mill  Co  to  Arthur 

L  and  Carrie  A  Crosby $124.20 

Sept.    29,    1924— LOT    5       BLK    1,    Mt. 
Hamilton    View      Park,    San      Jose. 
Sunset  Lumber  Co  and  Tilden  Lum- 
ber &   Mill  Co   to   Real  Estate  Sub- 
Sept.  ""29,    1924— LbT"l0"i3LK  '2,"Mt. 
Hamilton    View      Park,      San    Jose. 
Sunset  Lumber  Co  and  Tilden  Lum- 
ber &  Mill  Co   to  Real   Estate  Sub- 
division Co.,  Inc.,  and  S  J  Norton.. 
Sept.  30,  1924 — LOT  12  BLK  39,  Reeds 
Addition,    San      Jose.        S   H    Chase 
Lumber  Co  to  Sadie  E  Weaver .  $470.99 
Sept.  30,  1924— LOT  10  BLK  4,  Hester 
Park,     San     Jose.       M    Shephard    to 

Isabelle    A   Fowler $50 

Oct.  2,  1921 — LOTS  6  AND  7  BLK  4. 
Goodvear  Tract,  San  Jose.  Stone 
Tile  Co  to  John  Di  Fiore  and  Peter 

Cirro    $271.90 

Oct.  2.  1924 — LOT  14  BLK  13,  Han- 
chett  Res.  Park,  San  Jose.  James 
H   Lawson    to    Christian   Sarauelson 

and  The   Minton   Co.... $48.95 

Oct.  4,  1924 — LOT  13  BLK  2.  Beamis 
Sbdvn.  San  Jose.  Tilden  Lumber  & 
iMill  Co  to  Joseph  and  Domenica 
Tesoriere    $298.90 


STKEL       DOOIl       M.V.NCFACTl  RE 

iyr{  SHOWS  increase 


The  Department  of  Commerce  an- 
nounces that,  according  to  reports  for 
the  bienniel  census  of  manufactures, 
1923,  the  establishments  engaged  prim- 
arily in  the  manufacture  of  iron  and 
steel  doors  and  shutters  in  that  ynar 
reported  such  products  valued  at  $14,- 
077,428,  together  with  other  classes  of 
products  valued  at  $1,289,683,  making 
a  total  of  $15,367,111.  The  rate  of  in- 
crease in  the  total  value  of  products 
as  compared  with  1921,  the  last  preced- 
ing, census  year,  was  23.3  per  cent. 

In  addition,  doors  and  shutleis  were 
manufactured  to  some  extent  as  secon- 
dary products  by  establishments  en- 
gaged primarily  in  other  industries. 
The  value  of  these  products  thus  made 
outside  the  industry  proper  in  1921  was 
$386,457,  an  amount  equal  to  3  per  cent 
of  the  total  value  of  products  reported 
for  the  industry  proper.  The  corres- 
ponding value  for  1923  has  not  yet 
been  ascertained  but  will  be  shown  in 
the  final  reports  of  the  present  census. 

Of  the  37  establishments  reporting 
for  1923,  22  were  located  in  New  York, 
4  in  Illinois,  and  the  remaining  11  in 
California,  Indiana.  Minnesota,  Mis- 
souri, New  Jersey,  Ohio,  and  Tennessee. 
In  1921  the  industry  was  represented 
by  45  establishments,  the  decrease  to  37 
in  1923  being  the  net  result  of  the 
omission  of  10  establishments  which 
were  included  in  1921  and  the  inclus- 
ing  ot  2  new  establishments.  Of  the 
10  establishments  omitted.  4  had  gone 
out  of  business  before  the  beginning 
of  1923.  1  was  idle  throughout  the  year, 
4  had  been  engaged  primarily  in  the 
manufacture  of  doors  and  shutters  in 
1921  but  reported  other  commodities  as 
their  principal  products  in  1923  and 
were  therefore  classified  in  the  ap- 
propriate industries,  and  1  reported 
products  valued  at  less  than  $5,000  in 
1923.  (No  data  are  tabulated  at  the 
biennial  censuses  for  establishments 
with  products  under  $5,000  in  value.)   . 
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GLASS 


A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  and  Inside  House  Paints 
Rubber  Cement  Floor  Paint 
Concreta 

Washable  Wall  Finish 
,  Pioneer  Shingle  Stains 
Porch  and  Step  Paint 
Decoret  (Varnish  Stain) 
Silkenwhite  Enamel 
Fuller  Oil  Stains 
Factory  White  Enamel 
Fullerwear  Spar  Varnish    (for 

inside  and  outside) 
15  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror   Paint   and   Varnish 

Remover 
r'i');ippi'  White  Lead 


Plate  Glass 
Window  Glass 
Ornamental  Glass 


Mirrors 


Beveling 

Polishing 

Silvering 


Estimates     furnished     on     request 

W.  p.  FULLER  &  CO. 


301  Mission  Street 


Sail  Francisco 


Phone  SUTTER  4400 


OAKLAND 
SACRAMENTO 
STOCKTON 
FRESNO 


LOS   ANGELES 
HOLLYWOOD 
PASADENA 
LONG    BEACH 


Fuller  Branches 

SAN    DIEGO 
SANTA  MONICA 
SAN  BERNARDINO 
SANTA    ANA 


PORTLAND 

BOISE 

WALLA    WALi^A 

SALT  LAKE  CITY 


SEATTLE 
TACOMA 
SPOKANE 
YAKIMA 
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Office 

210  American  Bank  Building,  S.  F 
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Warehouses 

San  Francisco        Oakland 
San  Rafael 
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KOEHRINQ 

DANDIE  Light  Mixer 


Dandle  with  steel  disc  wheels  and  solid 

rubber     tires;     power     charging     skip. 

water   tank   and    gasoline   engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.  Light  duly  hoist.  Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 
Most  important,  you  can  be  sure  of  full 
capacity— utmost  reliability— and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


l>aiidie  with  steel  trucks:  power  charg. 
ing     skip,     water     tank     and     gasoline 


— no — but  the  most  remarkable  value  of 
all  light  mixers— and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Payers.  Mixers,  Cranes,  Draglines,  Power  Shoyels 
illLAVAl  KEE,  UISCONSIiV 


DAmiE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 

Harron,  Rickar  d  &  McCone  Co. 


SAN    FRANCISCO 


LOS   ANGELES 
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>VE.\THER      SHOl  LD      NOT      HINDER 
B I  ILD1\G    t'OX .STHl  CTIO> 


Commenting  upon  the  building  situa- 
tion, Gustave  Kahn,  \'ice  president  and 
General  Sales  Manager  of  the  Truscon 
Steel  Co.,  states: 

"The  idea  of  crowding  a  year's  con- 
struction work  into  three  or  four  hectic 
nionths  is  a  relic  of  the  dajs  when  con- 
crete could  not  be  poured  after  the 
thermometer  dropptd  below  the  freez- 
ing point  and  it  was  believed  unsafe  to 
lay  bricks  during  the  cold  weather. 
Due  to  modern  construction  facilities, 
■any  kind  of  building  from  a  dwelling 
■to  a  skyscraper  can  now  be  put  up  no 
matter  what  the  'weather  may  be  and 
without  any  delay. 

"The  long  periods  of  inactivity  have 
been  done  away  with  to  a  considerable 
"exlent,  but  the  'interludes'  are  still  with 
us.  Lengthening  of  the  building  season 
will  mean  greater  producuon  from  men 
now  engaged  in  the  building  trades  and 
will  go  far  toward  attracting  capable 
apprentices."  Fabricating  interests  are 
maintaining  production  at  85  to  90  per 
cent  of  normal. 


DUTY    0>'     MATER1.\L,S 


,  The  U.  S.  Customs  Board  at  New 
Yt)rk  has  handed  down  a  decision  to 
the  effect  that  duty  of  25  per  cent  ad 
valorem  must  be  paid  on  the  importa- 
tion of  asbestos-cement  shingles, 
boards  and  sheets,  since  the  chief  ma- 
terial of  these  products  is  asbestos. 
This  affects  some  important  orders  that 
have  been  placed  by  New  York  dealers 
and  may  remove  important  foreign 
tompetition. 


V.    S.    TREASIRY     OFFICIAL    RULES 
OX    CK.MMXT    Dl  MPIXG 


Domestic  cement  manufacturers 
failed  to  obtain  the  assessment  of  a 
special  anti-dumping  duty  on  Euro- 
pean cement. 

Assistant  Secretary  of  the  Treasury 
McKenzie  Moss  in  a  notice  to  ap- 
praisers of  merchandise  at  New  York. 
Los  Angeles,  I'ortland,  Ore.,  Honolulu 
and  San  Juan,  announced  that  the 
treasury  department  has  reached  the 
conclusion  that  the  finding  of  dumping 
Is  not  justified.  The  appraisers  need  no 
longer  withhold  appraisement  reports, 
as  directed  when  the  dumping  inquiry 
was  commenced,  several  months  ago. 

Leading  cement  manufacturers  of  the 
country  participated  in  the  case,  ex- 
tensive hearings  having  taken  place 
at  the  treasury  several  weeks  ago.  The 
contention  was  that  cement  was  being 
imported  from  Norway,  Sweden.  Bel- 
gium and  Denmark  at  prices  below  the 
home  market  value.  The  principal 
ports  through  which  the  foreign  ce- 
ment was  coming  were  those  on  the 
Paciflc  coast  and  in  the  Southeastern 
section   of  the  country. 

Assistant  Secretary  Moss  based  his 
ruling  on  a  recommendation  from  E. 
W.  Camp,  director  of  customs. 

A  memorandum  submitted  b.v  Mr. 
Camp  to  Assistant  Secretary  Moss  was 
as  follows: 

"Neither  the  evidence  adduced  by 
the  domestic  manufacturer  nor  the  of- 
ficial reports  of  the  customs  investigat- 
ing officers  establish  with  any  certainty 
or  definiteness  that  as  a  general  prac- 
tice, and  taking  into  consideration  the 
very  great  difference  in  wholesale 
quantities,  cement  has  t)een  sold  to  the 
United  States  by  any  of  the  countries 
in  question  at  less  than  the  foreign 
home  market  value.  Moreover,  this 
situation  involves  a  number  of  doubt- 
ful questions  of  appraisement. 

"The  evidence  of  injury  submitted 
by  the  domestic  manufacturers  is  very 
general  and  in  no  case  is  any  specific 
loss  or  injury  directly  traced  to  sales 
to  their  customers  of  European  cement 
at  le^s  than  the  foreign  home  market 
values. 

"The  imports  during  1923  from  the 
countries  accused  of  dumping  were  only 
1.04  per  cent  of  the  total  domestic  pro- 
duction of  the  United  States.  Even 
admitting  the  claim  of  the  domestic 
manufacturers  that  the  seacoast  dis- 
tricts, where  the  imported  cement  is 
distributed,  should  be  considered  as 
units  independently  of  the  interior  of 
the  country  the  official  statistics  and 
the  trade  papers  indicate  wonderful 
prosperity  of  the  cement  industry  in 
those  districts  in  1923  and  1924.  with 
imports  insignificant  as  compared  with 
the  domestic  production  and  sales." 


»3.000,000       FOR       COX.STHI"rTIO!V       IS 
AVAILABLE  THROUGH  DECISION 


The  State  Supreme  Court  at  San 
Francisco  has  issued  a  writ  of  man- 
date commanding  State  Controller  Ray 
L.  Riley  and  State  Treasurer  Charles 
G.  Johnson  to  pay  to  the  Reclamation 
Board  of  the  State  of  California  $285,- 
147.75,  the  initial  amount  claimed  to  be 
due  from  the  $3,000,000  in  the  state 
emergency  fund  in  the  treasury  and 
not  appropriated.  The  petition  •was 
filed  by  the  Reclamation  Board  on  be- 
half of  the  Sacramento  and  San  Joa- 
quin Drainage  District  and  will  be  ex- 
pended on  the  Sutter-Butte  bypass  pro- 
ject  over  a   period   of   eleven   years. 


ARCHITECTURE      ADVANCING 
ARCHITECT  .\SSERTS 


In  the  opinion  of  architects,  the 
United  States  is  destined,  within  the 
next  hundred  years,  to  see  the  greatest 
development  in  architecture  and  art 
in  the  world,  according  to  C.  W. 
Dickey,   Oakland   architect. 

Architect  Dickey,  who  has  been  visit- 
ing in  France.  Italy  and  other  portions 
of  p;urope,  is  in  possession  of  a  collec- 
tion of  photographs  he  brought  back 
frnm  the  Old  World.  These  include 
views  of  the  finest  architecture  In 
Rome,  Naples,  Paris  and  other  famous 
art  centers. 

Concerning  the  advance  of  architec- 
ture in  the  United  States,  Dickey  says: 

"American  architects  are  making 
great  strides  in  our  large  cities  along 
the  line  of  making  the  skyscraper  more 
and  more  artistic.  One  thing  which 
has  been  found  to  hold  wonderful  pos- 
sibilities is  New' York's  'set-back'  laiv. 
This  law  compels  the  builders  of  tall 
structures  to  set  the  upper  stories  far- 
ther back  from  the  property  line  than 
the  lower  stories.  This  is  done  to 
provide  for  a  greater  amount  of  light 
in  the  streets,  which  otherwise  would 
be  darkened  b.v  high  precipitous  walls. 
It  was  found  that  by  conforming  with 
this  law  buildings  could  be  made  monu- 
mental by  relying  on  masses  and 
shadows.  Through  the  limits  im- 
posed by  the  set-back  law  and  through 
other  factors  in  artistic  development, 
we  are  getting  back  to  the  artistic 
buildings  of  the  mediaeval  period,  com- 
bined with  the  modern  developments  in 
engineering  and  architecture.  I  be- 
lieve the  great  future  of  architecture 
and  art  is  right  here  in  our  own 
country." 


S.   F.    LU.MBER    IMPORTS    GROW 


Imports  of  lumber  to  San  Francisco 
for  the  month  of  September  showed  a 
gain  over  August,  according  to  figures 
compiled  by  the  marine  department  of 
the  Chamber  of  Commerce.  Total  im- 
ports for  September,  including  the  in- 
terior, Coast  ports  and  Washington  and 
Oregon,  were  75,203,000  feet  as  com- 
pared with  67,367,000  feet  for  the 
month  of  August,  an  increase  for  Sep- 
tember over  August  of  7,836,000  feet. 

Importations  of  lumber  from  Coast 
ports  for  the  past  month  showed  a  de- 
cline of  1.617,000  feet  as  compared  with 
August,  when  the  total  was  .16,361,000 
feet.  For  September  the  figures  were 
14,744.000  feet.  Importations  from  inter- 
ior points  and  Washington  and  Oregon 
for  September  showed  an  appreciable 
gain  over  the  preceding  month,  ac- 
cording to  the  Chamber  of  Commerce 
figures. 

From  interior  points  there  -was  a 
total  of  9,720,000  feet  of  lumber  comlne 
Into  the  local  port  during  the  past 
month,  as  compared  with  7,830,000  feet 
for  the  month,  a  gain  of  1,890.000  feet 
for  September.  Prom  Washington  and 
Oregon  the  lumber  importations  for  the 
past  month  were  50,739,000  feet  as  com- 
pared with  43.177,000  feet  for  the  month 
of  August,  a  gain  of  7,562,000  feet  for 
September  over  the  preceding  month. 

The  gain  in  importations  from 
Washington  and  Oregon  was  due  in  the 
main  to  the  recommissioning  of  several 
lumber  vessels  "which  have  been  laid 
up  on  the  local  bay  for  several  months. 
.\  number  of  these  vessels  went  into 
service  the  latter  part  of  August  with 
the  result  that  the  importations  from 
the  two  Northern  states  was  consider- 
able more  than  for  the  month  of 
.\ugust. 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


The  proponents  of  the  day  labor  plan 
of  doing  public  work  recently  met  with 
a  set  back  when  the  Los  Angeles  Board 
of  Public  Works  decided  to  ask  for 
competitive  bids  on  eleven  precinct 
police  stations,  which  were  scheduled 
to  be  built  by  day  labor.  Several  con- 
tractors representing  the  building  or- 
ganizations of  Los  Angeles  appeared 
before  the  board  on  behalf  of  the  con- 
tract system  and  were  able  to  convince 
that  body  that  in  the  interests  of  con- 
struction economy  the  method  of  ask- 
ing for  competitive  bids  should  be  fol- 
lowed on  public  work.  This  furnished 
another  excellent  example  of  the  ef- 
fectiveness of  organization  in  the  in- 
dustry. 

I.  F.  Eldridge  of  the  U.  S.  Forest 
Service,  in  charge  of  timber  sales,  and 
F.  E.  Ames  of  the  timber  sales  de- 
partment of  district  No.  6  of  the  forest 
service,  have  completed  their  survey  of 
the  Bast  Warner  tract  of  timber,  which 
has  been  applied  for  purchase  by  the 
Lake  County  Oregion  Pine  Syndicate. 
The  tract  is  located  from  six  to  ten 
miles  east  of  Lakeview,  Ore.,  and  has 
been  cruised  in  the  past  Summer.  It 
is  estimated  to  contain  between  300,- 
000,000  and  400,000,000  feet  of  timber. 


The  annual  report  of  the  Los  Angeles 
harbor  commission  for  the  fiscal  year 
ending  June  30,  1924,  is  at  hand.  It 
shows  the  receipt  waterborne,  coast- 
wise, at  the  harbor  of  forest  products 
equivalent  to  1,725.780,286  board  feet,  of 
which  1,586,696,862  feet  was  straight 
lumber.  The  intercoastal  waterborne 
receipts  were  5,358,536  feet  of  lumber. 
223,640  lath,  6,444,000  shingles  and  816 
bundles    of   box   shocks. 


During  the  month  of  September,  102 
lumber  carriers  entered  Los  Angeles 
harbor,  80  with  fir  and  22  from  red- 
wood ports.  The 'capacity  of  the  fir 
boats  was  109,330.000  ft.  and  the  red- 
wood 16,690,000  ft.  Total  for  the 
month,  126,020,000  ft.,  and  for  the  year, 
1,117,810,000  ft.,  all  of  which  approxi- 
mates entire  southern  California 
waterborne  receipts. 


Unfilled  tonnage  of  the  United  States 
Steel  Corporation  on  September  30  in- 
creased 184,203  tons,  compared  with 
August  31.  Unfilled  orders  on  .Sep- 
tember 30  amounted  to  3,473,780  tons, 
against  3,289,577  on  August  31,  a  total 
of  3.187,072  on  July  31  and  5.035,750  on 
September  30,  1923. 


Four  hundred  men  are  on  the  payroll 
of  the  Red  River  Lumber  Company,  the 
largest  in  the  history  of  the  company, 
according  to  word  from  Westwood. 
More  than  350  men  are  engaged  in  the 
work  of  completing  the  Hat  Creek 
power  line. 


Fire  destroyed  the  box  plant  of  the 
BIoedel-Donovan  Lumber  Company  at 
Bellingham.  Wash..  Sept.  30.  Morrison 
Mill  Company's  cargo  plant  was  also 
destroyed.  The  loss,  according  to  re- 
ports,  will  exceed  $500,000. 


Fire  destroyed  several  buildings  of 
the  Rainbow  Mill  &  Lumber  Company 
in  southern  section  of  .Shasta  county  on 
Sept.  29.  The  main  box  factory  and 
yard  stocks  were  untouched.  The  loss 
is  estimated  at  $25,000. 


Plans  for  the  elimination  of  irrespon- 
sible bidders  on  public  construction 
operations  were  discussed  at  a  recent 
meeting  held  at  White  Sulphur 
Springs,  West  Virginia.  The  meeting 
was  presided  over  by  R.  C.  Marshall. 
Jr..  General  Manager  of  the  Associated 
General  Contractors  of  America,  and 
was  attended  by  representatives  of 
that  organization,  the  National  Surety 
Association  and  American  Association 
of  State  Highway  Officials.  It  is 
planned  to  establish  a  national  rating 
bureau,  which  will  investigate  the 
financial  ratings  of  construction  com- 
panies   bidding   on    public    work. 


The  petition  of  the  Northern  Califor- 
nia Development  Company  for  a  writ 
of  mandate  to  compel  the  board  of  su- 
pervisors of  Contra  Costa  county  to 
place  the  company's  application  for  a 
$2,500,000  bridge  franchise  on  the  ballot 
is  to  be  argued  in  the  supreme  court 
on  November  24.  The  company  con- 
templates the  erection  of  the  bridge 
acros.s  Cari|uinez  Straits  to  connect 
the  highway  systems  of  the  Sacramen- 
to and  San  Joaquin  Valleys.  The  su- 
pervisors recently  refused  either  to 
grant  a  permit  for  the  bridge  or  to 
place   the   matter  on   the   ballot. 


U.  E.  Woods  and  J.  D.  Watkins  have 
purchased  the  electrical  department  of 
the  Ulmer  Machinery  Company  at 
I'orterville  and  will  operate  the  plant 
under  the  trade  name  of  Woods-Wat- 
kins  Electrical  Company.  Watkins  is  a 
construction  superintendent  tor  the 
Southern  California  Edison  Company 
and  will  remain  with  that  company 
until  construction  jobs  now  under  way 
are  completed.  Woods  will  be  in  active 
charge  of  the  new  concern. 


Carrara  Marble  Quarry  near  Pine 
Grove.  Amador  County,  has  started  op- 
erations with  a  contract  for  approxi- 
mately 3000  cubic  feet  of  commercial 
marble  for  the  Ray  Building  in  Oak- 
land. In  addition  to  a  ledge  of  white 
marble  which  at  the  apex  extends  over 
a  width  of  200  feet,  there  also  is  a 
ledge  of  blue  building  marble  which 
has  been  opened  up  for  a  distance  of 
more    than   150   feet. 

Forderer  Cornice  Works  plans  early 
construction  of  a  new  plant  at  Potrero 
avenue  and  Sixteenth  street,  San  Fran- 
cisco. The  structure  will  be  two 
stories  in  height,  covering  an  area  of 
86  hy  200  feet,  and  will  cost  approxi- 
mately   $50,000. 


Gerlach  Brick  plant  in  the  vicinity 
<if  iill  Cerrito,  Contra  Costa  County,  is 
iilierating.  The  plant  is  turning  out 
about  30,000  brick  per  day.  The  output 
will  be  marketed  by  the  Rhodes-Janiie- 
son   Company   of  Oakland. 


W.  A.  Brown,  president  and  manager 
nf  the  Hamilton  Lumber  Co.,  Seattle, 
tor  the  past  five  years,  has  resigned  to 
become  associated  with  the  Knox 
School  of  Salesmanship  and  Business 
Administration  of  Seattle. 


Crane  Company,  piumbing  supplies, 
has  let  a  contract  to  remodel  its  ware- 
house buildings  at  Second  and  Brannan 
.streets,  San  Francisco.  The  improve- 
ments are  estimated  at   $35,000. 


Gilroy  contemplates  a  bond  issue  tor 
$125,000  to  finance  construction  of  a 
sewer  disposal  plant. 


California  Portland  Cement  Company 
has  started  construction  of  a  new  stock 
house  at  Colton,  San  Bernardino 
County.  The  structure  will  cost  ap- 
proximately   $200,000. 


Wm.  E.  Row  of  Los  Angeles  has  been 
appointed  an  assistant  engineer  of  the 
State       Railroad       Commission.  Row 

served  a  number  of  years  in  the  en- 
gineering department  of  the  Southern 
California  Edison  Company,  followed 
by  four  years  in  China  as  construction 
engineer  for  the  Forbes  Co.,  Ltd.,  of 
Shanghai.  lluon  his  return  to  this 
eountry.  he  again  entered  the  service 
of   the   Edison   Company. 


State  Highway  Engineer  R.  M.  Mor- 
ton announces  the  appointment  of  C. 
1.,.  McKesson,  research  engineer  on  the 
staff  of  the  testing  laboratory,  as  the 
representative  of  the  California  high- 
w.ny  department  on  advisory  board  on 
highway  research  of  the  National  Re- 
search Council.  Valuable  research 
work  is  being  carried  on  by  the  council 
at  is  headquarters  in  Washington,  D. 
C.  Each  state  is  represented  on  the 
advisory   board. 


J.  W.  Ludlow,  who  was  dismissed 
from  the  position  of  harbor  engineer 
by  the  Los  Angeles  harbor  commission 
because  of  the  wrecking  of  a  barge 
which  he  took  outside  the  harbor  with- 
out authority  from  the  commission,  and 
was  subsequently  re-employed  as  as- 
sistant harbor  engineer,  has  been  ap- 
pointed acting  harbor  engineer,  pend- 
ing the  selection  of  a  harbor  engineer 
who  will  be  an  executive  of  the  de- 
partment. 


IF.  C.  Bottorff,  city  manager  of  Sac- 
ramento, has  been  elected  president  ()f 
the  California  Association  of  City 
Managers.  Bottorff  succeeds  Clifton 
C  HicUok,  city  manager  of  Alameda. 
John  Edv  of  Berkeley  was  elected  vice- 
president  of  the  association  and  Thos. 
J.  Allen  of  Coronado,  secretary. 


Fred  A.  Lorentz  has  terminated  his 
ctmnection  with  the  Los  Angeles  Board 
of  Public  Utilities  as  chief  engineer. 
His  resignation  was  tendered  some 
time  ago,  hut  he  was  asked  by  the 
board  to  remain  for  a  while.  President 
E.  F.  Bogardus  will  temporarily  per- 
form  the   duties  of  chief  engineer. 


After  a  reported  clash  with  Governor 
James  G.  Scrugham  over  the  conduct  of 
his  office  William  A.  Kelly.  Demo- 
cratic leader  and  former  prohibition 
director  of  California  and  Nevada,  has 
resigned  as  maintenance  engineer  for 
the  Nevada  State  Highway  Department. 

Mel  Auerbach,  deputy  city  engineer 
of  Oakl.ind,  is  in  Los  Angeles  to  study 
sub-division  activities  in  the  southern 
section  from  a  street  department  stand- 
point. He  will  determine  what  methods 
in  the  south  can  be  utilized  in  Oakland. 

William  M.  Bliss  was  granted  a  cer- 
tificate to  practice  architecture  in  Cali- 
fornia at  the  Sept.  30  meeting  of  the 
lalifornia  State  Board  ot  Architecture, 
.\orthern   District. 

E.  M.  Haug  has  been  named  secretary 
of  the  Berkeley  City  Planning  Com- 
mission succeeding  Wesley  H.  Miller 
Jr.,  who  resigned. 
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THINK     COST    PKAK 


*AS.SICI1 


The  Inveslincnt  bankvis  n(  the  Uniteil 
Wlalcs  who  closed  their  ronvention  In 
Cleveland  recently  seemed  In  quite 
^teneral  agreement  with  a  report  mado 
to  Iheni  that  the  peak  in  buildins  costs, 
re.il  estate  values,  and  rentals  has 
passed.  From  this  time  on.  the  report 
advises  that  there  will  be  a  consider- 
able period  of  downward  trend. 

Many  of  the  dealers  in  real  estate 
mortKage  securities  feel  that  a  time  of 
test  Is  bclns:  faced  as  to  the  soundness 
and  the  seeurlty  of  many*  investments. 
Statements  have  been  made  that 
leans  are  out  In  amounts  representing 
altogether  loo  high  a  percentage  of 
the  appraisal  value.  Such  loans  might 
be  good  on  short  time  basis,  but  figur- 
ing on  a   long  time  basis,   not  so  good. 

Hegarding  building  costs,  the  re- 
port says  in  part.  "The  biggest  item 
in  the  cost  of  building  is  labor.  We  are 
told  by  some  economists  that  we  are 
facing  tor  the  next  decade  a  steady  de- 
cline in  the  cost  of  labor,  and  in  the 
c'lsl   of    living  as   well. 

"We  also  are  advised  that  a  con- 
tinuance of  normal  building  activity 
is  of  vital  importance  to  the  main- 
tenance of  our  national  prosperity. 
I'aution  is,  nevertheless,  necessary, 
because  if  wages  and  living  costs  do 
greatly  decline,  the  erection  of  new 
structures  based  on  rentals  that  are 
above  the  willing  and  comfortable  abil- 
ity of  tenants  to  pay,  or  which  do  not 
afford  the  maximum  degree  of  such 
comforts  as  are  commensurate  with 
the  rentals,  is  bound  to  lead  to  vacan- 
cies, and  vacancic.-s  to  distress  for 
bondholders  and  owners." 


ENGINEERS   NAr.IE   COMMITTEES 


To  advise  members  of  the  American 
Institute  of  Electrical  Engineers, 
Seattle  section,  of  the  personnel  of  the 
present  committees  of  the  section,  J. 
Hellenthal,  chairman,  606  Electric 
Bldg.,  issued  the  following  list  of  com- 
mittee   members: 

Executive  committee — C.  E.  Magnus- 
son.  G.  E.  Quinan,  C.  R.  Wallis,  C.  A. 
Lund.  E.  J.  Des  Camp.  Meetings  and 
Papers  committee — C.  n.  Wallis,  chair- 
man: L.  N.  Robinson,  C.  G.  Dufnn,  E.  A. 
Loew,  B.  S.  Code.  Membership  com- 
mittee— W.  L.  Hoffman,  chairman;  E.  J. 
Barry,  J.  R.  Tolmie,  R.  L.  Blackwell,  B. 
C.   Mooers. 

C.  E.  Mong,  505  Telephone  Bldg.,  is 
secretary-treasurer    of    the    section. 


Dl'ILDERS   HOLD   BANftUET 


The  Richinond  Builders'  Exchange 
held  its  regular  monthly  banquet  in  the 
exchange  quarters,  Fi  iday  evening, 
October  10.  with  150  in  attendance.  The 
banquet  was  served  by  the  material 
dealers.  The  committee  in  charge 
consisted  of  Robert  Dornan,  W.  S. 
Stanley.  V.  J.  Steadwell,  Oliver  E. 
Smith,  E.  H.  Higgins,  C.  .1,  Lambrecht, 
H.   P.   Lauritzen  and   Frank   Irving. 


ENAMELING  AND  PORCELAIN 

PL.ANT  FOR  OAKLAND 


The  Quality  Enameling  &  Porcelain- 
ing  Company,  16:!4  Howp.rd  street,  San 
Francisco,  is  having  plans  prepared  for 
a  one-story  brick  and  steel  plant  to  be 
erected  in  Oakland.  The  structure  will 
cover  an  area  of  180  by  150  feet.  In- 
creased business  prompts  early  erec- 
tion  of   the   structure. 


State    Road    Officials    to   Meet   in 
S.  F.  Next  Month-Program  Announced 


The  program  for  the  tinth  annual 
meeting  of  the  American  Association  of 
State  Highway  Officials,  to  be  held  at 
San  Francisco  Nov.  17  to  20,  inclusive, 
has  Ju.-it  been  issued.  Sessions  of  the 
convention  will  be  held  in  the  Italian 
room,  St.  Francis  Hotel,  opening  Mon- 
day morning,  Nov.  17,  at  10:30,  with 
President  Fred  R.  White,  chief  engi- 
neer of  Iowa  State  highway  commis- 
sion, presiding.  Governor  Richardson 
and  Mayor  Rolph  of  San  Francisco  are 
expected  to  welcome  the  delegates. 
President  White  will  make  a  response 
and  deliver  his  annual  address.  Ex- 
ecutive Secretary  W.  C.  Markham  Vt-ill 
also  make  his  annual  report.  An  il- 
lustrated address  will  be  delivered  by 
Howard  C.  Means,  chief  engineer  Utali, 
his  subject  being  "Some  Interesting 
Features  in  the  Construction  of  the 
New  Wendover  Cutoff  in  Utah." 

Standing  committees  of  the  associa- 
tion will  meet  in  the  afternoon  of  the 
first  day  at  the  Hotel  Manx.  There  will 
be  on  general  session. 

Tuesday  morning  the  standing  com- 
mittees will  be  allowed  a  coujde  of 
hours  to  finish  their  work.  At  11 
o'clock,  A.  H.  Hinkle,  superintendent  of 
maintenance.  Indiana,  will  speak,  his 
topic  being,  "How  Shall  Interstate 
Highways  Be  Named  and  Marked?" 
A  discussion  led  by  W.  G.  Sloan  of  New 
.Tersey  will  follow.  Thomas  H.  Mac- 
Donaid,  chief  of  the  bureau  of  public 
roads,  will  talk  on  "Urgent  Need  for 
Uniform  Daws  and  Public  Safety  De- 
vices Throughout  the  U.  S."  A  general 
discussion  will  follow  this  address.  H. 
G.  Shirley  of  Virginia  will  preside  at 
this  session. 

Tuesday  afternoon  at  2  o'clock,  L.  A. 
Boulay  of  Ohio,  presiding,  the  program 
will  be:  "To  What  E.xtent  May  a  State 
Economically  Issue  Bonds  for  Road 
Construction?"  by  Frank  T.  Sheets, 
chief  highway  engineer,  Illinois.  Dis- 
cussion by  Frank  Page.  North  Carolina. 

"Highway  Transportation  Surveys," 
by  J.  Gordon  McKay,  chief  division  of 
highway  transport  and  economics,  U. 
S.  bureau  public  roads.  Discussion  by 
Wm.  H.  Connell,  Pennsylvania. 

"Problems  of  Mountain  Road  Con- 
struction," by  James  Allen,  state  high- 
way engineer,  Washington.  Discus- 
sion by  L.  I.  Hewes,  bureau  of  public 
roads. 

"Some  of  the  Recent  Conclusions  in 
Highway  Research,"  by  A.  T.  Gold- 
beck,  chief,  division  of  tests,  bureau  of 
public  roads.  Discussion  by  Chas.  M. 
Upham.   North   Carolina. 

At  the  Wednesday  morning  session, 
opening  at  9  o'clock,  H.  B.  Philips  of 
Florida  will  preside.      R.   W.   Crum,  en- 


gineer of  materials  and  tests,  Iowa, 
will  talk  on  "The  Value  of  the  Practice 
of  Weighing  Concrete  Aggregate  for 
Pavement  Construction."  F.  C.  Lang 
of  Minnesota,   will   lead  the  discussion. 

Harvey  M.  Toy,  chairman  of  Califor- 
nia highway  commission,  will  speak  on 
"Needed  State  and  National  Highway 
Legislation  for  the  Public  Land  States." 
Discussion  by  Cyrus  S.  Avery,  Okla- 
homa. 

R.  M.  Morton,  state  highway  engineer, 
California,  will  make  the  closing  ad- 
dress, his  sub.iect  being  "Convict 
Labor  in  Highway  Construction."  Dis- 
cussion of  the  address  will  be  led  by 
O.   T.   Reedy  of  Colorado. 

At  the  Wednesday  afternoon  session, 
Frank  F.  Rogers  of  Michigan,  presid- 
ing, reports  will  be  presented  by 
standing  committees  as  follows: 

Standards.  E.  W.  James,  bureau  of 
public  roads,   acting  chairman. 

Plans  and  surveys.  E.  W.  James, 
bureau   of   public   roads,   chairman. 

Design,  H.  E.  Hilts,  Pennsylvania, 
chairman. 

fipecifications,  Charles  M.  Upham, 
North  Carolina,   chairman. 

Construction,  J.  H.  Mullen,  Minnesota, 
chairman. 

Bridges  and  structures,  E.  P.  Kelley, 
bureau   of   public   roads,   chairman. 

Tests  and  investigations.  H.  S.  Matti- 
more,    Pennsylvania,    chairman. 

Non-bituminous  testing  problems,  H. 
F.    Clemmer,    Illinois,    chairman. 

Bituminous  and  chemical  testing 
problems,  Henry  M.  Milburn,  bureau  of 
public  roads,  chairman. 

Maintenance,  J.  T.  Donaghey,  Wis- 
consin,  chairman. 

Tuesday  morning  at  9  o'clock,  Fred 
R.  White  of  Iowa,  presiding,  presenta- 
tion of  reports  of  standing  committees 
will  be  concluded,  as  follows: 

Administration,  Chfis.  M.  Babcock, 
Minnestota,    chairman. 

Traffic  control  and  safety,  A.  H. 
Hinkle,   Indiana,    chairman. 

Publications,  Fred  R.  White,  Iowa, 
chairman. 

Highway  transport,  Thomas  H.  Mac- 
Donald,  bureau  of  public  roads,  chair- 
man. 

Co-operation  with  contractors,  W.  R, 
Neel,  Georgia,  chairman. 

The  annual  banquet  of  the  associa- 
tion will  be  held  Wednesday  night  in 
the  Colonial  ballroom,  St.  Francis 
Hotel.  A  luncheon  to  the  delegates  will 
be  given  in  the  same  place  Tuesday  by 
the  "Downtown  Association  of  San 
Francisco." 


FEDERAL      AID      REFUSED 


THEATRES  NOT  HOMES 


C.  H.  Purcell,  district  engineer  of  the 
U.  S.  Bureau  of  Roads  at  Portland,  has 
presented  the  Oregon  State  Highway 
Commission  with  a  letter  from  the  de- 
lartment  of  agriculture  which  says  that 
no  government  aid  will  be  given  roads 
that  will  be  tributary  to  toll  bridges 
or  ferries.  This  action  was  brought 
about  by  counties  in  Washington  sell- 
ing franchises  to  private  interests  to 
operate  bridges  and  ferries  on  three 
chief  highways  of  the  state  on  which 
the  federal  government  had  given  aid. 


The  city  of  Tokio  has  more  theaters 
and  moving  picture  houses  than  before 
the  earthquake  of  September.  1923, 
when  more  than  100,000  people  per- 
ished. There  are  now  42  first  class 
theaters  as  compared  to  30,  and  the 
movie  houses  have  increased  in  the 
same  proportion.  Hotels  and  restau- 
rants are  back  almost  to  their  normal 
nuinber.  Seventy  per  cent  of  the  dam- 
age done  by  the  earthquake  has  been 
repaired. 
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Heat  Consumption  of  Twenty-seven   Different  Types  of 

Dwelling  Houses 


In  a  recent  review  by  the  Research 
Bureau  of  investigations  into  the  sub- 
ject of  heat  transmissibility  of  walls 
commonly  used  in  dwelling  construc- 
tion, the  statement  was  made  that  as 
between  different  types  of  walls,  ad- 
vantages and  disadvantages  had  not 
been  clearly  demonstrated.  All  of  the 
conclusions  mentioned  in  that  article 
were  based  on  experiments  made  with 
sections  of  the  different  types  of  wall, 
the  results  then  being  theoretically 
applied  to  complete  houses  in  order  to 
obtain  comparisons  of  practical  value. 

In  Norway,  however,  instead  of  test- 
ing wall  sections  and  then  making 
theoretical  inferences,  they  have  ap- 
proached the  problem  in  the  very  prac- 
tical manner  of  constructing  groups  of 
small  but  complete  houses  with  many 
different  types  of  walls.  Then  instead 
of  entering  into  complex  calculations 
in  regard  to  thermal  units,  the  Nor- 
wegian experimenters  have  simply  ap- 
plied sufficient  electric  current  in  each 
one  of  the  27  houses  to  maintain  a 
uniform    temperature    in    all    of    them. 


Consequently,  the  variation  in  the 
amount  of  electric  current  consumed  is 
an  infallible  test,  under  Norwegian 
climatic  conditions,  of  the  different 
types  of  walls  in  respect  to  heat  reten- 
tion. Thus  the  Norwegians  appear  to 
have  got  entirely  beyond  the  realm  of 
theory  and  wholly  into  the  domain  of 
fact  with  their  investigations. 

The  Sept.  24  number  of  the  American 
Architect  and  the  Architectural  Re- 
view contains  a  summary  of  these  in- 
teresting Norwegian  experiments,  as 
given  in  a  booklet  by  Professor  An- 
drew Bugge.  of  the  Norwegian  Tech- 
nical University,  the  booklet  being 
published  by  F.  Bruns  Bokhandels 
Forlag.    Trondhjem,    Norway. 

It  appears  that  of  the  27  test  houses, 
17  were  erected  by  the  Norwegian 
government,  and  the  others  by  muni- 
cipalities and  construction  companies. 
All  of  the  houses  were  designed  by 
Professor  Bugge  and  were  2x2  meters 
sr4uare  and  2.25  meters  high.  The  floor, 
ceiling,  double  windows  and  doors  were 
alike    in    all    of    the    houses,    the    only 

TABLE   OF  TEST   DATA 
(House   No.   13  iM  Bais    of  Conipari-son) 
Relative    Heat 

With   Added 
Wood  Panel 


ouse 

Construction              As 

Shown 

No. 

1 

Brick 

188.5 

2 

Brick 

175 

3 

Brick 

179 

4 

Brick 

159 

5 

Brick 

164 

6 

Brick 

157 

7 

Brick 

178 

8 

Cement 

Block 

200 

9 

Cement 

Block 

181.5 

10 

Reinforced  Cone 

221 

11 

Brick 

156 

12 

Wood 

109 

13 

Wood 

14 

Wood 

116.5 

15 

Wood 

111 

16 

Wood 

108.5 

17 

W'ood 

128 

18 

Wood 

129 

19 

Wood 

115 

20 

Wood 

145 

21 

Wood 

22 

Wood 

105 

23 

Wood 

119.5 

24 

Hy-Rib 

176 

25 

Cement  Block 

198 

26 

Wood 

121 

27 

Wood 

109 

variable  feature  being  the  construction       j 
cf   the   walls. 

Besides  measuring  the  quantity  of 
heat  energy  which  had  to  be  supplied 
to  each  individual  house  in  order  to 
maintain  the  inside  temperature  at  a 
constant  level,  usually  20  degrees  Cen- 
tigrade, tests  were  made  to  find  how 
quickly  the  air  in  the  houses  cooled 
off  when  the  supply  of  heat  was  cut  oft. 
and  how  quickly  on  the  other  hand 
the  air  is  heated  by  a  constant  heat 
supply.  Measurements  were  also  made 
of  the  humidity  of  the  air  in  the 
houses  and  in  the  wall  cavities  and  of 
the  air  temperature  in  the  hollows  o£ 
the  walls. 

The  following  table  gives  the  cor- 
rected results  in  respect  to  relative 
heat  consumption  of  the  experiments 
tor  all  the  27  types  of  houses  but  the 
technical  details  of  the  methods  used 
for  correction  are  not  given  "as  they 
are  of  more  particular  interest  to  the 
physicist  and  research  investigator 
than  to  architects  and  engineers." 


onMumption 

With   Added 
Coat  Plaster 
185.5 
172 


Consideration  of  space  makes  it  im- 
practicable to  give  details  of  type 
varities,  which  may  be  found  in  the 
Sept.  24  number  of  the  American  Ar- 
chitect. 

It  will  be  noted  that  house  No.  21  in 
the  above  table  consumed  less  heat 
than  any  of  the  others,  and  that  house 
No.  13,  which  is  taken  as  the  standard, 
is  next.  House  No.  21  was  a  lumber- 
built  house,  having  the  hollows  of  the 
walls  filled  with  dry  sawdust.  House 
No.  13  was  a  lumber-built  house  in  ac- 
cordance with  the  Trondhjem  regula- 
tions. The  main  part  of  the  walls 
consisted  of  3"  tongued  and  grooved 
planks  covered  on  the  outside  with 
impregnated  pasteboard  and  inside 
with  wool  pasteboard.  The  outside  of 
the  house  was  wood  panelling  with  a 
space  between  it  and  the  wood  wall 
proper,  and  the  inside  was  wood  panel- 
ling also  with  air  space  between  it  and 
the  main  wall.  There  were  twelve 
other  varieties  of  lumber  construction 
and   nine   of  brick. 

Commenting  on  the  above  table,  the 
American    Architect    says; 

"This    data,    as    given    in    the    table, 


clearly  indicates  that  the  consumption 
of  heat  in  the  wooden  houses  is  less 
than  in  the  brick  houses,  that  is  to  say, 
wooden  houses  are  cheaper  to  heat 
than  brick  houses.  From  the  table  it 
will  be  seen  that  test  house  No.  13, 
constructed  of  wood  framework,  con- 
sumes about  52  per  cent  less  heat  than 
house  No.  7,  constructel  of  1-br'Ck- 
thick  English  hollow  wall,  and  31  per 
cent  less  heat  than  house  No.  L  hav- 
ing 11*  solid  brick  wall;  or  about  ^7 
per  cent  less  than  inside  panelled  brick 
house    No.    3,    having    Bergens    hollow 

^''^•The  cost  of  a  house  built  of  each 
of  the  constructions  shown  was  esti- 
mated, and  it  was  found  that  the  brick 
house  costs  on  an  average  of  10  ...  per 
cent  more  than  the  wooden  house, 
based  on  prices  obtained  in  N«"X^^y  '" 
November  1920.  Professor  Bugge 
states  tiiat  when  it  is  considered  that 
shorter  time  is  needed  for  the  erection 
of  a  wooden  house  than  for  that  of  3 
brick  house,  whereby,  among  other 
things,  interest  is  saved  on  the  build-' 
ing  loan,  experienced  builders  are  of 
the  opinion  that  the  difference^may  be 
placed   at    15   per   cent.     * 


"House  No.  21,  the  walls  of  which 
were  filled  with  sawdust,  was  found  to 
be  the  cheapest.  Sawdust  must  be  dry 
in  order  to  be  an  efficient  non-con- 
ductor of  heat  and  before  its  use  can 
become  general,  some  means  must  be 
found  to  make  it  dry  and  render  it 
damp-proof.  ,   ,    .  ,    .i,-   i 

"House  No.  7,  with  l-brick-thick 
English  hollow  wall,  is  the  least  ex- 
pensive of  the  brick  houses  to  con- 
•struct  Should  a  more  substantial  wall 
be  desired  than  this,  it  is  recommended 
that  a  l',4  brick  (approximately  12  in.) 
thick  hollow  wall,  like  house  No.  6,  to 
be  usrd  but  not  house  No.  4  with 
Trondhjem  hollow  walls  of  correspond- 
ing thickness.     *     »     » 

"It  appears,  therefore,  from  these 
tests  that  to  obtain  a  really  good  and 
warm  house,  which  shall  be  compara- 
tivelv  cheap  in.  construction  and  main- 
tenance,  it  should  be  built  of  wood.      • 

"There  has  been  considerable  discus- 
sion among  experts  both  in  Norway 
and  England  as  to  whether  the  air 
snace  in  brick  walls  should  be  4"  from 
the  outer  surface  or  the  inner  surface. 
I'rotessnr  Bugge  has  studied  the  re- 
sults  of   these    tests    more   particularly 
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In  reference  to  the  houses  Nob.  4,  E, 
and  6.  Herelofure,  his  opinion  had 
licc-n  that  the  air  spare  should  be 
wilhiii  4"  of  the  inner  lini-  i>f  the  wall. 
He  staU'M  that  the  measurements  In  the 
lest  houses  now  show  that  the  air 
space  should  be  within  4"  of  the  out- 
side wall.  This  Is  explained  as  arising 
from  the  fact  that  the  inner  part  of 
the  wail  is  always  drier  tlian  the  outer 
part,  and  a  dry  wall  in.sulate8  better 
than  a  damp  one.  The  best  heat  In- 
sulation is,  therefore,  obtained  by 
laying  the  principal  mass  of  the  wall 
where  it  is  the  driest,  namely  inner- 
most. In  this  connection  the  fact  that 
the  inner  wall  part  is  ci>nstructed  of 
a  litfhter  burned  brick  (inedium  burn- 
ed') than  the  outer  wall,  has  a  deter- 
mining influence  in  the  result."  Pro- 
fessor liuBee  sums  up  the  results  of 
his  experiments  in  fourteen  para- 
graphs, two  of  which  a'e  as  follows: 
"Wooden  houses  are  cheaper  to  heat 
than  bricl<  houses,  and  considerably 
cheaper  to  heat  than  brick  houses  with 
solid  1V4  brick  outer  walls;  Hollow 
walls  are  better  heat-insulating  than 
solid  walls,  and  ought  therefore,  al- 
wa.vs,  to  be  used." 
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llK<;iSTIt.\TIOX    FEK    AND    GAS    T.\X 
FOR    MOTORIST    .\RE    LOW 


Motorists  of  the  country  pay  in  the 
form  of  gasoline  taxes  and  registration 
fees  an  average  of  only  a  Quarter  of  a 
cent  a  mile  according  to  the  Bureau  of 
I'ublic  Roads  of  the  United  States  De- 
partment of  Agriculture. 

That  is  what  the  fees  paid  in  a  year 
amount  to  when  divided  by  6,000  which 
is  believed  to  be  the  average  motorist's 
annual  mileage.  The  average  license 
fee  per  mile  travelled  is  one-tifth  of  a 
cent  and  the  gasoline  taxes  paid  make 
up  the  difference  of  one-twenty-fifth  of 
a   cent. 

The  motorist  or  truck  operator  is  as- 
sured of  a  good  return  from  the  taxes 
he  pays  since  the  receipts  are  very 
largely  devoted  to  road  construction 
and  maintenance.  In  1923,  81  per  cent 
of  the  motor  vehicle  license  revenues 
and  58  per  cent  of  the  gasoline  taxes 
were  turned  over  to  the  State  highway 
departments  for  expenditure  under 
their  supervision  and  a  considerable 
portion  of  the  remainder  was  expended 
by   the  counties   for   road   purposes. 

Consideration  of  the  gasoline  tax  la 
of  special  interest  to  the  motor  vehicle 
operator.  Thirty-flve  States  now  have 
this  form  of  tax,  the  rates  ranging 
from  one  to  three  cents  with  the  excep- 
tion of  one  State  which  has  a  four 
cents  tax.  A  one  cent  gasoline  tax  in- 
creases the  cost  of  operating  the 
average  vehicle  by  less  than  a  tenth 
of  a  cent  per  mile.  On  a  trip  from 
Washington  to  Philadelphia  the  tax 
would  amount  to  10  cents.  The  trip 
over  the  Lincoln  Highway  from  New 
York  to  San  Francisco  would  be  taxed 
$2.50.  It  is  interesting  to  compare 
these  rates  with  the  toll  charges  which 
motorists  formerly  had  to  pay  to  toll 
roads.  On  six  different  turnpikes  in 
Virginia  and  Maryland  tolls  amounting 
to  $5.05  were  charged  for  a  total  of  187 
miles  which  is  equivalent  to  2.7  cents 
a  mile.  If  a  State  attempted  to  charge 
this  same  rate  for  the  use  of  the  public 
highways  by  automobiles  it  would  have 
to  establish  a  gasoline  tax  of  36  cents 
per  gallon. 


V.    S.    LUMBER    USERS 


It  is  estimated  that  50  American  in- 
dustries annually  use  36,125.000,000 
board  feet  of  lumber  of  different 
species  and  in  a  great  variety  of 
shapes  and  sizes.  General  building  and 
construction  takes  the  greatest  amount, 
approximately  13,500.000,000  board 
feet.  The  next  largest  amount,  13,500,- 
000,000  feet,  is  worked  up  as  planing 
mill  products,  and  the  next  largest 
amount,  12,750,000,000  board  feet,  is 
used  in  car  construction. 


The   Maintenance,    Repair   and 

Replacement    of    Timber    Bridges 
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During  the  life  of  a  bridge  there  are 
at  least  two  main  problems  to  con- 
sider— that  of  maintenance  and  that  of 
reconstruction.  There  are  two  chief 
contributing  causes  for  maintenance, 
namely:     Trafflc  and  rot. 

Trafllc  is  the  more  serious  of  the 
two.  A  few  ye^rs  ago  highway  bridges 
were  designed  for  a  uniform  load. 
Later  traction  engines  were  assumed  to 
be  the  critical  loads  for  the  floor  and 
still  later  road  rollers  were  used  for 
the  same  purpose.  Today,  motor 
trucks  are  the  greatest  menace  to  our 
bridges. 

After  investigating  the  strength  of 
several  old  bridges  I  found  that  they 
were  not  designed  with  uniform 
strength  throughout  to  take  care  of 
more  than  half  the  loads  of  today,  and 
no  doubt  these  old  bridges  referred  to 
are  typical  examples.  The  floor  systems 
are  weaker  than  the  trusses.  To  "-emedy 
this  condition  in  King  county  we  limit 
the  loads  and  speed  of  vehicles  travel- 
ing over   these    bridges. 

Renewal  of  Floors 
The  greatest  part  of  our  maintenance 
work  deals  v/ith  the  repair  and  renewal 
of  the  floor  system.  This  brings  up 
the  subject.  Which  is  the  best  kind  of 
deck  to  use?  Whether  the  wooden 
stringers  with  4.x4  planks,  the  wooden 
dock  covered  with  an  asphaltic  top, 
wood  block  decks  or  reinforced  con- 
crete  deck? 

The  12-inch  planks  on  wooden 
stringers  are  quickly  laid  and  easily 
replaced  and  have  good  drainage,  the 
4x4  deck  wears  longer  but  is  harder  to 
repair,  has  poor  drainage  and  in  a 
short  time  becomes  very  noisy;  also 
they  are  not  as  strong,  and  where 
large  gravel  has  been  dropped  on  a 
bridge  with  4x4  deck  you  will  find 
many  broken  planks  due  to  the  punch- 
ing effect  of  a  truck  wheel  on  a  single 
piece   of   large   gravel. 

The  asphalt  deck  is  very  expensive 
to  lay  unless  you  are  close  to  an  as- 
phalt plant;  it  is  difficult  to  inspect,  it 
stimulates  rot  and  it  is  hard  to  repair 
the  planking  underneath.  Wood  block 
paving  is  also  expensive,  hard  to  re- 
pair and  in  freezing  weather  very  apt 
to  heave  up  on  account  of  the  moisture 
underneath   freezng. 

Concrete  De«k.s  Used 
Reinforced  concrete  decks  on  wood- 
en stringers  and  pile  bents  are  some- 
thing new  and  have  the  same  draw- 
backs as  an  asphaltic  deck,  but  they 
have  been  tried  out  by  the  state  high- 
way department  and  found  satisfactory 
in  many  instances.  However,  in  gen- 
eral I  don't  believe  it  is  economy  to 
place  a  permanent  deck  on  a  temporary 
sub-structure. 

In  choosing  the  type  of  deck  to  use 
it  is  now  necessary  with  our  present 
day  trafflc,  to  always  keep  in  mind  the 
inconvenience  to  the  public  in  closing 
bridges  for  repair,  and  with  this  in 
view  we  in  King  county  have  adopted 
the  4xl2-ineh  plank  and  4xl6-inch 
wooden  stringers  for  our  timber 
bridges. 

Rot  is  the  other  contributing  factor 
in  timber  bridge  maintenance,  and 
something  very  much  talked  of  but 
generally  overlooked.  The  trusses  and 
structure  below  the  deck  are  parts 
which  suffer  most   from  this  cause.   De- 


bris is  allowed  to  collect  on  the  deck 
and  this  in  time  is  pushed  under  the 
guard  rails  and  over  oi#  the  bottom 
chord  where  it  usually  remains  to  stim- 
ulate rot.  During  the  repair  of  decks 
the  dirt  is  dropped  on  the  caps,  sills, 
or  pedestals  below.  Chord  members  un- 
protected from  the  sun,  checks,  which 
allows  moisture  to  penetrate  into  the 
heart  of  the  timber.  These  conditions 
could  be  and  should  be  eliminated  in 
the  maintenance  work  by  systematic 
inspection  and  cleaning.  The  truss 
members  and  handrails  exposed  to  the 
sun   should   be   painted. 

Replarenient.s  or  Renewals 
When  the  time  arrives  for  replace- 
ment or  renewals,  there  are  many 
things  that  have  to  be  considered.  The 
first  is — the  amount  of  money  placed  in 
the  budget  for  the  ,1ob  in  hand.  The 
type  of  highway  the  bridge  is  located 
on.  That  is,  is  it  an  arterial  highway 
or  just  a  feeder.  The  amount  of  traf- 
fic it  has  to  carry  at  the  present  time 
and  the  probable  amount  in  the  future. 
Where  possible,  I  believe  it  is  econ- 
omy to  build  permanent  bridges  on 
main  highways;  that  is  what  we  are 
doing  in  King  ocunty.  On  roads  feed- 
ing into  the  main  highways,  which  are 
classed  as  road  district  roads  and  on 
which  the  funds  are  limited,  replace- 
ment is  best  made  by  timber  structure. 
In  the  design  of  these  new  bridges 
considerable  thought  should  be  given 
to  future  maintenance  and  the  main- 
tenance problems  that  we  now  have  on 
the  old  bridges  can  be  almost,  if  not 
entirely,    eliminated. 

Truck  Weight  Studied 
Design  for  our  present  day  traffic 
and  with  the  idea  in  mind  of  prevent- 
ing rot:  In  King  county,  we  have  as- 
sumed a  typical  truck  with  10  foot 
wheelbase  and  six  foot  guage.  The 
space  covered  by  one  truck  as  10x20 
feet,  symetrical  about  the  truck  cen- 
ter. One-third  of  the  weight  on  the 
front  axle  and  two-thirds  on  the  rear 
axle.  With  this  standard  size  and 
distribution  we  have  divided  our  load- 
ing into  two  classes, — "A"  and  "B". 

Class  "A"  to  be  used  for  heavily 
traveled  trunk  roads  and  Class  "B" 
for  lighter  traveled  roads  or  feeders 
to  our  main  highways.  Class  "A" 
bridges  are  designed  for  a  20  ton  truck 
loaded  as  per  typical  truck.  Class 
"B"  bridges  are  designed  for  15  ton 
loads.  When  the  clear  roadway  is  20 
feet  or  more,  the  floor  system  is  de- 
signed for  two  trucks  passing.  High- 
er unit  stresses  are  used  for  floor 
beams,  however,  in  this  case  than  un- 
der the  normal  single  load  because  the 
double  load  is  a  relatively  rare  oc- 
curance. 

The  modern  truck  is  capable  of  oper- 
ating at  a  rate  of  about  12  miles  per 
hour  and  the  driver  seldom,  if  ever, 
slows  down  a  machine  when  on  a 
bridge.  To  take  care  of  this  an  im- 
pact of  25  per  cent  of  the  live  load  is 
taken. 

In  our  study  of  rot  and  its  preven- 
tion on  timber  bridges,  we  have  found 
that  by  covering  the  top  and  bottom 
chords  with  galvanized  iron  and  paint- 
ing all  timber  with  a  good  preserva- 
tive paint,  we  can  secure  a  life  of 
double  the  life  of  an  unprotected 
bridge.     The  economy  is  obvious. 


BONDED   DEBTS   OF   CITIES 

The  bonded  debt  of  United  States 
cities  continues  to  increase  at  the  rate 
of  about  one  billion  dollars  a  year, 
according  to  the  Detroit  Bureau  of 
Government  Research.  The  average 
per  capita  debt  of  all  cities  of  2,500 
or    more    is    $70.80,    but    the    per    capita 


debt  ranges  from  $258.62  for  Norfolk  to 
$10.95  for  Quincy,  111.,  omitting  Wash- 
ington, which  has  only  a  few  old  bond 
issues  outstanding.  The  per  capita  in- 
debtedness in  general  is  below  that  of 
of  thirteen  principal  Canadian  cities,  in 
which  it  ranges  from  $363.05  in  Ed- 
monton, Alberta,  to  $112.02  in  Hamil- 
ton,  Ontario. 
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Legitimate    Competition    is    Aim 
of    Cut    Stone    Men-Against    Peddling 


The  Austin  Company  of  California, 
engineers  and  builders,  has  moved  to 
larger  quarters  at  244  Kearny  street, 
San  Francisco,  Phone  Garfield  5555.  The 
move  was  made  to  enable  the  company 
to  Increase  the  forces  of  the  organiza- 
tion made  necessary  by  the  increased 
industrial  building  activity  in  the  Bay 
region. 

American  Builders  Inc.,  have  filed 
articles  of  incorporation  with  the 
principal  place  of  business  as  San 
Francisco.  The  company  is  capitalized 
at  $25,000  and  has  the  following  di- 
rectors; W.  E.  Bond,  C.  K.  Harper 
and  Gay  Lombard. 

McEvoy  Well  Cleaner  Co.,  and  Stand- 
ard Slotted  Pipe  Co.  of  Los  Angeles 
are  erecting  a  plant  in  West  Slauson 
Ave.,  Los  Angeles.  Will  be  one-story 
in  height  of  brick  construction  cover- 
ing an  area  of  60  by  160  feet. 

Siebel  Air  Spring  Co.,  A.  W.  McNully, 
John  L.  Dunn,  A.  J.  Mooney,  I.  D. 
Barnes,  all  of  San  Francisco  and  E.  J. 
Norris  of  Oakland,  has  incorporated  for 
1500,000  and  will  erect  a  factory  in 
Santa  Barbara. 


J  Piatt  and  W.  Gates  are  in  commu- 
nication with  the  Santa  Clara  Cham- 
ber of  Commerce  regarding  the  estab- 
lishment of  a  pottery  plant  in  that 
city.  It  is  said  the  interested  parties 
have  $65,000  to  invest  in  the  enterprise. 

Jas.  A.  Doyle  and  Clement  A.  Doyle 
have  formed  a  partnership  and  will 
operate  under  the  trade  name  of  Doyle 
Sheet  Metal  Works  at  292  Fremont  St., 
San  Francisco. 

Richard  D.  Miller,  Geo.  F.  Selbert  and 
Harold  J.  Miller  will  operate  under  the 
trade  name  of  Mutual  Woodworking 
Co.,  at  234  Twelfth  street,  San  Fran- 
cisco. 


The  International  Cut  Stone  Con- 
tractors' and  Quarrymen's  Association 
recently  put  out  the  following  succinct 
statement   of   what   it   is: 

The  International  Cut  Stone  Contrac- 
tors' and  Quarrymen's  Association,  In- 
corporated, as  the  name  implies  is  an 
organization  of  cut  stone  contractors 
and  quarrymen.  The  quarrymen  pro- 
duce and  supply  the  raw  and  machined 
material  to  the  cut  stone  contractors. 
The  cut  stone  contractors  fabricate 
this  material  in  accordance .  with  the 
plans  and  the  specifications  of  the  ar- 
chitect for  erection   in  the  buildings. 

Numbered  among  the  membership  of 
the  International  Cut  Stone  Contrac- 
tors' and  Quarrymen's  Association  are 
a  majority  of  the  most  responsible  and 
capable  ciit  stone  plants  in  the  country; 
in  fact  one  of  the  essentials  to  mem- 
bcrshii)  in  the  association  is  that  an 
applicant  must  have  a  legitimate  in- 
vestment in  a  plant  and  its  equipment. 
The  membership  of  the  association 
extends  from  Canada  to  the  Gulf  and 
from  the  Atlantic  seaboard  to  the 
western  states. 

The  purposes  of  the  association  are: 
To  promote  the  use  of  natural  stone; 
to  arrange  labor  conditions  in  keeping 
with  the  present  day  standard  of  liv- 
ing; yet  to  keep  such  conditions  in  due 
bounds  that  cut  stone  may  be  supplied 
at  reasonable  cost,  in  fact  at  minimum 
cost;  and  to  establish  free  and  equit- 
able competition  to  the  end  that  the 
industry  and  those  engaged  in  it  may 
conduct  their  affairs  on  the  highest 
plane  of  integrity,  that  the  designs  of 
the  architect  may  be  thoroughly  and 
capably  e.xecuted,  and  that  the  owner 
may  obtain  the  best  of  cut  stone  work 
at   minimum   cost. 

To  that  end  a  code  of  practice  has 
been  approved  by  the  members  of  this 
association.  This  code  of  practice  is 
but  the  pronouncement  of  an  honest 
intention  freely  and  honestly  to  supply 
figures  in  open  and  legitimate  compe- 
tition and  an  e.xercise  of  individual  de- 


Homer  T.  Hayward  Lumber  Co.,  has 
purchased  the  Hammond  Lumber  Com- 
pany plant  at  Hollister.  Glenn  Eron- 
son,  formerly  located  at  Salinas,  will 
be  in  charge  of  the  Hollister  yard. 


termination  to  refrain  from  being  a 
party  to  the  peddling  or  shopping  i.l 
work  on  which  competitive  figures 
previously  have  been  taken  and  the 
general  contract  awarded. 

It  costs  time  and  money  to  prepare 
out  stone  figures.  Figures,  however,  are 
cheerfully  supplied  by  members  of  this 
association  with  but  one  chance  of  re- 
muneration, viz:  to  obtain  the  work  it 
the  member  is  the  low  legitimate  bid- 
der. Surely  those  who  solicit  or  make 
use  of  competitive  figures  must  agree 
that  the  responsible  low  bidder  who 
has  cheerfully  given  his  time  to  pre- 
paring a  competitive  figure  on  the  pro- 
ject is  entitled  to  the  work. 

This  association  requests — that  an 
architect  designate  a  definite  closing 
date  on  which  figures  are  to  be  opened; 
that  general  contractors  soliciting  cut 
stone  figures  on  such  project  solicit  at 
the  time  as  many  figures  as  may  be  de- 
sired; that  the  general  contractor  keep 
such  figures  absolutely  confidential, 
and,  it  awarded  the  general  contract, 
that  the  cut  stone  work  be  promptly 
awarded  to  the  cut  stone  contractor 
whose  bid   was  used. 

To  peddle  and  shop  work  after  a  gen- 
eral contract  has  been  secured  is  a 
lamentable  practice,  one  that  estab- 
lishes uncertainty;  it  is  a  breach  of 
good  faith. 

This  association  has  absolutely  no 
jurisdiction,  nor  does  it  attempt  any, 
over  prices.  Each  and  every  member  of 
the  association  supplies  figures  in  open 
competition  with  an  honest  endeavor  to 
obtain  the  work.  This  association  has 
no  knowledge  whatsoever  of  the  prices 
(luoted  on  a  project  until  the  day  fol- 
lowing that  on  which  figures  are 
opened  bv  the  architect.  Our  purpose, 
as  stated  above,  is  to  promote  free, 
equitable,  and  legitimate  competition 
and  to  work  with  the  architects  and 
the  general  contractors  to  the  end 
that  such  commendable  ethics  may  be 
firmly  established  in  the  building  in- 
dustry. 


MOTOR  VEHICLES   IN   V.   5. 


C.  R.  Squires,  building  contractor  of 
East  Oakland,  has  opened  a  down  town 
office  at  382  Fifteenth  street,  Oakland. 
Thos.  P.  Martin  and  Walter  P.  Merri- 
gan  are  associated  with  Squires. 

Stewart  Mantle  &  Tile  Co.  is  occupy- 
ing new  quarters  in  the  Kaliski  Bldg., 
Alameda  Ave.  and  Grand  St.,  Alameda. 
A.  C.  Stewart  is  president  of  the  com- 
pany. 

Harold  A.  Nugent  will  operate  at  77 
O'Farrell  street,  San  Francisco,  under 
the  trade  name  of  Magic  Way  Heating 
Company. 

A.  R.  Arnold  planing  mill  in  East 
School  street,  Visalia,  was  destroyed 
by  fire,  Oct.  8.  Loss  estimated  at  $6000, 
partially  covered  by  insurance. 

Lowell  M.  Chapin  will  operate  at  1208 
Howard  street,  San  Francisco,  under 
the  trade  name  of  Zouri  Company  of 
California. 


On  July  1,  1924,  15,552,077  motor 
vehicles  were  registered  in  the  United 
States  according  to  the  Bureau  of 
I'ublic  Roads  of  the  United  States  De- 
partment of  Agriculture.  This  repre- 
sents an  increase  of  2,549,650  vehicles 
or  20  per  cent  over  the  registration  of 
July  1.  1923.  There  is  now  one  motor 
vehicle  for  each  6.6  persons.  The 
greatest  number  of  motor  vehicles  in 
proportion  to  population  is  found  In 
the  Pacific  States  where  there  is  one 
motor  vehicle  to  3.4  persons.  The  least 
number  is  found  in  the  East  South 
Central  States  where  the  ratio  is  1  to 
13.6.  This  section,  however,  showed  a 
gain  in  registration  of  32  per  cent, 
the  greatest  of  any  group  of  States. 


I.OS   ANGELES    COUNCIL   VOTES   FOR 
PATENTED    PAVEMENT 


J.  Robinson  will  operate  under  the 
trade  name  of  Eclipse  Plumbing  Sup- 
ply Company  at  830  Market  street,  San 
Francisco. 


Kenneth  C.  Phelps  and  John  An- 
naudo  will  operate  under  the  trade 
name  of  Quality  Metal  Works  at  1634 
Howard  street,   San  Francisco. 


The  question  whether  patented  pave- 
ments would  be  included  in  Los  An- 
geles city  specifications  as  redrafted  by 
the  city  engineering  department  was 
settled  by  the  city  council  voting  5  to 
4  in  favor  of  permitting  the  use  of 
patented  pavements.  Action  by  council 
followed  a  series  of  hearings  in  which 
both  advocates  and  opponents  of  pat- 
ented pavements  were  given  a  hearing 
and  a  long  debate  among  the  members 
of  council.  The  city  attorney  was  In- 
structed to  prepare  an  ordinance  em- 
bodying the  revised  specifications 
which  will  come  up  for  final  action 
shortly. 


\SPHALT-BITCMENS        PRODI  CTION 
IN    1DS3 

Both  the  quantity  and  the  value  of 
asphalt  and  related  bitumens  produced 
in  the  United  Stales  increased  in  1923 
according  to  a  statement  issued  by  the 
Department  of  the  Interior,  based  on 
figures  compiled  in  the  Geological  Sur- 
vey. 

The  sales  by  producers  were  as  fol- 
lows: Native  asphalt  and  related  bi- 
tumens, 40,236  short  tons,  valued  at  $2,- 
885,631;  asphalt  made  from  domestic 
petroleum,  995,654  short  tons,  valued 
at  $13,060,174;  asphalt  made  from 
Mexican  petroleum,  1,378,722  short  tons, 
valued  at   $16,840,045. 

The  imports  of  ozokerite  and  other 
mineral  waxes  were  4,856,357  pounds, 
vauled  at  $213,407,  a  decrease  of  more 
than  40  per  cent  in  both  quantity  and 
value  from  the  imports  of  1922.  The 
exports  of  unmanufactured  asphalt 
were  72,628  short  tons,  valued  at  $1,- 
500,869,  an  increase  in  both  quantity 
and  value.  The  exports  of  manufactur- 
ed products  were  valued  at  $1,154,976. 


PASTE  PAINT  PRODUCTION 

Total  production  of  paste  paints  dur- 
ing the  first  six  months  of  1924  totaled 
253  744,100  pounds,  while  total  sales 
amounted  to  203,045,500  pounds.  By  far 
the  greater  amount  was  classified  as 
white  lead  in  oil.  During  the  same 
time,  the  total  production  of  ready 
mixed  paints,  semi-paste  paints,  mill 
whites,  and  enamels  was  45,122,500  gal- 
lons, with  sales  totaling  29,467,400  gal- 
lons. 
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PUBLICATIONS 


llnpliHiriiiff  lOxp'Tlm.-iiI  Stulion, 
Crliana.  III.,  Iiiis  Issued  Hulletin  No.  143, 
•  nlltli-d  "Ti'Sls  on  tlu-  llydiiiullcs  iind 
I'lu-umatlca  of  Mouse  I'luinljinK,"  by 
IhiruUl  K.  babbltl.  The  lists  reported 
111  the  liulletlii,  which  will  be  mailed  on 
request  without  charec  were  under- 
lakcii  with  a  view  of  obtaining  definite 
Information  concerning  the  positive  and 
negative  pressures  found  in  soil-stacks, 
waste  pipes,  traps,  and  vent  pipes,  and 
also  concerning  the  limitalions  of  rates 
of  discharge  and  the  capacities  of 
waste  pipes  and  soil-slacks.  It  is  be- 
lieved that  the  results  obtained  from 
these  tests  and  the  principles  estab- 
lished will  he  helpful  when  making 
designs  of  plumbint;  installations,  and 
in  reducing  the  complication  and  cost 
i.f  plumbing  work.  The  principal  prob- 
lems discussed  in  the  bulletin  are  the 
proper  lype  and  capacity  of  vents  for 
various  conditions,  the  causes  and 
methods  of  preventing  self-siphonage 
irt  traps,  the  capacity  of  soil-stacks, 
and  the  effect  on  the  pressures  in  a 
plumbing  system  resulting  from  (a) 
.losing  the  top  of  the  soil-stack,  (b) 
mixing  solid  matter  with  the  discharge 
from  water-closets,  (c)  changing  the 
length  of  the  horizontal  pipe  in  the 
basement  to  which  the  soil-stack  is 
connected,  (d)  changing  the  height  of 
fall  in  the  soil-stack,  (e)  changing  the 
rate  of  discharge,  (f)  the  use  of  a 
house  trap,  and  (g)  submerging  the 
outlet  from  the  plumbing  system,  as 
m»y  happen  when  the  water  in  the 
street  sewer  rises  above  the  outlet  of 
the  house  sewer  or  when  roof  water, 
discharging  into  the  house  drain,  over- 
fharges  it. 


•■Construction  Kquipment"  is  a  re- 
port on  current  practices  of  accounting 
for  construction  equipment  expenses 
after  purchase.  It  contains  informa- 
tion on  selection,  maintainence,  and 
slandardization  of  equipment,  and  in- 
cludes tables  showing  economical  life 
and  depreciation  of  commonly  used 
equipment.  It  illustrates  forms  of 
lease,  equipment  service  records,  and 
other  forms.  The  report  is  published 
by  the  Associated  General  Contractors 
of  America,  Incorporated,  1038  Munsey 
Bldg.,  Washington,  D.  C,  and  may  be 
purchased  for  50  cents  a  copy. 


■•Specifications,  Koehring,  Heavy 
Duty  Construction  Mixer  No.  21S^'  is 
the  latest  addition  to  the  list  of  publi- 
cations prepared  by  the  Koehring  Com- 
pany, Milwaukee,  Wisconsin,  concern- 
ing their  equipment.  This  booklet 
features  the  3-level  control  of  the  con- 
struction mixer  and  shows  three  actual 
examples  of  how  these  machines  have 
been  used  on  the  job. 


To    Determine    Economic   Value   of 

Reinforcement   in    Concrete    Roads 


The  details  of  plan  and  procedure  to 
be  followed  in  the  investigation  of  the 
economic  value  of  reinforcement  in 
concrete  roads,  being  undertaken  by 
the  Highway  Uescarch  Board  of  the 
National  Researcrh  Council,  arc  now 
completed  and  Held  examinations  are 
about  to  commence.  Director  Chas.  M. 
Upham  reports  that  the  various  State 
Highway  Commissions  will  actively 
co-operate  with  the  Board  in  conduct- 
ing this  investigation.  Except  In  cases 
of  actual  failure,  inspections  will  con- 
cern principally  pavements  having  had 
at  least  five  years  of  service,  a  great 
number  of  which  are  located  in  states 
such  as  New  Jersey,  Ohio,  New  York, 
Pennsylvania,  Delaware,  Wayne  Coun- 
ty, Michigan,  Milwaukee  County,  Wis- 
consin,   Iowa,    Illinois,    and    California. 

In  this  intensive  study  an  effort  will 
he  made  to  determine  from  a  survey  of 
existing  roads;  tiie  influence  of  steel 
reinforcement  on  the  resistance  of  the 
slab  to  traffic,  subgrade,  and  climatic 
conditions;  the  conditions  under  whieli 
steel  reinforcement  is  especially  bene- 
ficial to  concrete  slabs;  the  effect  of 
slab  design  on  the  efficiency  of  rein- 
forcement; and  finally,  the  relative  cost 
of  plain  and  of  reinforced  concrete 
roads,  considering  the  initial  invest- 
ment, and  the  annual  maintenance  and 
renewal  charges. 

The  procedure  will  consist  of  a  per- 
sonal examination  of  a  sufficient  num- 
ber of  existing  road  surfaces  to  cover 
different  slabs,  traffic,  and  climatic 
conditions.  It  is  proposed  to  supple- 
ment the  examination  by  photographs, 
sketches,  soil  determinations  and  other 
available  data.  In  each  case,  attention 
will  be  given  to  a  study  of  the  sub- 
grade  to  determine  its  general  char- 
acteristics and  properties  as  well  as 
the  existing  drainage  conditions.  In 
the   case   of   the   slab,    a   study   will   be 


The  Bogert  and  Carlough  Company, 
I'aterson,  New  Jersey,  has  published  a 
new  catalog  describing  and  illustrating 
'•Boca^'  steel  sidewall  sash,  steel  base- 
ment windows,  steel  casement  win- 
dows, continuous  sash  for  roofs,  me- 
chanical operators,  steel  doors,  steel" 
nartilions,  and  a  new  bronze  guide  for 
sliding    ventilators. 

Iowa  State  College  of  Agriculture 
and  Mechanic  Arts  has  published  Bul- 
letin 69  "Highway  Transportation 
Costs,"'  by  T.  R.  Agg  and  H.  S.  Carter. 
The  bulletin  contains  the  report  of  an 
investigation  conducted  by  the  Iowa 
Engineering  Experiment  Station  in  co- 
operation with  the  United  States 
Bureau  of  Public  Roads  and  the  Iowa 
Highway  Commission. 


made  of  original  data  to  determine 
the  materials  and  proportions  that  en- 
tered into  the  concrete,  the  method  of 
construction  that  was  followed  and  the 
particular  cross  section  used.  Careful 
note  will  be  made  of  joints,  cracks,  re- 
placement areas,  and  general  surface 
conditions.  The  inllucncing  factors  of 
grade,  alignment,  location,  and  main- 
tenance will  be  noted,  and  the  matter 
of  age,  traflic,  and  climatic  conditions 
will  be  given  careful  consideration.  In 
the  case  of  the  reinforcement,  a  study 
will  lie  made  of  the  relative  amounts  of 
longitudinal  and  transverse  steel,  the 
method  of  treating  reinforcement  be- 
fi.re  placing,  as  well  as  its  position  in 
the  slab.  The  form  of  the  reinforce- 
ment will  receive  consideration  to  de- 
termine the  relative  values  of  fabric, 
rods  and  other  types  in  use.  An  effort 
will  be  made  to  determine  the  campara- 
tive  value  of  hard  steel  and  of  mild 
steel  for  reinforcement,  and  the  in- 
Huence  of  continuous  and  non-con- 
tinuous reinforcement.  Wherever  pos- 
sible, the  present  condition  of  the  re- 
inforcement will  be  noted  for  breaks, 
rust,  and  other  features  of  interest. 
Wherever  obtainable,  cost  data  will  be 
secured  covering  the  original  as  well 
as    the   maintenance   investment. 

The  preliminary  work  of  assembling 
data  now  available  will  soon  be  com- 
pleted, at  which  time  the  field  inspec- 
tion will  begin.  The  itinerary  will  be 
made  out  after  further  study,  but  it  is 
proposed  to  pursue  the  investigation  in 
the  Northern  Sections  until  cold 
weather,  when  attention  will  be  turned 
to  the  Southern  locations.  It  is  ex- 
pected that  a  progress  report  will  be 
ready  for  the  annual  meeting  of  the 
Advisory  Board  on  Highway  Research 
to  be  held  at  the  National  Research 
Council  building  December  4th  and  5th 
1924. 


Lumber  Exports  From  United 

States  Show  Healthy  Increase 


The  total  exports  from  the  United 
States  of  wood  and  manufactures  there- 
of during  July  were  valued  at  $10,624,- 
473,  as  compared  with  $14,281,763  for 
the  corresponding  month  in  1923,  ac- 
cording to  the  Lumber  Division  of  the 
Department  of  Commerce.  For  the 
seven  months  ended  July,  1924,  the 
total  value  of  these  exports  amounted 
to  $88,383,832,  against  $84,652,905  in  the 
corresponding  period  in  1923,  an  in- 
crease  of   approximately   4.4    per   cent. 

July  exports  of  logs  and  round  tim- 
ber included  3,637,000  feet  of  cedar,  and 
361,000  feet  of  southern  pine.  Exports 
of  hewn  and  sawn  timber  included  34,- 
237,000  feet  of  Dauglas  fir,  of  which  5,- 
512,000    feet    were    '•treated." 

Southern  pine  shipments  of  he-wn 
and  sawn  timber  amounted  to  19,571,000 
feet,   of   which   23,000     feet  only     were 

Softwood  lumber  (boards,  planks  and 
scantlings)  exported  during  July 
amounted  to  156,814,000  feet,  the  larg- 
est species  being  Southern  pine  with 
70,136,000  feet.  Douglas  fir  was  the 
next  in  quantity  with  43,519,000  feet. 

Other  exports  of  soft-svood  lumber 
included    8,471,000   of   western   hemlock. 

Railroad  ties  numbering  120,530 
composed  of  75,765  softwood  and  44,- 
765  hardwood,  were  also  exported  dur- 
ing this  month. 

Of  the  hardwood  lumber  exported 
during  July,  oak  retained  its  position 
in  first  place  with  12,980,000  feet.  Other 
exports  of  hardwood  lumber  included 
4,185,000  feet  of  gum,  1,772,000  feet  of 
poplar,    1,491,000      feet    of   ash,      909,000 


feet  of  mahogany  and  432,000  feet  of 
walnut. 

Cooperage  exports  included  l,82o.731 
tight  and  4,577,531  slack  staves,  272,- 
694  sets  of  heading,  74,871  sets  of 
tight  and  109,210  sets  of  slack  cooper- 
age shocks,  and  25.958  empty  barrels, 
casks  and  hogsheads.  Box  shooks 
amounted  to  12,641,611  feet,  of  which 
4,148,504  feet  were  western  hemlock 
and   1,068,661   feet   southern    pine. 

During  July,  3,614,649  square  feet  of 
veneer  plywood,  1,643,000  laths  and  1,- 
859,000  shingles  were  also  exported. 
Other  items  included  492,000  feet  of 
hardwood  flooring,  77,231  doors,  4634 
sash  and  blinds,  351,276  linear  feet  of 
molding  and  trim,  1,870,741  pounds  of 
handles  for  tools  and  690,984  pounds 
for  agricultural  implements. 

Imports  of  wood  and  manufactures 
thereof  in  Julv  were  valued  at  $10,068,- 
525,  as  compared  with  $11,512,727  for 
the  corresponding  month  in  the  prev- 
ious year.  For  the  seven  months  ended 
July,  1924,  the  total  value  of  these  im- 
ports was  $62,545,787,  as  compared 
with  $70,054,453,  a  decrease  of  approxi- 
mately 11  per  cent.  The  largest  items 
were  143.108,000  feet  of  softwood  lum- 
ber, 186,725,000  laths  and  187,154,000 
shingles,  mostly  from  Canada.  Other 
items  included  106,061  railroad  ties, 
83,499  poles  and  1,081,000  pickets  and 
palings,   mostly  from   Canada  also. 

Mahogany  in  the  log  amounted  to 
2  601,000  feet.  Cedar  logs  to  the 
quantity  of  1,322,000  feet  and  hardwood 
lumber  4,060,000  feet  were  also  im- 
ported during  the  month. 
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APARTMENTS 


Figures  to^^^TaUen  in  a  Few  Day-„„ 
^In  FrSxTIcO.     Sixteenth  Ave.  near 

Fifures   wfii'be   taken   for  a  general 
contract. 

a^r^T^MESTl'^""*^'  cost,    $25,000 

tr4  FP^cTlcO.     Twenty-second  Ave 

bet    Geary  and  Clement  Sts. 
Two-story  fram»  ««1  "ucco  apartment 

house   (8   3-room  o-Pls.) 
(j^-ner  R.      L-    Gruss      of    Guss    Air 

Spring  Co..   Inc.  „,,    x^par- 

Architect— Baumann  &  Jose,  2ol  Kear 

nv  St.    San  Francisco. 
Figures  are   being   taken   for   a   gen- 

eral  contract. 

Plans   Being   Prpared— To    be   Done   by 

.T>iR%'MFXT9^'  Cost,  »65.opO 

sl#  F^aIxTIcO.  SW  Green  and  Web- 
Three-"  o^rV^an^d    basement    frame   and 

stucco   apartments.       -,,  Rp^flprick 
Owner— Strand  &  Strand,  614  BroderiCK 

St.,  San  Francisco. 
Architect   —   Baumann      &      Jose.      ioL 

Kearny  St..  San  Francisco. 

Segregated   Figures   Being   Taken    in   a 

APAR^TM?NTS  Cost,   »60,000 

tlx   FRfsClicO.     Baker   and   Filbert 

Thre^e^-'sTo'ry  and  basement  frame  and 
^•^  stucco  apartments  (12  J"™  ^pts  ) 
Owner— Stock   &   Jose.   2ol   Kearny    St.. 

San   Francisco. 
Architect   —   Baumann      &      Jose,      -oi 

Kearny  St.,  San  Francisco. 

Plans   Being   Figured.  «i^SOO 

^m^P^A^N^SIcO.      S  Filb^?t"st»^i''S? 

Owner— C.   Giampaoli.  , 
Architect —    Baumann      &      Jose,      -di 
Kearny  St.,  San  Francisco. 
Bids  being  taken   for  a  general  con- 
tract.                       

?P\RTMEXTS  Cost,   $15,000 

oliSIxD:  ilameda  Co.,  Cal.     5th  Ave. 

and  E-20th  St.  .    »,      „^ 

Two-story  frame  and  stucco  apt.  house 

(4    4-room    apts)     with      gas    heat, 

wd.   floors,   and   wall  beds. 
Owner — E.   Danielson. 
Architect    —    Hutchison    &    Mills,    1214 

Webster  SL,  Oakland. 

Plans  Being  Prepared  .,--„„ 

APARTMENTS  Cost,   $li,oOO 

SAN    FRAXCISCO.    SE    2gth    Ave.    and 

Balboa.  ^  , 

Two-storv   and   basement     frame      ana 

stucco    apt.    house,    2,    4-rm.    and    1 

5-rm   ajiis.   2   stores  and   garages. 

Architect— O.  r'.  Thayer,  110  Sutter  St.. 
San    Francisco. 


Segregated   Figures   Being   Taken 
APT.    BLDG.  Cost.    $75,000 

SAX  FRANCISCO,  E  rlyde  St..  between 

Greenwich   and   Lombard. 
Seven-story      steel      frame      apartment 

bldg.   (1  apt.  to  each  floor). 
Owner — Withheld. 

Architect  —   C.   A.    Jleusdorfter.   Hum- 
boldt Bank  Bldg..  San  Francisco. 


Contract  Awarded. 

APTS.  &  GAR.   (2).         Cost,  $14,500  ea. 

OAKLAND.  Alameda  Co.,   Cal.,   SE   cor. 

&  S  E-19th  St.  50  E  11th  Ave. 
Two  2-story  16-room  frame  apartments 

and    garages. 
Owner — A.    Meyer,    1636    Franklin    St.. 

Oakland.  ,.,, 

Contractor — California    Builders,     1636 

Franklin,    Oakland. 


STANTON,  Orange  Co.,  Cal. — Redd  & 
Hlbbard.  Metropolitan  Bldg.,  have  com- 
pleted plans  and  have  the  contract  to 
erect  a  4-story  class  C  apartment  house 
at  NE  cor.  of  Vine  St.  and  Santa  Mon- 
ica Elvd  for  Cornelius  Cole  Co.  Dimen- 
sions 60x120  ft.,  stores  in  first  story, 
apartments  above;  brick  walls,  press, 
brick  facing,  plate  glass,  steel  beams, 
comp.  rfg.,  marble  and  tile  work,  pine 
and  hardwood  trim  and  firs.,  wall  beds, 
tiled  baths,  elevator,  steam  htg.;  $144,- 


SEATTLE.  Wash.  —  Archt.  John  A. 
Creutzer.  Leary  Bldg.,  completes  plans 
for  5-story  and  basement,  masonry, 
brick  trimmed  apartments  to  be  erect- 
ed in  Minor  Ave.  Owner's  name  with- 
held. Est.  cost  $160,000.  Bids  will  be 
asked  shortly. 

LOS  ANGELES.  Cal.— Arthur  Bard  & 
Co  .  421  Union  Oil  Bldg..  awarded  gen. 
contr.  for  4-stor>-  class  C  apt.  bldg.  at 
n  e.  cor.  5th  and  Bonnie  Brae  Sts.,  for 
Nathan  Jaeffe.  Plans  by  Fred  Sward. 
3869  W  6th  St.  Bldg.:  120  1-rm.  and  2- 
room  apts.,  95x143  ft.,  face  brick  with 
stone  trim,  comp.  rf..  hdw.  fls.,  tiled 
baths,  elevator,  steam  htg.,  built  in 
beds;    $250,000. 


BONDS 


REDLANDS.  .San  Bernardino  Co..  Cal. 

School  board  has  called  bond  eletion 

for  Oct.  29  to  vote  $350,000  for  re- 
placing Kingsbury  and  Franklin 
schools  with  fireproof  buildings  and 
adding  to  Lincoln  school.  Architects 
Allison  &  Allison,  Hibernian  Bldg..  Los 
Angeles,  retained  to  prepare  plans. 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  ^Yarehouse  Doors. 
Fold-np-Dors,  'il-co-dors,  Cobald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The   fireproof,    ventilated    non- 
slipping   flooring.  —  Irring   Iron 
Works  Co. 
LIGXI  SALTOE 
Best  Wood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CAIIFORXIA  STREET 

Sutter   zi^':~  San  Francisco 


SANTA  BARBARA.  Santa  Barbara; 
Co.,  Cal. — Montecito  Union  School  Dist. 
has  set  new  date  for  bond  election  on 
No%-.  4,  at  which  time  it  is  proposed  to 
vote  $100,000  for  new  school.  Architect 
Wm.  H.  Weeks,  369  Pine  street.  San 
Francisco,  has  prepared  sketches  for 
building. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
A  bond  issue  of  $750,000  will  be  placed 
on  ballot  at  general  election  No.  4  for 
iroviding  additional  funds  for  Pasa~ 
dena  civic  center  buildings.  $3,500,000 
•.vas  voted  in  June.  1923.  Program  calls 
for  city  hall,  for  which  Architects 
Uakewell  ^  IJrown.  San  Francisco,  are 
preparing  plans;  library,  Myron  Huat, 
architect;  aduitorium.  Edwin  Berg- 
strom.  Cyril  J.  Bennett,  and  Fitch  H. 
Haskell,   associate   architects. 


BURBANK.  Los  Angeles  Co.,  Cal. — 
Curbank  .school  board  has  called  bond 
election  for  Oct.  29  at  which  time  it  is 
proposed  to  vote  $480,000  for  new- 
buildings,  $280,000  for  high  school  and 
$;dUO,000  for  grammar  schools. 


CHURCHES 


Contract  Awarded. 

CHURCH  Cost.    J28&,980t 

OAKLAND.  Alameda  Co..  Cal.  Twenty- 
sixth   and    Harrison    Sts. 

Class  A  church  building  (plaster  ex^ 
terior) 

Owner — First     Congregational     Churchy 

Architect — John  Galen  Howard  &  As~ 
sociates.  First  National  Bank  Bldff. 
San  Francisco. 

Contractor — Clinton  Construction  Co., 
923  Folsom  St.,  San  Francisco. 


tlans  Complete 

CHURCH  Cost,  $30,000 

MARTSAT^LLE.   Yuba  Co.,  Cal.,   SE   8th 

and  D  Sts. 
One-story   frame   and     stucco     church. 

tile  root. 
Owner^Methodist   Church. 
Architect    —    Wvthe,    Blaine    &    Olsor. 

Central  Bk.   Bldg..  Oakland. 


— Bids  Opened  and  Under  Advisement 
CHURCH  Cost,   $125,000 

BERKELEY,   Alameda   Co.,   CaL 
Brick  and  steel  class  C  church   (this  is 
the  first  unit  of  a  group  of  build- 
ings to  cost  $250,000). 
Owner — First  Cong.  Church. 
Architect — E.    A.    Mathews    and    H.    G. 
Simpson.    Call   Bldg.,    S.    F. 
Bids    have    been    opened    and    taken 
under  advisement   for   a   week.  Among 
the  contractors  who  figured  the  job  are 
Lawton  &  Vegg,  Oakland;  Walter  Sor- 
tnsen,    Berkelev;    S.    J.    Bertelsen,   Oak- 
land; J.  M.  Bartlett.  Oakland;  Dinwid- 
dle   Constr.    Co.,    San   Francisco;    H.    P. 
Hoyt,  San  Francisco. 

LOS  ANGELES.  Cal. — Archts.  Allison 
&  Allison.  1405  Hibernian  Bldg.,  have 
been  commissioned  to  prepare  plans 
for  a  new  bldg.  to  be  erected  on  Edge- 
mont  Blvd.  n  of  Hollywood  Blvd.  for 
Thirteenth  Church  of  Christ  Scientist. 
There  will  be  an  auditorium  to  seat 
I'OO  and  a  2-storv  Sunday  school  dept. 
to  also  accommodate  1200.  It  will  be 
masonry    construction. 

CULVER  CITT.  Los  Angeles  Co.,  Cal. 

Architects    S.     Tilden       Norton      and 

Frederick  H.  "«'allis.  716  S.  Spring  St.. 
Los  Angeles,  are  completing  plans  for 
a  svnagogue  building  and  hospital 
building,  at  Vista  Del  Mar.  near  Cul- 
ver Citv.  for  the  Jewish  Orphanage 
Home  o"f  Southern  California.  Syna- 
gogue will  seat  250  people.  1-story.  40x 
SO  ft.;  hospital  will  have  6  beds.  1-story 
:i'jx7u  ft.,  brick  walls,  tile  and  composi- 
tion roofing,  cement  and  hardwood 
floors,  gas  heating,  pine  trim.  There 
will  also  be  a  one-story  garage,  20x40 
ft.,  frame  and  plaster  and  a  2-story 
building  will  be  altered  into  a  laundry. 
Bid*   will  be  taken  in  about   3   weeks. 
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HKVKRLY    HILLS.    Los    Angeles    Co.. 

<  111.— HouBlitoii  &  AndtrKun,  143  Rose 
Cl..  Los  AiiBeltH.  have  the  •onlracl  for 
a  church,  at  Hevorly  Hills,  for  the 
Kpiscupal  Church  of  B.v.-rly  Hills.  It 
Hill  Mcal  125  people  and  will  have  of- 
llccs.  etc..  2-story  and  part  1-slory 
hnllow  concrete  walls  whitewashed, 
padre  tile  and  cenieiu  Hours,  art  t>lass. 
Kas   hoatint;,     pine   trim,      pipe     orKan. 

<  ost.  $25.0011.  Johnson.  Kaufman  & 
ToaCes,  607  Union  Hank  l:lds.,  Los  An- 
geles,   are    the   architects. 


TKACY,  San  Joai|uin  Co..  Cal. — First 
rnsliylerlan  fhurrh  has  appointed 
commltleo  to  secure  funds  to  finance 
cniisiruction  of  new  idillce.  the  llrst 
unit,  an  auditorium  and  Siindav  school 
structure.  to  'cost  JIO.HOO.  Uuilding 
(ommitlec  members  are:  H.  .M.  Schnur. 
.1.  C.  Chrisman.  .1.  C.  Clarlisoii.  M. 
Slreeter  and  Clyde  Potter. 


FACTORIES  AM) 
\VAh'EJl()l\SES 


Contract  Awarded. 

LOKTS  Cost.   $33,000 

SAN    FRAXCISCO,    SW   4th   and   Minna 

.Streets. 
Three-story  class  B  reinforced  concrete 

lofts. 
Ownei- — Fred  J.  Klenck,  309  Minna  St., 

San   Francisco. 
.Architect — W.   H.   Harper,   Montgomery 

and  Bush  Sts..  S.  F. 
Contractor — Cahill   Bros.,   Sharon   Bldg. 

San   Francisco. 


Contract   Awarded. 

FA("TOnY  Cost,   $16,350 

OAKLAND.    Alameda   So..    Cal.,    E    54th 

Ave.  opp.  E-12th  St. 
One-story  brick  factory. 
Owner — General   Elec.   Co..    5441    E-14th 

St..  Oakland. 
Contractor — Austin    Co.    of    California, 

Santa  Fe  Bldg.,  San  Francisco 


October  10,   1924 

Contract  Awarded. 

COMMISSION   HOUSE 

Cost,   Approx.   $43,000 

O.VKLAND,  Alameda  Co.,  Cal.     Fifth  & 
Webster   Streets. 

Two-story   brick   commission   house. 

Owner — Misses  E.    &   D.    Walters. 

Aichitect — Schirmer-Bugbee  Co.,   Thay- 
er Bldg..  Oakland. 

Contractor — R.    W.    Littlefield,    357    12th 
St..    Oakland. 


Contract  Awarded. 

SHOP  Cost,   $10,000 

SAX  FRANCISCO,  N  Otis  107.3  E  Brady 

Street. 
One-story   concrete   paint   shop. 
Owner — Geo.  A.  Clough. 
Engineer  &  Contractor — J.  H.  Hjul,  128 

Russ  Street. 

Completing  Plans. 

BRICK   BLDG.  Cost,    $40,000 

BERKELEY.    Alameda    Co..    Cal..       SW 

cor.    Grove   St.   and   Dwight   Way. 
One-story    and    mezzanine    floor,    brick 

walls    and    mill    construction,    roof 

143    X   115    ft. 
Owner — Manhattan    Laundry    Co.,     1812 

nwight    Way,    Berkeley. 
Engineer — R.  Vane  Woods,  505  17th  St.. 

Oakland. 


Completing  Plans. 

CONCRETE   BLUG.  Cost.  $125  uon 

BERKELEY,  Alameda  Co..  Cal..  SW 
cor.   Grove   St.  and   Dwight   Way. 

One-story  reinforced  concrete  and 
semi-mill  construction  dyeing  and 
cleanini;   plant   130   .x   316. 

Owner — Marshall  Steel  Co.,  (dry  clean- 
ers and  dyers),  2124  Center  St.. 
Berkeley. 

Engineer— R.  Vane  Woods.  505  17th  St., 
Oakland. 


Contract   Awarded. 

PACKI.Ni;    PLANT  Cost,  $275,000 

SACR.\,ME.\TO,    Sacramento    Co.,    Cal., 

Ifilb   to    ISlh  B  &  C  Sts. 
One  and  2-story   reinforced  concrete   & 

brick    packing   plant.   7OO.\300. 
Owner — California    Packing    Cptn.,    101 

California  St.,  S.  F. 
Engineer — Philip    Bush,    nil    California 

St.,  S.  F. 
Contractor — MacDonald    &    Kahn,     130 

Montgomery   St.,   S.  F. 
Owners    will    furnish    cement,    brick, 
steel  sash,  steel,  track  work  and  fill. 

Plans    to    be   Prepared. 

FACTORY  BLDG.  Cost,  $175,000 

SAN    FRANCISCO.      Mission    and    Bond 

Streets. 
Five-story   reinforced   concrete   factory 

building. 
Owner — Speyer  &  Schwartz. 
Architect — S.    Heiman,    57    Post   St.,    San 

Francisco. 
I,essees — Alcone  Knitting  Co. 


SAN  FRANCISCO  —  See  "Govern- 
ment Work  and  Supplies,"  this  issue. 
Bids  wanted  for  elevators  and  spiral 
chute. 


Preliminary   Plans  Being  Prepared 

F.\CTORY  -Cost,  $ 

OAKLAND.    Calif.      Location    withheld. 
One-story    steel    and    concrete      factory 

180    X    150    ft. 
Owner — Quality  Enameling  and  Porce- 
laining  Co..    1643   Howard   St.,   S.  F. 
Architect — None. 

Preliminary  plans  for  this  structure 
are  being  prepared  by  two  contractors 
who  will  submit  estimates  of  cost  to 
erect    the    plant. 


Contract   Awarded 

FACTORY   BLDG.  Cost.    $40,000 

SAN  FRANCISCO.  NW  cor.  8th  &  Fol- 
som  Sts. 

One-story    brick    factory    bldg. 

Owner — Diamond  Patent  Showcase  <;o.. 
Inc..  J.  P.  and  C.  r-..  Shaffer,  1625 
Mission  St..   S.   P. 

Designer — James  P.  Shaffer,  987  Mis- 
sion  St.,   San  Francisco. 

Contractor  —  F.  R.  Siegrist  Co.,  604 
Williams    Bldg.,    S.    F. 


Bids   to   be   Called   For   Shortly 
WAREHOUSE  Cost,  $500,000 

SAN    FRANCISCO,    China    Basin. 
Two-story  reinforced  concrete  terminal 

warehouse    (building    designed    for 

6  stories). 
Owner — State   Ed.   of  Harbor  Comm. 
engineer — Frank  G.  White,  Ferry  Bldg 

San  Francisco. 


MIAMI.  Ariz.  —  Inspiration  Cons. 
Copper  Co.,  H.  O.  O'Brien,  general 
manager,  Inspiration,  new  leaching 
plant,  on  which  work  will  be  started 
next  Spring,  will  contain  42,000  cu. 
yds.  concrete,  involvijig  4,500,000  ft. 
Ibr..  4000  tons  steel.  4500  tons  lead, 
500  tons  copper,  and  55,000  bbls  cement. 


"MacArthvir  For  Piles" 

STK  VI(;HT   shaft    (O^^U'RKSSEl)    (OXKETE    PttE 
PEDE.STAL  e'0>Il'l{i:SSEl»  <  OXCRETE  PIEE 
COMPOSITE  COMPKESSEI)  lONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  310NAI>\01K  lUILDIXt;.  SAN  FKANCISt'O,  CALIF. 

PHONE  SUTTER  3549 
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Plans   Being   Prepared 
CI.,ASS  C  BLDG.  Cost,  $135,000 

EMERYVILLE.   Alameda  Co.,  Cal. 
ITive  or   six   class   C  bldgs.   for  Central 

Warehouse  Group. 
Owner — Pacific    Gas    and    Electric    Co., 

445   Sutter   St..   S.    F. 
Architect — Engineering   Dept. 

Plans    will    be    ready    for    figures    in 
about   six   weeks. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
—Waller  E.  Warne,  1111  Marsh  Strong 
Bldg..  Los  AngeleJi,  has  been  awarded 
the  general  contract  for  a  four-story 
leinforced  concrete  warehouse  at  the 
northeast  corner  of  Avery  and  Trac- 
tion streets,  for  L.  B.  Binford,  W.  J. 
Saunders,  227  Laughlin  Bldg.,  archi- 
tect; 110x75  ft.,  concrete  exterior, 
composition  roofing,  concrete  floors, 
steel  sash,  brick  filler  walls,  gas  heat- 
ing, pine  trim.     Cost,  $60,000. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
Roscoe  V.  Hooton.  2229  W.  14th  St., 
Los  Angeles,  has  contract  at  $37,700 
for  remodeling  5-story  Class  A  loft 
building  at  the  southeast  corner  of  7th 
and  Los  Angeles  S-ts.,  ror  M.  J.  Con- 
nell.  Starrett  &  Payne,  426  Western 
Mutual  Life  Bldg..  Los  Angeles,  is  the 
ari'hitects.  Work  conssists  of  rein- 
forced concrete  work,  iJlumbing,  heat- 
ing, electric  wiring,  tile  and  marble 
lobby,  maple  floors,  gypsum  tile  par- 
titions, cop  store  fronts. 


SAN  DIEGO,  San  Diego  Co.,  Cal. — 
Lange  &  Bergstrom,  Commonwiejalth 
Ijidg.:  San  Diego,  liave  been  awarded 
contract  for  two-story  reinforced  con- 
crete factory  on  13th  St.,  met.  F  and  G 
Sis.,  for  San  Diego  Wood  Products  Co., 
T.  J.  McKell,  president.  Plaster  ex- 
terior, composition  roof,  metal  frame 
and  sash. 


SEATTLE,  Wash.— Austin  Co..  Dexter 
Horlon  Bldg.,  preparing  plans  for  $125.- 
000  plant  to  be  erected  for  Hoflus  Steel 
&  Eiiuipment  Co.,  in  First  street  south, 
bet.  Alaska  and  Hudson  Sts.  Group 
will  comprise  2-story  cone,  offices.  45x 
70  ft.;  structural  steel  shop,  70x300  ft.; 
frog  and  switch  shops,  60x190  ft.;  loco- 
motive roundhouse,  (repair  work),  90.\ 
200   ft.;    warehouse,    30x200   ft. 


FLATS 


Sub-Figures   to   be   Taken   Next   Week. 
FLATS  Cost,    $7000 

SAN    FRANCISCO.      E    Twenty-seventh 

Ave   and  Irving. 
Two-story  and      basement     frame     and 

stucco    flat    building    (2)    4    and    5- 

room  flats. 
Owner — Geo.    Solomon. 
Architect — Walter     C.     Falch,      Hearst 

Bldg.,   San   Francisco. 


To  Be  Done  By  Day's  Work  and  Sub- 
contracts. 

FLAT    BLDGS.  Cost,    $40,000 

SAN  FRANCISCO,  W  Broderick  87-6 
115-6  S  McAllister,  S  McAllister  30 
W  Broderick  &  SW  Corner. 

Pour  2-story  and  basement  frame  flat 
bldgs.   (2  flats  each). 

Owner — Harry  C.  Warwick,  3769  Jack- 
son St.,  San  Francisco. 

Architect — E.  Musson  Sharpe,  60  San- 
some  St.,  San  Francisco. 


Cost,   $12,000 


Contract  Awarded. 

FLATS,    ETC. 

SACRAMENTO.   Cal. 

Two-story  frame  flat  building   (4  flats) 

and  garage. 
Owner — Jriugh    Bradford,    Forum    Bldg., 

Sacramento. 
Architect — None. 
Contractor — W.  R.  Saunders,  2014  I  St., 

Sacramento. 


Contract  Awarded. 

FLATS,    ETC.  Cost,   $12,500 

SACRAMENTO,  Cal. 

Two-story  frame  flat  building  (4  flats) 
and   garage. 

Owner — Hazel  Irish,  964  36th  St.,  Sac- 
ramento. 

Architect — None. 

Contractor — W.  R.  Saunders,  2614  I  St., 
Sacramento. 


IS 

Contract    Awarded.  ^^^^^  ^^^  ^^O 

ITn  FRANCISCO,  W  18th  Ave.  175  S 
Two^t^rV  and  basement  frame  (2) 
Own"r— Patrick  Hannon,  531  Uth  Ave. 

San   Francisco.  ■  ,      ri    uni 

Contractor— Thos.    McCorraick,    73    HiU 

St.,  San  Francisco. 
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SAN  FKANCISCO— Until_  Oct  21,  U 
a.  m.,  bids  will  be  rec.  by  Tj.  S.  Enguier 
Office,  85  2nd  St.,  under  Order  No. 
5598-641,  to  fur.  and  del.  Kio  ^  ista,  bo- 
lano  county:  1000  ft.  improved  p  ow 
steel  wire  rope;  ?i-in.  dia;  1000  ft.  plow 
steel  ^s-in.  dia.  wire  rope.  Rope  to  be 
made  of  himp  center.  6-strand,  19  or 
Fs  wire  to  strand.  Bids  a  so  desired  foi 
10  coils  Manila  Rope,  iM-m.  cir.  *  ur 
tlier    inturmatiou   on   request. 


HOSPITALS 


GARAGES 


MADERA,    Madera    Co.,    Cal.-Super- 
i-isors    order    plans    prepared    for    con 
crl?rbl°ock  garage   at  county   hospUa; 
Plans  will  be  made  by  count>  surveyor 
Completing    Plans-Ready    for    Figures 

r  x-^lcK^""'^'  Cost,    »130,000 

iA?  FRANCISCO.     E  Embercadero  bet. 
^'''  commercial   and  Clay   Sts^ 
Three-.story     and    basement     reintorceo 

concrete  garage. 
5;^t;;S  V^J^^yers!-  Kobl    B.dg., 

San   Francisco. 

HANFORD,  Kings  Co.,  Cal.  —  Until 
Oct  '8  8  p.  m.,  bids  will  be  received 
byG  W.  Armstead,  clerk,  Hanford 
Joint  High  School  District,  to  erect  one 
ito?y  brick  and  concrete  garage  at 
school  grounds.  Coates  and  Travers, 
Irchitects,  Rowell  Bldg.,  Fresno.  Cert. 
?heck  10%  or  bidders  bond  req.  with 
bid  Plans  obtainable  from  clerk  or 
from  architects. 


HALLS   AND   SOCIETl 
BVILDI^GS 


Completing  Plans— Bids  To  Be  Called 
For    In    About   Two    Months. 

POWER  HOUSE  ETC.  Cost,  J— 

OAKLAND,  Alameda  Co.,  Cal.,  14th 
Ave.   and  E-27th   St. 

Two-storv  and  basement  reinforced 
class 'C  power  house  unit  (boiler 
plant,  garage,  linen  rooms,  labora- 
tory,  etc.) 

Owner — Alameda   County. 
Architect— H.    H.    Meyers,    Kohl    Bldg.. 
San  Francisco. 


GOVERNMENT  WORK 
AND  SUPPLIES 


*rdcd 


Contract   Awai-.t--  «ci1'),, 

WARD  ^,    ,  "  '•"'■■   *•"•■'" 

^'i^s^tlnft^^^PsVcSfopiatric  ward   (Spec. 
4079) 

Owner U.    S.    Government. 

Architect— U.   S.    Bureau   of   Yards   and 

Contractor-Larson    &    Seigrist.    Claus 
Spreckels    Bldg.,    S.    !•  ■ 

SEATTLE,  Wash.— See  •■Bridges',' 
this  ftsue  Bids  wanted  for  steel  gir- 
der spans,' viadu^t_and_steel  truss  span. 

SAN  FRANCISCO.  Cal.-The  follow- 
ing bids  were  opened  on  Oct.  9th,  by 
thi  Constructing  Quartermaster  at 
Fort  Mason,  to  construct  spur  track  at 
For  Mason.  Bids  were  referred  to 
Washington  ....$3967 

A.    Beale    ■•■•••;•: 4111 

Corworth  and  Staten   l^i.f 

C.    B.    Cowden    5^i„ 

Vukicevich    and    Bagge     »J«" 

SAN  FRANCISCO  Cal. -Until  (Dct 
•79  11  a.  m.  bids  will  be  rec.  lay  Bur- 
eau of  Yards  and  Docks,  Navy  Depart- 
ment Washington,  D.  C,  under  Speci- 
fication No.  5011,  to  install  two  freight 
and  one  passenger  elevator  and  spiral 
chute  in  Marine  Corps  Supply  Depot. 
San  Francisco.  Freight  elevators  will 
be  hand  rope  controlled  and  passenger 
elevator  will  have  push  button  con- 
trol Elevators  will  be  provided  with 
necessary  motors,  cars,  gates,  wires, 
cables,  sheaves,  counterweights,  guide., 
sheave  beams  and  machine  beams.  See 
call  lor  bids  under  official  proposal 
section  in  this  issue. 

SAN  DIEGO.  Cal.— Fred  W.  Steffgen. 
'■'1  Spreckels  Bldg..  San  Diego,  low 
bidder  at  $5687  to  replace  bulkhead  at 
naval  destroyer  operating  base,  San 
Diego  Recommendation  of  award  was 
made  bv  pub.  wks.  officer.  Other  bids: 
Ross  Constr.  Co..  $6162;  E.  D.  Barclay, 
2350  Columbia  St.,  San  Diego.   $6549. 


Working    Drawings    Being    Prepared 
LODGE  BLDG.,  "ETC.         Cost.  $1,00«.0"0 
SACR.i-ME.VTO,     Sacramento     to.,     i  ai. 

Eleventh  and  J  Sts. 
Fourteen-story  Class  A  lodge  and  store 

building. 
Owner— Elks   Club 
Architect — Leonard     H.     StarK.s     t>.     <  •■.. 

lOlOVi  8th  St.,  Sacramento. 

Bids  To  Be  Called  For  Shortly. 
BUILDINGS  ^       Cost,    IfOO.OOO 

OAKLAND,  Alameda  9°;:,Ca'-  l^t'iiAve 

and  E-27th  St.  (Highland  Hospital) 
Three  2-5tory  and  basement  reinforced 

concrete    class    C    stucco    exterior 

nurses  home,  male  and  female  em- 

liloyees'   bldgs. 
Owner — Alameda   County. 
Architect   —   Henry    H.      Meyers,     Kohl 

i;ldg.,    San    Francisco. 
Bids   will   be   advertised   tor   the   end 

°^nuis    ^""grading   will  also  be   called 
for. 


Contract    Awarded  tl"  im 

A  DTilTlON  *..  osc,    *  I  -1"'-"' 

SAN    FRANCISCO,  SE    McCoppin      and 

Stevenson   Sts.  , 

Steel    frame    and  brick      addition    for 

Own?.r-Salv"aUon   Army,   36   McAllister 


Architect— Truscon  Steel  Co.,  709  Mis- 
sion   St.,    S.    F.  _ 

Contractor— Truscon  Steel  Co.,  lOJ  Mis- 
sion St.,  S.  F. 

ORANGE,  Orange  Co.,  Cal.— Archts. 
AlHson  &  Allison  l^O^  Hibernian  Bldg 
are  nrenaring  plans  for  a  store  ana 
fodge'^bWg.  to^be  ejected  at  orange  for 
Oddfellows  Lodge.  Three-story.  Soxl.O 
ft  reinf  cone.  cone,  frame  and  firs., 
t  ie  fUler  walls,  stucco  and  cast  stone 
exter.,  plate  glass,  comp.  rfg.,  pme 
trim;   $125,000. 

HOLLYWOOD,  Los  Angeles  Co  Cal. 
—Architect  Julia  Morgan,  Mercharits 
Exchange  Bldg.,  San  Francisco  is  pie- 
i.aring  plans  tor  new  club  house  at 
Lodi  Place  and  Le.Kington.  Aye  Holly- 
wood for  Hollywood  Studio  elub,  Miss 
WiUikms.  Secretary,  6129  C^arlos  Ave 
Hollywood.  Construction  detaib  nol 
definitely  determined  Work  will  be 
started  about   March    1,    lJ.i3. 


Disrarli  said:  "Confidence  is  a 
plant  of  slow  growth."  -The  con- 
fldence  which  arohitect.s.  con- 
tractors, and  owners  everywliei-e 
have  in  auandt-qnality  painting 
and  decorating  service  has  been 
established  through  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  past  40  years 
Whether  the  Job  be  large  or 
small  our  paramount  interest  is 
to  achieve  the  best  result  and 
"ive  full  value  for  every  dollar 
?x^pcnded.  Quandt-quality  serv- 
ice is  a  dependable  service  and 
ill  fulfill  all  yonr  requirements. 


Plans   Being  Figured.  .„„,„„ 

SERVICE  BLDG.  Cost.  $35,000 

LIVERMORE.  Alameda  Co.,  Cal.,  Coun- 
ty   Tuberculosis    Hospital. 
Two-story    frame    and    stucco    service 

building. 
Owner — .Alameda   County. 
Architect    —    Henry    H.    Meyers,    Kohl 
Bldg.,  San  Francisco. 

VISALIA.  Tulare  Co..  Cal. — County 
I'urchasing  Agent  authorized  to  ar- 
range for  jniinting  interior  of  county 
hospital    building. 

LOS  ANGELES,  Cal.— J.  C.  Bannister 
6331  Hollywood  Blvd..  has  been  award- 
ed the  general  contract  at  $273,192  for 
erecting  a  class  A  addition  to  the 
.Methodist  Hospital  and  a  4-story  class 
C  nurses'  home  bldg.  on  Hape  St..  near 
■>8th  St.  for  Methodist  Hospital  of  So. 
Cal  Alfred  W'  .Rea  &  Chas.  E.  Gar- 
staiig,  905  Trust  &  Savings  Bldg..  ar- 
chitects Other  contracts  were  awarded 
as  follows:  Plumbing  to  Coker  &  Tay- 
lor Glendale.  $41,142;  heating  to  Jioag- 
land-Lakin  Co.  at  $7592;  wiring  to 
American  Electric  Construction  Co.  at 
$17,415;  painting  of  hospital  to  Robert 
r  Tultle  at  $9950;  painting  of  nurses 
home  to  Arenz-Warren  Co.  at  $4629. 
The  hospital  will  be  5-story  and  base- 
ment, 37x163  ft.,  reinf.  cone,  frame  & 
floors,  brick  filler  walls,  stucco  exter. 
hollow  tile  partitions,  comp.  rfg..  tiled 
baths,  2  elevators;  the  nurses'  honie 
will  be  4-story  and  basement.  80x136 
ft.,  brick  construction,  comp  rfg.,  pine 
trim,  steam  htg. 

LOS  ANGELES.  Cal.  —  Stromwell- 
Halperin  Co.,  1007  S  Grand  Ave.,  are 
completing  plans  for  a  5-story  class  A 
hospital  bldg.  on  a  2-acre  site  at  Tem- 
nle  Hoover  and  Council  Sts.,  known  as 
'Obser\'ation  Hill,  one  block  no.  of 
Beverly  Blvd..  for  the  Osteopathic 
Sanitarium  Hospital,  Inc..  Dr.  Harry  W. 
Forbes,  pres.,  Dr.  Norman  F.  Sprague. 
secy  Fireproof  constr..  reinf.  cone, 
frame  and  doors,  red  ruffle  brick  exter. 
iimensions  148x3S  ft.    white  terra  cotta 

•im.  Colonial  style.  Est.  cost.  $dOO,000. 
vAdg.  will  be  fully  equipped  for  X-ray, 
surgical,  and  obstetrical  work.  Electric 
..at  elevator,  water  softener,  silent 
call  sys.,  radio  connections,  electric 
dumb-waiter,    etc.    Excav.    has    started. 

SACRAMENTO.  Cal.— Until  Oct.  27, 
30  a.  m.,  bids  will  be  rec.  by  Harry  A\. 
Hall  countv  clerk,  to  fur.  and  install 
furnishings"  and  equipment  in  new 
county  hospital.  Specifications  and 
lists  of  materials  desired  on  file  in 
(.ffice  rf  clerk.  Cert,  check  10%  payable 
to  ("hairman  of  Bd.  of  Sups.  req. 


Mailing  Lists 


thoQsaads  of  classified 
IndivH 


A.  auandt  &  Sons 

Painters  •  Decorafors 


I  GUERRERO  STREET  ■  MARKET  17C< 

SAN  FRANCISCO 


[ss^zas^^zCj^^zS^sCJ^^ 


Member  S.  F.  Builders'  Exchange 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Variegated  Colors  Slate 
Roofing 

and 

IJjiiidom  Tnriegnted   folors  Tile 

RoofiiiK 

Composition    Roofing 

General  Roof  Repairing 

Samples   Submitted 

fSO  Jessie    St.,  San  PranciwM) 

Res     4  201    Mission    St. 

Phone    Randolph    6981 


Siiturday,    October    18.    r,>24 
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HOTELS 


imtnict   Awarded. 

nUITION  Cost,    J69.D07 

ICKKKA.  Humboldt  Ti. .  Ciil..  Block 
Bounded  by  7th,  Stb,  C,  and  H  Sts., 
oil  site  of  and  adjoining  present 
Kureka  Inn. 

hree-story  frame  hot.l  addition  (50 
r^ioms,  70%  baths). 

wnor — Kureka   Hotel  Co..   Ruroka  Cal. 

on.struction  Managers  -Kred  Whltton 
Constr.  Co.,  36;'  I'lnc  St.,  San  Fran- 
cisco. 

ontraclor— Fred  J.  Maurer  &  Son  2D88 
rino  St.,  Eureka. 


Construilion    Started  —  Siib-FiKures    to 

be  Taken   Shortly 
IIOTI':i-  Coal.  J309.000 

.MAKY.SVILLE.     Yuba   fo.,     Cal..   Fifth 

and    K  Sts.,    IiiS   x    119-8. 
Kive-story     reinforced     concrete     hotel 

HI    rooms.    11    santplo    rooms    and 

80%    baths    (pressed    brick). 
Owner — Marysville    Hotel    Co.,       (.\.    H. 

lioultc-n    Is    president). 
.\rehitect  —  lOdward  Cilass,   Underwood 

l:lds..    San    Francisco. 
|-..nlraclor   —    I.    C.    Kvans,    802    E    St., 

.Marysville. 
The    contract    has    just    been    signed 
.ind    constru<lion    was    slarted    October 
11th.      .Mr.    Kvans   will    lake   sub-figures 
shortly. 


C.KE.VDALE,  U  A.  Co..  Cal.— Kinne  & 
Westerhouse.  636  H.  \V.  Bellman  Hldg., 
l.os  Angeles,  have  the  gen.  contract  at 
$:il  4,7011  and  have  started  work  on  a 
(i-story  class  A  hotel,  apt.  and  store 
bldg.  at  cor.  E  Broadway  and  Olendale 
Ave.  for  Hotel  .\ve..  for  Hotel  Glen- 
ilale.  Inc.:  it  will  liave  stores  and  lobby 
■  n  first  fl.  and  160  rms.  in  upper  fls., 
divided  into  45  single  apts.  and  hotel 
lo  >ms.  rians  by  IJndley  &  Selkirk, 
.soo  .\mer.  Bank  Bldg.,  l.os  Angeles. 
Ueint.  cone,  constr.,  6-story  and  base- 
ment, L-sbape,  129x136x40  ft.,  press, 
brick  facing,  comp.  rfg.,  plate  glass, 
.■■•team  htg.sys.,  cem..  pine  and  hardwd. 
fl.s.,  tiled  baths,  2  elec.  elevators,  wall 
beds,  pine  trim;  $350,000. 


SANTA  BARB.iRA,  Santa  Barbara 
Co.,  Cal. — Arthur  Bard  &  Co.,  421  Union 
Oil  Bldg.,  Los  Angeles,  award,  general 
cont.  for  4-story  class  C  hotel  at  cor. 
State  and  Mason  Sts.,  Santa  Barbara, 
for  Loren  White;  71x166  ft.,  face  brick 
exter.,  comp.  rt.,  plate  glass  and  met. 
fronts,  elevator;  $180,000.  Plans  by 
Fred  Sward,  3S69  W  6th  St.,  Dos  Ange- 
les. 


ICE  AND  COLD  STORAGE 
PLANTS 


K-SAN  DIEGO  &  L.\  JOLLA.  San 
Diego  Co..  Cal. — Union  Ice  Co.,  will 
start  work  at  once  on  2  new  ice  manu- 
facturing plans  at  La  Jolla  and  E.  San 
Diega.  Cost,  $105,000.  Three  other 
plans  are  contemplated  at  National 
City,  Ramona,  and  on  San  Diego  water 
front. 


POWER  PLANTS 


l.os  ANCELKS,  Cal.— E.  A.  Irish.  621 
1.  \V.  llillman  HldK..  awarded  cont.  at 
*2H23  for  electric  conduits  for  the  ath 
St.  vi'iduct.  across  the  Los  Angeles 
river  anil  tracks  of  the  A.  T.  &  .<?.  F. 
Kv.  and  the  Union  Pac.  Uy.  bet.  Santa 
Fe   Av<'.  and   i:li>  Vista   .Vve. 


rHOENIX,  Ariz.— S.  Morgan  Smith 
Co.  awarded  cont.  for  3  15.000  h.  p.  ver- 
tical turbines  for  New  Horse  Mesa  Dam 
power  project.  General  Electric  Co. 
awarded  cont.  for  3  13,250  K.  V.  A.  gen- 
erators, and  117,000  K.  V.  A.  11,000-volt 
transformers,  to  be  installed  at  Horse 
Hesa,  Roosevelt,  Goldfield,  Miami  and 
Superior.  Certain  other  equipment  Incl. 
'.ightning  arrestors  and  switching 
enuip..  amounting  to  $200,000,  was  also 
purchased.    C.    C.    Cragin,    chief    engr. 

LOS  ANGELES,  Cal.— Until  3  p.  m', 
Oct.  31,  bids  will  be  roc.  by  public  serv. 
comm.,  207  iS  Broadway,  for  3  10,000 
KV-.\  transformers;  spec.  P-313.  Jas. 
t".  Vrooman,  secretary. 

MODESTO,  Stanislaus  Co.,  Cal. — Un- 
til Oct  22.  7;30  p.  m.,  bids  will  be  rec. 
bv  H.  E.  Gragg,  city  clerk,  to  fur.  two 
1,5  KV.-V  2300  v.  6.6  amp.  60  eye.  con- 
stant current  transformers  of  latest 
and  most  approved  design.  Cert,  check 
10%  payable  to  Mayor  of  City  req.  Fur- 
ther information  obtainable  from  clerk 


SE.\TTLE.  Wash. — Until  Oct.  24,  10 
a.  m.,  bids  will  be  rec.  by  Wm.  D.  Free- 
man, city  purchasing  agent,  to  fur.  one 
street  railway  cable  22,900  ft.  long, 
1  3/16-in.  dia.  Further  information  ob- 
tainable from  above  office. 


(;.\LT.  Sacramento  Co..  Cal.  —  Until 
Oel  28.  T::i(i  p.  ni.  bids  will  be  received 
by  F.  C  Fawcett,  clerk,  Gait  Joint 
Union  High  School  District.  heating 
system  for  buildings  including  erec- 
tion of  1 -story  concrete  and  brick 
power  house.  Davis-Heller-Pearce  Co., 
architects.  Delta  Bldg.,  Stockton.  Es- 
timated cost,  $12,000.  Cert,  check  10% 
req.  with  bid.  Plans  on  file  in  office 
of   architects. 


PUBLIC  BUILDINGS 


Contract  Awarded. 

COMMUNITY   HOUSE  Cost,  $17,840 

PIEDMONT,     Alameda    Co.,      Piedmont 

Park. 
One-storv  frame  community  house. 
Owner- City  of  Piedmont. 
Architect    —    Meyer    &     Johnson,     742 

Market  St.,  San  Francisco. 
Contractor— Fred    Westlund,    351    12th 

St.,  Oakland. 


Completing  Plans. 

CITY  HALL  Lost,    $40,000 

DUNSMUIR,    Siskiyou   Co.,    Cal. 
Citv    Hall    building,      reinforced      con- 
■  Crete,   cement      exterior,      tile     and 

composition  roof,  wood  and  cement 

floors. 
Owner— City   of   Dunsmuir. 


Architect — Woollett  &  Lamb,  Mull  Bldg. 
Sacramento. 
Plans    will    be    ready    for    figures    in 
about  six   weeks. 


F.\S.\DENA,    Los    Angeles   Co.,    Cal.- 
See    "Bonds,"    this    issue. 


DELANO,  Kern  Co.,  Cal. — City  trus- 
tees auth>rl/e  preparation  of  plans  for 
city  Jail  building.  County  will  pay 
portion    of   cost. 

SAN  ANDREAS,  Calaveras  Co.,  Cal. — 
I'nlil  Nov.  3,  3  P.  M.,  bids  will  be  re- 
ceived by  A.  W.  I'oe,  County  Clerk,  to 
fur.  and  install  complete  one  metal 
double-faced  sloped  top  roller  shelf 
counter  containing  110  openings,  each 
opening  being  24  in.  deep,  2'/j  in.  high 
and  18'^  in.  wide  in  the  clear.  Cert, 
check  10%  req.  Further  information 
obtainable   from   clerk. 

KINGSBURG,  Fresno  Co.,  Cal.— City 
trustees  purehase  site  in  Marion  St.. 
bet.  Draper  and  Lewis  Sts.,  and  will 
ask  bids  shorlly  tn  erect  new  cily 
.iail. 


PASADENA,  L.  A.  Co.,  Cal.— Archt. 
Myron  Hunt,  1107  Hibernian  Bldg.,  L. 
A.,  is  preparing  working  plans  for  the 
new  public  library  bldg.  to  be  erected 
at  Pasadena.  It  will  be  1-story  and  part 
2-storv,  with  3-story  book  stacks;  di- 
mensions, 180x310  ft.,  basement  under 
a  large  portion;  reinf.  cone,  constr., 
stucco  and  stone  exter.,  clay  tile  rfg., 
hardwd.  trim,  tile  and  cem.  fls.,  steam 
htg.  plant;  $400,000. 

LOS  ANGELES,  Cal.  —  Weymouth 
Crowell  Co.,  2104  E  15th  St.,  was  low 
bidder  at  $1,298,000  for  all  work  com- 
iplete  for  erecting  the  new  central  11- 
■irarv  bldg.,  at  5th  St.  and  Grand  Ave., 
for  the  Board  of  Library  Directors, 
City  of  Los  Angeles.  Bertram  G.  Good- 
hue, deceased,  archt;  Carleton  M.  Wins- 
low,  921  Van  Nuys  Bldg.,  assoc.  archt. 
The  other  bids  were:  Edward,  Wildey 
&  Dixon  Co.,  $1,315,600;  L.  A.  Planing 
Mill  Co.  $1,319,200;  Clinton  Construc- 
Vicn  Co.,  $1,326,000;  North  Pacific  Con- 
struction Co.,   $1,335,000. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 

Until    2    P.    M.,    Nov.    10,    bids    will    be 

received  by  L.  A.  Board  of  Supervisors 
for  general  work,  including  concrete, 
brick  and  tile  masonVy.  carpentry, 
composition  roofing  and  lathing  and 
plastering  for  unit  No.  1,  Museum  of 
History,  Science  and  Art,  Exposition 
Park,  to  be  completed  by  June  15.  1925. 
Plans  and  specifications  No.  4,  of  1924 
on  file  with  Allied  Architects  Assn., 
1136  Citizens  National  Bank  Bldg.,  Los 
.\ngeles.  Deposit  of  $20  for  plans,  to 
be  refunded.  Certified  check  or  bond 
10%.  L.  E.  Lampton,  County  Clerk. 
Building  will  be  3-story  and  basement, 
150x200  ft.,  steel  frame,  brick  and  con- 
crete filler  walls,  tile  partitions,  stone 
facing,  composition  roof,  concrete 
floor  and  roof  slabs.  Marble  and  tile, 
cork  tile,  interior  fittings,  2  elevators, 
heating  and  ventilating,  plumbing, 
painting  and  electrical  work  will  be  let 
under  separate  contracts,  for  which 
bids  will  be  advertised  later.  Cost, 
$500,000. 


Phone  Franklin    'MOO 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


2Iar00n  (Unnstrurttnn  Irpnrts 

Issued  every  business  day  of  the  year.  Furnishes 
adva^nce  inforniation  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
hiVhwav  projects,  bridges,  dama  and  harbor  works, 
machinery  etc.  Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
818   MISSION    STREET  SAN    FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAI/   LUMBER  YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 

General    Mill    and    Cabinet    Work.    Stock    Door.,    Sart 

Frnines   and    Monldlngn 

JERROLD  AVE.  &  VABNEVBLD  AVE. 

Mission   901-902-903-904  San  Franclsca 
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BERKELEY,  Alameda  Co.,  Cal?'-;T 
The  following  bids  were  opened 
by  E.  M.  Hann,  City  Clerk,  or 
B^erkeley,^  for  construct.on  of  a  one 
re"7re?tfd  o'n^'^l^ch^'^ltrrer^ea/  Spruce 

Ha'^.\"K^?^''-.^^tSc\3:ii; 
ley.      Bids    were    taken    under    advise 

"1— Heath      &     Wendt      Amer 
Bldg.     Berkeley,    $11,091;    (D    «^« 
S2,464;   (3)   $1615. 

■«  -Conner    &„Co"ner,      Ul.ZZl 
(2)    $1,270;    (3)    $883 
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Saturday,   October   18,   1924 


Bank 
I;    (2) 


(1) 


*1i:s^^h'nel,ifi'  HoVHser  $U,34T; 
^^lit.\^df^rVs.^\^ii:5\V^\lS''*370;(2) 

'h'^ii^'r^ie%\..Co  ni.^^^-'  CD 
''il^d  S^VlWon^liU  rn%n.998;  (1) 
$400;    (2)    $1,272;    (3)    S57o. 

7 w'      T.     Jones,     $12,4'J,i,     UJ     ♦■•io. 

(2)    $1,422. .50;    (3)    $1,634. 

llESWENCES 


Contract   Awarded.  ,^_ 

RESIDEXCE.  Cost   $11,000 

OAKLAND,    Alameda    Co.,      N      Trestle 

Glen   Rd.   100  W  Sunnyhill  Rd. 
Two-story    10-roora    residence. 
Owner  —  Mrs.    A,    Lanteri,     2910  Tele- 
graph  Ave.,   Oakland. 
Contractor    —   McWethy    &    Greenleaf, 
2910  Telegraph  Ave.,  Oakland. 

Contract  Awarded.  

HK.S1UKX<;E  Cost,   $15,000 

SAX   FRAXCISCO.      Santa  Monica  Ave., 

St.    Francis    Wood. 
Two-story      frame   residence      (shingle 

roof;. 
Owner— A.    H.    Lustig,    1129    Union    St., 

San   Francisco. 
Architect   —   Baumann      &      .Jose,      251 

Kearny  St.,  San   Francisco. 
Contractor — Fred  Hansen,  510  Tine  St., 

.San   Francisco. 


Plans  Being  Prepared  ,-«»<, 

ALTERATIONS  Cost,    $5000 

:SAX    FRANCISCO,    1650    9th    Ave. 
Alterations    and    addition    to    residence 
(plaster    exterior    and    general    re- 
modeling.) 


style 


Al 


vner- 
chitect  —  Fabrt 
Sutter   St.,   S. 


&    Hildebrand,    111 


To  Be   Done   By  Day's    Work 
ALTERATIONS  .  t-"^''   »•>""' 

^-^d^'f^^cfldd^-r^e^fden^e'- 

Orhll^^^War^^V.      Falch,      Hearst 

Bldg.,    San    Francisco, 
completing  Plans-Ready  For  Figures 

Xext  Week.  - -g  „(,q 

RESIDENCE  A„,  '  **"■""" 

PIEDMOXT,   Sea  Cliff  Ave.  „;,,„„,.„ 

Tv«.-story  frame  and  stucco   re^'cleno^ 

of   Italian   architecture    with    ter.a 

cotta  tile  roof   (9  rooms). 
^rhltl^^c'^'^W^'McCall,   Alameda   Co. 

Title   &   Ins.   Bldg.,   Oakland. 

^l^'V^T^fxr    P""P^'"^-  Cost,  $12,000 

i'l'x   FRANCISCO,   SE   Sea  Cliff  &  26th 

St.,    San    Francisco.  =„fter 

Architect-Earle    B,    Bertz,    168    Sutter 

St.,    San   Francisco. 
To   Be    Done   By   Day's   Work   and   Sub 

Contracts.  ^      ^    ,25  ODD 

if^'^ruT^Cl^CO.    SW      Ja?ks^itf'\°n"d 
Two^sto^y'a^nd-  basement    frame    resi- 

dence. 
rc-hn^^t^-I-E^^Y^rg,  2002  California 

San   Francisco. 

rE^siL^iixc^K^;"trcoTta^§f  ^"'"^ 

RTCHMOND.    Contra   Costa   <.^u. 
?wo-storV  and  stucco  residence   (7  rm. 

and    separates). 
Owner— Allen   Brown.         j.^.^^^^     Trl- 
Arc'iitect — Frederick    H.    Keimers,    xii 

bune   Tower,   Oakland. 

^"J?<.1i?FNCB^''"^    ''^'''"'  Cost,  $20,000 
mUlmVA.  Alameda  CO     Cai. 
Two-story    and    stucco      Spamsn 
OwnT-^^7rrr  We^-ne,      Pres.      Clare- 

ArchTt°ecl-i'F°rlde?lck   H.   Reimers,   Tri- 
bune    Tower,    Oakland. 

Contract  Awarded.  „ 

iri'^Ffi'Fcisco,  E  30th  iv::  if'^ 

Two^-sIo"y  frame  and  stucco  residence. 
Owner— H.    C.    Eggers,    612    12th    Ave., 

ArchUe"ct''-"powers   and   Ahnden,    460 
"^Montgomery   St.    San  Francisco. 
Contractor— Joel    Johnson    &    Son,    18U 
Jessie  St..  San  Francisco. 

Plans    Being    Figured.  ti^nnu 

RFSIDENCE  Cost,    :?!.:>. "UU 

BERKELEY,  Alameda  Co.,  Cal.     Clare- 

mont   District. 
Two-story    and    basement      frame      and 

stucco   residence. 
Owner  —  John    Calkins    Jr.,    Syndicate 

Bldg.,  Oakland. 
Architect  —  Ernest    Coxhead,      Hearst 

Bldg.,    San    Francisco. 
Figures    are    being    taken    for   a   gen- 
eral   contract. 


Plans    Being  Figured. 

ALTERATIONS  Cost.    $ 

ATHERTOX.    .San    Mateo    Co.,    Cal. 
Alter  and   add   to   residence. 
Owner — Geo.   Roos  of   Roos  Bros. 
Architect — John   K.    Cranner,  251  Kear- 
ny St..  San  Francisco. 


Plans  Being  Prepared.  .,„„„, 

RE.SIDEXcIs  Cost,   $12,000 

RICHMOND,    Contra    Costa   Co..    Cal. 
Two-story  frame  and  stucco  residence. 
Owner — Dr.  H.  L.  Carpenter. 
Architect— Jas.     T.     Xarbett,     910    Mac- 
donald  Ave.,  Richmond. 
Plans    were    previously    prepared    for 
a   Hat   building. 

Contract  Awarded 

RESIDENCE  Cost,   .-11    111 

PIEDMOXT,   Alameda  Co.,   Cal. 

Two-story  frame   residence. 

Owner — L.  G.  Campbell,   1404  Franklin. 

Oakland. 
Architect    —    Hutchison    &    Mills.    121:; 

Webster  St..  Oakland. 
Contractor — A.    F.    Anderson,    1916    24th 

Ave.,   Oakland. 


CONCpTEpM 


■■<M 


IF    SO.MEO.N'E. 

WAXTS  TO   make   money. 

AXD   WOULD  like. 

TO   BE   in   business. 

FOR   HIMSELF. 

S.\XDY    PRATT,    President. 

OP  THE  Pratt  Building  Material  Co. 

DOUGLAS    300 — "easy    to    remember." 

CAX  LEAD  him. 

OVER  THE  path. 

PAVED    WITH    profits. 

.■VXD  SANDY'S  clean  sand. 

.\XD    CRUSHED    rock. 

HERE   IS  the   scheme. 

BUT  DON'T  tell  anyone. 

SOME  BRIGHT  fellow  like  you. 

SHOULD  ERECT  a  bunker. 

IN  SAN  Francisco. 

TO  RETAIL  Sandy's  products. 

FOR  MONEY  can  be  made. 

BY  SELLING  at  retail. 

SUCH   WONDERFUL   sand. 

..\S  "PRATTCO  Amber  Mix." 

CONSISTING  OF  Prattco  No.   4. 

OR  SANDY'S  coarse  sand. 

FROM   MONTEREY  County. 

AND  PRATTCO  Amber  No.  2. 

OR  SANDY'S  fine  sand. 

.\    PERFECT  concrete   sand. 

THEX   YOU   would    have. 

AT   YOI'R  command. 

SAXDY'S  CRUSHED  rock. 

AXD  ROCK  screenings. 

FROM  PRATTROCK  (near  Folsom). 


i;,'    S.\.V    Francisco. 

IS    DIOVELOPIXG. 

FOR    PRATT'S    Marysville    sand. 

.\.\D  SCREEXED  American  River  sand. 

FROM  I'RATT'S  plant. 

AT    SACRAMENTO. 

JUST  THINK. 

OF   HAVING   the   product. 

AT  YOUR  command. 

FROM    PRATT'S   three    sand    plants. 

AXD    SANDY'S    rock-crushing    planl. 

COSTING    $250,000.00. 

SOMEONE   WILL   build   bunkers. 

TO    RETAIL  Sandy's   products. 

AND  SOMEOXE. 

«      •      • 
WILL  SAY  to  Sandy. 

•      «     « 
•I  THAXK  you." 


F,  \  Wiseman,  who  took  Sandy 
Pratt's  tip  and  built  retail  sand,  rock 
•iiid  gravel  bunkers  in  San  Francisco  to 
sell  the  product  from  Sandy's  three 
sand  plants  and  .Sandy's  $250,000.00 
r<ick-crushing   plant. 


Suliinlny,   Octolier    18.    r,i:H 
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I'luii8   livinc!:  Prepared 

ItKSIOKNC'K  Cost.   $9000 

OAKI-ANI).    Alunu'dii    i,'o..    Ciil.      Lrfike- 

NlH.r.'    IliK'hlandN. 
T\v«>-.''torv   frain**  uiui  stucco   residence 
owiur — Kuss.-ll     Kyinaii,     458    60th    St., 

Oak  la  lid. 
AK'llltiM'l    —    llllti'lliSMii    aiKl    .Mill.s,    1214 

Webster    St..    Oakland. 


I'laii.M   Itt'iii);   Figured 

l!i;SIl)K.NC-H 

S.\.\    FKANiMSCO.   Cr 

lor. 

'rwi>-»lory    frame  and   siin 
Owner— Mr.  fay  Filmer. 
.Vrchllecl — Carl  Wermr.  6 

San    Franciscii. 


tost.  $12.*)00 
n   SI.  near  Tay- 


1   residence. 
Market  St. 


<"iiiitracl  Awarded 

ItKSIDENCK  Cost.  $16,000 

SA.\     FRANCISCO.     S    Washington    St., 

182-6   W    Walnut. 
Threo-story    and    liasenunt    frame    and 

stucco    residence,    UHe    roof), 
owner — Dr.    A.    11.    Nahmaii,    TOO    Brod- 

erick   St.,  S.  F. 
.Vrehitert   —   Samuel    I.ightner    Hyman 

and   A.   Apploton.    68    Tost  St.,   S.   F. 
lontraclor — Jacks   *i    Irvine.    180   Jessie 

St..   9.    F. 


I,OS  ANGELES.  Cal. — Thos.  C.  Mar- 
low.  427  Security  Bldg..  has  the  con- 
tract for  a  14-ruom  residence  on  Muir- 
field  Rd..  north  of  3rd  St..  tor  P.  H. 
liooth.  Kubt.  D.  Farquhar.  427  Security 
I'Ade-,  archt.  Two-story  63x63  ft.,  frame 
constr..  plas.  exter.,  shingle  rfg..  gas 
litg.  sys.,  tile  baths,  tile  and  hardwood 
fls..  hardwd.  and  pine  trim,  wrought 
iron  garage;   $45,000. 


SCHOOLS 


SUI.SUN.  Solano  Co..  I'al. — Until  Oct. 
23  ItSO  v.  M.,  bids  will  be  rec.  by 
Sloiieiimn  lleains.  clerk.  i!..rdoii  Valley 
School  nislrlct.  to  const,  school  build- 
ins.  Cerl.  check  10%  re.|.  with  bid. 
Plans  obtainable  from  clerk  and  on 
Hie  in  olllctf  of  County  Sup'l.  of  Schools 
a  I   Napa. 

SAN  FUANCISCO— Until  Oct.  27.  3  P. 
M  .  bids  will  be  rec.  by  Leonard  «. 
Leavv.  Purchasing  Agent.  270  City  Hall, 
to  fiir.  1.200  Mosher  Type  chairs  for 
school  dept.  Further  information  ob- 
tainable   from   above   oltice. 

LOS  ANC.IOLES,  Lo.s  Angeles  Co..  Cal. 
Architect  Thos.  Franklin  Power.  261.'> 
W  7th  St..  is  preparing  working  draw- 
ings for  2  additional  buildings  and  con- 
necting arcade  at  Alwater  St.  school 
site  for  L.  A.  Bd.  of  Kd.  One  of  the 
buildings  will  house  auditorium  and 
the  other  9  classrooms,  toilets,  etc. 
Firei)roof  constr.,  plaster  exterior,  clay 
tile  roof,  heating  and  ventilating  sys- 
tem: appropriation   for  work   Is  $84,000. 

SAN  FUANCISCO— Until  Oct.  27.  3  P. 
M..  bids  will  be  rec.  by  Leonard  S. 
Leavy.  Citv  Purchasing  Agent.  207  City 
Hall,  to  furnish  3014  steel  lockers  for 
school  dept.  Further  information  ob- 
tainable from  above  office. 

l'.\SAUENA.  Los  Angeles  Co..  Cal. — 
Architects  Cyril  J.  Bennett  and  Fitch 
H.  Haskell,  ROD  Security  Bldg..  Pasa- 
dena, have  been  commissioned  to  pre- 
pare plans  for  new  administration 
building  of  Pasadena  School  District 
and  for  remodeling  building  on  Frank- 
lin school  site,  where  administration 
building  will  be  built.  It  will  conform 
in  tvpe  and  construction  to  civic  center 
group,  and  will  house  general  offices 
and  assembly  room. 


Contractor  Taking  Sub  Figures. 
SCHOOL  Approx.   $400,000 

SAN   JOSE,    Santa   Clara   Co.,   Cal., 

Grant  St. 
One    and    2-story    reinforced    concrete 

school  building. 
Owner — Citv  of  San  Jose,  Grant  School, 

W.  L.   Bachrodt,   secy,   of  Board  of 

Education. 
Architect— W.    H.    Weeks.    369    Pine  St, 

S.  F.  and  Binder  &  Curtis,  San  Jose, 

associated. 
Contractor   —   Robert    Trost.    26th   and 

Howard  Sts.,  San  Francisco. 
Mr.  Trost  is  now  taking  sub  figures. 
As    previously    reported,   the   heating 
was    awarded    to    F.    Studer,    667    E   St. 
.lames   Street,  San   Jose. 


Plans   Being  Prepared  .„„„„„ 

GYMNASIUM  Cost.   $20,000 

(1st  unit  $8000) 
VALLEJO.  Solano  Co.,  Cal. 
One-story  frame  gymnasium,  (1st  unit) 
Owner — Board  of  Education  of  Vallejo. 
Architect — W.   A.   Jones,   Vallejo. 

Plans    will    be    ready    for    figures    in 
about-  three  weeks. 


Contract    Awarded. 

ART  BLDG.  Cost.  $87,808 

0.\KLAXD,  ALAMEDA  CO..  Cal. 

First    unit    of    reinforced    concrete    art 

building. 
Owner — Mills  College. 
Architect — W.    H.    Ratcliff,    Mer.    Trust 

Bldg..    Berkeley. 
Contractor — E.    T.    Leiter    &    Son.    3601 

West   St..   Oakland. 


KING  S 
ORIENTAL 
STUCCO 

Uniform   Color   and   Texture 
■Waterproot,   Dnrable 

Manufactured   by 
J.  B.  lOJiTG  &  CO. 

NEW   YORK 

Send   for  Color  Card 

A.  t.  GREJEJTE 

Pacific   Coast   Sales  Agent 

490   Burnside   St..   Portland 

1151-51  Mission  St.  San  FranoUoo 


SACRAMENTO.  Cal. — Until  Oct.  27.  5 
P  M.,  bids  will  be  received  by  Chas.  C. 
Hughes.  Seet'y..  Board  of  Education,  to 
fur.  f.  o.  1).  schools,  100  or  more  oak 
side  chairs  without  arms;  100  or  more 
folding  portable  auditorium  chairs 
ganged  in  sets  of  two's  of  which  any 
type  mav  be  submitted;  100  or  more 
oak  tablet  arm  chairs.  Cert,  check 
10%,  pavaole  to  Bd.  of  Education  req. 
Further"  information  obtainable  from 
Secretar.v. 

SAN  FRANCISCO — Until  Nov.  12,  3 
p  m.  bids  will  be  received  by  Board 
of  Public  Works  to  erect  Dudley  Stone 
School  in  Haight  St..  bet.  Masonic  and 
Central  Aves.  John  Reid,  Jr.,  City  Ar- 
chitect. Bids  are  wanted  under  the 
following  segregations:  general  con- 
struction, est.  cost,  $320,000:  mechani- 
cal equipment,  $16,000;  plumbing  and 
gas  fitting  $18,000:  electric  work  $12,- 
uno.  Plans  o1)tainable  from  Bureau  of 
Architecture,  2nd  floor.  City  Hall.  Plans 
call  for  a  two-story  reinforced  con- 
crete with  terra  cotta  trim.  24  class- 
room   elementary    school. 

CORCORAN,  Kings  Co.,  Cal.  —  Until 
Oct.  24.  S  p.  m.,  bids  will  be  rec.  by 
H.  M.  Goodrich,  trustee  Corcoran  Gram- 
mar School  District,  to  fur.  and  install 
sprinkling  system  for  school  lawn  in 
Letts  Ave.  Cert,  check  10%  req.  Plans 
obtainable   from   above. 


CLAWSON    PATENT 
CHIMNEY   CO. 

CLA'WSON'S    PATENT   CHIMNEY 

is   the   Most   Complete  on   the 

Market 


CLAWSON'S     FURNACE     GRATE 
for  Gas.   Coal  or  Wood 

OLAWSON'S 

HOODS  and  DAMPERS  for 

Open    F4replnoe« 

Experts    ta    Onrlng    Smoky    Fines 
and  in   VentllatliiK 


Terra  Cotta  and  Galvanised  Iron 

Ohlmney  Tops    Erected 

Clilnmey  Siveepins: 

149   GOUGH    STREET 
Phone  Park  6092       San  Francisco 
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COVXNA.  L.  A.  Co..  Cal.— Salih  Bros.. 
Detwiler  Bldg.,  were  awarded  contract 
at  $149,201  for  all  work  compl.  for  new 
science  bldg.  and  alter  and  add  to  audi- 
torium at  Covlna  high  school;  Train  & 
Williams.  226  Western  Mutual  Life 
Hldg.,  archts.  The  science  bldg.  will  be 
2-story  and  basement.  156x66  ft..  15 
rms..  cafeteria,  etc.;  reinf.  cone,  constr., 
stucco  and  cast  stone  exter.,  comp.  rfg., 
wood  fls.,  reinf.  cone,  stairways  and 
corridor  fls.:  the  add.  to  auditorium 
will  be  55x73  ft.  The  bids  were:  Salih 
Bros..  $149,201;  John  Simpson  &  Co., 
$156,500;  Cresmer  Manufacturing  Co., 
$159,850;  J.  F.  Kobler,  $161. 9S3;  J.  C. 
Bannister.  $162,750;  Orndorff  &  Gow. 
$163,700;  J.  S.  Metzger  &  Son,  $165,821: 
l.ange  &  Bergstrom,  $167,000;  Anton 
Johnson  Co.,  $173,490;  J.  F.  Atkinson. 
$174,000;  Barkelew  &  Gould.  $176,758; 
Rennet  &  Waugh.  $171,488;  Campbell 
Constr.  Co..  $173,455;  Dan  Callahan, 
$169,380;  Hodge  &  McMackin,  $169,690; 
John  I.  Kane  &  Co.,  $178,347;  B.  D. 
Kronnick,  $177,000;  Chas.  Olcester, 
$168,300;  G.  E.  Penn.  $168,609;  C.  A. 
Schweissinger,  Jr..  $165,897;  Willard- 
Hrent  Co.,   $169. 27F 


COMI'TON,  L.  A.  Co.,  Cal.— Until  12 
o'clock  noon  Nov.  3,  1924,  bids  will  be 
rec.  by  the  clerk  of  the  Compton  gram- 
mar scliool  dist..  at  his  office  in  the 
First  Natl.  Bank  Bldg.  Compton,  for 
the  erection  complete  of  a  1-story 
frame  and  stucco  domestic  science  bldg 
50x1(10  ft.,  comp.  rf..  on  So.  Tamarind 
St.  Plans  and  spec,  may  be  obtained 
from  the  office  of  Frank  M.  Goodwin, 
archt..  203  W  Main  St.,  Compton,  betw. 
the  hours  of  3  and  5  p.  m..  upon  deposit 
of  $10.  Cert,  check  or  bond  5%.  Judge 
Irving  P.  Austin,  clerk. 


INGLEWOOD.  L.  A.  Co.,  Cal.— Orn- 
doff  &  Gow,  Inc..  351  No.  Western  Ave., 
Los  Angeles,  was  awarded  the  contract 
at  $113,600,  including  general  contract 
plastering,  chimney,  hardware,  maple 
fls..  cedar  doors,  eagle  over  door,  flag 
pole,  duck  tail  lathing,  belt  between 
fls.  and  steel  trusses,  for  erecting  a  2- 
story  and  basement  brick  Fine  Arts 
bldg.  on  the  Inglewood  High  School 
campus,  for  the  Union  High  School 
Dist.  G.  A.  Howard,  Jr.,  Story  Bldg., 
Los  Angeles,  archt.  Other  contracts 
awarded:  Plumbing — J.  M.  Eustace  1246 
E  9th  St..  at  $5588.  Heating  and  venti- 
lating— Pemberton  Htg.  &  Vent.  Co., 
105  Macy  St..  at  $9980.  Elec.  wiring  — 
American  Elec.  Constr.  Co..  757  E  9th 
St.  at  $3541.60.  Painting — W.  C.  Kelly. 
206  New  Market  St.,  Inglewood,  at  $5,- 
701.  Intercommunicating  telephones  — 
American  Elec.  Constr.  Co.,  757  E  9th 
St.,  at  $2423.20.  Library  equipment  — 
Library  Bureau,  759  So.  Los  Angeles  St. 
shelving  at  $11S0  and  furniture  at 
$4803.  Bids  on  the  following  were  tak- 
en under  advisement:  roofing,  cement 
walks,  blackboards,  window  shades, 
tile  drains,  and  opalite. 

LOS  ANGELES.  Cal.— Until  9  a.  m., 
Oct.  29.  bids  will  be  rec.  by  Los  Ange- 
les bd.  of  ed.  for  new  bldg.  at  9th  St. 
School  site  830  Towne  Ave.  Separate 
bids  will  be  taken  on  general,  plumb- 
ing, painting,  electrical,  and  heating 
and  ventilating.  Plans  and  spec,  as 
prepared  by  archtl.  dept.  of  bd.  ed..  on 
tile  at  730  Security  Bldg.  Cert,  or  cash, 
check  or  bond  5%.  Wm.  A.  Sheldon, 
secretary. 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  612 

Equipped  To  Handle 
Any   Size  Job. 

DIRECT  FACTORY  BUYERS 
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Saturday,   October   18,   1924 


HAKICItSFIELD,  KiTii  Co.,  CaL—As 
iireviouslv  reported,  I'ett-rscn  &  Kisslei, 
Bakerstieid,  at  $87,850  awarded  ^onfact 
rur  general  construction  of  two-story 
brick  academic  building  at  Kern  Coun- 
ty High  Scliool  Grounds.  C'has.  H  Big- 
gar,  architect,  Bank  of  Italy  Bldg., 
Bakersfield.  W.  M.  Fisher,  Bakersfleld, 
warded  heating  and  star 
,  Bakersfield,  at  $2,950  elec- 
Complete    list   of    bids    fol- 


at  $7,618  a 
Electric  Co 
trie  work, 
lows: 


General    Contract  ,  „  „„„ 

Wm.  O.  Reed,   San  Diego. $   "2,3. n 

Metzger  &  Son,  Los  Angeles ...  .      94,90U 
Currie   &   Dulgar,   Bakersfield..      96,800 

Henrv   Bissler,    Bakersfleld 97,000 

Zimmerman  &  Lindsly,   Bakers- 

field    108,100 

Heating 

W.    M.   Fisher,   Bakersfield Hrln 

B.    A.   Newman,    Fresno ojso 

Electric  Work  .„„,„ 

Star  Elec.  Co.,  Bakersfield *^°5? 

Kern   Valley   Elec.   Co ai05 

Electric    Shoi),     Baker.sfleld 3549 


COLMA,  San  Mateo  Co.,  Cal.  —  The 
following  bids  were  received  on  Oct.  8, 
by  the  Board  of  Trustees  of  the  Jef- 
ferson Union  High  School  District  to 
furnish  furniture  and  equipment  for 
the  new  high  school  building  from 
plans  prepared  by  Architect  W.  H. 
Weeks,  369  Pine  Street,  San  Francisco, 
and   Tribune    Ti.w.r,    Oakland. 

Wall  cases  and  wall  tables  awarded 
to  Sampel  and  Cody,  Call  Bldg.,  San 
Francisco,  and  program  clocks  award- 
ed to  Standard  Electric  Time  Co.  All 
other  bids  were  taken  under  advise- 
ment until  next  week. 

Proposition  (1)  wall  cases  ant  wall 
tables;  (2)  furniture  for  cooking  room; 
(3)  gas  ranges;  (4)  furniture  for  sew- 
ing room;  (5)  chemistry  and  physics 
laboratory    furniture;    (6)    combination 

Firik    &    Schindler    Co.,    (1)    $6978;    (2) 
$1498;   (4)  $891;  (5)  $4697;  (6)  $13,- 

Mullen'Mfg.   Co.,    (1)    $5960;    (2)    $1755; 

(4)    $765;    (5)    $5915;    (6)    $13,895. 
Sampel  &  Cody,   (1)   $4800. 


Brass  &  Kuhn,   (1)   $6828;   (2)   1761;   (4) 
$935;    (5)    $4562;    (6)    $14,076. 

C.  F.  Weber  &  Co.,    (2)   $2543;   (3)    $736; 
(4)   $1555;   (5)   $6041. 

Program    CIoekH 

Pacific   Electric  Clock  Co... $764 

Standard    Electric    Co 681 


BANKS,  STORES  &  OFFICES 


Sub  Contracts  To  Be  Awarded  Shortly. 
BUILDING  Cost,    $184,950 

SAN    FRANCISCO,    Ninth    Avenue    and 

Geary  Street. 
Three-story    and    basement    steel    and 

reinforced  concrete  building. 
Owner — Pacific    Tel.    &    Tel.    Co.,    333 

Grant  Ave.,  San  Francisco. 
Architect — Bliss     and     Faville,    Bialboa 

Bldg.,   San   Francisco. 
Contractor — MacDonald     &    Kahn,     130 

Montgomery   St.,  S.  F. 
Structural    steel — Ralston    Iron    Works 

20th  and  Indiana  Sts.,   S.  F. 

Plans  Being  Prepared — To  Be  Done  By 
Day's  Work. 

STORE    BLDG.  Cost,    $— 

BERKELEY,    Alameda    Co.,    Cal.,    All- 

ston  Way. 
One-story    reinforced      concrete      store 

bldg.    (7   stores). 
Architect  —  Chas.  W.  McCall,  Alameda 

County  Title  &  Ins.  Rldg.,  Oakland. 


Res,  Phone   Piedmont  482 

MJ.MacDonough 

STUMPS  PULLED 
LAND    CLEARED 

TKEE  SURGERY 
EXPERT  POWDER  WORK 

Trees  Trimmed  or  Removed 

Equipped    with    Stump    Pullers 

and  Power  Saws 
8212  Baker  St^  Berkeley,  CaUf. 


Kcinforcing   Steel   Contract   Awarded 

OKKICI';  ETC.  Cost,  »— 

SAN  FHANCISCO,  Harrison,  Stcuart  & 
S|>ear  Sts. 

l.'i\  i--st«ry  and  warehouse  lildg.  with 
roof    garden. 

Owner — Hills  Bros. 

Architect — Geo.  Wm.  Kelham,  Sharon 
Bldg.,   San   Francisco. 

Mgr.  of  Cimstr. — P.  .1.  Walker  Co.,  Sha- 
ron Bldg.,  San  Francisco. 

Iteinforclns  itteel,  etc.,  awarded  to 
Kdw.  L.  Soule,  Rlaltn  Bldg.,  at 
$96,642. 


Sub  Figures  To  Be  Taken. 

STORE  Cost,  $10,000 

SAN    FRANCISCO,    SW    4th    and    Clara 

Streets. 
One-story    and    mezzanine    floor    class 

Owner— Barrett    &    Hilp,    918    Harrison 

St.,    San    Francisco. 
Architect— R.  W.  Jenkins,  243  Diamond 

St.,    San    Francisco. 


Contract    Awarded   On      a      Percentage 

STORES  '&    OFFICES  Cost,    $52,000 

SAN  MATEO,  San  Mateo  Co.,  Cal.,  B  St. 
bet.  3rd  and  4th  Sts. 

Two-story  reinforced  concrete  and  hol- 
low tile  stores  and  offices  110x100 
feet. 

Owner— ^Loewe  and  Zwierlein,  168  B  St. 
San  Mateo.  „  „   „, , 

Architect— Will  H.  Toepke,  Call  Bldg., 
San  Francisco. 

Contractor— Leadley  &  Wiseman,  207 
2nd  St.,  San  Mateo. 

Contractor    Taking    Sub-Figures. 
STORE  '  f^ost,    $44,124 

SAN     FRANCISCO,     N     Market     150     W 

Marshall  Square.  . 

One-story    basement    and    mezzanine    fi. 

reinforced   concrete  furniture   store 
Owner — Hope    Realty    Co.,    1021    Hearst 

Bldg.,   San  Francisco. 
Architect — Geo.  E.  McCrea,   369  Pine  St. 

San   Francisco. 
Contractor— Lewis    J.    Cohn.    110    Sutter 

St..    San    Francisco. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical   Key. 


Plaster 
Wall    Board 

(Patent  applied   for) 
Tlie  Last  Word  in  Wall  Boar 


CAlIFORinA  CEDAR  PRODUCTS  COMPANY 

STOCKTON,   CALIFORNIA 


Steel    Bids    To    Be     Called     For    About 

November   1st. 
BANK  &  OFFICE  Cost,  $1,500,000 

OAKLAND,    Broadway   and   Fourteenth 

17-story  class  A  class  and  office  bldg. 
Owner — Central   National   Bank. 
Architect   —   Geo.   W.    Kelham,    Sharon 

Bldg.,  San  Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg, 

San  Francisco. 


WHITCO 

CASEMENT  HARDWARE 

Makes    the    Sash    Self-adjusting. 

No  Hinges  or  Adjusters  Are  Re- 
quired. 

It  is  Non-rattling. 

All  Hardware  Is  Entirely  Con- 
cealed. 

No  Special  Sash  or  Frame  Detail 
Required. 

One  Size  Hardware  Fits  All  Sash. 

May  Be  Installed  to  Swing  to 
Right  or  Left. 

Easily  Fitted  to  Old  or  New  Sash. 

Outside  of  Sash  Easily  Washed 
From  Inside  of  Room. 

WHITCO  HARDWARE  takes  the 
place  of  both  hinges  and  ad- 
justers. 


Each  set  is  packed  in  a  neat 
carton  8  inches  long  and  1  inch 
square,  which  contains  full  In- 
stalling instructions. 


Manufactured  by 


IDEALERS  INnBUILDINCUSFEClALTES 
365  Market  Street 


Siiturdny.   October    18.    191M 
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I'uiitriicta  Awarded.  .,.«„«« 

(^Kl-K-K    m.va.  Coat.   1100.000 

SX.N    r-MtANClSCO.    N    I'usl    Street    160- 

H)   \V    I'owell  Street. 
T.ii-Mioiy  iinU  busoimnt  Class  A  office 

iiiid  loft  bulldliiK.  ,  ^       ^ 

owner — Selali    Chambirliiln,    (John    W. 

I'roctur,  Mills  Bldi,- ,  S.  V.  In  charge 

trf  uwardini;  coiitraels). 
■Vrcliltect    —    Bakewell    &    Brown,    ^61 

Kearny   St.,  San   Frnnclsco. 
Knuliutr  -T.  RonnebeiK,  Crocker  Bids. 

San   Francisco. 
KuriiUhlDK     trmi     ca««a     awarded     to 

(iladdins-McUian  Co.  C'rooker  BldB 

Sun    Francisco.  „      .    - 

Ilrlck.  work  and  netdnK  tUe  to  Keed  & 

Heed,  180  Je.«sle  St..  S.  F. 
I  un    bidder    for   cimcrete    work — H.    L,. 

I'lterson.   Lick   Uldg..   S.  F. 


I'lans    Itcinu    Prepared. 

STor.K.    I'-TC.  Cost,   $7S,000 

SACItAMKNTii,  .Sa.raim  iilo  Co.,  Cal. 
MO   18th  and  .M  Sis. 

Dne-Hlory  and  inezzaninu  (loor  rein- 
forced concreie  .store  and  Karaite. 

owner — Arnold    Urus. 

Architect — Leonard  F.  Starks  &  Co., 
1010V4    8th   St.,  Sacramento. 


Sesregated    Figures    Heine   Taken. 

SIlUl'  Cost,  $6fi()l) 

S.S.N  FKANCISCO.  Belden  Place  bet. 
IJush  and   I'ine  Sts. 

One-story  and  basement  Class  C  rein- 
forced   concrete    shop. 

Owner: — C.  Jorgensen,  604  Mission  St., 
San   Francisco. 

Arcliilect  —  Baumann  &  Jose,  :;!jl 
Kearny   St.,   San    l^'ranclsco. 


Cost,  $36,000 


Contract    Awarded  ,,onnn 

OFFICE    BLDG.  $18,000 

OAKLAND,  Alameda  C.>.,  Cal.  E  Frank- 
lin   St.,   26    N    nih    St. 

Two-story    brick    store    and    offices. 

Owner — II.    K.    lloliius. 

Architect— None. 

Contractor— M.  P.  Brascli.  392  17th  St., 
Oakland. 


Plans   Being   Figured. 

STORE  &  LOFT  ^oo,.,  »„„,>-vw 

SAN  FI^ANCISCO,  15th  and  Mission  Sts 

corner. 
Two-story   brick  or  concrete  store  and 

loft  building. 
Owner — Withheld. 
Architect — Mark   Jorgenseii,    UO    Sutter 

St.,  San  Francisco. 


Sub  Contracts  Awarded.  »,„,o<:n 

lUlLDING  Cost.    $184,950 

S.VN    FU.VNCISCO,    Ninth    Avenue    and 

C.earv  Street. 
'I'bree-story    and    basement    steel    ana 

reinforced    concrete    building. 
, mner— Pacific    Tel.    and   Tel.    Co.,    333 

<,;rant  Ave.,  S  naFrancisco. 
Xrcliiiect— Bliss     and     Faville,     Balboa 

i;idB.,   San   Francisco. 
Conlractur — MacDonald   and   Kahn,    IJU 

Montgomery   St.,   S.  F.  .„    ,    , 

SIriu-tural  steel  awarded  to  Ralston 
Iron  Works,  20th  and  Indiana  Sts., 
San   Francisco.  ,„„    , 

Ilriok  work  to  H.   E.  Drake,   180  Jessie 

Street,    S.    F. 
Ilollins    steel    shutters    to    Pacific    Ma- 
terials Co.,  525  Market  St.,  S.  F. 
Reinforcing  steel  to  Steel  Service  Co. 
Terra  cotta  to  N.  Clark  &  Son,  116  Na- 

toma   St.,   S.   F. 
Paliiline  not  let. 
t;r-inite    work    to    McGilvray    Raymond 

Granite    Co.,    634    Townsend   St._ 

«;iass   to   Tvre  Bros.,   666   Townsena  St. 

Plumbing    and    heating    to    Doyle    and 

Brown.  „, 

Hardware  to  Palace  Hardware  Co.,  581 

Market    St.,    S.    F.  ^^     , 

.Sheet  metal  to  Forderer  Cornice  Works 

16th  and  Potrero    S.  F. 
Tile  to  Scott  CO.,  243  Minna  St,  S.  F. 
Plastering  to  A.   Knowles,  Call   Bldg. 
Steel   erection    to   Dyer   Bros.,    17th   and 

Kansas  Sts.,  S.  F. 
Marble    work    to    J.    E.    Back    Co.,    1533 

San   Bruno  Ave.,  S.  F.      „     ^   . 
.Mastle    HoorinK    to    Mallott    &    Peterson 

2412  Harrison  St.,  S.  P.  . 

(irailing  to  Granfield  Co.,  ISO  Jessie  St. 


Fieures   to    be   1  mUi-ii    Shortly. 
ADDITION  Cost,*15,fl00 

SAN  FRANCISCO.     Geary  and  iimerson 


Str 


One-story   reinforced 
to    one-story    store. 

Owner — Jacob    Wissbein. 

Architect  —  Baumann     & 
Kearny   St.,   San   Fran 
Figures    will    be    taken 

c.Mitract. 


ncrete    addition 


JOQST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Member*   Builders'    Exchange) 

1053   MARKBT   ST. 

Phone  Market  8»1     San  Frmnclsco 


Jose.,      251 

5CO. 

!■   a  general 


Coniract    .^warded. 

STORE  Cost,    $14,(1(1" 

SAX   FRANCISCO.     K  Stockton  St.   20  S 

Stark  St. 
(ine-storv  and  basement  concrete  store. 
Owner^Geo.     Mensor.     3025     Van     Ness 

Ave.,  San  Francisco. 
Architect — None. 
Contractor  —  Kincanon  &  Walker,   27.'> 

Russ  Bidg.,  San  Francisco. 

Bids  Opened. 

OFFICE   &   STORE  Cost,    $— 

OAKLAND.  Alameda  Co.,  Cal.,  13th  and 

Franklin  Sts. 
Five-story    class    C    brick    office    and 

store  building. 
Owner — Yerxe   &   Steves  Inc.,   1555   San 

Pablo   Ave..   Oakland. 
Architect — The  H.  H.  Winner  Co.,  Sha- 
ron   Bldg.,    San    Francisco. 
Bids   have   been   taken  under  advise- 
ment. 

C.  H.  Hansen,  care  R.  W.  Little- 
field,  357  12th  St.,  Oakland. $122,700 
R.  H.  Caloney,  Sacramento    ....    123,000 

Lawton  &  Vezey,  S.  P 124,903 

J.    Martinelli.    S.    P 126,760 

Schuler  &  McDonald,  Oakland. .    127,311 

West  Coast  Const.   Co.,   S.  F 132,590 

Barrett  &  Hilp,  S.  P 132,850 

Murch-Williams  Const.  Co.,  S.P.   133,500 

Coast   Const  Co.,   S.   P 134,850 

W.  G.  Thornally,  Oakland 137,000 

Fred  L.   Hansen,   San  Francisco  144,825 

J.  Furlong,  San  Francisco 147,113 

Vukicevich  &  Bagge,  S.  P 147,900 

As  reported  before,  the  structural 
■steel  was  awarded  to  Herrick  Iron 
Works,  18th  and  Campbell  Sts.,  Oak- 
land at  approx.   $18,000. 

This  structure  was  formerly  planned 
for  Carl  Raentsch  and  was  taken  over 
by  Yerxe   &  Steves  Inc. 

PHOENIX,  Ariz. — Archts.  Lescher  & 
Mahoney,  Bk.  of  Ariz.  Bldg.,  are  pre- 
paring plans  for  a  2-story  and  base- 
ment reinf.  cone.  Isldg.  at  Yuma,  Ariz., 
for  Yuma  Natl.  Bank.  There  will  be 
banking  quarters  and  2  stores  on 
ground  floor,  and  offices  above;  50x144 
ft.,  plas.  exter.,  clay  tile  rf.,  black  wal- 
nut and  marble  bank  finish,  wrought 
iron  and  bronze  work,  vaults,  elec.  ele- 
vator, vacuum  steam  litg.,  vent,  sys; 
$105,000.  Plans  will  be  ready  for  fig- 
ures about  Nov.  10. 


.Sub  Contracts  Awarded. 

OFFICE  BLDG.  Cost,  $112,000 

SAN   JOSE.  Santa  Clara  Co.,  Cal.  Third 

and  San  Fernando  Sts. 
Two-story     and     basement     reinforced 

concrete   office   building. 
Owner — Pacific  Gas  &   Electric  Co. 
Architect    —    Binder    &    Curtis,    Binder 

Bldg.,  San  Jose. 
Contractor — R.  O.  Summers,  17  N-PIrst 

St.,  San  Jose. 
lixrnvntlon  to  Hauser  Construction  Co. 

351    12th   St.,    Oakland. 
Mtruelunil  Mteel   to  Western  Iron  Wks., 

141   Beale   St.,   San   Francisco. 
Ileinforelng   steel    to    Steel   Service   Co., 

1280   Indiana   St.,    San    Francisco. 
Mlllnork   to   Pacific  Mfg.  Co.,   68  W.  S. 

Clara  St.,  San   Jose. 
I'MniKh    hardware    to    Valley    Hardware 

Co.,   286  S  1st  St.,  San  Jose. 
Vault  door  to  Herring  Hall  Marvin,  214 

Calif.    St.,    San    Francisco. 
Sheet  mctiil  work  to  Capitol  Art  Metal 

Co.,    1133    Howard    St.,    S.   P. 
Urnnnientiil      and      niiKCcllaneouH      Iron 

work  to  Michel  &  Pteffer  1415  Har- 
rison  St.,   San   Francisco. 
Arch,   terra   eotta   to    N.    Clark   &  Sons, 

351    12th    St.,    Alameda,    Cal. 
Masonry   to   Wm.    Rainey    &      Son,      180 

Jessie  St.,  San  Francisco. 
Metnl    furring,    lathing   and    pla-ster    to 

Leonard  Bosch,   ISO   Jessie  St.,  San 

Francisco. 
Glazing    to    Tyre    Bros.    Glass    Co.,    666 

Townsend   St.,   San   Francisco. 
Painting  to    D.    Zelinsky   Company,    165 

Grove,    San   Francisco. 
Marble    work    to    J.    E.    Back    Co.,    1533 

San   Bruno,   San   Francisco. 
Wall   and    floor   tile    to    Thos.    H.    Price 

Co.,  80  Vine  St.,  San  Jose. 
Rubber    tile    to    U.    S.    Rubber    Co.,    300 

2nd    St.,    San    Francisco    . 
Linoleum    to    Madsen    Furniture   Co.,    61 

N  1st,  San  Jose,  Cal. 
Heating  to  Allan  C.  Douglas  2726  Hum- 
boldt,  Oakland. 
Plumbing  to  J.  E.  O'Mara  Company,  218 

Clara  St.,  San   Francisco. 
Electric   wiring    to    Roy    Butcher,    68    S 
Willard  St.,   San  Jose. 


Fire  Protection  ProductsCo 

FIRE  DOOR  EXPERTS 

Kalameln.     Copper     and     BrOMe 

DOOT*    and    Trim 

Ornamental    Entrance* 

.Sheet  Metal  Work  of  ETcry 

De«crlptlon 

CHAS.   SCHULTHEIS,  Met. 

311T-3ll»  TWKNTIKTH   STREET 

near    Harrl»on    St. 

SAN    FRANCISCO,    CALIF. 


PALOS  VERDES,  Cal. — Archt.  Web- 
ber, Staunton  &  Spaulding,  1017  Hiber- 
nian Bldg.,  Los  Angeles,  have  complet- 
ed plans  and  are  taking  bids  for  a 
store  and  office  bldg.  at  Malga  Cove 
Plaza,  Palos  Verdes,  for  W.  W.  Gard- 
ner; 4  stores  on  first  fl.,  the  entire 
second  fl.  to  be  occupied  by  the  Palos 
Verdes  Project;  2-story,  basement,  51 
by  142  ft.,  brick  walls,  plastered,  tile 
rfg.,  pine  and  cem.  fls.,  plate  glass, 
aut.  water  htr.,  pine  trim. 


LOS  ANGELES,  Cal.  —  Archt.  A.  L. 
\cker,  445  Douglas  Bldg.  and  Archts. 
Hudson  &  Munsell,  444  Douglas  Bldg., 
assoc,  has  completed  plans  for  2-story 
bank,  store,  apt.  and  office  bldg.  on 
the  s  e.  cor.  Vermont  and  Vernon  Aves. 
for  Thos.  J.  McGonigle.  There  will  be 
6  stores,  23  apts.  and  5  offices.  Dimen. 
91x122  ft.,  brick  walls,  press,  brick 
facing,  stone  trim,  comp.  rfg.,  gas  htg. 
sys.,  tile  baths  and  showers,  hardwd. 
and  tile  fls.,  marble  work,  metal  sky- 
lights, bronze  statuary,  pine  trim,  wall 
beds,  vault;  $60,000. 


Architect  orBuilder 

If  you  want  your  Typewriter 
W^ork  on  Specification*  to  b« 
clean  cut  rent  or  hnya 
Woodstock,  the  machine  that 
cnta  ihxi  beat  atemcU 
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Bilimore  Hotel,  Los  Angeles 

Announcement  is  made  of  the  affiliation  of  the  Western  Safety  Manufactur- 
ing Co.,  Inc.,  of  San  Francisco,  manufacturers  of  electrical  safety  switches,  with 
the  firm  of  Brown  and  Pengilly,  2114  East  Ninth  street,  Los  Angeles.  The  latter 
concern  manufactures  switch  and  panel  boards.  The  former  company  in  future 
will  manufacture  and  distribute  in  conjunction  with  the  Los  Angeles  firm  all 
switchboards  and  panels  in  the  northern  section  of  California. 


The  panels  and  switchboards  are  well  known 
on  the  Pacific  Coast  and  are  extensively  used  in 
the  Southern  California  section,  where,  company 
officials  point  out,  more  than  seventy-five  per 
cent  of  the  office  buildings,  theatres,  clubs  and 
hotels  erected  within  the  past  few  years  have 
been  equipped  with  the  Browu  and  Pengilly  in- 
stallations. 

Among  the  more  important  installations  re- 
cently completed  In  the  Southern  California  sec- 
tion is  the  Biltmore  Hotel  in  Los  Angeles.  Other 
large  installations  include  Grauman's  Metropolitan 
Theatre  in  Los  Angeles  and  another  in  Holly- 
wood. The  Pacific  Finance  Building,  the  Uni- 
versity Club,  Pacific  Mutual   Building  and   other 


notable  structures  have  been  equipped  with  the 
Brown  and  Pengilly  switch  and  panel  boards. 

The  materials  used  in  the  manufacture  of  the 
boards  are  of  the  highest  quality.  G.  E.  Toggle 
switches  and  Johns-Manville  Ebony  boards  are 
used  in  the  manufacture.  The  products  are  in- 
spected and  apnroved  by  the  National  Board  of 
Fire  Underwriters  and  meet  with  the  approval  of 
all  local  departments. 

Catalogs,  prices  and  samples  of  main  switch 
boards,  electric  panel  boards,  safety  switches  or 
special  gutter  for  the  installation  of  wires  or  ap- 
pliances will  be  furnished  on  request  to  the  office 
of  the  Western  Safety  Manufacturing  Company, 
Inc.,  which  maintains  offices  and  salesrooms  at 
247  Minna  Street,  San  Francisco. 


WESTERN  SAFETY  MANUFACTURING  CO.,  Inc. 


Manufacturers  of 


ENCLOSED  EXTERNALLY  OPERATED   SAFETY    SWITCHES,  KNIFE   SWITCHES,    METAL 
SWITCH  AND  CUT-OUT  BOXES,  SAFETY  SWITCH  BOARDS 

247   MINNA   STREET 

Phone  S  utter  3008 


SAN  FRANCISCO 


Saturday,   October   18.   1924 
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SEATTLK,  Wash. — Alberlson,  Cornell 
i:ro».  &  Walsh.  Tacoma,  at  approx.' 
M-IO.!)!)!!  awardiil  contnicl  to  erect  flve- 
lor.v  fiincretc  and  sUil.  12"  by  100 
II.,  ullli'e  buildliiK  i>>  Uailruail  avenue 
-iiuth  fi.r  I'aritif  St.-aiiishii)  (^l.  Henry 
I'.IKnian,  archilect,  8eourUie»  l-IIdg:., 
Scat  lie. 

SANTA  MONICA,  L.  A.  Co.,  Cal.  — 
.\reht.  H.  C.  Hollwedel,  1819  S  Man- 
hattan I'l.,  Los  Angeles,  Is  preparing 
jilan.s  for  .i  class  1!  dept.  store  bldg.  at 
s.e.  eor.  4th  and  Santa  Monica,  for  Chas. 
.\.  Tepner.  Dimen.  50x100  ft.,  brick 
walls,  steel  frame  constr.,  4-story  and 
hasement,  comp.  rtii.,  pa.s  htg.  system, 
l>late  glass,  maple  and  comp  fls.,  metal 
.-^ti>re  fronts,  elec.  freight  and  passen- 
-,.|.  elevator,  ornam.  Iron  work,  tile 
and  marble  work:  ?SO.0O0.  Bldg.  will  be 
1  reeled  by  separate  contr. 


ARTIOSIA,  Los  Angeles  Co..  Cal.— 
.\rohitect  H.  F.  Withiy,  4(1.')  S.  Wistern 
.\ve..  Los  Angeles,  has  completed  plans 
for  one-story  and  liasement  brick  bank 
liuililiMB  at  the  norihwes:  corner  of  3rd 
and  Main  streets.  .Vrtesia.  for  First 
.National  Hank  of  Artesia.  Suli-con- 
iiaois  awarded  as  follows:  Masonry. 
S.Kirt  A.  Burg.  1244  W.  aoth  I'l.,  Los 
.\nK<les;  foundation,  Carl  J.  Kipling, 
12.12  -V.  Normandie  Ave.,  Los  jVngeles; 
I'lastcring,  K.  K.  Harding.  Box  672. 
Santa  Monica;  windows.  International 
Casement  Co.  The  building  will  be  48.\ 
72  ft.,  stone  facing,  composition  roof. 
marble,  tile  and  bronze  interior,  vaults, 
lieating  and  ventilating  systems.     Cost, 


HOLLYWOOD,  Los  Angeles  Co..  Cal. 
— Scolield  lOngr.-Constr.  Co.,  Pacific 
l'"i nance  Bldg..  has  been  awarded  the 
■  •ontract  on  a  (ixed  fee  basis  for  erect- 
ing a  13-story  and  basement  Class  A 
Lank  and  otilce  building  at  the  south- 
east corner  cf  Hollywood  l;lvd.  and 
1  heroliee  Ave..  Hollywood,  for  Hellman 
Commercial  Trust  &  Savings  Bank. 
Schultze  &  Weaver,  Pacific  Mutual 
r.ldg.,  Los  Angeles,  are  the  architects. 
There  will  be  stores  and  banking  room 
in  first  stor.v  and  228  offices  in  the  up- 
!ier  stories.  Dimensions,  67.5x140  feet, 
-sleel,  brick  and  concrete  eonstruction, 
terra  cotta  and  pressed  brick  exterior, 
plate  glass,  marble  and  tile  work, 
elevators,  hardwood  tritn,  steam  heat- 
ing.     Cost,    $1,250,000. 


THEATRES 


Figures  To  Be  Taken  In  a  Week. 
THEATRE  Cost.   $90,000 

OAKLAND,    18th   St.  and   Park   Blvd. 
Class  A  theatre   (1000  seats). 
Owner — Golden  State  Theatre  Co. 
.\rchitect — Mark    .lorgensen,    110   Sutter 
St..    San    Francisco. 


I'lans  Being  Figured. 

ALTERATIONS  Cost,    $— 

BERKELEY,  Alameda  Co.,  Cal..  Uni- 
versity and  San  Pablo  Aves. 

.\Iter  theatre. 

Owner — Varsity  Theatre. 

Architect — Mark  Jorgensen,  110  Sutter 
St.,  San  Francisco. 


Plana    Belnf;    Figured. 

THEATRE  Cost     S 

MOUNTAIN  VIEW.  Santa  Clara  Co.',  Cal 
Two-story     reinforced    concrete    store, 

office  and   theatre  building. 
Owner— C.    Hartley    and    F.    Campen. 
Architect — A.    A.    Cantin,    68    Post    St., 

San  Francisco. 
Figures  are  being  taken  for  a  gener- 
al   contract   and   will    be   opened   about 
the   loth  of  October. 


Sketches  Complete — Plans  To  Be  Pre- 
pared. 

THEATRE  Cost,    $— 

.MILL  VALLEY,  Marin  Co..  Cal. 

Class  C  theatre. 

Owner — M.    Blumenfeld. 

Architect — Held  Bros..  105  Montgomery 
St.,  San  Francisco. 


Plans    Being    Figured — Bids    Close    Oc- 
tober 20,  1924. 
THEATRE  BLDG.  Cost,  ?175.000 

OAKLAND,    Alameda    Co.,    Cal.      Grand, 

Lakeside  and   Walker  Avenues. 
Two-story     Class     A     theatre     building 

(ISOO   seating  capacity). 
Owner — A.    C.    Karski    and    Louis    Ka- 

liski. 
Architect — Reid  Bros.,  105  Montgomery 
St.,    San    Francisco. 
Figures  are  being  taken  both  for     a 
general    contract   and   segregated    con- 
tracts. 


Working  Diawings  Being  Prepared. 
THEATRE  Cost,   $90,000 

OAKLAND,    19th    Ave.    and    Park    Blvd. 
Class  A  theatre  building   (approx.   1250 

seats). 
Owner — M.    Blumenfeld. 
Archilect — Reid  Bros.,   105  Montgomery 

Street,    ,San    Francisco. 


I'lans    Being    Prepared. 

THEATRE  Cost,   $12,500 

HAYWARD.    Alameda   Co.,   Cal. 

One  and  2-story  class  B  reinforced  con- 
crete and  steel  theatre  (1200  seats) 

Owner — Chas.  W.  Heyer. 

Architect    —    Henry    H.    Meyers,    Kohl 
Bldg.,   San  Francisco. 

Contractor — Chas.    W.    Heyer,    Jr.,   Mills 
Bldg.,    S.    F. 
Plans   will   be   completed    in   about   a 

month. 


Sketches  Being  Prepared. 

THEATRE   ETC.  Cost,   $125,000 

SAN    FRANCISCO.    S    Irving    bet.    14th 

and  15th  Aves. 
Class   A  theatre,   store   and  offices. 
Owner — Golden  State  Theatre  Co. 
Architect — Mark   Jorgensen,    110   Sutter 

St.,    San    Francisco. 


PASADENA,  L.  A.  Co.,  Cal.— Archt. 
Kenneth  A.  Gordon,  200  E  Colorado  St., 
Pasadena,  has  prepared  plans  for  a 
class  C  theater  bldg.  at  s.e.  cor.  of  E 
Colorado  St.  and  Roosevelt  Ave.,  E 
Pasadena,  for  John  W.  Hickinore  and 
Henry  W.  Warner.  J.  H.  Woodworth  & 
Son,  200  B  Colorado  St.,  Pasadena,  will 
erect.  Present  store  bldg.  on  site  will 
be  utilized  for  lobby.  New  portion  70 
by  125  ft.,  with  seating  capacity  of 
1200,  brick  walls,  wood  truss  rf.,  comp. 
rfg.,  met.  lath.  met.  doors  and  windows, 
vent,  system,  gas  rads..  pact  basement. 
Link  organ;  $110,000.  About  $45,000  will 
be   spent   for  furnishings. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— C.  T.  McGrew  &  Sons.  1345  W.  Ocean 
Ave.,  Long  Beach,  have  secured  permit 
for  reinforced  roncrete  liulldlng  at  221 
!•;.  Seaside,  Long  Beach,  for  C.  M.  Don- 
1-y  and  E.  W.  Rollnger.  It  will  con- 
tain theatre  and  cafe  on  ground  floor 
and  apartntenls  above:  95x115  ft.,  brick 
exterior,  tile  and  composition  roof. 
IV, St,    $160,000. 


WHARVES  AND  DOCKS 


Rids  to  be  Called   f..r  Shortly 

PIER,    ETC.  Cost,    $1,110(1,000 

SAN    FRANCISCO,    Pier  No.   50. 

I'ii'r  and  bulkhead  wharf,  creosoted 
piles  and  timber  and  concrete  piles 
with  concrete  deck  600  x  400  ft. 

Owner — State  Board  of  Harbor  Com- 
missioners. 

Engineer — Frank  G.  White,  Ferry  Bldg. 
San    Francisco. 


Plans   Being   Prepared 

SEA  W.\LL  Cost.   $500,000 

SAN    FRANCISCO,    Islais   Creek. 

Rock  and  concrete  sea  wall,  length  ap- 
proximately  1400   lineal   feet. 

Owner — State    Board    of    Harbor    Com- 
missioners. 

Engineer — Frank  G.  White,  Ferry  Bldg 
San  Francisco. 
Plans    will    be    ready    for    figures    in 

about   two  months. 


RICHMOND.  Contra  Costa  Co.,  Cal. — 
Renner  Foundation  Co.,  628  Montgom- 
ery St..  San  Francisco,  at  $7920  sub- 
mits low  bid  to  city  council  to  const, 
fender  line  at  Municipal  Wharf  No.  1. 
Francis  Belts  Smith,  engineer,  58  Sut- 
ter St.,  San  Francisco.  Other  bids,  all 
taken  under  advisement,  were:  San 
Francisco  Bridge  Company,  $8500: 
He.nlv-Tibbets  lonstructinn  Conipanv, 
$9220;  A.  W.  Kitchen  and  Company, 
$9776:  M.  B.  McGowan,  $9176. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


Plans  Being  Prepared — To  Be  Done  By 
Day's  Work. 

AN'NEX  Cost,  $ — 

SAN  MATEO  CO.,  Cal.,  Cypress  Lawn 
Cemetery. 

Reinforced  concrete  annex  to  cata- 
combs. 

Owner — Cypress  Lawn  Cemetery  Assn. 

Architect— B.  J.  S.  Cahill,  357  12th  St., 
Oakland. 


Commissioned  To   Prepare  Plans. 

BUILDING  Cost,  $260,000 

OAKLAND,  Alameda  Co.,  Cal.,  Vicinity 
of  Grove  and  40th  Sts. 

Four-story  reinforced  concrete  class 
B  building. 

Owner — Withheld. 

Architect — Chas.  W.  McCall,  Alameda 
County  Title  &  Ins.  Bldg.,  Oak- 
land. 

(Continued   on   Page   21) 


IVULLWORK 

A  senice  of  real 
value  is  offered  by 

National  Mill  &  Lumber  Co. 

We  are  glad  to  place  at  your  disposal,  without  obligation, 
the  services  of  a  corps  of  .skilled  estimators,  with  wide  ex- 
perience in  figuring  general  millwork,  cabinet  worli  and 
detail  work  of  all  kinds.  Behind  them  is  an  organization 
offering  virtually  unlimited  selection  of  materials.  We  be- 
lieve  their   assistance   will   be   genuinely   helpful   to  you. 


312  Market  Street 
San  Francisco 


High  St  &  Tidewater  Ave. 
Oakland 
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Saturday,   October   18,   1924 


NOTICE       TO     ROCK       ASiD       OKAVEL 
CO>TKACTORS 

(Fresno    County)     


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Supervisors  of  the  County  of  Fresno, 
at  its  office  in  the  Courthouse,  Fresno, 
California,  until  3  »'clock  P.  M.,  on 
Octnbt^  34,  1034,  for  furnishing,  f.  o.  b. 
points  of  delivery,  the  following  quan- 
tities of  crushed  stone  or  crushed 
gravel:  . 

3  500  tons  of  crushed  stone  or  crush- 
ed gravel,  ranging  in  size  from  %  inch 
to  %  inch,  at  Oxalis. 

1  500  tons  of  crushed  stone  or 
crushed  gravel,  ranging  in  size  from 
%inch  to  %  inch,  at  Mendota. 

1  500  tons  of  crushed  stone  or 
crushed  gravel,  ranging  in  size  from 
2  inches   to   sand,   at  Mendota. 

The  crushed  stone  or  crushed  gravel 
shall  be  uniformly  graded  between 
the  maximum  and  minimum  sizes 
above  designated.  An  allowance  or 
tolerance  of  10  per  cent  will  be  per- 
mitted for  material  passing  through 
a  %  inch  mesh  screen,  but  no  material 
will  be  tolerated  which  is  larger  than 
will  pass  through  a  %  inch  mes.'i 
screen,  applying  to  the  first  two  items 

The  crushed  stone  or  crushed  gravel 
shall  be  clean  and  dry,  free  from 
adulteration  with  soft,  friable,  organic 
or  other  deleterious  matter.  It  shall 
show  a  minimum  specific  gravity  of 
not  less  than  2.60,  and  of  such  hard- 
ness as  to  show  a  "  "French  co-efflcient 
of  wear"   of   nut  less    than   10. 

Tests  shall  be  made  according  to  the 
standards  of  the  American  Society  for 
Testing  Materials. 

Deliveries  shall  commence  immedi- 
ately, in  carload  lots,  and  continue  in 
carload  lots  as  requistioned  by  tile 
County  Surveyor,  up  to  a  maximum 
of  5  carloads  per  day. 

Each  bid  must  be  presented  under 
sealed  cover  and  a  certified  checl<  In 
the  sum  of  10  per  cent  of  the  total 
amount  of  the  bid.  made  payable  to 
the  Chairman  of  the  Board  of  Super- 
visors, must  accompany  each  propoL-al 
as  a  guarantee  that  the  successful 
bidder  will,  wiihin  ten  days  after  the 
acceptance  of  his  bid.  enter  into  a 
contract  with  Fresno  County  to  fur- 
nish materials  as  above  mentioned, 
and  furnish  good  and  sufficient  bonds 
according  to  law  and  rules  of  the  said 
Coard  <A  Supe'visors.  conditioned  upon 
the  faithful  performance  of  such  con- 
iraol.  and  all  of  the  provisions  thereof 

Bids  not  accompanied  by  certified 
checks  will  not   be   considered. 

The  Board  of  Supervisors  reserves 
the   right   to   reject    any   or  all   bids. 

Dated   this   8th    day   of  October,    1924. 
D.  M.  BARNWELL.  Clerk. 
Bv   I.    E.    FAHLEY,    Deputy. 
(Seal). 


XOTICE   TO    COXTRACTORS 


Sealed  proposals  will  be  received  by 
the  undersigned  on  October  29,  1924, 
for  constructing  portions  of  the  State 
Highway  Sjstem  in  Clark  County  as 
follows: 

(1)  Bids  received  until  and  opened 
at  1:30  P.  M.  for  grading,  construction 
of  culverts  and  placing  an  Asphaltic 
Concrete  or  Willite  Process  Asphaltic 
Concrete  Pavement  and  Gravel  Surface 
between  Fifth  Street,  City  of  Las 
Vegas,  and  approximately  h^  mile 
Northeast  of  the  North  City  Limits. 

(2)  Bids  received  until  and  opened 
at  2:30  P.  M.  for  grading,  construction 
of  culverts  and  placing  a  Gravel  Sur- 
face between  the  West  Slope  of  Mor- 
mon Mesa  and  East  Slope  of  Mormon 
Mesa. 

Plans  may  be  examined  and  form  of 
proposal,  contract  and  specifications 
secured  at  the  office  of  the  under- 
signed.  May   also   be  examined  at   the 


A  call  for  bids  publlahed  In 
this  section  Indicates  that  bids 
are  desired  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  la  assured 
through  BOILDING  AND  E.NGI- 
NEERING  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
(lublic    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bldi  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highwa,>  Commission  are  pub- 
lished   In    this   section. 


City  or  County  Clerk's  Office  in  Las 
Vegas  for  City  work  and  County 
Clerk's  Office  for  County  work,  the 
Division  Engineer's  office  in  Las 
Vegas,  Keno  or  Elko  and  District  Of- 
fice of  the  Bureau  of  Public  Roads.  Bay 
Building,  San  Francisco.  California. 
Cash  deposit  of  Fifteen  Dollars  ($15.00) 
with  the  undersigned  required  for  copy 
of  plans,  which  will  be  refunded  on 
their  return  in  good  condition,  pro- 
vided, that  they  are  returned  within 
30  days  after  the  opening  of  bids.  Bids 
must  be  on  proposal  form  of  Highway 
Department,  and  must  be  accompanied 
bv  a  certified  check  in  the  amount  of 
5%  of  the  bid. 

Each  bidder  must  accompany  his  bid 
with  a  certificate  from  a  Surety  Com- 
pany, duly  authorized  to  do  business 
in  this  State,  stating  that  such  Surety 
Company  will  provide  said  bidder  with 
a  bond  in  such  sum  as  is  required  in 
and  in  accordance  with  the  provisions 
of  said  specification,  conditioned  for 
the  faithful  performance  of  the  provi- 
sions of  the  Contract  and  Specifica- 
tions. 

Right  is  reserved  to  reject  any  or 
all  bids. 

GEO.    W.    BORDEN, 

State     Highway    Engineer, 
Carson    City,    Nevada. 


of  the  Division  Engineers  at  Los  Ange- 
les ard  San  Francisco,  and  at  the  of- 
fice of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated 
The  Division  Engineers'  offices  are  lo- 
cated at  ■•.Villits.  Dunsmuir.  Sacramento, 
San  Francisco.  San  Luis  Obispo,  Fres- 
no. Los  Angeles.  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  v/ork  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  char;.cter  and  quaniity  Oi 
work  to  be  done,  with  a  representa- 
tive of  the  Commission.  It  is  requested 
that  arrnngenicnts  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  concern- 
ing the  proposed  work  may  be  oljtained 
from  the  Division  office. 

No  bid  will  be  rccaived  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
iircspcctive  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   he   don'  ,  etc. 

The  California  Highway  Comniisjioii 
reserves   the  right    to   reject  any   or  all 
bids   or   to   accept   the    bid    deemed    for 
the  best  interests  of  the  S'.ite. 
HARVEY    M.    rOV. 
LOUIS    EVERDING, 
N    T.  EDWARDS, 
California    Highway    Commission. 
R.  M.  MORTON, 

State   Highway   Engineer 
VV.    F.    MIXON.    Secretary. 
Dated:    October    14,    1924. 


STATE   OF   CALIFORNIA 


C.VLIFORM.*.  Hir.HW.W  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  .PROPOS.VLS  will  be  re- 
ceived at  the  office  of  the  California 
Hi-^hnny  Comniisxlon,  .".ir.  Fomm 
Kniidine.  SacTamrnto,  Cnl.,  until  3 
(.•<-l  ••■'<  V.  1'..  "Ti  Nov.  10,  IUI'4.  at  wliiih 
tine  thev  will  be  publicly  opened  and 
read,  for'  the  construction,  in  accor- 
dance with  the  specifications  therefor, 
1(1  wliich  sp'^cial  reference  is  ni;;d.;  of 
portions  of  State  Highway,  as  follows: 

San  Luis  Obispo  County,  a  reinforc- 
ed c<incr<-te  girder  bridge.  21  feet 
wide,  across  Simmons  Cre.-k.  about  11 
miles  east  of  I'aso  Robles  ( V-S.L.O.-.-53- 
]•.).  consisting  of  one  .-IJ-foot  and  tw.) 
21    foot    spans    on    concrete    bents. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and    Ih^^v    mav    be    seen    at    (he    offices 


QUANTITY  SURVEYOR 

ARXHt-'R     GRIDDLE 

0»:{    Mission     SIr.rt.    at    Third    St. 


Telephone 

General 

Architect's  Pr 


IS    8-4-9-3 
Bureau 
ry  Estimates 


NOTICE    TO    CONTRACTORS 


(Elevators  and  Spiral  Chute) 

SEALED  PROPOSALS,  indorsed 
"Proposals  for  elevators,  San  Fran- 
(  is.o.  I  alif..  Specification  No.  5ii|l.'  wiil 
be  received  at  the  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington, D.  C,  until  11  o'eloek  a.  ni..  Oe- 
ioljei-  3J».  1»34,  and  then  and  there  pub- 
licly opened,  for  two  freight  and  ov 
passenger  elevators  and  spiral  chut', 
at  the  JIarine  Corps  Depot  for  Supplii  .-; 
San  Francisco,  Calif.  Freight  elevatois 
will  be  hand  rope  controlled  and  pas- 
senger elevator  will  have  push  button 
control.  Elevators  will  he  provided 
with  necessary  motors,  cars,  gates, 
wires,  cables,  sheaves,  counterweight.-^, 
guides,  sheave  beams,  and  machi:i' 
beams.  Specification  No.  5011  and  ai  - 
lompanying  drawings  may  be  obtain'-I 
on  application  to  the  Bureau  or  to  tlv 
c.,mma:idani.  Twelfth  Naval  Distriii. 
San  Francisco,  Calif.  Deposit  of  a 
'heck  or  postal  money  order  for  $10. 
payable  (o  the  Ciiief  of  the  Bureau  of 
^'.-'.ri's  and  Docks,  is  re<i"ired  as  secur- 
ity tor  the  safe  return  of  the  drawings 
and  specifi<-ation.  L.  E.  GREGORY, 
Chief  of  Bureau,  August   15,  1924. 


MITICE    TO    CONTRACTORS 


<>;i-iier.-il    Contract.   He 
laving — San  JoNe  .luni 


NOT!  K  IS  HEREBY  fllVEN  th:i' 
.Sealed  P.ids  will  be  received  and  open'  1 
by  the  Board  of  Education  of  tl 
City  of  San  Jose.  Santa  Clara  Count: 
State  of  California,  in  the  office  of  th- 
Hoard  of  Education.  High  School  Bldg., 
San  .lose.  California,  up  to  KrfM)  P.  M., 
on  the  11th  day  of  November,  1934,  for 
the  following  work  in  conn' ction  with 
the  new  .Santa  Clara  Streft  Junior 
"i.eh  Fchfc!  Riiilding  to  !■  f^rected  in 
;he  city  of  San  Jose,  California,  ac- 
(•'iding  to  plans  and  specifications 
I'l.  oared  fo-  I  he  .«ame  by  W.  H.  Weeks. 
..rihitcct.  369  Pine  street.  San  Fran- 
.  siro.  or  at  the  office  of  Binder  & 
''iirtis.  associated  architects.  San  Jose. 
California,  or  at  the  office  of  the  Secre- 


^alurJay.   Ocluber   18.   1924 
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.^iry  »(  iliv  Uouril     or  K<iu<-aliun,     lliKli 
-i-hiicl    nidK.,    ill    the  Cily  of  San  Jose. 
Th.-    K>'i><'>'iil   lontrail    with    Ihv    vall- 
um :ilt<  riiiili'  l>ids: 
Iballnit    ;lii<I    vfiitilatinK. 
All    l>i<ls    should    l><-    |iri-st'ntvil    on    bid 
•..iiiiK    runilxhc'd    l>y    tin-   arohllects. 

Kaoh    bid    must   be   aiiiiiiiiianicd   by  a 

..rlilliil    ih.ck    on    r.-.s|i..nNibU'    Callfor- 

i>    >>:ink    in   a   sum    not   less   than   Ave 

111   «•'•%)  of  lb.'  amount  bid.  made 

1  ■   to  the   Pn-siilt-nt   of  the   Board 

iut-atlon    of    the    <"ily    of    San    Jose 

•    ill.-  purpose  staled  in   the  speciflca- 

1  litllS. 

Kach  bid  must  bi-  delivered  in  a 
i'ale<l  envelope,  and  addressed  to  W. 
'.  haehrodl.  Seerelary  of  ihe  lioard  of 
llduealion.  and  eiulnrsfd  "rroposal  for 
1  he  Santa  <lara  Street  Junior  High 
S.hool    Buildine" 

The   Board   reserves   the   right   to   re- 
.iert    any    and    all    bids. 

W.    U    BACHKODT, 
Secretary     of  the  Board     of  R<luoation, 
City  of  San  Jose,  California. 


Noric-F.  TO  ■lll>lll':lt^ 


I  Motor    ltr<\ 


street     Kiiuipii 


It) 


Notice  Is  hereby  given  that  sealed 
bids  or  proposals  will  be  received  by 
'he  City  Council  of  the  City  of  Mo- 
desto at  the  Council  chambers  in  the 
said  City  of  Mo<lesto.  al  717  Tenth  St.. 
■ml  later  than  7:;I0  oVIock  I*.  .M.,  on 
Wrdnesday,  the  2Snd  day  uf  October, 
HUM,  for  the  furnishing  to  the  City  of 
.Modi^sto  of  Ihe  following  described  per- 
sonal property,  lo-wil:: 

1  Aulo  Combination  Plusher  and 
Sprinkler  with  1500-gaI.  tank  on  5-ton 
truck: 

1  Auto  Truck  of  2Vi-ton  capacity, 
complete  with  closed  cab  and  power 
l)umped   body; 

1    .\uto   I'ick-up   Sweeper. 

Proposals  must  be  enclosed  in  a 
scaled  envelope  and  directed  and  ad- 
dressed to  the  City  Clerk  of  the  City 
of  Modesto  and  must  be  delivered  not 
later  than  7:30  o'clock  P.  M.  on  the 
22nd  day  of  October,   1924. 

The  envelope  enclosing  said  proposals 
shall  also  contain  the  following  en- 
dorsement,  to-wit: 

"Proposal  for  motor-driven  street 
equipment." 

All  proposals  must  be  accompanied  by 
a  certified  check  on  some  solvent  bank 
in  Ihe  State  of  California,  or  a  bidding 
bond  payable  to  the  order  of  the 
-Vlav.ir  of  the  City  of  Modesto  tor  an 
;imount  equal  to  at  least  ten  per  cent 
of  the  amount  of  the  bid.  as  a  guar- 
antee that  the  successful  bidder  will 
enter  into  a  contract  and  execute  the 
bond  required;  the  proceeds  of  such 
check,  or  bond,  to  be  retained  by  the 
I'ity  of  Modesto  in  event  of  default  by 
Ihe    successful    bidder. 

The  successful  bidder  will  also  be 
required  to  execute  and  deliver  to,  and 
tile  with,  the  Citv  Council  of  the  City 
Mf  Modesto  a  good  and  sufficient  bond 
to  be  approved  by  the  «ayor  of  said 
city  in  an  amount  not  less  than  fifty 
per  cent  of  the  price  hid  on  each 
article  as  a  guarantee  that  defective 
material  or  workmanship  developed  in 
the  apparatus  will  be  replaced  and  in- 
stalled at  the  sole  ex'pense  of  the  con- 
tractor for  each  separate  pieces  of 
apparatus,  which  bond  will  he  opera- 
ative  for  a  period  of  one  year  from 
the  date  of  the  delivery  of  the  appar- 
atus, and  bidders  will  be  required  to 
furnish  their  own  detailed  specifica- 
tions of  the  apparatus  proposed  to  be 
furnished  bv  such  Ijidder,  and  eacli 
liidder  shall  slate  with  his  hid  the 
terms  of  payment  upon  which  the  bid  is 
made. 

Bidders  will  also  be  required  to  state 
in  their  proposals  the  terms  of  the 
guarantee  to  be  executed  by  them  in 
connection  with  the  purchase  of  said 
apparatus. 

The  Council  reserves  the  right  to  ac- 
cept or  reject  any  or  all  bids,  or  any 
part  thereof. 

This  notice  is  given  by  order  of  the 
Council  of  the  City  of  Modesto  and 
pursuant  to  Ordinance  No.  272  N.  S. 
of  said  city.' 

Dated:      October    11.    1924. 

H.   E.   GRAGG. 

City   Clerk. 


MlSVi:LLAM-:OiS    BUlLDIXd 
rO.\STRiCTIO.\ 
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LOS  ANGHLES.  Cal.— Until  9  a.  m., 
Oct.  22.  bids  will  be  rec.  by  Board  of 
Education  to  const.  Incinerator  jvt 
Glassell  Park  School.  2211  W  Ave.  30. 
Plans  on  file  at  730  Security  Bldg.  Cert 
or  cash,  check  or  bond  5%.  \Vm.  A. 
Sheldon,  secretary. 


LA  VERNE.  L.  A.  Co..  Cal.— Until  10 
a.  m..  Nov.  3rd.  bids  will  be  received  for 
reint.  cone,  orphanage  bldg.,  at  La 
Verne,  for  the  Methodist  Home  Mis- 
sionary, 1047  S  Hill  St..  Los  AngeUs; 
boys  and  girls  dormitory  rooms,  kit- 
chen, dining  room,  attendant's  quar- 
ters, etc.  Wm.  H.  Weeks,  369  Pine  St., 
San  Francisco,  archt.;  2-sto.  and  base- 
ment, 60x125  ft.,  plas.  exter.,  tile  rfg., 
cem.,  pine  and  hardwd.  fls..  gas  htg. 
sys..  aut.  storage  water  htr..  terra  cot- 
ta  trim,  pine  trim.  Bids  will  be  taken 
Sep.  on  gen.  contr..  htg..  plbg.  and  elec. 
wiring  and  will  be  opened  in  public 
at  First  M.  E.  Church,  8th  and  Hope 
Sts.,  Los  Angeles.  Requests  for  plans 
and  spec,  should  be  addressed  to  the 
archt.    with    check    for    ?25    as    deposit. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities 
may  be  obtained  from  the  office  of 
Larsen  Advance  Construction  Reports. 
S18  Mission  Streets.  San  Francisco, 
either  by  phone,  letter,  or  personal 
call.   Requests   for   additional    informa- 


tion should  be  made  to  the  Business 
Opportunities  Deptirtment.  Such  re- 
quests must  be  accompanied  by  the 
Index    Number    of    each    opportunity. 

8640 — Nogalcs.  Ariz.  Importing  and 
exporting  firm  desires  to  supply  pit- 
burned  charcoal,  made  from  very  fine 
hard  woods,  and  lV4-in.  or  over  in  size, 
to  San  Francisco  dealers  In  this  com- 
modity. 

8641 — Shanghai.  China.  Established 
American  firm  representing  over  40 
Californl.a  houses,  Is  desirous  of  obtain- 
ing still  further  connections.  Manu- 
facturers interested  in  developing  a 
foreign  market  are  requested  to  write 
giving  full  particulars,  stating  terms, 
commission,  etc.,  and  sending  samples 
if  possible. 

D-1383  —  Philadelphia,  Pa.  Resident 
with  executive  experience  In  credits 
and  sales  work  in  the  wholesale  and 
Jobbing  line  desires  to  make  connec- 
tion with  local  concern  to  handle  the 
distribution  of  their  product  in  that 
territory.  Can  give  excellent  refer- 
ences. 

D-13S4 — San  Francisco,  Calif.  Sales- 
man with  over  sixteen  years  experi- 
ence, both  city  and  country,  wants  to 
get  in  touch  with  local  manufactur- 
ing or  importing  firm.  Salary  and  com- 
mission basis.  Can  give  bond  and  A-1 
references. 

D-i:i86 — San  Francisco.  Calif.  Indi- 
vidual with  executive  experience — ex- 
cellent correspondent  and  mail  order 
man — desires  position  with  factory  or 
merchandising  concern.  Willing  to 
make  small   investment. 

D-1387 — San  Francisco.  Calif.  Com- 
petent man  with  practical  office  and 
sales  experience,  capable  of  handling 
detail  worlv  and  correspondence,  wish- 
es connection  with  local  firm.  Last  six 
years  in  charge  of  warehousing,  deliv- 
ery and  shipping  service;  also  personal 
work. 


See  The 

JOHNSON  SPEED  SAW  TABLES 

Doing  Their  Stuff,  Performing  at  the 
CaHfornia  Industries  Exposition 
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BRIDGES 


SAN  LUIS  OBISPO  COUNTY  Cali^— 
Until  Nov.  10,  2  p.  m.  bids  will  be  rec. 
by  State  Highway  Commission,  Forum 
Bide.,  Sacramento,  to  const,  rein.  cone. 
bridEe  21-ft.  wide,  across  Simmons 
Creek  '  about  14-mi.  east  of  Paso  Ro- 
bles,  consisting  of  one  34-ft.  and  two 
21-ft.  spans  on  cone,  bents.  R.  M.  Mor- 
ton .state  highway  eng.  See  call  for 
bids  under  offloiiil  proposal  section  In 
this  issne. 

SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Gates  and  Howe,  at  $2,975  submit  low 
bid  to  supervisors  to  const,  rein.  cone, 
bridge  on  Santa  Rosa-Guerneville  road 
in  3rd  Sup.  Dist.,  involving  107  cu.  yds. 
A   cone. 

RICHMOND,  Contra  Costa  Co.,  Cal. — 
Engineers  Leland  and  Haley,  58  Sutter 
St.,  San  Francisco,  commissioned  by 
City  Council  to  prepare  plans  for  In- 
stallation of  heating  plant  In  Municipal 
Bathhouse.  The  heating  system  will 
cost   approx.   $15,000. 

MERCED,  Merced  Co.,  Cal.— Merced 
Concrete  Pipe  Co.,  Merced,  at  $7200 
awarded  cent,  by  supervisors  to  const, 
wood  and  cone,  bridge  over  Fresno 
river  on  Pacheco  Pass  Lateral  of  state 
highway. 

Otto  parlier,  Tulare,  ?5100  award  cont 
to  const,  rein.  cone,  bridge  over  Blaclv 
Rascal  Creek  about  1-mi.  north  of 
Merced  on  Six  Mile  Grade. 

MODESTO,  Stanislaus  Co.,  Cal. — Con- 
tracts for  sixteen  cone,  bridges  in  vari- 
ous sections  of  county  awarded  by 
supervisors   as   follows: 

Tunsen,  Cottrell  and  Tunsen,  Mo- 
desto, at  $10,000  for  4  bridges  in  Dis- 
trict 3  and  $6429  for  3  bridges  in  Dis- 
trict 4.  •„„„„ 

Frank  Melntyre,  Stockton,  at  $6800 
for  4  in  Dist.  1  and  at  $5940  for  5  in 
Dist.   3. 


SEATTLE,  Wash. — Until  Nov.  3,  11 
A.  M.,  bids  will  be  rec.  by  Alaskan  Rail- 
road Commission,  422  Bell  St.  Ter- 
minal, Seattle,  to  fur.  27  steel  girder 
spans,  1  steel  viaduct  and  1  steel  truss 
span  for  use  on  main  line  of  Alaskan 
Railroad,  under  Circular  No.  639.  Fur- 
ther information  obtaintible  from 
branch  office  of  commission,  510  Cus- 
tomhouse,  San   Francisco. 


YUBA  CITY,  Sutter  Co.,  Cal. — V.  R. 
Dennis  I'onstr.  Co.,  at  $4100  awarded 
eont.  by  supervisors  to  repair  ap- 
proaches   to    draw    bridge    at    Meridian. 

YUBA  CITY,  Sutter  Co.,  Cal. — Hurl- 
burt  &  Triplett,  Yuba  City,  at  $168o 
awarded  cont.  by  supervisors  for  re- 
pairs at  Tisdale   weir. 

YUBA  CITY,  Sutter  Co.,  Cal.— Hold- 
ener  Construction  Co.,  Yuba  City,  at 
$25,459  awarded  cont.  by  supervisors  to 
const.    324    ft.    of   Nicolaus   Causeway. 

BAKERSFIELD,  Kern  Co.,  Cal— Nate 
Lovelace,  Visalia,  at  $31,001  awarded 
cont.  by  supervisors  to  const,  reift.  cone 
deck  girder  bridge,  5-spans,  each  30  ft., 
22-ft.  roadway,  involving  1100  cu.  yds 
A  and  140  eu.  yds.  B  excavation;  4920 
lin.  ft.  timber  piles  in  place;  492  Im.  tt. 
timber  pile  cutoffs;  305  cu.  yds.  A  and 
590  cu.  yds.  B  cone,  masonry;  61,20b 
lbs.  rein,  steel;  1050  lbs.  bronze  expan- 
sion  platec;   remove  present  bridge. 

BAKERSFIELD,  Kern  Co.,  Cal.  — 
Proctor  and  Cleghorn,  Rosenberg  Bldg. 
Santa  Rosa,  at  $56,584  awarded  cont. 
by  supervisors  to  const,  rein,  cone  deck 
girder  bridge  over  Kern  river  on  Bak- 
ersfield-Rosedale  road,  consisting  of 
13  spans,  22  ft.  roadway.  4-ft.  walks, 
involv.  1468  cu.  yds.  A,  1233  cu.  yds.  B, 
and  210  cu.  yds.  C  excavation;  10,680 
lin.  ft.  timber  piles  in  place;  1068  tim- 
i)er  piles  cut-offs;  744.12  cu.  yds  A  and 
1399  34  cu.  yds.  B  concrete;  166,893  Ids. 
reinforcing  steel;  4900  lbs.  bronze 
expansion  plates;  1  complete  lighting 
system. 

YUBA  CITY,  Sutter  Co.,  Cal.— Until 
Oct  27  10  a.  m.,  bids  will  be  rec.  by 
Albert  B.  Brown,  county  clerk,  to  re- 
pair wooden  bridge  over  drainage  ca- 
nal at  Pleasant  Grove  Station.  Cert, 
check  10%  payable  to  Chairman  of  Bd. 
of  Sups.  req.  with  bid.  Plans  on  file 
in  office  of  clerk.  Wm.  Sherer,  county 
surveyor. 

SAN  RAFAEL,  Marin  Co..  Cal.— Chas 
Ghilotti,  San  Rafael,  at  $279  awarded 
cont.  by  council  to  const,  rem  cone, 
culvert  in  Cemetery  road.  Otlier  bids 
L    Lamberti,   $435;   Peter  Bottini,   $425. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal 
—Vail  Paint  Co,,  Watsonville,  at  $289 
awarded  cont.  by  council  to  paint 
bridge  over  Pajaro  river  in  Lower 
Main  St.  Other  bids:  Reid  and  Carlson. 
$324;  Carl  Koch,  $328;  Stevenson  Air- 
brush Paint  Co.,  San  Francisco,  $247.50. 
Latter  bid  did  not  include  furnishing 
paiiit. 

MERCED,  Merced  Co.,  Cal. — Merced 
Concrete  Pipe  Co.,  Merced,  awarded 
cont.  by  Merced  Irrigation  District  to 
fur  culverts. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 

MERCED,  Merced  Co.,  Cal. — J.  Phil- 
liDs  at  $.18  cu.  yd.  awarded  cont.  by 
Merced  Irrigation  District  to  ^const. 
canals  in  district  south  of  Merced  IB.ds 
tor  canal  structures  rejected  and  will 
be  constructed  by  district  under  day 
labor    system. 


VALLEJO,  Solano  Co.,  Cal.— E.  F. 
Scally,  Suisun,  at  $7670  submits  low 
bid  to  city  council  to  clear  site  tor 
Gordon  Valley  reservoir  in  connection 
with  municipal  water  system.  Other 
bids,  all  taken  under  advisement,  were: 
Patrick  Gall,  Vallejo,  $9500;  B.  Christ, 
Willits,  $7680;  C.  W.  Picketts,  San 
Francisco,  $9260;  P.  D.  Maritsas,  Sac- 
ramento, $8000;  Kaiser  Paving  Com- 
pany, Oakland,  $10,390;  George  K. 
Poulos,   Sacramento,   $7980. 

VALLEJO,  Solano  Co.,  Cal.— Edward 
F  Scally,  Suisun,  Calif.,  at  $7biO 
awarded  cont.  by  city  council  to  clear 
site  for  Goern  Valley  Reservoir  in  con- 
nection  with    municipal    water   system. 

OAKLAND.  Cal. — City  council  appro- 
priates $400  to  level  Government  Is- 
land for  use  as  aviation  field.  E.  K. 
Sturgis,  city  clerk. 

MODESTO,  Stanislaus  Co.,  Cal.— Un- 
til Nov.  3,  10  a.  m.,  bids  will  be  rec.  by 
C  S.  Abbott,  secy.  Modesto  Irrigation 
District,  to  excavate  approx.  1000  yds. 
of  earth  and  rock  from  district  canals 
and  placing  of  approx.  450  cu.  yds.  cone 
in  bottom  and  sides  of  canal;  sand,  ce- 
ment and  rock  to  be  furnished  by  dis- 
trict. Cert,  check  10%  payable  to  Pres. 
of  Dist.  req.  with  bid.  Plans  obtainable 
from  secretary. 

COLTON,  Cal.  —  City  Engr.  C.  A. 
Hutchinson  instructed  to  prepare  plans 
for  flood  control  aqueduct  and  road 
from  Mill  St.  to  Santa  Ana  river  at  so. 
line  of  the  city  limits,  in  3  sections. 
The  jiorth  section  will  run  from  Mill 
St  to  La  Cadena  Ave.  and  will  consist 
of  cone,  lined  aqueduct,  16  ft.  wide  at 
bottom,  est.  to  cost  $14  lin.  ft.  The  mid- 
dle section  will  run  from  La  Cadena  to 
1  St.,  and  will  be  an  80-ft.  paved  street, 
with  retaining  wall,  curbs,  cone,  span 
bridge;  est.  cost,  $24  lin  ft.  The  south 
section  extends  from  I  st.  to  so.  city 
limits,  similar  in  design  to  north  sec- 
tion; est.  cost,  $14  lin.  ft.  City  engr. 
states  that,  exclusive  of  above  aque- 
duct, necessary  flood  control  replace- 
ments, will  cost  $22,925. 

LOS  ANGELES,  Cal.— Until  2:30  p.  m. 
Oct.  31,  bids  will  be  rec.  by  harbor 
comm.,  312  Byrne  Bldg.,  for  two  250- 
eu.  yd.  new  wooden  dump  barges;  spec 
657  from  harbor  engr.,  berth  90,  San 
Pedro. 


MERCED,  Merced  Co.,  Cal. — Bids  will 
be  asked  at  once  by  Merced  Irrigation 
District  to  construct  bridges  in  con- 
nection with  relocation  of  Yosemite 
Valley   R.   R. 


VISALIA,  Tulare  Co.,  Cal. — Until 
Oct.  23,  bids  will  be  rec.  by  supervisors 
to  const,  footbridge  over  Tule  river  on 
main  highway  extending  south  from 
Porterville;  steel  construction,  8  ft. 
wide,  200  ft.  iong.  Plans  obtainable 
from  County  Surveyor  Laurence  A. 
Moye. 


REDDING,  Shasta  Co.,  Cal. — Chas.  F. 
Staheli,  Igo,  Calif.,  at  $1237  awarded 
cont.  by  supervisors  to  const,  wooden 
pile  bridge  over  Churn  creek  on  An- 
derson-Churn Creek  bottom  road. 
Other  bids:  J.  P.  Brennan,  $1826;  F.  H. 
Neilson,   $2922;  S.   Severtson,  $1985. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   in  stock 

E.    D.    BULLARD 

5G5   HOWARD   STREET 
San   Francisco,   Calif. 

Douglas   6320 


SACRAMENTO,  Cal.— State  Supreme 
Court  issues  a  writ  of  mandate  com- 
manding the  State  Controller  to  pay 
to  State  Reclamation  Board  $285,147.75 
the  initial  amount  claimed  to  be  due 
from  the  $3,000,000  state  emergency 
fund  in  the  treasury  and  not  appropri- 
ated. The  money  will  be  expended  on 
the  Sutter-Butte  By-Pass  project  over 
a  period  of  eleven  years. 


IRRIGATION  PROJECTS 


CALIFORNIA— Following  IS  a  par 
tial  list  of  applications  W^d  during 
the  month  of  September  with  the  State 
Department  of  Public  Works  Division 
of  Water  Rights,  Sacramento,  Calif, 
for  permits  to  appropriate  water: 

\i3n  4182  (El  Dorado  County)  City  of 
Sacramento  for  400  cu.  ft.  per  sec.  and 
210  000  ac.  ft.  per  annum  storage  from 
South  Fork  for  domestic  and  irrigation 
purposes  on  60,000  acres  within  the 
boundaries  of  the  Sacramento  Munici- 
pal Utility  District  and  lands  adjacent 
thereto.  _        .    .    „„,,   ™ 

App.  4184  (Ventura  County)  Guy  T. 
Stetson  First  National  Bank  Bldg., 
Venturi,  Cal.,  for  22,000  ac.  ft.  storage 
from  Matilija  Creek  tributary  to  Ven- 
tura River,  for  irrigation  of  20,000 
acres.    Est.    $1,000,000.  ^   ^   t      t 

App.  4190  (San  Bernardino  Co)  L.  J. 
Barber,  910  So.  Grand  Ave.,  Los  Ange- 
les, Cal.,  for  0.15  cu.  ft.  per  sec.  from  2 
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uiiiiaini'il    springs    fur      duiiivstic      pur- 
l>.>».-.s.  Km.,  cost  Jl&.ooo. 

AiMi.  4iai  (Siskiyuu  Co)  Gn-iiailu  Ir- 
riculion  District.  C.rciiada.  Siskiyou 
Co.,  Cal..  for  12,000  ao.  ft.  per  annum 
storaBC  from  Sha.sla  Kiver  tributary  to 
Klamath  Ulver,  for  domestic  and  Irrl- 
t;atlon  purposes  on  400U  acres.  Est. 
cost   JJO.OOO. 

App.  41'J6  (Uiversido  Co.)  Rubldoux 
iiuildiUK  Co.,  Kiversidu.  Cal.,  tor  S.75  cu 
ft.  piT  sec.  from  SiiriiiK  Brook  tribu- 
tary to  Santa  Ana  Kiver.  for  Irrigation 
of   700  acres. 

App.  41'J7  (I.os  .\niielcs  County)  T.  R. 
Klliolt,  W.  K.  I'owell.  C.  A.  Griffith, 
W.  C.  llendriik,  Uan  Ueichard,  A.  T. 
IJlain.  U.  F.  Stcplions.  M.  S.  Vosburg,  H. 
S.  ItoBcr.s,  beiiiK  l!i<-  Sail  Gabriel  Kiver 
Water  Cummitlee,  1112  Black  Building, 
L.OS  AnseU'S,  Cal..  li.r  30,000  ac.  ft.  stor- 
aKe  fr.  m  San  Gabriel  Kiver,  for  do- 
mestic and  irrigation  purposes  on  14,- 
000  acres. 

App.  4198  (Butte  Co.)  Fred  Flowers, 
Chico,  Cal.,  for  1.00  cu.  ft.  per  sec.  from 
Pine  Creek  Kanoon,  for  Irrigation  of 
99.7  acres.  Est.  cost  $3000. 

App.  4201  (.San  Ditgo  Co.)  Bob  Wat- 
erman fur  irrigation  District  to  be 
formed  in  the  Santa  JIaria  Valley. 
Spreckols  Theatre  Hldtf..  San  Diego.  Cal 
lor  2000  ac.  ft.  storage  from  Coleman 
trreek,  tributary  to  San  Diego  Kiver, 
for  domestic  and  agricultural  purposes 
on  10,000  acres.  Est.  cost  $10,000. 

App.  4202  (San  Diego  Co.)  Bob  Wa- 
terman, for  3500  cu.  ft.  per  annum  stor- 
age from  Hatfield  Creek  tributary  to 
Santa  Maria  Creek,  for  domestic  and 
agricultural  ^jurposes  on  10.000  acres. 
Est.    cost    $230,000. 

App.  4203  (San  Diego  Co.)  Bob  Wat- 
erman for  5000  ac.  ft.  storage  from 
Santa  Ysabel  River,  to  be  diverted 
where  East  Boundary  Line  of  Santa 
Ysabel  Grant  crosses  Santa  Ysabel  Riv- 
er, for  domestic  and  irrigation  pur- 
poses on  10.000  acres.  Est.  cost,  $50,000. 

App.  4205  (Tulare  Co.)  Lindsay 
Strathmore  Irrigation  District.  Lind- 
say, Tulare  Co.,  Cal.,  for  25000  ac.  ft. 
per  annum  storage  from  Kaweah  Riv- 
er. Balance  of  diversions  by  wells.  For 
domestic  and  irrigation  purposes  on 
13,000    acres    of    land. 

App.  4208  (San  Dieso  Co)  La  Mesa 
Lemon  Grove  and  Spring  Valley  Irri- 
gation District,  301  Union  BIdg.,  San 
Diego,  Cal.,  for  10  cu.  ft.  per  sec.  and 
3000  ac.  ft.  per  annum  storage  from 
San  Diego  River,  for  domestic  and  ir- 
rigation purposes  on  14.225  acres.  Est. 
cost  $50,000. 

App.  4209  (San  Joaquin  Co.)  D.  G., 
I.  E.  and  F.  H.  Saunders.  Stockton,  Cal. 


for  2  cu.  ft.  per  sec.  from  San  .Toaquin 
Kiver,  for  irrigation  of  163  acres.  Est. 
c.ist    $4500.  ai 

App.  4210  (I'lumas  Co)  A.  W.  Lasher. 
100  uth  St.,  Oakland,  Cal.,  for  50  cu.  ft. 
per  sec.  from  South  B'ork  of  Feather 
HIver,  for  hydraulic  mining  and  gravel 
washing.  Also  domestic  purposes.  Est. 
cost   $3000. 

App.  4211  (Sierra  Co.)  A.  W.  Lasher, 
100  9th  St..  Oakland,  Cal.,  for  60  cu.  ft. 
per  see.  and  3"o  ac.  ft.  per  annum 
storage  from  West  Branch  of  Slate 
Creek  for  generation  of  electrical  en- 
ergy for  mining  purposes.  Est.  .vost 
$7000. 

.  App.  4212  (Sierra  Co)  A.  W.  Lasher, 
100  9th  St.,  Oakland,  Cal.,  for  30  cu.  ft. 
per  sec.  and  300  ac.  ft.  per  annum  stor- 
age from  West  Branch  of  Slate  Creek 
for  hydraulic  mining  and  gravel  wash- 
ing.   Est.    cost    $2000. 

App.  4214  (Inyo  Co.)  Burnham  Chem- 
ical Co.,  Westend,  San  Bernardino  Co.. 
Cal.,  for  .11  cu.  ft.  per  sec.  from  Eight 
Springs  in  Graham  Jones  Canyon  and 
tributaries,  for  dumestic  and  mining 
purposes.    Est.    cost    $50,000. 

App.  4215  (San  Joaiiuin  Co.)  L.  J.  and 
E.  M.  Locke,  Tip  Anderson,  Lockeford, 
Cal.,  tor  2.08  cu.  ft.  per  sec.  from 
Mokelumne  River,  for  general  agri- 
eultural  purposes.  Est.  cost,  $4U00. 

ApiJ.  4216  (Lake  and  Mendocino. Cos.) 
Potter  Valley  Irrigation  District,  care 
J.  W.  Gross,  Forum  Bldg.,  Sacramento, 
Cal.,  for  lU  cu.  ft.  per  sec.  and  12,500 
ac.  ft.  per  annum  storage  from  South 
Eel  Kiver,  tor  irrigation  of  5000  acres. 
Est.  cost  $10,000,000. 

App.  4217  (San  Diego  Co.)  Harry  Wni 
Maddux,  Escondido,  Cal.,  for  .087  cu.  ft. 
per  sec.  from  Escondido  Creek,  for  do- 
mestic purposes  and  irrigation  of  63.22 
acres.  Est.  cost  $5000. 

App.  4218  (Yolo  Co.)  Holland  Land 
Co.,  William  Timson,  Walter  J.  Sea- 
born, San  Francisco,  Cal.,  35  cu.  ft. 
per  sec.  from  West  Cut  of  Reclamation 
Dist.  Xo.  999,  for  general  agricultural 
purposes,  irrigating  2S00  acres.  Est. 
cost  $10,000. 

Ai>p.  4220  (Los  Angeles  Co.)  City  of 
Los  Angeles  and  Board  of  Public  Ser- 
vice Commissioners  of  City  of  Los  An- 
geles for  1000  cu.  ft.  per  sec.  and  35,000 
ac.  ft.  from  San  Francisquito  Creek,  for 
municipal  purposes.  City  of  Los  Ange- 
les thnugh  Owens  River  Aqueduct.  Est 
cost    $1,250,000. 

App.  4223  (Los  Angeles  Co.)  Glendora 
Consolidated  Mutual  Irrigation  Co., 
Glendora,  Cal.,  for  40  cu.  ft.  per  see. 
from  Big  Dalton  &  Little  Dalton  Can- 
yons for  irrigation  of  2280  acres. 


Barber  Greene   Model  42  Loader 


Prominent  Users  Are 

OaklaiKi   Paving   Co. 

McGillivrav     Coiistr. 
Co. 

Joe  Dowling 

California     Highway 
Commission 

Blnmenl\raiiz  &  Ver- 
non 

Bates  &  Borlan(i 
Basalt  Rock  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Rcpiesentatives  and  Disiiibutois 

50-CO  FREMONT  ST. 

Sutter  952  San  Francisco 


App.  4224  (Santa  Barbara  Co.)  VV.  J. 
N.  MuCurdy,  Los  Angeles,  Cal.,  for  5 
cu.  ft.  per  sec.  from  an  unnamed  stream 
near  Day's  Canyon,  tor  agricultural 
and  domestic  use  on  800  acres.  Est. 
cost   $13,000. 

App.  4225  (Inyo  Co.)  W.  L.  Seeley, 
Los  Angeles,  Cal.,  for  1  cu.tt.  per  sec. 
from  an  unnamed  spring,  (or  mining 
purposes.   Est.  cost,   $5000. 

App.  4226  (Yolo  Co.)  Julius  Ilauser, 
care  J.  W.  Gross,  Forum  Bldg.,  Sacra- 
mento, Cal.,  for  5.75  cu.  ft.  per  sec. 
from  .Sacramento  Kiver,  for  irrigation 
of  460   acres.   Est.   cost  $10,000. 

App.  422S  (Amador  &  Calaveras  Cos) 
East  Bay  Municipal  Utility  District,  505 
17th  St.,  Oakland,  for  500  cu.  ft.  per 
sec.  and  350,000  ac.  ft.  storage  from 
Mokelumne  Kiver,  for  municipal  pur- 
poses in  cities  in  Sacramento  and  San 
Joaquin  Valleys  and  those  bordering 
on    San   Francisco   Bay. 

App.  4229  (Amador  &  Calaveras  Cos) 
East  Bay  Municipal  Utility  District, 
for  11,000  cu.  ft.  per  sec.  and  800,000 
ac.  ft.  per  annum  storage  from  Mokel- 
umne Kiver,  tor  agricultural  use,  tlood 
control  and  saline  control  in  lower 
San  Joaquin  and  Sacramento  Rivers. 
Est.   cost   $15,000,000. 

App.  4230  (Plumas  Co)  Arthur  B. 
Kiehl,  1166  Washington  St.,  San  Fran- 
cisco, Cal.,  tor  3  cu.  ft.  per  sec.  from 
South  Branch  of  Middle  Fork  of  Featli- 
er  Kiver,  tor  mining  purposes.  Est.  cost 
$2000. 

App.  4231  (Inyo  Co.)  Mary  Ashe  Mill- 
er, care  J.  F.  Neyland,  attorney.  First 
National  Bank  Bldg.,  San  Francisco, 
for  5  cu.  ft.  per  sec.  from  Diaz  Creek 
for  agricultural  purposes  on  440  acres. 
Est.    cost   $6000. 

App.  4237  (Stanislaus  Co.)  Patterson 
Ranch  Company,  Patterson,  Cal.,  for 
27.36  cu.  ft.  per  sec.  from  San  Joaquin 
River  tor  irrigation  purposes  on  2189.29 
acres.    Est.    cost    $35,000. 

App.  4238  (Butte  Co.)  Western  Paci- 
fic Railroad  Co.,  Mills  Bldg.,  San  Fran- 
cisco, Cal.,  for  .39  cu.  ft.  per  sec.  from 
Berry  Creek,  for  railroad  purposes.  Est 
cost,    $7500. 

App.  4239  (San  Joaquin  Co.)  Mary^. 
Percival,  R.F.D.  No.  6,  Box  66,  Stock- 
ton, Cal.,  for  1  cu.  ft.  per  sec.  from 
San  Joaquin  River,  for  irrigation  of 
87.56   acres. 

App.  4241  (Trinity  Co.)  Gus  Perigot, 
Blue  Lake,  Humboldt  Co.,  Cal.,  for  125 
cu.  ft.  per  sec.  from  New  River,  for 
hydraulic  mining  purposes.  Est.  cost, 
$75,000. 

Permit  sGranted 

Following  is  a  partial  list  of  the  per- 
mits issued  by  the  Division  during  the 
month   of   September: 

Permit  No.  1S16  (Stanislaus  County) 
Issued  to  James  Wisnom,  San  Mateo, 
Lai.,  for  2.5  cu.  ft.  per  sec.  from  San 
Joaquin  River  for  irrigation  of  200 
acres.   Est.   cost    $10,000. 

Permit  1819  (San  Joaquin  Co.)  R.  N. 
Blossom,  Thornton,  Cal.,  for  12  cu.  ft. 
per  second  from  Mokelumne  River,  for 
irrigation    of    978.31    acres.    Est.    cost. 

Permit  1820  (Los  Angeles  Co.)  Thos. 
Gallagher,  Little  Rock,  Cal.,  for  .1  cu. 
ft.  per  sec.  and  50  ac.  ft.  per  annum 
from  Indian  Spring  and  Cienega  to  be 
developed  for  underground  water  for 
irrigation  of  120  acres  and  domestic 
purposes.  Est.  cost  $1500. 

Permit  1821  (Napa  Co.)  City  of  Napa, 
Napa,  Cal.,  for  2000  ac.  ft.  per  annum 
from  Milliken  Creek  for  municipal 
purposes.   Est.   cost  $300,000. 

Permit  1822  (Sierra  Co.)  Walts  Bros., 
Reno,  Nevada,  for  8000  ac.  ft.  per  an- 
num from  Dog  Valley  Water  shed  for 
irrigation  of  2000  acres,  and  also  as  a 
fish  raising  and  pleasure  plant.  Est. 
cost   $138,575. 

Permit  1825  (Sierra  Co.)  Sovereign 
Comet  Gold  Mining  Co.,  Downieville, 
Cal.,  for  3  cu.  ft.  per  sec.  from  Jim 
Crow  Canyon  for  power  purposes;  pro- 
poses   to   develop    153    T.H.P.    Est.    cost 

$10,000. 

Permit  1826  (Sierra  Co.)  Sovereign 
Comet  Gold  Mining  Co.  for  5  cu.  ft.  per 
sec.  from  Ladies  Canyon  for  power 
purposes;  proposes  to  develop  128 
T.H.P. 

Permit  1827  (Amador  Co.)  W.  S.  Al- 
len and  L.  L.  Cuneo,  Sutter  Creek.  Cal.. 
for  1  cu.  ft.  per  sec.  from  Sutter  Creek 
for  mining  purposes.   Est.   cost  $1000. 

Permit  1828  (Amador  Co.)  W.  S.  Al- 
len and  L.  L.  Cuneo,  Sutter  Creek,  C^., 
for  1  cu.  ft.  per  sec.  from  Sutter  Creek, 
for  power  purposes.  Proposes  to  de- 
velop  28   T.H.P.  Est.  cost  ?1000. 
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J'u.mil  isas  (Tehama  Co.)  Mrs  C. 
J  I.  Kwcrs  and  Margaret  Moony,  Teha 
inu  Cal.,  for  8  ou.  ft.  per  sec.  from 
liVB  100  It.  wells  (underground  walei) 
for    irrigation    of    445    acres,    tst.    cost 

$ia,0OO.  .  ,.„    ,         rp,,,^ 

Permit  1830  (Sacramento  <-<>.)  ine 
McCurmick  -  Williamson  Co.,  Sacra- 
mento, Cal.,  for  19.8  cu.  ft.  per  sec.  from 
Mokelumne  Itiver,  Snodgrass  feluugn 
und  a  dredger  cit  fir  irrigation  of 
1590.2  acres,  list,  cost  $2000. 

Permit     1831     (San    Bernardino    Co.) 
San  Lucas  Ranch  Co.,  S^nta  ^nez,  Cal 
lor  3  cu.  ft.  per  sec.  from  well  in  Santa 
Ynez    River    for     irrigation    ol        IJi-^ 
acres.   Est.   cost   $20,000. 

Permit  1S32  (San  Bernardino  Co) 
San  Lucas  Ranch  Co.,  Santa  \nez,  Cal., 
for  .72  cu.  ft.  per  sec.  from  well  in 
Santa  Ynez  River,  for  irrigation  ol 
58    acres.    Est.    cost    $7000. 

Permit  1833  (Mono  Co.)  The  Nevada 
California  Power  Co.,  Riverside,  Cal., 
for  1742  ac.  ft.  per  annum  from  Rusn 
Creek,  for  power  purposes.  Proposes-  to 
develop  2016   T.H.P.  Est.  cost  n9,845. 

Permit  1836  (Riverside  Co.)  James  1. 
Gulick,  Elsinore,  Cal.  for  .25  cu.  It. 
per  sec.  from  Dickey  Canyon  for  do- 
mestic use  and  irrigation  of  70  acres. 
h>st.   cost  $1000.  ,.         ,,    , 

Permit  1837  (San  Bernardino  <  o  ) 
El.zabeth  F.  Hahn,  VictorviUe,  Cal.. 
for  .05  cu.  ft.  per  sec.  from  Faith 
Spring  for  domestic  use  and  irrigation 
ot    40   acres.    Est.   cost    $1000. 

Permit  1840  (Sonoma  Co.)  F.  E.  Bar- 
rett, Healdsburg,  Cal.,  for  .25  cu.  ft. 
per  sec.  from  Dry  Creek  for  irrigation 
of  20  acres.   Est.   cost  $2000. 

Permit  1841  (Plumas  Co.)  M.  J. 
Soanlon  Lumber  Co.,  Massack,  Cal.,  for 
.15  cu.  ft.  per  sec.  from  Spring  Garden 
Creek  for  domestic  and  industrial  pur- 
poses  at   sawmill.   Est.   cost   $1000. 

Permit  No.  1842  (Inyo  Co.)  Big  Pine 
Mining  Co.,  Big  Pine,  .022  cu.  ft.  per 
sec.  from  Wacobe  Canyon  for  mining 
and  domestic  purposes.  Est  cost  $10,000 
Permit  1845  (San  Bernardino  Co.) 
U.  S.  Forest  Service,  Los  Angeles,  Cal., 
for  .025  cu.  ft.  per  sec.  from  percolat- 
ing water  for  domestic  purposes  on  fif- 
ty residence  lots  in  Clifton  Heights 
Tract.    Est.    cost    $1500. 

Permit  1846  (Plumas  Co.)  Great 
Western  Power  Co.  of  California,  San 
Francisco,  for  .2  cu.  ft.  per  sec.  from 
Goon  Creek  for  domestic  purposes. 

.Permit  1S47  (Nevada  Co.)  D.  L.. 
Jungck,  Berkeley,  Cal.,  for  40  ae.  tl. 
per  annum  from  Boulder  Brook  for 
irrigation   of  200  acres.   Est.  cost  $1500. 


MACHINERY  AND  EUIFMENT 


MODESTO,  Stanislaus  Co.,  Cal.— Until 
Oct.  22,  7:30  p.  m.,  bids  will  be  rec.  by 
H.  E.  Gragg,  city  clerk,  to  fur. 

One  auto  combination  flusher  and 
sprinkler  with  1500-gal.  tank  on  5-ton 
truck. 

One  auto  truck  of  2V4-ton  capacity, 
c:ompleted  with  closed  cab  and  power 
pumped  body. 

One  auto  pick-up  sweeper. 

Cert,  check  10%payable  to  mayor  req. 
Further  information  obtainable  from 
cleik.  Sec  call  for  bias  under  official 
Iiruiiosal  section  in   tiiis   issue. 

BUAW'LEY,  Cal.  —  Until  7:30  p.  m., 
Oct.  27,  bids  will  be  rec.  by  trustees  U> 
fur.  one  dump  truck,  1%  to  2  ton  cap., 
with  2  to  2',is  yd.  combination  flat  and 
dump  body  with  hoist;  one  road  grader 
with  8-in.  blade.  Spec,  to  be  attached. 
O.  May  Juvenal,  clerk. 

ONTARIO,  Cal. — City  Service  Mgr.  O. 
S.  Roen  authorized  to  advertise  for  bids 
for  tracklaying  tractor,  rock-distribu- 
tor, and  light  steam-roller  for  use  on 
city  street  work. 


FIRE  EQUIPMENT 


MONTICKEV,  Monterey  Co.,  Cal. — 
Bids  will  be  asked  at  once  by  city 
Louiiell  to  fur.  1,000  ft.  2V4-in.  and  500 
ft.   I'A-in.  fire  hose. 


PLACERVILLB,  El  Dorado  Co.,  Cal. 
— Petitions  are  being  circulated  seek- 
ing formation  of  irrigation  district  to 
comprise  81,000  acres  extending  from 
upper  end  of  district  now  served  by  El 
Dorado  Water  Company  from  irrigable 
territory  below  Sly  Park  and  Hazel 
Valley  down  to  the  township  line  at 
Shingle.  The  first  unit  of  improve- 
ments, ditch  work,  will  cost  approx. 
$200,000.  County  Farm  Advisor  Jones 
and  County  Assessor  Scott  are  inter- 
ested  in   the   project. 


LIGHTING  SYSTEMS 


LOS  ANGELES,  Cal. — Bd.  Pub.  Wks. 
approves  spec,  to  install  137  pressed 
steel  post  light,  sys.  in  Western  Ave., 
bet.  Santa  Barbara  and  Slauson  Aves; 
1911   Act. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  Oil.  27,  11  A.  M.,  bids  will  be  rec. 
by  Henry  A.  Pfister,  county  clerk,  to 
fur.  one  or  more  Cletracs.  Cert,  check 
lO'/i)  payable  to  clerk  req.  Robl. 
Chandler,  county  surveyor. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
I'lilil  Oct.  27,  11  A.  M.,  bids  will  be  rec. 
by  Henry  A.  Pfister,  county  clerk,  to 
lur.  one  or  more  Fordson  Tractors 
equipped  with  Ha<lfield-Penfield  Track- 
layer, rigid  rail.  Cert,  check  10%  pay- 
)  clerk  reii.  Robt.  Chandler, 
surveyor. 


MONTEREY,  Monterey  Co.,  Cal.— Un- 
til Oct.  21,  7  p.  m.,  bids  will  be  rec.  by 
A.  J.  Mason,  city  clerk,  to  fur.  1000  ft. 
'i.'.-in  and  50u  ft.  l>^-in  cotton  rubber- 
lined  file  hose  in  50-ft.  lengths, 
tquppid  with  Pacific  Coast  Standard 
Couplings  capable  of  resisting  tests 
to  400  lbs.  pressure  per  sq.  inch  and 
>-:uaranteed  for  3  years  from  date  of 
dulivery.  Further  information  obtain- 
..ble  from  city  clerk.  H.  D.  Severance, 
city   engineer. 

\LAMEDA,  Alameda  Co.,  Cal. — Sea- 
•'rave  Co.,  at  $10,000  submitted  low  bid 
to  council  to  fur.  hook  and  ladder  ap- 
paratus for  tire  department.  Other 
bids  all  taken  under  advisement  were; 
Anieriean  LaFranee  Co.,  $10,750;  Mack 
liilcriiational  Motor  Co.,  $10,94».14* 
I'acilic  Fire  Extingunsher  Co.,  $ll,a00; 
Siutz   Fire  Engine   Co.,   $10,995. 

HILLSBOKOUGH,  San  Mateo  Co.— 
Town  trustees  authorize  purchase  of 
25U  ft.  hose  for  chemical  engine  at 
cost  of   $109. 

BRAWLEY,  Cal.  —  Until  7:30  p.  m.. 
Oct  27,  bids  will  be  rec.  by  city  trus- 
tees for  500  ft.  std.  2Vi-in.  fire  hose. 
O.   May   Juvenal,    clerk. 


iible 


MARICOPA,  Kern  Co..  Cal.  —  Until 
Oct.  24,  7  P.  M.,  bids  will  be  rec.  by  C. 
B.  vVarner,  clerk,  Maricopa  High  School 
District,  to  fur.  one  1-ton  truck 
equipped  with  bus  body  with  capacity 
of  from  10  to  16  pupils.  Further  in- 
formation  obtainable  from  clerk. 


PASADENA,  Cal. — Until  9  a.  m.,  Oct. 
22,  bids  will  be  rec.  by  Pasadena  High 
School  Dist.  to  fur.  and  install  laundry 
equip,  at  high  school.  Plans  obtainable 
from  Archts.  John  C.  Austin  and  Fred- 
erick M.  Ashley.  1116  Detwiler  Bldg., 
Los  Angeles.  Cert,  or  cash,  check  or 
bond  5'7r.  L.  M.  Pratt,  secretary. 


RAILROADS 


RESERVOIRS  AND  DAMS 


PASADENA,  Cal — City  purchases  3% 
ac  land  on  Calaveras  St..  adjoining 
Mountain  View  Cemetery,  Altadena,  as 
site  for  10,000,000-gal  reservoir  Sam- 
uel B   Morris,  chief  engr.  water  dept. 


MERCED,  Merced  Co.,  Ca..— Merced 
Irrigation  District  rejects  bids  (2na 
time)  to  furnish  cement  required  for 
Exchequer  Dam  project.  Pacfic  Port- 
land Cement  Co.,  San  Francisco,  bid 
$2.98  bbl.  net  and  Cowell  Lime  and  Ce- 
ment Co.,  San  Francisco,  $2.87  bbl.  Bids 
were  rejected  "because  other  compan- 
ies did  not  bid,"  the  directors  declar- 
ing the  bids  were  "not  representative. 
New  bids  have  been  ordered  called  to 
be    opened   Nov.    5. 


MERCED,  Merced  Co.,  Cal.  —  United 
Commercial  Co..  234  Steuart  St.,  San 
Francisco,  at  approx.  $180,500  awarded 
cont.  by  Merced  Irrigation  District  to 
fur.  rails,  frogs,  angle  irons,  etc..  in 
connection  with  relocation  of  Tosemite 
Valley  R.R. 


PIPE  LINES,  WELLS,  ETC. 


MERCED.  Merced  Co.,  Cal.— United 
Commercial  Co.,  San  Francisco,  award- 
ed cont.  by  Merced  Irrigation  District, 
to  furnish  ties  to  be  used  in  re-loca- 
tion of  Yosemite  Valley  R.  R.  Bids  on 
rails  and  other  equipment  taken  under 
advisemeut. 


BLUE  LAKE,  Humboldt  Co.,  Cal.  — 
Water  Committee  of  City  Trustees  plan 
to  drill  additional  well  for  water  res- 
ervoir.   

SAN  LUIS  OBISPO.  Cal.— F.  H.  Gates 
(Sisquoc  Rock  Plant)  awarded  cont  by 
Union  Sugar  Co.  to  manufacture  30,- 
000  lin.  ft.  cone,  pipe  for  sewerage, 
and  irrigation  and  drainage  purposes; 
15  000  ft  24-in.,  and  the  remainder 
from  14  to  20-in.  dia.  W.  B.  Roselip 
is  engineer  and  sales  manager  tor  tne 
Si.'jquoc  Company. 


LOS  ANGELES.  Cal.  —  Finley-Hunt 
Co.,  572  Court  St.,  San  Bernardino, 
awarded  cont.  for  ornam.  light  system 
in  Jefferson  St.,  bet.  Vermont  and  lOtli 
Aves.,  at  $67,985  and  in  San  Pedro  St.. 
bet.  61st  St  and  Manchester  Ave.,  at 
$58,945. 


MERCED,  Merced  Co.,  Cal.  —  City 
trustees.  W.  W.  Cornell,  clerk,  declare 
Inten.  (No.  .385)  to  install  rein.  cone, 
electroliers  with  wires,  pipes,  conduits, 
lamps,  etc.,  in  23rd  St.,  bet.  G  and  N 
Sts.  1911  Act  &  Bond  Act  1915.  Protests 
Nov.   3. 

LOS  ANGELES,  Cal. — A.  C.  Rice,  1963 
Santee  St.  awarded  cont.  by  Bd.  Pub. 
Wks  at  $57,821  to  const,  light,  system 
in  Wine  St.,  bet.  Franklin  and  Melrose 
Avenues. 


Contractors  Machine  Works 

We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We   build   rock  bunkers,   elevators  and  conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
•We  buy  and  sell  used  equipment. 

CREAR  &  BATES 


38  Stanford 


San  Francisco 


Phone  Kearny  1885 
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TERKA  BELLA.  Tularo  Co.,  Cal. — 
M.  T.  Jack.son,  Terra  Bella,  awarded 
cont.  by  Terra  Bella  Irrigratlon  Dis- 
trict, to  drill  well,  .jfto  to  600  ft.  deep, 
nrllllne  of  addltloii;il  wells  contem- 
l)lat>rt    by   district. 


EUHEKA,  Humboldt  Co..  Cal. — Until 
Oct.  :;i,  5  p.  ni.,  bids  will  be  rec.  by 
Jobn  CSriffith,  city  supt.  of  Public  Wks. 
524  D  St.,  to  fur.  lOUO  ft.  6-I11.  and  2000 
ft.  8-in.  class  li  c.  I.  pipe  tor  water 
de|)t.  To  be  delivered  Eureka,  t.  o.  b. 
dock,  DO  days  after  award  of  contract. 
Further  information  obtainable  from 
abuvu    office. 


HED  BLUFF,  Tehama  Co.,  Cal. — Bids 
will  be  asked  at  once  by  city  trustees 
to  drill  well  near  Brewery  Creek 
bridge. 

SI-:\YAGE  DISPOSAL  PLANTS 


MONTEIIEY.  Mciiterey  Co.,  Cal. — Bids 
will  be  asked  al  once  10  be  opened 
about  Oct.  21,  fur  one  automatic  ejector 
and  compressor  for  installation  in  Oak 
Grove  sewer. 


EXETER.  Tulare  Co..  Cal.  —  A.  S. 
Shephardson,  Bakersfield,  at  ?6425 
awarded  cont.  by  city  trustees  to  const, 
new  unit  for  sewer  septic  tank. 


(:iI.,ROY,  Santa  Clara  Co..  Cal. — Elec- 
tion will  be  cnlled  shortly  to  vote 
bonds  of  $125,000  to  finance  sewage 
<lispo.-<al  plant.  C.  E.  Sloan,  engineer. 
Santa  Fe  Bldg.,  San  Francisco,  will 
prepare  plans. 

MONTEREY,  Monterey  Co.,  Cal. — 
Until  Oct.  21.  7  P.  M..  l)i<ls  will  be  rec. 
bv  A.  J.  Mason,  city  Clerk,  to  fur.: 

"one  pneumatic  ejector  of  lOO-gals. 
capacitv  complete  with  reducing  valve. 
operatlnK  valve,  floats,  check  valves, 
jiate  valves,  lees  and  ell.=!.  together 
with  all  necessary  pipe,  bolts  and 
gaskets — for    manhole     installation. 

One  complete  compressor  plant  con- 
sisting of  single  acting  compressor  of 
23  cu.  ft.  per  min.,  displacement,  di- 
rect geared  to  a  5  H.  P.,  220  volt,  3- 
phase,  60-cyele  squirrel  cage  motor — 
complete  with  automatic  starting  un- 
loader.  automatic  start  and  stop  me- 
chanism controlled  by  pressure  switch 
and  a  2  ft.  by  •">  ft.  receiver  with  pres- 
sure gauge,  safety  valve  drain  valve 
and  inlel   and  outlet   connection. 

Specifications  on  file  in  office  n[  clerk. 
H.   D.   Severance,  city  engineer. 


MISCELLANEOUS 
CONSTRUCTION 


l'.4LO  ALTO,  Santa  Clara  Co.,  Cal. — 
A  studv  of  the  entire  frontage  of  the 
city  al:ng  the  Southern  Pacific  rail- 
rr.ad  with  a  view  to  making  recommen- 
dations in  reference  to  subways  and 
viaducts,  and  including  a  bridge  across 
San  Francisfiuito  creek  at  Alma  St., 
has  been  orderd  by  the  city  planning 
commission.  The  committee  appointed 
includes  J.  F.  Byxbee,  Jr.,  city  engi- 
neer: E.  A.  Cottrell  and  A.  C.  Hobart. 
their  report  is  to  be  returned  at  the 
November  meeting. 


FRESNO,  Fresno  Co.,  Cal. — Until  Oct. 
24,  2  1",  M.,  bids  will  be  rec.  by  D.  M. 
Barnwell,  County  Clerk,  to  fur.: 

3500  tons  crushed  stone  or  crushed 
gravel,  from  %-ln.  to  %-ln.  In  size,  at 
o.valis. 

1500  tons  crushed  stone  or  crushed 
gravel,  from  %-in.  to  %-ln.  in  size,  .-it 
Mcndota. 

1500  tons  crushed  stone  or  crushed 
gravel,  from  2-in.  in  size  to  sand  at 
Mendota. 

Cert,  check  10%  payable  to  Chair- 
man of  Board  of  .Supervisors  reii.  Fur- 
ther information  obtainable  from  coun- 
ty clerk.  Chris.  P.  .lenseii.  county  sur- 
veyor. Cory  Bids.,  Fresno.  Si-c  rail 
fur  lildK  tinder  oltleiiil  propuHiil  xiTtioii 
iii    IlilN  fNNiie. 


WATER  WORKS 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— County  Surveyor  Ceo.  A.  Kneese  pre- 
paring plans  to  install  pipe  line  and 
water  system  at  County  Farm  and  Re- 
lief Home.  County  will  purchase  pipe, 
pumping  equipment  and  reservoir  ma- 
terials and  let  a  contract  for  trenching 
and  laying  pipe.  Elizabetli  M.  Kneese. 
County   Clerk. 

LOS  ANGELES,  Cal. — Election  will  he 
held  Oct.  24  in  Municipal  Improvement 
Dist.  No.  35  to  vote  $275,000  bond  issue 
for  water  distribution  works,  etc.  This 
district  is  located  in  the  vicinity  of 
\'entura  Blvd.,  Topango  Canyoti  .Vve., 
Dumetz    Rd.    and   Ybarra   Rd. 

SAN  BERNARDINO,  Cal.— Until  7:30 
p.  m.,  Oct.  20,  will  be  rec.  by  city  coun- 
cil fur  gate  valves  for  Devil  Canyon 
Project,  under  spec.  710.  as  follows:  fi 
24-in.,  5  22-in.,  11  12-in.,  3  lO-tn.,  1 
,S-in.,  23  6-in.,  42  4-in..  Cert.  chk.  or 
bond,   10%   J.   H.   Osborn,   city   elk. 


NEWPORT  BEACH,  Cal.  —  Hartley- 
Camp  Constr,  Co.  228  N.  Santa  Fe  Ave., 
Huntington  Park,  awarded  contr.  by 
council  at  $9121.  for  6000  ft.  pipe  for 
Ralboa  Island  water  sys.  incl.  laying. 
Paul  B.  Kressly.  H.  W.  Hellman  Bldg., 
Los   Angeles,   city   engr. 

SEATTLE,  Wash. — Low  bids  to  in- 
stall water  mains  in  First  Ave.  South, 
received  by  Bd.  Pub.  Wks.  as  follows: 
Steel  Pipe."  Felix  Arcorace  and  P.  Lupis 
$110,600:  Jahn  ..%  Bressi,  Seattle,  lock 
bar  steel  pipe,  $118,588. 


LOS  ANGELES,  Cal.— Pac.  Cast  Iron 
Pipe  &  Fdy.  Co.,  688  Rio  St.,  awarded 
cont.  bv  pub.  serv.  comm.  at  3%c  lb. 
for  lOOli  meter  covers;  spec.  W-299 


S.\NTA  AN.4.  Cal. — Council  plans  to 
provide  permanent  gravity  water  sys. 
adequate  for  100.000  population.  Plan.s 
involve  possible  co-operation  with 
Orange,  in  which  case,  two  reservoirs 
would  be  needed.  A  conservative  esti- 
mate of  capacity  or  reservoir  to  sup- 
ply Santa  Ana  (100,000  pop.)  is  50,- 
■00"0,000  gals. 

CORCORAN,  Kings  Co..  Cal.— Until 
Oct.  24,  8  p.  m.,  bids  will  be  rec.  by 
H.  M.  Goodrich,  trustee,  Corcoran 
Grammar  School  District,  to  fur.  and 
install  sprinkling  system  for  school 
lawn  in  Letts  Ave.  Cert,  check  10%  req. 
Plans  obtainable  from  above. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOAVAHT)  STREET,  SAN  FRANCISCO 

MOTORS 

Nfiv   and   Used.   RpiiRlit.   Sold,   Exchanged,   Rented   and   Repaired 
Industrial  Liglit  and  Power  Installation 

Telephone  SUTTER  3266 


HAWTHORNE,  Cal.  —  City  trustees 
to  purchase  pump  for  well  at  new 
water  plant.  C.  P.  Harnlsh  of  Olm- 
sted &  Gillelen,  Hollingsworth  Bldg., 
Los    Alleles,    engr.    In    charge. 


SAN  BERNARDINO,  Cal.— Until  7:30 
p.  m.,  Oct.  20,  bids  will  be  rec.  by  coun- 
cil for  materials  and  labor  In  connec- 
tion with  Devil  Canyon  water  project 
as  follows:  Sinking  well  No.  4;  steel 
pipe  outside  diam.,  as  follows:  5246  ft. 
6-in..  1900  ft.  10-in.,  326  ft.  12-ln.,  14,- 
570  ft.  12-ln.,  4320  ft.  12-in.,  2474  ft. 
16-ln.,  2300  ft  .16-ln.,  20,436  ft.  16-in., 
7000  ft  22-ln.,  3508  ft  22-ln.  4900  ft  24-in. 
10,974  ft  24-ln,  spec  716;  steel  pipe  inside 
dIam.  as  fol.:  5246  ft.  6-in,  4900  ft.  10-in 
.126  ft.  12-in.,  14.570  ft.  12-in.,  4320  ft. 
12-in.,  2474  ft.  16-ln.,  2300  ft.  16-in..  20.- 
456  ft.  16-in.,  7000  ft.  22-in.,  2058  ft. 
22-in.,  4900  ft.  24-in.,  10,974  ft.  24-in. 
Spec.  708.  Constr.  of  relnf.  cassion  at 
Well   No.   4,   Devil   Canyon  Project. 


EL  CENTRO.  Cal.— Until  7:30  p.  m., 
Nov.  5,  bids  will  be  rec.  by  city  trus- 
tees for  250,000  gal.  elev.  tank  compl., 
one  reinf.  cone,  filtered  water  reser- 
voir. Plans  on  deposit  of  $10.  Cert.  chk. 
5%.  J.  S.  Loofbourow,  city  clerk. 


EL  CENTRO,  Cal.— Until  7:30  p.  m., 
Nov.  19,  bids  will  be  rec.  by  city  trus- 
tees to  fur:  2  dual-drive  centrifugal 
pumping  units.  2  electric  motor  dr. 
centrifugal  pumping  units,  1  vertical 
centrifugal  sump  pump  compl:  1  switch 
board  compl.  Plans  on  deposit  of  $10. 
Cert,  check  5%.  J.  S.  Loobourow,  city 
clerk. 


PLAYGROUNDS   AND   PARKS 


MERCED,  Merced  Co.,  Cal. — Murray- 
Vincent  Co..  Merced,  at  $311  awarded 
cont.  tiy  supervisors  to  fur.  and  erect 
1350  lin.  ft.  wire  fencing  with  wire 
gates  and  metal  posts  at  Puldic  Cem- 
etery (;roui:ds,  Merced.  Other  bids 
were:  R.  Barcroft  &  Sons  Co.,  Mercrd, 
$1(10;  Fresno  Fence  Co.,  by  Edw.  II. 
.ianiison.  Box  404,  Fresno,  $413.80. 


SEWERS  &  STREET  WORK 


S.JiNTA  ANA.  Cal. — F.  W.  Seccombe, 
San  Bernardino,  low  bidder  at  $10,298.20 
for  sewer  in  Myrtle  St..  bet.  .\rle  ia 
and  Daisy  Sts.  and  portions  of  other 
streets,  involv.  5530.9  ft.  6-in.  pipe, 
3675.83  ft.  8-in.  pipe.  659.5  ft.  10-in., 
1543.45  ft.  12-in.  mains.  29  m.  h.,  6  ft. 
t..  2  1.  p.  work  includes  trenching,  furn. 
lay.   backfill. 


S.\.N  FRANCISCO.  Cal.— The  follow- 
ing bids  were  received  on  October  9th, 
l)y  tlie  Park  Commissioners  for  the 
construction  of  tennis  court  fencing, 
tennis  court  paving  and  sewer  ejector 
for  Herbert  Floishacli  er  Playfield  at 
Great  Highway  and  Sloat  Boulevard. 
Bids  were  taken  under  advisement. 
•  Teiin!.s  Court  Fencing 

Standard    Fence    Co $1779 

.Mi.-hei    anrl     I'n-ITfi     2230 

Tennis  Court  Paving 

Raisch    Imp.    Co $.054 

Fay   Imp.   Co 059 

Sewer   Ejector 

Simonds   Machy.   Co $   773 

Byron  Jackson  Pump  Mfg.  Co 1630 

United    Iron    Works    1015 


YUBA  CITY.  Sutter  Co..  Cal.— Until 
Oct.  27,  10  a.  m..  bids  will  be  rec.  by 
Albert  B.  Brown,  county  clerk,  to 
grade  Nicolaus-Sacramento  county  line 
road  from  end  of  present,  pavement  to 
countv  line  in  Rd.  Dist.  No.  5.  Cert,  chk 
10%  payable  to  Chairman  of  Bd.  of 
Sups.  req.  Plans  on  file  in  office  of 
clerk.  Wm.  Sherer,  county  surveyor. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
tTntil  Oct.  23.  2  p.  m..  bids  will  be  rec. 
by  H.  E.  Miller,  county  clerk,  to  const, 
cone,  culvert  on  Vine  Hill  rd.,  about  Vs 
mi.  from  state  highway  leading  from 
Santa  Cruz  to  Los  Gates.  Cert,  check 
10%  payable  to  county  req.  Plans  ob- 
tainable from  County  Surveyor  Lloyd 
Bowman  on  deposit  of  $5,  returnable. 
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PRTALUMA,  Sonoma  Co.,  Cal.— -City 
council  G^v:  Roberts,  clerk,  declares 
fnt"en  (No.  3025)  to  imP.Ameru.an  A^- 
ley  bet.  Main  and  Kentucky  bts,,  in 
volving  grading  and  paving  with  cone. 
1911  Act.  Protests  Oct.  J.6. 

SACRAMENTOTTIIJ-Uritil     Oct      27, 

Jilt  ^ounYv%Ter%o^^fur2^r"\oJ 
g?avel  for  county  ■"O^*!  mp"-ovements. 
Chas.  Deterding  Jr.,  county  engineer. 
Spec,  on  file  in  ofBce  of  clerk. 

SA    NFRANCISCO— Until    Oct     23      2 

^'oc^eta'^V^^sraVl  ^B^ard^^f^H^ar^or^S 
n'."sion  Jrs,   Ferry   Bldg.,   to   repa  r  and 

^SS^H^^S^In^^rpV^Bl^l^Mlt^H^ 
ai=i  fn  be  used  shall  consist  oi  rooiiiiB 
fsnhalt  galvanized  iron  nosing,  roof - 
^S  fMt  ind  gravel.  Plans  obtainable 
fr<?n,  Frank  (f  White,  chief  engineer 
for  Commission,  Ferry  Bldg.,  on  de- 
posit  of   $5.   returnable. 

a\i«  TTRANTISCO — Until  Oct.  22,  3  P. 
M  bkls  wUl  be  rec.  by  Board  of  Public 
Works  tT  construct  road  connecting 
Municipal  Golf  Links  at  Lake  Mer«  i 
w"th  Skyline  Blvd.;  est  cost  $2o.00O 
Plans  obtainable  fom  Bureau  of  Ln 
gineering,    3rd    Floor,    City    Hall. 

HUNTINGTON    PARK,    Cal.    —   L.    A. 

*"'l"a  Pav.  Co.  awarded  cont.  at  $18  - 
877.05  to  imp.  Marbrisa  Ave  involv 
5-in.  asph.  pav.  16.8c  sq.  ft.,  S;'"-  sut. 
25c  sq.  ft.,  8-ln.  gut.  26c  sq.  ft.,  18-in. 
curb  65c  ft. 

.TxTAivTRRA  Cal — Council  declares 
■„;^nfr.^m^-  Alley  bet  Granada  Ave. 
Lnd  CordoTa'^St  150  ft.  so.  of  Main  St.; 
on\nd' rock  surface  .and  alley  bet  B 
Paso  and  Lo  Crescenta  Aye  ,  Loma  Vis 
ta  Dr.  to  Las  Flores'  St;  oil  ana  rocK. 
surfacing.  

paVBRSIDE,  Cal.— R.  T.  Shea,  River- 
.side!   awarded   cont.    by   supervisors   at 
$19,346     to    pave    county^s  ^poruon^ 
certain   streets   ir 
5-in.   asph.   cone. 
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jounty  s     ijujiiui.     "r 
city   of   Perris,   with 


SAN  RAFAEL,  Marin  Co..  Cal.—F  A 
Ritchie,  San  Jose,  at  $7049  awaroea 
cont  by  council  to  pave  with  cone 
Wesi  End  Ave  Other  bjds;  Rocca  and 
Coletti,  $7749;  L.  L.  Page,  ?9.3»1.  J^^-  ^• 
Mclntyre.  $7429;  Peter  Coletti,  $-551. 

TOq  ANGELES,  Cal.— Culjak  &  Be- 
hek  425  W  78th  St.,  at  $14,690  awarded 
cont  by  Bd.  Pub.  Wks.  to  const,  sewer 
in  June  St.,  bet.  Fountain  Ave  and  Lex- 
ington Ave. 

FRESNO,  Fresno  Co..  Cah-Thomp- 
<!On  Bros.,  Divisadero  and  H  bts.,  au 
ll0->29  awarded  cont.  by  council  to 
fmn  (Res  of  Inten.  19-D)  Arthur  and 
Adeline  Aves.  bet.  Olive  and  Dennett 
Aves  involving  grading;  const,  cone. 
An-bs  gutters,  driveway  approaches, 
skewalks;  corru.  metal  culverts;  re- 
navT  with  l'/.-in.  asph..  cone,  surface 
?v1IS  miuid  Asphalt  and  rock  screen- 
inas  surface  coat.  Calif.  Rd.  Ar  bt. 
imp  Co.,  Fresno,  only  other  bidder  at 
$10,396. 

LOS  ANGELES,  Cal.— Warren  Constr. 
To  2221  E.  25th  St.,  awarded  cont  by 
Bd"  Pub.  Wks.  at  $94,497  to  pave  Me  - 
ro.se  Ave.,  bet.  Larchmont  and  \v  est- 
ern  Ave. 

TURLOCK.  Stanislaus  Co.,  Cal.— A. 
Teichert  &  Son,  Ochsner  Bldg.,  Sacra- 
mento, awarded  cont.  by  council  to 
imp.  Palm  St.,  from  pavement  in 
place  in  East  Main  St.  to  pavement  in 
p  tee  in  East  Olive  St.,,  involv  grad- 
ing and  paving  with  3-in.  asph  cone. 
base  with  IVa-in.  Warrenite-Bit  sur- 
face;  cem.  concrete  curbs  and  gutters. 

OAKLAND,  Cal.— Until  Oct  23  11  a. 
m  ,  bids  will  be  rec.  by  E.  K.  Sturgi.^, 
"iy  clerk,  to  imp.  Pleasant  St  bet. 
Fruitvale  Ave.  and  Champion  St.,  in- 
volving grading  and  paving;  const, 
nnrhs  gutters,  walks;  sewer  with 
lampllole^  and  wye  branches,  1911  Ac^. 
Cert  check  10%  payable  to  city  req.  W. 
W.  Harmon,  city  eng. 


SAN  DIEGO,  Cal.— Council  will  call 
election  to  vote  $250,000  bond  issue  lo 
pave  road  in  and  around  Balboa  Park. 

NEVADA  STATE— As  previously  re- 
ported, bids  win  be  rec.  by  State  High- 
way Commission,  Geo.  W.  Borden,  en- 
gineer, until  Oct.  29,  to  const.  1.98  mi. 
in  Clark  county  from  5th  St.  city  of 
Las  Vegas  to  1650  ft.  n.e.  North  city 
limits.  Project  involv.  7000  cu.  yds,  un- 
classified excavation;  1.61  mi.  prepare 
subgrade  and  shoulders;  3210  cu.  yds. 
crushing,  loading  &  screening  gravel: 
12,650  yd.  mi.  haul  gravel;  3210  cu.  yd.s. 
spread  gravel;  110  cu.  yds,  class  A  and 
17  cu.  yds.  class  B  concrete;  70  lin.  ft. 
l5-in.,  112  lin.  ft.  18-in.  and  26  lin.  ft. 
24-in.  corru.  metal  pipe;  2  monuments; 
2  sign  posts;  12,040  sq.  yds.  prepare 
subgrade  for  asph.  cone;  1400  lin.  ft. 
cone,  curb  and  gutter.  Bids  may  be 
submitted  on  either  one  or  both  types 
of  pavement  covered  by  the  following 
items:  (A)  5273  sq.  yds.  5-in.  asph. 
cone,  pave,  6767  sq.  yds.  3 1,4 -in.  to  5-in. 
asph.  cone,  pavement;  (B)  5273  sq.  yds. 
Willite  Process  asph.  cone,  pavement 
5-in.  thick,  6767  sq.  yd.s.  Willite  Pro- 
cess asph.  cone,  pavement  3M  to  5-in. 
thick.  The  price  bid  for  the  Willite 
process  asphaltic  concrete  pavement 
shall  include  a  royalty  charge  of  lo 
cents  per  square  yard  to  be  Pam  by  the 
contractor   to   the   Western   WiUite   Co. 

VISALIA.  Tulare  Co.,  Cal. — C.  R. 
Curdv  Porlerville,  at  $2026  awarded 
cont.' by  supervisors  to  const.  S'"'"  f^- 
ft  cone,  walks  at  Tulare-Kings  Tuber- 
cular hospital  at  Springville. 

HUNTINGTON  BEACH,  Cal.— Geo.  M. 
Souter,  Box  626,  Huntington  Beach, 
;iwarded  cont,  by  council  lo  imp.  Cali- 
fornia Ave.,  bet.  Detroit  and  Geneva 
Sts.,  involv.  37.832  sq.  ft.  i/4-in.  Topeka 
pav.  on  314-in.  base,  21.i)C  sq.  ft.;  8646 
s<|.  ft.  walk,  19c  sq.  ft.;  1463  ft.  curb, 
6nc  ft.;  296  ft.  culv.,  $4  ft.:  light  sys., 
$2700.     E.   M.   Billings,   city   engineer. 

RIVERSIDE,  Cal.- Thos.  P.  Crawford, 
110  Laurel  St.,  Pomona,  awarded  cont. 
l)y  supervisors  at  $38,960  to  imp.  por- 
tion of  Corona-Elsinore  highway,  in- 
volving 14,597  eu.  yds.  cxcav.,  15,365.4 
lin  ft."  shap.  roadbed,  272,977  sq.  ft. 
macad  pav..  103.7  cu.  yds.  A  concr.  dip 
and  walls,  9.3  cu.  yds.  B  concr.  culv., 
walls,  46  ft.  24-in.  reinf,  concr.  culv..  42 
ft  36-in  corr.  culv.,  incl..  one  coupling, 
110  ft.  15-in.  corr.  culv.  Materials  fur- 
nished by  county. 

SAC:RAMENT0,  Cal.— Kaiser  Paving 
Co.  American  Bank  Bldg.,  Oakland, 
awarded  cont.  by  supervisors  to  gravel 
roads  at  following  amounts:  Ring 
Road.  $1125:  Gerber  Road,  $3375,  Elk 
Grove-Walsh  Station  Road,  $3480;  Cal- 
ifornia Vineyard  Road.  $2180. 

LOS  ANGELES,  Cal.— Until  2  p.  m., 
Oct.  27,  bids  will  be  rec.  by  supervis- 
ors for  imp.  work  along  Chevy  Chase 
Dr,  Sicomoro  Canyon  Tr.  to  line  2974 
ft  east  involv.  7925  cu.  yds.  excav.  in- 
cluding remov.  trees;  5570  ft.  curb;  11,- 
938  sq.  yds.  shaping  roadway;  11,938 
sq.  yds.  cone,  pav;  270  cu.  yds.  cone 
in  storm  drain,  incl.  reinf.  steel;  35 
cu  yds.  cone,  in  retaining  wall  for 
stream  inlets;  140  ft.  guard  fence 
County  furnishes  4088  bbls.  cem.  and 
freight  on  sand  and  gravel  amounting 
to  5209  tons. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— City  council,  W.  A.  Price,  clerk,  de- 
flares  inten.  (No.  G-8)  to  imp.  Adams 
and  Clinton  Sts..  bet.  Jefferson  and 
Harrison  Aves.,  etc.,  involv.  grading 
:  nd  pave  with  5-in.  cem.  cone,  on  3-ln. 
Iiase  of  broken  stone;  cem.  cone,  curbs. 
1911  Act  and  Bond  Act  1915.  Protests 
Nov.   3.  C.  L.  Dimmitt,  city  eng. 

SAN  JOSE,  Santa  Clara  Co..  Cal.  — 
Raymond  H.  Crummey,  San  Jose, 
awarded  cont.  by  council  to  imp.  Duane 
St  bet  1st  and  Orchard  Sts.,  involv. 
grading:  pave  with  lV4-in.  Warrenite- 
i;it  surface  on  3-in.  bituminous  cone. 
ba-ie;  hyd.  cem.  cone,  curb,  gutter  and 
walks;  2  cem.  cone,  inlets;  8-in.  vit. 
pipe  drains. 

SE  \L  BEACH,  Cal.— Council  orders 
paving  of  Fifth,  Sixth  and  Seventh 
Sts.;  type  not  determined.  Warren 
llill'yard.   city   engineer. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.-— A. 
]  Raisch,  Builders'  Exchange,  San 
lose  awarded  cont.  by  council  to  imp. 
Pine  St..  bet.  Park  Ave.  and  San  Fer- 
nando St.,  involv.  grading;  pave  with 
■'-in  Durite  asph.  cone,  surface  on  3%- 
U\.  buiite  asph.  cone,  base;  hyd.  cem. 
cone,   gutters.  

PASADENA,  Cal.  —  City  Manager 
Koi'ner  recommends  bids  to  Imp.  Green 
St  be  rejected  except  that  of  Griffith 
Co.,  which  be  held  with  view  to  award- 
ing them  the  contract  at  $276,0<ib.oS 
after  Underground  Constr.  Co.  has 
signed  up  for  public  utility  work. 

EUREKA,  Humboldt  Co.,  Cal.--Mer. 
cer-Fraser  Co.,  Eureka,  at  $14,057  (en- 
gineer's estimate  $15,499.65)  awarded 
cont  by  council  to  const.  30-in.  cem. 
cone,  pipe  storm  sewer  in  Union  St.. 
from"  Murray  St.  to  pt.  12-£t.  north  of 
Whipple  St.  and  36-in.  cem.  cone,  pipe 
storm  sewer  in  Whipple  St.  from  Union 
to  Broadway  St..  including  cem.  cone, 
pipe  drainage  branches;  cem.  cone, 
storm  sewer  manholes  with  c.  i.  frames 
and  covers;  cem.  cone,  catchbasins  and 
vit.  pipe  drainage  laterals  connected 
to  sewer. 


REDWOOD  CITT,  San  Mateo  Co., 
Cal.— Until  Oct.  21,  7:30  p.  m.,  bids  will 
be  rec.  by  W.  A.  Price,  city  clerk,  to 
imp  portions  of  Hilton  St..  Cassia  St.. 
Elm  St.,  etc.,  involv.  grading:  pave 
with  5-in.  cem.  cone,  on  3-in.  base  or 
cushion  of  broken  stone;  cem.  cone, 
curbs.  1911  Act  &  Bond  Act  1915.  Cert, 
check  10%  payable  to  town  req.  C.  L. 
Dimmitt,  city  engineer. 

SAN  FRANCISCO — Frank  McHugh, 
474  17th  Ave.,  at  $6436.70  awarded  cont. 
by  Bd.  Pub.  Wks.  to  imp.  Cabrillo  St.. 
bet  41st  and  42nd  Aves.,  involv.  569 
lin  ft.  cone,  curb,  $1  lin.  ft:  1321  sq.  fi. 
art  stone  walks,  $.18  sq.  ft.;  6  br.  catch 
basins,  $130  ea:  210  lin.  ft.  10-in.  cul- 
vert, $2  lin.  ft;  21,7S6  sq.  ft.  asph.  cone, 
pavement,  $.29  sq.  ft. 

McHugh,  at  $3960  awarded  cont.  to 
imp.  Anza  St.,  bet.  40th  and  41st  Aves., 
involv.  480  lin.  ft.  cone.  curb.  $1  Im.  ft.: 
12  000  sq.  ft.  asph.  cone,  pavement,  ?.ZJ 
s^q'.  ft.  

LIVERMORE,  Alameda  Co.,  Cal.  — 
City  trustees  request  Geo.  A.  Posey, 
\lameda  county  surveyor,  to  prepare 
estimates  of  cost  to  pave  L  street  from 
2nd  St.  to  town  limits. 
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NKVADA  STATK— irmll  Dc-l.  2!t,  1:30 
I'.  »i..  lii<lH  will  lie  n-i-.  I,y  Slate  lliBh- 
Hiiy  <  iiiiiiiiImkIiiii.  C.mi.  \V.  liuidfii,  slalu 
hlBliway  t'liKlnviT,   to 

(1)  (Ji-iiilt-;  const.  culviTIs  and  place 
aspli.  Koiio.  or  WilMli-  |>r<ic,ss  asphaltlc 
loiie.  puvemvnt  and  Kiavcl  Hurfacv  bet. 
.'.ih  St.,  city  of  l,a.s  \cKas  and  appro.v 
'a    ml.   n.   i:   of   north   city    liinlts. 

(2)  (.;radc;  const,  nilvcit.-i  and  place 
travel  surface  licl.  west  slope  of  Mor- 
mon Mesa  and  Kast  Slope  of  Mormon 
Mesa. 

.Srv  call  fur  lildx  under  ulUelal  pro- 
puKiil    Hredon    In    thin   Inmiip. 


CHIfO,  lUitte  Co.,  Cal.— Until  Oct.  23 
■■  p.  ni.,  bids  will  be  ree.  l>y  Clias.  H. 
Camper,  clerk,  Chico  HiKh  School  Dis- 
trict, to  const,  curbs  and  wallcs  on  Sac- 
laiiieiito  Ave.  and  the  Ksplanade.  Cert. 
.  Iieck  5%  payable  to  President  of  Dis- 
trict rcq.  I'lans  on  file  in  office  of  clerk 


OAKLAND,  Cal.— Buildings  between 
San  Pablo  Ave.  and  Broadway  will  be 
lazed  immediately  for  ijroposed  pedes- 
trian way,  the  estimated  cost  of  which 
is  placed  at  Jlila.ouu.  W.  \V.  Harmon, 
•  ity   engineer. 


BlIUBANK,  Cal.— City  trustees  de- 
clare iiiten.  to  imp.  under  1911  act: 

Evergreen  St.,  Valley  St.  and  Rose  St 
liet.  Magnolia  and  Clark  Aves;  curbs, 
walks,   a-ln.   oil  mac. 

Valencia  Ave.,  bet.  4th  and  6th  Sts. ; 
curbs,  walks,   6-in.   cone.  pav. 

San  Jose  Ave.  bet.  4th  and  6th  Sts; 
<urbs,  walks,  mac.  pav. 

First  St.,  bet.  Cypres  Ave.  and  Bur- 
l)ank  Blvd:  curbs,  walks,  3-in.  oil  mac. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Until  Nov.  3,  11  a.  m.,  bids  will  be  rec. 
by  Eugene  Graliam,  county  clerk,  for 
road  improvements  totaling  approx. 
$10S.50U,   as   follows: 

West  Side  road,  approx.  19,845  ft. 
from  end  of  present  gravel  surface 
south  to  Stanislaus  county  line;  gravel 
surface,  est.  cost  $25,660. 

Charles  Laufter  rd.,  Thornton-Wal- 
nut Grove  highway,  thence  n.  along 
west  line  of  Prize  Medal  Farms  tract 
for  S445  ft.,  gravel  road;  est.  cost  ?S885. 

Keen  road  from  Cherokee  Lane  west- 
ward 53(10  ft.,  asph.  oil  surface  $9883. 

H.  C.  Beckman  rd.,  from  Kettleman 
Lane  south  to  Roach  road,  approx.  2- 
mi.,    asph.    oil    surface,    $20,494.50. 

A.  O.  Stewart  rd.,  from  S.  P.  right 
of  way  near  west  end  of  l^ridge  over 
San  Joaquin  river  west  6600  ft.,  gravel 
surface;    est.   cost   $6480. 

Grant  Line  Road,  13,196  ft.  and  River 
Drive,  5476  ft.  both  near  Tracy,  gravel 
surface.    $21,340. 

G.  Erichetto  rd.,  from  state  highway 
south  to  Tracy-Vernalis  rd.,  15,800  ft., 
gravel   surface,   $15,680. 

Plans  obtainable  from  County  Sur- 
veyor  F.   E.    Quail. 


SAN  FKANCISCO— Board  of  Public 
Works  completes  spec,  to  imp.  Nevada 
St.,  bet.  Cortland  Ave.  and  Jarboe  Sts., 
est.  cost  $1390,  involv.  237  lin.  ft.  cone. 
curb.  2756  sq.  ft.  cone,  pavement;  325 
.sq.  ft.  asph.  cone,  pavement. 


BLYTHK,  Cal.— Until  7  p.  m.,  Oct.  27 
bids  will  be  rec.  by  council  to  iinii. 
Hobson  Way,  bet.  Main  St.  and  W  city 
limits  involv.  112,560  sq.  ft.  6-ln.  cone, 
pav.,  14,955  sq.  ft.  4-ln.  cem.  walk;  299 
ft.  curb  returns;  194  ft.  12-in.  corru. 
iron  culv..  14,056  sq.  ft.  gravel  shoul., 
29  ft.  24-in.  reinf.  cone,  pipe,  1  reinf. 
cone,  end  wall,  11.081  ft.  monolithic 
curb,  126,616  sq.  ft.  st.  grading,  ornam. 
light,  sys.,  .14,000  sq.  yds.  6-in.  cone, 
pav.,  cone,  sidewalks,  curb,  curb  re- 
turns, corr.  iron  culverts;  reinf.  cone, 
culv.;  1911  and  1915  acts.  Plans  on  file 
at  921  Merchants  Nafl  Bank  Bldg., 
Los  Angeles.  Marie  Crenshaw,  city  elk. 
A.  C.  Fulmor,  646  W  7th  St.,  Riverside, 
city  engr.  Deposit  $5  for  plans. 

MODESTO,  Stanislaus  Co.,  Cal. — Mo- 
desto Club  of  Amer.  Soc.  of  Engineers 
petition  supervisors  to  pave  roadway 
from  Stoddard  school  house  to  Escalon 
liridge  over  Escalon  river,  a  distance 
of  appro.x.   2-mi. 


LOS  ANGELES.  Cal. —John  Artuko- 
vich,  614  N  Bunker  Hill  Ave.,  submit- 
ted low  bid  at  $28,780  to  Bd.  Pub.  Wks. 
to  const,  sewer  in  79th  St.,  bet.  South 
Park  Ave.  and  San  Pedro  St.  Next  three 
low  were:  Leo  Miletich,  $28,791;  Nick 
Chutuk  and  Leo  Vuksich,  $29,602;  Cul- 
jak  and  Bebek,   $29,824. 


WILLOWS.  Glenn  Co.,  Cal.— Super- 
visors petitioned  to  extend  highway 
from  Four  Corners  to  Colusa  County 
line,  distance  of  3^-mi. 


SA.M  FRANCISCO  —  Bd.  Pub.  Wks. 
completes  spec,  to  imp.  Tioga  Ave.,  bet. 
Delta  and  Alplia  Sts.,  involv.  2200  cu. 
yds.  cut;  1280  cu.  yds.  fill;  690  lin.  ft. 
cone,  curb;  8S20  sq.  ft.  art.  stone  walks; 
4  br.  catchbasins;  90  lin.  ft.  10-in.  iron- 
stone pipe  culvert;  8590  sq.  ft.  cone, 
pavement,  12,000  sq.  ft.  asph.  concrete 
pavement.    Est.    cost    $11,885. 

INGLBWOOD,  Cal.— Until  8  p.  m.,  Oct 
20,  bids  will  be  rec.  by  council  to  pave 
Nectarine  St.,  bet.  Eucalyptus  and 
Damask  Sts.,  involv.  35,754  sq.  ft.  grad- 
ing (1400  cu.  yds),  1192  ft.  curb,  5959 
sq.  ft.  walk,  19,665  sq.  ft.  5-in.  oil  mac, 
1788  sq.  ft.  gut.,  10  %-in.  water  serv; 
1911  and  1915  acts.  Arthur  W.  Cory, 
city   engr. 

SALEM,  Ore. — Until  Oct.  28,  2  p.  m., 
bids  will  be  rec.  by  State  Highway 
Commission,  meeting  in  Multnomah 
County  Courthouse,  Portland,  to  sur- 
face 3"0  mi.  of  White  River-Cow  Can- 
yon section  of  Dalles-California  high- 
way, Wasco  county,  involv.  72.000  cu. 
yds.  broken  stone  or  crushed  gravel 
surface.  This  project  will  be  construct- 
ed in  three  units  each  of  which  will  be 
approx.  10-mi.  in  length  involv.  approx 
24,000  cu.  yds.  surfacing  materials. 
Spec,  obtainable  from  Roy  A.  Klein, 
state  highway  engineer,  on  deposit  of 
$5,  returnable. 


SALE&f,  Ore.- Until  Oct.  28,  2  p.  m.. 
bids  will  be  rec.  by  State  Highway 
Commission,  meeting  in  Multnomah 
(bounty  t:ourthouse,  Portland,  to  const, 
approaches  to  Lewis  and  Clark  river 
bridge  about  2',i-ml.  west  of  Astoria, 
Clatsop  county,  involv.  900  cu.  yds. 
broken  stone  (13U0  lin.  ft.  surfacing). 
Plans  obtainable  from  comm.  on  de- 
posit of  $5.  returnable.  Roy  A.  Klein, 
state   highway   eng. 

LOS  ANGELES,  Cal.— Chalmers  and 
Ford,  532  H.  VV.  Hellman  Bldg.,  sub- 
mitted low  bid  to  Bd.  Pub.  Wks.  at 
approx.  $130,000  to  pave  Windsor  Blvd., 
bet.  3rd  St.  and  50  ft.  s  of  8th  St;  $8800 
lump  sum  grade;  478,321  sq.  ft.  cone, 
pave.  18,75c,  14,810  sq.  ft.  7-in.  bitum. 
base  20c.  1090  ft.  curb  58c,  4193  sq.  ft. 
walk  18c,  1488  sq.  ft.  gut.  26c,  $26,700 
storm  drain,  40  ft.  hse.  con.  $1.25,  410 
sq.  ft.  2-in.  bitum.  base  10c. 


SAN  FRANCISCO  —  Bd.  Pub.  Wk.s. 
completes  spec,  to  imp.  Otsego  Ave., 
bet.  Onondago  and  Seneca  Sts.,  involv. 
794  lin.  ft.  cone,  curb;  11,902  sq.  ft. 
asph.    cone,    pavement.    Est.    cost    $6550 

LOS  ANGELES,  Cal.— Griffith  Co.,  L. 
A.  Ry.  Bldg.,  submitted  low  bid  to  Bd. 
Pub.  Wks.  at  $16,702.86  to  pave  Ethel 
Ave.,  bet.  Onxard  St.  and  Sherman  Way 
76,127  sq.  ft.  bitum.  base  pave  ISc  ft; 
grade,   $3000  lump  sum. 

Griffith  Co.  low  at  $7366  to  pave  Por- 
ter St..  bet.  alley  w  of  Santa  Fe  Ave. 
and  Mateo  St;  grade  $1250  lump  sum; 
23.426  sq.  ft.  asph.  pav.  23.5c  ft;  21  ft. 
curb  70c  ft;  59  sq.  ft.  walk  21c  ft;  949 
sq.  ft.  gut.  26e  ft;  225  hse.  eon.  $1.50  ft. 

Griffith  Co.  low  at  $13,889  to  pave 
10th  St.,  bet.  Pacific  Ave.  and  Gaffey 
St.,  San  Pedro;  $1430  lump  sura  grade, 
45.584  sq.  ft.  asph.  pave  22.8c;  772  ft. 
curb  65c;  5062  sq.  ft.  walk  20c;  2399  so. 
ft.  gut.  23c. 

Griffith  Co.  low  at  $14,483  to  pave 
14th  St.,  bet.  Gaffey  and  Parker  Sts., 
involv.  grade  at  $1500  (lump  sum); 
38.079  sq,  ft.  asph.  pav.  22.8c  ft.,  curb 
65c  ft..  9140  sq.  ft.  walk  20c  ft.,  2347  sq. 
ft.  gut.  23c  ft.,  280  ft.  hse.  con.  $1.50  ft., 
1120  sq.  ft.  cone.  pav.  $1120. 


EUREKA,  Humboldt  Co.,  Cal.— Mer- 
cer-Fraser  Co.,  Eurelsa,  at  $55,410.67 
(engineer's  estimate.  $56,095.83)  award- 
ed cont.  by  council  to  imp.  Union  St., 
het.  Cedar  and  Russ  Sts.,  involv.  grad- 
ing; pave  with  214-in.  asph.  cone,  base 
Avith  %-in.  Warrenite-Bit.  surf.;  const, 
c.  i.  culverts  with  cem.  cone,  inverts; 
6-in.  vit.  sewers;  cem.  cone,  manholes; 
cone,    curbs. 


TURLOCK,  Stanislaus  Co.,  Cal.— A. 
Teichert  &  Son,  Ochsner  Bldg.,  Sacra- 
mento, awarded  cont.  by  council  to 
mip.  Marshal  St.,  from  pavement  in 
place  in  S.  Front  St.,  to  Bell  St.  involv. 
grade  and  pave  with  3-in.  asph.  cone, 
base  with  IVi-in.  Warrenite-Bit.  sur- 
face: cem.  cone.  curb.s,  gutters,  cul- 
verts. 


SUBSCRIPTION  BLANK 

Cut  Out  and  Mall   Todajr 
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TO  BUILDING  AND  ENGINEERING  NEWS, 

818  Mi,ssion  Street,  San  Francisco,  Calif. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  is.sue,  for  which 

I   enclose  cheek  for  .$5.00    < Remittance  most  accompany  order) 


Name   

Street  and  No. 
City    .-. 


.State 


d8 
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^,  *T.'T  Avn     ral Triberti    and    Mas- 

s-.n^tot^a^d,  awarded  cont.  by  coun- 
ai  to  imp.  portions  ot  Carrmgton  Way 
involv.  6-ft.  wide  cem.  walks  5i.<!u  »"• 
f  r-onr  steDS  and  iron  stair  laiis. 
»1R  ^q  li'n  ft-  also  to  const,  cone,  curb 
tn'portions  of  Chkbot  road  at  ?.83  Im. 


ri. 


Cal.- 


i'^^^^MJ^^n'Kf^a^rdJ'aild^.in.- 
ton  streets. 

SAN    JOSIC,    Santa    Clara    Co.,    Ca\.-— 

paving  with  I'-i-in.  War.enite-liH.  sui 
face  on  3-in.  ''itu.runous  cone  base 
hvri  cpm  fonc.  curbs  and  guiiei!.,  i 
eem.  com;.  inU^t;  8-in.  vit.  PiPe  drains; 
1  br.  catchbas.n;  10-in.  cem.  cone  pipe 
storm  drain.  1911  Act  &  Bond  Act 
lai.^,  cc-n.  check  10%  payable  to  city 
rei|.     Wni.  I'opp.  city  eng. 

SAN    FRANCISCO-Board    o*    ^"'^1^^ 
Works   rejects   bid   of    E    J'  J'^<=^%en- 

cone,  pavement,  ?.33  sq.  ft.;  1  set  step», 
copinis,  etc.,  $630  (lump  'ly^' Ug^^^o!^- 
ft  8-in.  sewer,  $4.50  lin.  ft.,  i8  »  '"• 
wye  branches,  $2  each;  3  br.  manhole^, 
$120   each. 

DTCT.  NORTE  COUNTY,  Calif.— Until 
Oc°  h.  10  a":  m.,  bids  will  be  ree  by 
C  H  Purceil.  Dist.  Eng.,  U.  S.  Bureau 
of  Public  P.oads,  316  New  Postoffice 
Ride  Portland,  Ore.,  to  const,  grants 
?as!-Crescen?  City  '(Patricks  .  Creek- 
Idams  Station  Section  Surfacmg)  of 
Nafl  Forest  road  project  in  Del  Norte 
SotlAty,  9.5-mi.  in  length  .nyolv.  5000 
cu  yds.  unclassified  excavation,  3<oU 
cu  yds  crushed  rock  top  course;  11.- 
100  cu  yds  crushed  rock  base  course, 
1000  cu  yds.  crushed  rock  sub  base 
950  cu  yds  crushed  rock  raaintonance 
mateHal;  660.000  gal.  water  appl  ed 
?m-oviding  and  maintaining  water 
plani  and%oller);  9.5  miles  subgrade. 

OAKLAND,  Cal.-Until  Oct.  23,  U 
a.  m.,  bids  will  be  ree.  by  E-  K.  Sturgis. 
city  ilerk,  to  Imp.  portion  ^A^^^H^J^J. 
Tcrrare  involv.  grading  ana  pavnie. 
consf  curbs  gutters  and  culverts.  1911 
Act  Cert,  chick  10%  payable  to  city 
rea  Plans  on  file  in  office  ot  clerk.  W. 
W    Harmon,  city  engineer. 

SANTA    ANA,    Cal.— T.    W.    Oglesby, 

ijntcnn^ifj2i,4tn,.  .?.^p^ 

ft.  8-in.  sew.  pipe,  3453.34  ft^  6-  n.  sew. 
pipe,  4104  ft.  4-in.  hse  conn  18  m.h., 
4ft  1  1.  h..  4838  ft.  6-in.,  2671  ft.  4 
in  c.i.  water  pipe,  wtr  services,  fire 
hydrants,  gate  valves  ete  other  bids 
Wells  &  Bressler,  $90.196  61     BKJ^ora 

Iflif ^ol:,  %Vo{J^ff--  Sl^o.'' sl;^P-n. 
$102,847.49.  

TJirvAT-)\  STATE — As  previously  re- 
po^t'lI.^W^  wTll  be  ree.  by  |t^ate  High- 
^i^n=;e?°S'cT'r9:T:30°;.°m!'io^e°o'n'ri6^.02 
Sf  fn  Clark  county  from  west  slop., 
tn  Vast  slope  of  Mormon  Mesa.  Project 
nvoW  ImOO  cu.  yds.  unclassified  ex- 
cavation; 16.02  miles  prepare  subgrade 

lection  gradink:  7140  cu.  yds,  loading 
nnrl  screening  gravel  from  pit  No.  4, 
??^60  cu  yds.  loading  and  screening 
travel  from  Pits  2  &  3;  54.500  yd.  mi^ 
haul  grav";  22,400  cu.  yds  spreading 
|?y  ll-"i^  ^266^'rn.  ^n-t:^yn't 
It^l^-^xtnr^iJ^.^Vr^J^b^e'^s^y; 
42   monuments;   2_  sign  posts. 

roMPTON,  Cal.— Oswald  Bros.,  366  E 
■iSth  St  Los  Angeles  awarded  contract 
bv  city  trustees  at  $25,390  to  imp  East 
Broadway  off  Wilmington  St.,  invov. 
71  700  so  ft.  grading  1.75c  sq.  ft.  71,- 
7^0  SQ  ft.  5-in.  cone.  pav.  16c  sq.  ft., 
IS  ft  curb  50C  ft.,  7390  sq.  ft  walk  16c 
sq.  ft.,  173  ft  6-in.  cem.  sewer  $1  ft. 


SEBASTOPOL,    Sonoma    Co..    Cal. 
Bids    will    be    asked    at    once    by    c U y 
trustees     to     pave     four    streets.     Bids 
will  probably  be  opened  Oct.  ii. 

N-A1"A  Napa  Co..  Cal.— Harry  Thor- 
.en  Napa  at  $834  awarded  cont.  by 
supervisors  to  const,  ^onc.  returns  at 
Orchard  and  Salvador  Ave...  Otn>.i 
bids;  Frank  Cfiggero.  $!'4U,  foinion 
Lensi  &  Son,  $888^ 

RICHMOND,  Contra  Costa  t'o.,  (:al.— 
City  council  petitioned  to  pave  4tn  &t , 
bet  Barrett  and  Pennsylvania  Ave. 
Taken  under  advisement.  A.  C  tans, 
City  Clerk. 

NAPA,  Napa  Co.,  Cal.-City  council 
will  start  proceedings  at  once  t"  "H^; 
Clark  St.,  bet.  Juarez  and  De  W  oody 
SIS. 


SANTA  ROSA,  Sonoma  Co  !  Car---Su- 
pervisors  grant  petition  seeking  forma 
Ion  of  Road  Improvement  District  no 
}  which  will  vote  bonds  to  finance  pav  - 
iiiir  ot  College  avenue  extension  irom 
."tscnt  pavement  to  th^  .«^'X'°PJ  .1 
.Juerneville  Pavement  at  <.ailo  t-oi 
nfrs  Pavement  will  18  ft.  wide,  J  in. 
sph.  cone,  base  and  2-in.  W.illite  aspli. 
cone,  surface.  It.  Press  Smith  will  be 
ingineer  for  district. 

EUREKA,  Humboldt  Co..  Cal.— City 
council,  A.  Walter  Kildale,  derk  de- 
clares nten.  (No.  176)  to  imp.  portions 
of  G  St.,  involv.  grade  and  pave  with 
■'li.in  asnh.  cone,  base  with  I'a-.i"- 
Warrenite-Bit.  surface;  6-ln.  vit.  p.pe 
sanitary  sowers;  cem.  cno  sanita.> 
sewer  and  storm  sewer  manholes,  c.  i. 
ind  cone  culverts.  1911  Act  and  Bond 
Act  1915:  Protests  Oct.  28.  Harry  H. 
Hannah,  city  eng. 

SANTA  ROSA,  Sonoma  Co  Cal.  — 
Frank  Mclntyre,  Stockton,  at  $.4.)  c  u . 
vd  submits  low  bid  to  superivsors  to 
I^rkde  Sec  C  ot  Santa  Rosa-Guerne- 
ville  Rd  involv.  26,000  cu.  yds.  exca- 
vation; 57  cu.  yds.  "A"  cone.  ,n  cul- 
verts. Next  three  low  bidders  were: 
R.  .1.  Blanco,  Vallejo;  $.50  cu.  yd-.  ^^ 
li.  Hauser,  $.54  cu.  yd:  Farrar  and 
Carlin,  San  Francisco,  *i54  cu.  Jd. 
Taken  under  advisement.  E.  A.  Peugh, 
county   surveyor. 

GUSTINE.  Merced  Co.  Cal.--Election 
will  be  called  shortly  to  vote  $2a.OOO 
water  and  sewer  service  bond  issue, 

BL  CERRITO,  Contra  Costa  Co..  Cal. 
—City  trustees  authorize  plans  pre- 
pared'^ to  imp.  Lincoln  Central  Lexing- 
ton. Liberty.  Oak  and  portions  of  Elm 

Sts. ' 

\LAMEDA,  Alameda  Co..  Cal.--Until 
Oct  21  8  p.  m.  bids  will  be  ree.  by  H. 
V.  Dudgeon,  deputy  city  clerk,  to  inip. 
(Res  of  inten.  No.  73)  Bay  Island  Aye., 
bet.  Park  St.  and  Park  Ave  involving 
grading;  const,  cone,  curbs.  gu".cyS' 
"utter  bridges,  walks  and  corru.  iron 
culverts  pave  with  6-in.  oiled  macad- 
am 1911  Act.  cert,  check  10%.  payable 
to  city  req.  Plans  on  file  in  office 
clerk. 


SANTA  MONICA,  Cal.— City  comm. 
plans  imp.  7th  St.,  Michigan  and  Penn- 
sylvania Aves.,  incl.  new  super-struc- 
ture  and  floor  pav.   for   7th   St.   bridge. 

FRESNO,  Fresno  Co..  Cal.  —  City 
council  H  S.  Foster,  clerk,  declares 
fnten  (No  22-D)  to  const.  Port.  cem. 
cone  '  curbs,  walks,  and  driveway  ap- 
proaches in  Nevada  Ave.  bet  1st  and 
3rd  Sts.  1911  Act.  Protests  Oct.  30  Wm. 
Stranalian,   city  eng. 

SANTA  ROSA,  Sonoma  Co.  Cal.  — 
Election  will  be  held  Nov.  4  to  deter- 
mine if  countv  supervisors  shall  ex- 
pend $20,367  to  imp.  portion  of  road 
from  ForestviUe  via  Mirabel  Baric  1° 
Russian  River  Terrace  to  Summer 
Homlpark.  E.  A.  Peugh,  county  sur- 
veyor.  

SANTA  BARBARA.  Cal.  —  Election 
will  be  held  Dec.  9,  to  vote  $210  [100 
bond  issue  for  H  Street.  Haris  Station 
^o^d  and  bridge  in  vicinity  of  Lompoe. 
Funds  from  other  sources  will  be  51d.- 
950  from  good  roads  fund.  generr.l 
road  fund,  and  additional  funds  from 
county  to  complete  bridge  and  pro- 
?ect"on  work  on  "H"  St.  est.  cost  $101,- 
785. 


LOS  ANGELES,  Cal —Until  2  p.  m., 
Oct  27.  bids  will  be  ree.  by  supervis- 
ors to  imp.  John  St.,  Riggin  Ave  and 
.rLr  streets  10,746  lin.  ft.  or  2.04  mi.. 
un^U^r  Co  Imp  No.  73.  involv.  S40  cu. 
vdsexcav..  14,939  ft.  curb,  60.2(11  sq. 
'ft  wa^k  33,121  sq.  ft.  gutter,  4897  sq. 
vds  oil  and  screenings  surf..^  .'-o"';- 
i,ox  culv  Engrs.  est..  $34,586.25.  Aver- 
age haul.  4  mi. 

SAN  DIEGO.  Cal.— Election  will  be 
held  Nov  4  to  vote  $275,000  bond  Issue 
,  pave  Deseanso-Julian  highway  and 
$125,000  to  pave  Escondido-Raraiona 
highway. 

VALLEJO.  Solano  Co.,. Cal.  --Louis 
Tagnon.  Vallejo.  has  private  contract 
to  pave  Maxwell  alley  bet  Marin  and 
Sonoma,  Napa  and  EI  Dorado  Sts. 

INGLEWOOD.  Cal.  —  City  council 
starts  proceedings  for  street  work 
amounting  to  $171,547.  City.  Kngr  Ar- 
thur W  Cory  estimates  paving  of  Oak 
'■t  Redondo  to  Arbor  Vitae,  Magnolia 
\v'p  Sprague  and  Olive  Sts..  and  oiling 
of  cV-dfir  and  Elm  Aves..  and  grading 
;,t  Sycamore  Ave.  at  $94,650.41.  Pav.  of 
.\rbor  Vitae  St.,  bet.  Market  and  Ken- 
wood,  is  to  cost   $69,946.38. 

LOS  ANGELES.  Cal.— Warren  Constr 
(-,,  '2''1  E  25th  St.,  awarded  cont.  by 
P.d'  Pub.  Wks.  at  $94.49S  to  imp.  Afel- 
vosc  Ave  bet.  Western  Ave  and  Larch- 
mont  Blvd.,  involv.  638  sq.  ft.  cone    Pay 

1130  sq.  ft.  bitum.  base  pav..   166.33U  sq. 

t.    wrrrenito-hitul.   pav.,    ^1  899  .sn    f  • 

oil  and  roll,  8339  lin.  ft.  curb.  15.778  sq. 

ft.   walk.   9677    sq.   ft.   gutter,   and    2i6i 

lin.  ft.  hse.  con.  sewers. 

HAYWARD.  Alameda  Co     Cal.— John 

Garden,    386    15th   St.,    Oakland,   at   $3.- 

■>41  18   awarded   cont.   by   city   to   const. 

6-in     vit     sewer    with    wye,    manholes. 

etc.,  in  portions  of  Atherton,  D  Sts.,  etc. 

BLYTHE,  Cal.— Until  7  p.  m..  Oct.  27, 
bids  will  be  ree.  by  city  trustees  to  iirip 
Hobson  Wav,  involv.  approx.  14,000  sq. 
vds  6-in  cone  pav.,  and  other  inciden- 
tal item"  ;  1911  and  1915  acts.  Plans  on 
file  at  921  Merchants  Natl.  Bank  Bldg., 
Los  Angeles.       ^__ 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
City  council.  John  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  Prevost  St..  bet 
Grant  St.  and  south  city  limis  involv^ 
grade  and  pave  with  IH-in.  W'arrenite 
Bit.  surface  on  3-in.  bituminous  cone, 
base:  hyd.  eem.  cone,  walks,  curbs,  gut- 
ers;  1  br.  manhole;  10-in.  hyd  cein. 
cone,  box;  8-in.  vit.  pipe  drains;  9  hyd. 
eem.  cone,  box;  8-in.  vit.  pipe  drains 
9  hyd.  eem.  cone,  storm  water  inlets. 
1111  Act  &  Bond  Act  1915.  Protests  Oct. 
.1.  Wm.  Popp.  city  eng. 

ARROYO  .?RANDE.  Cal.  -  Election 
will  be  held  Oct.  27.  to  vote  $30.''»' 
bond  issue  for  sewer.sys.  Burch  &  Beck. 
romm'l  Bank  Bldg..  San  Luis  Obispo, 
city  engrs.  F.  Bennett,  city  elk. 

MODESTO.  Stanislaus  Co..  Cal. — Un- 
til Oct  22.  8  p.  m.  bids  will  be  ree.  by 
H  E  Gragg.  city  clerk.  (Res.  of  inten. 
427)  to  imp  Orange  Ave.,  bet,  Needham 
and  Stoddard  Aves.,  involving  grad- 
ing; pave  with  2y2-in.  asph.  cone,  base 
with  Hi-in.  Warrenite-Bit.  surface, 
rem      cone,    curbs    and    gutters;      cone 

(Marbelite)    electroliers    together   with 

wiring    ete    1911   Act  &  Bond  Act  191a. 

Cert,    iheck    10%,    payable    to    city    req. 

Plans   on  file  in  office  of  clerk.  F.    w  . 

McCarton,    city    eng. 


SAN  JOSE,  Santa  Clara  Co..  Cal.  — 
\  J  Raisch.  Builders'  Exchange.  San 
Jose.'  awarded  cont.  by  coiincil  to  imp. 
12th  St.,  bet.  Empire  and  Jackson  Sts 
involv.  grading;  pave  witji  1%-in-  D^ 
ritp  asnh  cone,  surface  on  3-in.  uuriie 
asph  cone  base;  hyd.  eem.  cone,  curbs, 
gutters  and  walks^ 

TURLOCK,  Stanislaus  Co.,  .Cal.— Un- 
til Oct  21  7:30  p.  m.,  bids  will  be  ree. 
til  OctyJi^^^       1  ^^ 

Locust  St.    from  pavement  in  Columbia 
Tn  West  Main   St.,   involv.   grading  and 

SS  t^^ir^efS^-  su??aJS%^ 
&Yc?V"B'o;^rAe\°?9"l5'.^  CerT^f  § 
lo%  payable  to  city  req.  Horace  Hall, 
city  engineer. 
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Contracts    Awarded    yensjLcceptancesJtc. 


BUILDING  CONTRACTS 


•  AN    I-I5A.M  ISfO    (Ol.NTV 


«l.<M)0  and  Uvt-r  Iteported 


The    fvillowing;    Is    an    Index    for    th« 
(.ontractf   In   this  Issue. 


No. 

Owner 

Contractor 

Amt. 

!:;:.:{ 

19i;ii   Vallejo 

.Martinelli 

!  411000 

ii'r.4 

Wcodfleld 

Hjul 

I  25000 

llTi'i 

M.'tnnilngii 

Owner 

4000 

i:;.".6 

N.-lsoii 

Owner 

4000 

1J.".7 

Wiiril 

Hook 

-3250 

i^r.s 

M.I  hnnalian 

Owner 

12000 

l-'5!t 

r:irk.side 

owner 

4  000 

4:;6ii 

Koqua 

Owner 

8000 

1261 

Hrand 

Owner 

1000 

1262 

C.hiradelli 

Owner 

3800 

1263 

San-a 

Uaeta 

3000 

4264 

Kubli 

Erii'kson 

3800 

1265 

l.indeman 

Owner 

13000 

4266 

Warwick 

Owner 

36000 

4267 

Klenck 

Cahill 

33000 

426S 

Barrett 

Owner 

10000 

426M 

Allen 

Owner 

12000 

4270 

Relchlin 

Huber 

3450 

4  271 

R.imeo 

Paratore 

13500 

4272 

Clift 

Dyer 

30000 

4273 

Pacific 

MacDonald 

184950 

4274 

Erickson 

Owner 

7800 

4275 

Solomon 

Owner 

4900 

4276 

Gcildstein 

Owner 

3000 

4277 

Wright 

Paul 

5000 

4278 

Duffey 

Dahlberg 

3000 

427a 

Sarra 

Raeta 

4280 

Roos 

Owner 

1000 

4281 

Frielierg's 

Krogen 

4282 

Kllison 

4283 

Crocker 

Owner 

29500 

4284 

Barbieri 

C'uneo 

7000 

4285 

Dohrman 

Miller 

1200 

4286 

Janssen 

Owner 

8000 

4287 

Bray 

Jones 

16000 

4288 

Mensor 

Kinoanon 

14000 

4289 

Smith 

Owner 

4000 

4290 

Liston 

Owner 

3000 

4291 

Steinauer 

Owner 

7000 

4292 

Moren 

Moren 

9000 

4293 

Lawler 

Christiansen 

9800 

4  294 

liggvi-s 

John.<;on 

9312 

4295 

Hoeye 

Owner 

1800 

4296 

Meyer 

Owner 

6000 

4297 

Meyer 

Owner 

12000 

4298 

Herbst 

Siegrist 

2000 

4299 

Prentice 

National 

4000 

4300 

Consani 

Vannucci 

4000 

4301 

Johnson 

Owner 

8000 

4302 

Weinl)erg 

Waller 

4000 

4303 

Forrest 

Baker 

7000 

4304 

Stemple 

Owner 

3000 

4305 

Campbell 

Owner 

3000 

4306 

Flampaoli 

Owner 

911011 

4307 

I'ologlon 

Wcissman 

3000 

4308 

Jacobson 

Owner 

.501111 

4309 

Lang- 

Owner 

6000 

4310 

Lustig 

Hansen 

70U0 

4311 

Nelson 

Owner 

12000 

4312 

Funn 

MuUer 

1000 

4313 

Rock 

Owner 

100(1 

4314 

Lalb 

Nelson 

2500 

4315 

TurnuIIo 

Bruce 

1900 

4316 

Exra 

Owner 

1000 

4317 

Eirkson 

Kronnick 

1500 

4318 

Eskilson 

Owner 

81100 

4319 

Salvation 

Truscon 

12000 

4320 

Shatter 

Siegrist 

30000 

4321 

Nahman 

Jacks 

16000 

4322 

Hills 

S..ulc 

7110(111 

4323 

Hills 

Soule 

26642 

4324 

Klinek 

Cahill 

17590 

4325 

Foley 

4500 

4320 

Beauehini 

(.>wner 

5000 

4327 

Bertram 

Owner 

9000 

4328 

Oiieri  s 

Owner 

2000 

4329 

Jones 

Jones 

4000 

4330 

I'.llcld,- 

l'..yriui.n 

28UII 

4331 

Pelter 

Swars 

1847 

4332 

Thompson 

Owner 

3750 

4333 

Pittmann 

Magill 

3500 

4334 

Walsh 

Erickson 

7000 

4335 

McCarthy 

Owner 

3000 

4336 

Clough 

Hjul 

10000 

4337 

Grannis 

Young 

25000 

4338 

Hannon 

McCormick 

10000 

4339 

Chamberlain 

Peterson 

34626 

4340 

l;r>.olies 

Moore 

12362 

i>\\'i;lbing 

(  1255)    e  forty-fifth  ave  200  s 

Geary.       Two-story     and     basement 

fninie   dwelling, 
owner — Nick  Hemminga,  705  22nd  Ave., 

Snn    P"rancise(T. 
Architect— None.  $4000 


DWELLING 

(4256)  SW  THIRTY-SECOND  AVE  & 
Lincoln  Way.  One-story  and  base- 
ment  frame   dwelling. 

Owner — F.  Nelson  &  Sons,  2  West  Por- 
tal  Park.   San   Francisco. 

Architect — None.  J4000 


DWELLING 

(1257)      S  MISSION      25   E     Gottenburg. 

One-story      and      basement      framt 

dwelling, 
owner — Hugh    Ward,      331    Mission      St.. 

San   Francisco. 
.Architect — None. 
Contractor — Walter   Hock,   SW    Eureka 

and    21st   Sl.s.,    S.    F.  $3250 


DWELLINGS 

(4258)      E    THIRTY-THIRD    AVE    200, 

225  and  250  S  Lincoln  Way.     Three 

two-story      and      basement      frame 

dwellings. 
Owner — T.    W.    McClenahan,      333      16th 

Ave..  San   Francisco. 
Architect — None.  $4000   each 


APARTMENTS 

(4253)      N    VALLEJO      IdO      E    Laguna. 

Ten-story   and    basement      concrete 

(9)    apartments. 
Owner — Nineteen  Si.xty  Vallejo  St.,  Inc., 

Premises. 
Architect — Carl  Werner,  Santa  Fe  Bldg. 

San    Francisco. 
Contractor — J.      Martinelli,      64'"/      Call 

Bldg.,  San  Francisco.  !fl40,000 


DWELLING 

(1259)  W  THIRTY-SECOND  AVE  175 
N  Taraval.  One-story  and  base- 
ment  frame   dwelling. 

Owner — Parkside  Realty  Co.,  618 
Crocker  Bldg.,  San  Francisco. 

Architect— Chas.  F.  Strothoff,  2274  15th 
St.,   San   Prancsico.  $4000 


LAUNDRY 

(4254)  NE  HARRISON  &  SEVENTH. 
One-story  and  mezzanine  tluor  con- 
crete  laundry. 

Owner — W.  H.  Woodfield. 

Engineer — J.  H.  Hjul,  128  Russ  St.. 
San   Francisco. 

Contractor — J.  H.  Hjul,  128  Russ  St.. 
San  Francisco.  $125,000 


RESIDENCE 

(4260)  N  JACKSON  120  E  Cherry. 
Two-story  and  basement  frame  res- 
idence. 

(.iwner — L.  Requa. 

Architect — Edward  E.  Young,  2002  Cali- 
fornia St.,  San  Francisco.  $8000 

ALTERATIONS 

(4261)  254  SECOND  AVE.  Remodel 
residence  front;  raise  and  make 
minor   additionv 

Owner — Mrs.  Ada  Brand,   254   2nd  Ave., 

San   Francisco. 
Architect — None.  $1000 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(fire 
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casualty 
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(4262)  BLOCK  BOUNDED  BY  NORTH 
Point,  Beach,  Polk  and  Larkin  Sts. 

Construct  brick  addition  for  locker- 
room.  ,      T^    .     » 

Owner— D.  Ghiradelli  Co.,  Nortli  Point 
and  Larkin  Sts.,  S.  F.  ,        ^ 

Architect  —  William  Mooser,  Nevada 
Bank  Bldg.,  S.  F.  $3800 

DWELLING 

(4263)  S  E  NAPLES  225  N  E  Italy.  1- 
story  and  basement  frame  dwlg. 

Owner — Antonio   Sarra,   763    Naples   St.. 

San   Francisco. 
Architect — None.  ^ 

Contractor   —    A.    Raela,    1101    Geneva 

Ave.,  S.  F.  $3000 

(4264)  W  TWENTY-SEVENTH  AVE. 
105  N  Cabrillo.  1-story  and  base- 
ment frame  dwelling. 

Owner — Rose  &  Casper  Kubli,  1119  Noe 

St.,  Sau  Francisco. 
Plans  by  owner.  „   .   ,  ,„„- 

Contractor   —   Henry      Erickson,      l|2a 

Church  St.,   S.   F.  $3800 


Bond,  $0750;  Sureties,  A.  Farina  and  A. 
Napolitano;  Forfeit,  $5;  Limit,  90  days 
Plans   and   specifications   filed. 

STRUCTURAL    STEEL 

(4272)  SE  TAYLOR  AND  GEARY  S 
137-6  X  E  137-6.  Receiving,  distrib- 
uting, erecting  structural  steel  for 
lo-story  class  A  hotel   bldg. 

Owner — Clift  Realty   Co.,   premises. 

Architect— Schultze  &  Weaver,  17  E 
49th  St.,  New  York. 

Contractor  — •  Dyer  Brothers  Golden 
West  Iron  Works,  17th  and  Kansas 
Sis.,   San  Francisco. 

Filed    Oct.    9,    1924.    Dated    Oct.    8,    1924. 

lOlh  each  month   75% 

Usual    35   days    25% 

TOTAL  COST,  $30,000 

Bond,    $15,000;    Sureties,    United    States 

I'idelity  &  Guaranty  Co.;  Forfeit,  none; 

Limit,   as   required;   Plans   and   specifi- 

I'Htions   filed. 


APT     FLATS 

(4265)  NE  BALBOA  AND  TWENTY- 
fourlh  Ave,  2-story  and  basement 
frame    (4)    apartment    flats. 

Owner — H.  O.  Lindeman,  619  27th  Ave, 
San   Francisco. 

Architect — None.  $lJ,oou 


FLAT  BLDGS.  „    ,^^   „    ^ 

(4266)  W  BRODERICK  87-6  115-6  S 
McAllister,  SW  Broderick  and  Mc- 
Allister Sts..  S  McAllister  30  \\ 
Broderick.  Four  2-story  and  base- 
ment frame   (2  each)   flat  bldgs. 

Owner — Harry  C.  Warwick,  3769  Jack- 
son St.,  San  Francisco. 

Architect— E,  M.  Sharpe,  60  Sansome 
St.,  San  Francisco.  $9000   each 

(4267)  SW  FOURTH  &  MINNA  STS. 
3-story  class  B  reinforced  concrete 
lofts.  ,.  _. 

Owner — F'red  J.  Klenck,  309  Mmna  St., 

San   Francisco. 
Architect— W.   H.   Harper,   Montgomery 

and  Bush  Sts.,  S.  F. 
Contractor— Cahill  Eros.,   Sharon  Bldg.. 

San    Francisco.  $33,000 


(4268)      SW   CLARA   AND   FOURTH.    1; 
story   and  mezzanine  floor  class   C 

Owner— Barrett  and  Hilp,  918  Harrison 

St.,    San    Francisco. 
Architect — R.  W.  Jenkins,  213  Diamond 

St.,  San  Francisco.  $10,000 


(4269)  SE  SEA  CLIFF  AND  TWENTY- 
sixth  Aves.  2-story  and  basement 
frame   dwelling.  „„    „   .. 

Owner — Harry  B.  Allen,  Inc.,  168  Sut- 
ter St.,   S.  F. 

Architect — Earle  B.  Bertz,  168  Sutter 
St.,    San    Francisco.  $12,000 

ALTERATIONS   ETC. 

(4270)  N  TWENTY-SECOND  N  125  W 
Potrero  Ave.  N  97-6  x  W  28.  All 
work  except  plumbing,  electric  fix- 
tures, electric  wiring,  finish  hdw. 
and  wall  paper  for  alterations  and 
additions  to  1-story  and  basement 
frame  building. 

Owner — Joseph    A.    &    Eva   Reichlin. 

Architect — Gustave    Stahlberg. 

Contractor — Mr.    Huber. 

Filed  Oct.  9,  1924.  Dated  Oct.  4,  1924. 
Frame  up  and  bldg.  enclosed.  .0862.50 
Brown    coated    &    exterior....   862.50 

Scratch    coat    on     862.50 

Completed  and   accepted    862.50 

Usual   35   days    862.50 

TOTAL    COST,    $3450 

Bond,   $1725;  Sureties,  W.   S.  Martinelli 

and  Chas.  Oetter;  Forfeit,  none;  Limit, 

90  days;  Plans  and  specifications  filed. 

BUILDING  „  „. 

(4271)      B  PIERCE  112-6  S  UNION  S  2» 
by  E  110.  All  work  for  2-story  and 
basement  frame  building. 
Owner   —   A.   Romeo,   Foot   of  Leaven- 
worth St.,  S.  F. 
Architect  —  Fabre    &   Hildebrand,   110 

Sutter   St.,   San  Francisco. 
Contractor  —  Paratore  &  Kolburn,  773 

Francisco,    S.    F. 
Filed    Oct.    9,    1924.    Dated    Oct.    4,    1924. 
Frame    up    &    roof    sheatlied.  .  .  .$3375 

Brown    coated     3375 

Completed  and  accepted   3375 

Usual  35  days   3375 

TOTAL  COST,  $13,500 


ICXCHANGE  BLDG.  ,„ 

(4273)       NW    GEARY    &    NINTH    AVE. 
Ail   work  for  bldg  known  as   Paci- 
fic Exchange 
Owner — The  Pacific  Telephone  &  Tele- 
graph Co.,  333   Grant  Ave.,  S.   F. 
Architect — Bliss  &  Faville,  Engineer  E. 

V.   Cobby,   Balboa  Bldg.,   S.  F. 
Contractor  —  MacDonald   &  Kahn,    130 
Montgomery  St.,  S.  F.  _„_ 

Filed   Oct.    9,   1924.   Dated   Oct.    7,    1924. 

1st  each   month   75% 

Usual    35    days    25% 

TOTAL  COST,  $184,950 
Bond,  $184,950;  Sureties,  Continental 
Casualty  Co.;  Forfeit,  $100;  Limit,  120 
days;   Plans  and   specifications   filed. 


DWELLINGS 

(4274)  E  HURON  140  165  N  Geneva. 
Two  1-story  and  basement  frame 
dwellings. 

Owner — Oscar  L.  Erickson,  4507  Mis- 
sion St.,  San  Francisco. 

Architect— None.  $3900  each 


(4275)      E     TWENTY-SEVENTH     AVE. 

70   S  Irving.  2-story   and   basement 

frame  (2)  flats. 
Architect   —   Walter   C.    Falch,    Hearst 

Bldg.,  S.  F.  $*90« 


DWELLING  „„  ,^,. 

(4276)      E  TWENTY-EIGHTH  AVE  15  i 

N    Cabrillo.    1-story    and    basement 

frame  dwelling. 
Owner — Mervyn  Goldstein,  695  3rd  Ave. 

San   Francisco. 
Designer   —   Chas.   D.    Delmarter,    5933 

Geary  St.,  S.  F.  $3000 


(4277)  S  BALBOA  86-6  E  23rd  Aye 
2-story  and  basement  frame  (2) 
flats.  „„„  ,.     ^ 

Owner— J.  W.  Wright  &  Co.,  228  Mont- 
gomery, San  Francisco. 

Architect — None.  tt-...^   i 

Contractor  —  B.  M.  Paul,  952  Hilldale 
Ave.,    Berkeley.  $5000 


Ai/ri:uATiONS 

H-'K-i)       SE     QUANE    AND    23RD.    NO. 

:;675.     All  work  for  alterations  and 

additions    to    make    2-story    frame 

tiats    and    garages, 
(nvner— Mrs.    M.    G.    Beirne,    3671    23rd 

St..    S.    F. 
Xrchitect — N.    W.    Mohr,    310    Californis 


St..    S.    F. 


Ellison,    1449 


Contractor  —  Arthur    N. 

11th  Ave.,  S.  F. 

hilid  Oct.  10.   1924.  Dated   Sept.  «,  1924. 

Hough    frame    up   and    roof   on.. $1158 

Krown   coated    1158 

I  Ompleted    and    accepted    ......    1158 

I'sual    35    days    •••,^'^'* 

TOTAL  COST,  $4632 
i;ond,  $1158.  Sureties,  A.  E.  Engdahl 
and  Thos.  Skelly.  Forfeit,  $10.00  per 
day.  Limit.  75  days.  Plans  and  speci- 
fications filed. 


DW 


BLLINGS 

!3)  NE  CHICAGO  AND  CORDOVA; 
S  Chicago  40  W  So.  Hill;  N  Chicago 
102  E  Cordova:  S  Chicago  130,  230 
and  263  K  Cordova;  E  Peninsula  32 
.V  Bay  Shore;  E  Cordova  66  S  Chi- 
cago. Eight  1-story  and  basement 
frame  dwellings. 

iHi- — Crookf-r  Estate  Co..  525  Crock- 
ir    Bldg..   S.    F. 

hitcct — None.  „    „ 

$4300;     three     $3500;     three    $3800; 

one   $3300.  Total.   $29,500 


ALTERATIONS 

i4;;84)  N  GENEVA  AVE.  109  E  Mis- 
sion. 24  X  100.  All  work  except 
lighting  fixtures,  window  shades 
and  wall  paper  for  alterations  to 
2-story  frame  bldg. 
owner — S.    Barbieri    and    A.    Rossi,    229 

Geneva   Ave.,   S.    F. 
Plans    by    Owner. 

Contractor — John    P.    Cuneo,    101    Ama- 
zon Ave.,  S.  F. 
Filed  Oct.   10.   1924.      Dated  Oct.  9.  1924. 

i;ough    frame    up    $1750 

P.rnwn    coated    ' 1750 

Completed    and   accepted    1750 

Usual   35  days   .!/['!! 

TOTAL  COST.  $7000 
Uond,  $3750.  Sureties.  Jos.  Arata.  For- 
feit, none.  Limit.  90  days  after  Oct. 
15,  1924.     Plans  and  specifications  none. 

ALTERATIONS  „ 

(4285)  NO.  3636  WASHINGTON.  Ex- 
tend porch;  add  dressing  room  and 
toilet    (residence). 

Owner — Fred    Dohrman    Jr..    Premises. 
Plans    by   Owner. 

Contractor — Fred  Alilier.  225  Dolores 
St.,  San  Francisco.  $1200 

DWELLINGS  „  ,    „ 

(4286)  N  BALBOA  107-6  and  132-6  E 
29th  Ave.  Two  one-story  and 
basement  frame  dwellings. 

Owner — E.   A.    Janssen,      Hearst     Bldg., 

San   Francisco. 
Architect — None.  $4000   each 


(4I7S)  E  EIGHTEENTH  AVE.  285  N 
Judah.  1-story  and  basement  frame 
dwelling.  „  , 

Owner— Geo.  J.  Duffey,  1239  12th  Ave., 
San  Francisco. 

Architect— None. 

Contractor  —  Dahlberg  and  Peterson 
1560  10th  Ave.,  S.  F.  $3000 

DWELLING  ^^   ,       ,      ^ 

(4279)  S  NAPLES  225  NE  Italy.  1-sto. 
and  basement  frame  dwelling. 

Owner — Antonio   Sarra   763    Naples    St., 

San  Franciscol 
Architect — None.  ,„,   „  . 

Contractor— A.- Raeta,  1101  Geneva  Aye 

San  Francisco.  $3ouo 

ALTERATIONS  .,    ,      , 

(4280)  NO.  51  EDDY.  Remodel  store 
fronts. 

Owner— Geo.    H.    Roos,    2  Stockton    St., 

San    Francisco. 

Architect— S.   Heiman,    57  Post   St.,   San 

Francisco.  $1000 


APARTMENTS  „^  ,„      „ 

(4287)      W      EIGHTH    AVE      320-10      S 

Kirkham.  Two-story  and  basement 

frame    (4)   apartments. 
Owner— W.  G.  Bray,  1249  4th  Ave.,  San 

Francisco. 
Architect  —  Henry    Shermund,    Hearst 

Bldg.,   San  Francisco. 
Contractor— Paul    K.    Jones,    180   Jessie 

St.,  San  Francisco.  $16,000 

"(4288)      E     STOCKTON     20-9     S     Stark. 
One-story    and    basement    concrete 

Owner — George  Mensor,  3025  Van  Ness 

Ave.,   San   Francisco. 
Architect — None. 
Contractor — Kincanon 

Russ  Bldg.,   S.   F. 


Walker.    275 
$14,000 


fm^^'^SE  LINCOLN  WAY  AND  34th 
Ave.  One-story  and  basement 
frame   dwelling. 

Ow-ner — Byrd  O.  Smith,  247  Montgom- 
ery St.,  San  Francisco. 

Architect — R.  R.  Irvine,  Call  Bldg^ 
San  Francisco. 


$4000 


ALTERATIONS 

(4281)  NO.  2684  MISSION.  Erect  mez- 
zanine  floor  and  install  skylight. 

Owner — Frieberg's  Suit  House,  Prera. 

Architect — None.  ,^.    „    ,  , 

Contractor— Louis  Kragen,  661  Golden 
Gate  Ave.,  San  Francisco.  $2000 


DWELLING  ^  ,     ,,,^     .^,_, 

(4290)      SW    MT.    VERNON    AVE    AND 

Howth.       One-story  and     basement 

frame  dwelling. 
Owner Harry    Liston,    825    MonadnocK 

Bldg.,  San  Francisco. 
Architect — J.     C.     Hladik,     Monadnoclc 

Bldg..  San   Francisco. 


$3000 


Siiturday,   October   18.    1921  BITII 

KLATS 

(lljyl)  \V  DIVISADICUO  62-6  S  Chest- 
nut. Two-story  and  basement 
frame   (2)   Hats. 

t>wner — S.  Slcinauir.  109  Cornwall  St., 
San    Kraifcsico. 

Architect— None.  $7000 

I'-LATS  ,    „ 

(4292)  E  FIFTKK.NTll  AVK  125  S 
Lincoln  Way.  Two-story  and  base- 
ment  frame   (2)   Hats. 

owner— Anna    C.    Morcn,    3225    Market 

St..  San  Francisco. 
Architect — None. 
Contractor— Geo.  It.  Moron,  3225  Market 

St..  San  Francisco.  $9000 

FLATS 

(4293)  K  TWKNTY-FOURTH  AVK  55 
N  California.  Two-story  frame 
l.uildlMK   (flats). 

owniT — Isabella   Lawler.  %  Contractor. 

Architect — None. 

I  ontractor  —  t^luistlansen  Bros..  518 
25th  Ave..  San  Franci.sco. 

Filed   Oct.    11,   '24.      Dated    Oct.   4.   •24. 

Frame  up    $2450 

Brown    coated    2450 

Completed  and  accepted 2450 

Usual  35  days 2450 

TOTAL   COST,    $9800 

I'.ond,    none.      Limit.    90    days.      Forfeit. 

none.      I'lans  and  specifications  filed. 

cott.vgl; 

14294)      K  THIRTIKTH   AVE   90   N   Irv- 
ing N  30xK  120.   All  work  for  frame 
co'ttnBe. 
Owner — Herman     C.    Eggcrs,    C12    12th 

Ave..   Kan    Francisco. 
.\rchitect — John    H.    Powers    and    John 
II.     Ahndcn.     460     Monlsomery     St., 
San    Francisco. 
V •.infractor — Joel    Johnson    &    Son,    180 

Jessie  St.,  San  Francisco. 
Filed   Octl    U.   '24.      Dated    Oct.    8,    '24. 
Koof  on  and  rustic  in  place. ..  .$2328 
Electric  wiring  and  plumbing  in 

and   brown   coated    2328 

Completed    and    accepted 2328 

iJsusl  35   days 2328 

TOTAL  COST,  $9312 
IJond.  $4656.  Sureties.  Elmer  Carlson 
and  Adam  Arais.  Limit.  90  days  after 
Oct.  11.  Forfeit,  none.  Plans  and 
specifications  filed. 

(429.T)  W  LANE  75  N  Yosemite.  One- 
story    and    basement    frame    dwlg'. 

Owner — J.  M.  Hoeye,  62  Williams  Ave., 
San   Francisco. 

Plans    by    Owner.  $1800 

nVVFLLIXC.S 

(4296)  N  GRAFTON  25  and  50  E  Lee 
Ave.  Two  one-story  and  basement 
frame  dwellings. 

Owner — Meyer  Bros.,  1  Montgomery  St. 

San    Francsico. 
.\rchitect — None.  $30110   each 

DWELLINGS 

(4297)  W  PIERCE  80.  105.  130  and  la.i 
N  Chestnut.  Four  one-story  and 
tiasement    frame    dwellings. 

Owner — Meyer  Bros.,   1  Montgomery  St. 

San    Francisco. 
Architect- None.  $3000   each 

ST.\T10N 

(4:;!I8)  E  TENTH  60  S  Mission.  One- 
story  frame   battery  station. 

Owner — Herbert  Bros.,  1528  Mission  St., 
San   Francisco. 

.\ri-hitect — None. 

Contr.ictor— F.  R.  Siegrist  Co.,  60  1  Wil- 
liams Bldg.,  S.  F.  $2200 

DWELLING 

(4299)      AV    TWENTY-NINTH    AVE    125 

S    Ulloa.      One-story    and    basement 

frame   dwelling. 
Owner — Ralph    E.    Prentice,    Room   1418, 

225  Bush  St.,  San  Francisco. 
Vrchitect — J.  R.  Armstrong,  %  National 

Mill  &  Lumber  Co.,  Oakland. 
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FLATS 

(1301)      W     TWIilNTY-SIXTH     AA'K     126 

N     Balboa.       Twn-stury     and     Ijasc- 

raent  frame   (2)  flats. 


Owner — Johnson  &  Anderson.  4  Stelncr 

St..  San  Francisco. 
Architect — None.  $8000 


DWELLING 

(4302)      W  THIHTY-ICKMITII  AVE  25  S 

Cabrlllo.      One-story   and    basemeni 

frame   dwelling. 
Owner^Samuel    E.    Weinberg,   761    12lh 

Ave,    San    Francisco. 
Contractor— A.   M.   Wallen.   1253  Waller 

St.,  iSan  Franciseo.  $4000 


SHOP 

(4300)      N   MISSION    150   W   Fourteenth. 

One    and    one-half-stnry    reinforced 

concrete  shop. 
Owner — R.    Consani,     1724    Mission    St., 

San   Francsico. 
Designer — H.    W.    Bott,     1533     15th    St., 

San  Francisco. 
Contractor — L.      Vannucci      Bros.,      401 

Church  St.,  S.  F.  ?1000 


FLATS 

(4303)  E  CASTRO  64  N  Clipper.  Two- 
story  and  basement  frame   (2)   flats 

(iwner — Mrs.  Henrietta  Forrest,  1149 
Guerrero  St.,  San  Francisco. 

Architect — Baker  &  Watson,  3508  23rd 
St.,  San   Francisco. 

Contractor — Baker  iV:  Watson.  3508  23rd 
St.,   .San    Francisco.  $7000 


DWELLING 

(4304)     E    AVILA    138.48    N   Alhambra. 

One-story      and      basement      frame 

dwelling. 
Owner— Stemple    &   Coolcy.    5331   Geary 

St..  .San  Francisco. 
Architect — None.  $3000 


DWELLING 

(4305)      N  ROLPH  103  W  Madrid.     One- 

stor.v    and    basement    frame    <lwlg. 
Owner — Campbell  Bros.,     5156     Mission 

St.,   San   Francisco. 
Architect — None.  $3000 


(3) 


APARTMENTS 

(4306)  S  FILBERT  100  E  P.aker.  1 
story  and  basement  frame 
apartments. 

Owner — Mrs.  C.  Giampaoli,  %  Architect. 

Arcbitict — Baumann   &  Jose.  251   Kear- 
ny St.,  San  Francisco.  $9000 

ALTERATIONS 

(4307)-     NO.  365-369  CASTiiO.     Remodel 

flat   for  store. 
Owner — Gregory    Pologlon,    509    Castro 

St.,    San  Francisco. 
Plans  by  Owner. 
Contractor  —  L.  M.  Weissmann   &   Son. 

4067  ISth  St..  S.  F.  $3000 

DWELLINGS 

(4308)      S    HEARST    AVE    100    and    12.''. 

W   Detroit.        Two     one-story     and 

basement   frame   dwellings. 
Owner — Alfred    Jacobson,     1708    Waller 

St.,   San    Francisco. 
Architect — Carl  Lindberg,  478  32nd  Ave 

San    Francisco.  $2500    each 


DWELLING 

(4309)  N  ALTON  AVE  100  W  Pacheco. 
Two-story  and  basement  Iranie 
dwellin.g. 

Owner — Lang  Realty  Co.,  219  First  Na- 
tional Bank  Bldg.,  S.  P. 

Architect- Harold  G.  Stoner.  219  Fi;-.^t 
Nafl.   Bank  Bldg.,   S.   F.  $6000 


P.ESIDENCE 

(4310)  LOT  26  BLK  22,  St.  Francis 
Wood.  Two-story  and  Iiasement 
frame   residence. 

Owner — A.  M.   Lustig,   Vo  Contractor 

Architect — Baumann  &  Jose,  251  Kear- 
ny   ;5r.,    San    Francisco. 

Contractor — F.  L.  Hansen,  251  Kearny 
St..    San    Francisco.  $7)00 


FLATS  ,      „      „ 

(4311)      E   TWISNTY-NINTH   A /E   S.<   & 

100  N  Clement.     Two  two-story  and 

basement     frame    flats     (2    flats     in 

each   building). 
Owner — N.   J.   Nelson,   354   29th   St.,   San 

Francisco. 
Architect — None.  $6000  each 


(5wner — Arthur    J.    Lalb,    2882    Jackson 

St..  San   Francisco. 
.\rchltect — None. 
<  lintractor — Emll     Nelson,     301     Allston 

Way,   San    Francisco.  $2500 


porch 
,    San 


ADDITION 

(4312)      NO.     2130     LYON.       S 

addition    to   dw>-lling. 
Owner— G.    Gunn,     2130    Lyon 

Francisco. 
Architect — None. 
Contractor— C.    F.    Muller.    84    28th    Sr., 

San   Francisco.  SIOOO 


<;.\I!AGE 

(4315)      2646-48   HYDE  ST.  Remodel  for 

for    private    garage. 
Owner— Frank    Turnullo,      2646      Hyde 

St.,  San  Francisco. 
Architect — None. 
Contractor — Bruce   and   Asli,    1920    Post 

St.,   San   Francisco.  $1900 


ALTERATIONS  ^    , 

(4313)  2555  BUSH  ST.  Raise  two  flats 
and  remodel  for  private  garage,  re- 
shingling,    etc. 

Owner— H.    .1.    Rock,   premises. 

Architect — None.  $1000 

f4mT'^'sV?  CLAY  AND  BAKER  STS. 
Install   1000-lta.   passenger  elevator. 


ALTERATIO.Vi^ 

(4316)  1212  JONES  ST.  Remodel  sin- 
gle liat  for  2  flats,  alterations  tor 
private   gaiage   quaiters. 

(mner— Isaac  Ezra,  522  Mills  Bldg., 
San   Francisco. 

-Architect— None.  $1000 


.VDUITIONS 

11317)  2865  UNION  ST.  Sun  mom  ad- 
ditions  for   dwelling. 

Owner — Mrs.  .lohn  Eirkson,  2865  Union 
St.,  San  Francisco. 

Architect — None. 

(ontractor — Kronnick  Bros.,  1659  O'Far 
rell   St.,   San   Francis<-o.  $1500 


APARTMENTS  (4) 

(4318)      W   7TH   AVE   98      N      FULTON. 

Two-story    and      basement      frame 

(4)    apartments. 
Owner — F.   A.    Eskilson,    1540   Baker  St. 

San    Francisco. 
Architect— C.  O.   Clausen,   Hearst  Bldg.. 

San   Francisco.  $8000 


ADDITION 

(4319)  SE  McCOPPIN  -il-.  STEVENSON 
Sts.  Steel  frame  and  brick  addi- 
tion   for   gymnasium. 

Owner — Salvation  Army,  36  McAllister 
St.,    San    Francisco. 

Arehitect — Truscon  Steel  Co.,  709  Mis- 
sion St..  San  Francisco. 

Contractor — Truscon  Steel  Co.,  709  Mis- 
sion   St.,    San    Francisco.        $.12,000 


MANUFACTURING  PLANT 

(4320)  NW  FOLSOM  &  8TH  STREETS. 
1-story  brick  light  manufacturing 
plant. 

Owner — J.  P.  &  C.  L.  Shaffer,  1620  Mis- 
sion   St.,    San    Francisco. 

Architect — J.  P.  Shaffer,  1620  Mission 
St.,  San  Francisco. 

Contractor — P.  R.  Siegrist  Co.,  604 
Williams   Bldg.,    San   Francisco. 

$30,000 


RESIDENCE 

(4321)  S  WASHINGTON  187.6  W 
Walnut.  Three-story  and  basement 
frame  residence. 

Owner — Dr.  A.  H.  Nahman,  700  Brod- 
erick   St.,   San   Francisco. 

A_rchitect — Samuel  Lightner  Hyman  & 
A.  Appleton,  68  Post  St.,  San  Fran- 
cisco. 

Contractor — Jacks  and  Irvine,  180  Jes- 
sie  St.,   San   Francisco.  $16,000 


STEEL  RODS 

(4322)      N  HARRISON  AND  SPEAR  NE 

275   X  NW   275.      All  work   for  steel 

reinforcing-    rods,    etc.,    for    2-story 

office   and   wareliouse   bldg. 
Owner — Hills    Bros.,     175    Fremont    St., 

San   Francisco. 
Architect  —  Geo.    W.    Kelham,    Sharon 

Bldg.,    S.    F. 
Contractor — Edw.    L.    Soule   Co.,    Rialto 

Bldg.,    S.   P. 
Filed  Oct.   14,   1924.  Dated  Oct.   11,   1924. 
Payments    of   90%    bet.    1st   and    10th 

of   each   month. 
Bal.    10%    on    completion. 

TOTAL  COST,  $70,000 
Bond,  $35,000.  Sureties,  Fidelity  &  De- 
posit Co.  Forfeit,  none.  Limit,  as  re- 
quired.     Plans   an'd   specifications   filed. 


(4323)  REINFORCING    STEEL,    ETC., 
on  above. 

Filed  Oct.   14,   1924.   Dated  Oct.   11,   1924. 
Monthly    payments    of    75%    on    10th 

of  each  month. 
25%,   35  days  after. 

TOTAL  COST,  $26,642 
Bond,  $13,321.  Sureties,  Fidelity  &  De- 
posit Co.  Forfeit.  Limit,  none.  Plans 
and    specifications    filed. 

LOFT 

(4324)  SW    4TH    &    MINNA.      Class    B 
loft   building. 

Owner — P.  J.  Klench,  309  Minna  Street. 
San  Francisco. 


32 

Architect— W.      W.      Harper      & 
Persons,     Montgomery     and 
Sts.,   San  Francisco. 
Contractor— Cahlll  Brothers,   Inc. 

ron   Bldg.,   San   Francisco. 
Filed  Oct.   14,   1924;   dated   Oct.   8 

Payments  monthly   

Usual   35   days 
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Saturday,  October  18,  1924 


V.  S. 
Bpsh 


Sha- 


Bond,    none.      Sureties, 
none.    Limit  100  days, 
ifications   filed. 


1924. 

.75% 

"  . ; 25% 

TOTAL,  $17,590 
none.  Forfeit, 
Plans  and  spec- 


RESIDENCE 

(4337)  SW    JACKSON    &    OCTAVIA. 

Two-story  and  basement  frame 
residence. 

Owner — F,    R.   Grannis. 

Architect— Eward  E.  Young,  2002  Cali- 
fornia St.,  San  Francisco.        J25,000 


Capri 


One- 


DWELLING 

(4325)      W    AVILA    205    ^     -    . 

story  and  basement  frame  dwelling 
Owner — Patrick    Foley,    50    Bonita    St., 

San   Francisco. 
Architect — None.  $4oUU 


FLATS    (2)  .„„ 

(4338)      W      18TH     AVE     175   S  LAKE. 

Two-story  and  basement  frame  (2) 

flats.  .     . 

Owner — Patrick  Hannon,  531  11th  Ave., 

San  Francisco. 
Architect — None. 
Contractor — Thos.    McCormick,    73    Hill 

St.,  San  Francisco.  $10,000 


ALTERATIONS 

(4326)      NO.    545      CLEMENT.        ( 

flooring;     foundation    and     r 

for    niarkei. 
Owner — Frank    Beauchini      and 

Potenos    (Lick   Market). 
Architect — None. 


Petfer 
$5000 


-stor 


DWELLINGS  .,^,,    „^ 

(4327)  E  FORTY-FIFTH  AVE  25, 
and  75  S  Cabrillo.  Three  one-st 
and  basement  frame  dwellings. 

Owner — Geo.   A.   Bertram,    2831    Mission 
St.,  San  Francisco. 

Architect— None.  v-'iOOO    .■sch 


DWELLING 

(4328)      W    KANSAS    28 

One-story 

dwelling. 
Owner — Peter    Goeres,    124 

San  Francisco. 
Architect — None. 


y    St., 
12000 


(4329)      W    TWENTY-NINTH    AVE 

S   Anza.      One-story    and    baser 

frame    dwelling. 
Owner — Florence   G.   Jones,    3(67    i\ 

St.,  San  Francis'-o. 
Architect.— -None. 
Contractor  —  Thomas    M. 

Army  St.,  San  Francisi 


.lone 


;i767 
$1000 


and      basement 


ALTERATIONS  ,      „.,,,, 

(1339)  N  POST  l()0.1(|i^  W  I'dWlsIjL 
N  23.4  >4  X  '^  137.6.  Excavation  and 
concrete  work  for  building. 

Owner — Selah  Chamberlain,  Mills  Bldg. 

.\r<-hitei-t  —  IJaktvvell  &  Brown,  2:>1 
Kearny   St. 

Engineer — E.   T.     Ronneberg,     Crocker 

Contractor — H.  L.  Petersen,  Lick  Bldg. 
Dated  Oct.   15,  1924.  Filed  Oct  15,  1924. 

Labor  and  material  monthly 90% 

Uusal  35  days   •  •  .10% 

TOTAL  COST,  $34,626 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit  60  days.  Plans  and  speci- 
fications  filed. 


DWELLING  ,^„    ,,    ,     , 

(4330)  E    GRANADA    200    N    Lal( 
Ave.         One-story 
frame  dwelling. 

Owner — Wm.  E.  Budde,  1737  Ocean  Ave. 

San    Francisco. 
Architect — None. 
Contractor — John    Brymnen,    1280    Page 

St.,   San   Francisco.  $2300 

ALTERATIONS 

(4331)  NO.  142  DORE.  Raise;  con- 
struct concrete  foundation;  under- 
pinning,  etc. 

Owner— John    H.    Peltier,    14 1    Dure    St., 

San    Francisco. 
Architect — None.  . 

Contractor— Swars  &  Wehr,   661  ^.indcn 

Ave.,   San   Francisco.  Iil84i 

DWELLING  „      . 

(4332)  W  TENTH  AV  200.2  N  Noriega 
1'/ -story  &  basement  frame  dwlg. 

Owner— John  Thompson,  214  Ashbury 
St.,  San  Francisco.  _ 

Architect— Harry  J.  Leasen,  2181  Grove 
St.,   San  Francisco. 


$3750 


(4333)      N  CLEMENT  32-6  W  24th  Ave. 

1-story  frame  store. 
Owner — F.   Dittmann,     185     19th     Ave., 

San    Francisco. 

Architect — None.                      „_  .„  .     . 

Contractor— C.  T.  Magill,  185  19th  Ave. 

San  Francisco.  $3500 


ALTERATIONS  &  ADDITIONS 
(4340)  N  PACIFIC  AVE  92.6  E 
Pierce  N  127.8%  W  i%  in.  N  19.0Ji 
V.  66.7:14  S  1:1.0%  W  1.3  S  l-J-.S'l  W 
65.  All  work  except  plumbing, 
painting,  decorating,  wiring,  heat- 
ing and  lighting  fixtures  for  al- 
terations    and    additions     to     brick 

dwelling   house.  ^     .,, 

Owner— Cecile   M.   Brooke,   2518   Pacific 

Avenue.  _     .    ,   ,,       „rc 

Architect  —  Nathaniel      Blaisdell,      255 

California  St.  .   ,,    „ 

Contractor — Clarence  M.  Moore  &  M.  P. 

Madsen  77  O'Farrell  St. 

Ready  for  brick  work *;„„„ 

Brick    work   completed    2000 

Plastering,    she.l     iintal 

gla:;ing  completed 

Ornamental  iron  work  done  and 
basement    ready    for   painting  2000 

Completed    and   accepted    1271 

usual  35  days  ■-^Xvro^rrui^ 
Bond.  $6181.  Sureties,  Frank  Th(5mp- 
son  &  J.  Molgaard.  Forfeit,  $10.  Lipait, 
100  days.  Plans  and  specifications 
filed. 


2000 


COMPLETION  NOTICES 

S41«    FUANC5SCO    COJ  NTY 


FLATS 

(4334)     S    RANDOLPH    98    B    Chenery. 

2-story    and    basement    frame     (2) 

flats. 
Owner — Mr.  &  Mrs.  Walsh,  25  Cortland 

Ave.,  San  Francisco. 
Architect— None. 
Contractor   —   Henry      Erickson,      1825 

Church  St.,  S.  P.  $7000 


DWELLING 

(4335)     W  TENTH  AVE.  225  S  Lawton. 

1-story  and  basement  frame  dwlg. 
Owner— John   McCarthy   Co.,    1479    12th 

Ave.,  San  Francisco. 
Architect — None.  $3000 

(Isse")      N    OTIS    107.3   E    BRADY.    One- 

storv  concrete  paint  shop. 
Owner— Geo.   A.    Clough. 
Engineer  &  Contractor-^J.  H.  Hju_L  128 


Russ  St.,  San  Francisco. 


$10,000 


Pecordpfl  Arcpr.ted 

Oct    4    1924- W     THIRTY  -  EIGHTH 

Ave'  190  N  Geary  N  25xW  120.  A  R 

Lapham  to  whom  it  may  concern.. — 

^„.t    8     1924— NE   REVERE  &   KEITH 

25  o'n  Revere  by  100  on  Keith.  Gust 

Michos   to   W    P   Romines — 

Oet  8  1924— NO.  615  SAN  JOSE  AVE. 
Fred  F  Buhr  to  Higgins  &  Kraus. 
Dowd      Seid    Elec      Co    and      Paul 

Adams    "ct.   7,   1924 

Oct  8  1924— NW  SAN  JOSE  AVE  670 
NB  Jarnac  NE  25  NW  162  m  or  1 
SW  25  m  or  1  S  174  m  or  1  Ptn  Lot 
6  Blk  1.  Belle  Roche  City.  Edw  G 
and   Josephine   M   Shelly   to   Halsen 

&    Sioblom Oct.    6.    1924 

Oc-t  8  1924— SW  BAUER  29-9%  SB 
Alemany  Av  25x101-61,4;  SW  Bauer 
54-9^-  SB  Ale-many  Ave  25x101-6% 
.V    De    Benedetti    to    whom    it    may 

concern Oct.    7,    1924 

Oct  8  1924— S  BAY  100  W  Octavia 
\V    25xS    100.      Catherine    O'Connor 

to    whom    it    may    concern 

, Sept.  23,  1924 

Oi-'t"9"i924 — S  EDDY  100  E  JONES  E 
along  Eddy  78  S  137-6  W  70-6  W 
27-6  W  7-6  N  110.  Joseph  Pasqua- 
letti    to    whom    it    may    concern.... 

Oct.    9,    1924 

Oct"9"i924— NW  MARKET  240-8  SW 
Montgomery  NW  80  NE  2-6  NW  8 
SW  78-9  N  30-91/2  W  20  S  46  W  11 
SB  42-3  NE  3  SB  80  NE  115.  Crock- 
er Estate  Co.  to  whom  it  may  con- 
cern   Oct.  6,   1924 

Oct  9  1924— SB  DIVISADERO  AND 
(-'lav  —  106-3  S  I27-81/4  W  25  N  25 
W  81-3  N  102-8 14.     Sixth  Church  of 

Christ    Scientist    to    Scott   Co 

......    Oct.    3,    1924 

Oct,' '9."l924— E  MISSION  65  S  21ST. 
Louis  .1.  Cohn  to  whom  it  may  con- 
(■ciii     Sept.    28,    1924 


Oct  9,  1924— N  BERNAL  AVE  400, 
and  420  E  Shotwell.  Isaacson  & 
.Nvlund   to    whom    it    may  concern.. 

Oct.  9,  1924 

Oct!  9,  iii24-  NE  LARKIN  &  BROAD- 
way  E  87-6xN  37-6.  Jas  J  McCook 
to  whom  it  may  concern  .  .Oct.  8,  1924 
Oft.  9.  1924— W  FIFTEENTH  AVE  25 
S  Judah  25x87.  Daniel  I'urtill  to 
wliom  it  may  concern ...  .Oct.  9,  1924 
Oct.  9,  1924— W  SANSOME  46-10%  m 
„i-  1  N  Suiter  N  91-6xW  122-9.  The 
Anglo  &  London  Paris  National  Bk 

tn    Victor    Lemoge Oct.    2,    1924 

0.1  9,  1924— SE  ATHENS  100  NE 
Italy.       G     Moretton     to     whorn     it 

may   concern Sept.   25,    1924 

OrX.  9.  1924— KE  ATHENS  100  NK 
Italy.       G     Moretton     to     whom     it 

inav  concern Sept.  25.  1924 

0.1  9'.  1924— W  THIKTV-SECOND  AV 
356  N  California  N  28  W  118-71/4 
SK  28-1%  E  115-9%.  Marian  and 
Morey  Anker  to  Mcintosh  Bros.... 

Oct.    6.    1924 

Oct.  9,  1924— NE  NINETEENTH  AND 
Sanchez  N  28xE  100.  J  E  Chris- 
tiansen  to  whom  it  may  concern.. 

Oct.  1,  1924 

Oct.    i(),    1924— E    41ST    75    S    Cabrillo 

5  25    x    E    82-6.      David    Leigh    to 
whom  it  may  concern    ..Oct.   10,   1924 

Ort.  10,  1924— E  GOUGH  112  N  Union 
■^n   X    130.     G.  China/.zo  to   Fracchia 

6  Rosina    Oct.   9,   1924 

(let.    10,    1924  —  LOT    18    BLK.    64.53 

Crocker     Amazon     Tract     Sub.      2. 
(  locker  Estate  Co.  to  whom  it  may 

cmcern    Oct.   7,   1924 

0.1.  10,  1924  —  LOT  1,  BLK.  6438 
Crocker  Amazon  Tract  Sub.  2. 
Crocker  Estate  Co.  to  whom  it  may 

concern    Oct.  7.   1924 

Oct  10,  1924— W  22NU  AVE.  300  & 
Taraval  S  25  x  W  120.  J.  W.  Beck- 
er  to  Meyer  Bros Oct.   9,    1924 

tXl.  10,  1924— W  28TH  AVE.  150  N 
Balboa  N  175  x  W  120.  Meyer  Bros. 
to  whom  it  may  concern .  .Oct.  9,  1924 
Urt.  10,  1924— LOT  17  BLK.  5832  ST. 
Mary's  Park.  Wm.  and  Amelia 
Bracken  to  Meyer  Bros... Oct.  3,  1924 
Oc-l  10,  1924— E  41ST  AVE.  250  b 
Cabrillo  S  25  x  E  127.  Donald  S. 
and    Olive     S.    Kennedy       to     H.     S. 

Meinlierger    Sept.    29.    1924 

Oct.  10.  1924— NB  19TH  AND  CON- 
necticut.  The  Roman  Catholic 
Archbishop  of  S.  F.  to  Matt  Mur- 
phy, (exterior  plastering)  .Oct.  4,  i4 
Oct.  10,  1924— NE  19TH  AND  t:ON- 
necticut.  The  Roman  catholic 
Archbishop  of  S.  F.  to  Matt  Mur- 
i)hy,  (interior  plastering)  .Oct.  4,  24 
Oct  10,  1924— W  40TH  AVE.  175  N 
Balboa.     Ernest   J.  Olson   to   whom 

it   may   concern Oct.   1,   1924 

Oct.  10,  1924— E  35TH  AVE.  150  S 
Cabrillo  S  100  x  E  120.  Bryan 
Feerick  to  w-hom  it  may  concern.. 

Oct.    6,    1924 

Oct'  '10','  1924— NW  TOWNSEND  266-6 
s'w  Fourth  SW  46x240.     Frye  &  Co 

to  Peter  Petersen (3ct    4.  1924 

Oct  10,  1924— W  NINETEENTH  AVE 
25  S  Clement  S  75xW  70;  N  Geary 
32-6  E  28th  Ave  E  50xN  100. 
Michael  and  Lawrence  Costello  to 
whom  it  may  concern.  ..  .Oct.  7,  1J24 
Oct.  10,  1924— E  AUBURN  68-9  N 
Jackson  23x60.  Auguste  and  Jeanne 
Cavey  to  Mattock  &  Feasey. 


Oct.    7,   1924 
Oc't"l0"i924— E  SEVENTEENTH  AV 
125    S    Taraval    9   25x120.      John    A 
Dahlman   to   whom   it  may  concern 

Oct.  8,  1924 

Oct" '  ib[ '  1924— E  TWENTY-SECOND 
Ave  166-3  S  Irving  S  26xE  120. 
Theodore   Veyhle    to   whom   it   may 

Oc't°"lO,'^''24—NW' TWENTY-SECOND 
and  Valencia  N  50  W  82-6  S  50  E  to 
beg.  Hibernia  Savings  &  Loan  So- 
ciety to  Monson  Bros.,  July  17;  The 
Raymond  Granite  Co.,  Sept.  15; 
Malott  &  Peterson,  Sept.  19;  Fran- 
ces O'Reilly,  Sept.  10;  Guilf(5y 
Cornice  Works    Sept.   26,  1924 

Oct  11  1924 — W  NINTH  AVE  350  and 
375  's  Ortega  S  25xW  120  each. 
Gustave  Moeller  to  Meyer  Bros    ... 

Oct.  9,   1921 

OcV'ii"l9'24'— w'nINTH  AVE  325  S 
Ortega  S  25xW  120.  Gustave 
Moeller  Jr  to  Meyer  Bros    .Oct    9,    i4 

Oct  11,  1924— W  ninth  AVE  275  S 
Ortega  S  50W  120.  Henry  C 
Moeller  to  Meyer  Bros.  .  • -"^.^^V^^vin 

Oct  11  1924— W  SEVENTH  AVE  250 
N  Ki'rkham.  Geo  Dingwall  to  C(>x 
Pros  Oct.     6,     19^4 

Oct  U. '  1924— S' RIVERA  80  W  17th 
Ave  W  25xS  92.  Byrd  O  Smith  to 
whom  it  may  concern.  .,  .Oct.  8,   1924 


■Jiilurdny,   October   18.    1324 
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,,,.,  n  1924_E  FILLMOKE  40  N 
b'Fdrrell     SSxloT-C       K     Uellly     to 

Louis  J  Cohn Oct.  U\  V^U 

1,1  11  1924— W  NINTH  AVE  200  S 
OrUBa  S  7oxW  111".  J..hii  Gray  i" 
.Mover   Uro8 Oct.   9.   1!^^* 

,,,.,  ■,,,  i;.21_SK  .M-A1!AMA  AND 
Montcalm.  S  La  lluibira  to  A  R 
l^irHull       Oct.     t.     IJ£* 

..c\  11  I'J24-S\V  MAllKET  AND 
Ninth  \V  80xS  ■:('».  W  1-'  l^rk  ns 
to  whom  It   may  .  ..ncern  .  .Oct.   11.    i* 

...-t.  11.  1924-N  I'lNK  165  W  Brod- 
.-rick  30x137-6  Herman  Allarl 
to   Jlpyer   Bros Oct.   11.   19^4 

..(•T.  6,  i;i:4— W  NAYI.OU  AND  t  HI- 
cano  Wav  SW  lo::..-.3  N\V  29.61  Nb 
lUti.lO  NK  33.3.1  SK  I'tii  Lots  lb  and 
17  111k  6452,  frocker  .Amazon  Tract 
Sub  2.     frockcr  Kslatc  Co  to  w''om 

It   may   concern i.-^^pA.,?"' ,,\n 

Oct.  14.  1924— N  t;KNi:VA  .VMC.  100 
K  Mission  24  x  10(1.  S.  Barbicri  & 
Antonio  Rossi  to  .lohn  I'uneo.... 
Oa  14.  1924-rOM  103.Hi  W  JONES 
with  S  California  W  ol.iVi  x  137.6 
John  &  David  De  Martini  to  whora,, 

it   may  concern    Oct.   14.   1»^4 

Oct  14  1924— N  EDDY  190  W  LEAV- 
enworth  W  27.6  x  N  137.6.  Fran- 
cis  O-UelUy    to   whom   't   n\ay,,<=o"-   , 

rem    Oct.   11,   iviii 

Oct  14  HI24— N  UNION  122  E  BUC- 
hanan    E   28   x   W    137.6.     V.    Fran- 

ceschi   to  G  Ferroni  &   Sons 

Oct.    11.    1924 

Oct."  14,"  1924— LOT  6  BLK  C  Mis- 
sion Terrace.  Walter  K  Hansen 
to  whom  it  may  concern. Oct.  10,  1924 
Oct  14,  1924—4  PRESIDIO  TER- 
race  Sidney  L  Schwartz  to  Hen- 
ry Jacks  &  NV  K  Irvine.. Oct.  1,  1924 
Oct  14,  1024- LOT  7  DLK  30S0  MAP 
hlk  3080  to  3085  Westwood  Heights 
Hans  &   Esther  E  Nelson    to  whom 

it    may    concern Oct.    9,    1924 

Oct.  14,  1924— LOTS  31  -  32  -  33  BLK 
G  Mission  Terrace.  .Mbert  J  Ol- 
son &  David  n  Woods  to  whom  it 

mav    concern Oi't.    9,    1924 

Oct  '14.  1924— N  MATNARD  75  N 
Craut  25  x  So.     OL  Nelson  to  whoin 

it  mav  concern Oct.  11,  1924 

Oct.    14."    1924— W    7TH    AVE       175       S 

Judah    50   x    120.      S   R   Anderson   to 

whom  it  may  concern.  .    .Oct.  14,  1924 

Oct.    14.    1924— W    27TH    AVE    313    N 

Cabrillo    26   x    120.      Louis   &   Lottie 

Wolosky  to  Peder  Carlsen    

Oct.    10,    1924 

Oct.  14.  1924- X  TOSEMITE  AVE  100 
W    Lane    W    25    x    100.      Vito    Per- 

aino  to  A   L  Stewart Oct.   14.  1924 

Oi'.  11.  1924 — LOT  5  BI.K  2816. 
Forest  Hill  Court.    O.  R.  Thayer  to 

!■;    K    .\els<jn Oct.    10.   1924 

Oct.  14,  1924— W  35TH  AVE  125  S 
Lincoln    Way    50   x   120.     Cox   Bros 

to   whom   it   may   concern 

Oct.    14,    1924 

Oct.  14.  1924— NW  BURROWS  &  Gl- 
rard.  Charles  J  Schaefer  to  Mich- 
ael   Brueck     

Oct.  14,  1924— SW  CLARA  &  RITCH 
W  75  X  50  .  W  A  Clauser  to  Bar- 
rett  &   Hilp Oct.    10,   1924 


totlle  R  Ambrosini  vs  Araldo 
Corslnl    t242.50 

Oct.  14.  1924— E  ANDOVER  200  N 
»  rescent  Ave.  .\  2o  x  E  7U.  Amer- 
ican Trading  Co.  of  iho  Pacific 
Coast  vs.  John  T.  and  Elizabeth  A. 
Denaby,    Inlay    Hardwood    Co. .  .  J76..".0 

Oct.  11.  1924— S  ANDOVER  200  N 
Crescent  Ave  N  2SxK  70.  Eugene  F 
and  Herbtrt  A  Hrich  vs  John  T 
and  Elizabeth  A  Denahy  and  J  J 
Multane    *95 

Oct.  II.  1924 — E  NEVADA  75  S  Jar- 
boe  S  25xE  70.  A  J  Thomas  vs  Jos 
Dovle.  Marv  Ii.,yl.-  i.r  Mary  raprc 
..." $178 


LIENS  FILED 


SAX   FRANCISCO   COUNTy 


5375 
5376 
5377 
5378 
5379 
5380 
5381 
5382 


EELEAS3E  OF  LIENS 


SAN     FIIINC  SCO    COUNTY 

necordcd  Amouflt 

Oct.  9,  1924— S  VALLEJO  217-6  W 
Webster  W  84-5  x  S  105.  Raphael 
Zelinsky    to    A.    S.    Ncwburgh 

Oct.  14.  1924— W  35TH  AVE.  225  S 
Cabrillo  W  120  x  S  25.  North 
Beach  Auto  Hauling  Co.  to  Jas.  J. 
and   Catherine   Barry    

Oct.  14,  1924 — SW  UNION  and  Pierce 
S  85  X  W  55.  William  Smith  Co. 
to    Emil    Nelson    

Oct.    14,    1924— W    43RD    AVE.    250    N 

Irving   N   25    X   W    120.     Tyre   Bros 

Glass    Co.,    Corp.,    to    Sol    Getz   and 

Sons.     Inc..    Corp 


Notice  01  Non-EespoDsili'iJity 

SA.\   FKANCISCO   COl  XTV 


Oct  8,  1924— N  OFARRELL  87-G  E 
Oclavia  E  27-6N.V  120.  Dr  Henry 
Wong  Him  as  to  improvemonis  on 
prnp.-rty     • 


BUILDING  CONXRACTS 

AIAMEDA     COUNTY 

Sl.tHM)  and  Over  H»c"rfe<l 

The    following    is    ar.    'odex    for    th« 
contracts  in   this  issue. 


Recorded  ,     Amount 

Oct.  9.  1924 — SW  UNION  and  Pierce 
S  85  X  W  55.  William  Smith,  R. 
Smith.  P.  S.  Firmstone  and  P.  V. 
Mawry  as  William  Smith  Co.  and 
William   Smith   Co.  vs.  Emil  Nelson 

$2571.72 

Oct  9,  1924 — W  GIR.'^RD  200-5  S 
Silver  Ave  S  25nW  120.  A  Muller. 
Jos  Blum  and  Jack  Blum  vs  W 
Campania     520 

f)ct.  8.  1924— NE  JACK.SON  AND 
Arguello  Blvd  E  60  W  to  Arguello 
Blvd  S  56-23i.  Eug-ene  F  and  Her- 
liert  A  Itrich  vs  Julius  Behrend  & 
James  Jensen    $425 

Oct.  8,  1924 — W  BRODERICK  75  fm 
Bay  bet.  Bay  and  Francisco.     Aris- 


No. 

5333 

5334 

5335 

5336 

5337 

5338 

5339 

5340 

5341 

5342 

5343 

5344 

5345 

5346 

5347 

534S 

5349 

5350 

5351 

5352 

5353 

5354 

5355 

5356 

5357 

5358 

5359 

5360 

5361 

5362 

5363 

5364 

5365 

5366 

5367 

536S 

5369 

5370 

5371 

5372 

5373 

5374 


Parr 

Toupiac 

Willis 

Swanson 

Haslet  t 

Haslett 

Rosen 

Gamborini 

Mehrtens 

Dallas 

Volberg 

M'old 

Wondoleck 

McKean 

Lind 

Eakin 

Farrell 

Walerhouse 

Norris 

Frappier 

Chicago 

Heaton 

Smith 

Norris 

Van   Schuick 

Coates 

Nail 

Read 

Sanchez 

Rocco 

Solop 

Van   Schaick 

General 

Teasdel 

Chambers 

Wood 

Independent 

Nickersen 

Hinch 

Peterson 

Robbins 

Grimes 


Brault 

Kopf 

Owner 

Owner 

Lewis 

Lewis 

Owner 

Owner 

Thiele 

Spence 

Thorp 

Kochendorfer 

Borden 

And-.esen 

Owner 

Owner 

Owner 

Fox 

Norris 

Johanson 

Rees 

Critchett 

Owner 

Norris 

U  Webb 

Owner 

Owner 

Owner 

St.  Mary 

Doshion 

0«'ii,^v 

Webb 

Austin 

Baird 

Peters 

Owner 

Schwalen 

Owner 

Owner 

Owner 

Nelson 

Owner 


nd   Otlier   Calcnla- 


NOW  READY  FOR  DELIVERY— 

PRIDDI.E'S   T.ABLES,    called   "370O   Splay   Bases 
tioii.s."   lor  Qn.antily    Surveyors   aJid   Contractors. 

Loose    Leaves    in    Fabrikoid    Covers    $3.50    Net,    Postpaid.      Same    In 
Genuine  Leather  Covers   $5.50  Net.   Postpaid. 

Mail    Personal    Check    to   ARTHUR  PRIDDLE,   Publisher,   693   Mission 
St..   San   Francisco,  Calif.,  U.   S.  A. 


5385 
5386 
5387 
5388 
5389 
5390 
5391 
5392 
5393 
5394 
5:(95 
5396 
5397 
5398 
5399 

:>400 

5401 

a4ic^ 
5403 
5404 
5405 
5406 
5407 
540S 
54  0.4 
5410 
5411 
5412 
5413 
5414 
5415 
5416 
5417 
5418 
5419 
5420 
5421 


Wilson 

Johnson 

Taylor 

Hudson 

McCord 

Stulz 

Davis 

Isola  C 

Tornell 

Mitchen 

MacGrcgor 

Kobbins 

Haler 

Kalisky 

Kalisky 

Hansen 

Hammarberg 

Laura 

Giusse 

Hakkinen 

Murphy 

Grcshani 

Finster 

Sims 

Langeberg 

Early 

Townsend 

Eisenbach 

Gray 

Bane 

Smith 

Isakson 

Hunt 

MacGregor 

MacGregor 

MacGregor 

Gushing 

Martin 

Lamb 

Berg 

I'frang 

Ralston 

Mayhew 

Jones 


Ami 
2700 
2300 
6000 
1800 
6200 
3300 
1500 
3000 
3400 
4880 
1000 
4900 
2500 
5500 
2500 
5000 
1000 
5500 
4O00 

?.s5n 

7. ',00 
2400 
4000 
9000 
liOOO 
3000 
2.)00 
3200 
2200 
1475 
3600 
].S9fi 
16350 
4900 
6600 
4000 
3500 
1700 
3450 
5000 
6000 
3500 


5436 
5437 
5438 
5439 
5440 
5441 
5442 
5443 
5444 
5445 
5446 


5459 
5460 
5461 
5462 
5463 
5464 
5465 
5466 
5467 
5468 


Fish 

Carpenter 

Cleveland 

Huddleston 

Parry 

De  Long 

High 

Shaw 

Martin 

Brooklyn 

Ernst 

Paulsen 

Conner 

Peterson 

Hughes 

Hughes 

F'itts 

Lammannan 

Garcia 

Heltman 

Johnston 

Hendrickson 

Meyer 

Jury 

Wagner 

Jemo 

Robinson 

Fabiola 

Tornell 

Holmes 

Ward 

Anderson 

De    Groft 

Price 

Francis 

Moyle 

Cummins 

Realty 

Apelson 

Wickham 

Kilgore 

Taylor 

Hiokok 

Hansen 

Miller 

Guaragno 

Southard 

Lanteri 

Meyer 


Owner 
Johnson 
Lyon 
Owner 
Owner 
Smith 
Owner 
impomenosi 
Owner 
Owner 
Owner 
Nelson 
Owner 
Roth 
Koth 
Hansen 
Owner 
Schmitz 
Carlson 
Owner 
Owner 
Michel 
owner 
Owner 
Owner 
Blodgett 
Owner 
Bosliloii 
McWetby 
Anderson 
Ellis 
Owner 
Owner 
Pearson 
Owner 
Owner 
Owner 
Mazier 
Burke 
Owner 
Owner 
Owner 
Owner 
Henderson 
Owner 
Owner 
Owner 
Caskey 
Schroeder 
Owner 
Owner 
Halley 
Owner 
Wilson 
Sture 
Mutht-r 
Owner 
Owner 
Peterson 
Hartford 
Hanford 
Owner 
Goranson 
Rose 
Owner 
Elftman 
Alexander 
Ingram 
Jury 
Owner 
Griffith 
. .    Coates 
Cederborg 
Owner 
Brasch 
Hale 
Muller 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Tell 
Victors 
Legris 
Owner 
Waitman 
Waitman 
Miller 
Davis 
Booth 
McWethy 
California 


SB 

3000 
2800 
4720 
3500 
3200 
3000 
4800 
600U 
9000 
3000 
4050 
6848 
10000 
15000 
5000 
8250 
4500 
5500 
7600 
2000 
4250 
1500 
5000 
6000 
3000 
2000 
3000 
1405 
14000 
4000 
4100 
4250 
2500 
4500 
7600 
3800 
3800 
200O 
6500 
5000 
5000 
6000 
3750 
8500 
2500 
4850 
4600 
6000 
4350 
1000 
6250 
5500 
2000 
2900 
1700 
lono 
3000 
90(111 
4000 
3000 
3000 
8000 
3750 
1000 
1850 
2000 
1200 
1000 
2500 
5800 
3240 
1200 
1500 
3000 
18000 
5000 
7000 
18(?0 
4000 
4000 
35$0 
7S00 
2400 
4000 
3525 
6S64 
2750 
2000 
2000 
4000 
1000 
11000 
11000 
14500 


5470  Burrill 


Brown 


3680 


DWELLING 

(5333)  1606    HIBBARD    STREET.    Ala- 
meda.   1-story   4-room   dwelling. 

Owner — Anna   Parr,    1615    Lincoln   Ave., 

Alameda. 
Architect — None. 
Contractor — Ovid   Brault,  Alameda. 

$2700 

DWELLING 

(5334)  45r,     PACIFIC    AVE,     Alameda. 
1-story  4-room   dwelling. 

Owner — Marie     Tcupiac,       466       Pacific 

Ave.,  Alameda. 
.\rchitect — None. 
Contractor — Ben  Kopf,  845  Pacific  Ave. 

Alameda.  ?2300 
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riwiTTTTNa  SHOP  Owner    —    Samuel    and    Louise    Rocco, 

(5335)     1600  LINCOLN  AVE.,  Alameda.  (5349)^^  1120     UNIVERSITY,    Berkeley.  ^^,.^  P[|;^]f.^j^?;,„^ 

OwnVr— °W.  E.''wmisr'li3T  Adeline  St.,  Owner— L.   Farrell,   1216   Francisco   St..  Contractor— D.^>.oshion,     1417     Hearst 

Arcl?iUct-None.        _                       ?6000  ArcMte""c''t-^ine_; UOOO  ^^^^^^^'j^^J'    "'■^ 

ATTFRATIONS  DWELLING  (5363)      W  TWENTY-THIRD  AVE  80  9 

tV^^k/t^s    LINCOLN    AVE.,    Alameda.  (5350)     2317   CRAGMONT,  Berkeley.  E-30th   St.,   Oakland.     One-story   5- 

AitPrltions  Dwelling.  room  dwelling  and  garage. 

nwr,pr_Albert  Swanson;   717>^    Haight  Owner— W.  Waterhouse,  Berkeley.  Owner— A.  Salop.  3914   3')lh  Ave.,  Okd. 

AvT     Alamedl  Architect-Fox    Bros.,    1926    University  Architect— None.                                     $3600 

Arnhitpct— None                                      H800  Ave.,    Berkeley.                                    .^  

Architect— None_^ Contractor— Fox  Eros.,  1926  University  RESIDENCE 

riwwTTTNoq  Ave.,    Berkeley.                                 $5500  (5364)      LOTS  214  TO  220  INC.,  BLK.  A, 

?.;Y<1?^'    Ifill  &  1615  MINTURN  ST.  Ala-  Map  o£  Westall  Tract.  General  con- 

^medi     Two    l-story4-room   dwell-  DWELLING                                         „^^^  struction   (enclosed  frame  of  bldg.) 

meaa.    xwo        aio  y  ,5351)      SW    LAUREL    AND    CALIFOR-  l-.story    frame    residence. 

Owner— b    C   Haslett,  1427  San  Antonio  nia   Sis.,    Oakland.      One-story    si.x-  owner— D     K     Van    Schaick,    457    Ade- 

AvP     Alameda  room  dwelling.  line   St.,  Oakland. 

A^^i^tp^V     None  Owner- J.     Norris,     3466     Rhoda     Ave.,  Architect— None. 

ConUactJ7-^W    A.  Lewis  Co.,  11  Bacon  ''.      Oakland.  rontractor-Tho.s    W.   Webb  and  J.   W. 

pfrtP-     Oakland                     $3100  each  Architect— None.                                            ,  Whalin,  351   12th  St..  Oakland. 

BIdg.,   Oakland.                     io  Contractor— R.    E.    Norris,    3466    Wood-  Filfrt   Oct,    9.    1924.  Dated,  . 

TiWTi^TTTNG  ruff  Ave.,  Oakland.                        H'l'i"  When    rafters   are    up    Vi, 

(^Vfs-i     1712    PACIFIC   AVE.,   Alameda.  When    completed    % 

'i^tnrv    4-«.om    dwelling.  DVKLLING  Usual   35   days    'A 

Owne'r-lo.'^C    Haslett   7427  sfn  Antonio  '5352)      NO.    2592    SIXTY-FIRST    AVE  TOTAL  COST,    $1596 

Ave     Alameda  Oakland.      One-story    5-room    dwlg.  Bond,  sureties,  forfeit,  none.     Limit,  30 

Arch1tect-No"l  Owner-J.   J.  Frappier.  working  days   after  Oct.   1,   1924.   Plans 

Contractor   -  W.   A.    Lewis,    11    Bacon  Arcnitect-None.                                       ^.^^  and  specifications  filed. 

Bldg.,   Oakland.                               ?3300  Contractor— K.   A.   Johansor    24Z9    idtn  .- 

Ave.,    Oakland.                                   »,ii>jii  irACTORV 

•^-^'??^^'^'?J°<5A^NTA   CLARA  AVE.,  Ala-  lNCINER4TOR~  '''SeS)      E'  FIFTY-FOURTH  AVE.  OPP. 

^"''rneda    AffeStons  (S"^    SIXTY-EIGHTH      AVIO     .AND  E-12th    St.,    Oakland.    1-story   brick 

OwnTr'^^^John  Rosen,   5615  Harmon  Ave  Spen^eer   St..   Oakland.     Steel   men-  ^^^,^fac_to^ry^^^^^    ^^^^^^^^    ^^     ^^^^    ^_ 

Arch^fi'ct^-^None^ ^500  Owner-Chic;ago  Lumber  Co.,  Premises.  ^^_     mh^St^J^akland. 

.-,„rT^T  T  Tivrr.                                                                   Contractor Rees    Blow    Pipe    MfK.    <'<...  Contractor — Austin    Co.     of    California, 

?5^4?)      2^45  LINCOLN  AVE.,  Alameda.  '""'340   m   St  ■   San  Francisco.       ?75«0  .Santa  Fe  Bldg..  S.  F                 $16,350 

1-story  5-roora  dwelling.  

Owner-B.  Gamborini,  1537   Everett  St.,  „ARAGES  nWELLLVG 

..Jltft^^one. .3000  '•'■'■^oU^^^cl^-^rytile^  garage  and  SHERMA.^ST^^^_  AND^  SAN^  ANTON^^^ 

S^^?^IFIC    AVE.    .    UN^ON^S^.  ^^^^l   " '    ''''    '^"^"'^    ^"  ^--^l^    ^^^^'     ^^     ^-- 

ow^^^o.^h??e^s:^^=  -~SE^-'-— ^^  -^IHSSi^"^'^™"-^'^-" 

St.,   Alameda.  Ave.,  Oakland^ »  Contractor— F'red  J.  Wcstlund,  351  12th 

ContrlcfoT-^r'j.    Thiele,   3221   Thomp-  DWELLING                                       ^   ^,      ^  St..    OaklancL $25,200 

son  Ave     Alameda.                       $3400  (5355)     no.   3630   NEVIL  ST.,   Oakland.  

One-story  6-room  dwelling.  nwij-T  t  tkc 

DWELLING       ^^,,^„,,        ,„„         -1^  "^^";^^V,^i*-    ^'""'''    '"'    "^"'^     "^  f5T6?)      838°  SANTA      BARBARA      RD., 

(5342)      3106      CENTRAL      AVE        Ala-  Oakland.  Berkeley    Dwelling 

^"  meda.  1-story  7-'-°°™  ^we  ling.  Architect-None^ $4000  q^^^^I^^'.^^^c     Teasdfl,     Standard    Oil 

Owner— Homer  Dallas,  820  Haight  Ave.  Bldg.,  San  Francisco. 

Arch1Jec™-Sone.  S)'^'^s''MiDELINE  40,  80  and  120  E  ^'■'']^l%-^-^'',iZfsco  '*   Montgomery 

Cont^'actor-ilA.    T.    Spence,    641    Taylor  Laurel,   Oakland.      Three   one-story  ^^^.''/^'^tSa^L^ranc^sco                            .^^ 

Ave.,   Alameda^ H8S0  Q^.^fj^^^^l^^^Ys   '^js^i^  Ave.,  Oakland.                                 $4900 

AT  TTTT!  ATTON  Contractor — R.    E.    Norris,    3466    Wood-  DWELLINGS                              _ 

f5^3T3'')''i?0?  WEBSTER   ST.,    Alameda.  ^°"Vu«Tve.f'oa_kland_            $3000  each  (5367)^^14J9^^HOPKINS  JT,^^1435^^and 

Owntr'*"— 'vSfberg    Estate,    734     Santa  (5357;      b  MAYBELLE  AVE  300  N  Har-  dwellings.                ' 

Clara  Ave     Alameda.  bor    View      Ave.,    Oakland.        One-  Owner    —    J.    Chambers,    Plaza    Bldg., 

Av^hitpct None.  story    5-room    dwelling.  Oakland. 

Contractor— VB    Thorp,  1718  Alameda  owner— D.       E.       Van       Schaick,       4609  Architect— None                                     Tur,r,ii, 

"""^rv^^Ala^me^da.                                HOOD  °„^.ThompMns^St.,  Oakland.  ^-'rvr^oli^ian^  ^^'^"'    ^W20re"ac'.^ 

^r^-r -,  T-^rr^  Contractor— Webb  &  Whalen,  3930  22nd  

?5T4f^"2^4°0  CENTRAL  AVE..  Alameda  Ave..    Oakland^ $3000  October  10.  1924 

OwnVr-Twol°d'"l3i6' Verfailles  Ave.,  DWELLING  fs^  W      2?3p°  DURANT  AVE.,  Berkeley. 

ISfcHne.                                       ,„„  ^^^^V.^r  f^^JaS."  oliL-^stJr^y^  5^  Ownf  ^^k^-Wood,  2230   Durant  Ave., 

Contractor   —   Leo   Kochendorfer,    3012  room  dwelling.                              ,          ^  ^      J?fH^'\?-    »                                      £4000 

San  Jose  Ave.,  Alameda.             $4900  owner— W.    B.    Coates,    7225    Lockwood  Architect— None^ $4000 

. St.,    Oakland. 

?5Y4?^-7??HAIGHTAVK,    Alameda.  ';;^;:^- [^^1^.^!^^^^^. 

Owni;^-iT«Ser^VrHaightAve  t^i^,     3430     SAN    PA^.O    AVE.  ,,,  ^-J^^r  ^'"^  ^f;"!"         ,,, 

Archllrt^^Sone.        ^     ^         ^^^^^^^^  Ow,i^^^S2o%:^^lu,  930  41st  St.,  Oak-  -nt^ractor            Harry^  Schwalen,  ^1525 

Contractor — F.    W.    Borden,    583b    J' ooi-  lanci.                                                        innnn  - 

^°     hfuBlvd,    Oakland.                       $2500  Archilect-None^ $2000  g 

^         nWFTTTNC  (5370)      1819    1823     CHURCH    STREET, 

0^nJ^\^M^±^--r..  xn,  Yers.mes  ,^^^^J^^f^J,--^  ilZ'%SZi      Foothill  Arclfe^S^nT^^ $1700 

^l-i^St^Tc.  Andresen,  1229  Pearl  Arch^tJlcVS^o'^'e^""-                               ^3200  DWELLING   ^^^^^^,^^^^^^^     ^, 

Street,  Alameda.                             $&&uu  nWELLINC  70  W   26th  Ave.,  Oakland.     1-story 

5348)      1643-45   GRANT   ST.,   Berkeley.  ,_„„,„„j^„ ttores.                             „„„„... 

Ownr-""l:  Bakin,  1945  Prince,  Ber-  f:!^l2T^UTl1  TWENTY-THIRD  AVE  Owner-J.  B.   Petersen,   2053   38th  Ave,, 

°'""keley.-  ^,                                            .,..„  \-^-'^-        Alterations      and    add.-  ^^.^^ff^^JL^,,,_                                    J5000 

Architect— None.                                     »5000  tions. 


Saturday,   October    18,    r.i.M 


BUILDING    AND    ENGINEERING    NEWS 


UWELUNG 

{.ii'ii)     W  CUEED  COUUT  220  N  Cav- 

auauKh  ltd.,  tjakland.  l-8tory  6-rui. 

dwelllns. 
OwniT   —   F.    J.    Uubbins,    1011    Phelan 

UldK.,   San   Francisco, 
Architect — None, 
Contractor — E,  M.  Nelson,  2712  Russell 

St.,  Berkeley,  16000 


UWELLINQ 

\.yi-i)      W    SEVENTIETH    AVE.    247    S 

urral   St,,   Uakland.   1-slory   5-rooiu 

dwelliuK. 
uwnur   —    11.    J,    Grimes,    410    44th    St., 

Uakland. 
Arcluiecl^None.  $3500 


UWEU^IXG 

t537i>      E    SIXTY-SIXTH    AVE.    243    S 

lieck    St.,   Uakland.    1-story   4-room 

dwelling. 
Owner — Koy  Wilson,  1455  Si6th  Avenue, 

Oakland. 
Architect — None.  J3000 


SERVICE  STATION 

(5376;      SE    CUU.    THIRTEENTH    AVE. 

&   Hupkins   St.,     Oakland.      1-story 

tile  service   station. 
Owner   —    O.   E.   Johnson,    661    57th   St., 

Oakland. 
.■Vrchitect — None. 
Contractor — Johnson  &  Smith,  661  57th 

St.,    Oakland.  }2800 


DWELLING 

(5a77j      S    OUTLOOK   AVE.    200    E   64th 

Ave.,  Oakland.  1-slory  5-room  dwlg 
Owner — A.    Taylor,    815    Masonic    Ave., 

San  Francisco. 
Architect — None. 
Contractor — Chas.    D.    Lyon,    3425    66th 

Ave.,  Oakland.  $472U 


DWELLING 

(5378)      W    LINWOOD    AVE.    160    S    E- 

3Sth    St.,    Oakland.    1-story    5-room 

dwelling. 
Owner — L.   G.   Hudson,   1771   Ever  Ave., 

Oakland. 
Architect — None.  J3500 


(5379)      ISOO     SIXTY-SEVENTH    AVE., 

Oakland.    1-story    5-rooni    dwelling 

and  garage. 

Owner— T.   J.   McCord,   4341   E-14ht  St., 

Architect — None.  ?3200 


DWELLING 

(5380)      N    ANGELO    AVE.    200    W    3Sth 

Ave.,      Oakland.       1-story      5-room 

dwelling. 
Owner — Fred    Stulz,    3750    Angelo    Ave., 

Oakland. 
Architect — None. 
Contractor  —  Wm.  Smith,   3750  Angelo 

Ave.,   Oakland.  $3000 


DWELLING 

(5381)  N  FLEMING  AVE.  577  Court- 
land  Ave.,  Oakland.  1-story  6-room 
dwelling. 

Owner — Geo.  P.  Davis,  4600  Fleming 
Ave.,   Oakland. 

Architect— None.     '  ?4800 


DWELLING 

(5382)  5736  AYALA  STREET,  Oak- 
land. 1-story  5-room  dwelling. 

Owner  —  J.  1.  Isola,  5736  Ayala  St., 
Oakland. 

Architect — .None. 

Contractor  —  E.  Campomenosi,  5238 
Lawton  Ave.,  Oakland.  $5000 


204     239     274    N 
1-story    5-room 


DWELLINGS 

(53S3)      S    DAVIS    ST. 

Peralta     Creek.     3 

dwellings. 
'Owner — Tornell  &  Miller,  1525  57th  Ave 

Oakland. 
Architect— None.  $3000    each 


Owner — John  T.  and  Helen  M.  Robblns, 

440  Euclid  Ave.,  Oakland. 
Architect — Masten   and   Hurd,   278   Post 

St.,  San  Francisco. 
Contractor — Elmer  M,  Nelson,  1641   6th 

Ave.,   Oakland. 
Filed  Oct.   10,   1924.   Dated  Oct.   8,   1924. 

Frame   up    $1712 

Brown    coated     1712 

Completed  and  accepted   1712 

Usual    35   days    1712 

TOTAL  COST,  $6848 
Bond,  Sureties,  none;  Forfeit,  $5  per 
day;  Limit,  110  working  days;  Plans 
and  specifications  filed. 


DWELLING 

(5384)      NORTH      END      OF      THIRTY- 

fourth    Ave.,    Oakland.    1-story    5- 

room  dwelling. 
Owner  —   J.   T.   Mitchen,    903   Clay   St., 

Oakland. 
Architect — None.  $3000 


DWELLING 

(5385)  S  FORTIETH  ST.  240  W  Web- 
ster St.,  Oakland.  1-story  6-room 
d%velling   and   garage. 

Owner — C.  M.  MacGregor.  470  13th  St., 
Oakland. 

Architect — None.  $4050 


APTS  &  STORES 

(53S7)     4309    GROVE    ST.,    Oakland.    2- 

story      12-room      apartments      and 

stores. 
Owner   —   H.    W.   Haler,   205   Syndicate 

Bldg.,    Oakland. 
Architect — None.  $10,000 


Ala- 


DWELLINGS 

(5388)      1311    &    1315    PARK   AVE, 

meda.  6  4-roora  dwellings. 
Owner — L.     Kalisky,     1301    Regent    St., 

Alameda. 
Architect — None. 
Contractor — Conrad  Roth,  Dublin  Boul. 

Hay  ward $2500  each 


DWELLING 

(5386)  PORTION  PLOT  2  MAP  LAKE- 
shore  Highlands,  Oakland.  All 
work  for  2 -story  frame  and  plaster 
dwelling. 


DWELLING 

(5389)      1311   PARK  AVE.,   Alameda.   2- 

story  &-room  dwelling. 
Owner— L.    Kalisky,    1301    Regent    St., 

Alameda. 
Architect — None. 
Contractor — Conrad  Roth,  Dublin  Blvd. 

Hayward.  $5000 


DWELLINGS 

(5390)  1419  1421  1423  STANNAGE, 
Berkeley.  3  dwellings. 

Owner — Hansen,  564  7th  St.,  Oakland. 

Architect  —  Strang,  1521  9th  St.,  Ala- 
meda. 

Contractor — Hansen  &  Strang  $2750  ea. 


DWELLING 

(5391)      933    COLUSA,    Berkeley.    Dwlg. 

Owner — Al    Hammarberg,   810   60th   St., 

Oakland. 
Architect — S.   Jackson.  $4500 


DWELLING 

(5392)  3101-03  SAN  PABLO  AVE., 
Berkeley.   Dwelling. 

Owner — M.  Laura,  814  Murray,  Berke- 
ley. 

Architect — None. 

Contractor  —  Schmitz,  1121  Ward  St., 
Berkeley.  $5500 


DWELLING 

(5393)  572  THE  ALAMEDA,  Berkeley, 
dwelling. 

Owner — Mrs.    Giusse,    Oakland. 

Contractor— V.  Carlson,  S49  The  Ala- 
meda, Berkeley.  $7600 


DWELLING 

(5394)      1134    HEARST  AVE, 

dwelling. 
Owner — E.     Hakkinen, 

Berkeley. 
Architect — None. 


Berkeley. 

1904     10th     St., 

$2000 


(5395)  NO.  2734  SIXTY-SEVENTH  AV 
Oakland.  One-story  5-room  dwell- 
ing and  garage. 

Owner  —  J.    E.    Murphy,    1916   Franklin 

St.,   Oakland. 
.Architect — None.  itioJ 

SERVICE    STATION  .,,,„„,,, 

(5396)  SW  E-TWELFTH  ST  &  FIFTH 
Ave.,  Oakland.  One-story  steel  ser- 
vice station  and  1  steel  comfort 
station.  ,     ,    . 

Owner— J.   D.  Gresham,   417   Athol  Ave., 

Oakland. 
Architect — None.  ,,,^tt 

L'ontractor— Michel  &  Pfeffer,  1415  Har- 
rison   St.,    San    Francisc( 


51500 


DWELLING  ,,      ,  . 

(5397)      N    MONTANA    180    E    Hopkms, 

Oakland.      One-story   5-room   dwlg. 
Owner— G.      L.    Finster,      3535      Ardley 

Ave.,  Oakland. 
,\rchitect — None.  JjOOO 


DWELLING 

(5399)      E    BELL.\1RE 

Bona  St.,  Oakland. 

room   dwelling. 
Owner — C.    Langeberg, 

Ave.,   Oakland. 
Architect — None. 


DWELLINGS  ,^„  ,^^    „ 

(5398)  W  FIFTY-FOURTH  AVE  163  & 
200  N  Holland  St.,  Oakland.  Two 
one-story  5-room  dwellings. 

Owner — Wm.  H.  Sims,  1940  42nd  Ave., 
Oakland. 

Architect — None.  $3000  each 


oft 


PLACE      50    N 
One-story     5- 


Frultvale 
$3000 


DWELLING 

(5400)      W    109TH    AVE    91    S    Bancroft 

Ave..    Oakland.      One-story    4-room 

dwelling. 
Owner — J.   J.   Early,    404   Sharon    Bldg., 

San   Francisco. 
Architect — None. 
Contractor — N.  A.  Dlodgett,  3940  E-14th 

St.,  Oakland.  $2000 


DWELLING 

(5401)      SE    SEVENTY-SIXTH    AVE    & 

Garfield   Ave,,   Oakland.     One-story 

4-room   dwelling. 
Owner — R.    H.    Townsend,    2070    Auseon 

Ave.,   Oakland. 
Architect — None.  $3000 


ALTERATIONS 

(5402)  LOTS  36  AND  37  BLK  B  Map 
of  Subdivision  of  Blk  23,  North 
Alameda  Tract,  Oakland.  All  work 
for  raising,  altering  and  repairing 
one-story  dwelling. 
Owner. — Manuel   and   Louise   Rocco,   614 

23rd    Ave..    Oakland. 
Architect — None. 

Contractor  —  D.   Boshion,    1417    Hearst 
Ave.,  Berkeley. 

W'hen    raised    ^ 

Enclosed  and  plastered % 

Usual  35   days % 

TOTAL  COST,  $1405 
Bond,  $750.  Surety,  Fidelity  &  Guar- 
anty Co.  Limit,  60  working  days  from 
Oct.  13,  1924-  Forfeit,  none.  Plans 
and  specifications  filed. 


STORES 

(5403)  1489  -  91  -  93  -  95  -  97  SHAT- 
tuck.    Berkeley.      Stores. 

Ownler — Eisenbach     &    Co.,     Alexander 

Bldg.,   San   Francisco. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 

San  Francisco. 
Contractor — McWethy       &       Greenleaf, 

2910    Telegraph    Ave.,    Oakland. 

$14,000 

DWELLING 

(5404)  2944   KING,  Berkeley.  Dwlg. 
Owner — E.    B.    Gray,    223    Blake    Block, 

Oakland. 
Architect — A.   Jenich,   5255   College  Av., 

Oakland. 
Contractor — C.  Anderson,   1451  9th  Av., 

Oakland.  $4000 

DWELLING 

(5405)  1244    GROVE,    Berkeley.    Dwlg. 
Owner — Florence    Bane,    2005    Vine    St., 

Berkeley. 
Architect — None. 
Contractor — Wilson    Ellis,     2236     Grove 

St.,   Berkeley.  $4100 

DWELLING 

(5406)  605  THE  ALAMEDA,  Berkeley. 
Dwelling. 

Owner — J.    Harry    Smith,    855    The   Ala- 
meda,  Berkeley. 
Architect — None.  $4250 

DWELLING 

(5407)  1706  &  1702  ROSE  ST.,  Berke- 
ley.    Two  dwellings. 

Owner — Chas.      Isakson,      1609      Hearst 

Berkeley. 
Architect — None.  $3200  &  $2500 

ALTERATIONS 

(540S)  2  THE  UPLANDS,  Berkeley. 
Alterations. 

Owner — H.  Hunt,  2  The  Uplands,  Ber- 
keley. 

Architect — None. 

Contractor — Ben  Pearson,  2403  Grant 
St.,    Berkeley.  $4600 

DWELLINGS  (2) 

(5409)  1204  -  06  CURTIS  ST,  Berkeley 
Two  dwellings. 

Owner — C.   M.   MacGregor,   470    13th   St., 

Oakland. 
Architect — None.  $3800  ea. 

DWELLING 

(5410)  1357  CARLTON  ST.,  Berkeley. 
Dwelling. 

Owner — C.  M.  MacGregor,   470   13th  St., 

Oakland. 
Architect — None.  $3800 


;^6 


f^Yi?,''"m7       STANNAGE. 

Dwelling.  ,,.,    „. 

owner— C.   M.   MacGregor,    4iO    13lh  bt 

Oakland. 
Architect — None. 


BUILDING    AND    ENUINEBRING    NEWS 

Berkeley 


Saturday,   October   18,   1924 


3800 


DWEI.I^IKGS    (2)    &    GARAGES 

(.-.425)  2400  &  2408  73RD  AVE.,  Oak- 
land. Two  l-.story  5-room  dwlgs. 
and    1-story    garages. 

Owner— W.  I.  De  Long,  1725  B  Street, 
Hay  ward.  ...„_ 

Architect — None.  $3125  ea. 


CAHLTON, 


Berkeley. 
San    Pablo, 


DWELLING 
(5412)      1210 

Dwelling.  „„,, 

Owner — J.    Cu.shing,      6311 

Oakland. 
Architect — None.  .  ,    „. 

Contractor— Lee    Mazier,    1096    63r(l    St 

Oakland.  *•'""" 


DWELLING  &  GARAGE 

15426)  N  CAVANAUQH  RD.  ■  150  W 
Barrows  Rd.,  Oakland.  1-story  6- 
room   dwlg.   and   garage. 

Owner— Mrs.  High,  900  Lakeshore  Av.. 
Oakland. 

Architect — None. 

Contractor — F.  T.  Malley,  900  Lake- 
shore    Ave.,    Oakland.  $5500 


Berkeley. 


fZl^'-lW    ARLINGTON, 

Dwelling. 
Owner— W.    Martin,    Berkeley. 

tl'r!l\^:c\'^-c':%arue.    4129    Randoplh 
Ave.,   Oakland.  *6500 


HILGARD,         Berkeley. 


DWELLING 
(5414)      24sl 

Own?r— k"!;  Lamb,  1064-lCth  St.,  Oak- 

ArcMt"ect-John  Car.son,  50  Yosemite 
Ave.,   Oakland.  *5"'"' 

fsUM^'is'l^  CKAGMONT  AVE.,  Berke- 
ley.    Dwelling.  _  .  ,      ^„       ^   _ 

Owner— Ed.  Berg,  629  5Cth  St.,  Ber- 
keley. 

Architect — S.    Jackson. 


5000 


DWELLING 

(.r,4i6)      2346    STUART 

Dwelling. 
Owner— C.    Pfrang,    4  80 

Oakland. 
Architect — None. 


.ST..     Berkeley. 

Forest   Avenue, 

$6000 


ST.,      Berkeley. 


DWELLING 

(5417)      628    NEILSON 

Owner-G!"Ralston,  1853  Catalina,  Ber- 

^rcW?ect-F.  Anderson.  Telegraph  Av 
Berkeley. *'"°" 

?5U™w1lNUT,      NR.  , .  DELAWARE 

St.    Berkeley.     Dwelling. 
Owner— Bessie  Mayhew,   Oakland. 

^S^n'^ii^ct7-^°E">enderson,    2737   Forest 
Ave.,  Berkeley.  ^"^"^ 

S^^N^'hANLET  rd.  100  w  wat- 
'        erhousfRd.,    Oakland.      1-story    4- 

rooni   dwelling.  tt„„i„,,  vifl 

Owner— John  I.  Jones,  3926  Hanley  Rd, 

Oakland.  s^^no 

Architect— None.  »'=="" 


y's^.f^'^N'^EXCELSIOR      AVE 
"Bruce   St.,   Oakland 

Owntr-Vl"6:  Fish,     2453     Park 

Oakland. 
Architect — None. 


DWELLING 

(5434)  W  BIRDSALL  AVE.  35  N  MOR- 
com  Ave.,  Oakland.  1-story  5-rm. 
dwelling.  ,  . 

Owner— A.  B.  Hughes,  902  Washington 

•St.,  Oakland. 
Architect— None. 

Contractor— Hanford  &  Atkinson,  1715 
Broadway,   Alameda.  J3000 

[5435)  NW  COR.  BIRDSALL  &  MOR- 
com  Aves.,  Oakland.  1-story  5-rm. 
dwelling.  „,     ,  , 

Owner— A.  B.  Hughes,  902  Washington 

St.,  Oakland. 
Architect — None.  .  ,„,, 

Contractor— Hanford   &   Atkinson,   171o 

Broadway,   Alaraeda.  $3000 


ADDITION  ^   ,  ,      ^ 

(5427)      4069    LINCOLN   AVE.,    Oakland. 

Addition. 
Owner — A.  A.  Shaw,  4069  Lincoln  Ave., 

Oakland.  .„„„„ 

Architect— None.  $2000 


150   E 
1-story   5-rra. 

Blvd., 

$4850 


DWELLING 

(5428)      W  67TH  AVE.   360  S  BECK  ST. 

Oakland.      1-story    4-room    dwlg. 
Owner — G.  C.  Martin. 
Architect — None. 
Contractor— T.  J.  Wilson,  1657  68th  Av., 

Oakland.  $2900 


?5T,?^"^°cgAB^0LYN\ERRA(:E,  240 
^^^^N  clabot  Rd.,  Oakland.  1-story 
Owntr^-^E-  r^Jilp^n^et  ff2^0^"&llege 
Archlt^^ct^SSoS^^  Hillen,  Oakland.^^^ 


REPAIRS 

(5429)      NW    COR.     12TH    AVE.    &    E.- 

15th   St.,   Oakland.      Roof   repairs. 
Owner — Brooklyn     Pres.    Church,     12th 

&  E-15th  St.,  Oakland. 
Architect — None. 
Contractor— Sture,      Elliott    &      Elliott. 

524  Athol  Ave.,  Oakland.  $1700 


ADDITION  .       , 

(5430)  624  ALVARADO  RD.,  Oakland. 
Addition. 

Owner — F.  C.   Ernst,  625   Alvarado   Rd., 

Oakland. 
Architect — None.  ... 

Contractor— G.  W.  Muther.  $1000 

DWELLING 

(5431)  W  48TH  AVE.  648  N  MELROSE 
Ave..  Oakland.  1-story  5-room 
dwelling. 

Owner— P.  M.  Paulsen,  1424  Adeline  St. 

Oakland.  ,„„„. 

Architect — None.  $3000 


DWELLING  „^        .„^      „ 

(5436)      W      PROSPECT      DP.      oOO      S 

Ocean    View    Drive,    Oakland.       2- 

story    10-rm.    dwelling. 
Owner— J.   M.   Fitts,   5157   Shatter  Ave., 

Oakland.  ,o„„,. 

Architect — None.  $8000 


DWELLING  ,,„      ^   ,  ,       . 

(5437)      5332    MANILA    AVE.,    Oakland. 

1-story   6-room  dwelling. 
Owner — A.  Lamannan.   5336  Manila  Av, 

Oakland. 
Architect — None. 
Contractor— H.   Goranson.   34 16   Laguna 

Ave.,    Oakland.  $3750 

f.5438)      S  16TH  ST  100  E  MYRTLE  ST 
Oakland.     1-story  shop. 

Owner— A.   Garcia,    1131   34th   St.,   Oak- 
land. 

.Architect — None. 

Contractor — A.    H 
Oakland. 


Rose,    478    25th    St., 
$1000 


DWELLINGS   (3)  „„   ^,„ 

(5432)  2573  -  77  -  81  WALLACE  ST., 
Oakland.  Three  1-story  4-room 
dwellings. 

Owner — Roy   Conner,  2848   Hopkins   St.. 

Oakland.  ^ „ 

Architect— None.  $3000  ea. 

DWELLING 

(5433)  E  JE.\N  ST  50  S  S.\NT.\  ROSA 
Ave..  Oakland.  1-story  6-room 
dwelling. 

Owner — Annie  C.  Peterson,  1200  E-24th 

St.,  Oakland. 
.Architect — None. 
Contractor — Chas.     Peterson,     1200     E- 

24th   St.,   Oakland.  $4000 


(5439)  E  61ST  AVE  200  S  EASTLAWN 
Ave.,  Oakland.  1-story  4-room 
dwelling.  „  ,     . 

Owner — W.  W.  Heltman,  1751  68th  Av., 

Oakland; 
Architect — None.  $lsou 

ALTERATIONS    &    ADDITION 

(5440)  1601  83RD  AVE.,  Oakland.  Al- 
terations  and  additions. 

Owner — Mrs.  A.  H.   Johnston,   1601  83rd 

Ave.,  Oakland. 
.Architect — None. 
Contractor— N.    A.    Elftman,    1601    83rd 

Ave.,  Oakland.  $2000 

ADDITION  „„     ^  ,  ,      .,    .  J 

(5441)  2751  RICHIE  ST.,  Oakland.  Ad- 
dition. „_,,    „.  .  . 

Owner — Mrs.   Hendrickson,   2751   Richie 

St.,  Oakland. 
..\rchitect — None. 
Contractor— H.  E.  Alexander,  8016  Ney 

Ave.,  Oakland.  $1200 


ALTERATIONS   &   ADDITION 
(5442)      543    28TH   ST.,   Oakland.   Alter- 
ations  and   addition. 
Owner — Mrs.     F.    W.     Meyer,     543     2Sth 
St.,   Oakland. 


y'5'^>f}^"w'cHURCH  ST.  135-150  S  AR- 
thur  St.,  Oakland.     Two  1-story  5- 

Owner-W^''L."cifveland.   Martinez. 

t-o'r^iriVt^-TT.   Caskey,    5929   Mauri- 
*^^"    tani^  Av^.  Oakland.  $3000  ea. 

?5™^N^e''22ND   ST.   68   W   IITH  AV., 
^       Oakland.     1-story  6-room  dwlg. 
Owner— Huddleston  &  Blue,   1429   Bdy., 

Oakland. 
^-hit-t-NS"\     Schroeder,    522   Bou- 

levard  Way,  Oakland.  $4350 

?542f)'""i?50-101ST  AVE  (REAR),  Oak- 
land.      1-story    3-room    dwlg. 

Owner— W.  J.  Parry,  1750  101st  Ave., 
Oakland.  •mnn 

Architect— None.  ^lOOO 


The  San  Francisco  Savings  and  Loan  Society 

(THE  SAN  FRANCISCO  BANK) 


SAVINGS 


COMMERCIAL 

INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 

the  Assets  of  which  have  never  been  increased 

by  mergers  or  consolidations  with  other  Banks. 

Member  Associated  Savmgs  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  30th,  1924 

.        .  .     $93,198,226.96 

ctpTtalVReserve  arad  dontingent  Funds ^'IfAfA^ 

Employees'  Pension  Fund 446,024.41 

^l!5S^^^'J,stRiCT-BRANCH:::::;::.:;|i^^r^^ 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  {4}i)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 
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\r.liil.rl— None  OWELUNGS    (2)  Dwii.r— A.    Moycr,      IB.Ct    Fraiiltliii    SI., 

c'.iiilruclor— K    1...    IiiBiain,   623   63rd  St.  (5456)      N  HOLLYWOOD  BLVD.  60  -  95  OaUlaiid. 

Oakland                                              JIOOO  W  lOHtli  Ave.,  Oakland.    Two  1-sto.  .\irhllcct — None. 

5-rooni   dwellings.  CDntractor  —  Cullfornla  liulldurs,   163G 

Owner— Cummins  &  White,   118  E-14th  Kranklin   St.,  Oakland.             »14,50U 

DWKLLING  St.,   Oakland.                                                                                   

(54431     N   KllAZllill  ST   194   W  STAN-  Architect— None.                             J3900  ea.  AI'AHTMKNTS 

lev    Hd.,   Oakland.      1-story    4-room  (.-.469)      SK   VUH.    ELEVENTH   AVE.   & 

dwelling.  E  19th  SI.,  Oakland.     2-story  16-rin. 

f)wiier— F.    W.    Jury,    Truman    Ave.    &  — DWELLINGS  (3)  apis,    and    garage. 

Stanley  Rd      Oakland  (5457)      LOTS    36,    3S    -    245    MERRIE-  owner— A.    Meyer,       1G3B    Franklin    St.. 

Architect None.  wood  Tract,,  Oakland.     Three  1-sto.  Oakland. 

Contractor C    L    .lury    19"G   104th  Av.,  3-room    dwellings.  .\r<hitect — None. 

Oakland    '                                         12500  Owner — Realty      Syndicate      Co.,      1440  Cniitraclor  —  California   BuiUlcr.s,   16.16 

Broadway,  Oakland.  Franklin    St.,    Oakland.            $14,500 

Architect — None.  $800  ea.  

1>  WELLING  I!l"X(5ALOW 

(5444)  N  SANTA  RA.Y  AVE  420  E  DWELLING  (5070)  FORTY-SECOND  ST.  HET. 
Calmar  Ave  Oakland  1-story  6-  (5458)  3S94  MAGEE  AVE.,  OAKLAND.  Adeline  and  Linden  Sts.,  (being  S 
room  dwelling.                '  1-story   6-room   dwelling.  -land    St.    12il    W    Linden),   Oakland. 

Unrner — Henry    J.      Wagner      Co.,    2200  Owner— Enul    Apelson,    2S30   38th   Ave.,  General      construction     5-room      1- 

Cllnton  Ave.,  Alameda.  .      iP?"^'?"?;  story    frame    bung-nioAv. 

Architect— H.    Slocomb.    Oakland.  Architect— None.  Owner— F.     H.    Burrill,    1075    42nd    St., 

$5800  Contractor — John   Tell,   3128   63rd  Ave.,  Oakland. 

Oakland.                                            $4000  Architect — Waldo   E.    tierthel. 

^^„^T,.,r'        Contraclor— J.    F.    I'.rown,    1920    Semin- 

nWELLING  &  GARAGE  rnVrur    rVC^  ,n,  i^/^oii^oo.  t,  a  T,xr   r, A Tr  ^'^y   ^ve.,    Oakland. 

(5445)  2050  102ND  AVE.,  Oakland.  1-  (545  l)  LOT  107  FOREST  PARK,  OAK-  y,u-a  Oct.  13,  1924.  Daceo  ISept.  24,  1924 
story  5-room  dwlg  and  garage.  „      '^"'^V,,-  ;®,!°''''  ,V''°°'"   °T''"'"^,•,..;^            When    frame    is    up    $920 

Owner-P.  M.  Jemo,   f323   96th  Avenue,  °^""?,''TJ^''^J"'n.^^^:^S"^■     ^"°-      ^"°            1st    coal    of    plaster    92u 

Oakland.  .      J?r°^'^™x^'''    O^'^'a"'!-                                          When   completed    920 

Vri'hifect None  Architect — None.  Usual    S'i  davs                                                920 

Contractor-C     Vv.    Griffith,    1323    96th  Contractor-Theo    Victors,    818    Lincoln  ^•'  ^"*«   '     TOTaL' boSTV^ieSO 

Ave..    Oakland.                                $3240  A\e.,   Alameda.                               »it)Zi)  rioiul,  sureties,  forfeit,  none.     Limit.  80 

nwii-TTTMr"  uorliing  days    from   Oct.   9,    1924.    Plans 

DWELLING  75460)     950   BAY  VIEW     AVE       OAK-  ''"''  specifications  filed. 

(5446)  E     ADMIRAL       WAY       150      N  '        lind       2-storv    6?room   dTTeilins                                                 

Mountain    Blvd..    Oakland.     1-story  owner— E    W    KUeore    n05  E-28th'st 

2-room  dwelling.  Owner— t..    vv.  KUgore,  llOD  li-  <S!itn  St..  OAKLAXD    BUILOING     SUMMARY 

Owner— Leo   S.    Robinson.    2237   Antonio  Arcliitect— -None                                                                                           

.      ,'>>"'•■,  Alameda.  Contractor— L.   H.  Legrls.   1351   Hampel  ,    Triyate   building    operations    in    Oak- 
Architect— None.  ^"    St     Oakland                                        $6864  l"n<l  £or  the  month  of  September,   1924, 

Cmtractor— B.  M.  Coates,  4330  72nd  Av.  °''  ""*»"«i""j *"  °  lotalf d    $2,502,094,    according    to    T.    W. 

Oakland.       $1200  DWELLING  Ryan,    building    inspector    of    Oakland. 

._,^,™,„.,          (5461)     N  MADELINE  ST  201  W  MAP-  A  segregated  list   of   the  activities   for 

f^4TNE  COR  BROADWAY  &  MOSS  Jl^wemng  °'''''^"''-      1"^'°^'"'-^°°'"  September  follows: 

Ave.,  Oakland.     Addition.  OwneT-lp      S      Taylor      P.  O.     Box  97,  •^'Ij^s^^Acations  of              No.  of 

Owner— Fablola   Hospital   Ass'n,   prem-  Prultvale         ^       '  Bldgs.                                Permits         Cost 

,       i?es.  Architect-None.                                    $2750        1-story    dwellings 352     ?1.055,176 

Architect — None.  1-st   2-family  dwlgs....        7            40,000 

Contractor — A.    Cederborg,    1455    Excel-  DWELLING                                                              1-st  dwlg  &  store 2            10,686 

sior   Ave.,    Oakland.                        $1500  (5462)      E     107TH    AVE.    OPP.    ROYAL        li/.-st     dwellings 5             22,500 

r,.^„^^.,,„        Ann    Ave.,   Oakland.     1-story   4-rm.        2-st    dwellings 22          135,389 

iJ  vv  JtiiijJ_jj.J\ Lr  dwellinpT  9   c^   flute                                          f^              "ip  fidn 

(544S)      N  PAXTON  ST  67  E  PERALTA  Owner— N.    A.    Hickok,    1431    46th   Ave.,        9'st  flatf  &' stores 1                5000 

Creek,     Oakland.       1-story     5-room  Oakland.                                                             -  st  nats  &  stores 1          ,„:^'""" 

dwelling.  Architect— None.                                                     2"^'   apartments 15          187,500 

Owner — Tornell     &     Miller,     1525     57th  Contractor— R.   P.   Waitman,   1045   Vic-        2-st   apts   &   stores 3            49,000 

Ave..   Oakland.  toria  St.,  San  Leandro.                $2000       3-st   apartments 3            78,000 

Architect — None.                                       $3000  1-st    stores 12             54,785 

DWELLING                                                              1-st    warehouse 1              1.000 

STORES    &    OFFICES  (5463)      N  HILLSIDE    ST   80      E      76TH  j.gj    comfort    station    ..        1                1,200 

(5449)  E    FRANKLIN    ST    26    N    17TH  Ave.,      Oakland.        1-story      4-room  j.^^     ^^                                           ,                3  9qq 

Street,      Oakland.        2-story      brick  dwelling.                                                            ,   „.    „ffi/p T                '<5nn 

stores  and  offices.  Owner— Daniel  Hansen,  1431  46th  Ave.,        !""    °™    J  'J- 'J. 1 1               c  onn 

Owner— H.   E   Holmes.  Oakland.                                                                 1-st    tie   garage 11               6,900 

Architect— M.    R.    Brasch,    392    17th    St..  Architect— None.  l"*"^   tile   service   station       2              2,000 

Oakland.                                         $18,000  Contractoi— R.   F.   Waitman,   1045   Vic-  1-st  concrete  stores....        1            14,000 

toria  St.,  San  Leandro.                $2000  l-st  cone  service  station       2              2,900 

DWELLING  l-st    concrete    church...        1             84,500 

(5450)  918  SAN  BENITO,  Berkeley.  DWELLING  ^  ^  „„„xT-n-  2-st  concrete  garage...  1  60.000 
Dwelling.  (5464)      S  JEAN     ST     l^O     -WSyT^NY-  .-st    cone    bank ..  .add'l    cost             50.000 

Owner— Chas.   Ward,   2012   Delaware   St  slope  Ave.,   Oakland.    1-story  6-rm.  .,_^^  ^^^^  stores  &  offices       1            18  000 

Archfef jl   Hale.    2543    Buena   Vista,  Ow^^J-f.    Taylor,    1306    Brush    St.,  B-st  -c  -res  .^lof.s.        1            OMOO 

^nb°eW°-  "^^"^^  '"'  ^"'""  Ts'o'o^O  Crn'JJ-i^cfoT-^r-F.    Miller.    1306-  Brush  I'-ft  i^rtk  ser"vire-sUi: ! !        1              'HI 

St.,  Oakland.                                    $4000  l-st  br  garage  &  wrhse.        1            18,000 

?5^fl1'''oXFORD         AND         ALLSTON.  ALTBP.ATIONsT^aSdITION       ^  l:'!  bHck  sho;"^'! !  !  l !  !  i        I             'mOO 

Berkeley.    Repairs.  '""!',,  JJt?nr,^^J?fl^  addition                             Brick     addition 4             65,330 

Owner-Anderson,  Fresno.  Cal.  OwntipoSlrtSno     3140     Union   St.,  l-st  brk  &  cone  store. . .        1            11000 

Architect-None.                   o„,     o„.i,,.p  °      (Oakland                                   Union   bt.,       3.3^  j^^k  &  tile  apts 1            65,000 

C°"'7dg°''^akland         ■                '^     $?000  Arch°fe''c't-None.                             _       ,^  l-st  steel  service  stn. . .        3              5,600 

Bldg..   Oakland.                               */uoo  contractor— A.  L.  Davis.  2626  Union  St..  i-st  garages  &  sheds. ..    338            69.514 

DWELLING  Oakland.                                               $1000        Electric   signs 38             10.100 

(5452)     1334    CARLTON    ST.,    Berkeley.  ,,  „ .  T.TMTrivjTc                                                        Billboards    7                 126 

Dwelling.  ^VI^R^    ^   T  TNi-OT  N   AVF      '61   N  Hop-        Marquee    2                   300 

°""|[i;;^v  "•  ^^   '"■°"'   '"  """"''  ^*"  k  ns^'s  "gakland^\V.story  l^'o-^oo^n        Roof   sign 1                   500 

Albany.                                                   ,,„„„  ants    nnd  parage                                                Additions    112             99,918 

Architect— None.                                       {1800  owner— p".    C.    Southard.    2420    Hopkins  Alterations  &  repairs .. .    245           106,474 

?5T5f)'^'^2m  YOLO,  Berkeley.  Dwelling  ;V-vl'it£"'%"''''/'BooUi    Sll   San  Pablo                 ''°''''     ^.  .  .  .^l      $2,502,094 

^-TeriTele^y.  ^'^^    "«    ^°""^   ^°^'^-  """'^iT^^.ef^^'          '-\rtolo  COMPLETIoV    NOTICES 

Architect— None.                                     $4000  nWELLING                                                                                              

_,^,_^^^^„  (5468)      N  TRESTLE  GLEN  RD.,  100  W  ALAMEDA   COUNTY 

'^^.l^'^fzf  ALMA     AVE.,     OAKLAND.  ?o""ro?;n"'dwe''llin°"'^'""''-                   ''        Recorded               Acc.pt.d 

2-story    5-room  dwelling.  ,-,,„„!/         «,.=      A      Tnnteri     2910    Tele-  Oct.   8,   1924— LOTS   35   AND   36,   BLK. 

Owner— E.    O.    Francis,    1422    14th   Ave.,  "^".^^,7;  W%    Vbfand  B,     Map     of     Resubdivision     of     the 

Oakland.                                                ,^„„„  \,.„lSfp?t      None  Kinsell  Tract,  Brooklyn  Twp.     An- 

Architect— None^ $4000  ;Vmtracto7  -^    McWethy    &    Greenleaf,  gelo  and   Rose  Pilotti  to  Carl  Pet- 

DWELLING  2910    Telegraph    Ave.,    Oakland  crson    and    Ernest    Anderson .  . 

(5455)      E  63RD  AVE.  180  S  FORTUNE  $ii.uiu  ^^^     ^     1924— LOT    13    BLK.    22,    Map 

Way,    Oakland.        1-story      5-room  iTj.-RT^MTrMTC!  of  the  property  of  L.  M.  Beaudry  & 

dwelling.                ,  irica%       H   ^  MTIW-PTFPNTH    ST      50    E  G.   Peladeau,  Oakland.  Lorenzo  and 

Owner— J.     Moyle,     2514     63rd    Avenue,  <"^?  ,^^,;?"NA^?,™a      o"torv'l6-rn7  Aurelia  Serventi  to  Ed  Carlson  and 

Arcwfect-^None.                                     ?3500  apts.   and  garage.                                               H.  A.   Lundblad    Oct.   1,   1924 
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Saturday.   October   18,   IftSt 


Oct  8  1S24— LOTS  20  AND  21,  DLK. 
12,  Solano  Avenue  Terrace,  i^e>'\'-;- 
ley.      Gwendoline  M.   Ralston   to   M. 

T       Hnl^ton  Oct.      /,      ly^'i 

Oct  8  isi24  -  LOT  16,  BLK.  11, 
Fourth  Avenue  Heights,  Oakland 
J    E    Keite  to  Reite  Bros.  ..Oct.   3, 

Oct'    8,'   1924— LOT    15,    BLK. 


Lak 
,sho"re'Hikhlands,   Oakland.  Frances 
R    Kramer  to  Cox  Bros.   .  .  Oct 
Oct      8,     1924    -    LOT     73     OAKLAND 
Prosiject    Homestead,    Oakland,       i 
F.    Higgins    to 


24 


/hom 


Oct. 


may    con- 
Oct.    7,    1924 
i924— LOTS    17    AND    18    AND 
N    15    ft.  ^f   Lot  ^16,_  BllJ. 

Ek- 

7,  1924 
Bev- 
erly    Terrace,     Oakland.       Clarence 
A.  "Leland    to    Clarence 


Oct. 


ton   & 
let.    8,    1924— FOR. 
Eastlawn     Tract, 
Foreman    ' 


^  Map  of 

Tuxedo    Park  "Addition    to    the    city 
of    Oakland,     Oakland.       Gust 
Strom  to  Emit  l-in'''l"''*i: 'S"; 
Oct.    8,    1924-LOT    4      BLK 

_  eland 
Oct.    8,    1924 
Oct'V'iliii— 901  PARU  ST.,  Alameda. 
°VG%avis    toBarr&^Son.^^....^^ 

iu24_lL6TS  i  TO  4  INC.  AND 
„  ,j:22  ft.  o£  Lot  5,  of  the  Evoy 
Tract  and  Lots  26  to  33  inc.  of  the 
k'imball  Tract,  Emeryville.  Oak- 
f^n^d^F^nance   Corporation   to  Law- 

.„„    X,    Vpy.ev     Oct.    4,    1J^^ 

LOT    31.    BLK.    1, 

Oakland.       H.     S. 

whom    it   may   concert; 

Sept.    25,    1924 

Oct' Vl924— LOTS  3  AND  4,  BLK.  87, 
Kel  ersbergers  Map  of  the  City  of 
^al'Aand.      Healy   Bros,   to    whoin    it 

mn  V    concern     Uct.    a,    i  Jii  i 

Oct     9     1924—1189    65TH   ST.      .loseph 

Betmon    to    whom    it    '"ay,^«j°"3<;"i^24 
Oc't'  '9 '  'igii-^POR.'  'lot  '  i,   BLJC. '  W, 
Map   of   the   Leonard   Tract,    Berke- 
ley.    E.  E.  Carpenter  to  E.^E.  Car-^^ 

Oc"t''"9'"l9'2''t'  '-^"3208'  'mADISO'n   'sT 

°  Alameda.  Callie  Buck  to,  Howard 
Tifilliford         ^'-t-    °'    !•'•'* 

Oct  9  1924— 1001  AND  1005  COL- 
legeAveT,  and  1000  and  1004  Ver- 
LaUles  Av'e.,  Alameda.  Callie  Buck 
to  Howard   SV  iU.ford   .  . .  .   Oct.  8,  1924 

Oct  9,  1924— LOT  12,  MAP  OF  THE 
Ford  Tract  of  Elmhurst,  Brooklyn 
Twp.      S.    A.    Wheeler    to    whom    it 

OcTl  19?4^-£oT'  ■l'2;' ViEW°Jr^Ct"^ 
Oakland.  S.  Victor  Davidow  to 
whom  it  may  concern Oct.   9,  1924 

Oct  9,  1921- LOT  20,  BLK,  32,  Amen- 
ded map  of  Fairmount  Park 
Berkeley.  Clemence  and  Filmen 
Lavigne  to  A.   P.   Anderson  .  . ...  .  .  .  _^ 


Sept 

Oc't."ii,'  19'2'4— LOT    132    and    Ptn_^Lot 

135,    Gansberger 

Julius    Hovanitz 

concern 

Oct,     11,     1924— NW 


Jackson    and    Richard    A.    Jackson 
to  Smith  Bldg.  Co Oct.  1,  1924 

Oct.  10,  '24- LOT  5  HILLVIEW  TER- 
race  Tract.  Mary  M.  Huntley  to 
whom  it  may  concern. ..  .Oct.  10,  1924 

Oct.  14,  1924— LOTS  11  AND  12.  MAI' 
of  Fuller  &  Todd  Tract,  Oakland. 
Alfred  J.  Hopper  to  whom  it  may 
concern   Oct.  11,  1924 

Oct.  14,  1924— PARCEL  1,  LOT  17 
and  Parcel  2,  Lot  42,  View  Tract. 
S.  Victor  Davidow  to  whom  it  may 
concern   Oct.  14,  1924 

Oct,  14,  1924 — NW  COR.  28TH  AND 
Webster  Sts,,  Oakland.  First  He- 
lirew  Congregation  of  Oakland  to 
Murch-Williams     Construction     Co. 

Oct.   10,  1924 

Oct.'  14,  'l924  —  N  SIDE  OF  VAN 
Buren  Ave.  100  W  of  Fountain  St.. 
Alameda.  Emma  M.  Ninekirk  to 
Howard  Williford Oct.  11,  1924 

Oct.  14,  1924— LOT  7  AND  E  12'^  FT. 
of  Lot  6,  Blk.  C,  Map  showing  a 
subdivision  of  Blk.  C  of  the  re- 
vised Map  of  Prospect  Hill  Tract, 
Brooklyn  Twp.  U,  R.  Rugg  and  J. 
E.  Lisljon  to  whom   it  may  concern 

Oct.    14,    1924 

Oct!  14,  1924— LOT  1,  AND  S  30  FT. 
of  Lot  2,  Blk.  2,  Daley's  Scenic 
Park,  Berkeley.  Delta  Leta  Build- 
ing Association  to  Conner  &  Con- 
ns.-      Oct.    3,    1924 

14,    1924—450   LEWIS   AVE.,    San 
indrii.     1).  Stromberg  to  whom  it 

Oct.    14,   1924 


Oct  14,  1924— LOT  6,  BLK.  87,  Ho- 
gans  Subdivision  of  Highland 
Park.  B.  W.  Harmon  and  H.  Nic- 
olai  (Melrose  Sheet  Metal  Works) 
vs,  A.  J.  Henry,  Ella  R.  Henry  and 
F     W.    Borden     $43.25 

Oit,  14,  1924—714  POMONA  AVE.,  Al- 
bany. M.  Stulsaft  Co.  vs.  W.  I. 
Biioth    and    H.    R.    Anderson .  .$115.63 

Oct  14.  1924— COM.  AT  A  PT.  ON  N 
line  of  Van  Buren  St.  100  ft.  E  of 
E  line  of  Court  St.,  thence  E  35  ft. 
N  60  ft,  W  35  ft.  9  60  ft.  to  pt.  of 
beg.  Howard  Williford  vs.  Emma 
Maria  Ninekirk    $1014.35 

Oct,  14,  1924— LOTS  1  AND  2,  BLK. 
A  map  of  portion  of  plot  66,  Berke- 
ley. Julius  J.  Jacobs,  C.  Theo. 
Ramsing  (Fillmore  Hardawre  Co.) 
vs.  J.  J.  Tansey  and  J.  W.  Slate.. $50. 


Oct. 


may   concc 


LIENS  FILED 

ALAMEDA   COI  NTY 


Eden    Twp. 
5    whom    it    may 

Oct.    7,    1924 

THIRTV-FIFTH 
Ave^'^and"  Foothill  Blvd.,  Oakland, 
Associated  Oil  Co   to  L  R  Sorensen 

Oct.  7,  1924 

Oc't."l'l',' 1924— LOT  13  BLK  10  Fitch- 
burg  Homestead  Lots,  Oakland,  b 
A  Greene   to   whom  it  may   concern 

Oct.    10,    1924 

Oct'  'U  'i924-^N'o.  112  RONADA  AVE. 
Piedmont.      R    M    Myers    to    whorn 

it  may   concern •„v*-'°t-  ^•^^'^^ 

Oct  11,  1924— LOT  25  Ardsley 
Heights,    Oakland.      B    Brodnak    to 

Calif   Builders   Co Oct.    11,   1924 

Oct.  11,  1924— NO,  591G-5917  KEITH 
Ave.,    Oakland.      Mrs.    J    Schmid    to 

Joseph  Coward Sept.  27,   1924 

Oct    11,  1924 — PTN  LOT  1,  Walsworth 
Tract,    Oakland.      John    G    Silva    to 
whom  it  may  concern.  .  .  .Oct.  10,  1924 
Oct     11,    1924— LOT   28    BLK    8,   Lake- 
shore    Highlands,     Oakland.       Robt 

Karges  to  E  T  Leiter  &  Sons 

Oct.    11,    1921 

Oc't'ib,  "1924— W  SIDE  BAKER  ST. 
110  So.  of  61st  St.,  Oakland.  Ralph 
Wood  to  Fred  W.  Peters,  Oct.  8,  '24 
Oct,  10,  1924— LOT  3  BLK  G  OF  THE 
Harmon  Tract,  Oakland,  Adeline 
Elizabeth  Walton  to  Fred  W.   Bor- 

rien  Oct.    9,    1924 

Oct.  10,  1924—2754  SIXTY-EIGHTH 
Ave.,   Oakland.   P.  A.   Roeber   to  T. 

J.    Wilson    Oct.    9,    1924 

Oct  10,  1924— LOTS  80  AND  81  BLK 
1  Amended  Map  of  Regents  Park, 
Oakland.    W.    E.    Day    to    whom    It 

may    concern    Oct.    9,    1924 

Oct  10,  1924— POR  LOT  12  MAP  OP 
Portion  of  Highland  Park,  Oak- 
land  J.  E.  Sprague  to  whom  it  may 

concern     Oct.    1,    1924 

Oct  10  1924— NE  COR.  BELLEVUE 
Ave    and   Ellita  St.,   Oakland.   Mrs. 


RELEASE  OF  LIENS 

AI.AMEDA    COUNTV 


♦{fioorded  Amuont 

Oct.  8,  1924— LOT  1  BLK  A  MAP  OP 
Blocks  A  and  E  Crystal  Springs 
Tract,  Berkeley.  M.  Stulsaft  Co.  ys 
E    O.  Wester,  H.  R.  Anderson.  $14o. 86 

Oct's,  1924— LOT  1 .".  AND  N  1  2  ^A  FT, 
of  Lot  14  Blk  5  Map  7  Regents 
Park  Albany.  M,  Stulsaft  C,  vs 
J.  To'reky,  H.  R.  Anderson.  ..  ^124.64 

Oct  8,  1924— LOT  1  BLK  D  MAP  OF 
the  Resubdi vision  of  Blks  C  and 
D  of  the  Flint  Tract,  Oakland.  M. 
Stulsaft  Co.  vs  W.  B.  Moore,  H-  H- 
Anderson    •  •  •  •  Ar ,- 

Oct  9,  1924—1629  HEARST  AVL.. 
Berkeley.  C,  S.  Lane  vs  Mary  Jo- 
sephine Schaefer  and  Mary  Alice 
Foreet    $.:uu, 

Q^,L  cf  1924—1026  FIFTH  ST„  Oak- 
land'. Sunset  Lumber  Co.  vs.  A. 
Lombardozzi   and   P.   L.    Scheideg.<r^^^ 

Oct'  '8,'  'l'9'24— 2'4'7'6  '  PRINCE '  STREET 
Berkeley.  Edgar  Hey  vs.  D  11  \a- 
les,  Mrs.   D.    R.    Yates,   S.   W.    "atli-^^ 

Oc^t^t,'' 1924— PARCEL  l'  'lo't  'l  'aND 
For  Lot  2  Blk  A  Hamilton  Tract 
Parcel  2  Lot  12  Map  of  Virginia 
Tract,  Berkeley.  Hoff  Magnesite 
Co.  vs  J.  J.  Tansey,  J.  W.  Slater, 
W     Wvman    

Oct  '8,  1924-PARCBL  1  LOT  1  AND 
Por  Lot  2  Blk  A  Hamilton  Tract 
Parcel  2  Lot  12  Map  Virginia  Tract 
Beikeley.  Rhodes-Jamieson  &  (^  o. 
vs.   J.   J.   Tansy,   W.   W  yman,   J^.^^Yio 

Oc^t!^l"  l'9'24— LOT  '13'  'bLK'  52   HAG- 
leys    Map    of    Clinton,    Oakland. 
Sunset  Lumber   Co.   vs   N    J-   Rizzo 
and    Julia    Rizzo    &    G.    W.    Merritt^^ 

Oc't'  'ii'  192i—s6'  25'  'ft'  'of'  LOT  10 
and  N  12-6  of  Lot  11  Blk  16  Map 
„f  Thousand  Oaks,  Berkeley.  Uhl 
Bros,  vs  H.  C.  Anderson .|53,25 

Oct  10  1924— PARCEL  (1)  LOT  1  & 
Por  Lot  2  Blk  A  Hamilton  Tract; 
Parcel  (2)  Lot  12  Map  of  Virginia 
Tract,  Berkeley.  E.  K.  Wood  Lum- 
ber Co.  vs  J.  J.  Tansey,  J.  W.  Slate, 
W    AVvnian    $od^.uo 

Oct^^'  lof  1924-SE  COR.  FORTY- 
fourth  Ave.  and  E-14th  St  Oak- 
land. Hutchinson  Co.  vs  Wra.  J. 
Piie-h     ♦260 

Oct  14  1024  —  S  POR.  OF  LOT  1, 
Blk  'e  Amended  Map  of  a  portion 
of  La  Loma  Park  and  the  Wheeler 
Tract  Berkeley.  Tilden  Lumber 
Co.  vs.  Garfield  W.  Hall.  Ethel  M. 
xjoil  $313, Sb 

Oct  14  '1924— POR.  LOT  .'">,  BLK.  87, 
Map  Hogan's  Subdivision  of  High- 
land Park.  B.  W.  Harmon  and  H. 
Nicoli,  (Melrose  Sheet  Metal 
Works)  vs.  Ella  R.  Henry,  A  J. 
Henry   and   F.   W.    Borden    ,$43,25 


Recorded  Amount 

Oct.  8,  1924— BEG.  AT  THE  SW  LINE 
of  AValker  St.  also  known  as  E  St. 
16'6'  wide  at  cor.  of  Plots  1  and  3, 
Map  Report  of  Referees  in  adm, 
the  partition  Action  W.  P.  Toler  et 
al  vs.  Jose  C.  Peralta,  thence  NW 
530.50  ft..  SW  202.36  ft.  E  526  ft. 
NE  128,86  ft.  to  pt.  of  beginning, 
containing  2  acres  m  or  1,  Oakland, 
T  E.  O'Hair  &  Co.  (Oakland 
I'iumljing  Supply  Co.)  to  E.  J,  1J1-, 
liott  and  G,  E,  Nickerson   »,?J;'t 

Oct  8  1924— BEG.  AT  THE  SW  LINE 
of  Walker  St.  also  known  as  E  St. 
16'6'  wide  at  cor.  of  Plots  1  and  3, 
Map  Report  of  Referees  in  adm. 
the  partition  Action  W.  P.  Toler  et 
al  vs.  Jose  C.  Peralta,  thence  NW 
530.50  ft..  SW  202.36  ft.  E  526  ft. 
NE  128.86  ft.  to  pt.  of  beginning, 
containing  2  acres  m  or  1,  Oakland. 
P.  E.  O'Hair  &  Co.  to  E.  J.  Elliott 
and    Geo.    E.    Nickerson     $bl.71 

Oct  11,  1924— S  25  LOT  41  and  2n  Lot 
40,  Map  Bay  Side  Tract  Oakland. 
Alfred       Peterson.  $1819.77;       ^ 

Geoffrey     Bangs,     $530,04     to     R     E 

Oc?"lO.^  1924— FOR  'plot  'n'o'.'  si'ilap 
of  the  Ranchos  of  Vicente  &  Do- 
mingo Peralta  and  also  Ptn  of  Lot 
8  and  ptn  of  an  unnumbered  Lot 
adjacent  thereto  in  Blk  E  Map 
Hopkins  Terrace  Map  No.  3,  Ber- 
keley. Berkeley  Electrical  (To  to 
E  Teicheria,  T  Barrett,  Josephine  A 
Morgan  Barrett  and  Designers  &^^ 
Builders    Co -^li"; '  ° 

Oct  9,  1924-LOT  7  BLK  7  MAP  OF 
Lakeshore  Highlands,  Oakland. 
Zenith  Mill  &  Lumber  Co,  to  W.^^P.^ 
Wilson,    Louise    "     ■"'"' 


Wilson $497.82 


BUILDING  CONTRACTS 

S.^^NTA   CLARA   COl'lVTY 

THAT^PARCEL   OP   LAND     ON     COL- 

leridge    Ave.    adjoining     Alma     bl., 

Palo  Alto,  Cal.  All  work  for  5-room 

house  and  garage.    _    ,,  ^  . 

Owner— Cora  L.   and  I.  E.  Mason,  Palo 

Alto. 
Architect— None^^    „    ^      ,        c    r.„     179 
Contractor  —  W.   S.   Couter  &   Co.,   172 

University,  Palo  Alto. 
Filed  Oct.  14,  1924.  Dated  Oct.  13,  1924 

Frame   up    *}tnn 

Ready  for  plaster i»oo 

Completed  and  accepted    1500 

usual  35  days  ■ -^otAl 'c6sT-,'$6o5o 
Bond,  Forfeit,  none;  Limit  90  days; 
Plans   and   specifications   filed. 

gx'^THE^NORTHWEST    CORNER    OF 
■      Bellomv    and    Main    Sts.,    Town    of 

Santa  Clara.  Wood  frame  bleachers 

for  grammar  school. 
Owner— The   Board  of  Trustees   of  the 

Union   High   School  District,   Santa 

Architect'—  Herman  Krause   601  Coe, 

San  Jose. 
Contractor— Morrison  Bros   (a  corpora- 
tion),  1310  Liberty,   Santa   Clara 
./I    r,r.t     q     1924.    Dated   Oct.    3,    1924. 
.75% 

'total  COST,  $2043 
Bond,  $1022;  Sureties,  C.  A.  Morrison, 
D  N  Wallace;  forfeit,  none;  Limit.  90 
days;   Plans   and  specifications   filed. 


Filed    Oct.    9.    1924.    Dated   Oct. 
As    work    progresses 
Usual    35    days 


Saturday,    Octobi-r    18.    1924 


BUILDING    AND    ENGINEERING    NEWS 


3$ 


ADDITION 

BHICK   VENEER   SHOP     AND     ADDI- 
tlon  to  form  an   extension  to  pres- 
ent shops  on  above. 
Filed    Oct.    9,    1924.    Dated    Oct.    3,    19S*. 

As   work   progresses    76% 

Usual   35   (lays    25% 

TOTAL  COST.  $3880 
Bond,  $1930;  Sureties,  C.  A.  Morrison, 
D.  N.  Wallace;  Forfeit,  none;  Limit,  90 
days;  Plans  and  speciflcutlons  filed. 


PLUMBING 

ON    UNIVERSITY   AVE.      &      RAMONA 
Street.    Palo    Alto.    Plumbing   work 
for  theatre  building. 
Owner — P.tIu    Alto    Theatre    Co.,     Palo 

Alto.  Cal. 
Architect — Weeks  &  Day  315  Montgom- 
ery St..  San   Francisco. 
Contractor — Wm.  J.  Forster  Co.,  355  4th 

San   Francisco. 
Filed  Oct.  9.  1924.  Dated  Sept.  25,  1924. 

As  work  progresses   75% 

Usual  35  days   25% 

TOTAL  COST,  $4175 
liond.  $2087.50;  Sureties.  National  Sure- 
ty Co;  Forfeit,  none;  Ltmlt.  none;  Plans 
.ind  specifications  filed. 


:ICSIPENCE 

LOT   19    BLOCK   4    ALAMEDA  PARK 
Tract.  San  Jose.  All  work  for  1-story 
frame   residence   and   garage. 
Owner — Dr.  L.   M.   Rose,  Bank  of  Italy 

Bldg..    Santa   Clara. 
Architect — Wolfe  &  Higgins,  93-96  Au- 

zerals  Bldg.,  San  Jose. 
Contractor    —    Frank    Nevis.    Twn.    o£ 

Santa  Clara.  Cal. 
Filed    Oct.    S.    1924.    Dated    Oct.    2.    1924. 

Frame  up  &  rafters  on $1877.35 

1st  coat  plaster  on   1877.35 

Completed   and   accepted 1877.40 

Usual   35   days    1877.40 

TOTAL  COST,  $7509.50 
Ilnnd.  $3754.75;  Sureties,  Jas.  A.  Chase, 
S.  H.  Chase;  Forfeit,  none;  Limit,  90 
days;  Plans  and  specifications  tiled. 


ALTERATIONS 

.•il  EAST  SANT.A.  CLAR.4  ST.,  San  Jose. 

Alterations    and    additions. 
Owner — Frank  Arnerich,  137  North  6th 

St.,  San  Jose. 
.\rchitect — None. 

Contractor — H.  Bridges,  Pine  &  Lincoln 
Sts.,  and  H.   Munton,   112  S  Lincoln 
St.,    San    Jose. 
Filed  Oct.   14.   1924.   Dated   Oct.   3,   1924. 

As   worl<   progresses    75% 

Usual  35  days  25% 

TOTAL  COST,  $1475 
Bond,  Forfeit,  none;  Limit.  21  days; 
Plans,  none;  Specifications  filed. 


COTTAGE 

NO.  134  HESTER  AVE.,  San  Jose,  Cal. 
All   work  for  1-story  cottage. 

Owner — R.  Krebs,   77  Hester,  San  Jose. 

Architect — None. 

Contractor — R.  T.  Souther,  43  Grand 
Ave.,  San  Jose,   Cal. 

Filed  Oct.  15,  1924.  Dated  Oct.  14,  1924. 

Frame    erected    $500 

Brown   mortor   on    500 

Standing    finish    on    400 

Completed   and   accepted    440 

Usual    35    days    840 

TOTAL  COST,  $26S0 

Bond,    Forfeit,    none;    Limit,    90    days; 


Plans,    none;    Specifications    filed. 
HOUSE 


Filed   Oct.    6.   '24.      Dated   Oct.    3,   '24. 

As   work  progresses 75% 

Usual  35  days 25% 

TOTAL  COST,  $1050 

Bond,    $525.      Sureties,    Richard    French 

and   Otto    E.    Schnabel.        Limit,      none. 

Plans  and  specincations  filed. 


EAST    SIDE    NORTH    SEVENTEENTH 
Street   between   St.   James   and  Ju- 
lian    Streets,     San     Jose,     Cal.    All 
work  for  1-story   5-room  house. 
Owner — A.  Martino,  224  North  17th  St., 

San  Jose.  Cal. 
Architect — None. 

Contractor — A.   R.  Caminetti,  San  Jose. 
Filed  Oct.  15,  1924.  Dated  Oct.  14,  1924. 

Frame  up    $1295 

4Iouse    plastered    1295 

Completed  and  accepted    1295 

Usual  35  days   1295 

TOTAL  COST,  $5180 
Bond,  Forfeit,  none;  Limit,  90  days; 
Plans   and  specifications  filed. 


RESIDENCE 

LOTS  1   AND  2  BLK   B  Spalding   Addi- 
tion   to    Town    of    Sunnyvale.      All 
work   for  one-story  residence. 
Owner — J.  M.  Glllogly.  Sunnyvale,  Cal. 
Architect — L.    M.    Scott,      P.   O.   Box      8, 

Sunnyvale,   ("al. 
Contractor — F.    R.    Ganlsh    and    H.    II. 

Bull. 
Filed    Oct.    3,   '24.     Dated   Oct.    3,   '24. 

Frame   up    % 

Plaster  on   Vi 

Residence  completed  'A 

Usual  35  days 14 

TOTAL  COST,  $5388.80 
Bond,  $2794.40.  Sureties.  P.  R.  Wight- 
man  and  C.  W.  Sheppard.  Limit.  75 
worliing  days.  Forfeit,  none.  Plans 
and  specifications  filed. 


ALTER.^TIONS 

NO.   276    S-SECOND   ST.,    San    Jose.      All 

worl<   for  alterations  and   additions 

to  undertaking  parlors. 
Owner — San  Juse   Undertaking  Co.,    276 

South  First  St.,  San  Jose. 
Architect — Binder    &    Curtis,    35    W-San 

Carlos   St..   .San    Jnse. 
Contractor — Jorgen.^icn      &      Cook,      651 

Prevost  St.,  San  Jose.  , 


OFFICE    BLDG. 

FIRST  AND  SAN  CARLOS  STS.,  S.iii 
Jose.  All  sheet  niet.il  work  on  five- 
store   oflice    building. 

Owner — Sainte  Claire  Kcally  Co.,  San 
Jose. 

Architect — Weeks  &  Day.  315  Montgom- 
ery St.,   San   Francisco. 

Contractor — Western  Furnace  &  Cor- 
nice Co.,  202  Brannan  St.,  S.  F. 

Filed    Oct.    4,    '24.      Dated    Oct.    1,    '24. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $1576 

Bond,    limil,    forfeit,    none.      Jlans    only 

filed. 


Oct.  8.  1924 — LOT  4  Naglee  Terrace, 
San   Jose.     A  ('  Fulton   to  whom  It 

may  concern Oct.  7,   1924 

Oct.  9,  1924 — LOT  25.  Edenvale  Tract. 
San  Jose.  Pletra  Gagliardi  to  whom 
it    may  eoiieirn Sipt.   8.   1924 

Oct.  14,  1924— LOT  33  BLK  1  BUR- 
rell's  Resubdivislon.  Willlara  P. 
Pogue  to  whom  it  may  concern.. 
Oct.    14.    1921 

Oct.  15,  1924— LOT  6  BLK  9  ROSE 
Lawn.  Martin  Volkmann  and  Matt 
P.  Matich  to  whom  it  may  concern 
Oct.    14,    1924 

Oct.  15.  '24- LOT  20  BLK  81  NAGLEE 
Park  Td  survey  No.  4,  San  Jose. 
Daisy  R.  Lewis  to  whom  it  may 
concern    Oct.   15,   1924 

Oct.  15,  1924— LOT  27  BLK  3  SHOT- 
tenhamers  Subdivision  No.  2.  Sam 
Geraci  to  whom  it  may  concern.. 
Oct.    15,    1924 

Oct.  15,  1924— PART  LOT  19  NAGLEE 
and  Sainsevain  Addition  San  Jose. 
J.  T.  McCart  to  whom  it  may  con- 
cern     Oct.   14,   1924 

Oct.  15.  1924 — NORTHWEST  150  FT. 
of  Lot  25  Block  1  Burrell  Park, 
San  Jose,  Cal.  Aaron  F.  Imhoft  and 
Emma  Imhoff  to  whom  it  may  con- 
cern     Oct.    15,    1924 

Oct.  15.  1924— LOT  49  DUNNE  SUBD. 
of  Blk  16  Cook  &  Branham  Add. 
Samuel  C.  Evans  to  whom  it  may 
concern    Oct.    15    1924 


LIENS  FILED 


S.\NT.4    CL.4KA   COUiVTY 


Recorded  Amount 

Oct.  8.  1 -12 1- -LOT  S  and  N  V2  of  Lot 
9  Blk  13,  Interurhan  Park  Tract, 
San  Jose.      Southern   Lumber  Co   vs 


COTTAGE,  5-room,  $4550;  15th  near 
Jackson,  San  Jose;  owner,  Jos. 
Palmein;  architect.  Jerome  Garcia, 
Balbach   &   Vine.   San   Jose. 

COTTAGE.  5-room,  $2000;  Whittier  nr. 
28th,  San  Jose;  owner,  Benj.  Scor- 
sur;  contractor,  C.  W.  Spotswood. 
79   S  22nd  St.,  San  Jose. 

DWELLING,  5-room;  $3S00;  9th  near 
Margaret,  San  Jose;  owner,  D.  S. 
Hifigins,    402  Auzerais.   San   Jose. 

RESIDENCE,  5-room,  $5180;  17th  near 
Julian.  San  Jose;  owner,  A.  Mar- 
tino, 224  N  17th,  San  Jose;  contrac- 
tor. V.  R.  Caminetti,  975  Vine,  San 
Jose. 

RESIDENCE.  6-room,  $3500,  Prospect  & 
Edwards.  San  Jose;  owner.  John 
Pace.  R.  F.  Stone  Ave.,  San  Jose; 
contractor.  V.  R.  Caminetti,  975 
Vine,  San  Jose. 

COTTAGE.  5-room.  $2250;  Eighth  St. 
ner  Keyes,  i?an  Jose;  owner,  J.  S. 
Eslick.    Premises. 

RESIDENCE,  5-roora,  $1900;  Thirty- 
third  nr.  Santa  Clara  SI..  San  Jose; 
owner,  F.  T.  Smith,  33rd  and  McKee 
Sts.,    San    Jose. 

RESIDENCE,  4-room,  $3000;  William 
St.  near  13th,  San  Jose;  owner,  R. 
D.  Hohberger,  Premises;  contrac- 
tor, O.  D.  Bobb.  General  Delivery, 
San   Jose. 

ALTERATIONS.  $1200;  Lightston  and 
Post  Sts.,  San  Jose;  owner.  AV. 
Finlev,  441  S-5th  St.,  San  Jose;  con- 
tractor. W.  J.  Bigger  &  Son,  20th 
and    Santa    Clara    Sts.,    San    Jose. 

COTTAGE,    4-room,    $1500;    Whitton    St. 
near    28th.    San    Jose;    owner.    C.    B." 
Rolandetti,    1360    Whitton    St.,    San 
Jose. 

COTTAGE,  5-room,  $1800;  Twenty- 
fifth  St.  near  St.  James  St..  San 
Jose;  owner,  T.  O.  Ennis,  125  N- 
24th    St.,   San   Jose. 

COTTAGE.  3-room,  $2800;  Ninth  near 
Julian  St..  San  Jose;  owner.  M. 
Rassow;  contractor.  Z.  O.  Field  & 
Son,   Builders'   Exchange,   San   Jose. 

COTTAGE.  4-room.  $2500;  Pleasant  & 
Devine  Sts.,  San  Jose;  owner,  M. 
Seimas.  Premises;  designer  and 
contractor,  B.  Delmaestro,  424  W- 
Julian    St.,    San    Jos.e 


RELEASE  OF  LIENS 


S.\N'r.V        (•I,.VR.\       COl'XTY 

r.ecorrled  .\mounl 

Oct.  10.  1024— PORT  LOT  13  HILLS  & 
Sampson  Tract  and  the  Narvaez 
Rancho.  Tilden  Lumber  &  Mill  Co. 
to  Anna  L.  Kemling,  Charles  W. 
Kemling    $594.65 

Oct.  14,  1924— LOT  23  MYRTLE 
Park.  Sunset  Lumber  Co.  to  Bert 
Gamble     $120.25 

Oct.  10,  1924— PORTION  LOT  2  BLK 
2  Elm  Leaf  Park.  Tilden  Lumber  & 
Mill  Co.  to  J.  E.  Lewis $118.90 

Oct.  15,  1924 — PORT  LOT  2  BLK  16 
Chapman  &  Davis  Tract.  Tilden 
Lumber  &  Mill  Co.  to  Wm.  F. 
Pogue    $538.50 

Oct.  8,  1924 — LOTS  1-C,  2-C,  16  to  22 
inclusive  Vostrovosky  Subd  No.  1, 
San  Jose,  A  G  Schutte  to  Blanche 
Baird    $33.47 


BUILDING  CONTRACTS 


CONTRA      COST.\      COUNTY 


DWELLING,  one-story  frame,  $5480; 
E  25th  St.,  bet.  Roosevelt  and 
Grant  Sts.,  Richmond;  owner.  W. 
F.  Fraser,  Cor.  30th  St.  and  Nevin 
Ave..  Richmond;  contractor,  C. 
Overaa,  2105  Roosevelt  St.,  Rich- 
mond. 


BUILDING  CONTRACTS 


SACRAMENTO    COUIVl'Y 


COMPLETION  NOTICES 

SANFA    CLARA    COUNTY 


REICORDEID 

ADDITION 

RIVERSIDIO    ROAD,    Sacramento.       All 

v.-nrk    for  addition  to   Sutter  School 

building. 
Own.r  —  Board    of   Trustees    of   Sutter 

School   District. 
Arcliitect — None. 
Contractor — P.    Morsberger. 
Filed    Oct.    7.    '24.      Dated    Oct.    1.    '24. 

TOTAL  COST,  $3772 
Bond,  limit,  forfeit,  plans  and  speci- 
fications,   none. 


Recorded  ,  Accepted 
Oct.  8.  1924 — E  EMORY  ST.  fronting 
40  ft.  on  street  by  depth  of  140  ft. 
Portion  Lot  4  Blk  46,  LTniversity 
Grounds,  San  Jose.  J  Frederick 
Fetterman  to  whom  it  may  con- 
cern   


.Oct.    8,    1924 


G.\R.-\GE,  brick.  $Slinn;  No.  1208  C  St., 
Sacramento;  owner,  Donohue  Prop- 
erties Co.,  Cap.  National  Bk  Bldg., 
Sacramento;  contractor,  H.  G.  Bird- 
sail. 

DWELLING,  5-room  and  garage,  $4500; 
I,ot  25,  Cold  (•nun,  Sacramento; 
owner,  Philip  Diamond,  11th  and 
O  Sts,,  Sacramento. 


40 

DWELLING,   5-room  and  garage,  $3250 
No    421  30th  St.,   Sacramento;  own- 
er,  R.   S.   Swift,    3225  U   St.,   Sacra- 
mento; contractor,  E.  R.  Beebe,  916 
38th    St..    Sacramento. 
SBCVICE  station,  $1500;  No.  1601  T  St 
Sacramento;   owner,   L.   F.   Shubert, 
2425   16th  St.,  Sacramento. 
DWELLING,  5-room  and  garage,  $3000; 
No    3273  C   St.,  Sacramento;   owner, 
V.  'S.    Steeves,    521    38th   St.,   Sacra- 
mento. 
DWELLING,  5-room  and  garage,  $4500; 
No    2008  35th  St.,  Sacramento;  own- 
er   O.  D.  Manley,  2134  33rd  St.,  Sac- 
ramento;   contraclor,      I'alUani      A: 
Wilkinson. 
DWELLING,  5-room  and  garage  $4000; 
732   Santa   Ynez   Way,   Saoramento; 
owner,  A.  R.  Wiclfham,  1300  S,  Sac- 
ramento;  contractor,   W.    L.   Trues- 
dale,  2116  N,  Sacramento. 
DWELLING,  5-room  and  garage  $3500; 
2725   7th   Ave.,   Sacramento;   cwner, 
J    C    early  Co.,  823   J,  Sacramento, 
contractor,   W.   E.  Truesdale. 
DWELLING,  5-room  and  garage  $3200; 
2509  T,  Sacramento;  owner,  F.  Ma- 
chado,    1714   S,      Sacramento;      con- 
tractor,   J.    Eochenek,      2425      26th, 
Sacramento. 
BUILDING  (4  stores)   $22,500;  1106  12th 
Sacramento;  owner,  Hart  Brob     516 
K,    Sacramento;    contractor,    W.    v. 
Whitsell,   Fairoaks. 
DWELLING,    8-room    and   garage    $11,- 
500;  2730  Montgomery  Way,  Sacra- 
mento;   owner,   F.   S.   Gray,    3931   J, 
Sacramento;      contractor,      W.       v. 
Whitsell. 
DWELLING,  5-room  and  garage,  $3950; 
2632   Santa  Cruz  Way,  Sacramento 
owner,   T.   C.  Wright,     2632     Santa 
rruz  Way,  Sacramento;  contractor, 
Geo     T.   Wright,      3981      2nd     Ave., 
Sacramento. 
BATTERY    SERVICE    STATION,    $28i^5; 
3030  M.   Sacramento;   °'^'^^'^''\--;.' 
mon,  3000  M,  Sacramento;  contrac- 
tor,  $1510  30th,  Sacramento. 
DWELLING,   5-room  and  S^^rage  $4550; 
648    34th,    Sacto.;    owner,   Frank   P. 
William,  4440   South  Benito,  Sacra- 
mento. 
DWELLING,  5-room  and  garage  $3500; 
1301    34th,    Sacramento;    owner,    G. 
TT    Atkinson,  615  26th,  Sacramento, 
?ontract"or°   H.    M.    Earle,    1036    Do- 
lores   Way,    Sacramento. 
DWELLING,   5-room  and  garage  $2800, 
2653  16th,  Sacramento;  owner,  J.  JN. 
Granelli,    2424      17th,      Sacramento; 
contractor,  Harry  Smith,  2590  17th, 
Sacramento.  joonn- 

DWELLING,  5-room  an  dgarage  $3800, 
U'e  U,  Sacramento;  owner,  John 
Rakala,  808  Q,  Sacramento;  con- 
tractor,   Frank    M.    Carly,    1423    F, 

Sacramento.  toann. 

DWELLING,  5-room  and  garage  $3800, 
23''0  T  Sacramento;  owner,  Joe 
Pulize,  1824  6th  Sacramento;  con- 
tractor,   Frank    M.    Corey,    1423    F, 

GEnIIrAL  REPAIRS,  $3250;  owner,  M 
J  Machado,  1001  45th,  Sacramento; 
contractor,  E.  D.  Brier. 
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LIENS  FILED 

SACHAMENTO    COUNTY 

Recorded  A?l'ii'"^ 

Oct.  7,  1924— LOT  4  BLK  14  SAC. 
Sub  9.  Paul,  G.  L.  and  J.  T.  Mors- 
berger  co-partners  vs  John  H. 
Shannon   and  Luella  E.    (ux)....$335 

Oct.  4,  1924— LOT  1993  W  &  K  Tract 
24.  Ralph  Francis  as  "The  owners 
Plumbing  &  Heating  Supply  Co 
vs  Lenore  E.  Calkins  and  Frank 
Davis  511^  "■' 

Oct.  9,  ,24— LOT  152  HILBRON  OAKS 
W.  J.  Clifford  and  James  A.  Cows- 
hill   vs   J.   C.   Reid    $3o 

Oct.  9,  1924— LOT  58  HEILBKON 
Oaks.  W.  J.  Clifford  and  James  A. 
Cowshill  vs  J.  C.  Reid -$321 

Oct.  9,  1924— LOT  97  &  S  15  FT  OF 
Lot  96  Heilbron  Oaks.  W.  J.  Clif- 
ford and  James  A.  Cowshill  vs  J.  C. 

Reid     *^-* 

• 

BUILDING  CONTRACliS 

SAN    JOAttLIN     COLNTY 

BUILDING  „„    , 

SECTION  27,  T  2  N  R  S  E,  SE  20  Acres 

of  Ferryman  Ranch,  Stockton.     All 

work   for  building. 
Owner — 1.    C.    iVlcKinney      and      G.      A. 

Walker,   725  E-3rd  St.,  Stockton. 
Architect — None, 
'■ontructor — Antone   Sanguinetti. 
Filed   Oct.    6,   '24.      Dated   Oct    3^     24. 

TOTAL  COST,  $2300 
Bond,  none.  Limit,  60  working  days. 
Forfeit,  none.  Plans  and  speclflcations 
none. 

ALTERATIONS  to  dwelling,  $2400;  No. 
23  West  Park  St.,  Stockton;  own- 
er, L.  Bates;  contractor,  Lewis  & 
Oreen,   1011  N-Edison  St.,  Stockton. 

DWELLINGS  (2)  and  garages,  $4000 
each;  No.  1725-1735  Lucerne  St., 
Stockton;  owner,  C.  F.  Anderson, 
601   Orange  St.,   Stockton. 

DUPLEX  residence.  $3000;  No.  92-94 
W-Castel  St.,  Stockton:  owner,  Mrs. 
J.  A.  Scott,  82  W-Castle  St.,  Stock- 

DWELLINGS  (3)  $2500  each;  No.  2802- 
2808  and  2816  N-Hunter  St.,  Stock- 
ton:  owner,   Noel  Voorheis. 

DWELLING  and  garage,  $10,000;  No. 
1435  North  Pershing  St.,  Stockton: 
Owner,   W.  H.  Brown. 

LUMBER  shed,  $1500;  Fremont  and 
Stockton  Sts.,  Stockton;  owner, 
Falconbury  Lumber  Co.,  848  W- 
Fremont;  contractor,  H.  H.  Hen- 
ning,   1751   Berkeley  St..   Stockton. 

DWELLING  and  garage,  $3000;  No.  422 
Wyandotte  St.,  Stockton;  owner,  v. 
McCrary,  301  E-Wyandotte  St., 
Stockton:  contractor,   W.   Smith. 

DWELLINGS    (3)    and    garages,    $ ; 

No.  236-242-250  E-Hampton  St., 
Slockton:  owner,  Elizabeth  Harper. 

DWELLING  and  garage,  $4000;  No.  1653 
S-Sutter  St.,  Slockton;  owner,  A. 
H.  Whiting,  429  Howthorne  St., 
Stockton:    contractor,    M.    D.    Vaio. 


Saturday,   October   18,    1924 

BUILDING  CONTRACTS 

l.-«ES.\0    COINTY 


DWELLING,  $3000;  No.  1047  Collins  Sf., 
Fresno;  owner,  L.  A.  Ericksen,  1036 
Pottle   St..   Fresno. 

HOTEL,  $6000;  No.  1127  G  St..  Fresno; 
owner,  A.  G.  Leveronc,  536  Olean- 
der St.,  PVesno;  contractor.  La 
Ff.rti-Heffner,  252  N-Broadway, 
Fresno. 

jiWICLLING,  $4000;  No.  1019  Harrison 
Ave.,  Fresno;  owner,  J.  E.  York, 
906    Broadway,    Fresno. 

DWELLING.  $4400;  No.  3821  Balch  Ave., 
Fresno;  owner.  W.  McLenhan;  con- 
tractor, Drake  &  Richart.  1619  Pat- 
terson St.,   Fresno. 

liWELLlNG  &  garage,  $2000;  No.  3428 
Alia  St..  Fresno;  owner.  Fresno 
Homo    Builders,       1231       Broadway, 

MEN'S  home,  $40,000:  No.  730  M  St., 
Fresno:  owner,  Salvation  Army, 
827y.  Van  Ness  St.,  Fresno;  con- 
tractor, G.  T.  Gayton. 

DWELLING,  $4000:  No.  333  McKinley 
Ave.,  Fresno:  owner,  W.  B.  Wat- 
son, 1230  Florodora  St.,  Fresno. 

DWELLING,  $2400;  No.  2451  Nicholas 
St.,  Fresno:  owner,  John  Kemph. 
2451  Nicholas  St..  Fresno;  contrac- 
lor, W.  M.  Laikam,  Marks  Ave, 
Fresno. 


COMPLETION  NOTICES 

SACnAMENTO    COUNTY 

Recorded  Accepted 

Oct  4  1924— LOT  1821  &  N  10  ft.  Lot 
1820  W  &  K  Tract  24  Sacramento. 
Edwin  L  and  Dorian  W  Snyder  to 
whom  it  may  concern.  .Sept.   17,   1924 

OcT.  4,  1924— W  %  LOT  8  B.  C,  29th 
and  30th  Sts.,  Sacramento.  C  A 
Simmons   to   whom   it  may   concern 

Sept.   20,   1924 

Oct' 'S.' 1924— LOT   15  Mont  Clair  Tct, 
Sacramento.         Nellie       M^^jy  „    ij",, 
whom  it  may  concern.  ...Oct.  6,  19-4 

Q  t  9  1924— LOT  5  BLK  9,  Vina 
Vista  Tract.  Sacramento.  Harry  J 
Jackson  to  whom  it  "'^|g'="'"^3""i924 

Oct!  ■  !)■.  ■  'mV- S  ■  '4'3:3  ■  FT.  "lot  '312.^ 
Smith  Tract  4,  Sacramento.  Guy  S 
Patterson   to  whom  it  may  concern 

Sept.     30,     19  J4 

r>,.t' V'i924— N  21.7   FT.  LOT   312  and 
S    21  7    ft     Lot    311,    Smith    Tract    4,# 
Sacramento.      Guy    S    Patterson    to 
whom' it  may  concern Oct.  5,  1924 


COMPLETION  NOTICES 

SAN   JOAQUIN    COUNTY 

Recorded  Accepted 

Oct.   9,   1924 — LOT  15  BLK   20,  Map  B 

Pmhd  No.  2,  Tuxedo  Park,  Stockton. 

Chas  K  Pasma  to  Chas  K  Pasma.  . 

Oct.  8,  1924 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICK 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


UoITPLETION   NOTICES 

FRESNO    COUNTY 

Recorded  Accepted 

(let  8,  1924— CARUTHERS.  Caruthers 
School  District  to  T  C  Irwin  and 
John   Hopkins Oct.  4,   1924 

(let.  10,  1924 — REEDLEY.  Reedley  Jt 
Elementary  School  District  to  J  L 
Bcsaw Sept.    19,    1924 

Oct.  14.  1924— E  %  OF  N  M  OP  LOT 
4  E  >,4  Lots  1,  2  and  3  Blk  3.  Alta- 
mont  Addn,  Fresno.  J  B  Stevens 
to  Christen  SonnicUsen.  Aug.   27,   1924 

t)ct.  7,  1924 — FIGARDEN.  Figarden 
School    Dist   to    McGinty   Constr   Co 

Sept.  27.  192  1;  Paul  Kindler 

Sept.    27,    1924 


LIENS  FILED 

FRESNO    COUNTY 

Recorded  Amount 
Oct  8,  1924— PART  LOTS  798.  799,  811 
and  812,  Bullard  Lands  Sub  No.  6, 
Fresno.  J  E  Schumann  vs  Andrew 
Johnson  and  J  C  Forkner  F  G, 
Inc     $239 


BUILDING  CONtRAOTS 

SAN   MATEO   COUNTY 

RESIDENCE  „,„„„„ 

LOT     21     HILLSBOROUGH    HEIGHTS. 
All    work    for    2-story    frame    resi- 
dence and  garage. 
Owner- Dr.    E.    A.    Benner,    27    Griffith 

Ave.,   San  Mateo. 
Architect   —   Henry    H.    Gutterson,    526 
Powell  St.,   S.   F.  _        ,.,^„ 

Contractor — G.    W.    Williams    Co.,    1140 

Vancouver   Ave.,    Burlingame. 
Filed  Oct.   1,   1924.   Dated  Sept.   30,  19_24. 

Weekly    payments     $2500 

Usual   35   days,    balance.  .,„„„, 

TOTAL  COST.  $17,707 
Bond,  Forfeit,  none;  Limit,  120  work- 
ing days;  Plans  and  specifications  filed 

LOT      E      BLOCK      10      BURLINGAME 

Terrace.  Labor  and  material. 
Owner — Mrs.  E.  Bakewell. 
Architect — None.  i,      o-c 

Contractor — Oscar    L.    Cavanaugh,    2o6 
State,  San  Mateo.        ,    ^  ^    „    ,.,. 
Filed   Oct.    7,    1924.   Dated   Oct.    2     1924 

Frame    up     ^iooii? 

Plastered ;  •  • iit}'?? 

Completed   and  accepted   illhl^ 

usual  35  days  •  ■^q^J.-j:  cbsT.'WiSs 
Bond  Forfeit,  none;  Limit,  70  working 
days;'  Plans  and  specifications,  none. 

BUNGALOW  and  garage,  $5000;  Lot  16 
Blk  3  Laguna,  Burlingame;  owner, 
A.   T.  Beach. 
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BUNGALOW  and  earage.  16000;  Lot  16 
Blk  61  Easton  Dr.,  BurllnBame; 
owner.  G.  M.  Carlisle:  contractor, 
H.  H.  Putnam,  2508  Easton  Dr., 
Biirllngame. 

ItESIDE.NX'E.  $7000;  Lot  2  Blk  22  Ca- 
briUo    Ave.,    Bljtme.    Residence. 

owner— C.  W.  McGaughey,  317  High- 
land Ave..  San  Mateo;  contractor, 
II.  H.  I'utnam.  2508  Easton  Drive, 
Hurlinsame. 

nU.NG.M.OW  and  grarage,  J3000;  Lot  6 
Blk  US  M  Drive,  Burllngatne; 
owner.  Mltchol  &  Kelly;  contractor, 
Mitchell  &  Kelly. 

BUNGALOW  and  garage,  $ — ;  Lot  B 
Blk  10  Farrington  Lane,  Burlln- 
gamc;  owner.  Mrs.  F".  Bakewoll, 
1200    Oak    Grove,    Burllngame. 

BUNGALOW  and  garaKu,  SaOOO;  Lot  1 
Blk  51  .'\caeia.  Burllngame;  owner, 
K.  S.  and  H.  C.  Brown. 

llOrSE  MOVED,  $3000;  Lot  D  Blk  19 
Iti  jnitele,  Burlingame;  owner, 
.'^l.iaii  &  Waibel,  Broadway,  Bur- 
linKame:  contractor,  Chris  Larsen, 
1228  Laguna  Ave..  Burlingam?. 

.STOKE  BLDG..  J—;  Lots  1  &  2  Block 
15  S  Al.  Drive.  Burllngame;  owner 
J.'d.  Cuthbert,  1210  Bellevue,  Bur- 
llngame. 

COMPLETIOIi   NOTICES 

SA>    .M.^lTIOO    COli\'i"V 

Uecoideo  .\ccepted 

Oct.  S,  1924— POUT  LOT  9  BLK  83 
South  San  Francisco.  George  Vella 
to  whom  it  may  concern.  .Sept.  29,  '24 

Oct  8  '24— LOTS  1  &  2  BLK  62  EAS- 
ton  Add.  No.  7,  Burllngame.  D.  M. 
and  Elizabeth  S.  Cline  to  whom  it 
may  concern    Sept.   30.   1924 

Oct.  8,  lii24— LOT  18  BLK  26  LYON 
ic  Hoas  Sub.  Burllngame.  Chas.  G. 
Adams   to   whom   it  may   concern.. 

Oct.    7.    1924 

Oct!  '7,  i924 — LOT  30  BLK  10  BLGME 
Terrace  No.  2  Burllngame.  Ada 
Larson  and  Isabel  Hamilton  to  Os- 
car L.  Cavanaugh Oct.   1.  1924 

Oct  7.  1924— LOT  24  BALDWIN  AND 
Howell  Sub  Lot  167  San  Mateo 
Park..  Mitchel  &  Kelly  to  whom  it 
may  concern Oct.   ^.19-4 

Oct.  7,  1924— POR  LOT  12  &  13  BLK 
1  Burlingame  Land  Co.  J.  E.  aiid 
Annie  J. -Casey  to  Thomas  J.  Bjod- 
erick Sept.  2i,  1924 

Oct  7,  1924— LOT  20  BLK  7  WELLS- 
by  Park.  Wm.  J.  Dusell  to  Groom 
&  Uhlinberg Oct.  2.  19^4 

Oct  7  ia24-COR.  OF  ARGUELL  & 
Rogers  St.,  Redwood  City.  H.  Hel- 
mer  to   E.  A.   Olund Oct.   2,   1924 

Oct  9,  1924-LOT  10  BLK  21  EAS- 
ton  No.  2.  Burlingame.  Jerome  M. 
Lawlor  and  Emmy  L.  Lawlor  to 
Thomas    N.    Gesso Sept.    la-    1924 

Oct  9.  1924— LOT  13  BLK  9  BUR- 
lingame  Terrace  No.  2.  Burlingame 
Be?tha  C.  and  Walter  C.  Roberts 
to  C.  E.  Fowler Oct.  7,   1924 


Rebuilding  Old    Homes   Now   in   Vogue 


I)  WISH       BUICK    INUISTHY       IS    IM- 
PltOVlNG.    SIKVKY    SHOWS 


The  Statistical  Department  of  the 
Danish  Government  has  just  made 
available  data  regarding  the  domestic 
brick  industry  of  that  country  during 
the  year  1923.  which  have  been  for- 
warded to  the  Department  of  Commerce 
by  Consul  General  Marion  Letcher, 
stationed  at  Copenhagen.  These  sta- 
tistic and  data,  says  Mr.  Letcher,  are 
based  on  returns  from  the  275  brick 
yards  which  were  in  operation  during 
the  year  in  question.  In  1922  there 
were  270  brick  yards  in  operation  in 
Denmark,  while  four  were  closed  down. 
The  proportionately  small  number  of 
brick  yards  whieh  were  not  operating 
during  the  past  two  years  shows  that 
the  brick  industry  in  that  country  has 
been  working  under  more  favorable 
conditions  than  in  previous  years. 
During  the  dull  season  of  the  year  in 
this  industry,  namely  January  to 
March,  inclusive,  about  1800  or  1900 
workers  were  employed  in  the  brick 
yards  and  in  the  really  busy  season, 
from  June  to  September,  from  6300  to 
6900  workers  were  employed.  Of  this 
number  about  300  were  women  and  100 
boys.  B'or  the  purpose  of  comparison 
it  should  be  stated  that  during  the  busy 
season  of  the  year  in  1922  about  HUH) 
workers  less  were  employed  in  the 
brick  industry. 


liy    Itlvhiiril    ^i.    Kinilx'll,    Areiiilcrl     .N.-iCI     i.iinilii-r     MfKrH.     Asx'ii 


In  Washington.  In  New  York,  and  in 
doubtless  many  other  of  the  older 
cities  of  the  United  States  one  of  the 
most  marked  and  Interesting  phases  of 
home-making  at  present  is  the  sys- 
tematic, one  might  almost  say  profes- 
sional reconstruction  and  modernization 
of  old  homes.  It  Is  not  only  a  salvag- 
ing process  of  economic  value,  but  it  Is 
also  an  absorbing  and  educative  enter- 
prise and  Is  having  no  little  civic 
value  in  that  it  is  restoring  whole  run- 
down neighborhoods,  bringling  back 
real  estate  values,  and  is  at  the  same 
time  preserving  hundreds  of  the 
charming  specimens  of  the  architecture 
of  the  period  preceding  the  civil  war. 

It  is  almost  invariably  found  that 
these  solid  homes  of  our  forefathers 
were  so  well  planned  and  built  that 
any  structural  defects  that  have  devel- 
oped have  been  due  to  the  settling  of 
walls  and  foundations  rather  than  to 
any  weakness  of  material  or  poor 
workmanship.  Recently  a  200-year  old 
house  on  the  New  England  sea-coast 
was  restored.  It  was  found  that  the 
softwood  under-floors,  put  down  so 
long  ago.  were  as  sound  as  the  day 
they  were  cut  and  so  much  hardened 
by  age  that  when  dressed  they  made 
excellent  top-flooring.  Rebuilders  are 
finding  everywhere  that  almost  all  of 
the  lumber  in  these  old  houses,  wheth- 
er they  are  of  frame  or  masonry  con- 
struction is  as  good  as  new,  and  wher- 
ever the  dimensions  permit  it  is  be- 
ing used  in  the  alterations.  When  ad- 
ditional material  is  required  the  reno- 
vator finds  that  he  has  undertaken 
his  work  opportunely  as  lumber  is  now 
40  per  cent  cheaper  than  it  was  in 
1920,  and  even  10  per  cent  cheaper 
than  in  1923.  Other  building  material 
.shows    similar    declines. 

In  the  smaller  and  also  in  the  newer 
towns  and  cities  of  the  country  there 
is  just  no'w  being  developed  a  sys- 
tematic drive  to  rebuild  houses  of  a 
eomparatively  recent  period.  It  is  well 
understood  that  dwelling  architecture 
was  at  a  low  ebb  in  the  last  part  of 
the  nineteenth  century  and  the  first 
part  of  this.  For  nearly  a  quarter  of  a 
century  a  small  home  that  was  not  an 
eye-sore  from  the  day  it  was  built  was 
rare,  and  a  majority  of  the  large  homes 
were  atrocities  perpetrated  on  defense- 
less eyes.  Many  of  these  houses  are 
lumber-built  and  contain  so  much 
sturdy  material  that  to  wreck  them 
is  apt  to  be  sheer  waste.  So  everywhere 


we  hear  of  men.  who,  having  grown 
into  larger  means  and  better  taste,  aro 
examining  their  old  homes  with  a  view 
to  improving  their  architecture  by  al- 
terations and  extending  them  to  meet 
new  requirements.  Thousands  of  peo- 
ple who  hate  to  let  the  old  homes  go 
are  finding  that  simple  external  altera- 
tions and  additions  transform  an  ugly 
edifice  into  a  home  of  beauty  and  that 
the  additional  room  required  may  be 
.secured  at  lower  cost  by  additions  and 
rearrangements  than  by  the  erection 
of  a  new  house. 

In  the  cities,  unfortunately,  hideous 
architecture  appears  to  have  been  ac- 
companied frequently  by  "jerry-build- 
ing" during  the  period  of  architectural 
twilight,  so  that  there  it  does  not  al- 
ways pay  to  reconstruct  a  house  of 
the  first  or  second  generation  back. 
The  good  materials  in  such  structures 
do  not  have  the  "salvage  value  in 
place"  which  is  realized  in  the  build- 
ing of  careful  workmanship.  But  that 
recon.-itruction  and  alteration  are  vast- 
ly improving  the  residence  di.-^tricts  of 
the  ."iinaller  cities  is  evident  to  every 
automobile  tourist.  Incidentally,  there 
is  little  doubt  about  the  influence  of 
thi'  automobile  in  broadening  the  archi- 
tectural appreciation  of  the  average 
citizen.  Along  with  improved  form 
tliere  is  also  an  advance  in  the  use  of 
color.  Our  fathers  and  grandfathers 
seem  to  have  gone  color-blind  about 
the  time  they  lost  their  appreciation  of 
proportion,  so  that  inferior  painting 
of  ill-assorted  colors  was  often  added 
to  shocking  architecture.  The  rebuilt 
houses  are  generally  being  painted  in 
good  taste. 

Rebuilding  or  altering  are  often  ex- 
cellent investments  even  where  not 
necessary  from  the  utilization  point  of 
view.  Selling  values  thus  gained  are 
frequently  out  of  proportion  to  the  ex- 
pense. This  is  particularly  true  of 
lumber-built  houses,  which  are  pe- 
culiarly susceptible  to  alterations,  and 
they  are  a  large  proportion  of  the 
houses  which  are  available  for  renova- 
tion. Building  material  dealers 
throughout  the  country  are  actively 
assisting  their  clients  in  studying  and 
planning  alterations  of  an  improving 
nature,  both  practically  and  esthetical- 
ly,  and  the  local  architect  will  usually 
be  found  to  be  a  very  staunch  support- 
er of  any  departure  that  promises  a 
better  looking  town. 


LOW     RESIT     HOME     LOAN 


The  French  Senate,  in  one  of  its 
last  sessions  before  the  summer  holi- 
day adjournment,  passed  a  law  au- 
thorizing the  city  of  Paris  to  issue  a 
loan  of  300,000,000  francs  for  the  pur- 
pose of  building  low  rental  apartment 
houses,  according  to  the  Bankers'  Trust 
Company. 

This  loan  will  enable  the  city  to 
build  housing  accommodations  for  14,- 
000  individuals  or  small  families,  and 
will  go  some  way  toward  relieving  the 
present  shortage  of  dwellings. 

It  is  estimated,  however,  in  well  in- 
formed circles,  that  there  is  a  real  need 
for  at  least  60,000  small  flats  in  view 
of  the  large  increase  in  the  city's  popu- 
lation, which  is  especially  noticeable 
among  the  working  classes,  many  fami- 
lies who  look  refuge  from  the  devas- 
tated regions  during  the  war  or  im- 
mediately after  the  armistice,  having 
definitely  established  themselves  in 
Paris. 


PUOTECTION 
^VA'^ER 


Stone  must  lie  protected  against  the 
infiltration  of  water.  It  has  been 
found  that  water  absorbed  into  stone 
will  leach  out  certain  soluble  matter 
and  will  promote  decay,  a  sign  of  which 
is  the  efflorescence  sometimes  seen  on 
the  exterior  of  a  portion  of  a  stone 
structure.  It  has  been  found  that  when 
stone  containing  an  appreciable  amount 
of  absorbed  water  is  subjected  to  a 
drying  action,  the  dissolved  matter 
present  in  the  pores  will  crystallize  and 
will  exert  a  force  that  will  hasten  the 
disintegration  of  the  material.  Lime- 
.stone,  sandstone,  and  granite  slabs 
have  been  tested  ami  this  action  has 
lieen  noted.  Protection  of  copings,  cor- 
nices, window  openiiig.s.  and  other  ex- 
liosed  horizon lal  surfaces  sliould  be 
adequate  it  this  action  is  to  be  pre- 
vented. 
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A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  and  Inside  House  Paints 

Rubber  Cement  Floor  Paint 

Conereta 

Washable  Wall  Finish 

Pioneer  Sbingle  Stains 

Porch  and  Step  Paint 

Decoret  (Varnish  Stain) 

Silkenwhite  Enamel 

Fuller  Oil  Stains 

Factory  White  Enamtl 

Fullerwear  Spar  Varnish    (,for 

inside  and  outside) 
15  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror   Paint    and    Varnish 

Remover 
Pioneer  White  Lead 


GLASS 


Plate  Glass 

Window  Glass 

Ornamental  Glass 

Mirrors 

Beveling 

Polishing 

Silvering 


Estimates     furnished     on     request 

W.  P.  FULLER  &  CO. 


301  Mission  Street 


San  Francisco 


Phone  SUTTER  4400 


Fuller  Branches 


OAKLAND 
SACRAMENTO 
STOCKTON 
FRESNO 


LOS   ANGELES 
HOLLYWOOD 
PASADENA 
LONG    BEACH 


SAN   DIEGO  PORTLAND 

SANTA  MONICA  BOISE 

SAN  BERNARDINO  WALLA    WALo^A 

SANTA    ANA  SALT  LAKE  CITY 


SEATTLE 
TACOMA 
SPOKANE 
YAKIMA 


Building 
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Office 

210  American  Bank  Building,  S.  F. 
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Warehouses 


San  Francisco        Oakland 
San  Rafael 
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KOEHRINQ 

DANDIE  Light  Mixer 


Uandie  with  steel  disc  wheels  and  solid 

rubber     tires;     power     charginar     skii). 

water   tank   and    gasoline   eniiine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.  Light  duty  hoist.  Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 
Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Damlic  «itli  steel  trucks ;  power  charg- 

ins:     skip,     water     tank     and     gasoline 

engine. 


— no — but  the  most  remarkable  value  of 
all  light  mixers— and  still  within  the 
range  of  light  mixer  prices. 

(APACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank,  ilixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Payers,  Mixers,  Cranes,  Draglines,  Power  Shovels 
MILW.UKEE,  IVISt  OXSI.V 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 

Harron,  Rickar  d  &  McCone  Co. 


SAN    FRANCISCO 


LOS   ANGELES 
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FEAV    LIMESTONE    BE.A.MS    KEEPING 
STRAIGHT    TEST    SHOWS 


Progressive  sagging  during  long 
continued  application  of  load  has  oc- 
curred in  most  of  the  eighteen  lime- 
stone beams  undergoing  fatigue  tests 
at  the  Bureau  of  Standards.  None  of 
these  beams  have  broken  yet.  The 
greatest  amount  of  bending  in  addi- 
tion to  that  produced  by  the  initial  ap- 
plication of  the  load  is  .005  inches, 
while    the    average   is   .002    inches. 

These  beams  are  28  inches  long  be- 
tween supports  with  a  section  4  inches 
wide  by  l\-i  inch  thick.  They  are  sup- 
ported at  their  ends  and  carry  at  the 
middle  a  load  equal  to  two  thirds  of 
the  load  required  to  break  them.  In 
this  condition  they  have  remained  now 
for  about  16  months  and  will  remain 
for  a  long  time  to  come.  The  load  is  to 
be  increased,  however. 

Many  cases  of  fracture  in  stone 
buildings  have  occurred,  the  bureau 
states,  in  which  the  load  was  not  ex- 
cessive and  in  which  failure  appears 
to  have  resulted  from  long  continued 
application  of  the  load.  Marble  and 
granite  slabs  have  been  known  to  as- 
sume a  permanent  bond  or  warp  under 
a  very  slight  load,  and  incidents  of  this 
warping  in  the  case  of  marble  can  gen- 
erally be  found  in  old  graveyards.  Such 
warping  is  less  common  in  granite,  but 
a  case  has  come  to  the  bureau's  atten- 
tion in  which  some  granite  steps  were 
warped  to  such  an  extent  that  they  had 
to  be  redressed,  as  a  result  of  being  left 
on  the  ground  for  some  time  before 
use. 


t'l.YKE    .«iKAVEY    RE.VI'T'IRMS    ST.WD 
OX    W.VTER-I'OWER    .VCT 


Clyde  L.  Seavey,  president  of  the 
state  railroad  commission,  has  issued 
a  statement  r.atlirming  his  support  of 
the  water  and  power  act  which  will  ap- 
pear as  No.  16  on  the  November  ballot. 
Soavey's  statement  is  in  the  nature  of 
a  reply  to  reports,  believed  to  have 
been  circulated  by  opponents  of  the 
act,  that  he  has  withdrawn  his  support. 

The  statement  follows: 

"Information  has  been  received  from 
several  sources  that  word  is  beiiig 
secretly  passed  that  I  have  withdrawn 
my  support  of  the  water  and  power  act, 
for  which  I  campaigned  two  years  ago. 

"In  order  that  there  may  be  no  mis- 
understanding, I  wish  it  known  that  I 
Iielieve  most  thoroughly  in  the  pro- 
posed legislation.  It  has  seemed  to  me 
that  anyone  thinking  for  the  benefit 
of  California,  with  the  facts  of  the 
present  dry  ye^ir  before  him,  must  see 
the  urgent  necessity  for  the  water  and 
power   act. 

"Water  is  the  life  blood  of  this  stale. 
The  Winter  snows  in  the  mountains  are 
the  Summer  rains  for  our  valley  lands 
and  for  domestic  use. 

"It  is  not  conceivable  that  The 
People  of  California  will  much  longer 
alltiw  private  capital  to  take  tribute 
from  this  water.  The  purposed  act,  by 
means  of  i)ublic  ownership,  provides  a 
safe,  businesslike,  economical  method 
of  storage  and  conservation  and  use  of 
water  not  now  under  private  ownership, 
and  the  secondary  development  of  hy- 
dro-electric  power   therefrom. 

"Under  the  operations  of  this  meas- 
ure millions  of  dollars  annually  may  be 
saved  to  the  water  and  electric  con- 
sumers of  California. 

"The  taxpayer  has  here  a  direct  op- 
portunity to  effect  substantial  economy 
by  voting  'Yes'  for  Number  16  on  the 
ballot    in    the    November    election." 


ELECTRIC  FIXTURE  MANUFACTURE 
IN    1923 


The  Department  of  Commerce  an- 
nounces that,  according  to  the  data 
collected  at  the  biennial  census  of 
manufacturers,  1923.  the  establishments 
engaged  primarily  in  the  manufacture 
of  gas  and  electric  fixtures  (not  includ- 
ing lamps  and  reflectors)  reported 
products  valued  at  $60,649,530,  an  in- 
crease of  41.4  per  cent  as  compared 
with  1921,  the  last  preceding  census 
year. 

In  addition,  gas  and  electric  fixtures 
were  manufactured  to  some  extent  as 
secondary  products  by  establishments 
engaged  primarily  in  other  industries. 
The  value  of  such  commodities  thus 
made  outside  the  industry  proper  in 
1921  was  $4,287,657,  an  amount  equal 
to  10  per  cent  of  the  value  of  products 
reported  for  the  industry  as  classified. 
The  corresponding  value  for  1923  has 
not  yet  been  ascertained  but  will  be 
shown  in  the  final  reports  of  the  pres- 
ent census. 

Of  tlie  360  establishments  reporting 
for  1923,  112  were  located  in  New  York, 
41  in  Illinois,  38  in  Pennsylvania,  33  in 
California,  28  in  Ohio,  14  in  New  iersey, 
13  in  Wisconsin.  10  in  Missouri,  8  in 
Connecticut,  7  each  in  Massachusetts 
and  Minnesota,  6  each  in  Michigan  and 
Washington,  5  each  in  Iowa  and  Mary- 
land, and  the  remaining  17  in  Colorado, 
District  of  Columbia,  Indiana,  Kansas, 
Kentucky,  Nebraska,  Oklahoma,  Oregon, 
Rhode  Island,  and  Tennessee, 


SPEAKERS      ARE    ANNOI  NCED      FOR 
W.\TER  WORKS     fO.WENTION 


Plans  are  being  made  by  city  of- 
ficials of  Sacramento  to  assist  in  the 
entertainment  of  the  delegates  to  the 
state  convention  of  the  American 
Waterworks  Association,  which  will  be 
held  in  that  city  October  23rd  to  20th 
inclusive. 

The  program  for  the  convention  has 
been  prepared  and  several  speakers 
have  been  announced.  Among  those 
who  will  appear  before  the  convention 
are  the  following: 

Charles  Oilman  Hyde,  Berkeley,  de- 
signer of  the  city  filtration  plant.  B.  F. 
Uaber,  professor  of  mechanical  engi- 
gineering.  University  of  California; 
Harry  N.  Jenks,  superintendent  of  the 
Sacramento  Filtration  Plant;  C.  B. 
Jackson,  superintendent  of  the  Fresno 
City  Water  Corporation.  Paul  Bailey, 
deputy  chief  engineer,  division  of  en- 
gineering investigation,  state  depart- 
ment of  public  works;  Edward  Hyatt, 
acting  chief  of  the  state  division  of 
water  rights;  William  Hurlburt,  office 
engineer,  Los  Angeles;  A.  P.  Lovell, 
distribution  superintendent,  San  Diego; 
H.  B.  Hommon,  San  Francisco;  Wilfred 
F.  Langlier,  assistant  professor  of  san- 
itary engineering  University  of  Cali- 
fornia; O.  E.  Clemens,  Spring  Valley 
Water  Company,  San  Francisco,  and  E. 
R.  Prentice,  Marin  Municipal  Water 
District,   San   Rafael. 

The  delegates  will  be  the  guests  of 
the  city  at  a  luncheon  at  the  city  filtra- 
tion plant,  to  be  given  on  the  last  day 
of  the  convention. 

The    convention      sessions      will    be 
held  at  the  Hotel  Sacramento. 

J.  I.  Prugh  and  Harry  Jenks  of  the 
Sacramento  city  engineering  depart- 
ment and  George  S.  Nickerson,  consult- 
ing engineer,  are  the  members  of  the 
Sacramento  committee  on  arrange- 
ments. 


NEW  STEEL   IS   BAFFLER,  FOR 
HARDEST  TOOL. 


A  steel  that  will  withstand  7800  de- 
grees of  heat  for  hours  and  repel  the 
attack  of  the  best  auger  bit. 

A  formula  that  has  attracted  an  of- 
fer  of   $1,000,000. 

This  adds  up  the  24  hour  history  of 
"Don  steel,"  perfected  by  J.  G.  Don- 
aldson, vice-president  of  a  Hamilton 
Safe  company,  and  his  staff  of  experi- 
menters, according  to  word  from  Ham- 
ilton, Ohio. 

A  public  test  of  the  steel  was  made 
before  an  addience  of  newspapermen 
and   bankers. 

Every  attack  and  test  kriown  to  the 
scientific  world  was  placed  on  a  vault 
door   made   from   the   steel. 

A  pressure  of  50O  pounds  from  five 
acetylene  torches  creating  a  heat  of 
7S00  was  turned  on  the  door  but  it 
withstood  the  attack.  The  immense 
heat  did  not  leave  a  mark. 


"CONCRETE        FOR        PERMANENCE" 


Buried  in  concrete  for  14  years,  a 
watch  was  found  recently  in  Los  An- 
geles still  ready  to  tick  away  the  time. 

Willia/m  Garlock  foiind  the  tiine- 
piece  while  tearing  down  an  old  build- 
ing. He  wound  it  up  and  it  keeps 
perfect    time. 

The  watch,  Garlock  learned,  was 
dropped  by  a  cement  worker  when  the 
building  was  constructed. 
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lZ;:nL't?.lrTr^^^^olao.  ^  antitrust   ,aw.      T.e   court 

granted  an  application  for  a  wr,t  "J^'^''^'°J^''^\^     the  governmont  charged  the 
In  the  lower  federal  ?^°"5its  at  New   >.o  ^^^^^    combination    to    restrain 

pottery   compan.e.sw.th   ^^^    mg   f^  "^^^^^  ^^  ^^  arbitrary  and  non-compeftive 
trade  ^nd  having  agreed  am  )ng  selected  jobbers. 

lumber    manufacturers    as^^^^^^^^^^^  applied    in    American    sawmills 

^nrfoggrn/JperatUn^^al^'^d  w^^^h    when  applied    w„,  result   in  a  mater.a.   re- 

'^""i°h"e  tl^e^"mon^"7s"^di^vrd'ed"inT"rfl?st7H"e  of  ^1000,  a  second  pnce  of 
,500?^thre^e"''thUd  pfi^-es  Of   .100   ^ac;h    and   fou^^ 

tries   must  be   m   M^^'h   1,    1925       buggest^ons   m  „,,„„f,,eturing      methods. 

;;'iX""camn1\tU^Uo"n\l%x^i;urgwaft';s  "without  a  pracHcal  suggestion  for 
S^el,^inat"ion  ''o-  not  meet  the  inte.^  of  the  -mP^^t.fom  ^^  ^^  ^^^^  ^^^^,^ 
The  announcement  gives  a  list  or  inV=«  "'  p_,,:„„n  ojitr  at  Mill  B,  of 
contest.  The  edger  oiling  device  tor  wh'cji  L.  a  Palt^son  "^Iceived  the  1924 
the   Weyerhaeuser    Timber    company     Lvcreu,    W^^^^^^^  ^^^    a    leave    of 

second    prize    of    $500,    is    oi    sucn    "'  =  ''"•  ,    nersunally    visited    forty-two 

absence    from    tl,e    Weyerhaeu^s^r    Company^  ', U'i'mprovement.     This   is   a 

rgl^Tlius^rLu'rn^fth^'p's^rbreitensivt  us'e  by  .umber  manufacturers  of  th. 

prize  award  devices.  .jj   .^jthout  doubt   be   beneficial 

Every   device  ^^^t  won   a  pr^^e  th^s  year       ^^^  ^       dumber   manufac- 

to  the  operat  on  of  ">any  ^"l^^^ev^^^^n^a  themselves  of  the  money-saying 
rgge^st!ons""tL'tt:v''e"be;n'°made  by  practical  men  and  approved  by  other 
practical  men   in   these   prize   awards. 


The  shortage  of  men  in  the  building 
trades  precludes  the  possibility  of 
lower  wage  rates  for  a  number  of 
yelrs  Tcclrding  to  Wm.  J-^Moore  o^ 
the  Provident  American  Bond  and 
Mortgage  Company.  The  only  hope  ot 
lower  building  costs  in  the  immediate 
future  lies  in  cheaper  materials  ana 
increased  labor  efficiency.  To  reduce 
building  wages  materially  the  supply 
of  labor  will  need  to  be  increased  from 
30  to  50  per  cent  and  this  cannot  hap- 
pen except  gradually  over  a  period  of 
years. 

By  unanimous  vote  the  administra- 
tion hoard  of  the  American  Engineers 
Council  agreed  to  insist  on  abolition  of 
the  Department  of  the  Interior  of  the 
Federal  Government  to  be  replaced  by 
a  Department  of  Public  Works.  The 
Department  ot  the  Interior  was  held 
to  be  archaic,  and  the  motion,  as  put 
by  L.  P.  Altord.  of  New  York,  and  for- 
mally adopted,  called  for  an  aggres- 
sive course  in  support  of  the  new  plans. 

Los  Angeles  painters  formerly  work- 
ing on  a  $7  a  day  basis  have  had  their 
wages  adjusted.  Nev/  scales  run  from 
$5  to  ?7  a  day.  Plasterers  formerly 
receiving  from  Jll  to  $12  a  day  are 
now  receiving  from  $1P  to  $12.  Roofers 
have  been  cut  from  $9  to  $8  a  day,  and 
hoisting  engineers  from  $7  and  $8 
daily  to  $6. 


The  Department  of  Commerce  an- 
nounces that,  according  to  the  data 
collected  at  the  biennial  census  of 
manufactures.  1923,  the  establishments 
engaged  in  the  manufacture  of  glass 
reported  products  valued  at  $308,828,914, 
an  increase  of  44.7  per  cent  as  com- 
pared with  $213,471,309  in  1921,  the 
last  preceding  census  year.  The  total 
for  1923  was  made  up  as  follows: 
Building  glass,  $121,235,241;  bottles, 
jars,  etc.,  including  demijohns  and  car- 
boys, $107,230,589;  pressed  and  blown 
glass,  including  jelly  glasses,  tumblers, 
and  goblets,  $77,279,007;  all  other  pro- 
ducts,   $3,084,077. 


The  steamship.  West  Sequana  ar- 
rived in  Oakland  harbor  Oct.  15  with 
a  cargo  of  between  600  and  700  tons  of 
Philippine  cement  consigned  to  dealers 
in  the  East  Bay  district.  It  is  re- 
ported the  shipment  is  the  first  of  its 
kind   received   at   the    Oakland   harboi. 

Members  of  the  lathers'  union  in 
Cleveland  recently  voted  in  favor  of 
the  40  hour  week,  effective  March  1, 
1925,  and  it  is  understood  that  this 
w'ill'be  one  of  the  demands  in  the  new 
agreement. 


1£  A.  Van  Norman,  who  has  been 
consulting  engineer  in  charge  ot  con- 
struction of  the  Los  Angeles  outfall 
sewer  has  been  appointed  city  engi- 
neer to  succeed  Major  John  A.  Griffln. 
Mr.  Van  Norman  was  one  of  William 
Mulholland's  assistants  in  the  building 
of  the  Los  Angeles  aqueduct,  havlns 
<harge  ot  the  tunnel  work  on  ihat  pro- 
ject. His  appointment  as  city  engineer 
became  effective  October  16-  His 
salary  as  city  engineer  will  be  $12,000 
a  year. 

Arthur  Grucnberger,  .San  I-'ranci.sco 
architect,  has  been  awarded  the  first 
prize  for  architectural  plans  \n  a  con- 
tent with  sixtv-eight  architects  from 
all  parls  of  the  world  for  the  design 
of  a  .Jewish  temple  to  be  erected  in 
\-ienna.  Within  a  few  months  Gruen- 
liurger  will  return  to  Vienna  to  super- 
intend construction  of  the  temple, 
which  is  to  be  erected  in  the  residential 
section  of  Vienna  at  a  cost  o'.  norc 
than    $1,000,000 

J.  H.  Walsh  of  New  Orleans  was 
elected  president  of  the  Association  of 
American  Port  Authorities  which  held 
its  thirteenth  annuiil  convention  in 
Los  Angeles.  C.  J.  Colden  of  the  Los 
Angeles  harbor  commission  was  elected 
a  member  of  the  executive  committee. 
The  next  convention  will  be  held  in 
New  York  C:ty  in   1925. 


Legislation  lo  take  away  from  cities 
and  towns  the  riglit  to  make  contracts 
for  new  buildings,  without  having  such 
contracts  approved  by  the  state,  is  to 
lie  introduced  at  the  coming  session  ot 
the  Massachusetts  legislature.  Con- 
versely stated,  the  bill  to  be  offered 
will  provide  that  no  contract  for  the 
<'rection  of  a  school  house  or  other 
public  building,  entered  into  by  a  cily 
or"  town,  shall  bfcome  effective  until  it 
has  been  approved  by  a  state  tribunal. 

There  are  many  indications  that  the 
construction  volume  during  1925  will  be 
less  than  during  ei'her  1924  or  1923  is 
the  op-nion  e^-prebsed  in  the  Monthly 
Digest,  published  by  the  Common  Brick 
Manufacturers  Association.  The  re- 
port states,  however,  that  there  will 
undoubtedly  be  a  fair  normal  volume 
of  construction  as  compared  with  the 
pre-war   years. 


Shea  &  Shea,  architects,  are  per- 
manently located  in  new  quarters  at 
454  Montgomery  street,  San  Francisco. 
Dr.  H.  F.  Van  Trump,  former  news- 
paper man,  is  now  associated  with  the 
lirm  of  Shea  &  Shea.  Branch  offices 
are  maintained  by  the  architects  in 
the   Alameda   Title   Bldg.,   Oakland. 

A  new  ordinance  regulating  building 
construction  in  Stockton  is  being  com- 
pleted .by  A.  C.  Horner,  city  building 
inspector.  The  proposed  laws  will 
probably  be  submitted  for  recommenda- 
tion to  the  Stockton  Builders'  Exchange 
before  their  submission  to  the  city 
CDuncil. 

Lewis  Everding,  a  member  of  the 
state  highway  commission,  urges  em- 
liloyment  ot  convict  labor  in  the  con- 
^irurtion  ot  the  proposed  road  improve- 
ments on  the  Oroville  to  Quincy  high- 
iram. 


r>y  pr 


tl-i 


miough  the  seat  of  the  American 
lumber  industry  is  west  of  the  Mis- 
sissippi river,  the  East  is  not  devoid 
of  lumber  mills.  Massachusetts,  for  in- 
stance has  134  establishments  that 
produce  lumber  and  planing  mill  pro- 
ducts. These  plants  employ  upward  ot 
2,000  men  and  produce  material  to  the 
value  of  about  $12,000,000  annually. 


George  William  Kelham,  San  Fran- 
cisco architect,  left  October  10  for 
Europe  on  a  combined  business  and 
pleasure  trip.  Mr.  Kelham  expects  to 
be  gone  six  months  during  which  tini' 
he  will  visit  all  points  ot  interest. 

The  Porterville  city  council 
passed  an  ordinance  authorizing 
appointment  ot  a  city  manager  ■li.; 
position  will  carry  a  .salary  of  $,.oO  a 
month. 

John  Campbell,  former  cement  con- 
tractor ot  Woodland,  Cal.t..  died  ,n 
Berkeley,  Oct.  18,  following  an  ex- 
tended   illness   due   to    paralysis. 

Alessio  Carraro  will  operate  the  New- 
Mission  Sheet  Metal  Works  at  3401 
Mission   street,   San   Francisco. 


Suluidiiy,   Ocl<il)cr   -.'.,    1!J2< 


BUILDING    AND    ENGINEERINC.    NEWS 


ORGANIZATION  NEWS 


(o   aiibinlt    Betra    for    pnbltea- 


si'AMCK  A.\i»  I'iri-;  1.I.M-;  <o.>tha«.'- 

TOIIS   OUCAM/.i:   IN    SOI  Til 

Alii.ut  35  of  the  loading  pewcr  and 
liipe  line  contractors  of  thf  southern 
part  of  California  have  formed  an  or- 
Kanizatlon  to  be  known  as  the  Contrac- 
tors Association  of  Southern  California. 
T\\v  membership  will  also  Include  gen- 
.ral  englneerinK  contractors.  Head- 
quarters have  been  established  at 
room  211.  1007  S.Grand  Ave..  Los  An- 
(t.-les.  with  K.  F.  Hall  in  charge  as  ex- 
ecutive secretary. 

Otllcers  to  serve  for  three  months 
have  been  chosen  as  follows:  11.  L. 
r-oNc,  Alhambra.  president:  O.  U.  Miracle, 
l.on«  lieach,  vice-president;  U.  H. 
Wattson,  Los  Angelis,  vice-president; 
I'ernel  Barnett,  Orange,  vice-president; 
It  N.  Nickcevich,  Long  Beach,  vice- 
president;  C.  E.  (Jrocn,  Los  Angeles, 
secretary;  F.  C.  Butterfield,  Ciendale, 
treasurer. 

The  object  ot  the  association  »  to 
raise  the  standard  and  promote  the 
.  lliricncy  ot  this  brunch  of  the  con- 
irurting  business. 

fKAtTS    fOMMlTTlCK    onGAMZK 


Builders'    Exchanges   Not    in 

Favor   of   Lien    Law   Amendments 


l-'ormal  organization  of  the  Asso- 
c  iated  Building  Cratls  Committee  of 
Li.s  Angeles  has  been  completed  by  the 
election  of  F.  H.  Whitfield,  attorney, 
chairman:  E.  Hokom,  chairman  of 
Heating  &  Piping  Contractors"  Asso- 
ciation, vice-chairman:  and  R.  V.  Ger- 
main, secretary  of  Master  House  Paint- 
ers &  Decorators'  Association,  secre- 
tary-treasurer. Fourteen  crafts  have 
enrolled  as  members  of  the  committee. 

To  eliminate  abuses  affecting  the 
suli-contractors  and  to  promote  co- 
operation with  architects  and  general 
contractors  and  to  promote  the  in- 
terests ot  the  various  crafts  are  the 
objects  ot  the  committee  as  set  forth 
in    its  constitution. 

nowij-SEin     Ei.Emiic     company 

ENTERTAINS      EMPLOYEES 


Employees  and  tiietuls  of  the  Dowd- 
Seid  Electric  Company  celebrated  the 
usual  annual  company  banquet  last 
Saturday  evening  at  Cheetams  down 
the  Peninsula. 

Jack  Cole,  acting  in  the  capacity  ot 
toastmaster,  assisted  by  Edward 
nrumfield  ot  the  Brumfield  Electric 
Sign  Company,  chairman  o£  the  Ban- 
quet Hospitality  Committee,  arranged 
the  program  which  included  singing, 
(lancing  and  various  entertainment 
features.  Music  was  furnished  by 
shop  employees  of  the  Dowd-Seid  Co. 

In  a  prize  waltz,  featuring  the  steps 
of  thirty-flve  years  ago,  Jack  Fitzsim- 
mons  and  his  wife,  carried  oft  first 
prize. 


BUILDERS    TO    BANQUET 

.\rrangements  are  being  made  by  the 
Builders'  Exchange  of  Portland,  Ore., 
tor  the  second  annual  banquet  ot  the 
organization  to  be  held  December  2  at 
the  Multnomah  Hotel.  Chas.  M.  Buebke 
has  been  named  chairman  of  the  com- 
mittee of  arrangements.  Speeches  will 
be  made  by  prominent  men  identified 
with  the  construction  industry.  Enter- 
tainment features  will  also  be  pro- 
vider!. 


A     HEAL    .ion 


Mr? 


L'.r 


all 


St     speeellle 


as   she    beheld    the    (Irand   Canyon.    . 

"Isn't   it   wonderful?"   she   gushed. 

"I'll  say  so,"  responded  Mr.  Brown, 
who  mixed  contracting  with  politics, 
"Boy,  that  was  SOME  excavating  5ob." 


(By  t'nrl  L.  Ludnick,  ManniireT,  Diil  lilerK'  Exchansc  lionis  Beaoh,  Calif. 


The  California  Mechanics  Lien  Law 
as  it  stands  today  Is  recognized  as  one 
of  the  best  and  most  simple  Lien  Laws 
of  the  country.  It  has  weathered  and 
withstood  a  storm  of  attacks  and  has 
been  passed  upon  by  the  Supreme 
Court.  While  it  might  be  possible  to 
simplify  It  in  some  respects,  the  gen- 
eral census  of  opinion  is  that  it  should 
not  be  tampered  with. 

Those  individuals  who  seek  to  have 
the  Lien  Law  amended  would,  if  they 
could,  amend  it  so  that  its  terms  and 
requireinents  would  be  applicable  to 
mechanics  only:  or  in  other  words,  the 
general  contractor  and  the  material- 
man would  have  no  lien  rights. 

The  interest  or  risk  that  a  mechanic 
has  or  takes  is  insignificant  compared 
to  the  risl<  taken  by  a  materialman, 
the  mechanic  being  paid  weekly  and 
the  materialman  haying  his  money  tica 
up  until  the  structure  is  almost  com- 
pleted. 

It  has  been  sal.t  that  the  pre5-ii:t 
lien  Law  gives  the  materialman  a 
strong  weapon  of  power,  and  that 
statement  is  true.  But  it  must  also  be 
remembered  that  the  same  law  gives 
the  owner  as  strong  a  power  and  an 
equal  ainount  ot  protection,  to  s.ay 
nothing  of  the  fact  that  the  majority 
of  owners  could  not  build  if  it  were  not 
for  the  present  Lien  Law. 

The  first  Mechanic's  Lien  statute  was 
arranged  in  1791,  at  a  meeting  attend- 
ed by  Thomas  Jefferson  and  James 
Madison,  arising  from  a  desire  to  es- 
tablish, improve  and  build  up  as  speed- 
ily as  possible  the  City  of  Washing- 
ton, and  to  enable  contractors  to  con- 
fidently proceed  with  construction 
work  without  fear  of  fraud  by  the 
owner. 

The  greatest  financial  instrument  in 
the  upbuilding  of  our  communities  has 
been  the  Mechanic's  Lien  Law.  It  pro- 
vides a  quick,  just  and  satisfactory 
basis  for  credit  for  any  owner  of  good 
reputation.  Without  it  the  small  owner 
could  not  construct  a  house  or  other 
building  unless  he  had  every  dollar 
in  the  bank  in  advance  covering  the 
highest  possible  amount  the  building 
could  cost.  The  contractor  and  the  ma- 
terial dealer  would  insist  upon  legal 
protection  with  the  red  tape  of  orders 
upon  loans  and  upon  bank  accounts 
and  acceptances  ot  the  orders  by  the 
mortgagees  and  the  banks.  The  loan 
company  would  be  reluctant  to  make 
a  building  loan  in  advance  of  comple- 
tion because  the  small  owner  would 
have  no  means  of  getting  credit  for 
additional  material  in  case  it  costs 
more  than  anticipated  to  complete  the 
house.  In  fact,  building  permits  would 
probably  be  reduced  one-fourth  to  one- 
half  below  present  figures. 

One  of  the  good  effects  of  the  Me- 
chanic's Lien  Law  is  that  it  makes  it 
urgent  for  the  owner  to  insist  upon 
dealing  only  with  reputable,  high-class 
contractors,  because  bills  for  constriic- 
tion  labor  and  construction  material 
can  be  filed  against  the  property  where 
used,  and  made  a  lien  and  foreclosed 
the  same  as  a  mortgage,  if  those  bills 
are  not  paid  by  the  contractor,  even 
though  you  have  previously  paid  the 
contractor  in   full. 

As   it  is   now,   the  loan  company  will 


advance  money  before  completion, 
knowing  that  the  owner  can  obtain 
credit  on  the  basis  of  the  security  that 
his  equit.v  in  the  property  offers 
through  lien  rights.  A  comparatively 
poor  man  can,  therefore,  build  tor  him- 
self a  home  representing  a  value  ot 
much  more  than  the  lot  and  the  cash 
he  has,  because  he  can  get  a  building 
loan  in  advance. 

P.eports  are  being  circulated  to  the 
effect  that  the  State  Builders'  Exchange 
is  promoting  an  attack  on  the  present 
Ijien  Law  and  is  seeking  to  have  it 
amended. 

In  order  to  oft-set  this  rumor  beyond 
a  doubt,  the  Builders'  Exchange  of 
Long  Beach  addressed  all  ot  the  Build- 
ers' Exchanges  in  the  State  of  Califor- 
nia relative  to  their  attitude  on  amend- 
ing the  present  Lien  Law,  and  without 
exception  the  replies  received  ex- 
pressed a  desire  to  leave  the  Lien  Law 
as  it  stands   today. 

The  Builders'  Exchange  of  Los  An- 
geles says:  "  .  .  .  as  a  body,  we  do 
not  favor  a  change  in  the  present 
Law." 

The  Builders'  Exchange  of  Fresno 
states:  "...  after  full  discussion, 
the  Board  (of  Directors)  was  unani- 
mous that  this  Exchange  is  against 
any  change  in  the  present  Law." 

The  San  Diego  Builders'  Exchange 
replies.  "...  the  Lien  Law  propo- 
sition is  quite  a  live  topic  with  the 
Materialmen's  Association,  the  Manu- 
facturers' &  Employers'  Association 
and  the  Builders'  Exchange,  and  our 
opinion  is  that  all  three  organizations 
are  against  any  amendment  or  the  ab- 
rogation  of  the   present  Lien  Law." 

The  Builders'  Exchange  ot  Stockton 
states,  "...  we  can  give  no  def- 
inite knowledge  as  to  any  change  in 
the  Lien  Law  or  the  instigators  of 
same." 

W.  H.  George,  President  of  the 
Builders'  Exchange  of  San  Francisco, 
states,  "...  abiding  by  the  will 
ot  the  majority  my  position  as  Presi- 
dent of  our  Exchange  is  to  let  the  Lien 
Law  alone,  at  least  until  we  can  find 
a    better   substitute." 

The  Builders'  Exchange  of  Oakland 
replies,  "...  there  is  no  cause  to 
worry  about  anyone  disturbing  the 
present  Lien  Law." 

The  California  Retail  Lumberman's 
Association  of  San  Francisco,  states, 
"...  it  is  our  conviction  that  it 
the  Mechanic's  Lien  Law  was  abrogat- 
ed, building  operations  would  be  very 
much   restricted." 

The  Millwork  Institute  of  California 
replies,  "...  our  Institute  has 
gone  on  record  opposing  any  changes 
whatsoever." 

The  Executive  Board  of  the  Builders' 
Exchange  of  Long  Beach  has  passed 
the  following  resolution,  "Resolved 
that  the  members  of  the  Exchange  be 
advised  that  the  Executive  Board  of 
the  Exchange,  believing  that  the  ma- 
jority of  the  members  ot  the  Exchange 
are  not  in  favor  of  any  amendment  to 
the  Lien  Law,  do  hereby  put  them- 
selves on  record  as  being  opposed  to 
any  changes  in  the  present  Lien  Law 
until  such  time  as  the  majority  of  the 
membership  instructs  them  to  the  con- 
trary." (Cont.  on  Page  10) 
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American    Construction    Council     Issues 
Semi-Annual    Statement 


The  semi-annual  statement  of  the 
American  Construction  Council  cover- 
ing the  present  situation  as  regards  the 
construction  industry  is  made  public 
through  its  President,  Franltlin  D. 
Roosevelt.  The  statement  is  as  fol- 
lows: 

"In  malcing  public  its  semi-annual 
review  of  conditions  affecting  the 
construction  industry  nationally,  the 
American  Construction  Council  finds  as 
the  outstanding  feature  at  this  time  a 
growing  insistence  on  the  part  of  the 
building-investment  and  home-owning 
public  for  better  quality  of  construc- 
tion and  greater  responsibility  in 
financing  and  in  other  phases  of  build- 
ing operations. 

"This  increasing  demand  for  better 
building,  a  movement  which  the  Coun- 
cil sponsored  on  a  national  scale  last 
Spring,  is  accompanied  by  a  general 
undertone  of  increasing  confidence  as  to 
greater  stability  in  the  construction 
industry  throughout  the  country  as  a 
whole.  While  it  is  not  possible  to  say 
that  construction  is  actually  on  a 
stable  basis,  a  more  favorable  trend 
than  has  existed  for  the  past  several 
years  is  indicated  in  this  regard  both 
by  the  volume  of  operations  and  by 
tlie  type  of  new  worl<  coming  out. 

"There  has  not  been  the  marked 
seasonal  decline  appearing  so  notice- 
ably in  the  past  with  the  coming  of 
the  Fall  and  Winter  months.  On  the 
contrary  the  amount  of  new  worlc  con- 
tracted for  and  begun  has  held  up  for 
this  time  of  the  year  unusually  well. 
This  shows  a  very  favorable  response 
on  the  part  of  the  public  to  the  gen- 
eral movement  to  promote  the  schedul- 
ing of  building  operations  so  as  to  talte 
advantage  of  the  relative  slack  in  ma- 
terials and  labor  during  the  Fall  and 
Winter  months,  which  has  been  fre- 
quently urged  by  the  Council,  the  Fed- 
eral Department  of  Commerce,  the 
Building  Congresses  in  various  com- 
munities, and  others.  Undoubtedly  the 
slowing  down  of  speculative  building, 
which  curtailment  the  Council  has 
urged  both  as  a  steadying  infiuence  in 
construction  activities  and  as  a  phase 
of  better  building  in  general,  has  done 
much   to   make   this  possible. 

"Even  a  more  significant  fact  stands 
out  as  to  the  present  type  of  building 
operations.  There  is  a  larger  ratio  of 
commercial  and  industrial  structures 
contracted  for  than  has  been  seen  for 
some  time,  showing  a  tendency  to- 
wards greater  confidence  on  the  part 
of  business  generally  and  particularly 
as  to  its  willingness  to  go  ahead  with 
investment  in  buildings  for  its  own 
use.  Residential  construction  is  still 
going  forward  in  large  volume  in  some 
districts  but  it  appears  to  be  of  a  better 
average  type  in  most  sections  than  has 
recently  existed.  There  has  been  a 
small  recession  in  costs.  Outlying  dis- 
tricts and  the  smaller  communities  are 
sharing  more  largely  in  the  work  now 
under  way  than  they  have  for  some 
time  in  the  past,  another  indication  of 
the  beneficial  results  being  secured 
through  the  steadying  and  bettering  of 
operations    in    the    industry. 

"The  impetus  already  given  to  the 
movement  fur  better  building  in  gen- 
eral and  against  the  purely  speculative 
and  questionable  type  of  housing  and 
other  undesirable  projects  in  particular 
is  being  given  permanent  direction 
:hrough  the  Council's  special  committee 
nn  better  building  whose  primary  pur- 
pose is  to  bring  the  public  to  a  realiza- 
tion of  the  real  business  of  building 
and  a  general  adoption  of  the  princi- 
ples of  better  building  in  all  of  its 
phases.      While    the    Council    is    there- 


fore happy  to  report  that  the  favorable 
trend  already  noted  as  being  under 
way  with  regard  to  the  construction 
of  both  business  structures  and  homes 
augurs  well  for  the  country  at  large, 
it  is  imperative  to  note  that  the  secur- 
ing of  the  desirable  ends  to  be  gained 
depends  upon  an  intelligent  and  wide- 
spread appreciation  and  application  of 
the  necessary  correctives. 

"A  similar  need  for  a  better  concep- 
tion and  use  of  the  fundamental  prin- 
ciples and  processes  of  construction  is 
to  be  seen  also  in  the  field  of  engineer- 
ing construction  in  the  larger  sense,  in 
which  fall  such  types  of  work  as  power 
plants  and  similar  field  projects,  high- 
way construction,  public  carriers  and 
the  like.  In  the  promotion  and  prose- 
cution of  such  projects  account  must 
be  taken  of  all  the  elements  in  con- 
struction— from  financing,  design  and 
engineering  on  through  management, 
materials  and  labor — that  enter  into 
the  problem  as  it  affects  building  con- 
struction itself  as  already  pointed  out 
by  the  Council  last  Spring. 

"In  this  connection  it  seems  advisa- 
ble to  call  attention  to  the  importance 
of  adequate  and  proper  construction  of 
national  highways  in  the  development 
of  the  industry  and  commerce  of  the 
country.  With  the  constantly  increas- 
ing scoi)e  and  complexity  of  transporta- 
tion for  both  business  and  pleasure 
purposes,  the  necessity  for  adequate 
and  proper  highways  of  the  right  type 
is  becoming  more  and  more  urgent  as 
an  economic  problem  of  first  magni- 
tude for  the  country  at  large. 

"Equally  important  is  the  proper 
conservation  of  the  timber  resources 
of  the  nation.  This  question  enters 
with  regard  both  to  better  building 
and  efficient  conduct  of  construction 
generally  and  to  the  permanent  con- 
tinuance of  an  adeciuate  -supply  nf 
lumber  of  good  quality.  Constructive 
attention  should  therefore  be  given  to 
the  demands  being  made  upon  the 
nation's  timber  resources  and  the  mo.st 
efficient  utilization  of  lumber  in  the 
actual  work  of  construction,  and  the 
beneficial  measures  being  tak^n  toward 
this  end  by  the  lumber  industry  of  the 
country  should  receive  general  supp-ul. 
"The  above  constitute  the  Council's 
general  survey  of  conditions  to  which 
it  desires  to  call  the  attention  of  ihe 
public  at  this  time.  The  Council 
recommends  in  viewing  the  situation  as 
a  whole  that  the  following  specific 
measures  be  borne  in  mind  by  all  those 
interested  in  any  way  in  construction 
as  it  relates  to  both  buildings  and  en- 
gineering proje'  ts: 

1.  "That  all  who  have  to  do  with 
construction — from  financing;  anc  de- 
sign on  through  materials,  management 
and  labor^take  specific  steps  not  only 
in  their  own  lines  as  such  I^ut  in  co- 
operation with  the  otiier  elements  of 
the  industry  to  further  eradicate,  as 
already  recommended  by  the  Council, 
the  evils  arising  out  of  the  large  per- 
centage of  construction  of  inferior 
(luality  and  unsound  flnanoi.uig.  In  ad- 
dition to  making  a  general  survey  of 
conditions  through  its  general  com- 
mittee on  better  building  and  recom- 
mending correctives  where  deemed 
necessary,  the  Council  has  placed  us 
resources  in  this  entire  worlc  at  the 
disposal  of  the  public. 

2.  "That  with  the  approacii  of  the 
Fall  and  Winter  season  all  who  coi:- 
template  construction  of  anv  kind 
give  serious  consideration  to  the 
scheduling  of  such  work  so  far  as  i.os- 
sible  at  an  early  date  in  order  to  take 
advantage  of  the  relative  slack  in  de- 
mand for  materials  and  labor  during 
the  winter  months.  This  wil;  not  only 
facilitate  the  progress  of  construction 
during  the   winter  season  but   will  also 


assist  in  getting  ready  for  work  later 
and  thus  help  in  maintaining  con- 
struction activities  on  a  more  even 
keel.  The  carrying  on  of  maintenance 
and  repair  work  during  the  so-calied 
slack  season,  as  repeatedly  urged  by 
the  Council,  will  also  do  much  to  h<!p 
in  steadying  construction  activities 
and  at  the  same  time  lengthen  tbi 
working  period  thus  extending  the  ac- 
tive season  without  overlapping  cr  con- 
gestion. Custom,  not  climate,  is  ina'n- 
ly  responsible  for  seasonal  idleness  in 
the  construction  industcy.  as  pointed 
out  by  the  Committee  on  Seasonal 
Operation  in  the  Construction  Indus- 
tries of  the  President's  Conference  on 
Unemployment.  The  Council  supports- 
the  various  constructive  recommenda- 
tions of  this  Committee.  Undoubtedly 
the  building  public  is  coming  to  an  in- 
creasing recognition  of  the  advantages 
<if  all-year  construction  but  there  still 
exxists  the  need  for  asatrecdnignnicf. 
exists  the  need  for  ascertaining  th. 
facts  as  to  specific  procedure  and  for 
haviup  such  facts  readily  available. 

3.  ^That  the  Building  Congresses  in 
various  communities  be  encouraged  an<l 
extended  and  new  one  be  organized 
wherever  possible.  These  Congresses 
represent  the  same  idea  for  their  re- 
spective localities  that  the  Council 
does  for  the  construction  industry 
nationally  and  as  such  are  the  agencies 
I  bat  come  before  the  public  in  Ihesi' 
localities  for  the  purpose  of  organiz- 
ing and  administering  the  various  ac- 
tivities in  their  communit.v  aspects.  It 
is  the  opinion  of  the  Council  that  these 
lociil  get-together  associations  are  es- 
sential in  the  work  of  bringing  condi- 
tions in  the  industry  to  the  attention 
of  the  public  and  securing  the  adoption 
in  actual  practice  of  the  measure  need- 
ed to  remedy  undesirable  conditions. 
The  Council  therefore  supports  the 
local  Congresses  as  a  part  of  the  gen- 
eral movement  to  promote  responsibil- 
ity and  intelligent  co-operation  on  the 
part  of  all  persons  interested  in  the 
construction  and  thereby  secure  the 
Ijasis  for  insuring  very  practical  bene- 
fits to  the  industry  generally  and  to 
th(=    public." 

In  commenting  upon  the  Council's 
recently  concluded  meeting,  at  which 
this  statement  was  formulated,  as  the 
largest  and  most  successful  that  the 
Council  has  yet  held  Mr.  Roosevelt 
said.  "We  have  given  to  the  public 
thi-ough  the  newspapers  of  the  coun- 
try every  six  months  a  very  carefully 
and  cautiously  prepared  statement 
pointing  out  marked  tendencies.  We 
have  pointed  out  these  tendencies  to 
the  public  because  in  the  last  analysis 
they  come  from  the  public  and  the 
.sufferers  would  be  the  public.  We  are 
working  not  only  for  the  construction 
industry  but  fo-  the  public  of  the 
United  States  in  order  to  have  them 
undtrsland  construction.  appreciate 
their  mutual  problems  affecting  it,  in- 
crease efficiency,  and  malve  for  the  gen- 
eral welfare  and  progress  of  the 
country." 

In  addition  to  the  meetings  heM 
twice  a  year  to  exchange  ideas  and 
through  addresses  and  otherwise  briny 
out  the  existing  problems  of  construc- 
tion and  as  a  result  of  these  meetings 
issue  a  statement  to  the  public,  Mr. 
Roosevelt  called  attention  to  the  great 
influence  the  Council  has  had  as  tho 
national  body  interested  in  bringing 
together  all  elements  of  the  construc- 
tion industry  in  order  to  attack  those 
phases  of  bad  functioning  which  can 
be  handled  only  through  broad  surveys 
of  conditions  and  promotion  of  remedial 
measures  in  their  national  phase.  The 
Council  for  example  has  given  recogni- 
tion to  the  community  of  interest  be- 
tween the  national  body  and  com- 
munity groups  by  taking  up  for  very 
definite  action  the  promotion  of  com- 
munity      apprenticeship     commissions, 
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:ii<l  til"  developinont  of  trulnint;  nieth- 
ikIm  :iiid  niutcriulM  for  ti-ucliliii;  ap- 
pr<-ritiffM.  Ii  ha.s  itlso  sivrii  utteiitluii 
tu  furilurhiK  the  urK-inlzaliiMi  of  new 
lIulldiiiK  t'unKrt'Sst's  in  Important,  con- 
slrurlioii  tenters  of  the  country  In 
wliii'h  It  is  acting  >ii  accord  with  the 
National  Poneress  <>(  the  Building  and 
Construction  Industries;  to  the  glvinK 
of  national  support  l>y  the  industry  to 
the  movement  for  the  reduction  of 
M-nsonal  unemployment;  to  serving  as 
a  clearine  house  for  the  distribution  of 
information  of  interest  to  the  entire 
industry;  to  estal>lishing;  co-operation 
between  the  various  branches  and  lo- 
calities of  the  industry  themselves  and 
the  public  otilcials  of  the  country;  and 
to  the  development  of  greater  respon- 
sibility'   in    construction    generally. 


It.   It.  <'<»M  >IISSIU.\   .\OT  TU  .\l'l>lt.\ISK 
i:.\.ST    II.W    WATKK    WOIIK.S 


The  Supreme  Court  of  California  has 
denied  the  writ  of  mandate  sought  by 
lOast  Bay  Municipal  I'tilities  District  to 
compel  the  Koailroad  Commission  to 
assume  jurisdiction  and  to  make  a 
valuation  of  the  properties  of  East  Bay 
Water  Company  in  condemnation  pro- 
ceedings instituted  by  East  Bay  Muni- 
cipal Utilities  District. 

The  Supreme  Court  pointed  out  in  its 
decision  that  the  Public  Utilities  Act 
(Section  47)  goes  beyond  the  provisions 
of  Section  23-A  of  Article  XII  of  the 
California  State  Constitution,  which 
now  provides  that  the  Uailroad  Com- 
mission, upon  authority  of  the  Legis- 
lature shall  fix  condemnation  valua- 
tion for  various  political  subdivisions. 
Tile  Constitution  does  not  include 
iiiunicipal  utilities  districts  in  the  list 
of  these  political  subdivisions,  but  the 
Public  Utilities  Act  includes  municipal 
utilities  districts  and  all  political  sub- 
divisions. 

The  action  of  the  Supreme  Court  up- 
holds the  Railroad  Commission  in 
denving  the  application  of  the  East 
Bay  Municipal  Utilities  District  for 
tile  Commission  to  fix  the  condemnda- 
tion  value  of  the  East  Bay  Water  Com- 
pany's property  until  the  constitution- 
ality of  such  action  by  the  Commission 
had  been  decided  by  the  Supreme  Court. 
Si-rious  doubts  as  to  the  jurisdiction  of 
ihe  Commission  were  raised  at  the 
hearing  before  the  Commission  on  the 
Older  to  show  cause  why  the  Commis- 
sion should  not  proceed  to  make  such 
a   valuation. 

This  doubt  a3  to  the  Jurisdiction  of 
the  Railroad  Cjmmission  had  already 
found  expression  in  a  proposed  amend- 
ment to  the  State  constitution  curing 
the  defect  in  Section  23-A  of  Article 
XII  of  the  State  constitution,  by  in- 
cluding municipal  utilities  districts  and 
all  political  subdivisions,  in  the  list 
over  which  this  Railroad  Commission 
will  have  jurisdiction  to  fix  condemna- 
tion valuations. 

This  constitutional  amendment  will 
be  voted  upon  at  the  November  elec- 
tion, and  if  it  should  carry  the  Rail- 
road Commission  will  then  be  em- 
powered to  entertain  the  application  of 
the  East  Bay  Municipal  Utilities  Dis- 
trict to  fix  the  condemnation  value  of 
East  Bay  Water  Companj-'s  property,  or 
any  other  public  utility's  property, 
which  the  district  may  seek  to  con- 
demn   and    take   over. 


nEASOX  TO    SCRATCH 


Cantain — "Sam,  why  do  you  scratch 
your  head  so  hard?" 

Sam — "Why,  I  got  dem  rithmetic 
bugs   in  this  man's   army." 

Captain — "They're  called  cooties,  why 
do  you  call  them  arithmetic  bugs?" 

Sam — "Well,  sir,  dey  add  to  my  dis- 
comfort, subtract  from  my  pleasures, 
divide  my  attention  and  multiply  like 
the  dickens." 


Construction   Cost   Peak   Reached 

Labor   Due   to   Take    Pay   Decrease 


from  A.  W.  Uicki.<>ii,     Kxreull«'     Sei-rtM 
n'n.    of    UuildiiiK    'I*radpa    Enipluyrrii 


The  Investment  bankers  of  the 
United  States  recently  meeting  In 
Cleveland  concurred  in  a  report  sub- 
mitted to  the  convention  that  the  peak 
of  building  costs  had  been  reached  and 
that  beginning  at  this  time  costs  would 
start  on  a  downward  trend.  This  re- 
port accepted  by  a  group  of  men  play- 
ing an  important  part  in  the  construc- 
tion Industry  is  welcome  news  to  those 
who  have  l>een  fearful  lest  the  high 
costs,  which  have  prevailed  for  some 
time,  would  bring  about  a  serious  de- 
pression in  the  second  largest  industry 
of  the  country,  which  in  turn  would 
have  a  decided  bearing  on  business 
generally. 

A  careful  survey  of  conditions  in  the 
industry  reveals  some  facts  which  are 
not  altogether  in  agreehient  with  the 
conclusions  reached  by  the  bankers  at 
their  recent  meeting.  The  principle 
point  to  be  considered  in  this  connec- 
tion   is    labor   costs. 

Most  authorities  are  agreed  that  the 
wage  element  comprises  the  major  part 
of  building  costs  and  some  economists 
place  this  as  high  as  75  per  cent.  It 
becomes  obvious  at  once  that  if  the 
peak  in  construction  costs  has  been 
reached  that  labor  is  due  shortly  to 
take   a  decrease   in  pay. 

There  is  no  question  in  the  minds  of 
those  who  have  been  following  develop- 
ments during  the  past  tew  years  that 
labor  in  tlie  building  trades  is  out  of 
line  with  all  of  the  other  industries. 
This  condition  has  been  brought  about 
by  two  important  factors,  namely — the 
unprecedented  demand  for  skilled  and 
unskilled  labor  on  account  of  the 
building  boom  of  the  last  two  or  three 
years,  and  the  shortage  of  man-power 
caused  by  the  scarcity  of  apprentices. 

The  only  possible  way  by  which 
labor  may  be  induced  to  take  a  cut 
within  the  next  few  years  will  be 
through  a  falling  oft  in  the  demand  for 
labor,  or  in  other  words  a  severe  de- 
pression in  the  industry  which  at  this 
time  is  very  remote.  The  shortage  in 
some  of  the  skilled  trades  has  been 
placed  as  high  as  50  per  cent  and  this 
is  rapidly  increasing  in  spite  of  the 
fact  that  more  and  more,  attention  is 
being  paid  to  the  question  of  appren- 
ticeship training  in  the  building  trades. 
It  is  estimated  that  approximately  35,- 
000    skilled    mechanics    are    lost    to    the 


industry  each  year  through  death,  re- 
tirement and  other  means,  while  the 
new  recuits  do  not  begin  to  offset  that 
enormous  loss  of  man-power. 

In  an  address  before  the  American 
Construction  Council  at  the  annual 
meeting  in  New  York  recently,  a  rep- 
resentative of  the  Federal  Board  for 
Vocational  Education  made  the  state- 
ment that  during  last  year  approxi- 
mately 5000  boys  were  enrolled  in  trade 
preparator.v  classes,  conducted  under 
the  provisions  of  the  Smith-Hughes  Act, 
which  provides  for  federal  aid.  There 
are  of  course  schools  for  the  training 
of  apprentices,  which  have  no  connec- 
tion with  the  Federal  Board  for  Voco- 
tional  Education,  and  there  are  ap- 
prentices learning  the  trades  who  are 
not  attending  classes  of  any  kind. 
Notwithstanding  that  considerable  ad- 
vancement has  been  made  recently  in 
the  apprenticeship  training  movement, 
the  fact  remains  that  there  are  not 
enough  boys  learning  trades  to  have 
any  very  decided  bearing  on  the  en- 
tire labor  situation. 

As  stated  above,  labor  in  the  build- 
ing trades  has  enjoyed  an  era  of  pros- 
perity and  high  wages,  and  any  at- 
tempt on  the  part  of  employers  to  re- 
duce wages  is  going  to  result  in  vigor- 
ous opposition.  On  the  other  hand  a 
slackening  in  building  operations  with 
a  subsequent  decrease  in  the  demand 
for  labor,  while  possibly  not  resulting 
in  decreased  wage  rates  would  un- 
doubtedly mean  an  increased  efficiency 
which  would  tend  to  reduce  costs. 

The  only  other  possible  way  in  which 
building  costs  may  be  reduced  is 
through  a  sharp  reduction  in  material 
prices,  which  is  decidedlj'  remote  at 
this  time.  The  material  market  seems 
to  be  on  a  fairly  stable  basis  and  has 
been  for  the  past  several  months.  Since 
September,  ia23,  the  average  range  of 
material  prices  has  been  within  the 
compass  of  5  per  cent,  as  compared 
with  the  first  nine  months  of  1923, 
when  the  range  of  prices  was  almost 
20  per  cent. 

Taking  all  of  the  above  facts  into 
consideration  it  becomes  apparent  that 
if  the  present  building  activity  con- 
tinues into  next  year,  and  material 
prices  remain  at  their  present  level, 
there  will  be  no  reduction  in  building 
costs   for  some  time  to  come. 


Building    Trades    Classes    in    U.    S. 

In    an    address    before    the    American  field   of     apprenticeship      training     tor 

„  ..         „  .,     ,:,_„„i.    r'^cViman  workcrs  in  the  building  trades  reached 

Construction    Council,    Frank    Cushman  ..   i      .i^  a,i/i  j  -^  ^• 

v-onsii  uciiuii    v^uuiiv.    ,    i  approximately  20,000  men  and  bovs.  di- 

of  the  Trade  and  Industrial  Service  Di-  yided    as      follows:        apprentices      and 

vision,    of   the    Federal   Board    of   Voca-  students  in  day  trade  schools  5,000;  em- 

tional'   Education     stated     that     classes  ployed  persons,  journeymen,  etc.,  15,000. 

for    teaching    the    building    trades    are  The     following     figures     taken     from 

now    in    operation    in    forty-one    states.  Mr.   Cushman's  address  show  the  scope 

During  the  past   year   the  work   in   the  of  the  work  now  under  way: 

Number  Number  Enrollment 

of  of  Trade  Trade 

Classes  for  States     Cities     Preparatory     Extension 

Carpenters  and  apprentices 20  84  1005  1667 

Electricians    and    apprentices 28  113  1698  3536 

Sheet  metal  workers  and  apprentices..      23  65  347  1293 

Plumbers  and  apprentices 21  42  280  1924 

Bricklayers  and  apprentices  17  40  171  1092 

Painters  and   apprentices 11  12  39  254 

Plasterers    and    apprentices 7  7  —  154 

Paperhangers.  decorators  &  apprentices        5  5  12  67 

Tile    setters    apprentices 11  —  24 

Miscellaneous         trade         extension 

classes:   Blueprint  reading,   etc 2368 

NOTE: The  above  tabulation  does  not   include  any  of  the  enrollment 

figures   for   the    States   of  New   York,   Pennsylvania    and    Massachusetts,    and 
none  of  the  evening  trade  extension   enrollment    in    California.        A      very 
conservative  estimate  of  the  enrollment   for   these     four   states     would     be: 
trade  preparatory  1500;  trade  extension   5000. 
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Reforestation   to   be   Topic    at 

Los   Angeles    Meet    in    December 


Pac-ific  Window  Glass  Company  of 
Stotkton  will  commence  operating  its 
plant  in  McKinley  Ave.,  Stockton,  wlth- 
fn  the  next  three  weeks,  officers  of 
the  company  announce.  The  plant 
will  be  devoted  entirely  to  the  manu- 
facture of  window  glass  and  will  em- 
ploy about  150  men.  Sand  used  in 
manufacture  will  be  shipped  frora 
Belgium  to  San  Francisco  and  thence 
by  rail  to  Stockton.  Officers  of  the 
company  are:  E.  P.  Jones,  president, 
I  E  Pierce,  treasurer;  C.  C.  Martin, 
secretary  and  factory  manager;  and 
James  McCarthy,  office  manager.  Man- 
ager C.  C.  Martin  was  formerly  a  resi- 
dent of  Stockton,  and  was  recently  em- 
oloyed  at  Hermosa  Beach  with  the  C. 
F.  Lutes  Glass  Comuany,  as  factory 
manager.  

Waterhouse-Wilcox  Co.  of  San  Fran- 
cisco, dealers  in  building  materials, 
have  filed  a  petition  in  bankruptcy  m 
the    United    States    District    Court    ac- 

=?nri"?e^^^r^^?^"^l.";^a!^ 
merchandise  and  insurance  policies^ 
The  United  Bank  &  Trust  Company  is 
the  largest  individual  creditor  holding 
unsecured  notes  amounting  to  J4&UU 
and  notes  for  ?8919  secured  by  ware- 
house receipts. 

Construction  of  a  new  plant  in  the 
Bay  View  District,  San  Francisco,  has 
been  started  for  the  Paciflo  Electric 
Manufacturing  Company,  827  Folsom 
street  San  Francisco.  The  activities  of 
the  Pacific  Electric  Manufacturing 
Company  are  confined  solely  to  the 
manufacture  of  high  voltage  oil  cir- 
cuit breakers  and  power  line  and  sta- 
tion switches.  Besides  the  factory 
building  a  two-story  office  and  diaft- 
ins  room  structure  will  also  be  erected. 

Emery  Blum  Company  has  opened 
offices  and  yards  at  68-70  Clara  street, 
San  Francisco,  and  will  specialize  in 
Scagliola  work  manufacturing  high 
grade  imported  marble  imitations.  The 
company  will  also  engage  m  the  in- 
stallation of  magnesite  floorings.  Mr 
Emery  Blum,  president  and  general 
manager  of  the  company,  prior  to  his 
entry  into  business  here  was  a  super- 
intendent   of    construction    in    Europe. 


Believing  that  the  continued  deple- 
tion of  the  great  forestry  resources  of 
the  West  comprises  one  of  the  problems 
of  the  hour  outstanding  figures  in  the 
industrial,  commercial  and  civic  life  of 
eleven  western  states  will  participate 
in  discussion  of  reforestation  which  is 
to  be  one  of  the  chief  topics  of  the 
midwinter  conference  of  the  Chamber 
of  Commerce  of  the  United  States.  The 
conference  will  be  held  in  the  Hotel 
Alexandria,  Los  Angeles,  December  2nd 
and  3rd. 

Without  an  aggressive  reforestation 
policy  the  forestry  resources  of  the 
west  through  natural  consumption  and 
the  ravages  of  fire  will  be  depleted 
within  a  comparatively  short  time,  it  is 
declared.  Translated  (nto  general 
terms  of  the  economic  life  of  the  west 
this  will  mean,  according  to  Chamber 
leaders,  a  radical  curtailment  of  water 
available  for  irrigation  and  power,  the 
loss  of  the  vast  ranges  now  used  for 
live  stock  grazing,  increased  cost  of 
construction,  especially  home-building, 
and  the  decreased  purchasing  power  of 
the  west  as  a  result  of  the  general 
effect  from   these  various  causes. 

Major  David  T.  Mason,  a  forest  en- 
gineer of  national  reputation  of  Port- 
land, who  is  making  a  careful  survey 
Df  the  forestry  problem  of  the  West, 
will  deliver  the  opening  address  on  this 
subject.  This  will  be  followed  by  short 
discussions  by  a  number  of  prominent 
men  whose  names  have  been  long  iden- 
tified with   the  forestry  problem. 

Among  those  included  in  the  plans 
for  this  part  of  the  program  are 
Colonel  Wm.  B.  Greeley,  chief  of  the 
United  States  Forestry  Service,  Wash- 
ington, D.  C;  George  S.  Long,  chair- 
man  of   the   forestry  committee   of   the 


National  Steel  Fabric  Company,  for- 
merly located  at  564  Market  street  has 
moved  to  274  Brannan  street,  San  Fran- 
cisco where  both  office  and  warehouse 
quarters  will  be  maintained.  H.  A. 
Larson  is  Pacific  Coast  Manager  for 
the  company. 

S  W  Towle  Lumber  Company,  capi- 
talized* at  $50,000  with  the  principal 
place  of  business  as  San  Francisco,  has 
been  incorporated.  Directors  are:  S. 
W.  and  Wm.  W.  Towle  and  Chas.  Mc- 
Farlane. 

Warehouse  of  the  Pelton  &  Levee 
Lumber  Coraplany  destroyed  by  fire. 
The  loss  is  estimated  at  ?75,000  fully 
covered   by    insurance. " 


National   Lumber   Manufacturers   Asso- 
ciation  and   vice-president  and  general 
manager    of    the    Weyerhauser    Timber 
Company,  Tacoma,  Wash.,  the  most  im- 
),ortant  private  owner  of  timber  in  the 
United    States;    A.    W.    Laird,    general 
manager  of  the  Potlatch  Lumber  Com- 
pany, one  of  the  largest  timber  owners 
and"  manufacturers  in  Idaho  and  presi- 
dent of  the  Western  Forestry  and  Con- 
servation  Association;    F.   B.   Hutchens, 
manager  of  the   Fruit  Growers   Supply 
Company,    Los    Angeles,    operators    of 
the    largest    saw-mills    in    California's 
pine  region;  W.  W.  Peed,   of  the  Ham- 
mond Lumber  Company,  Samoa,  largest 
owners   of   redwood    timber   and    presi- 
dent of  the  Humboldt  County  Forestry 
Association;  P.  G.  Redington,  U.  S.  Dis- 
trict  Forester   in  charge   of   the   forests 
of    California;    Professor    Walter    Mul- 
ford,    head   of   the   division   of   forestry 
University  of  California;  W.  M.  Wheel- 
er,  the    largest    private   owner   of   tim- 
ber on  the  Pacific  Coast,  and  president 
of  the  California  Forest  Protective  As- 
sociation;    Wm.    Sproule,    president    of 
the  Southern  Pacific;  Dwight  B.  Heard, 
Phoenix,  Arizona,  past  president  of  the 
National    Livestock    Association;    Wig- 
gington     E.   Creed,      president      of   the 
I'aciflc  Gas  &  Electric  Company;  W.  D. 
B.    Dodson,    manager    of    the    Portland 
Chamber  of  Commerce;  Chas.  F.  Stern, 
prejsident      of    the      Pacific      Southwest 
Trust  &  Savings   Company  of  Los   An- 
geles-   Dr     J.    I'.    Merriani.    president    of 
the  Carnegie  Institute  and  president  of 
the    Save    the    Redwoods    League,    and 
Major   Everett   G.   Griggs,   president  of 
the  St.   Paul  &  Tacoma  Lumber  Co. 

The  Tokio  Chamber  of  Commerce  is 
also  expected  to  be  represented  by  an 
expert  on  the  reforestation  work  that 
has   been   done    in   Japan. 


Charging    Items    on    Cost    Plus    Job 


A     CURRENT    JOKE 

A  chap  was  arrested  for  assault  and 
battery  and  brought  before  the  judge. 

.Judge  to  prisoner:  "What  is  your 
name,  your  occupation  and  what  are 
you  charged  with?" 

Prisoner:  "My  name  is  Sparks,  i 
am  an  electrician  and  I  am  charged 
with  battery."  .  . 

Judge  (after  recovering  his  equilib- 
rium): "Officer,  put  this  guy  in  a  dry 
cell."— Georgia  Highways. 


The  uniformity  of  expressed  opinion 
regarding  current  practice  in  distrib- 
uting charges  on  cost  plus  operations 
is  an  indication  that  precedents  have 
lieen  established  which  will  be  valu- 
able as  a  guide  to  those  new  to  the 
cost  plus  field.  Several  well  Itnown 
builders  have  volunteered  information 
in  response  to  the  query  of  a  sub- 
scriber which  appeared  in  these  pages 
last  week. 

A  summary  of  current  practice  is 
as  follows:  The  use  of  major  equip- 
ment on  a  cost  plus  job  is  directly 
chargeable  to  the  owner  in  one  of 
three  ways,  and  should  be  defined 
clearly  in  the  contract.  By  charging 
depreciation  at  so  much  per  diem  for 
the  length  of  time  the  equipment  is 
,,n  the  job,  whether  in  use  or  not,  the 
contractor  secures  proper  compensa- 
tion for  the  services  of  the  machinery; 
and  by  thus  putting  his  equipment  on 
the  payroll  he  renders  an  itemized  ac- 
count to  the  owner,  who  knows  how 
this  charge  is  distributed.  Another 
method  of  securing  the  same  result  is 
to  charge  a  percentage  on  valuation 
to  cover  depreciation  of  each  item  of 
equipment  placed  on  the  operation. 
Current  practice  varies  as  to  the 
amount  chargeable,  depending  on  the 
length  of  time  the  job  is  to  run,  the 
use  to  which  equipment  is  to  be  put, 
and  other  factors.  For  a  job  running 
from  six  months  to  a  year,  the  rate  of 
depreciation  runs  around  20  per  cent, 
varying  from  15  to  25  per  cent  in 
some   cases. 

The  lump  sum  method  of  charging 
for  equipment  sometimes  is  used,  but 
does  not  furnish  the  owner  satisfactory 
information  as  to  the  distribution  of 
the    charge,    and    encourages    the    con- 


tractor to  guess  at  many  items.  The 
per  diem  method  is  recognized  by 
many  as  being  the  best  system  when 
the  length  of  time  needed  to  complete 
a  job  is  not  easily  determined.  The. 
value  and  the  life  of  a  piece  of  equip- 
ment is  estimated,  and  the  daily  de- 
preciation and  rental  charge  is  figured 
from  this  estimate.  All  repairs  are 
chargeable  to  the  owner,  who  is  en- 
titled to  have  equipment  placed  on  the 
job  in  first-class  shape,  while  the  con- 
tractor is  entitled  to  have  it  in  good 
running  order  when  removed.  Suffi- 
cient charges  for  small  tools  which 
are  liable  to  be  lost  or  worn  out  dur- 
ing the  life  of  a  job  are  customarily 
paid  for  by  the  owner. 

Job  overhead  (timekeeper's  wages, 
etc.)  is  directly  chargeable  to  the 
owner.  Office  overhead  is  paid  for  out 
of  the  fee  charged  by  the  contractor 
unless  special  provision  for  such  pay- 
ment is  made.  A  contractor  must 
have  accurate  information  as  to  his 
overhead  costs  in  either  case.  A  con- 
tractor who  pays  overhead  out  of  his 
fee  must  charge  a  proportionately 
larger  fee,  or  percentage.  Liability 
insurance  is  always  a  direct  charge, 
and  should  be  paid  by  the  owner. 

Again,  commentors  are  agreed  that 
charges  for  workmen's  transportation 
.submitted  by  the  union  is  directly 
chargeable  to  the  owner  if  such  charge 
is  in  accordance  with  a  specific  agree- 
ment entered  into  between  the  con- 
tractor's association  and  the  union. 
Such  money  should  be  paid  to  the  men. 
If  it  is  a  special  charge  levied  outside 
of  an  accepted  agreement  it  does  not 
come  under  the  head  of  costs  at  all, 
but  is  more  in  the  nature  of  graft  and 
should  not  be  paid  by  either  party  con- 
cerned.— American    Contractor. 
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The  AiiuTican  Sc.citty  of  Hcuting  and 
Vvnlilatiii);  lOiiBliu-.rs'  OuiUe.  1921-25, 
is  u(T  ihe  press.  The  Guide  is  divided 
into  tour  sections  which  include  tech- 
nical design  dnlu,  manufacturers' 
cataloK  data,  and  Index  to  modern 
e<|Ulpment  and  the.  society's  roll  of 
memheishlp.  The  Chapters  in  the 
technical  data  section  cover  heating 
re<iuirements,  heal  losses  from  build- 
ings, pipe  sizes  fur  steam  heating,  ca- 
I)acitles  of  risers  with  counterflow  of 
condensate,  pumps  for  heating  and  ven- 
tilating, hot  water  healing,  warm  air 
furnace  heating,  automatic  heat  con- 
trol, insulation,  and  pipe  sizes  for 
water  supply  service.  Tireat  care  has 
been  taken  lo  maintain  a  logical  ar- 
rangement of  data  in  order  that  all  of 
the  related  facts  that  must  be  con- 
sidered In  the  de.'iign  and  inslallation 
uf  a  modern  heating  and  ventilating 
plant  are  available  and  in  a  conven- 
iently useful  form.  In  connection  with 
an  enlarged  catalog  data  section,  where 
manufacturers  give  engineers,  archi- 
tects and  contractors  information 
about  the  most  modem  equipment 
available,  a  list  of  products  made  by 
users  of  catalog  data  pages  is  offered 
as  a  helpful  supplement  to  this  section. 
The  Guide  may  be  obtained  from  the 
.American  Society  of  Heating  and  Ven- 
tilating Engineers,  29  W.  Thirty-ninth 
St.,  New  York  City,  for  $3  a  copy. 


"One  Hundred  and  One  Ways  to 
.Save  Money"  is  the  title  of  a  very  in- 
teresting and  instructive  booklet  just 
published  by  the  IngersoU-Rand  Com- 
pany, 11  Broadway,  New  York  City. 
This  booklet  shows  the  many  applica- 
tions of  IngersoU-Rand  air  tools  in 
.-olving  the  problems  to  be  met  on 
<-onstruction  work  of  all  kinds;  some 
of  the  uses  are  really  new  ones  that 
are  worth  while,  and  others  are  tried 
and  tested  methods  that  have  proved  of 
great  value  on  hundreds  of  jobs.  Con- 
crete structure  demolition,  rock  break- 
ing, brick  cleaning,  and  other  work  on 
which  paving  breakers  are  used  are 
demonstrated,  as  are  trench  filling  and 
iiallasl  tamping  with  air  tampers.  Small 
IngersoU-Rand  air  hoists  are  shown 
•loing  several  odd  jobs,  and  many  other 
devices,  such  as  jackhammer  drills, 
caulking  tools,  riveters,  grinders,  saws, 
reamers,  sand  blasting  and  spray 
painting  devices,  and  compressors  are 
shown  in  service  doing  all  kinds  of 
work.  The  booklet  gives  many  specific 
e.\amples,  with  costs,  that  will  suggest 
new  methods  to  the  contractor.  Copies 
of  this  book  will  be  sent  upon  applica- 
tion to   the  Ingersoll-Rand  Company. 


The  Portland  Cement  Association, 
111  West  Washington  St.,  Chicago,  has 
issued  a  reprint  of  two  papers  original- 
ly presented  in  the  July,  1921,  Journal 
of  the  Western  Society  of  Engineers. 
The  reprint  consists  of  a  paper  on 
"Comparison  of  Types  of  Fireproof 
Construction,"  by  Chester  L.  Post,  of 
the  engineering  firm  of  Condron  & 
Post,,  of  Chicago,  and  a  paper  entitled 
•.\nalysis  of  Cost  of  Types  of  Fire- 
liroot  Construction."  by  Arthur  F. 
Klein,  Vice  President  and  Chief  Esti- 
mater  of  the  R.  C.  Wieboldt  Co.,  a 
large  construction  company  of  Chicago. 
These  papers  set  forth  their  subject 
matter  in  a  most  thorough  and  authori- 
tative manner.  The  authors  present  to 
the  engineering  and  architectural  pro- 
fession good  practice  in  1924,  not  the 
practice  of  ten  or  twenty  years  ago  so 
often  found  in  the  reference  library 
te.\t-books  on  fireproof  construction. 
Copies  are  obtainable  from  the  Port- 
land Cement  Association  without 
charge. 


Plumbers'    Apprentice    School 

In    Oakland    Adopts    Regulations 

The  following  set  of  rules  and  regulations  have  been  laid  down  by  the 
Master  I'lumbers  and  the  Journeymen's  Association  under  which  the  Oakland 
Plumbers'  Apprenticeship  School  Is  con  ducted. 


Section  I.  These  rules  and  regula- 
tions shall  apply  to  Master  Plumbers' 
and  Journeymen  Plumbers'  Lrfjcal  No. 
444   U.   A. 

Section  2.  One  who  is  accepted  as  an 
apprentice  to  the  plumbing  trade  by 
the  joint  committee  of  Master  Plumb- 
ers' .\ssociation  and  Plumbers'  Local 
No.  444  U.  A.  to  become  a  Journeyman 
plumber  by  serving  the  time  required 
and  obeying  the  following  rules  as  they 
are.  or  may  hereafter  be  amended. 

Section  3.  .•\11  applicants  for  appren- 
ticeship must  be  between  the  ages  of 
16   to   21    years,   inclusive. 

Section  4.  The  term  of  apprentice- 
ship shall  be  four  full  years.  The  last 
two  years  to  be  consecutive,  and  evi- 
dence produced  showing  when  and 
where  the  first  two  years  were  com- 
pleted. 

Section  5.  An  apprenticeship  com- 
mittee composed  of  three  (3)  Master 
I'lumbers  and  three  (3)  members  of 
Journeymen  Plumbers'  Loc^l  No.  444 
r.  A.,  who  shall  have  charge  of  coi>- 
sidering  all  applicants,  keeping  the 
records  of  apprentices,  and  matters 
pertaining  thereto,  shall  be  handled  by 
this   committee. 

Section  6.  Term  of  office  on  the  ap- 
prenticeship committee  shall  be  three 
years,  the  term  of  one  master  and  one 
plumber  to  expire  each  year  and  an- 
other elected  or  appointed  to  fill  the 
vacancy.  Office  of  chairman  shall 
change  each  year  alternating  from 
Master  Plumber,  and  Journeyman 
Plumber. 

Section  7.  This  cominittee  shall  sub- 
mit in  writing  a  full  report  to  their 
respective  organizations  after  each 
meeting   of   the    committee. 

Section  8.  Apprentices  will  be  regis- 
tered only  on  eondikion  that  the  ap- 
prentice agrees  to  attend  school  and 
tal<e  special  training  in  technical  work 
and  mechanical  drawing  as  his  case 
may  require,  after  being  favorably 
acted  on  by  the  joint  committee. 

Section  9.  .\n  employer  having  an 
apprentice  registered  will  be  allow-ed  to 
have  said  apprentice  on  probation  for 
a  period  of  three  mo:,th-5,  and  should 
said  person  not  prove  himself  in  mind 
of  his  employer  adapted  to  learn  the 
trade  of  plumbing,  the  employer  of 
said  apprentice  may  discharge  said 
person,  within  the  period  of  probation, 
which  action  shall  be  reported  to  the 
joint  committee  by  the  Master  Plumb- 
er. The  apprentice  shall  be  thereupon 
notified  to  appear  before  the  joint  com- 
mittee. 

Section  10.  An  apprentice  having 
been  discharged  for  the  reason  that 
his  employer  was  placed  in  such  a 
position  as  to  not  be  able  to  fulfill  his 
contract,  said  apprentice  shall  be  given 
preference    over   other    applicants. 

Section  11.  An  apprentice  having 
been  registered  and  who  is  retained 
after  three  months  of  probation  has 
expired,  shall  be  confined  to  working 
with  a  plumber  or  master  for  a  period 
of  three  and  three-fourths  years.  After 
ivhich  time  he  shall  make  application 
for  examination  and  membership  into 
Plumbers'  Local  No.  444,  on  request  of 
the  joint  committee.  Should  he  pass  a 
favorable  examination,  he  will,  on  be- 
coming a  member  of  Plumbers'  Local 
No  444  U.  A.,  be  allowed  to  handle 
tools   on   all  classes  of  work.  . 

Section    12.   An    apprentice    out   of   his 


lime  who  fails  to  pass  the  examination 
of  Plumbers'  Local  No.  444  U.  A.,  may 
have,  his  time  extended  for  a  period  of 
three  months  by  the  jjint  committee, 
but  n>ust  confine  him.self  to  helping  a 
Journeyman  Plumber  during  this 
period,  after  which  he  shall  again  re- 
cieve  an  examination. 

Section  13.  Apprentice  Wages.  An 
apprentice  shall  receive  not  less  than 
the    following    wages: 

1st  year,  per  weex,  25%  of  journey- 
iiian's   pay. 

2nd  year,  per  week,  30%  of  journey- 
man's pay. 

3rd  year,  per  week,  40%  of  journey- 
inan  s  pay. 

ith  year,  per  week,  50%  of  journey- 
man's pay. 

Section  14.  An  apprentice,  after  com- 
pleting his  apprenticeship  and  becom- 
ing affiliated  with  Plumbers'  Local  No. 
444  U.  A.,  shall  be  allowed  to  work  for 
$1.50  less  than  the  journeyman's  pa.v 
for  a  period  of  one  year,  providing  that 
he  remains  in  the  shop  that  he  worked 
In  when  he  passed  the  examination  and 
became  a  member  of  Plumbers'  Local 
No.  444  U.  A.  Sliould  he  go  to  work  in 
any  other  shop  he  shall  then  receive 
ine   full   rate  of  wages. 

section  15.  The  apprentice  committee 
shall  seek: 

A.  To  encourage  ana  a:rect  shop  to 
shop  transfer  through  the  employers 
and   the   apprentice, 

B.  Transfers  shall  not  exceed  six 
months'  periods,  and  the  apprentices 
shall  return  to  previous  employer. 

C.  No  transfer  shall  be  allowed  un- 
less apprentice  has  first  remained 
twelve  months  in  one  shop  prior  to 
transfer. 

Section  16.  No  shop  shall  retain  more 
than  one  apprentice  when  no  Journey- 
man Plumber  is  employed. 

Section  17.  Number  of  apprentices 
allowed:  If  an  average  of  three  (3) 
journeymen  employed  throughout  the 
year,  one  apprentice  will  be  allowed;  if 
an  average  of  6  jonineyinen,  two  ap- 
prentices: if  an  average  of  9  journey- 
men, 3  apprentices;  if  an  average  of  12 
journeymen,  4  apprentices;  all  over 
12,    one   to   every  five,  journeymen. 

Section  18.  All  apprentices  registered 
shall  be  required  to  carry  an  appren- 
ticeship card  issued  quarterly.  The 
fee  for  said  card  shall  be  $1.50,  for  the 
three  months — payable  to  the  secretary 
of   Plumbers'    Local   No.    444   U.   A. 

Section  19.  No  journeyman  plumber 
or  master  shall  wor.t  with  an  ap- 
prentice who  has  not  a  paid-up  quar- 
terly working  card. 

Section  20.  The  joint  committee  may 
at  any  time  take  such  action  in  refus- 
ing to  grant  renewals  of  apprentice- 
ship cards,  when  an  apprentice  refuses 
to  comply  with  any  of  the  rules  laid 
down  by  this  joint  committee. 

Section  21.  The  financial  secretary  of 
Plumbers'  Local  No.  444,  U.  A.  shall 
keep  a  correct  and  complete  record  of 
all  apprentices,  issue  the  quartern- 
cards.  These  records  shall  be  open  to 
members  of  the  joint  committee  at  all 
times. 

Section  22.  These  rules  and  regula- 
tions governing  the  registration  and 
control  of  apprentices  shall  go  into 
effect  when  adopted  by  the  Master 
Plumbers'  Association  and  Journeymen 
Plumbers'  Local  No.  444  U.  A.  and 
signed   by   the  joint   committee. 


SALTS  I.\   OIL  SMOKE  CAISES  SLATE 
ROOF     INJURY 


Salts  contained  in  the  soot  from  an 
oil  burner  were  found  by  the  Bureau 
of  Standards  of  the  Department  of 
Commerce  to  be  the  cause  of  extensive 
decay  in  the  slate  roof  of  the  building 
in  which  the  burner  was  housed.  These 
salts,  being  soluble  in  water,  were 
leached  into  the  slate  by  the  rains  and 
were  recrystalized  in  dry  weather.  The 
formation  of  the  crystals   tends  to  pry 


the  particles  of  slate  apart  and  pro- 
duces an  effect  similar  to  frost  action 
only  much  more  severe.  The  disinte- 
gration of  the  slate  was  first  noticed 
about  six  years  ago  and  in  some  parts 
of  the  roof  it  has  progressed  to  the 
danger  point.  It  manifests  itself  only 
on  the  interior  and  is  invisible  from 
the  outside.  The  process  begins  at  the 
edge  of  the  shingles  and  progresses 
along  the  direction  of  the  cleavage, 
reducing  the  slate  to  powder. 
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Legal    Decisions 


Hechanic'M  Lien 

Under  Crawford  and  Moses'  Dig.  § 
6909,  a  mechanic's  or  material  man's 
lien  is  superior  to  prior  mortgage  only 
on  a  separate  Ijuilding  constructed  with 
the  labor  and  material  furnished,  or 
such  addition  as  is  separable  from 
original  building,  and  is  not  superior 
to  prior  mortgage  on  entire  improved 
building,  not  even  to  extent  of  better- 
ment accruing  from  repair,  extension, 
or  enlargement  of  original  building,  m 
view  of  section  6911. — Imboden  vs. 
Citizens'  Bank  Supreme  Court  of  Ar- 
kansas.     260  Southwestern   734. 
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ORGANIZATION    NEWS 


Where  subcontractor  gave  notice  to 
owner  to  withhold  money  due  contrac- 
tor, pursuant  to  C.  S.  §§  2439-2441,  in- 
stead of  proceeding  under  section  2469, 
2470,  2474,  relative  to  filing  liens  and 
enforcement  thereof,  his  claim  was  not 
barred  for  failure  to  bring  suit  against 
owner  within  six  months  from  date  of 
notice,  as,  while  sections  2439-2441  do 
not  create  a  technical  lien,  they  confer 
the  right  to  have  an  accounting  in  a 
civil  action  and  a  judgment  for  amount 
due  by  owner  to  contractor. — Campbell 
vs.  Hall,  Supreme  Court  of  North  Caro- 
line.    121   Southeastern   761. 


Classifloation    ol    Material    Excavated 

Where  a  road  construction  contract 
provided  that  material  excavated 
should  be  divided  into  three  classes, 
earth,  loose  rock,  and  solid  rock,  "solid 
rock"  being  defined  by  the  contract  to 
include  all  rock  in  masses  which  could 
not  be  loosened  with  a  pick,  earth  to 
include  all  sand,  clay,  loam,  gravel,  and 
other  materials  of  every  description 
not  included  in  the  classification  for 
loose  rock  and  solid  rock,  a  very  hard 
substance,  composed  of  silica  and  clay, 
which  could  neither  be  practically 
plowed  nor  picked,  and  had  to  be 
blasted,  was  classifiable  as  "solid  rock." 
(Affirmed  by  equally  divided  court.) — 
Foley  Bros.  vs.  St.  Louis  County,  Su- 
preme Court  of  Minnesota.  197  North- 
western  763. 


Engineer 


1       Not      Alter       Written 
Contract 

New  engineer  cannot  change  written 
contract  between  owner  and  contrac- 
tor by  objections  to  completed  work 
certified  by  his  predecessors,  regard- 
less of  whether  his  objections  are 
good  or  bad.  Where  owner  and  engi- 
neer insist  on  unreasonable  changes 
and  additions,  not  called  for  in  contract, 
and  refuse  to  allow  contractor  to  go 
on  unless  he  consents  to  such  changes, 
contractor  is  not  precluded  from  re- 
covering future  profits. — Washburne 
vs.  Property  Owners'  Co-operative  As- 
sociation of  Middlesex  County,  Inc., 
Supreme  Court.  205  New  York  Supple- 
ment  36. 


State    Lumbermen    to    Convene    at 

Los   Angeles — Program   Announced 


The  program  for  the  annual  conven- 
tion of  the  California  Retail  Lumber- 
mens'  Association  to  be  held  at  the 
Biltmore  Hotel,  Los  Angeles.  November 
7  and  8,  has  been  announced.  C.  W. 
Pinkerton  of  the  Whittier  Lumber 
Company,  Whittier,  president  of  the  as- 
sociation, will  call  the  convention  to 
order  10  o'clock  Friday  morning, 
November  7,  and  will  respond  to  an  ad- 
dress of  welcome  which  Mayor  George 
E.  Cryer  has  promised  to  make.  Vice- 
President  A.  E.  Fickling  of  Long  Beach 
will  preside  at  the  business  session 
starting  at   10:30. 

Three  addresses  are  on  the  program 
for  this  session.  Jack  Dionnc,  pub- 
lisher of  the  California  Lumber  Mer- 
chant, will  talk  on  "Better  Merchan- 
dising." E.  T.  Ivory,  of  the  California 
White  and  Sugar  Pine  Association,  San 
Francisco,  will  speak  on  "Lumber 
Standardization.  "  A  discussion  will 
follow  led  by  F.  Dean  Prescott  of  the 
Valley  Lumber  Company,  Fresno. 
Francis  Cuttle, Riverside,  president  of 
the  Water  Conservation  Association, 
Riverside,  will  give  an  address  on 
"Perpetuation  of  Our  Forests  as  Es- 
sential to  the  Continuation  of  the  Lum- 
ber Industry  and  Conservation  of  Water 
Supply."  O.  H.  Barr  of  the  Barr  Lum- 
ber Company,  Santa  Ana,  will  open  the 
discussion    following    this    address. 

At  the  afternoon  session  at  2  o'clock 
Vice-President  F.  Dean  Prescott  will 
preside.  Sam  T.  Hayward  of  the  Hay- 
ward  Lumber  &  Investment  Co..  Los 
Angeles,  will  speak  on  "Costs  and 
Profits."  C.  G.  Bird  of  the  Stockton 
Lumber  Company,  will  open  the  discus- 
sion. 

Herbert  C.  Stone,  secretary  of  the 
Building  Material  Dealers  Credit  As- 
sociation, Los  Angeles,  will  talk  on 
"Credits  and  Collections."  A.  E.  Fick- 
ling of  Long  Beach  will  open  the  dis- 
cussion. 

"The  Outlook"  will  be  the  topic  of  an 
address  by  Paul  Langworthy,  secretary 


of  the  Builders'  Exchange.  Los  An- 
geles. M.  A.  Harris  of  Van  Arsdale- 
Harris  Lumber  Company,  San  Francis- 
co, is  slated  to  open  the  discussion. 

"Your  Bank"  will  be  the  subject  for 
G.  H.  Tucker  of  the  First  National 
Bank,  Los  Angeles,  and  the  discussion 
following  will  be  led  by  A.  J.  Stoner 
of   the   Sawtelle   Lumber   Company. 

G.  R.  Christie  of  the  Lumbermen's 
Reciprocal  Association,  Houston,  Tex., 
will  speak  on  "Insurance,  All  Kinds,  " 
and  G.  L.  Fox  of  the  Fox-Woodsum 
Lumber  Company,  Glendale,  will  open 
the  discussion. 

A  round  table  will  conclude  the 
aft.ernoon  session  with  Norman  Mac- 
beth of  the  Riverside  Portland  Cement 
Company,  speaking  on  "Cement  Condi- 
tions;" Frank  Curran  of  the  E.  K. 
Wood  Lumber  Company,  Los  Angeles, 
speaking  on  "Lumber  Conditions."  and 
H.  E.  Milliken  of  the  Viney-Milliken 
Lumber  Company,  Covina.  discussing 
"The  Best  Type  of  Lumber  Shed." 

The  annual  banquet  and  dance  will 
l)e  held  at  the  Biltmore  at  6:30  P.  M.. 
Friday.  Decorations  will  be  furnished 
by  the  courtesy  of  the  Cement  Manu- 
facturers' Association  through  R.  L. 
Vance  of  the  California  Portland  Ce- 
ment Company.  Music  and  vaudeville 
entertainment  will  be  furnished 
through  the  courtesy  of  the  lumber 
manufacturers  and  wholesalers  of  Los 
Angeles. 

The  closing  session  will  be  held  Sat- 
urday morning,  November  8,  at  9:30,  at 
which  time  the  reports  of  officers  and 
committees  will  be  received  and  di- 
rectors for  the  coming  year  will  be 
elected. 

The  committee  on  reception  consists 
of  J.  M.  Chase,  chairman;  W.  T.  Davies, 
J.  C.  Owens,  W.  C.  Shull,  C.  H.  Griffin, 
H.  A.  Lake,  A.  E.  Fickling,  Mrs.  J.  E. 
Fraser  and  A.  B.  W^astell. 

H.  Riddiford  is  chairman  of  the  en- 
tertainment committee  and  his  aides 
are  A.  L.  Hoover,  A.  W.  Donovan  and 
J.  J.  Rea. 


Material     Man's     Claim     Good    Thongrli 
Contract    Not    Completed 

An  owner,  who  has  paid  moneys  to  a 
contractor  without  production  by  the 
contractor  of  certificates  required  by 
the  contract  to  be  produced  by  the 
contractor  to  entitle  him  to  the  pay- 
ments provided  for  by  the  contract, 
cannot  set  up  as  a  defense  in  a  suit 
against  him.  instituted  by  one  who 
furnished  materials  for  the  building 
and  served  a  stop  notice  upon  the 
owner,  the  nonproduction  of  said  cer- 
tificates. The  owner  by  his  action 
waived  the  production  of  the  certi- 
ficates, and  is  estopped  from  setting 
up  as  a  defense  to  the  action  upon 
the  stop  notice  the  nonproduction  of 
said  certificates. — F.  Bowden  Co.  vs. 
Baler,  Supreme  Court  of  New  Jersey. 
123    Atlantic    737. 


Commodity    Survey 

Through  the  courtesy  cf  the  National  Association  of  Purchasing  Agents 
it  will  hereafter  be  possible  to  publish  each  month  that  part  of  the  commodity 
survey  compiled  by  the  organization  which  has  to  do  with  .tl"^  ^^end  of  the 
building  material  market.  This  survey  is  based  on  data  subtn.tted  by  Purchas- 
i^ng  agfnts  all  over  the  country  who  are  in  daily  touch  w.th  market  condi- 
tions Ind  it  should  prove  to  be  of  considerable  value  to  contractors  and  ma- 
terLlmen  who  are  dlsirous  of  keeping  informed  on  matters  ol  th.s  character. 
Number  of  Those  Who  Believe  Number  of  Those  W  ho 
Price  Trend  Will  Be  Would  Buy  Now  For 

I  I.     Stationary     Down     Immediate  Needs     3  Mo.-!.  0  Mos.  1  Yr. 

Northern  q  7  1 

Hardwoods    11  24  4  10 

Southern  ^  _  7  6  0 

Hardwoods    12  22 

Southern  „  .,„  r  ^i  1 

Softwoods     16  25  7  19  6  5  1 

Western  „  ..  „  10  7  ' 

Softwoods      17  30  .  I-  22  10  2 

Copper     «8  l^  ;  23  17  10  0 

Lead     ^^  -'  „'  no  s  8  1 

Linseed  Oil    19  23  20  28  8  8  i 

Finished     Steel....    25  40  14  n  "s  1  1 

Glass     0  ^l  I  ,,  ID  1  2 

Cement      « ^ ^  "" 

,oo»    BBirK    PRODUCTION  valued    at    $37,637,972,      as      compared 

1923    BRICh.    PRODLCllON  ^^  .^^    $28,233,689   in   1922   and   $18,128,217 

The    Department    of    Commerce    an-  in    1921,    an    increase    of    33  3    per   cent 

nounces    that     according    to     the    data  over  1922  and  107.6  per  cent  over  1921. 

collected     at     the     biennial     census    of  The    total    value    of   vitrified    brick    or 

manufactures    1923      he  establishments  block    for    paving    was    ?11,359  640,    as 

m  ?he   cla^-produc  sSndustry   engaged  compared    with    $9,520,594    in    1922    and 

n    the    production    of    face    brick    and  $11,201,409    in   1921,   an   increase  of   19.3 

vKrinedbrfck  or  block  for  paving  re-  per  cent  over  1922  and  1.4  per  cent  over 

ported   the   manufacture   of   face   brick  1921. 
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Building  News  Section 


APARTMENTS 


(•■.iitrait    Awarded. 

I'.lIll.I'ING  Cost,    $11,45S 

SAN   KltANCISCO,  W  Scott   100   N   Ellis. 

Twu-.stiiry    frame    apt.    flat    building. 

Ownor — I'atrlck  Waters.  619  Washing- 
ton St.,  San  Francisco. 

Architect — Maxwell  Hugbee,  619  Wash- 
ington   St.,    San    franclsco. 

Contractor— W.  B.  Zane,  ill  Kuss  St., 
San    Francisco. 


riumbing    Contract    Awarded — Heating 

Bids   Being  Taken. 
AI'AUTMENTS  Cost,   $70,000 

!-A.\"    Fi:.\.\il.sC().  .S  i)Farr.ll  .SI.    162-6 

W  Lark  in   St. 
Four-story    and    basement      reinforced 

concrete     apartment     building     (23 

apartments). 
Owner  —  O.   E.  Carlson,   180  Jessie  St., 

San   Francisco, 
numbing  awarded  to  Laccy  ^i   Holly. 

(  ontract    Awaidid. 

Al'.VKTMENTS  Tost.  $i:!,4i)0 

S.\X     FKA.N'i  l.sro.     ]•:     San     Jo.so     Ave, 

Il)2-(i  S  24th   St. 
l-'l-ain-'    aparlnicllt    )>uildin;4'. 
(  V. m-r — John    anil    Hannah    M.    IJiben- 

ham,    3    CJleridiie    SI.,    S.    F. 
.\rchitect — C  has.  F.  Slrothoff,   2274   l.llh 

St..    t\    V. 
I'ontractor    —    J.    H.    Stephenson,    2(J26 

26lh  Ave.,  S.  F. 


To  be  done  by  Day's  Work  &  Sub- 
Contracts. 

APARTMENTS.  Cost,   $55,000 

SAN  FRANCISCO,  SW  cor.  Van  Ness  & 
Larch    Sts. 

Three-story  frame  apartments  (30 
apartments.) 

Owner — J.  Greenbach,  185  Stevenson 
Street. 

Architect — J.   Hladik,  Monadnock  Bldg. 


Owner  Taking  Segregated  Figures. 

APTS.   (3)  Cost,   $12,000  ea. 

SAN  FRANCISCO,  S  14th  St.  near  Dol- 
ores  St. 

Three  2-story  and  basement  frame 
and  stucco  apt.  houses  (4,  3-room 
apts.  each.) 

Owner — Mission  Realty  Co.,  2008  Mis- 
sion St.,  San  Francisco. 

Architect — A.  J.  Horstman,  110  Sutter 
St.,   San  Francisco. 


Owner    Taking    Sub-Figures. 
AP.\RTMKNTS  Cost,    .$17,500 

S.\N    FRANCISCO.      SE    Twenty-eighth 

Ave.   and  Balboa  St. 
Two-story     and     ba.sement     frame     and 

stucco   apartment  house    (2   4-room 

and    1    5-room    apts.,    2    stores    and 

garages). 
Owner — Ben.1.     Schnier,     1766     O'Farrell 

.St.,   .San   Francisco. 
Architect — O.   R.  Thayer,  110  Sutter  St., 

San  Francisco. 


APAKT.ME.NT-FL.VT  BLUG.        Cost,  $— 
HICH.MOND,   Contra     Costa     Co..     Cal. 

Ninth   St.   near   Pennsylvania   Ave. 
Two-story   and    basement      frame     and 
brick       veneer       (4)       apatment-flat 
building. 
Owner^l,.  G.   Polsky. 
Architect— Italph  P.  Morell,  41   S-Sutter 

St.,    Stockton. 
K.  J.  Henning,  246  14th  St.,  Rich- 
mond     $14,975 

A.    L.    Rector.   Richmond 15.287 

J.   A.  Fagerstrom,   Richmond 15,386 

10.  A.   K.  (.•ar.soii.   Kiehinond 15,402 

F.   G.    Daniels.   Sioekton 15,525 

F.    H,    Rolieilsiin.    Kiohmond  16.000 

W.    Snelgrove,    Richmond 16,517 

Parr   it    Son.   OaUlanil 16,738 

Dinnie    Conslr.    Co.,    Oakland 17,471 

Bids  were  taken  under  advisement. 


Sul>-Figures   Being   Taken. 

APARTMENTS  Co.st,    $55,000 

S'AN   FRANCISCO.      SW    Van   Ne.s.s  Ave. 
and  Larch  Street. 

Six-story     reinforced     concrete     apart- 
ments (30  apt.s.) 

Owner — J.    Greenbach.      185      Stevenson 
St.,  San  Francisco. 

Architect — J.  Hladik,  Monadnock   BIdg., 
San    Francisco. 
«'orroc1i<m — In    reporting       this       .iob 

Oct.  16th  it  was  given  as  a   three-.story 

frame  structure  whicli  W'as  an  error. 


To   Be   Done   bv   Day's  AVork. 

AP.ARTMENTS  Cost,   .$25,000 

SAN  FRANCISCO.  NW  Sixth  Ave.  and 
Fulton    St. 

Three-stor.v  and  basement  frame  apart- 
ments   (12   apts.) 

Owner — Lager  &.  Val  Franz,  ISO  Jessie 
St.,   San    l''ranciscu. 

Architect — J.  C.  HIarlik,  Monadnock 
Bldg,,   San   Francisco. 


Plastering   Bids   Being  Taken. 
APARTMENTS  Cost,   $100,01)0 

C)AKLANI5,     Alameda     Co..     Cal.       Bay 

Place  and   Montecito   Ave. 
Four-story    Class    C    brick    apartment 

house,  brick  exterior  and  slate  roof 

(80    rooms). 
Owner  -Somniarstrom  &  Cl.iussen.  Iu36 

Franklin  St.,  Oakland. 
Areliitect  —  clav  N.  Burrell,  American 

Bank  Bldg.,  Oakland. 
(  Unlraelor — Sommarstrora     Bros.,     1530 

Franklin    St.,    Oakland. 
Ilcatintt'  awarded  to  Scott  Co.,   381   11th 

St.,   Oakland. 
Bids    for    painting,    etc.,    to    be    taken 
later  . 

.\s  previously  reported  plumbing  has 
been   awarded   to   J.  Goldstein. 


Sub-Figures  Being  Taken. 

APARTMENTS  Cost,   $750,000 

OAKLAND,  Alameda  Co.,  Cal.  Facing 
.  Lake  Merritt  between  Alice  and 
Jackson   Sts. 

Twelve-story  Class  A  apartment  build- 
ing  (20  apts.,  7   rooms  each). 

Owner — George    Jamieson. 

Architect  —  Maury  I.  Diggs,  lath  and 
Telegraph  Ave.,  Oakland. 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  CVarehouse  Doors. 
Pol(l-up-T»ors,  'rl-co-dors,  Co'bald- 
doi's,  Wal-el-rtors.— St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    fireproof,    ventilated    non- 
slipping   flooring.  —  Irving   Iron 
Works  Co. 
LIGNl  SAIVOR 
Best  Wood  PreseiTcr. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


Contract   Awarded. 

APARTMENTS  Cost,  approx.  $25,000 

SAN  FRANCISCO,  SE  Twentieth  and 
San    Carlos. 

Three-story  frame,  stucco  and  brick 
veneer  store  and  apartment  build- 
ing  (10   2-room   apts). 

Owner — -Mr.  W.  Nelson. 

Architect— Edw.  E.  Young.  2002  Cali- 
fornia  St..   San   Francisco. 

Contractor — M.  C.  Ingraham,  165  Fell 
St.,  S.  F. 


Completing  Plans  —  Owner  To  Take 
Sub-Figures. 

APARTMENT  Cost,    $50,000 

SAN  FRANCISCO,  Clay  St  near  Leav- 
enworth. 

Three-story  frame  and  plaster  apart- 
ment house. 

Owner — Herman  D.  Hogrefe,  625  Pow- 
ell  St.,   S.   F. 

Architect— E.  E.  Young,  2002  Califor- 
nia St.,  S.  F. 


Plans  Being  Figured. 

APT.   HOUSE  Cost,    $10,000 

SAN  RAFAEL,    Marin   Co.,   Cal.,    5th   St. 
Two-story  frame  and  plaster  apt.  house 

4  4-room  apts.) 
Owner— Dr.   L.   L.   Stanley. 
Architect — J.    W.    Dolliver,    Monadnock 

Bldg.,  San  Francisco. 


Concrete  Work  Awarded — Sub-Figures 
Being   Talcen. 

APT.  HOUSE  Cost,  $140,000 

SAN    FRANCISCO,    Eddy    E    of   Larkin. 

Six-Story  reinforced  concrete  apart- 
ment house  (108  rooms,  two-room 
apartments). 

Owner — E.  V.  Lacey,  180  Jessie  St.,  San 
Francisco. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,  San   Francisco. 

r^xcavntion,  trenching,  forms,  concrete, 
terra  cotta  flues,  furring,  jaiats. 
studding,  sheatliing.  cement  ^Tork. 
etc.  awarded  to  Mission  Concrete 
Co.,  125  Kissling  St,  S.  F.  at  $33,000 


Plans   Being   Prepared. 

ALTERATIONS  Cost,  $10,000 

S.\N  MATEO,  San  Mateo  Co.,  Cal. 
Alter  two-story  frame  apartment  house 
Owner — Withheld. 

Architect — Chas.    E.    J.    Rogers,    Phelan 
Bldg.,  San  Francisco. 


BURBANK,  Los  Angeles  Co.,  Cal. — 
J.  M.  Randall.  Burhank,  has  prepared 
preliminary  plans  for  a  4-story  brick 
store  and  apartment  building  at  the 
southwest  corner  of  Sunset  Blvd.  and 
Highland  Ave.,  for  Catherine  F.  Zener, 
who  is  represented  by  Robert  Zener, 
75G2  Sunset  Blvd.  There  will  be 
stores  on  the  first  floor  with  apart- 
ments above,  103x150  ft.,  pressed  brick 
facing,  composition  roofing,  etc.  Cost, 
$100,000.  Project  will  mature  in  about 
6   months. 


CHURCHES 


SAN  BRUNO,  San  Mateo  Co.,  Cat. — 
San  Bruno  School  District  defeats  bond 
issue  tor  $50,000  to  finance  purchase  of 
20  lots  for  $30,000  and  $20,000  for 
school    improvements. 

ASTORIA,  Ore. — Election  will  be  lield 
Nov.  1  to  .vote  bonds  of  $100,000  to  fi- 
nance erection  of  junior  high  school 
building  in   east  section   of  city. 

COMPTON,  Los  Angeles  Co..  Cal. — 
Compton  School  District  indorsed  $140,- 
000  bond  issue  for  new  east  side  gram- 
mar school  at  election  Oct.  10.  Con- 
struction of  building  will  be  started 
abcut   Feb.    1,    1925. 

WATTS,  Los  Angeles  Co.,  Cal. — 
Watts  School  District  defeated  $128,- 
000  bond  issue  for  new  school  in  Home 
Gardens.  Another  election  on  same 
proposition   will    be   called   at   once. 


IS 

COMPTON,  Los  Angeles  Co.,  Cal.— 
Compton  School  District  approved 
niToOO  bond  issue  for  purchasing  site 
and  erecting  new  school  E  of  Long 
ItachBlvd  between  Main  and  Orange 
Sts. 

HAWTHORNE.  Los  Angeles  Co.,  Cal 
—Jefferson  School  Dlst.,  Los  Angeles 
Co.,  has  called  bond  election  tor  >.o\. 
7,  at  which  time  it  is  proposed  to  vote 
?78,000  for  school  imi"-'>v€;ments.  Jas. 
H.  Beatteay,  Clerk,  R.  1.  Box  464,  In 
glewood.  

HAWTHORNE,  Los  Angeles  Co.,  Cal. 
— Lawndale  School  District,  U  A.  Co., 
has  called  bond  election  for  Nov 
which  time  it  is  proposed  to  vote  ?44 
nnn  for  school  improvements.  Mrs 
Georgil  C  Wade,  Clerk,  Bo.x  33,  Lown- 
dale. 
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at 


BONDS 


Cost,  $22,722 
Diamond      and 


Contract  Awarded. 

ALT.  &  ADD. 

SAN    FRANCISCO,    SE 

Elizabeth    Sts.  .  .       v,      „i. 

Alterations     and     additions     to  church. 

(new   tower,   etc.) 
Owner— Roman  Catholic  Archbishop  of 

San   Francisco. 
Architect— J.  J.  Foley,  770  5th  Ave. 
Contractor— James      F.      McCarthy    436 

Eureka   St. 

Preliminary    Plans    Being    Pre^Par/d- 
CHURCH  Cost,   $75,000 

BERKELEY,  Alameda  Co..  Cal.,  Spruce 

St.   bet.   Cedar   and   Vine   Sts. 
Frame   and   stucco   church.        .   ^  _  .^„ 
Owner— Second  Church  of  Christ  Scien- 
tist,   Berkeley. 
Architect— W.   A.   Newman,   Post  Office 
Bldg.,    San   Francisco. 

TAFT  Kern  Co.,  Cal.— Of  $25,000  re- 
quired. $23,400  has  been  secured  by  the 
Baptist  Church  to  finance  erection  of 
new  edifice.  Preliminary  plans  for  the 
structure   have   already   been   prepared. 

UPLANDS,  San  Bernardino  Co.,  Cal, 
— Archt.  Robert  H.  Orr.  1300  Corpora- 
tion Bldg.,  has  been  commissioned  to 
prepare  plans  for  a  1-story  and  base- 
ment church  bldg.,  at  Uplands,  for  the 
First  Mennonite  Church;  auditorium 
to  seat  500,  classrms.,  balcony,  social 
hall,  etc.;  tar.  veneer  and  frame.  68-lin 
ft.,  press,  br.,  tile  rfg.,  eem.  and  hardwd 
fls.,  gas  htg.,  art  glass,  water  htr.,  pine 
trim. 


Completing    Plans— Ready    for    Figures 

In    About   Two   Weeks  ,,--„„« 

FACTORY   BLDG.  Cost.   $11".'"'" 

SAN    FRANCISCO.      Mission    and    Bond 

Streets. 
Five-story   reinforced   concrete   factory 

building. 
Owner — Speyer  &  Schwartz. 
Architect— S.   Heiman,    57    Post    St.,   .San 

Francisco. 
Lessees — Alcone  Knitting  Co. 

Sub-Conlracts  Awarded. 

PACKING   PLANT  Cost,    $2i3,OlO 

SACRAMENTO,     Sacramento     Co.,     tal.. 

16th  to  18th  B  &  C  Sts. 
One  and   2-story   reinforced   concrete   & 

brick  packing  plant,  700x300. 
Owner— California    Packing    Cptn.,    101 

California   St.,   S.    F. 
Engineer — Philip    Bush,    101    California 

St.,   S.    F.  ^         ,j       r 

General    Contractor    —   MacPonald      & 

Kahn.    130   Montgomery   St.,   S.   F. 
The    ovi'ners    have    awarded    the    fol- 
lowing contracts  which  are  not  in   the 
general   contracts:  ,    „      j      . 

Sicel    sash    to    Detroit    Steel    Products, 

251   Kearny   St.,   S.   F. 
nripk   to  Sacramento  Brick   Co.,  Sacra- 
mento. „        J      J 
<'eni<-iit    to    Old    Mission    Co.,    Standard 

Oil    Bldg.  ,    , 

IColliiiK   Steel   Door   not   awarded. 

?ic?:\'N5^PLANT  $5000  to  $10,000 

HAYWAKD,  C  and  Soto  Sts. 
One-story     galv.      iron      and     concrete 

packing   plant.  ^     ^      »      , 

Owner — Poultry   Producers   of     Central 

Calif.,    J.    Christensen,    mgr. 
Architect — Geo.  Whitman,  192  Main  St., 

Hay  ward.  ,  .   ,,   j 

A  cold  storage  plant  may  be  installed 
Plans  will  be  ready  for  figures  in 
about  3  weeks. 


HANFORD,  Kings  f.  o.,  Cal.  —  St. 
Brigids  Church,  Rev.  J.  Galvin,  pastor, 
is  campaigning  for  funds  to  finance 
erection  of  new  church  building.  H.  J. 
r-aeton  is  secretary  and  F.  M.  Dutra, 
treasurer   of  the   building   committee. 


FACTORIES  AND 
WAREHOUSES 


Contract  Awarded.  ^„„  „„„ 

WAREHOUSE  Cost,    $80,000 

NOVATO,    Marin    Co.,-  Cal. 
Reinforced    concrete    grain    warehouse. 
Owner — Wright    Corporation. 
Architect — None. 

Contractor — J.    G.    Leibert,    185    Steven- 
son  St..   S.   F. 


Concrete      and       Plumbing      ContracUi 

Awarded.  

FACTORY  Cost,   $60,000 

SAN  FRANCISCO.     NE  Keith  and  Don- 

ner  Street. 
One-story    reinforced    concrete    factory 

approx.    100x300. 
Owner- Pacific    Electric    Mfg.    Co.,    827 

Folsom  St.,  San  Francisco. 
Architect — Geo.   H.  Wiermeyer,   57    Post 

St.,  San  Francsico. 
(onrrete    Wark    awarded    to    R.    J.    H. 

Forbes,  Monadnock  Bldg. 
I'lunibiniS    to    Geo.    Rehn,    1979    Mission 

St.,   San    Francisco. 
Sub-figures     on     other        portions     of 
the    work    will    be    taken     in    about    a 
month     by    Frederick     Thompson,     827 
Folsom    St. 


Figures  Being  Taken  From  a  Selected 
List   of   Contractors. 

ADDITION  ,    '^°S'„* : 

SAN  FRANCISCO.  Second  and  Bryant 
Streets.  .    ,  , 

Four-story  and  basement  reinforced 
concrete  and  steel  addition  to  lith- 
ograph   plant,    240x140. 

Owner — Schmidt  Lithograph  Co.,  2nd 
and   Bryant   Sts..   San   Francisco. 

Architect — Maurice    Couchot      &      Jesse 

Rosenwalt,    60    Sansome    St.,    »•    *■ 

Bids  will   be   opened  about  November 

1st. 


"MacArthur  For  Piles" 

STR4IUHT    SHAFT    COlirKKSSED    COXUKTi;    TILE 
PEDESTAL  COMrKESSEll  (ONtKETE  TILE 
COMPOSITE   C03IPT!E.SSE1>  C'OX(  KETE  PIEL 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MOXADNOrK  BUILDING,  SAX  FUAX  ISiO.  (  ALIF. 

PHONE  SUTTER  3'549 


I'ALO  ALTO,  Cal. — See  "Government 
Work  and  Supplies."  this  issue,  bids 
opened   for   hospital   laundry  building. 

LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— Architect  J.  M.  Cooper,  321  Marsh- 
Strong  Bldg..  has  completed  plans  and 
has  the  contract  for  a  12-story  Class 
A  loft  building  on  Sanlee  St.,  between 
81h  and  »th  Sis..  Los  Angeles,  for  A. 
..\  Maxflold.  Reinforced  concrete  plas.. 
81x90  ft.,  composition  roofing,  basement, 
steam  heating  system.  3  electric  eleva- 
tors, ornamental  iron  work,  plate  glass. 
CoFt,    $225,000. 


FLATS 


Contract   Awarded. 

FLATS  Cost.    $14,000 

SAN   FRANCISCO,      Pierce    Street    near 

Union  Street. 
Two-story  frame  and  stucco  flats. 
Owner — Mrs.   B.   Trefts. 
Architect    —    Fabre    &    Hildebrand.    110 

Sutter  St..  San  Francisco. 
Contractor — M.    C.    Ingraham,    165    Fell 

St.,  San  Francisco. 


Contractor    Taking    Sub-Figures    on    all 
Portions  of  the  Work. 

nUFirw.    ETC  .        Cost.    S— — 

SAN  FRANCISCO.     Harrison,  Steuart  & 
Spear   Sts. 

Five-storv   warehouse   and   office   build- 
ing  with   roof  garden. 

Owner— Hills  Bros. 

Architect   —   Geo.    W.   Kelham,    Sharon 
Bldg..  San  Fiani-isco. 

M-r    of  Constr. — P.  J.  Walker  Co.,  Sha- 
ron Bldg..   San   Francisco. 
As   previously    reported    the    remfo-c- 

ing    steel     etc..    was    awarded   to    Edw. 

Tj.    Soule.    Rialto    Bldg..    at    1596. «42. 

To  be  Done  by  Day's  Work.  -i,  ^nn 

jjjLj^  Cost.    $12,000 

OAKLAND,  Alameda  Co.     Southern  Pa- 
cific  Yards. 
One-story    'oncrete    and   tile    dry    kiln. 
Owner— Soatbern    Pacific   Co..    Oakland, 

Calit. 
Architect — None. 


Contract   Awarded 

FLATS  Cost,    $14,200 

OAKLAND,  Alameda  Co.,  <  al..  SW  5th 
Ave.  and   E-14th  St. 

Two-story  and  basement  frame  and 
plaster    4    aiiarlment    flats. 

Owner — E.  K.  and  Bessie  A.  Daniel- 
son.    2004    Park    Blvd.,   Oakland. 

.Vrchitect  —  Hutchison  &  Mills.  1214 
Webster  St..  Oakland. 

Contractor — Wiley  T.  Vaughan,  65  Se- 
Tioia    Ave..    Oakland. 


GARAGES 


Completing    Plans. 

C.ARAGE  Cost.  JJO.noo 

OAKL.\ND,    Alameda    Co..    Cal.      Broad- 
way   near   24th   St. 

One-story    brick    and    terra    cotta    com- 
mercial garage. 

Owner— A.  W.  Kiel,  510  Lake  Park  Ave, 
Oakland. 

Architeci — Schirmer-Bugbee  Co.,  Thay- 
er  Bldg..   Oakland. 
Plans    will    be    nady    for    figures    in 


ilK>ut   a 


To  be  Dtme  by  Day's  Work. 

GARACK  Cost,    $10,000 

S.AN    FPANCIS-O.      W    Steiner    82-6    N 

Golden  Gate  Ave. 
Two-story      Class     B     concrete     public 

garage. 
Ciwner — G.    B.    Pasqualetti.    2330   Larkin 

St..    San   Francisco. 


Member  S.  F.  Builders'  Exchange 
Phone    Sutter    6700 

ALBERT  DEAN 

Ramloni  Variefjiited  Colors  Slate 
Roofing 

and 

Raiiilnni   YaricRated  Colors  Tile 

Roofins 

Com.position    Roofing 

General  Roof  Repairing 

Samples   Submitted 

ISO  Jessie   St.,  Sail  E^ranclaco 

Res     4201    Mission    St. 

Phone    Randolph    5982 
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LOS  ANOKLEH.  Los  Angelrii  Co.,  Cal. 
— Architects  \Valk.>r  *  ElK.>n  7I>1  Oreat 
Ufpubllc  I.tf.>  1'^'  ■  '  •-  V-.  i—  are 
l.r.imrlMK'  w...l,  ".ry 

l.ll«i  llUllt      Mil. I  s      A 

l,'iir:i;,-.-    :ili.l    l-.li  ted 

i.n  the  weHt  sKl.-  ..I  i.iif-  Mifi..-.  St., 
lutivien  7th  mid  Kih  Sts.,  inljiniiiiiK  the 
Tran.ipi.rliitlon  hull<linK.  Diiiu-naloiis. 
1..iixl2ri  ft.,  relnfcir.id  conciele  con- 
slruitii.ii.  sliiroo  eslerlor.  The  first 
s.v.ii  ^it..I■i.  s  win  !>.■  for  gMraije  pur- 
liii.si.M  Willi  i:iin|is.  'I'he  upper  stories 
will  have  elevator  .-(ervlce  for  lofts. 
i'niitrn<*tor  has  been   selecteil. 


GOVERSMKNT  WORK 
AM)  SirPLlES 


WASIITN'GTON",  P.  C— Rids  are  be- 
liiK  ree.  by  nureaii  of  Supplies  and  Ac- 
counts. .Vavy  Department,  to  fur,  and 
del.  materlnl.s  to  Navy  Yards  and  Sta- 
tions, as  follows,  the  date  for  opening 
l.ids  ns  noted  at  elo.se  of  each  para- 
trraph: 

Sehed.  2768.  for  various  yards.  10,700 
<Ii-ek  seriibbinK  brushes.  1000  daubers, 
."iSOO  hand  serubbine'  brushes  and  6150 
hand   seruhhinp:  brushes,  Nov.   4. 

Sehed.  2767.  for  Mare  Island,  1.  elec- 
tiii-   motor-driven  hoist,  Nov.  4. 

Sehed.  2768,  for  various  yards,  12,000 
lb.>i  macnesla  asbestos  plaster,  4200  sq. 
ft.  magnesia  blocks,  l."),700  lbs.  asbestos 
millboard.  22,900  lbs,  do,  miscellaneous 
majrnesia  pipe  coveriiifr.  .''lOnO  sq.  ft. 
matinesia  bloclc.  167.100  lbs.  asbestos 
millboard.  3.i00  lbs.  asbestos  paper,  and 
63:fU  ft.  magnesia  pipe  covering,  Nov.  4. 


WASHINGTON,  D.  C— Until  Nov.  4, 
!0:3n  a.  m.,  bids  will  be  rec.  by  Gen- 
eral Purchasing  Officer,  Panama  Canal 
to  fur.  and  del.  Balboa  (Pacific  Port), 
under  Circular  No.  1636:  centrifugal 
pump,  sheet  iron,  sheet  and  bar  steel, 
sheet  brass,  bar  bronze,  sheet  copper, 
sheet  yellow  metal,  sheet  lead,  sheet 
zinc,  solder,  brass  tubing,  wire  and 
rope  (steel  and  phosphor  bronze), 
Manila  rope,  nails  (common  wire,  roof- 
ing and  tram),  solid-rubber  tires,  hose 
(pneumatic-tool,  wire-wound  air,  and 
metallic  steam),  insulating  varnish, 
etc.  Further  information  obtainable 
from  Assistant  Purchasing  Agent,  Fort 
Mason,   San   Francisco. 


SAN  FRANCISCO— Until  Oct.  29,  11 
a.m.,  bids  -will  be  rec.  by  U.  S.  Engin- 
eer Office.  S5  2nd  St..  under  Order  No. 
5618-641  to  f;ir.  and  del.  Rio  Vista,  So- 
lano county,  miscellaneous  castings. 
Lists  of  materials  desired  will  be  fur- 
nished on  request  to  above  office. 


PICAUL  HARBOR,  T.  H.— K.  .1.  Lord, 
Me(;andles  Bklg.,  Honolulu,  at  $47,363, 
lime  for  completion  210  days,  awarded 
lont.  bv  Bureau  of  Yards  and  Docks, 
Navy  Department,  Washington,  D.  C, 
under  Specification  No.  5001,  to  con- 
struct circulating  water  discharge  loop 
at  Pearl  Harbor. 


WALLA  WALLA,  Wash.— FollowlnB 
bids  received  by  U.  S.  Veterans'  Bureau, 
WashlnKlon,  D.  C,  to  erect  administra- 
tion bulldhiB  at  Veterans'  HuspUal  No. 
».•>,   Walla   Walla: 

I'.ia  1.  Gross  *  Frank,  Walla  Walla, 
Wash. 

2.  U.  U.  Keen.  Walla  Walla,  Wash. 

3.  K.  A.  Friineis  Construction  Co., 
Seattle,   Wash. 

4.  Geo.  Schreimer,  Walla  Walla, 
Wash. 

5.  N.  J.  MeLeod,  Walla  Walla,  Wash. 

6.  Bert  Ward,  Peoples  Bank  Bldg., 
Seattle,   Wash. 

Hem  1.  General  Construction — Bid  1, 
»28,700:  2.  $32,624;  3,  $28,439:  4,  $33,- 
050:  5,  $27,027,  deduct  $327  by  letter; 
6,    $32;777. 

2.  Covered  walk,  add.— Bid  1.  $5930: 
2  $6000;  3,  $4908;  4,  $6622;  5,  $5568;  6, 
$4666. 

3.  Unit  prices:  .   „  ,. 
Mass   concrete,   type  A — Bid   1,   $10. oO 

cu.  vd.;  2,  $16.50;  3,  $18;  4,  $15;  5,  $12.75 

Rock  excavation — Bid  1,  $3  cu.  yd.;  2, 
$3;  3.  $4;  4.  $7:  6,  $4. 

Karth  excavation — Bid  1,  75c  cu.  yd.; 
2.   60c:    3,   $1.25;    4,    $1.50;    5.   75o;   6,   $1. 

Earth  llUing— Bid  1,  75c  cu.  yd.;  2, 
85c;   3,   $1.25:  4,   $1.50:   5,   $1:  6.  $1. 

Time — Bids  1,  10  to  90  days;  2,  3  to 
110  days;  3,  7  to  180  days;  1,  10  to  120 
wi.rking  days:  .'>,  1  lo  120  days;  6,  10  to 
120  days. 

PALO  ALTO,  <  al. — Following  bids 
received  by  V.  S.  Veterans'  Bureau. 
Washington,  D.  C,  to  erect  laundr.v 
building  at  U.  H.  Veterans'  Hospital 
No.  24,  Palo  Alto:  ^   ,      .,^ 

Bid  1.     Bertsche  &  Briggs,  Palo  Alto, 

2.  '  Cochrane-Boehm  Co.,  San  Fran- 
cisco. „       ,., 

3.  Sample  &  Cody,  San  Francisco, 

4.  Howard  S.  Williams,  Livermore, 
Cal'if.  „ 

5  R    W.   Moller,    San   Francisco. 

fi'  G.   Pringle.   Burlingame.    Calif. 

7  O    E    Carlsen.  San  Francisco, 

8  Carl  H.  Petersen,  San  Francisco, 
o'.  Schuler   &      McDonald,      Oakland. 

Calif 

10.    West  Construction  Co.,  San  Fran- 

"'ite'm  1.  General  construction—Bid  1, 
$37,000;  2.  $32,613;  3,  $32,500;  4  $29- 
'SO-  5  $27,300:  6.  $30,600:  7,  $37,850: 
8     $28     275;    9,    $33,325:    10.    $24,400. 

'  2  if  terra  cotta  conduit  deduct  from 
item  1— Bid  1,  $50;  7,  $130;  8,  $75;  9, 
$20, 

3.     Unit  prices: 

Earth    excavation-Bid    1     $1    ^u     yd 
2,   $3;   3,   $1:   4.   $1.25;   5,   $1.25;   6,   |2,   7, 
$3:    8,    $1.50;    9,    $1.25;    10,    deduct    75c, 

'"'Rock' excavation-Bid  1,  $5  cu  yd  : 
2  $6:  4,  $4;  6,  $5:  7.  $5:  8,  $3;  9,  $2.50, 
in.  deduct  75c,  add  $4. 
.  Eeart  fllling-Bid  1  $1  «":  ,y<3  2  $3. 
•i  50c-  4-  $1,25;  5,  75c;  6,  $2;  7.  $1.50, 
8'  $1;  9,  $1:  10.  deduct  50c.  add  $1.50. 

Mass  concrete— Bid  1,  $14  cu.  yd.;  2, 
$35;  3  $10:  4,  $10;  5.  ?20;  6  $16:  7. 
$20:  8,  $20:  9,  $10.25  and  $11.10,  10, 
deduct   $18.   add  $25.  „.    9     o   tn 

Time— Bid  !,  10  to  120  days;  2,  2  to 
100  days:  3.  15  to_1.50  days:  4,  10  o 
T^  davs-  5  10  to  75  days  6,  10  to  loe 
Aavs  7'  4  to  lin  days;  8.  10  to  150 
days;  9;  10  t"  ion  days:  10.  10  to  60 
days. 


WASHINGTON,  D.  C— Bids  are  be- 
ing rec.  by  Bureau  of  Supplies  and  Ac- 
counts, Navy  Department,  Washington. 
D  C,  to  furnish  and  deliver  materials 
to  Navy  and  Stations,  as  follows:  date 
for  opening  bids  as  noted  at  close  of 
each   paragraph:  ,..-.... 

Sehed.   2766.    for  various  yards,    in I 

deck  scrubbing  brushes,  1000  daubers. 
5800  hand  scrubbing  brushes  and  61ua 
hand  scrubbing   brushes,   Nov.   4. 

Sehed.  2767,  for  Mare  Island.  1  elec- 
tric motor-driven  hoist,  Nov.  4. 

Sehed.  2768,  for  various  yards,  12,000 
lbs  magnesia  asbestos  plaster,  4200  sq. 
ft  magnesia  blocks.  15,700  lbs  asbes- 
tos millboard,  22,900  lbs  do,  miscellane- 
ous magnesia  pipe  covering,  5000  sq.  ft. 
magnesia  block,  167,100  lbs  asbestos 
millboard,  3500  lbs  asbestos  paper,  and 
6330  ft.  magnesia  pipe  covering.  Nov.  4. 
Sehed.  2769,  for  various  navy  yards, 
51  500  sq.  yds.  linoleum,  Oct.   21. 

Sehed.  2771,  Mare  Island,  30,000  cyl- 
indrical paint  cans,  Oct.  28. 

Sehed,  2775.  eastern  &  western  yards, 
134  000  ibs  calcium  carbide,  Nov.  4. 

Sehed.  2776,  eastern  &  western  yards, 
miscellaneous  steel  wire  brushes  and 
brooms.  Nov.  4.  ^     ,,,^    ,, 

Sehed.  2786,  Mare  Island,  llo5  lbs. 
sash  cord.  Nov.  4. 

Sehed.  2793,  eastern  &  western  yards, 
miscellaneous  white  ash,  Nov.  4 

Schedule  2794,  Mare  Island,  12.000  ft. 
b.  m.  white  oak:  Puget  Sound,  20,000 
ft  b  m.  white  or  red  oak;  Mare  Island. 
20  000  ft.  b.  m.  red  or  white  oak;  Mare 
Island.  4000  ft.  b.  m,  do  and  5000  ft.  b. 
m.  white  oak,  Nov.  4. 

SAN  FERNANDO,  Los  Angeles  Co., 
(•■il — Conslr.  Div.  of  U.  S.  Veterans' 
tiureau.  Washington,  D.  C,  has  pre- 
pared plans  for  Federal  base  hospital 
on  600  acre  site  near  San  Fernando, 
Work  will  involve  group  of  fireproof 
buildings  and  road  from  San  Fernando 
to  site.  It  is  expected  that  contract 
will  be  let  and  that  Major  W.  H.  Rad- 
clifte  %  U.  S.  Veterans'  Bureau  Hos- 
pital.' Livermore.  Calif.,  will  supervise 
construction.  Congress  in  December 
will  appropriate  $2,000,000  for  work. 

LIVERMORE,  Alameda  Co.,  Cal. — 
The  following  are  the  two  lowest  bids 
received  bv  the  U,  S.  Veterans'  Bureau, 
Arlington  Bldg.,  Washington,  D,  C, 
for  an  automatic  telephone  system, 
wiring  and  cables  for  automatic  tele- 
phone svstem  and  fire  alarm  system  at 
the  U  "S.  Veterans'  Hospital,  Liver- 
more. A  Complete  list  will  be  pub- 
lished later. 

Automatic  Telephone   System 
Automatic    Electric    Co..    37    Cali- 
fornia    St,,     San     Francisco ^*''.°° 

North    Electric    Mfg.    Co 5,032 

■Wiring  and   Cables   for  Antomatic  Tel- 

eiihone   System 
Latourrette-Fical    Co.,    907    Front 

St.,     Sacramento,    Cal *''X?c 

Butte    Electric    Co.,    S.    F 8,865 

B^re    Alarm    System 

Michaels    &    Co ,1'S^V 

Latourrette-Fical    Co.,    Sac $5,841 

POINT  BENITA.  Cal.— Healy-Tibbits 
Const.  Co.,  64  Pine  St..  San  Francisco, 
at  $13,420  awarded  contract  by  U.  S. 
Coast  Guard  Headquarters,  Washing- 
ton, D.  C,  to  construct  wharf  and  tim- 
ber trestle  at  Point  Bonita. 


Phone  Franklin    -t^DO 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


?£ar0?n  dnnatntrtton  IRfiJcrta 

- "■*  ' ^  J „*    *i,«    ..,acT-        TTiirnlshea 


Furnishes 
contracts 
sewer  and 
arbor    works, 
rritory,  ad- 
rested. 
FRAUfCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 


GBNBKAl.  1,ITMBER  YARD 

Drv  Kiln  Capacity,  10  Million  Feet  per  Annum 

nencra,    MM,    «-„----, --';S-„-.r-    °--    ^'•"• 

JBRROI,D   AVE.  &  ^A«''='^^%^75-     „eUc. 
Mission  901-902-903-904  San  Francisco 
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MALLS   AND   HOCIETY 
BUILDINGS 


I^lans   Being  Figured.     Bids  Close  Nov. 

10,  10  a.  m. 
BUILDING.  ^       ^    ^°,?''rP^'np^ 

LIVERMORE,  Alameda  Co.,  Calif.     JJei 

Valle  Farm   Site. 
Two-story     frame    and    stucco    service 

building.  ...  ,        ^„„     -u. 

Owner— County    of    Alameda,    Geo.    bj. 

Gros.s,    clerk,   Oakland,   Calif. 
Architect— Henry      H.      Meyers,      Kohl 

Bldg.,  San  Francisco. 
Cert  check  10%  payable  to  county 
clerk  req.  Plans  abtainable  from  elk. 
on  deposit  of  .$20,  returnable.  See  call 
for  hids  uniler  official  proposal  sec- 
tloni  in  this  issue. 

Plans   Being  Prepared.  imnon 

ADDITION  Cost,    $10,000 

HAYWAllD,  Alameda  Co.,  Cal. 
Two-story  addition  to  frame  and  stucco 

lodge  building. 
Owner— Hay  ward    Odd    Fellows    Ass  n. 
Architect  —   E.    P.    Whitman,    192    Main 

St.,   Hayward. 


GLENDALE,  Los  Angeles  Co.,  Cal. — 
J.  H.  Randall  Co.,  1146  Western  Ave., 
Glendale,  has  prepared  sketches  for 
proposed  swimming  and  dance  club 
l)uilding  for  Iriquois  Swimming  anil 
Dancing  Club.  423  Glendale  Security 
Bldg.;  to  Be  financed  by  sale  of  mem- 
Ijerships;  2-story.  102x151  ft.,  plunge.  o<> 
xllO  ft.,  ballroom,  50x100  ft.,  stucco,  tile 
and  composition  roof,  location  conlem- 
lilated  at  Arden  and  Glendale  Aves. 
Cost,   $100,000. 


Contract  Awarded.  ,,„„,„ 

BUILDING  Cost,   $40,000 

FRESNO,   Fresno   Co.,  Cal.,   730  M  St. 
Three-story  class  C  building  50  x  120- 

feet,    (men's    home). 
Owner— Salvation     Army,      827  Vi      Van 

Ness,  Fresno. 
Architect — None. 
Contractor— G.  T.  Gayton,  Fresno. 

Fi!?ures    to    be    Taken     in     About    Twn 

Weeks. 
CLASS  A   BLDG.  Cost,    $200,000 

SAN   FRANCISCO,    Sacramento   St.,    bet. 

Stockton    and    Grant    Ave. 
Four-story    class    "A"    Y.M.C.A.    Bldg., 

(Chinese  members). 
Owner— Y.    M.    C.    A.  ^ 

Architect — Meyer   &   Johnson.    (42   Mar- 
ket St.,  S.  F. 


Contractor    Taking    Sub-Figures. 
CLUB  HOUSE  Cost,  $75,000 

BELMONT,    San    Mateo    Co.,    Cal. 
Two-story     and     basement     frame     and 
stucco    club    house    with      asbestos 
shingle    roof    and    concrete    swim- 
ming pool   100   ft.  long. 
Owner — Belmont  Country  Club. 
Architect — Benj.    Schreyer,      105    Mont- 
gomery  St.,   S.   F. 
Contractor    —    Dawsett-Ruhl      Co.,      7i 
O'Flarrell  St.,   S.  F. 
This    property    was    recently    put    on 
the     market     for     country     home     sites. 
Each    property    owner    will    become    a 
member    of    the    Country    Club.      There 
will    be    community      children's      play- 
grounds,  etc.     A  nine-hole   golf  course 
lias    been    laid. 


WALLA    WALLA,    Wash. — See    •'Go\ 
ernment    Work    and    Supplies,"    this    is- 
sue:  bids  opened   for  hospital   adminis- 
tration building. 

SAN  RAFAEL,  Marin  Co.,  Cal. — San 
Rafael  Athletic  Club  has  been  incor- 
porated with  a  capital  stock  of  $10,- 
000  and  plans  early  construction  of  a 
clul)  liuilding,  tennis  courts,  ball  park 
and  grand  stands. 


HOSPITALS 


ANTIOCH,  Contra  Costa  Co.,  Cal. — 
The  following  bids  were  received  by  J. 
H.  Wells,  County  Clerk,  Oct.  20,  1924, 
for  the  erection  of  a  one-story  hollow 
tile  American  Legion  Memorial  Build- 
ing at  Antioch.  The  plans  were  pre- 
pared by  Davis-Heller-Pearce  Co..  ar- 
chitects, Delta  Bldg.,  Bldg.,  Stockton. 
The  contract  was  awarded  to  the  Din- 
nie  Constr.  Co.  at  $16,244,  deducting 
Iiropositions  A,  B  and  C. 
The  Dinnie  Constr.   Co.,   351   12th 

St.,    Oakland $16,871 

Carl    H.    Swenson 18,490 

C.  A.  Troboch.  San  Francisco....    22,450 
.1.  F.  »hei)herd.   Stockton 24,700 


PASADENA,  Los  Angeles  Co.,  Cal. — 
Architects  Marston,  Van  Pelt  &  May- 
bury,  25  S.  Euclid  Ave.,  Pasadena,  have 
been  commissioned  to  prepare  plans  for 
height-limit,  Class  A  clubhouse  at  the 
northwest  corner  of  S.  Los  Robles  Ave. 
and  Green  St.,  for  Pasadena  Athletic 
and  Country  Club,  Wm.  J.  Bettingen, 
President,  Pasadena.  Site  is  149x192 
ft.  Mr.  Bettingen  will  appoint  build- 
ing committee  for  club  to  advise  with 
architects   on   plans. 

POMONA,  Los  Angeles  Co.,  Cal. — 
State  Architect  Geo.  B.  McDougall,  Sac- 
ramento, has  prepared  preliminary 
plans  for  first  unit  of  Pacific  Colony, 
state  institution  near  Pomona  for 
feeble  minded  children.  Plans  and  type 
of  construction  not  finally  determined, 
nor  has  question  as  to  whether  work 
will  be  done  bv  contract  or  day  labor 
been  decided.  Balance  of  $120,000  re- 
mains in  1921  appropriation  for  this 
work. 

Sketches   Being   Prepared. 

TEMPLE    BLDG.  Cost,     $ — 

OAKLAND.    Alameda    Co.,    Cal.,    W    Oak 

St.,   bet.    14th   and  Lake   St.,   facing 

Lake  Merritt. 
Five    or    6-story   class   A    Scottish   Rite 

Temple   bldg. 
Owner — Alameda   County   Scottish   Rite 

Bodies   Cptn. 
Architect — Carl  Werner,  Santa  Fe  Bldg 

San    Francisco. 
Further    details    will    be    given    when 
plans    are    being    prepared.   It   is   stated 
approximately   $1,000,000   will   be   spent 
on   the  building. 


Construction    Delayed   for   About   Three 

Months. 
NITRSERY    BLDG.  Cost,    $70,000 

OAKLAND,     Alameda     Co.,     Cal.       45th 

St.,   bet.   Shattuck   Ave.   and   Broad- 
way. 
Two-Story     reinforced       concrete     chil- 

drens  nursery  building  with  nurses 

quarters. 
Owner — Lady's  Relief  Society. 
Architect — E.  E.  Weihe  and  V.  Jorgen- 

sen,  251  Kearny  St..  S.  F. 
Contractor — Chas.     Stockholm     &     Son, 

Monadnock  Bldg.,  S.  F. 
Construction    will    not   be   started   for 
aliDUt  three  months. 


I^RATTr^ 


CONCRETE  ^/r. 


Mavor  E.  K.  Roberts, 
Iteno,   Nevada, 
Dear  Mayor; 

VOU  KNOW  Wallie  Gelatt. 

LIVE    WIRE,    Rotarian. 

OWNER  OF  Donner  Lake. 

AND  EVERYTHING. 

HE  NOW  calls  himself. 

DIRECTOR-GENERAL. 

OF  THE  Transcontinental  Highway. 

1926   RENO  Exposition. 

AND    WALLIE    attended. 

THE   ROTARY'  Club   lunch. 

AT    THE    I'alace    Hotel. 

IN    .SAN    Francisco. 

WITH   S.\NDY    Pratt.   I'resident. 

«      •      • 
OF  THE   Pratt  Building  Material   in 

•      »      » 
WITH  A  rock  crushing  plant. 

AT    PRATTROCK    (near    Folsom). 

.\ND    SAND    washing   plants. 

AT    MARYSVILLE    and    Sacramento. 

AND  PRATTCO   (Monterey  County). 

AND  WALLIE   Gelatt  has. 

HIS   BRAIN   working. 

ALL  THE  time. 

DAY   AND  night. 

AND  SANDY  said. 

TO  THE  aforesaid   live  wire. 

■•WALLIE,  DO  you  ever  st  e. 

MY   "PRATT'S  Conrretc  Mix."  ^ 

IN   THE   Sacrameiiir,    P,..e. 

EVERY   SATUr:D.\  V?" 

WALLIE   SAID   "yes." 


BUT   WHEN   Sanay. 

CROSS   EXAMINED    the    witness. 

WALLIE  THOUGHT. 

IT  WAS  the  paper  wrapper. 

OR   SOMETHING   else. 

SO,  MR.  Mayor. 

WILL  YOU  please  show. 

THIS  STORY'  to  Wallie. 

SO  THAT   he   will   know. 

ABOUT  SANDY'S. 

"GEMS  OF  literature." 

.\ND   TELL  the   Rotary  Club. 

OF    RENO. 

TO  MAKE  Wallie. 

i'.\Y  A  fine. 

FOR  TELLING  a  lie. 

TO  A  fellow  Rotarian. 

POOR,    INNOCENT   Sandy   Pratt. 

I'KODUCER  OF  clean  sand. 

AND- HARD,   sharp,   crushed   rock. 

"I  THANK  you." 


Photo  of  Wallie  Gelatt,  hunting  for 
back  numbers  of  the  Sacramento  Bee 
If.  lind  Sandv  Pratt's  KCB-like  stories 
("Pratt's  I  oiH-rele  Mix"),  written  by 
'^andv  produci'r  of  clean  sand,  hard 
I  rushed  rock,  washed  gravel  and  rock 
.screenings. 


Siiiurday,   Oololier 
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Cuiiiiilrtiiii;  I'liins — I-'iKuria  lu  be  Taken 

Shortly. 
lliiSl'lTAL  (^•oat,    (60.000 

.SAN     KItAXCISCO.       .\     Sucruiiitnto     K 

1*1  Ullllll, 

uiii'-xtory    brU-k    aiul    turrii    cotia    hos- 

pilul. 
0«  luT — Clly  &  County  of  Sim  Kninrlseo 
Arihitfct — Meyer   &   Jiihnson,    H2   Mar- 
ket St.,   San    Krant-lHco. 


SACKAMKNTO.  Sacramento  Co.,  Cal. 
— The  followlnB  bids  were  received  on 
October  17th,  by  H.iny  \V.  Hall,  Clerk 
of  Sacramento  County,  for  the  install- 
ation of  power  house  equipment,  laun- 
dary  e(|Ulpment  and  electrical  wiring 
aysienis  in  the  power  house,  laundry, 
and  Barage  bulldinKs  at  the  County 
Jlo.spital.  K.  A.  Herold.  Forum  Uldg., 
Sacramento  is  the  architect.  All  bids 
were  referred  to  the  Contract  Depart- 
ment. 

Power   House   ICquipment 
Latourrette-Fical      Co., 

Sacramento     68,000   135  days 

Hateley     and     Hateley, 

Sacramento     69,900    140  days 

Luppen      and      Hawley, 
106    7th    Street,    Sac- 
ramento    $71,:t!io  i.-,o  davs 

Scott  I'lumbing  and 
Klec.  Wks.,  Sacra- 
ment.     74,000   190  days 

Kleetric   Wiring:   Systems 
Latourette  -  Pical       Co.. 

07    Front  St..   Sacto..  $18,900   100  days 
American   Elec.  Eng.Co.     19,400 

Central    Elec.   Co 19,780 

II.   Foss,   Sacramento.    20,150 
Lniindrr   ISquipment 
American      Laundry      Mchy.    Co., 
)th    and    Howard,    San    Fran- 

■i«co      ?24.847 

Luppen   &    Hawley.   Sacramento.    26,098 
roy   Laundry     Mchy.     Co.,   San 
Francisco      26,203 


VAN    NUVS,    Los    Angeles    Co.,    Cal. — 

an    Xuys      Post      Xo.    193,      American 

Lesion.   VVm.   Shaffer,   commander,   A.  J. 

Ely.   chairman  civic   improvement   com- 

s.-iion,   has   had   tentiive   plans  drawn 

for  .Mission  type  29  bed  hospital  on  site 

'  1       San     Fernando       Valley     not       vet 

:  le<-ted.      Estimated    cost,    $100,000. 


TOI^KANCE,  Los  Angeles  Co.,  Cal.— 
Torrance  Hospital  Assn.,  Brian  K. 
AVelsh,  director,  1210  Washington  Bldg., 
]-r,.<  .Anneles,  is  takinsj  bids  tor  a  hos- 
1)1  tal  building  on  Engracia  Ave..  Tor- 
nee.  It  will  provide  for  26  beds,  1- 
■  ry  and  part  2-story  and  part  base- 
ment, reinforced  concrete  basement 
walls  and  1st  Moor,  hollow  tile  walls 
liUistered,  tile  roofing,  steam  heating, 
Ventilating  system,  tile  and  marble 
wc.rk.  pine  and  oak  trim,  hardwood  fls., 
ornamental  iron  work.  Bids  being 
taken  separately  on  general  conti-act, 
plastering,  electric  wiring,  heating,  and 
painting.  Martin  J.  Kist,  Santa  Fe 
Bldg.,  San  Francisco,  is  the  architect. 


LOS  ANGELES,  Cal— Stromwell-Hal- 
perin  Co.,  1007  S  Grand  Ave.,  Los  An- 
geles, have  completed  plans  and  are 
taking  bids  for  a  5-story  class  A  hos- 
pital bldg.  on  a  2-acre  site,  at  Temple 
Hoover  and  Council  Sts.,  for  the  Os- 
teopathic Sanitarium  Hospital,  Inc.,  Dr. 
Harry  W.  Forbes,  pres;  Norman  F. 
Sprague.  secy;  reinf.  cone,  ruffle  br. 
exter.,  148x38  ft.,  terra  cotta  trim, 
steam  htg.  sys.,  storage  water  htr., 
pine  and  hardwd.  rim.  water  softener, 
elec.  aut.  elevator,  silent  call  sys.,  elec. 
dumb  wciiter.  etc.i  $5*0.000.  Excav. 
completed. 


KINGS 
ORIENTAL 
STUCCO 

Uniform   Color   and   Textnre 
Waterproof,   Durable 

Manufactured  by 
J.  B.  IJOTG  &  CO. 

NEW   YORK 

Send   for  Color  Card 

A.  li.  GREENB 

Pacific   Coast   Sales  Aeent 

490   Burnaide   St.,   Portland 

1161-5J  Mission  St,  San  Fra,ncl«co 


SAN  FEKNANUl),  Los  AnKele 
Cal. — See  "Government  Work, 
issue. 


MONUOVIA,  Los  Angeles  Co.,  Cal  — 
Uoberl  T.  Williams,  M.  D.,  Virginia 
Meyers,  secretary,  134  North  Myrtle 
Ave.,  Monrovia,  Is  having  plans  drawn 
iiy  Eastern  architect  for  four-story 
sanitarium  on  100  acre  site  near  Mon- 
rovia. In  addition  to  main  building 
there  will  be  Individual  dwellings. 
Cost,  $250,000.  It  la  probable  bids  will 
be  taken  and  contract  let  uiion  com- 
pletion  of   plans. 


HOTELS 


I'lans    Being    Figured — Bids    Close    Oct. 

28,  1924. 
.\NNEX  Cost,    $50,000 

I'A.SO    UOULE.S.    San    Luis    Obispo    Co., 

Cal.      13th   an<l    Spring   Sts. 
Three-stor.v  brick,  steel  and  reinforced 

concrete   annex    to    hotel   with   city 

offices  on  first  floor. 
Owner — A.    I.   Smith    (Taylor   Hotel). 
Architect    —    Miller    &    Warnecke.    1404 

Franklin   St..   Oakland. 


Contractor  Taking  Sub-Figures. 

AXXEX  Cost,  $1,500,000 

SAX  FRANCISCO.  SE  Cor.  Geary  and 
Taylor  Streets. 

15-story  and  basement  class  A  annex 
to  Hotel  Clitt  (200  rooms  100% 
baths). 

Owner— Clift  Hotel  Co.,  San  Francisco. 

Architect  —  Schultz  &  Weaver,  17  B 
49th   St.,   New  York. 

Contractor — P.  J.  Walker  Co.,  Monad- 
nock    Bldg..    San    Francisco. 

Engineer — H.  J.  Brunnier.  Sharon  Bldg 
San   Francisco. 
As  previously  reported,  the  structur- 
al   steel    was    awarded    to    Dyer   Bros.. 

17th  and  Kansas  Sts..  S.  F. 


ASHLAND,  Ore. — Hoover  &  McNeil  at 
$129,900  awarded  general  contract  by 
Lithian  Hotel  Co..  Ashland,  to  erect 
new  hotel  building.  Tourtellotte  & 
Hummel,  architects.  Failing  Bldg., 
Portland.  Other  contracts  let  follow: 
Heating  and  plumbing  (combined),  W. 
S.  Fleming.  $26,000;  electric  work,  Ne 
Page-McKenny  Co.,  $3953;  elevator, 
Otis   Elevator   Co.,    $3400. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
Luther  T.  Mayo,  531  Black  Bldg.,  Los 
Angeles,  has  contract  for  4-story,  58- 
room  apartment  and  hotel  building  on 
No.  Marengo  Ave.  for  W.  S.  Brooke  and 
Boyd  W.  Doyle.  Saul  H.  Brown,  528 
Union  League  Bldg.,  Los  Angeles,  and 
E.  B.  Rust.  527  Black  Bldg.,  Los  An- 
geles, associate  architects.  42x200  ft., 
brick  walls,  stone  trim,  composition 
roofing,  steam  heating  system,  100% 
baths,  hardwood  floors,  pine  trim,  mar- 
ble   lobby,    elevator.      Cost,    $250,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Architect  Frank  M.  Tyler,  '  634  S. 
Western  Ave.,  has  prepared  plans  for 
4-story  Class  C  hotel  building  at  4th 
St.  and  Beaudrv  Ave.,  Los  Angeles,  for 
Zolkover  Bros.  .J.  Feldraan,  4216 
Brighton   Ave.,    will    erect   the   building. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAWSON'S    PATENT    CHIMNEY 

ts  tlie   Most   Complete  on  the 

Market 


CLA  WSON'S     FURNACE     GRATE 
for  Gas,  Co«I  or  Wood 

CI/AW^SON'S 

HOODS  and  DAMPERS  for 

Open    Fireplaces 


Experts    in    Cnrtngr    Smolcy    Fines 
and   in   Venttlatlns 

Terra  Cotta   and  Galvanized  Iron 

Chimney  Tops   Erected 

Chimney  S^veeping: 

149   GOUGH    STREET 
Phone  Pari!  6003       San  Francisco 


It  will  contain  56  rooms  with  100% 
liatha;  41x120  ft.,  tapestry  brick  and 
art  atone  front,  composition  rouf,  gal- 
vanised Iron  curnlce.  Are  escapes,  unit 
heating,   basement. 


/C'A'  AXD  COLD  STORAGE 
I'LANTS 


Los  A.NGELES,  Los  Angeles  Co.,  Cal. 
— Thos.  E.  Young,  212  S.  Grand  Ave., 
Los  Angeles,  submitted  low  bid  to  Los 
Angeles  county  supervisors  for  general 
contract  for  concrete  and  steel  store- 
bouse,  tranformer  rornn.  and  refrigera- 
tion plant,  Olive  View  Sanitarium,  near 
."•'an  Fernando,  at  (a)  complete  with 
crushed  rock,  gravel  land  sand  for 
concrete  furnished  by  contractor,  $31,- 
856;  (b)  complete  with  same  materials 
furnished  by  county,  $25,256.  and  (c) 
omitting  overhead  carrier  system,  de- 
duct, $1225.  Bids  referred  to  mechan- 
ical  department. 


POWER  PLANTS 


TRACY,  San  Joaquin  Co.,  Cal. — Until 
.Nov.  12.  8  p.  m.,  bids  will  be  rec.  by 
W.  Schlossman,  secy.  Banta-Carbona 
Irrigation   District,   to   fur.: 

Item  1— four  667  KVA  oil  insulated, 
self-co&led,  outdoor  type,  60  cycle,  sin- 
gle-phase, high  voltage  windings  for 
34,615  volts  and  insulated  for  opera- 
lion  in  60.0U0  volt  grounded  "Y"  bank 
of  transformers.  High  voltage  wind- 
ings provided  with  4  approximate  five 
per  cent  full  capacity  taps  below  nor- 
mal voltage  rating.  Low  voltage  wind- 
ings wound  for  2400  volts.  When  placed 
in  operation  transformers  will  be  con- 
nected "Y"  on  the  high  voltage  side 
and  delta  on  the  low  side.  Each  trans- 
former to  be  filled  with  oil  at  factory 
and  equipped  with  ratio  adjuster. 

Item  2 — three  500  KVA  transformers 
of  similar  type.  Note:  The  fourth  667 
KVA  to  be  used  as  spare  for  each  bank 
and  must  have  the  same  reactance  as 
the  500  KVA  bank. 

Specifications  on  file  in  office  of  sec- 
retary or  obtainable  from  W.  D.  Har- 
rington, Tracy  or  Thos.  H.  Means,  369 
Pine  St.,  San  Francisco,  engineers  for 
district. 


MERCED,  Merced  Co.,  Cal. — Follow- 
ing firms  submitted  bids  to  furnish 
hydro-electric  machine  for  Exchequer 
power  plant,  bids  being  referred  to  R. 
V.  Meikle,  ch.  eng.  for  dist.,  for  tabu- 
lation: Ohio  Brass  Co.,  Brown,  Bovin 
Co.,  Kelman  Electric  &  Manufacturing 
Co.,  Electric  Power  &  Equipment  Co., 
S.  Morgan  Smith  Co.,  Allis  Chalmers 
Co.,  Worthington  Co.,  Westinghcuse 
Electric  &  Manufacturing  Co.,  Pelton 
Water  Wheel  Co.,  Newport  News  Ship- 
building Co..   General   Electric  Co. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Macdonald  &  Driver,  52S  Douglas 
Bldg.,  Los  Angeles,  submitted  low  bid 
to  Los  Angeles  county  supervisors,  at 
$27,368  for  foundation  work  for  Patri- 
otic Hall  building,  18th  and  Figueroa 
Sts.,  Los  Angeles.  Plans  by  Allied  Ar- 
chitects, 1136  Citizens  National  Bank 
Bldg..  Los  Angeles.  Bids  referred  to 
.\llied   Architects. 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  612 

Equipped  To  Handle 
Any   Size   Job. 

DIKECT  FACTOET  BUYERS 
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FALI-.ON',  Nevada — City 
if  $50,000  to  finance  cor 
lunicipal    lighting    plant. 


I'otes    bonds 
struction    of 


LOS   ANGELES,_  Cal. 
pub.  serv.  comm. 


^^  ^„..  —  Bids  rec.  by 
'for  lead  covered  cable 
and  acce'ssories  Under  spec.  P-334,  were 
Pac.  States  Eleo.  Co.  —  (1)  ?1^2,713, 
reels  $32  and  $30;  (2)  $85,140,  reels  "" 
(3)  $7312;  (4)  $12,991.87-  -'  "'  " 
days. 


LOS  ANIJEi-lCS,  Los  Angilf^s  Co.,  C:il. 

i;rcjiMb;uhur    lrt>n    Works,    IfifiS    Long 

I'.each  Ave.,  Los  Angeles,  submitted  li'w 
bid  to  Los  Angeles  Board  of  i'ublic 
Works  tor  steel  cell  work,  spec.  1U14, 
at  (1)  $11,500,  del.  90  days,  and  (alter- 
nate)   using    Bessemer      opr-       ' "" 

steel,  at  $9500,  del.  60  days. 


hearth 


1/2     of     1%     10 


Safety  Insulated  Wire  &  Cable  Co.  — 
$132,717. .^.5,     reels     $36.75    and    $31       (2 
$87,676.90,    reels    $13,    $24    and    $31,    (i) 

''l''J^%\tlW^  Jo^-\"lf  7m,910.  reels 

|l^a\"d%V4!^(^rn^8^9V7^9?r4)^!!!\'^of 

^  Vesfem^' Elec.    Co.-d)        ?130.530-8|. 

(2)  $86,446.85,   (3)   and   (4)  — ;   %   of  1% 
10   days,  ^    „   I,,      r.„ 

Standard  Underground  Cable  Co.  — 
(1)  $122,372.25,  reels  $45  and  |35;  (2) 
$83  498.85,    reels    $45    and    $30    and    $25; 

(3)  $6740.34;  (4)  $9930;  V2.  of  1%  10  days 
John    A.    Roeblings    Sons    Co.   —    (1) 

8147,832.50,   reels  $50  and  $35;   (2)   $90,- 
622.50,   reels   $20   and   $15;    (3)    $3329.40; 

(4)  _;    %    of   1%  10   days. 

PUBLIC  BUILDINGS 


OAKLAND,  Alameda  Co.,  Cal. — The 
following  is  a  complete  list  of  bids  re- 
ceived Oct.  20,  1924,  by  Geo.  E.  Gross, 
County  Clerk,  to  construct  vault  in  the 
County  Treasurer's  Office  in  the  Hall 
of  Records  Building.  Architect  Henrj 
H.  Mayers,  Kohl  Bldg..  San  Francisco 
prepared  the  plans, 

Iteiiil'orrrd      Concrete  Vault      C«n.struc- 
tion,  Btc. 
UEPAKTMENT    1 
C.   H.   Peterson,   185   Stevenson  St., 

San     Francisco ^^973 

F.  J.  Westlund 64(4 

F.    W.    Maurice 4370 

Barrett    &    Hilp 4  =  65 

Hopper  &  Son 5980 

Grant  &  Hart 8000 

c:ochran-Boehn    Co 7490 

T.  Leiter  &  Sons ofo' 


SANTA  CltU^^,  Santa  Cruz  Co.,  Cal.- 
The    West    Coast      Constr.      (0.,    Clunn 
Bldg     San   Francisco,   was  awarded  tii' 
contract    at    $6210    for    alterations    ai.-l 
additions    lo    the    courthouse    (2:>xl;)    n 
brick   construction).     Allen   C.    Collins, 
architect,  16  Peoples  Bank  Bldg.,  bant 
Cruz,    ijrcpared    the    plans.      Other    !■. 
bidders    were:      C.    L.    Colby    Sr..    $61- 
Wilson  &  McGranahan,  $6415;  Palmer  ,v 
Balsiger,    $68:)5. 


A.   H.   Vogt. 

M 


6900 


M 


Sub-Contracts    Awarded.  ,..,  .rn 

CHALET  Cost,   $43,450 

HAN  FRANCISCO.  W  Border  Golden 
Gate  Highway  SE  of  present  chalet 

Concrete    beach   chalet. 

Owner — Board  of  Park  Commissioners, 
San    Francisco. 

Architect — Willis  Polk  &  Co.,  Hobart 
Bldg.,  San  Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,   San  Francisco. 

Dumb  waiter  awarded  to  Pacific  Elev. 
Eq.  Co. 

Finish  Hardware  to  Joost  Bros. 

Glass   to  Tyre   Bros. 

Electrii-al  work  to  Watts  Elec.  Co.,  389 
4th    St.,    San    Francisco. 

Plumbing  to  Fred'k.  W.  Snook  &  Son, 
596  Clay  St.,  San  Francisco. 

Sheet  Metal  work  to  Western  Furnace 
&  Cornice  Works,  202  Brannan  St., 
San  Francisco. 

Tile   Root   to   United   Materials,    55   New 

Montgomery   St.,    S.   F. 
Heatins  .  plastering  and  painting  con- 
tracts  to  be   awarded   shortly. 


Bercolino 4»oi 

DKPARTMENT    S 
LininsT  Doors,  Gates.  Etc. 

G.  West     Co.,   115     Front     St. 

San    Francisco $ii,3  (a 

Alternate   1    ?i 

Alternate  2   o,  .iX 

Alternate  3    f  JjO 

Alternate   4    ,.'•}■  5 

Alternate   5    >'J    ""' 

DEPARTMENT    S 
With   time   increased   from   4   months 
10  5  months  delivery. 

M.  G.  West  Co »9975 

Alternate   bids   same  as  above. 

DKPARTMENT    2 
With  Architect's        specifications 

changed  to  Contractors'  specifications 

Hermann  Safe  Co *93SZ 

Alternate  1 
Alternate    ; 


Alternate 
Alternate 
Alternate 


150 
3 '.35 
510 


950 
1743 


Mailing  Lists 


LOS  ANGELES,  LoS  Angeles  Co.,  Cal. 
Macdonald  &  Driver,  526  Dougles 
Bldg.,  awarded  contract  by  L.  A. 
county  supervisors,  at  $27,368  for  foun- 
dation for  Patriotic  Hall.  18th  and 
Figueroa  Sts..  Plans  by  Allied  Archi- 
tects,  1136   Citizens  National  Bk.   Bldg. 

—    City 


VALLEJO,    Solano    Co.,    Cal. 
ouncil    is    considering    several    s 
preliminary    plans    for    proposed 


99% 


sofyourbest  prospective 
Nation  al .  S  tate  and  Local- 
Profeaaiona.  Euainesa  C 

Guaranteed  C  ( 
bv  refund  ci    J 


each 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical  Key. 


Plaster 
Wall    Board 

(Patent   applied   tor) 
c  Last  Word  in  AVall  Board. 


CALIFORNIA  CEDAR  PRODUCTS  COMPANY 

STOCKTON,   CALIFORNIA 


RESIDENCES 


Contract   Awarded.  .ms  nnft 

DWELLINGS  ^        /  "«';  ^-^J?"* 

SAN  F11.A.NCISCO.  E  San  Leandro  Way 

169,  219.  261  and  306  S  Darieii 
Four    two-story    and    basement    I 

dwellings. 
Owner — E.    C.    and    O.    M.    Hueter 

Flatiron  Bldg.,  San  Francisco. 
Architect— Harold    G.    Stoner,    Fist    Na 

tional  Bank  Bldg.,  San  Francisco. 
Contractor — Boxton    &    Zwieg,    San   Le 

andro  and  Darien  Way,  S.  P. 


frame 
806 


■ts    of 

„_ , _         .      .  ity 

hali  and  selection  will  be  made  short- 
ly to  have  construction  under  way  in 
Januarv,  1925.  $30,000  is  available 
from  city  funds  and  $20,000  from  So- 
lano County  which  will  have  county 
.iaii  quarters  in  the  structure.  Will 
have  100-tt.  frontage  in  Capitol  St., 
from  two  to  three  stories  in  height  of 
reinforced  concrete  construction.  Alf. 
B.    Edgcumbe    is    city    clerk. 


WHITCO 

CASEMENT  HARDWARE 

Makes    the    Sash    Self-adjusting. 

No  Hinges  or  Adjusters  Are  Re- 
quired. 

It  is  Non-rattling. 

All  Hardware  Is  Entirely  Con- 
cealed. 

No  Special  Sash  or  Frame  Detail 
Required. 

One  Size  Hardware  Fits  All  Sash. 

May  Be  Installed  to  Swing  to 
Right  or  Left. 

Easily  Fitted  to  Old  or  New  Sash. 

Outside  of  Sash  Easily  Washed 
From  Inside  of  Room. 

WHITCO  HARDWARE  takes  the 
place  of  both  hinges  and  ad- 
justers. 


WFWM 


■(imsmmY 


w/run 


Each  set  Is  packed  In  a  neat 
carton  8  inches  long  and  1  Inch 
square,  which  contains  full  In- 
stalling instructions. 

For  Sale  By  All  Dealers  to 
Builders'  Hard^rare 

Manufactured  by 


VlKMMfiorp--- 

IDEALERS  INIIBUILDINGUSTECIALTES 
365  Market  Street 


Sulurduy,   October 


l».!4 
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TiikiiiB    SuU-Kitsur.s      Fur      I'luaturlUK 

and  Tile  Rooltiii:. 
I'I'SIKKMK       '  Ciial,    t33,UOU 

rikli.MDNT.    Aliimida    to..    Cal.      Wild- 

\v<i<>d    Aveiiuu. 
Two-siory   fruiiie   and   stucco   residence 

with    tllu    roof. 
Uwn.T  -11.    <J.    Hills,    162    Nova    Drive, 

I'ii-dmonl. 
Aiiliitrct — Sldnt-y    H     Newsoin,    Nevada 

Bank  Bids.,  San  Francisco. 
Ilrlvk    Hork    award.-. I    to    Cluis.    Chubb. 

3.".1    l:;ih   St.,   Ualiland.  « 

As  iTivlcusly  ri  p.irtcd  tin-  general 
.uiuia.t  was  award. d  to  ICmil  I'erson, 
■>J.Li  l:...se  .St..  Uerkeley.  at  113,048; 
bardwi.od  lloors  tu  Inlaid  Floor  Co., 
Sno  .Maliania  St.,  .San  Francisco;  plumb- 
hiB  to  .las.  Kaiikin  &  Sons,  590 
18lh  St.,  Oakland. 


Taking  Preliniinary  Ktsitnales. 
ltl>lDKNCl':  fost,   $20,000 

SA.\    FllANCISCO.      Inglesido   Terrace. 
Two-story   rramo   and   stucco   residence 

and   (taraBe. 
owner — .\.   Crocker. 
Architect — Chas.    K.   (iottschalk  and   M. 

.1.  Uisl.  I'helan  lildg.,  San  Francisco 

I.OS  ANGICLKS,  Los  Angeles  Co.,  Cal. 
— J.  Wm.  Roberts.  34  U  W.  Washington 
St..  has  contract  f.>i-  10-room.  2-story 
dwelling  on  E.  Live  Oak  Drive  near 
Ulaik  Oak  Dr.,  lor  Arthur  .1.  Mullen, 
Canvon  l)r;  49.\53  11..  basenunt,  brick 
walls,  slate  roofing,  art  stone  trim,  gas 
unit  heating  system,  automatic  water 
heater,  3  tile  baths,  eeinent.  tile  and 
oak  tloors.  hardw(ii>d  and  pine  trim, 
laundry.     Cost,   $23,000. 


Plans   Being  Prepared. 

RESIDENCE  Cost,   $12,000 

BERKELEY.  Alameda  Co.,  Cal.,  Clare- 
mont  district  Bridge  Road. 

Two-story   frame  and  stucco  residence. 

Owner — Withheld. 

.•Vrchitect — John  Hudson  Thomas,  Mer- 
cantile  Trust  Bldg.,   Berkeley. 


Completing  Plans — FiKures  To  Be  Tak- 
en In  Ten  Days. 

RESIDENCE  Cost,  $25,000 

SAN  FISANCISCU,  Monterey  Blvd.  and 
San   Fernando   Way. 

Two-story  frame  and  plaster  residence 
with   tile   roof. 

Owner  —  E.  W.  Lick,  Glaus  Spreckels 
Bldg.,   San    Francisco. 

Architect — J.  W.  Dolllver,  Monadnock 
Bldg.,  San  Francisco. 

Plans  Being  Prepared. 

RECTORY  Cost,    $20,000 

MERCED,  Merced  Co..  Cal. 

Two-story  frame  and  stucco  rectory 
with   tile   roof. 

Owner — La   Merced   De   Dies   Church. 

Architect — Shea  &  Shea,  454  Montgom- 
ery St.,  San  Francisco. 

Completing   Plans| 

RESIDENCE  Cost,   $20,000 

SAN  FRANCISCO,  St.     Francis     Wood, 

Santa  Clara  Ave. 
Two-story  frame  and  plaster  residence. 
Owner — Mr.    Hougaard. 
Architect— H.  H.  Gutterson,  626  Powell 

St..  San  Francisco. 

Plans    Being   Figured. 
RESIDENCE  Cost,    $9000 

OAKLAND,  Highland  near  Guilford  PI. 
Two-story  frame  and  stucco   residence 

(8  rooms). 
Owner — Mrs.  Frank  Laidlaw. 
Architect   —   Henry   H.    Gutterson,   278 

Post   St.,   San   Francisco. 

Sketches   Prepared. 

RESIDENCE  Cost,    $25,000 

SAN  MATEO.  San   Mateo  Co.,  Cal..      San 

Mateo   Park. 
Two-story   and     basement     frame     and 

stucco  English  residence   (9  rooms. 

3    bathrooms,   separate   li'arage). 
t)wner — Withheld. 
Architect — Chas.    E.    J.    Rogers,    Phelan 

Bldg.,  San  Francisco. 


Plans  Being  Prepared — To  Be  Done  By 
Day's  Work. 

RESIDENCE  Cost,   $8000 

BERKELEY,  Alameda  Co.,  Cal,  Arling- 
ton  Tract. 

Two-story  frame  and  stucco  residence. 

Owner— F.  E.  Townsend,  2927  Denkln, 
Berkeley. 

Arcliitect — John  Hudson  Thomas,  Mer- 
cantile Trust  Bldg.,  Berkeley. 

Plans    Being    Prepared. 

RESIDE.N'CE  Cost.    $12,000 

BERKELEY.  Alameda  Co.,  Cal.,  South 
Down  Ave. 

Two-story   frame  and  stucco  residence. 

iJwnrr— Withheld. 

.\rchitect — John  Hudson  Thomas,  Mer- 
cantile Trust  Bldg.,   Berkeley. 


OLENL1ALE.  Los  Angeles  Co.,  Cal. — 
Morse  &  Jones.  101  W.  Wilson  St.. 
Clendale,  have  contr.  for  two-story  9- 
n.om  dwelling  at  11)03  Grand  View  Ave., 
Clendale.  for  John  W.  Lawson,  Lawson 
HldK..  Glendale;  32xf.O  ft.,  tile  roof. 
Cost.    $25,500. 


Plans  Being  Figured. 

RESIDENCE  Cost,    $25,000 

SAN   RAFAEL,    Marin   Co.,   Cal,,   5th   St. 
Two-story   frame   and   stucco   residence 

with   tile   roof. 
Owner — Dr.  L.  L.   Stanley. 
Architect— J.    W.    DoUiver,    Monadnock 

Bldg.,   San   Francisco. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Exchange) 

loss  MARKBT  ST. 

Phone  Market  8»1     San  Francisco 


I'lans  Being  Prepared. 

RESIDENCE  Cost,    $7500 

SAN  MATEO,  San  Mateo  Co.,  Cal.     San 

Mateo    Park. 
One-storv   frame   residence. 
Owner — E.   G.   Bonham. 
Architect — Chas.    E.    J.    Rogers.    Phelan 

Bldg.,    San    Francisco. 


IT 


Figures   to  be  Taken  Shortly. 
RESIDENCE  Cost.  $10,000 

.S.XUATOGA,    Santa    Clara   Co.,    Cal. 
Two-story   frame  and   stucco   residence, 
tiwncr— Withheld. 

Architect— Binder  &  Curtis,  Binder 
Bldg.,   San  Jose. 

I'ontract    to    be    Awarded    Shortly. 

RESIDENCE  Cost,   $15,000 

SA.N  FRAN'CISCO,  NE  St.  Francis  and 
San    Fernando    Way. 

Two-story  and  basement  frame  resi- 
dence. 

owner — A.  R.  .McCullough,  425  Kear- 
ny St.,  S.  F. 

.\reliitect — W.  H.  Crim,  Jr.  and  Hamil- 
ton Murdock,  425  Kearny  St.,  S.  P. 

Contract  Awarded. 

RESIDENCE  Cost,  $15,000 

SAN  FRANCISCO,  NE  St.  Francis  and 
San  Fernando  Way. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — A.  R.  McCullough,  308  32nd  Av, 
San  Francisco. 

.Architect — W.  H.  Crim.  Jr.  and  Hamil- 
ton Murdock,   425   Kearny   St..   S.   F. 

Contractor — C.  Llndberg,  1  Naylor  St., 
San   Francisco. 


Plans    Being    Prepared. 
RESIDENCE  Cost,    $15,000 

HILLSBOROUGH,  San  Mateo  Co.,  Cal. 
Two-story  frame   and  stucco   residence. 
Owner — Withheld. 

Architect — Chas.    E.    J.    Rogers,    Phelan   • 
Bldg.,   San   Francisco. 

Plans    Being    Prepared.  .„,,„„ 

RESIDENCE  Cost,  $26,000 

SAN  MATEO,  San  Mateo  Co.,  Cal. 
Two-storv  frame   and  stucco  residence, 
tile  roof.  9  rooms,  4  bathrooms,  ga- 
rage   with   living   quarters,   stables, 
swimming  pool. 
Owner- — Withheld.  _ 

Architect— Chas.    E.    J.    Rogers,    Phelan 
Bldg.,   San   Francisco. 

Disraeli  said:  "Coiifldence  l»  a  )| 
plant  of  slow  growth."  The  con-  |^ 
fldence  which  architects,  con- 
tractors,  and  owners  everywhere 
have  in  ftuandt-quality  painting 
and  decorating  service  has  been 
established  through  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  past  40  years. 
Whether  the  Job  be  large  or 
small,  onr  paranionnt  Interest  is 
to  achieve  the  best  result  and 
B  full  value  for  every  dollar 
expended.  Quandt-Quallty  serv- 
ice is  a  dependable  service  and 
will  fulfill  all  your  re<juirements. 


A.  Quandl  &  Sons 

Painters '  Decorators 

Since  18S5 
3  74  GUERRERO  STREET  •  MARKET  1709 

SAM  FRANCISCO 

Los  ANGELES 


Contracts  Awarded. 

RESIDENCE  Cost,  $16,000 

SAN    FRANCISCO,    S    Washington     St, 

1S2-6  W  Walnut. 
Tliree-story    and    basement    frame    and 

stucco  residence,   (tile  roof). 
Owner — Dr.    A.    H.    Nahraan,    700    Brod- 

erick  St.,   S.  F. 
Architect    —   Samuel    Lightner    Hyman 
and  A.   Appleton,    68   Post  St.,   S.   F. 

General  Contract  to  Jacks  &  Irvine. 
ISO  Jessie  St.  and  5426  Calif.  St.,  San 
Francisco,    $14,504. 

Heating  to  General  Heating  and 
Ventilating  Co.,  1243  Howard  St.,  S. 
F..  $1,005. 

Plumbing  to  E.  Sugarman,  3624 
Geary   St.,    S.    P..    $2,000. 

Fainting  to  D.  Zelinsky,  422  Turk 
St.,    S.    F.,    $1,794. 

Electrical  Work  to  Shipman  &  Lau- 
er,    1318   Polk   St.,  S.   P.,   $928. 


Contracts    Awarded. 

RESIDENCE  Cost,    $26,774 

ALAMEDA,  Alameda  Co.,  Cal.,  Sherman 
St.,    and    San   Antonio   Ave. 

Two-story  and  basement  stucco  Ital- 
ian type  residence  (10  rooms  and 
4  baths). 

Owner — Mrs.  S.  J.  Ackerman,  2044  San- 
ta   Clara   Ave.,    Alameda. 

Architect — W.  E.  Schirmer-Bugbee  Co., 
Thayer   Bldg.,    Oakland. 

Contractor  —  Fred  J.  Westlund,  357 
12th   St..    Oakland. 

Plumbing  to  Scott  Co.,  381  11th  St., 
Oakland. 

Heating  to  L.  D.  Frazee,  351  12th  St., 
Oakland. 

Painting  to  W.  S.  Arlett,  24  Linda,  Oak- 
land. 

Electrical  work  to  Roberts  Mfg.  Co., 
2270  Broadway,   Oakland. 


Owner  Taking  Figures. 
RESIDENCE  Cost,    $15,000 

SACRAMENTO,    Sacramento    Co.,    Cal. 
Two-story    frame      and      brick     veneer 

residence. 
OwnerT.   W.   Chester,   Capital   Natl.   Bk 

Bldg.,  Sacramento. 
Architect — Chas.    W.    McCall,    Alameda 

Co.  Title  &  Ins.  Bldg.,  Oakland. 


Fire  Protection  ProductsCo 

FIRE  DOOR  EXPERTS 

Kalameln.     Copper     and     Bronse 

Doom   and   Trim 

Omamentnl    Kntranoea 

8he«t  Metal  \rork  of  Every 

DcscriptioB 

CHAS.   SCHULTHEIS,  Mjrr. 

SHT-Sll»  TWENTIETH   STREET 

near   Bterrlson   St. 

SAN    FRANCISCO,    OAI-DP. 
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Biltmore  Hotel,  Los  Angel es 


Announcement  is  made  of  the  affilia 
ing  Co.,  Inc.,  of  San  Francisco,  manufac 
the  firm  of  Brown  and  Pengilly,  2114 
concern  manufactures  switch  and  panel  b 
will  manufacture  and  distribute  in  conju 
switchboards  and  panels  in  the  norther 

The  panels  and  switchboards  are  weU  known 
on  the  Pacific  Coast  and  are  extensively  used  in 
the  Southern  California  section,  where,  company 
officials  point  out,  more  than  seventy-five  per 
cent  of  the  office  buildings,  theatres,  clubs  and 
hotels  erected  within  the  past  few  years  have 
been  equipped  with  the  Brown  and  Pengilly  in- 
stallations. 

Among  the  more  important  installations  re- 
cently completed  in  the  Southern  California  sec- 
tion is  the  Biltmore  Hotel  in  Los  Angeles.  Other 
large  installations  include  Grauman's  Metropolitan 
Theatre  in  Los  Angeles  and  another  in  Holly- 
wood. The  Pacific  Finance  Building,  the  Uni- 
versity Club,  Pacific  Mutual   Building  and   other 


tion  of  the  Western  Safety  Manufactur- 
turers  of  electrical  safety  switches,  with 
East  Ninth  street,  Los  Angeles.  The  latter 
oards.  The  former  company  in  future 
nction  with  the  Los  Angeles  firm  all 
n  section  of  California. 

notable  structures  have  been  equipped  with  the 
Brown  and  Pengilly  switch  and  panel  boards. 

The  materials  used  in  the  manufacture  of  the 
boards  are  of  the  highest  quality.  G.  E.  Toggle 
switches  and  Johns-Manville  Ebony  boards  are 
used  in  the  manufacture.  The  products  are  in- 
spected and  apnroved  by  the  National  Board  of 
Fire  Underwriters  and  meet  with  the  approval  of 
all  local  departments. 

Catalogs,  prices  and  samples  of  ma-in  switch 
boards,  electric  panel  boards,  safety  switches  or 
special  gutter  for  the  installation  of  wires  or  ap- 
pliances will  be  furnished  on  request  to  the  office 
of  the  Western  Safety  Manu'facturing  Company. 
Inc.,  which  maintains  offices  and  salesrooms  at 
247  Minna  Street,  San  Francisco. 


WESTERN  SAFETY  MANUFACTURING  CO.,  Inc. 

Manufacturers  of 

ENCLOSED   EXTEKNALLT  OPERATED   SAFETY    SWITCHES,  KNIFE   SWITCHES,    METAL 
SWITCH  AND  CUT-OUT  BOX  ES,  SAFETY  SWITCH  BOARDS 

247  MINNA  STREET  SAN  FRANCISCO 

Phone  Sutter  3008 
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.    l!.-li>B    Figured. 

iHKNCKS  CoBt,   »»uiiO  each 

KK  A  NCI. SCO.    Kor.st  Hill  Addition 
fraiiw  and   plast.T  residences. 

r— IhiwklnH  Inv.-.sinu-ni  I'u.,  Mills 
i:UIb..  San    Krancisi-O. 

leel-    O.   11.  Thay.  r.   1  HI  .Suiter  St., 

.in  Krani'lseo. 


-   BeInK  I'repared;  To  Bo  Done  By 

'ay's    NVork. 

,  l.liNCt;.  Cost   »15,000 

■  SliOKOUGH,   San   MHteo  Co. 

-itory  frame  and  .stucco   residence. 

r— HlUsborouBh    I'ark    Co.,    Hllls- 

.irouBh. 

loct  —  Ernest      Norberg,      Balboa 
:  IdR.,    San    Franeisco. 
iPE_The      owncis      plan    to    erect 
lal    buildings. 


';A1-0WS    &     ltK.-.;il)E.NCL;.S 

Cost,  f^iiUO  to  JSUOO  carh 

•WOOD    CITY,    Sail    Mateo    Co.,   Cal., 

WelUi'U-y    I'ark    and    Sweeney    Add. 

il'W.s    and    residcnctis,    frame    and 

■  la.-^lir    construcliiin. 

rc.toitje  M.   liob.st,   Hedwood   City. 

Nileel — None. 

riC — .Mr.    lloli.vt    was    formerly    su- 
■lendint     of    con.st  ruction     for     llio 
.     .\.   Born  iiuildins  Co.,  who  are  build- 
iiiji    extensively    in    the    Peninsula    dis- 
trict. 


Cipntr.Ht    Awarded. 

Al.TKliATlO.VS  Cost.     $20,0110 

I'lKI'.MD.NT,    Alame<Ia   Co.,   Cal.      No.    112 

Sea    View   Avi. 
All'r   residence. 
Owner — \V.    C.    Dallas,    rremises. 


archllecl.  Two-slory,  58x80  feel,  frame 
and  plaster,  tile  ami  composition  roof- 
inn,  Kas  furnace  hradnK,  electric  con- 
trol, pipe  orKan,  ornamental  Iron,  4 
tiled  baths,  pine  and  hardwood  trim, 
water  heater,  amber  glass  tower,  con- 
servatory. DIalo  lilo  and  hardwood 
llo.irs.      Cost,    J30,n«0. 

LOS  ANGELES.  Cal.— Roy  L.  Jones, 
311  S  Western  Ave.,  Is  proparlner  plans 
for  a  16-unit  Spanish  bungalow  court 
at  39th  St.  and  Denker  Ave.,  for  C.  A. 
Gale.  One-story,  80x136  ft.,  frame  and 
plas.,  comp.  rfg.,  aut.  water  htrs.,  tile 
baths  and  dralnbds.,  hardwd  fls.,  pine 
tr:m,    8-slall   garage;    $36,000. 


SCHOOLS 


,Sub-figures    Being    Taken    —  Contracts 

Awarded, 
SCHOOL   &    OFFICE  Cost,    $30,000 

SAN  Flt.VNCISCO,  SW  Grove  and  Uu- 
chanan   Sts. 

One-story  class  C  school  and  office 
building  (1st  unit  of  an  education- 
al center). 

Ownei — Hebrew  Free  Loan  Ass'n  and 
Jewish  Educational  Society. 

Architect — Morrow  &  Garren,  Chron- 
icle Bldg.,  San  Francisco. 

UeiiernI  contract  awarded  to  H  .Abrams 
50  Stillman. 

Brick  work  to  Mealy  &  Collins  180  Jes- 
sie St.,  S.  F. 

Plunibine  to  T.  B.  Boysen,  1249  Divisa- 
dero    St.,   San    Francisco. 


.\:chil» 


-N<, 


(.oniraelor — J.    Weston, 
Way,   Berkeley. 


1731       Dwight 


Done   by 


ri.ins    Being   Prepared — Ti 
Days    Work. 
IDKNCH  C.st,    $80,01111    Aiiprox. 

li.MONT.  Alameda  Co.,  Cal.  Indian 
;ind  Hawthorne  lioads. 
.-story  and  basement  concrete, 
Iranie  and  stucco  residence  with 
terra  cotta  tile  roof.  There  will 
lie  22  rooms,  separate  garage,  n 
lialhs,  swimming  pool.  tennis 
court,  pumping  plant  and  land- 
scaped garden. 

,,,r — (has.     K.     Bates     of     Bates     & 
norland.  Oakland  Bank  Bldg.,  Oak- 
land. 
,  hjtect — Sydney  B.  &  Noble  Newsom, 

Nevada    Bank   Bldg.,   S.   F. 

iMundation  work  has  been  started  by 

s  labor.     Sub-figures  will  be   taken 

about  a  month,  when  plans  are  com- 

.  !    ■•■<l.      Gas    heating   system,    oak    trim 

and  hardwood   lloors. 


Plans   Being  Figured.     Bids   Close   Oct. 

RESIDENCE.  Cost,  $10,000 

SAN  JOSE.  Santa  Clara  Co.,  The  Ala- 
meda &  Morris  St. 

Two-story  frame  and  stucco  residence 
and   garage,    tile    roof. 

Owner — Albert  Buhot.   392  Park  Street. 

.\rchitect — Chas.  W.  McKenzie,  Bank 
of   San   Jose   Bldg.,   San  Jose. 


iTis  Being  Prepared — Figures  to  be 
Taken    in   Ten    Days. 

KKSIDIONCE  Cost.  $14,000 

S.\N  .lOSlC,  Santa  Clara  Co.,  Cal.,  S. 
First  St. 

t)ne-storv  frame  and  stucco  resi- 
dence and  garage,  tile  and  comp. 
root    (8    rooms). 

luvner — Mr.    T.   Radero. 

.Vrchitect — Wolfe  &  Higgins,  Au/.erais 
Bldg.,   San   Jose. 


Bids      Being      Taken      For      Plumbing, 

Plastering,    Painting,    Etc. 
UESIDKNCE  Cost,    $17,500 

I'lEDMONT,  Alameda  Co.,  Cal. 
Two-story  frame  and  plaster  residence. 
Owner — Dr.  .1.  B.  Schafhirt,  Bacon  Bldg., 

Oakland. 
.\rchitect — Sidney  B.  &  Noble  Newsom, 
.Nevada  Bank  Bldg.,  S.  F. 
As  previously  reported  the  general 
contract  has  been  awarded  to  Alto 
Mailanen,  5030  Dover  St.,  Oakland,  at 
approximately  $8000;  plaster  to  A.  C. 
Beamer. 


GLENDALR,  LiiK  Angeles  Co.,  Cal. 
J.  B.  Currier,  lin  lO.  Broadway,  Glen- 
dale,  has  the  contrac't  for  a  nine-room 
dwelling  on  Glendower  Ave.  near  Bry- 
maro  lUl.,  Glendale.  for  G.  C.  Mather, 
19i!3  N.  Alescande  St.  A.  F.  Leicht,  462 
N.    Vermont    .We.,    Los    .\ngeles.    is    the 


I'tnnirrliiK    <o    Thos.    Glimme,    351    12th 

Si.,  Oakland. 
Mill    nnrk    to    Lannom    Bros.    Mfgr.    Co.. 

3th  and   Magm.lia   Sis.,  Oakland. 


Iiond.s  Voted — Working  Drawings  Being 
I'repared. 

SCHOOL  Cost,    $283,000 

llAVWAHD,    Alame<la    Co.,    Cal. 

Two-story  and  basement  reinforced 
concrete  24-room  and  auditorium 
high  school  building  and  add  3  or  4 
rooms  and  aller  present  school 
building. 

Owner — Hayward  High  .School  District. 

.\rchitecl — Henry    C.    Smith,    Humboldt 
Bank  Bldg.,  San  Francisco. 
Plans    will    be    ready    for    (Igures    in 

;iiioui   two  months. 


Siib-Flgures   Being   Taken  —   Concrete 

and  Steel  Contracts  Awarded. 
APT.   BLDG.  Cost,  $87,808 

OAKLAND,    ALAMEDA    CO..    Cal. 
First    unit    of    reinforced    concrete    art 

building. 
Owner — Mills   College. 
Architect— W.   H.    Ratcliff,   Mer.     Trust 

Bldg.,   Berkeley. 
Contractor— E.    T.    Leiter    &    Son,    3601 

West  St.,   Oakland. 
Concrete   work   awarded   to   J.    H.   Fitz- 

maurice,   351   12th   St.,  Oakland. 
S<rnc<urnl  S«cel  to  Western  Iron  Wks., 

141   Beale  St. 


Plans   Being  Figured;   Bids   Close   Nov. 

11,   1924,   8  P.  M. 
SCHOOL  Cost,  $250,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.,  Santa 

Clara  street  site. 
Two-story     reinforced    concrete    junior 

high  "school. 
Owner — San    Jose    Board    of   Education, 
Architect— .W    H.    Weeks,    369    Pine   St., 
San   Francisco   and  Tribune   Tower, 
Oakland,  and  Binder  &  Curtis,  Bin- 
der Bldg.,  San  Jose,  associated. 
Bids  are  being  taken  for  the  general 
contract  with  various  alternate  bids. 

Heating    and    ventilating     plans    ob- 
tainable   from    the    architects. 

See   call   tor   bids  under  official   pro- 
posnls  in  this  issue. 

Sub-Contracts    Awarded.  ,„r^,„ 

BUILDING  Cost.   $35,720 

BERKELEY,   University  campus.   _ 
Frame    and    plaster   bldg.,    for    training 

Quarters    to    be    erected   underneath 

memorial    stadium. 
Owner — University    of    California. 
Architect — Jno.   Galen   Howard  &  Asso. 

First   Natl.   Bank    Bldg.,    S.    F. 
Contractor — Fred     Westlund,     351     12th 

St.,  Oakland. 


I',\SADE.VA,  Los  Angeles  Co.,  Cal.— 
II.  W.  Baum  Co.,  505  KerckholT  Bldg., 
Los  .\ngeles,  was  low  bidder  at  $194,- 
;i.')2  on  the  general  contract  for  erect- 
ing new  buildings  at  John  Marshall 
.lunior  High  School  site  at  Pasadena, 
.lohn  C.  Austin  and  F.  M.  Ashley,  1119 
Detwiler  Bldg.,  Los  Angeles,  are  the 
architects.  Low  bidders  on  other  con- 
tracts were:  J.  J.  Mcskell  on  heating 
at  $23,995;  W.  F.  Creller  on  plumbing 
at  $13,970;  R.  E.  Swan  on  painting  at 
$7249.  and  American  Electric  Constr. 
Co.  on  wiring  at  $11,778.20.  The  work 
will  include  a  one-story  industrial  arts 
building  and  a  two-story  and  basement 
science  iiuilding  containing  20  class- 
rooms and  auditorium;  reinforced  con- 
crete construction,  stucco  exterior,  clay 
tile   roofing,    cast  stone   entrance. 


VENTURA,  Ventura  Co.,  Cal. — Archi- 
tect Mott  M.  Marston,  507  Douglas 
Bldg.,  Los  Angeles,  is  preparing  plans 
for  a  6  classroom  school  building  on 
McMillan  Ave.,  Ventura,  for  the  San 
Buenaventura  School  District;  152x83 
ft.,  brick  walls,  art  stone  trim,  tile  and 
composition  roofing,  gas  rad.  heating, 
maple  floors,  concrete  corridor-s,  black- 
boards, stage,  tower. 
(53551) 


LOS  ANGELES,  L.  A.  Co.,  Cal.  — 
Archts.  Witmer  &  Watson,  419  Bank  of 
Italy  Bldg.,  are  preparing  plans  for 
additions  to  grammar  school  bldg.  at 
Vine  St.  sch.  site,  for  the  hd.  of  ed. 
There  will  be  2  wings  one  to  contain  12 
I'lassrms.  and  other  will  have  auditor- 
ium to  seat  about  300;  2-sto.  and  base- 
ment, brick,  plas..  maple  fls.,  pine  trjm, 
new  steam  htg.  plant,  slate  blackboard; 
.$105,(100. 

LOS  ,\NGELES,  Los  Angeles  Co.,  Cal. 
— .Architects  Hunt  &  Burns,  701  Lough- 
lin  Bldg.,  Los  Angeles,  have  been  com- 
missioned by  the  Board  of  Education 
to  prepare  plans  tor  a  new  junior  high 
.^school  to  be  erected  at  Indiana  and 
Percy  Sts.  The  appropriation  is  $350,- 
000. 

MEXICALI,  Mexico — J.  N.  Acosta, 
district  engineer,  Mexicali,  Mex.,  is 
preparing  plans  for  large  industrial 
school  at  Mexicali.  Cost,  $400,000. 
Money  has  been  appropriated  and  work 
will   probably   start  about  Jan.   1,  1925. 

LONG  BE.\CH,  Los  Angeles  Co.,  Cal. 
— Orndorff  &  Gow,  351  N.  Western  Ave., 
I>os  Angeles,  were  low  bidders  at  $113,- 
000,  on  general  contract  for  new 
building-  at  Jefferson  Jr.  High  School 
site  Long  Beach.  Other  low  bids  were: 
L.  A.  Walters,  plasterms-.  $13,242;  J. 
M  Eustace,  plumbing,  $8258;  Paul  B. 
Johnston,  painting,  $7013;  Baty  Elec. 
Co.,  electric  wiring,  $5375;  J.  M.  Eus- 
tace, heating,  $7742.  Allison  &  Allison 
:nid  Wynkoop  &  Law,  assaciate  archi- 
tects and  engineers,  Hibernian  Bldg., 
Los  Angeles  and  Kress  Bldg.,  Long 
l!each.     Bids  taken  under  advisement. 
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SAN  FRANCISCO— Board  of  Super- 
visors has  passed  to  print  an  ordinance 
authorizing  the  construction  of  exits 
from  the  auditorium  of  the  Girls  High 
School  at  O'Farrell  and  Scott  Sts.  Bids 
for  the  -work  will  be  aslted  by  the 
Board  of  Public  Works  in  about  three 
weeks.     John  Reid  Jr.,  city  architect. 


34,200 
34,900 
35,790 
37,378 


AIvAMEUA,  Alameda  Co.,  Cal. — Ihe 
followinB  bids  were  received  October 
21st  by  the  Board  of  Education  of  the 
City'  of  Alameda  for  the  construction 
of  a  brick  and  tile  high  school  build- 
ing from  plans  prepared  by  Architect 
Carl  Werner.  Santa  Fe  Bldg.,  San  Fran- 
cisco. Contracts  were  awarded  to  the 
lowest  bidders  subject  to  the  approval 
of   the  City   Attorney. 

Proposition   No.  1,  General  Work 
Cochrane-Boehm     Call    Bldg.,    S. 

F.    (awarded)    $311, s/z 

John  E.  Branagh,  Oakland 313,900 

Anton  Johnson  Co.,  Kingsburg.    315,000 

Mcintosh   Bros.,  Oakland IIMH 

R    W.  Moller,  San  Francisco...    327,650 

Barrett  &  Hilp.  S.  F BMI'i 

C.   L.   Wold   Co.,   S.    F 337,500 

Schuler  &  McDonald,  Oakland..  367,000 
ProposHioii  No.  S,  Brick  and  Tile  'Work 
Hock  &  Hoffmeyer,  180  Jessie  St., 

San   Francisco    (awarded)  ...  $31,850 

M.    B.    McGowan,    S.    F 

Harry  E.  Drake,   S.  F 

White  &  Gloor,  S.  F 

Mealy  &  Collins,   S.   F 

Proposition  No.  3,  Lathing  &  Plastering 

(1,  Add) 
Herman    Bo.sch,    429   Fulton    SC, 

San   Francisco    (awarded)  ..  .$75,800 
(1)    $9750 

Jos.  Greenbach,  S.  F 85,899 

(1)    $5700 

J.  F.  Smith,  S.  F 95,000 

(1)   $3500. 
Proposition    No.   4,    Pluniliing 
I>.    J.    Kruse,    6048    College    Ave., 

Oakland    (awarded) $21,745 

A.    Feldhammer,    Alameda 21,810 

Scott  Co.,   Oakland 21,080 

W.  &  J.   Bays,   Alameda 23,000 

T.    R.    Catton.    Berkeley 24,299 

Proposition    No.    5,    Heating    and    Ven- 
tilating   (1)    add;    (,'i)   deduct 
W.   K.    Nottingham,    368   10th    St.. 

Oakland    (awarded)    $48,66(1 

(1)    $100;    (2)    $360. 

Geo  Schuster,  Oakland 48,670 

(1)    $700;    (2)     $380 

Scott  Co.,   Oakland 49,428 

(1)    $511;    (2)    $ . 

W.  H.  Picard,  Oakland 49,672 

(1  ded)    $80;    (2   ded.)    $125 

Abeel  &   Co.,   San  Francisco 49.940 

(1   ded)    $600;    (2  ded)    $300. 

Wm.  J.  Bavs,  Alameda 49,990 

(1   ded)    $400;    (2  ded)    $300. 
.ideal   Heating  &  Ventilating  Co.   50,400 
(1  ded)   $200;  (2  ded)   $349 

Carl  T.  Doell,  Oakland 51,333 

(1  add)    $55;    (2  add)$40. 
Proposition   No.  0,  ISIectricnl  AVork 
Crown    Elec.    Co.,    153    Eddy    St., 

San   Francsico    (awarded)  ..  .$26,975 

M.    E.    Ryan,   San    Francisco 27,380 

Strom    Elec.    Co 27,750 

Spencer   Elec.   Co 28,410 

Standard   Elec.  Constr.  Co 29,393 

Decker  Elec.  Co.,  S.   F 37,792 

Proposition   No.  7,   Sheet   Metal  Work 
Guilfoy  Cornice  Co.,   1234  Howard 

St.,  San   Francisco    (awarded) .  $7122 
Proposition    No.   S,   Roofing 
Oakland  Ronflng  Co.,  351   12th   St.. 

Oakland     (awarded) $5990 

J.   E.   Bender   Roofing  Co..   S.   F 7000 

Proposition    No.    !>,    Painting 
J.    J.    Burdon,      1426      Macdonald 

Ave.,  Richmond   (awarded) .  .$17,600 

Conrad   B.   Sovig,   S.   F 19.,400 

R.  Zelinsky,  San  Francisco 24,892 

Proposition      No.      10,      Alterations      to 

ICxisting    Building 
Mission   Concrete   Co.,   180   Jessie 

St.,    S.    F.    (awarded) $38,980 

Mcintosh    Bros.,    Oakland 39,473 

Schnebly  &   Hostrawser,  Okd 43,500 

Murch-Williams  Constr.  Co.  Okd.   44,586 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
The  Board  of  Education  has  appointed 
architects  to  prepare  plans  and  speci- 
fications for  new  grammar  schools  as 
follows:  Fredk.  J.  Soper,  new  school 
at  Franklin  Ave.  site  to  cost  $124,000; 
Somervill  &  Putman,  new  school  at 
38th  St.  site  to  cost  $84,000;  Gilbert 
Stanley  Underwood,  new  school  at  Ma- 
rengo "Hts.  site  to  cost  $84,000;  archi- 
tectural dept.  of  the  board  of  educa- 
tion, addition  to  Wooderest  school  to 
cost  $84,000  and  an  addition  at  manual 
arts  high  school   to  cost  $100,000. 


Vensano  &  Co.,  S.  F. 
Cochrane-Boehm   Co., 
Schuler   &    McDonald, 


S.   F. 


SACRAME.NTO,  Cal.— Wilson  Bro.- 
Furniturc  Co.,  10th  and  J  Sts.,  Sacra- 
mento, has  purchased  property  in  3511. 
St.,  adjoining  the  Oak  Park  Theatr. 
and  plan  to  improve  properly  in  ne:u 
future.  Site  covers  area  of  40  by  !'■' 
ft. 


44,840 
44,900 
46,949 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— The  Board  of  Education  has  ap- 
pointed engineers  to  prepare  plans  for 
heating  for  school  buildings  as  follows: 
E.  L.  Ellingwood  for  Wooderest  and 
Manual  Arts  additions;  Chas.  T.  Phil- 
lips Co.  for  the  junior  high  school  at 
Indiana  and  Percy  Sts.;  Ralph  T.  .Phil- 
lips for  Franklin  Ave.  school.  and 
Martin   T.    Hooper   for  38th   St.   School. 


COLMA,  San  Mateo  Co.,  Calif. — Fink 
&  Schlinder,  226  13th  St.,  San  Fran- 
cisco, have  been  awarded  the  contract 
at  $5,150,  by  the  Board  of  Trustees  of 
the  Jefferson  Union  High  School  Dis- 
trict, for  special  fixtures  for  the  new 
high  school  building.  W.  H.  Weeks, 
369  Pine  St.,  San  Francisco  and  Tri- 
bune Tower,   Oakland,  Is  the  architect, 


COMPTON,  Los  Angeles  Co.,  Cal.— 
Architects  Alfred  W.  Rea  and  Chas.  E. 
Garstang.  905  Trust  &  Savings  Bldg., 
are  preparing  plans  for  a  new  admin- 
istration building  to  be  erected  at  the 
high  Sfhool  site  at  Compton  for  Comp- 
ton  Union  High  School  District.  It 
will  contain  IS  classrooms,  auditorium 
to  seat  1800,  study,  hall,  library,  with 
cafeteria  in  the  basement.  Dimensions. 
188x220  ft.,  brick  construction,  stucco 
exterior,  cast  stone  trim,  tile  and  com- 
position roofing,  elevator.  Cost,  $300,- 
000. 

MAUYSVH-LE,  Yuba  Co.,  Cal. — Geo. 
W.  Tollev,  C.ridley,  at  $30,373  awarded 
contract  by  Feather  River  Union  School 
District  to  erect  two  new  school  build- 
ings. Bonds  of  $21,000  were  recently 
voted   to  finance   construction. 

SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
i>,ids  were  oiienod  on  Oct.  IS.  1924  bv 
Ernest  Kobler,  clerk.  Vine  Hill  School 
District,  to  erect  a  three-story  frame 
school  building,  from  plans  prepared 
bv  Architect  W.  Herbert,  506  Rosen- 
berg Bldg..  Santa  Rosa.  The  lowest 
bid  by  J.  T.  Christiansen,  Forestville. 
for  $10,868.  was  accepted.  Other  bids 
were  as  follows:  B.  Downey  $11,095. 
alternate  deduct  $765;  G.  C.  Norris 
$11,385,  alternate  $955;  W.  J.  Meeker 
$11,850,  alternate  $1,046  and  Whitter 
/t-  Hite  $11,953.  alternate  $746.  Mr. 
Christianson's  alternate  bid  was  $1,- 
OSO. 


BANKS,   STORES  &   OFFICES 


Plans    Bfing    Pri'pared.    Fig-.ires    to    be 

Tnken   in   Two  Weeks. 
STORI''S  Cost.    $1''iinn 

S.-\N  JOSE,   S:intn   Clara   Co..  C_al..  Santa 

Clara    bet.    2nd    and    3rd 


Tv 


story 


bri 


slorf 


.n 


bldg..    (2    stores). 
Owner — Markovits    and 

St.,    San    Jose. 
Architect — Wolfe    ,ii    Hi; 

Bldg.,    San    Jose. 


r'.Mltract     .\wi 
STOHES 
.S.VX     JOSE. 


Fox,     in    X     I  111 


rded. 


CoKl.    $12.00(1 


■1.1 
story    1) 


ind   Vi 
■k 


Sts 


slores. 
ft    Farnsworth. 
.\rrhitpct — AVolfe    &    Higgins,    .\u-/i-r 

Bldg..  San   Jose. 
Contractor — Benj.  Ouimet.  226  Yoscm 
San    Jose. 

Pl:ins   Being   Prepared. 

STORES  Cost.    $in.i 

SAX    JOSE.    Santa    clarajCo.,    The    A 

meda. 
Onp-storv    brie'-    stores,    (4    stores). 
Owner — Mr.    Atlns. 
Arch'tpct — Wolfe    &    Higgins,    Auzer 

Bldg.,   San   Jose, 


Poitig  Done  b^ 
wTOPE  BLDG 
OAKT,.\N'D 
St.  130 
Two-story 


.Sub-Contracts 


Ala 


retf 


-E. 


Arcbitpct — Edv,-.     T. 

Bldg.,   San   Franc 
Concrete  ^vor!- 
Steel  to  Judso 


cd    —    Contra 


I'lans       Being       I'repa 
Awarded. 

.\LTERATIO.\S  f;ost,  $20,0ii " 

S.\,V    FRANCISCO,  530   Broadway. 

E.Kiensive  alterations  and  additions  h 
Cabiria  Italian  Restaurant.  ErecL 
second  flor)r,  reconstruct  roof,  in- 
stall   new    ventilating   system,    etc. 

Owner — Mr.    Martinelli. 

Architect — S.  Heiman.  57  Post  St.,  S.  F. 

Contractor — J.  Martinelli,  Call  Bldg., 
San  Francisco. 


Figures  To  Be  Taken  Next  Week. 
STORE    BLDG.  Cost,    $25,000 

WATSOXVILLE,  Santa  Cruz  Co.,  Cal. 
One-story     reinforced     concrete     store 

building  (5  stores). 
Owner— W.  H.  Weeks. 
Architect — Wm.  H.  Weeks,  369  Pine  St., 

San   Francisco. 


Pre])ared  —  Contract 


Plans         Bein) 

Awarded. 
STORE,  ETC. 
SA.N    FRANCISCO. 

Tenth  St. 
Three-story   and   basement   brick   store 

and   loft  building,   50x140. 
Owner — Symon    Bros.,    1525    Market    St., 

San   Francisco. 
Designer  &  Contractor — R.  McLeran  Co 

Hearst  Bldg.,  San   Francisco. 
Grading    is    now    being    done    by 
owners.        Sub-figures      w 
shortly. 


Cost,    $90,000 
Market     140    W 


iken 


Low    Bidder. 

BUILDING  Cost,   $— 

RICHMOND,  Macdonald  Ave.,   bet.   10th 

and    11th. 
Two-story  frame  and  brick  building. 
Owner — Independent   Publishing   Co. 
Architect— James   T.   Narlictt,   910  Mac- 
donald Ave.,  Richmond. 
Wallace  Snelgrove  248  14th  St.,  Rich- 
mond   submitted    the    lowest    bid.    The 
award   of   contract   depends   on   the   al- 
ternates. 

Contractors    To    Take    Sub    Figures    In 
.^bout   Three   Weeks. 

OFFICE  BLDG.         Cost  approx  $500,000 

SAN    FRANCISCO,    SE    Cor.    Van    Ness 
Ave.  and  Hayes  St. 

Four-story   class   A   office   bldg. 

Owner — Calif.    State    Automobile    Asso- 
ciation. 

Arahitect — George     W.     Kelham,     Sha- 
ron Bldg.,  San  Francisco, 

Contractor P.  J.  Walker  Co.,  55  New 

Montgomery    St.,    San    Francisco. 
Excavation    will    not    be    started    tor 

about  two  weeks. 


Cal. 


rdpd    to   Mr.   Mc 


L(JS  A.N'GELES,  Los  Angeles  C 
■ — North  Pacific  Construction  Co.,  1302 
Dclwiler  Bldg..  was  low  bidder  at  $287,- 
.")00  fr)r  all  work  comiilete  for  erectin;; 
a  13-story  basement  and  sub-basemont 
Class  A  office  building  on  the  south 
side  of  2nd  St.,  between  Hill  St.  and 
Broadway,  Los  Angeles,  for  the  Public 
Service  id  partmont.  City  of  Los  An- 
geles. Roy  L.  Smith.  216  Bryne  Bldg.. 
is  the  architect.  Building  will  be  re- 
inforced concrete  construction,  49x110 
feet.  The  other  bids  were:  Wm.  G. 
lle.-d,  $298,849:  Robert  E.  Millsap,  $304,- 
9:10;  Clinton  Constr.  Co.,  $305,000; 
Lange  &  Bergstrom,  $309,110;  Bavin  & 
Burch  Co.,  $312,000;  E.  C.  English, 
$313,071;  Pozzo  Constr.  —->.,  $313,733; 
Wevmouth  Crowell  Co.,  $314,800;  Win- 
ter' Constr.  Co.,  $315,926;  J.  C.  Ban- 
nister, $316,16;  R.  E.  Campbell.  $318.- 
100;  Macdonald  &  Driver,  $318,137; 
Thos.  Kellv  &  So.ns,  $322,000;  Wm.  A. 
Larkins,  $337,954;  J.  V.  McNeil  Co., 
$347,990. 

Contract    Awarded. 

BUILDING  Cost,   $32,298 

OAKLAND,  Alameda  Co.,  Cal.,  E 
Grand  Ave.  97  N  Park  View  Ter- 
race. 

Two-storv  and  basement  frame  office 
building. 

Owner — Dr.  L.  P.  Adams  &^  Dr.  W.  H. 
Strietmann.  Federal  Bldg.,  Oakland 

Architect— Wm.  E.  Milwain,  Pacific 
Bldg.,  Oakland. 

Contractor — F.  W.  Maurice,  505  E-22nd 
St.,  Oakland. 


Saturday,   Oclube 
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lUIIH    t'.,lliplL-ll-. 

I.TKItATlONS  CoHl.  112,600 

W    KKANCISCU.    77J    Mitikut   St. 
I'lniuli'l    lildK.    fur  .sti.rva   iiiid   otIlci'S. 
jviiiT — .'^■hwHliaoh.i.    Fri-y    Stutlunery 

Co..    7  1    Nlw   .Muineuiiiury   St..   S.    F. 
i-ihltiii    -liiriiiiiil    J,   Joseph,    74    New 

.MoiiiKomc-ry    St..    S.    F. 


riaiis  HfliiB  riepand  —  Figures  to  be 
Tnkfii   Shortly. 

IU1LU1.\(.!  fust,    J7UUU 

SA.N  MATKO,  Sun  Matoo  ("o.,  Cal. 
Junction  of  Kl  Ciiniino  K.'al  and 
(.'ryslal  Springs  Uuad. 

i>nt'-slory  franiv  and  .siucro  building. 

iiwner  ral.  Stalf  .\utoniobile  Asso- 
ciation. 

.\r.  hlttct— \V.  H.  I'rini  Jr.  and  II.  Mur- 
doL'k,  420  Kearny  St.,  S.   !•". 

Contract  Awarded. 

UKMCK  ."C-    STOKli  Cost.   $122,700 

u.\Kl..\.\l'.     Alameda    Co..    Cal.       Thir- 
teenth and  Franklin  Sts. 
Five-story   Class     C   brick     olHce     and 

store   building. 
Owner — Yer.\e  At   Steves.  Inc.,   1555   San 

Tabic   Ave.,   Oakland. 
.Srchitect — The  H.   H.   Winner  Co.,  Sha- 
ron Bldg..   San   Francisco. 
(  oniructor — C.    H.    Hansen,    %    R.     W. 
Littlefleld.    357    12th   St.,  Oakland. 
.\s     reported     before     the     structural 
steel    was    awarded      to    ilerrick      Iron 
Works,    18th    and    Campbell    Sts.,    Oak- 
land,   at    approximately    $18,000. 

This  structure  was  formerly  planned 
for  Carl  Kaentsch  and  was  taken  over 
l.v    Yerxe  &  Steves,   Inc. 


CMilracls    Awarded. 

ai.'i"i:i;ati(i.\s  cost,  $ 

SA.N     Ki:.\.\ClSCO.      K    Van    Ness    Ave. 

Cor.   Suiter   St. 
.\ller   building. 
Owner — Geo.  Campe,  Inc.,  1230  Van  Ness 

Ave.,    San   Francisco. 
.\rchitcct — Vernon     W.     Houghton,     275 

Post  St.,  San  Francisco. 
rnintiii;;   to   John   A.   Mohr   &   Son,   433 

nth  St. 
Carpentry   to  Vukicevich   &   Bagge,   815 

Bryant  St. 


Contract  Awarded. 

\l>niT10N  Cost,  $20,000 

i--.\.\"  FRANCISCO.     S  Sutter  St.  70-6  W 

Mason  St. 
.Add  2  additional  stores  and  elevator 

for  furniture  store, 
owner — Joseph   &   Pasquale   Campagno, 

.'i23  Clay  St.,  San  Francisco. 
.\rchitect — Samuel     I-.     Hyman     and    A. 

Appleton,  68  Post  St.,  S.  F. 
Contractor — Jacks   &   Irvine,    180  Jessie 

St.,   San   Francisco. 


Suli-Figures    Being    Taken. 

STOIIU        *  Cost,    $10,00n 

SAN  FRANCISCO.  SW  Fourth  and 
Clara    Streets. 

One-story  anu  mezzanine  Iluor  Class 
C    store. 

Owner — Barrett  &  Hilp,  918  Harrison 
St..   San   Francisco. 

.Arcliitect — R.  W.  Jenkins,  243  Diamond 
St.,   San    Francisco. 

Steel  Sasli  awarded  to  U.  S.  Metal  Pro- 
ducts,   330    10th    St.,    S.    F. 


Sub-Figures  Being  Taken. 

STOUIC    &    LOFT  Cost,    fSO.OOO 

OAKLAND,  Alnnieda  Co.,  Cal.     W  Tele- 

graph    Ave.    105    N    Sixteenth    St. 
Six-story      concrete      store      and      loft 

building. 
Owner  —   IJ.   J.   Sullivan,   ai8   Harrison 

St.,   San    Francisco. 
Architect    —    J.    J.    Donovan,    Tapscott 

Bldg.,    Oakland 
Contractor — Barriti     &     Uilp.    3:'.7     12th 

St.,  Oakland. 


Sub-Contracts    Awarded. 

ADDITION  Cost.    $99,535 

SAN  FRANCISCO.  N\V  Post  and  Powell 

Streets. 
One-story    addition    to    building. 
Owner — E.  W.   Hopkins. 
Lessee — Argonaut   Club. 
•Architect — Sylvain     SchnaittacUer,     233 
Post  St.,  San  Francisco. 
Contractor — Barrett  &  Hilp,  918   Harri- 
son St.,  San  Francisco. 
OutriK'eer  awarded  to  Star  Ornamental 

Iron   Works. 
Ilrick  Work  to  Harry  Drake,  180  Jessie 

St.,    San    Francisco. 
lOleeJrie    Work    to    Victor    Lemoge,    281 

Natoma    St.,    San    Francisco. 
Strufliiinl    .steel    to    Pacific    Structural 

Iron  Works,  370  10th  St.,  S.  F. 
Lumber    to    Loop    Lumber    Co.,    Central 

Basin.   San  Francisco. 
Heating    to    Scott    Co.,    243    Minna    St., 

San    Francisco. 
Plumbing'  to  F.  P.  McKeon,  233  Post  St., 

San  Francisco. 
Comiiosltion    Rooflne    to    Alta    Roofing 

Co.,  221  Oak  St.,  S.  P. 
Slate   Roof    to    Albert    Dean,    180   Jessie 

St.,    San    Francisco. 
Elevator    to    Otis    Elevator    Co.,    Beach 
and  Stockton  Sts.,  S.  F. 
As     previously     reported     the     sheet 
metal   was  awarded  to   Guilfoy   Cornice 
Works,   1234   Howard  St.,  S.  F. 


Contract  Awarded. 

BUILDING  Cost,    $13,549.40 

RICHMOND,      Alameda     Co..    Cal.      NE 
■     Macdonald   Ave.    &    11th   St. 

One-story   pressed   brick  store   building 
with  tile  trim   (5  stores). 

Owner — Leo    F.    Preslco,    Richmond. 

Architect — None. 

Contractor— Tandy   &   Theis,   234  Chan- 
slor    Ave.    and    246    14th    St.,    Rich- 
mond. 
Other      bidders      were:      Dave    Martz, 

$13,897;    The    Minor    company,    $14,463; 

W.    Snelgrove,    $14,523;    K.   J.    Henning, 

$14,575;  Carl  Overaa,   $15,380. 


LONG  BEACH,  i,.  A.  Co.,  Cal. — Archts 
and  Engrs.  Dedrick  &  Bobbe,  214 
Laughlin  Bldg.,  Long  Beach,  have  pre- 
pared plans  for  a  12-story  class  A  store 
and  office  bldg.  at  n.w.  cor.  Ocean  Blvd 
and  Pine  Ave.,  tor  J.  R.  Mason  and  T. 
F.  Merrick;  50x160  ft.,  rein,  cone,  brick 
an  stone  and  tile  facing,  tile  and  cop- 
per rf.,  2  passenger  elevators,  6  stores 
and    165    offices;    $750,000. 


LOS  ANGELKS,  Los  Angeles  Co.,  Cal. 
— -Architect  Schultze  &  Weaver,  Pacific 
Mutual  Bklg.,  have  been  commissioned 
to  prepare  plans  for  the  new  Class  A 
terminal  and  office  building  to  be 
erected  on  the  Pacific  Electric  terminal 
site  on  Hill  St.,  bet.  4th  and  5th  Sts.,  by 
the  Subway  Terminal  Corp.,  J.  F.  Sar- 
tori,  president;  Jas.  R.  Martin,  secre- 
tary. Terminal  facilities  for  the  Pacific 
Electric  Railway  and  subway  will  be 
provided  in  the  lower  stories  with  of- 
fices in  the  upper  stories.  The  cost 
will  be  about  $3,000,000. 


Sub-Figures    Being    Taken. 

STORK   *    TllKATKE  Cost.    $100,000 

SAN  MATEO,  San  Mateo  Co.,  Cal..  Third 

Avenue. 
Reinforced    concrete    store    and    theatre 

building, 
tjwner — B.    Getz,    Chronicle    Bldg.,    San 

Francisco. 
Architect — Morrow  &  Garren,  Chronicle 

Bldg..    San    Francisco. 
ItfiiirorcInK    Strt-I    awarded      to      Badt- 

Falk   Co.,   74   New   Montgomery  St., 

.San  Francisco. 
Lumber    to    Dudfield    Lumber    Co.,    607 

Main   St.,   Palo   Alto. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  Walker  &  Eisen,  701  Great 
Reiiublic  Bldg..  are  preparing  working 
plans  for  a  13-story  and  basement 
Class  A  store  and  office  building  to  be 
erected  at  the  southeast  corner  of  8th 
and  Francisco  Sts.,  for  Dr.  P.  B.  Mor- 
gan. It  will  be  designed  for  use  by  the 
medical  profession.  Macdonald  &  Kahn, 
Spring  Arcade  Bldg.,  Los  Angeles,  will 
be  the  contractors.  The  building  will 
be  100x184  ft,,  reinforced  concrete  con- 
struction, marble  and  tile  work,  eleva- 
tors, steam  heating,  etc. 

LOS  ONGELES,  Los  Angeles  Co.,  Cal. 
Engineer  R.  McG.  Beanfield,  603  Trust 
&  Savings  Bldg.,  is  completing  revised 
plans  for  the  Class  A  addition  to  be 
erected  on  Spring  St.  near  6th  by  the 
Pacific  Southwest  Trust  &  Savings 
Bank.  New  bids  on  the  general  con- 
tract will  be  taken  in  a  few  days.  The 
building  will  be  reinforced  concrete 
construction  with  banking  room  in  the 
lower  four  stories,  and  offices  above. 
J  C  Bannister,  6331  Hollywood  Blvd., 
has  a  contract  on  a  percentage  basis 
for  construction  of  foundation  and 
basement  and  sub-basement.  John  & 
Donald  B.  Parkinson,  Title  Insurance 
Bldg.,  are  the  architects. 

LOS  ANGELES,  Cal.  —  M.  J.  Brock, 
4221  Moneta  Ave.,  has  the  cont.  at  $65. 
618  for  a  2-story  brick  store,  apt.  and 
bank  bldg.  at  s.e.  cor.  Vermont  and 
Vernon  Aves.,  for  T.  J.  McGonigie;  6 
stores,  23  apts.  and  5  offices,  91x122  ft., 
press,  br.  facing,  stone  trim,  comp.  rtg., 
gas  htg.,  tile  baths  and  showers,  hard- 
wood and  tile  fls.,  marble  wfk  ,  sky- 
lights, wall  beds,  pine  trim,  remf.  cone, 
vault.  Plans  by  Archt.  A.  L.  Acker,  445 
Douglas  Bldg.  and  Archts.  Hudson  i^ 
Munsell,  444  Douglas  Bldg.,  assoc. 


THEATRES 


Date  of  Opening  Bids  Postponed  To  Oc- 
tober 22,  1924. 
THEATRE  Cost,    $— 

MOUNTAIN  VIEW,  Santa  Clara  Co.,  Cal 
Two-story     reinforced    concrete    store, 

off  ce  and  theatre  building. 
Owner — C.    Hartley    and    F.    Campen. 
Architect — A.    A.    Cantin,    68    Post    St., 

San   Francisco. 
Figures  are  being  taken  for  a  gener- 
al   contract   and   will   be   opened   about 
the   15th  of  October. 


MO.NTEREY  PARK,  L.  A.  Co.,  Cal.— 
11.  G.  Butterfield,  1208  S.  Wilson  Ave., 
.\lliambra,  has  contr.  at  about  $70,000 
for  brick  theatre  at  2113  Garfield  Ave., 
Monterey  Park,  for  Howe  &  Merrill, 
Riverside.  Wilson,  Merrill  &  Wilson, 
archs.  and  engrs.,  123  S.  Vermont  Ave., 
Los  Angeles.  Bldg.  will  contain  audi- 
torium seating  800  and  2  stores,  50x150 
ft.,  stucco  exter.,  Summerbell  rf.  trus- 
ses, comp.  rfg.,  cem.  fls.,  marble  lobby, 
plate  glass  and  cop.,  vent,  sys.,  gas 
steam   rads.     Found,  is  in. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— Meyer  &  Holler,  Wright-Callender 
Bldg.,  Los  Angeles,  have  completed 
plans  and  have  contract  for  remodeling 
4-slory  theatre  and  office  building  at 
127  S.  Broadway  for  Los  Angeles  Bilt- 
more  Amusement  Corp..  %  Bradner  W. 
Lee,  H.  W.  Hellman  Bldg.,  Los  Angeles. 
Work  consists  of  remodeling  interior, 
redecorating  same,  changing  ramp  to 
concrete,  renew  plumbing  and  renew- 
ing seats  and  flooring  on  main  and 
balcony   floors.      Cost,    $74,400. 


LONG  BEACH,  L.  A.  Co.,  Cal. — C.  T. 
McGrew  &  Sons,  1345  W  Ocean  Ave., 
Long  Beach,  have  the  cont.  at  $160,000 
for  a  3-story  class  A  theatre,  store  and 
cafe  bldg.  at  221-235  E  Seaside  Ave., 
Long  Beach;  6  stores,  theatre  to  seat 
1400  people,  and  cafe  on  3rd  fl;  95x115 
ft.,  steel  frame  and  reinf.  cone,  bricK 
front,  hollow  tile  filler  walls,  terra 
cotta  trim,  cem.  and  hardwd.  fls.,  or- 
nam.  iron  marquise,  fire  escapes, 
ornam.  plaster;  $175,000.  Carl  Boiler, 
340  Douglas  Bldg.,  L.  A.,  archt. 


WHARVES  AND  DOCKS 


NEWPORT  BEACH,  Cal.  —  Election 
will  be  held  Oct.  28,  to  vote  $100,000 
bond  issue  to  extend  municipal  pier 
and   boat   landing. 


POINT  BENITA,  Calif.— See  "Govern- 
ment Work  and  Supplies,"  this  issue. 
Award  of  contract. 


RICHMOND,  Contra  Costa  Co.,  Cal. 
Renner  Foundation  Co.,  628  Montgom- 
ery St.,  San  Francisco,  at  $7920  award- 
ed contract  by  City  Council  to  const, 
fender     line     at    Municipal     Wharf. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


<'(>iitract    Awarded. 

FIREHOUSE  Cost,  $11,091 

BERKELEY,    Alameda    Co.,    Cal.      Arch 

St.  near  Spruce  St. 
One-story  frame  and  stucco  firehouse. 
Owner — City  of  Berkeley,   E.   M.   Hann, 

City  Clerk. 
Architect — Jas.  W.   Placnek,    2014   Shat- 

tuck  Ave.,   Berkeley. 
Contractor — Heath  &  Wendt,  American 

Bank  Bldg.,  Berkeley. 


Sketches  Prepared. 

THEATRE  Cost,   $50,000 

MERCED.  Merced  Co.,  Cal.,  16th  Street. 
Class  C  Theatre.  ^     ^   , 

Owner- Chas.   Holz,   Merced,   Cal. 
Architect  —  Reid   Brothers,   105   Mont- 
gomery St.,  San  Francisco. 


SANTA  BARBARAv  Cal.— Richfield 
Oil  Co.,  Bartlett  Bldg.,  Los  Angeles  will 
enter  local  field  with  service  stations, 
leases,  and  equip,  totaling  about  $100,- 
000. 

(Continued   on   Page   28) 
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Official    Proposals 


± 


NOTICE    TO    CONTRACTOKS 

(C'onnty  of  Alameda — Service  BnildinB) 

Office  of  the  Clerk  of  the  Board  of 
Supervisors,    Alameda   County,    Calitor- 

s'ealed  bids  will  be  received  by  the 
Clerli  of  the  Board  of  Supervisors  of 
Alameda  County,  at  his  office,  until 
Moiidtiv,  IVovember  lO.  1024.  at  10 
o'eloek  A.  M.  (the  day  when  said  bids 
will  be  opened  and  the  contract 
awarded)  for  the  erection  and  com- 
pletion of  a  two-story  frame  service 
liUilding  on  the  Del  Valle  Farm  Site 
near  Livermore,  Alameda  County,  Calif. 
Complete  plans  and  specifications  for 
said  work  are  on  file  in  the  office  of 
the  County  Clerk  in  the  Hall  of 
Records  Building,  City  of  Oakland, 
California,  where  copies  may  be  ob- 
tained by  depositing  with  the  County 
Clerk  the  sum  of  Twenty  Dollars 
($20.00).  Contractors  will  be  restrict- 
ed as  to  the  length  of  time  they  may 
retain  these  plans  and  specifications  to 
ten    (10)    days. 

Contractors  failing  to  return  said 
plans  and  specifications  within  said 
time-  limit  will  forfeit  their  deposit  to 
the  County  of  Alameda.  The  entire 
amount  of  the  deposit  will  be  returned 
to  contractors  returning  said  plans 
and  .=ipeciflcations  in  good  condition 
within   said  time   limit, 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  per  cent  of  the 
amount  of  the  bid,  or  proposal,  certi- 
fied to  by  some  responsible  banlc  and 
made  payable  to  Geo.  E.  Gross,  Clerk 
of  the  Board,  to  be  forfeited  to  the 
County  of  Alameda  as  agreed  and 
liquidated  damages  should  the  party  or 
parties  to  whom  the  contract  shall  be 
awarded  fail  to  enter  into  the  contract 
after  the  award  or  to  give  the  bond 
required  by  the  Board  for  the  faithful 
lierfnrraance  of  the  Contract. 
(SEAL)  GEO.  E.  GROSS, 

Clerk   of    the   Board    of   Supervisors    of 
the   County  of  Alameda. 

Dated:     October  14,   1924. 


NOTICE   TO   BIDDERS 


Slerced  IrriBation  District,  Bridges,  Etc. 


Notice  is  hereby  given  that  sealed 
proposals  for  the  construction  of  con- 
crete abutments  and  piers;  the  design- 
ing, fabrication  and  erection  of  the 
steel  superstructure;  and  the  placing 
of  timber  floors  for  the  five  steel 
bridges  on  the  relocated  line  of  the 
Yosemite  Valley  Railroad  between 
Merced  Falls.  Merced  County,  Califor- 
nia, and  Detwiler,  Mariposa  County, 
California,  will  be  received  by  the 
Board  of  Directors  of  the  Merced  Irri- 
gation District  at  its  office  in  the  Bar- 
croft  Bldg.,  in  the  City  of  Merced, 
State  of  California,  at  any  time  up  to 
1  o'clock  P.  M.  of  November  18,  1924,  at 
which  time  and  place  all  bids  so  re- 
ceived will  be  opened  in  public  by  said 
Board.  Thereafter  said  Board  will  let 
said  worlc  to  the  lowest  responsible 
bidder,  but  said  Board  reserves  the 
right  to  reject  any  or  all  bids  and  re- 
advertise  for  proposals  or  proceed  to 
construct  the  work  under  their  own 
superintendence. 

The  District  will  furnish  all  sand 
and  gravel  (or  crushed  rock)  in  hop- 
per-bottom cars,  all  cement  and  all 
creosoted  lumber  for  timber  floors  re- 
quired for  the  coiTipletion  of  the  worlc 
herein  described.  All  other  materials 
required  for  the  completion  of  the 
work  must  be  furnished  by  the  Con- 
tractor. 

The  estimated  (luantities  of  material 
in  the  various  elements  of  tile  entire 
worlc  shown  in  the  following  schedules; 

Schedule  A 
Excavation   Unclassified  Cu.   Td. 

Mixing     and     Placing     Concrete      27,820 
Cu.   Yd. 


A  call  for  bids  publlohed  in 
this  section  Indicates  that  bid? 
are  desi.-ed  from  other  than  local 
bidders  Maximum  competition 
is  desired,  and  this  is  assured 
through  BUILDING  AND  ENGI- 
NEEItlNG  NEWS  which  reaches 
every  worlh-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Hlg-hway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this   section. 


Board  of  Directors  of  the  Merced  Ir- 
rigation District,  and  marked  to  Indi- 
cate that  each  Is  a  proposal  for  the 
construction  of  steel  bridges  for  the 
relocated  line  of  the  Y'osemite  Valley 
Railroad. 

Done  in  pursuance  of  an  order  of 
the  Board  of  Directors  of  the  Merced 
Irrigation  District,  this  7th  day  of 
October,   1S24. 

H.    P.  SARGENT, 
Secretary  of  the  Board  of  Directors  of 
the   Merced   Irrigation   District. 


Furnishing  and  Placing  Reinforce- 
ment 22,625   lbs. 
Schedule  U 

Designing,    furnishing   and    fabricating 
Steel  Work  about  7,207,100  lbs. 
Schedule  C; 

Erecting  steel  work  about  7,207.100  lbs. 
Placing  Timber  Floor 

Bidders  may  submit  proposal  for  the 
work  covered  in  any  or  all  of  the 
Schedules  for  any  or  all  bridges. 

The  work  is  particularly  described  in 
the  specifications  and  drawings  there- 
for, which  may  be  seen  at  the  said  of- 
fice of  the  said  Board  in  said  City  of 
Merced.  Copies  of  said  specifications 
and  drawings  may  be  obtained  at  the 
office  of  said  Board  upon  a  deposit  of 
$10.00  for  each  copy,  said  deposit  to  be 
returned  to  the  successful  bidder»and 
to  all  others  upon  the  return  of  the 
specifications  and  drawings  in  good 
and  serviceable  condition  not  later 
than   November   18,   1924. 

Any  bidder  to  whom  a  contract  for 
said  work  may  be  awarded  must  fur- 
nish bonds  as  provided  by  law,  to-wit;; 
A  bond  in  the  sum  of  at  least  one-half 
of  the  contract  price  to  secure  the 
payment  of  claims  of  materialmen, 
mechanics  and  laborers  employed  upon 
said  work,  and  a  bond  in  the  sum  of  at 
least  25  per  cent  of  the  contract  price 
conditioned  for  the  faithful  perfor- 
mance of  the  contract,  said  bond  to  be 
approved  by  said  Board,  provided  that 
tor  any  contract  for  equipment  covered 
in  Schedule  B,  only  the  bond  for  faith- 
ful performance  of  the  contract  will  be 
required. 

Each  bid  must  be  accompanied  with 
cash  or  a  cashier's  or  certified  check 
payable  to  Merced  Irrigation  District, 
for  an  amount  equal  to  not  less  than  5 
per  cent  of  the  total  amount  of  the  bid, 
as  a  guaranty  that  if  the  bid  is  ac- 
cepted, the  bidder  will,  within  ten  days 
after  its  acceptance,  enter  into  a  con- 
tract with  the  District  in  the  form 
attached  to  said  specifications  and  fur- 
nish  the   Ijonds   aforesaid. 

For  the  purpose  of  determining  the 
amount  of  said  bonds  and  deposit,  it 
will  be  assumed  (without  so  guaran- 
teeing) that  the  quantities  will  be  as 
estimated    in    the    specifications. 

The  proposal  forms  bound  with  the 
specifications  must  be  properly  filled 
out  by  the  bidder  and  the  plans  and 
specifications,  including  the  proposals, 
must  be  submitted  intact  with  the  bid 
in    a    sealed    envelope   addressed    to    the 


OU,\NTITY  SURVEYOR 

Valuation    Engineer 
ARTHUR    GRIDDLE 

G93    Mission    Street,    at    Third    St. 
Snn    Francisco,    Calif. 

Telephone    Douglas   8-4-9-3 
General  Listing  Bureau 

Architect's  Preliminary  Estimates 


NOTICE    TO    CONTRACTORS 

l<;cnerul   Contract,  Heating  and  Venti- 
lating— San  .loKe  .lunior  High  School » 

NOTli-K  IS  HIOREIJV  GIVEN  thai 
Sealed  Bids  will  be  received  and  opened 
by  the  Board  of  Education  of  thi- 
City  of  San  .lose,  Santa  Clara  County. 
State  of  California,  in  the  office  of  the 
licjard  of  Education,  High  School  Bldg., 
San  Jose,  California,  up  to  8:00  P.  M., 
on  the  llth  da.v  of  November,  10Z4,  for 
the  following  work  in  connection  with 
tliH  new  Santa  Clara  Street  Junior 
High  School  Building  to  be  erected  in 
the  city  of  San  Jose,  California,  ac- 
cording to  plans  and  specifications 
prepared  for  the  same  by  W.  H.  Weeks, 
architect,  369  I'ine  street,  San  Fran- 
csico,  or  at  the  office  of  Binder  & 
("urtis,  associated  architects,  San  Jose, 
California,  or  at  the  office  of  the  Secre- 
tary of  the  Board  of  Education,  High 
School  Bldg.,   in   the  City  of  San  Jose. 

The  general  contract  with  the  vari- 
ous alternate  bids: 

Heating  and   ventilating. 
All    bids    should    be    presented   on    bid 
forms   furnished   by   the   architects. 

Each  bid  must  be  accompanied  by  a 
certified  check  on  responsible  Califor- 
nia bank  in  a  sum  not  less  than  five 
per  cent  (5%)  of  the  amount  bid,  made 
payable  to  the  President  of  the  Board 
of '  Education  of  the  City  of  San  Jose 
for  the  purpose  stated  in  the  specifica- 
tions. 

Each  bid  must  be  delivered  in  a 
sealed  envelope,  and  addressed  to  W.- 
L.  Baehrodt,  Secretary  of  the  Board  of 
Education,  and  endorsed  "Proposal  for 
the  Santa  Clara  Street  Junior  High 
School    Building." 

The  Board  reserves  the  right  to  re- 
ject   any    and    all    bids. 

W.    L.    BACHRODT, 
Secretary     of  the  Board     of  Education, 
Cily   of   San   Jose,    California. 


NOTICE   TO    CONTRACTORS 


(Elevators  and  Spiral  Chute) 

SEALED  PROPOSALS,  indorsed 
"Proposals  for  elevators,  San  Fran- 
cisco, Calif.,  Speeificatinn  No.  5U11,"  AviU 
be  received  at  the  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington, D.  C,  until  11  o'clock  a.  m.,  Oc- 
tober a».  1924.  and  then  and  there  pub- 
licly opened,  for  two  freight  and  one 
passenger  elevators  and  spiral  chute, 
at  the  Marine  Corps  Depot  for  Supplies, 
San  Francisco,  Calif.  Freight  elevators 
will  be  hand  rope  controlled  and  pas- 
senger elevator  will  have  push  button 
control.  Elevators  will  be  provided 
with  necessary  motors,  cars,  gates, 
wires,  cables,  shejives,  counterweights, 
guides,  sheave  beams,  and  machine 
beams.  Specification  No.  5011  and  ac- 
companving  drawings  may  be  obtained 
on  application  to  the  Bureau  or  to  the 
Commandant,  Twelfth  Naval  District, 
San  Francisco,  Calif.  Deposit  of  a 
check  or  postal  money  order  for  $10, 
payable  to  the  Chief  of  the  Bureau  of 
Yards  and  Docks,  is  required  as  secur- 
itv  for  the  safe  return  of  the  drawings 
and  specification.  L.  E.  GREGORY, 
Chief   of  Bureau,   August    15,    1924. 


iiiir.lay.   0.ri.l..r   25.    1!'2I 
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lilUDGES 


.MKKCKU.  AUr.ed  Co.,  Cal.  —  Until 
Nov.  18,  1  I).  111.,  lilds  will  be  rec.  by  H. 
r.  SarBCiil.  socv.  .Merced  IriiBatlon  Dis- 
trict, Barcrofl  Hide-.  Mercud,  to  const, 
cone,  abutments  and  piers;  designing, 
fabrication  and  erection  of  steel  super- 
structure; and  placing  of  timber  floors 
for  five  steel  bridges  on  llie  relocation 
line  of  the  Yosemlte  Valley  U.K.  be- 
tween Slerced  KaltS,  Merced  County 
and  Detwiler.  Jlariposa  County.  The  es- 
timated  quantities   of   materials   are: 

Schedule  A — unclassified  excavation; 
2T.S20  cu.  yds.  mixing  and  placing  cone. 
22,626  lbs.  fur.  and  place  reinforcement. 

Schedule  B — design,  furnish  and  fab- 
ricate   approx.    7.207,100    lbs. steel    worlc. 

Schedule  C — erect  7.207,100  lbs.  steel 
work    and    place    timber    floors. 

Bids  will  be  c.msidered  for  the  worli 
covered  in  anv  or  all  of  the  Schedules 
tor  any  or  all  bridges.  K.  V.  Meikle, 
eh.  eng.  for  dist.  Copies  of  specifica- 
tions obtainable  from  secy  on  deposit 
of  $10,  returnal)le.  See  call  for  birt.s 
under  official  proposal  section  in  thisi 
isHoe. 


S.V.N  .loSIO  Santa  Clara  Co..  Cal.— I'n- 
lil  Nov.  10.  II  a.  m.,  bids  will  be  rec. 
by  Henry  A,  Bflster,  county  clerk,  to 
const,  rein.  cone,  culvert  In  Waverly 
Ave.  over  Matadero  creek.  Supervisor 
Dist.  No.  5.  I'lans  on  tile  in  office  ot 
clerk.  Holit.  Chandler,  county  surveyor. 

SANTA  KOSA,  Sonoma  Co.,  Cal.  — 
Until  Nov.  11,  12  M,  bids  will  be  rec. 
by  W.  W.  Felt,  Jr.,  county  clerk,  to 
const,  rein.  cone,  bridge  over  branch 
of  Gualala  river  at  Nobles  Ranch  in 
»th  Supervisorial  Dist.,  involv.  270  cu. 
yds.  A  cone;  est.  cost  $9000.  E.  A. 
Peugh,    county    surveyor. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Gates  and  Howe,  Santa  Rosa,  at  $2975 
awarded  cont.  by  supervisors  to  const, 
rein.  cone,  bridge  on  Santa  Rosa-Guer- 
neville  rd.,  at  Laguna  Fill. 

Galbraith  and  Janes,  Yuba  City,  at 
$686S.50  awarded  cont.  to  const,  rein, 
cnnc.  bridge  over  Calabasas  creek  at 
Weise  ranch  on  Santa  Kosa-Schelville 
highway. 


WASHOE  COUNTY,  Nevada— State 
Highway  Commission  preparing  esti- 
mates ot  cost  for  four  bridges  to  be 
constructed  on  highway  between  Reno 
and  Verdi  in  Washoe  county.  Esti- 
mates will  be  made  for  both  concrete 
and  steel  construction.  Geo.  Borden, 
state  highway  eng. 


WILLOWS,  Glenn  Co.,  Cal.— Until 
Nov.  6,  10  a.  m.  bids  will  be  rec.  by  W. 
H.  Sale,  county  clerk,  to  const,  rein, 
cone,  bridge  in  Rd.  Dist.  3,  16-mi.  west 
of  Willows,  known  as  Sheehy  Bridge. 
Cert,  cheek  10%  payable  to  Chairman 
of  Bd.  of  Sups.  req.  Plans  on  file  in 
office  of  clerk.  Bayard  Knock,  county 
surveyor. 


LOS  ANGELES.  Cal. — Bd.  Tub.  Wks. 
reports  to  council  that  two  proposed 
bridges  over  the  Los  Angeles  river  will 
cost  $1,200,000.  One  at  Hyperion  Ave. 
will  cost  $800,000  and  the  other  at 
Glendale    Blvd.,    $400,000. 


SACRAMENTO,  Cal. — Following  con- 
tracts awarded  by  supervisors  to  fur- 
nish materials  in  connection  with 
I'aintersville  bridge  project:  Blake 
Brothers  Company,  crushed  rock.  $2.90 
per  cubic  yard;  piles,  Hammond  Lum- 
ber Company.  24  cents  per  ft.;  cement, 
Henry  Cowell  Lime  and  Cement  Com- 
panv.  at  $3.22  per  barrel;  lumber,  J.  J. 
O'Connor  Lumber  Company.   $1444. 


lIloKNI.X,  Ariz.  —  Jasper-Stacy  Co., 
21ti  i'ine  St.,  San  Francisco,  awarded 
cont.  by  Auxiliary  Eastern  Irrlg.  Dist. 
lor  constr.  of  irrlg.  works,  canals,  etc.. 
which  comprises  42,000  ac.  east  ot 
Chandler  and  Mesa.  Dist.  recently  com- 
pleted an  agreement  with  Salt  "River 
Valley  Water  Users'  Assn.  for  constr. 
ot  these  works  and  general  develop- 
ment of  district's  lands.  C.  C.  Cragin, 
engr.  of  Water  Users'  Assn.,  in  charge. 
J.  H.  Beale,  supt.  of  the  Jasper-Stacy 
Co.,  is  in  Phoenix  preparing  to  stare 
work.  Fred  H.  Hibbets,  San  Francisco, 
consulting  engr.;  Howard  S.  Reed  and 
Sheldon  K.  Baker,  Phoenix,  constr. 
engrs.  A  syndicate  composed  of  nation- 
al bankers,  has  purchased  the  $2,000,000 
bond  issue. 


LOS  ANGELES,  Cal.  —  Ross  Constr. 
Co.,  Van  Nuys  Hotel,  submitted  low  bid 
to  supervisors  at  $28,400  to  construct 
bridge  over  Santa  Anita  Wash,  on 
Huntington  Dr.  Other  bids:  Frank  H. 
Greene,  $:U,91o:  W.  M.  Ledbetter  and 
Co.,  $35,953:  The  Wheeler  Co..  $36,403; 
Gibbons  &  Reed  Co.,  $37,900;  Stanton  & 
Hubert,  $39,958;  Mercereau  Bridge  and 
Constr.  Co..  $40,718;  Allied  Constr.  Co., 
$42,500;  J.  S.  Metzger  &  Son,  $51,782. 


SANTA  ROSA,  oonoma  Co.,  Cal. — Un- 
til Nov.  11.  12  M,  bids  will  be  rec.  by 
W.  W.  Felt,  Jr.,  county  clerk,  to  const, 
rein.  cone,  bridge  over  Marli  West 
Creek  on  Fulton-Healdsburg  rd.,  in  3rd 
Supervisorial  Dist.,  involv.  260  cu.  yds. 
A  cone;  est.  cost  $8500.  E.  A.  Peugh, 
county   surveyor. 

DREDGIXCr,  HARBOR  WORKS 
AND  EXCAVATIONS 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
City  council  secures  order  from  Super- 
ior Court  permitting  city  to  take  pos- 
session of  lands  forming  dam  site  in 
Calaveras  river  watershed.  Work  tn 
start  at  once  on  $1,500,000  flood-control 
reservoir  near  Valley. 


RICHMOND.  Contra  Costa  Co.,  Cal.  — 
Renner  Foundation  Co.,  628  Montgom- 
ery St.,  San  Francisco,  at  $7920  award- 
ed contract  by  city  council  to  const, 
fender  line  at  Municipal  Wharf. 


IRRIGATION  PROJECTS 


MERCED,  Merced  Co.,  Cal. — Merced 
Irrig.  Dist.  has  awarded  cont.  as  fol- 
lows: John  Phillips,  at  ISc  cu.  yd.  for 
canal  work;  Merced  Concr.  Pipe  Co.,  for 
eulv;  Redwood  Mfg.  Co..  Pittsburgh, 
for  redwood  Ibr.  All  bids  for  canal 
Ibr.  structures  were  rejected  and  work 
will    be    done    by   dist.    engr. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Supervisors  apply  to  War  Department 
for  permit  to  install  steel  swing  bridge 
over  King  Island  cut  between  King 
and  Bishop  tracts;  est.  cos»  $30,000.  A 
private  ferry  now  serves  in  place  of 
the  bridge.  F.  E.  Quail  is  county  sur- 
veyor. 

SANTA  -ROSA.  Sonoma  Co.,  Cal.  — 
Until  Nov.  11,  12  M,  bids  will  be  rec. 
by  W.  W.  Felt,  Jr..  county  clerk,  to 
const,  rein.  cone,  trestle  over  the  La- 
guna on  the  Santa  Rosa-Guerneville 
rd  in  2nd  and  3rd  Supervisorial  Dists., 
involv.  380  cu.  yds.  A  cone;  2700  lin. 
ft.  cone,  piles;  est.  cost  $22,500.  E.  A. 
Peugh,   county  surveyor. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried    in   stock 

E.    D.    BULLARD 

505   HO\VARD   STREET 
San    FVancisco,   Calif. 

Douglas   6320 


TRACY,  San  Joaquin  Co..  Cal.— Until 
Nov.  12,  8  p.  m.,  bids  will  be  rec.  by 
W.  Schlossman,  secy.  Banta-Carbona 
Irrigation  District,  to  excavate,  place 
cone,  lining  and  furnish  and  install  48- 
in.  pipe  tor  lift  canal  system.  W.  D. 
Harrington,  Tracy  and  Thos.  Means, 
369  Pine  St.,  San  Francisco,  engineers. 
Project  involves:  323,000  cu.  yds.  earth 
excavation;  460.000  sq.  ft.  cone,  lining; 
fur.  and  install  4150  lin.  ft.  48-in.  pipe. 
Cement  will  be  furnished  by  dist.  Bids 
will  be  considered  for  the  completed 
work  but  not  for  any  part  thereof. 
Cert,  check  10%  payable  to  Dist.  req. 
Plans  on  file  in  offices  of  secy.,  and 
obtainable   from    engineers. 


HANFORD,  Kings  Co.,  Cal. — As  re- 
sult of  election  in  Tulare  lake  basin, 
Tulare  Lake  Water  Storage  Dist.  has 
been  formed  and  a  board  of  directors 
named  to  work  out  reclamation  and 
Irrig.  project,  embracing  150,330  ac.  of 
bottom  lands.  Directors  are:  A.  W. 
Goodfellow,  A.  D.  Schindler,  W.  G. 
Wright,  Harry  L.  Martin  and  A.  G. 
AVishon.  This  project  may  possibly  be- 
come another  unit  in  Kings  River  Wa- 
ter Storage  Dist. 


EL  CENTRO,  Cal.  —  Anglo-London 
Paris  Bank,  San  Francisco,  and  First 
Securities  Co.  have  purchased  Imperial 
Irrig.  bonds  amounting  to  $500,000, 
voted  for  constr.  of  drainage  facilities. 


MANTECA,  San  Joaquin  Co.,  Cal. — 
Until  Nov.  11.  11  a.  m.  bids  will  be  rec. 
by  S.  L.  Steele,  sect'y..  South  San  Joa- 
quin Irrigation  District,  to  furnish  5,- 
000-tons,  more  or  less,  of  concrete  mix, 
largest  aggregate  not  to  exceed  %-in., 
bids  to  be  f.  o.  b.  cars  Manteca,  Weston 
and  Ripon  on  S.  P.  or  Tidewater  South- 
ern Rlwy.  Cert,  check  10%  payable 
to  sect'y.  req.  Further  information  ob- 
tainable  from  sect'y. 


LIGHTING  SYSTEMS 


LONG  BEACH,  Cal.— Jensen  Elec.  Co. 
114  W  7th  St.,  Long  Beach,  low  bidder 
at  $9900  for  ornam.  lighting  sys.  on 
Ocean  Blvd.,  bet.  39th  PI.  and  Termino 
Ave.  and  portions  of  Allin  St.,  Termino 
Ave.,  Midway  and  otlier  sts.;  1911  act. 
Other  bids:  N.  M.  Beard,  $10,500:  Kus- 
ter-Wetzel  Elec.  Co.,  $10,600;  Walker 
&  Martin,  $11,139;  Fritz  Ziebarth,  $12,- 
867;  Robertson  Elec.  Co.,  $12,397;  H.  H. 
Walker,  $13,224;  R.  A.  Wattson,  $14,757. 


LOS  ANGELES,  Cal.  —  Council  de- 
clares inten.  to  install  ornam.  light,  sys 
in  Figueroa  St..  bet.  11th  and  West 
Adams  Sts:  120  pressed  steel  posts; 
1911  act. 


ALHAMBRA,  Cal. — City  trustees  de- 
clare inten.  to  install  ornam.  light,  sys. 
in  Main  St.,  bet.  east  and  west  city  lim- 
its; 1911  act.  R.  B.  Wallace,  city  elk. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Oct.  27,  bids  will  be  rec.  by  bd.  pub. 
wlis.  for  ornam.  light,  sys.  (342  press, 
steel  posts)  in  Sunset  Blvd.,  bet.  Holly- 
wood Blvd.  and  Vista  St;  1911  act. 
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iSOUTII  PASADENA,  Cal.— City  direc- 
tors declare  inten.  to  install  ornam. 
light,  sys.  under  1911  agt  in: 

Bonita  Dr.,  bet.  Meridian  Ave.  and 
Gillette  Crescent:   14  cone,  posts. 

Orange  Grove  Ave.,  bet.  Mission  bt. 
and  Sterling  PI:  20  cone,  posts. 

Mission  St.  and  Pasadena  Ave.,  bet. 
I'lospeca  Ave.  and  west  city  limits;   94 

.  "HC.    posts.  , 

Mission  St.,  bet.  Fair  Oaks  Ave.  and 
.  ast  city  limits;   34  cone,  posts. 


BERKELEY,  Alameda  Co.,  Cal. — Pe- 
titions being  circulated  seeking  instal- 
lation of  street  lighting  sys.  in  Shat- 
luck  Ave.,  bet.  University  and  Duranl 
Ave.<i.  Berkeley  Downtown  Ass'n  is  in- 
terested. Proposed  to  install  standards 
18-ft.  high,  placed  at  intervals  of  7o 
or  100  ft.  with  2  lights  to  each  stand- 
ard. Citv  Electrical  Eng.  Kay  is  pre- 
paring   "preliminary    specifications. 

LOS  ANGELES,  Cal.— C.  W.  Sparks, 
457  S  Lake  St.,  submits  low  bid  to  bd. 
pub.  wks.  at  $102,188  for  light,  sys.  in 
Flower  St.,  bet.  3rd  and  Washington 
Sts.  (162  press,  steel  posts).  Other  bids: 
.lames  C.  Perry,  $103,328;  Newberry  El. 
Corp.,  $103,782;  H.  H.  Walker,  $104,167; 
R  A.  Wattson,  $106,844;  A.  C.  Rice, 
$107,912;  J.  C.  Rendler.  Inc.,  $111,222; 
Wilshire   Elec.    Co.,    $114,262. 

James  C.  Perry,  3570  Percy  St.,  low 
at  $16,830  for  light,  sys.  in  7th  St.,  bet. 
Hoover  St.  and  Vermont  Ave.  (41  press, 
steel  posts).  Other  bids:  .1.  C.  Rendler, 
Inc..  $18,707;  H.  H.  Walker,  $19,796: 
.Newbery  Elec.  Corp..  $20,429;  Wilshire 
Elec.  Co.,  $20,839;  K.  A.  Wattson,  $21,- 
390;  C.  W.  Sparks,  $21,923;  A.  C.  Rice. 
$22,412. 

OAKLAND,  Cal. — City  Electrician  C. 
E.  Hardy  preparing  spec,  for  downtown 
.street  lighting  system;  est.  cost  $225,- 
000. 


LOS  ANGELES,  Cal. — R.  A.  Wattson, 
4928  Melrose  Hill,  submitted  low  bid  at 
$11,656  to  bd.  Pub.  Wks.  for  ornam. 
light,  sys.  in  La  Brea  Ave.,  bet.  ^Vil- 
shire  Blvd.  and  Country  Club  Dr.  Other 
bids:  Newberry  Elec.  Corp.,  $11,838;  H. 
H.  AValker,  $12,100;  Jas.  — .  Perry.  $12,- 
734;  Wilshire  Elec.  Co.,  $12,917;  Fritz 
Zirbarth,  $13,190. 


BAILROADS 


SAX  FRANCISCO,  Cal. — Southern  Pa- 
cific Co.,  65  Market  St.,  has  rec.  author- 
ity from  Interstate  Commerce  Commis- 
sion at  Washington  to  acquire  control 
by  lease  of  Arizona  Eastern  R.  R.  Co. 
and  Phoenix  &  Eastern  R.  R.  Co.  prop- 
erties, involv.  3S2  miles  of  railway. 
Program  calls  for  eventual  constr.  of 
50  miles  track  connecting  S.  P.  Ry. 
main  line  bet.  point  43  miles  w  of 
Tucson  and  Chandler.  From  Chandler 
existing  A.  E.  Ry.  will  be  improved 
distance  of  63  miles  through  Phoenix 
to  Hassayampa  from  where  115  miles 
of  new  track  will  be  built  to  Dome,  e. 
of  Yuma.  Work  will  start  about  Jan.  1. 


CULVER  CITY,  Cal.— Until  S  p.  m.. 
Nov.  10,  bids  will  be  rec.  for  light  sys. 
in  following  sts.: 

Van  Buren  PI.,  Irving  PI.,  La  Fayett.^ 
PI.,  Braddoch  Dr.,  Farragut  Dr..  and 
Lucerne  Ave.  and  in  Washington  Blvd. 
Adams  St.,  Putnam  Ave.  Cert,  check  or 
bond  10%.  Nellie  Brown  Haus,  city  elk. 

ALAMEDA,  Alameda  Co.,  Cal. — Peti- 
tions will  be  circulated  seeking  instal- 
lation of  electrolier  system  in  Park 
St.  J.  B.  Kahn,  Supt.  of  Municipal 
Lighting  Plant,  estimates  cost  at  $32 
per  standard. 

REDLANDS,  Cal. — City  trustees  take 
bids  at  once  to  install  ornam.  light,  sys. 
in  Highland  Ave.,  bet.  Cajon  St.  and 
(?edar  Ave. 


MACHINERY  &  EQUIPMENT 


RENO,  Nevada— Until  Oct.  27,  12  M, 
bids  will  be  rec.  by  E.  H.  Beemer, 
county  clerk,  to  fur.  one  high  speed 
screen  side  truck,  not  over  1-ton  capa- 
city. Further  information  obtainable 
from  clerk. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Stockton  Electric  Railway  will  const. 
%-mi.  double  track  extension  of  line 
running  to  College  of  the  Pacific;  est. 
cost  $40,000. 


PHOENIX,  j\riz. — Const,  on  main  line 
of  So.  Pac.  Ry.  through  Phoenix  and 
.Salt  River  valley  will  start  about  Jan- 
uary 1. 


FIRE  ALARM  SYiiTEMS 


PITTSBURG.  Contra  Co.sta  Co.,  Cal — 
Gamewell  Co.,  San  Francisco,  at  $1561 
submit.^  only  bid  to  city  council  to  in- 
stall additional  fire  alarm  boxes.  Tak- 
en under  advisement. 


LOS  ANGELES,  Cal.— Willard  E. 
Shepherd,  representing  Holt  Tractoor 
(^o..  awarded  cont.  by  pub.  serv.  coram. 
Oct.  17,  at  $4940  f.  o.  b.  Los  Angeles, 
for  caterpillar  tractor  backfilling  ma- 
chine;  Spec.    731-A. 

LOS  ANGELES.  Cal.  —  Baker  Iron 
Wks.,  912  N  Broadway,  awarded  cont. 
at  $6481  for  special  5-ton  electric  trav- 
eling crane  at  city  garbage  loading 
station. 


JEROME,  Ariz. — Active  development 
of  Verde  Jerome  property  will  start 
within  a  month.  Plans  call  for  complete 
machinery  plant  and  sinking  1000-ft. 
shaft. 


AUBURN,  Placer  Co.,  Cal.  —  County 
supervisors  Langstaff  authorized  to 
purchase  grader  for  road  improve- 
ments in  his  district. 


DINU'RA,  Tulare  Co.,  Cal.— Until  Oct. 
27,  8  p.  m.  bids  will  be  rec.  by  C.  T. 
Rp.-igan.  city  cb'rk.  to  fur.  (1)  one  3- 
phase,  60-cycle,  220-volt  five  h.  p.  dou- 
Itle  head  siren;  (2)  one  automatic  con- 
irol  with  motor  mounted  in  steel  cab- 
inet; (3)  one  automatic  cut-out  switch. 
Bids  to  be  r.  o.  b.  Dinuba.  Cert,  check 
iO%  payable  to  city  req.  Further  in- 
formation   ol)tainable    from    clerk. 


STOCKTON,  San  Joaquin  C",,  Cal.  — 
Bids  will  be  asked  at  once  by  city 
council,  to  be  opened  Nov.  10.  to  install 
Police  and  fire  alarm  systems.  A.  L. 
Banks  is  city  clerk  and  W.  B.  Hr.gan. 
city  engineer. 


LOS  .\NGELES,  Cal. — City  Purchas- 
ing Agent  authorized  to  advertise  for 
bids  for  traffic  signals  for  100  St.  in- 
tersections. Bids  will  be  taken  on  sev- 
eral approved  types. 

OAKLAND,  Cal. — City  Council  plans 
installation  of  auto  traffic  signal  sys- 
tem; est.  cost  $30,000.  Carl  E  Hardy, 
city  electrician,  will  prepare  specifica- 
tions. 


FIRE  EQUIPMENT 

ABERDEEN.  Wash. — Until  Oct.  22.  5 
P.  M..  bids  will  be  rec.  bv  Nelle  Thrift, 
City  Clerk,  to  fur.  3000  ft.  2>4-in. 
double  jacket  fire  hose,  couplings  to 
weight  not  less  than  6%  lbs.  Cert. 
check  5%   req.  with  bid. 

INGLEWOOD,  Cal. — American  Rub- 
ber Co.  awarded  cont.  at  $1916  for  1700 
ft.  214-in.  fire  hose  at  $1  ft.,  and  about 
300  ft.   1'4-in.   hose  at  72c  ft. 


PIPE  LINES,  WELLS,  ETC. 


TRACY.  San  Joaquin  Co.,  Cal. — See 
•Irrigation  Projects,"  this  issue.  Bids 
wanted  to  install  4150  lin.  ft.  48-in. 
pil't,    etc.  

MONTEREY  PARK.  Cal.— Until  8  P. 
M.  Oct.  27,  bids  will  be  rec.  by  city 
iruslees  for  2600  ft.  4-in.  Class  "B"  cast 
i:i  11  water  pipe.  Plans  on  file  at  office 
,,(  olsnitead  &  Gillelen.  engineers,  1112 
llolliiigsworth  Bldg.,  Los  Angeles.  Cert, 
chk.,  10%.  Arthur  W.  Langk-y,  city 
clerk. 


LOS  ANGELES,  Cal.  —  Los  Angeles 
Midway  Pipe  Line  Co.,  (Doheny  inter- 
ests) has  applied  for  franchise  to  con- 
struct 3  8-in.  pipe  lines  through  city 
invi,lv.  expenditure  of  several  million 
dollars. 


OXNARD,  Cal. — Western  Pipe  and 
Steel  Co.  awarded  cont.  by  American 
Beet  Sugar  Co.  to  fur.  casing  for  wells 
being  drilled.  Casing  is  16-in.  and  tot- 
als  about  200  tons. 


SEWAGE  DISPOSAL  PLANTS 


lll'.VTl.VGTO.V  UKACH.    Cal.    —    City 

will  liond  Oct.  28  for  $25,000  for  sewage 

di.spi.sal     plant.  E.     M.     Billings,    City 
Engineer. 

L.XKEPORT,  Lake  Co.,  Cal. — State 
lioard  of  Health  notifies  city  trustees 
to  submit  plans  and  specifications 
within  90  days  for  an  approved  sewage 
(lisjjosal  plant  to  prevent  pollution  of 
short  of  Clear  Lake  in  vicinity  of  the 
town  and  to  complete  such  works  be- 
fore  -May   1,   1925. 


MISCELLANEOUS 
CONSTRUCTION 

SAN  FRANCISCO — Board  of  Super- 
visors has  appropriated  $393,163  from 
depreciation  fund  of  Municipal  Rail- 
way, to  assist  in  defraying  cost  of 
Eureka  Valley-Mission-Sunset  tunnel 
through  Mount  Olympus.  Under  the 
scheme  for  construction  of  the  tunnel 
the  city  is  to  pay  one-half  of  the  cost 
and  the  other  half  is  to  be  raised  by 
assessment  of  property  owners  in  the 
di.strlct  about  the  tunnel.  In  addition  to 
the  $393,163,  the  city  will  provide  $1.- 
400.000  additional  as  its  share  of  the 
cost  in  the  project.  M.  M.  O'Shaugh- 
nessy,   city  engineer. 

WATER  WORKS 


EL  CENTRO.  Cal. — Until  7:30  p.  m., 
Nov.  5,  bids  will  be  rec.  by  city  trus- 
tees to  fur.  valves,  fittings,  and  pipe 
(item  No.  6  of  Schedule  "B").  Plans 
and  spec,  upon  deposit  $10.  Cert.  chk. 
5%.  J.  S.  Loofbourow,  city  clerk. 

HEMET,  Cal. — Council  is  considering 
bids  from  two  engineers  for  complete 
.■Jurvey  of  water  system  and  appraisal 
c.f  present  water  company's  system.     F. 

\V. '.-stetson.  <-il.v  engr. 


Contractors  Machine  Works 

We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We  build   rock  bunkers,   elevators  and   conveyors,  portable   pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 

CREAR  &  BATES 


38  Stanford 


San  Francisco 


Phone  Kearny  1885 


1 1  unlay, 


i'ImIm 
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Vl'BA  (  ITV.  Suiter  <'o.,  Cal. — I'ntll 
Nov.  3.  5  -p.  m.  I)ld«  will  he  r<-c.  by 
<•.  r.  Kiinr.  i-Uy  .  Iirk,  ti>  fur.  1.206  ft. 
ilass  I!  6-ln.  r.  1.  pipe.  (alitrnaUve  A. 
ill  U'-fl.  U-iiBlhN;  alt.  H.  Ill  10-ft. 
l.-tiKihs:  alaii  fur  2  Curey  2-way  tlru 
hv.h.iiit.s  for  6-iii.  conniHtlons.  Cvrl. 
I  ii. .  li  11)%  r.'i|.  Willi  bl<l.  Further  In- 
foiiMiilion    fbtainaMe    from    clerk. 

1'1;aIM>  HAUl'.fiU,  T.  H.— See  "Gov- 
•  riinit'iit  Work  and  SupplU-K,"  this  issue. 
Award  iif  contract  for  oirculallne 
wali-r   discharKu    loop. 

TREKA.  Siskiyou  Co..  Cal.— Dec.  2 
is  date  set  by  city  trustees  to  vote 
bonds  of  $36,000  to  finance  construction 
of    water    system. 


GLOBE.  Ariz. — City  clerk  instructed 
to  advertise  for  bids  for  2-in.,  4-in.. 
and  6-ln.  mains  in  Oak  St.,  bet.  Broad 
and  Hill  Sts.,  and  portions  of  Asli  St. 
<  replacements).  Engrs.  est.  $9600. 

WHITTIER,  Cal.— flntil  7:30  p.  m., 
.Vov.  10,  bids  will  be  rec.  for  one  hori- 
zontal cpntrifug^al  pump,  with  220-volt, 
3-phase  induction  motor,  f.  o.  b.  Whit- 
tier.  Cert,  check  or  bond  10%.  Paul 
Gilmore.  city  clerk. 

SAN  niEGO,  Cal.— Walter  H.isendahl 
1213  Fuller  St.,  Los  Angeles,  low  bidder 
.it  $2910  to  fur.  2  centrifugal  Dayton- 
Dowd  pumps  with  125  h.p.  Lincoln 
electric  motors,  to  be  installed  at  new 
standpipe  on  University  Hts. 


I'LAYCIROUNDS  AND  PARKS 


nrXTI.VCTO.N  nKAClI.  Cal.  —  City 
will  liciiid  Oi-t.  28  for  $20.11(111  to  finance 
jiublic  park  improvements.  K.  M.  Bill- 
ings, city  cngr. 


ONTARIO.  Cal. — Council  authorizes 
planting,  etc.,  un  40-ac.  tract  on  Kast 
Fourth  St.   for  city  park. 


LAKEPORT,  Lake  Co.,  Cal.  — 
lupilii  of  Lakeport  Union  School  Dis- 
iriit  have  raised  funds  to  purchase 
lilayground  apparatus. 


SEW  ENS  &  STREET  ^YORK 


WATTS.  Cal. — City  trustees  declare 
intcn.  to  pave  Lark  St.,  bet.  Fern  St. 
and  Santa  Anita  Blvd.,  and  portions  of 
other  sts.:  5-in.  cone,  pav.,  curbs,  walks 
etc.:  1911  and  1915  acts.  Sarah  A.  Smith 
clerk. 


BAKERSFIELD,  Kern  Co..  Cal.  — 
t'ouncil.  V.  Van  Riper,  city  clerk,  de- 
rlares  inten.  (No.  501)  to  imp.  portions 
of  N,  14th,  13th  sts.,  involv.  grading: 
lonst.  cem.  cone,  curbs  and  walks:  sur- 
face with  oil  and  sand.  1911  Act.  Pro- 
tests Nov.  3.  (Imp.  St.  Dist.  No.  501). 
\V.   D.   Clarke,   city  eng. 


LOS  ANGELES,  Cal.— See  "Miscella- 
neous Building  Construction,"  this  Is- 
sue.   Bids   wanted   for  sewer   materials. 


OAKLAND,  Cal.— City  Eng.  W.  W. 
Harmon  instr,  oted  to  prepare  spec,  to 
Imp.  82nd  Ave.,  bet.  Almond  and   B  Sts. 

SAN  RAFAEL,  Marin  Co.,  Cal —City 
council  rejects  bids  to  imp.  Maple  St., 
bet.  Lincoln  Ave.  and  McCrea  Ave.  and 
McCrea  Ave.  for  Its  entire  length,  in- 
volv. 4-in.  asph.  cone,  pave;  cone,  curbs 
and  gutters;  2  cone,  and  corru.  iron 
culverts;  2  catchliaslns;  6-in.  ironstone 
sewer;  19  4-in.  ironstone  house  sewers; 
1  br.  manhole.  New  bids  will  be  asked 
which  will  include  imp.  of  Stevens 
Place. 


IIERMOSA  BEACH  Cal.— Ed.  John- 
son &  Sons,  4183  S  Normandie  Ave., 
Los  Angeles,  alleging  faulty  proceed- 
ings refuse  to  sign  contract  with  city 
tiustees  to  pave  Prospect  Ave.,  bet. 
I'ier  Ave.  and  city  limits,  involv.  6890 
ft.  A  curb  70c  ft;  10.733  ft.  B  curb  70c 
ft;  6-in.  cone.  pav.  33c  sq.  ft.;  5-in. 
cone:  pav.  32c  sq.  ft.;  5-in.  cone,  pav., 
32c  sq.  ft.  New  proceedings  will  prob- 
ably be  started. 


MAYFIELD,  Santa  Clara  Co.,  Cal.  — 
Town  trustees  petitioned  to  pave  Stan- 
ford Ave.  from  state  highway  to  ter- 
mination of  ave.  back  of  the  University 


Htil-LISTKR.  ^;an  Benito  Co.,  Cal. — 
Supervisors  reject  bids  to  inii).  portion 
of  Pinnacles  lid.  in  Supervisor  Dist.  5. 
involv.  4800  yds.  grading  and  work  will 
be  done  by  county.  Lloyd  McP.iyiioIds. 
•HoUister,  submitted  low  bid  mi  $.7'J 
cu.  yd. 


LO."?  ANGELES,  Cal.— Geo.  H.  Oswald 
366  E  58lh  St..  awarded  cont.  by  Bd. 
Pub.  Wks.  at  $35,258  to  pave  Menlo 
Ave.,  bet.  Exposition  Blvd.  and  Santa 
Barbara  Ave.,  with  asph.,  cone,  and 
various  types   bitum.  base  pav. 


OAKLAND,  Cal.  —  Council  approves 
spec,  to  pave  W-14th  St.  extension  to 
west  waterfront  replacing  old  trestle; 
est.  cost  $70,000  of  which  city  will  pay 
$25,000,  the  balance  by  property  own- 
ers. W.  W.  Harmon,  city  eng. 


CORONADO.  Cal.  —  City  trustees 
plan  to  pave  18  alleys  in  one  proceed- 
ing instead  of  single  jobs  as  other 
work    heretofore. 


LAKEPORT,  Lake  Co.,  Cal — Commit- 
tee appointed  by  city  trustees  and 
property  owners  have  submitted  report 
tor  extensive  paving  program,  recom- 
mending 3'/4-in.  asph.  cone,  base  with 
IVi-in.  asph.  cone,  surface,  the  w-ork 
to  lie  done  under  the  1911  Act.  Recom- 
mendation is  made  that  proceedings 
be  started  at  once. 


.\LHAMBRA,  Cal.— Cox  &  Teget,  615 
.\  Olive.  Alhambra.  low  bidder  at  $92.- 
'.'16.63  to  const,  citv  sewer  laterals,  in- 
volving 4S.136.87  ft.  8-in.  vit.  sewer  9Sc 
ft;  1738  Sx4-in.  wyes  75c;  151  manholes 
?S0  ea;  2  drop  manholes  $100  ea;  37 
flush  tanks  $125  ea;  1050  hse.  con.  of 
4-in.    soil    pipe,    $26    ea. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
P.  C.  Mclntyre,  Mill  Valley,  at  $.49  cu. 
yd.  awarded  cont.  by  supervisors  to 
grade  Sec.  C  of  Santa  Rosa-Guerneville 
rd.,  involv.  26.000  cu.  yds.  excavation 
and  57  cu.  yds.  class  A  cone,  in  culverts 


HUNTTNItTON  BEACH,  Cal.  —  City 
will  bond  Oct.  28  for  $10,000  to  finance 
construction  of  storm  drains.  E.  M. 
Billings,   City   Engineer. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

Ncn    am!    Fsod,   Boiierlif.   Soli!,   Exclmiisod,   Rented   and   Repaired 
Fiidiistrial  Lifrlit  and  Power  Instalbilion 

Telephone  SUTTER  3266 


STOCKTO.N,  San  .loaiiuin  Co.,  Cal. — 
Wni.  Moreing,  232  W-Vlne  St.,  Stock- 
ion,  at  $33,692  awarded  cont.  by  coun- 
cil to  Imp.  .flrcets  In  Alerryvalo  Tract, 
involv.  .1.732  lU.  yds.  cut.  $.50;  3.741 
<-u.  yds.  nil,  i.Sii;  7.644  lin.  ft.  curb  and 
gulier.  $.98;  37,073  sq.  ft.  walks.  $.19V4; 
113.817  sq.  ft.  asph.  macadam  pavement 


PITTSBURG.  Contra  Costa  Co.,  Cal.— 
Hutchinson  Co.,  Hutchinson  Bldg.,  Oak- 
land, at  ap!jro.\.  $5050  submits  low  bid 
It.  city  trustees  to  imp.  Railroad  Ave. 
from  A.  T.  &  S.  F.  P.lwy.  to  south  city 
limits,  involv.  paving  with  lV4-in.  or 
2-in.  asph.  cone,  wearing  .surface. 

OAKLAND,  Cal.— Until  Oct.  30,  11:30 
a.  m.,  bids  will  be  rec.  by  E.  K.  Stur- 
gis,  city  clerk,  to  imp.  Florida  St..  bet. 
Maple  and  Laurel  Aves.,  involv.  grad- 
ing and  paving  with  oil  macadam;  con- 
struct cone,  curbs,  gutters  and  walks. 
1911  Act.  Cert,  chock  10'?J,  pavable  to 
city  req.  Plans  on  file  in  office  of  clerk. 
W  .   W.   Harmon,  city  eng. 

SAN  BERNARDINO  &  RIVERSIDE 
COUNTIES,  Calif. — As  previously  re- 
ported, bids  will  be  rec.  by  State  High- 
way Commission,  R.  M.  Morton,  engin- 
eer, on  Nov.  3,  to  pave  with  Port.  ceni. 
cone.  7.1-mi.  in  .San  Bernardino  and 
Riverside  counties,  bet.  %-mi.  north  of 
S.  B.  Co.  line  and  Beaumont.  Project 
involv.  3000  cu.  yds.  roadway  excava- 
tion without  classification;  500  cu.  yds. 
structure  excavation  without  classifi- 
cation; 36,130  lin.  ft.  subgrade  (prepar- 
ing and  shaping);  15,050  cu.  yds.  class 
"A"  cem.  cone,  (pavement);  430  cu.  yds. 
class  "A"  cem.  cone,  (curbs,  gutters  and 
aprons);  100  cu.  yds.  class  "A"  cem. 
cone,  (structures);  400  cwt  bar  reinf. 
steel  in  place  (structures);  1200  sq.  yds 
reinforcing  .«iteel  in  place  (pavement); 
906  lin.  ft.  18-in..  192  lin.  ft.  24-in.,  and 
20  Iin.  ft.  30-in.  corru.  metal  pipe;  550 
lin.  ft.  corru.  metal  pipe  (clean  and 
relay).  Comm.  will  fur.  corru.  metal 
pipe. 


SAN  LEANDRO,  Alameda  Co..  Cal  — 
Until  Nov.  1.  1  p.  m..  bids  will  be  rec. 
by  N.  P.  Nielsen,  clerk,  Hayward  Union 
High  School  District,  to  grade  and  pave 
with  3^4-in.  asph.  cone,  base  with  H4- 
in.  asph.  surface  to  pave  ',4  of  Soto  St., 
fronting  John  Gamble  school  bet  \ 
and  B  Sts.  Deposit  of  $25  required  for 
plans  obtainable  from  Jesse  B.  Holly 
engineer.  2910  Telegraph  Ave.  Oakland 
Cert,  check  lO'-J  payable  to  clerk  :  en 
with   bid. 


LOS  ANGELES.  Cal— James  Martin 
.S9  Lyon  St.,  at  $71,568  awarded  cont. 
by  supervisors  to  pave  Pigueroa  St 
entrance  to  Coliseum  at  Exposition 
Pa'k,  with   cem.  cone:  walk,  curb,  and 

Pioneer  Transfer  Co.  of  Calexico 
awarded  cont.  by  supervisors  at  $25,- 
417  to  pave  Garvey  Ave.,  bet.  Monterey 
Pass  Rd.  and  Monterey  Park  city  lim- 
its, 3672  lin.  ft.  or  .7  mi.,  with  cem. 
onnc..    mac,    culv.,    etc. 

DeWitt  &  Morine.  1311  W  53rd  St, 
awarded  cont.  at  $40,954  for  genl.  const, 
of  ro.ndways  and  culv.  at  Olive  View 
Sanitarium,    near    Sylmar. 


ANTIOCH.  Contra  Costa  Co..  Gal  — 
Property  owners  in  6th  St.  bet.  K  and 
L  St.«.  proposed  to  have  street  paved  by 
private  contract.  Sewers  will  also  be 
installed. 


BURBANK,  Cal.— Hugh  Cornwell,  120 
S  Glendale  Ave..  Glendale.  awarded 
cont  at  $13,562  to  imp.  sts.  in  Tr  7451 
and  at  $12,443.05  for  imp.  sts.  in  Tr.  No. 

W.  P.  Curren.  221-A  W.  Broadwav. 
Glendale;  award,  cont.  at  $64,901  to 
pave  Victory  Blvd..  from  Sparks  PI  to 
S.W.  city  limits,  about  2  mi.,  involv. 
6-in.  ccnc.  pav. 


ARCADIA.  Cal.— Until  S  p.  m.,  Nov  5 
bids  will  be  rec.  by  city  trustees  to 
imp  Haven.  La  Porte.  Alta.  Bonifa, 
California,  Eldorado.  Fano  and  other 
sts.,  involv.  grading,  oil  mac.  pav..  curb, 
and  cone.  pav.  Bids  will  he  rec.  on  each 
individual  St..  except  Eldor.ndo  and 
Fano  which  will  be  considered  as  one 
St.  Cert,  check  or  bond  10%.  G.  G 
Meade,    city   clerk. 
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SANTA  BARBARA  COUNTY  Ca^jf.- 
Following  bids  reo,  bg  U.  b.  Bureau  °r 
Viihlic  Roads,  9  Mam  St.,  San  irancisLu 
Jo  const.  SaA  Marcos  .National  Forest 
Highway  about  4.6-mi.  in  length,  in 
volving  25  acres  clearing;  1' 0.000  «"• 
Yds  Unclassified  e^^avation;  250  cu 
vrts  A  and  140  cu.  yds.  C  cone,  <!i.uuu 
fbsrtin  steel;  3050  lin.  ft.  corru.  metal 
pipe    8530  cu.  yds.  crushed  rock  surfao- 

feiri  C^SLfSeS^a^F^lrk^aSl^Bld. 

(■  B  Crowley,  I>.  A.,  (a)  $145,480,  i.o) 
"      $126,780;   (c)   $55,000., 

^"■•^"(T?lBl,iJt'rfi^""$13M85.^""''"- 
...  imSr  nnd  McBrydo,  San  Francisco, 
'='"^a)   $136,120;   (b)   $127,620;   (c)   »35,- 

Aris's-Knapp  Co.,  Oaldand    (a)   $137,330 

(b)    $125,430;    (c)    ?30.846. 
E.  Schelling-,  I.os  Angeles    (a)   $139,150, 

(b)    $132,350;    (c)    $53,509. 
.loplin  and  Bldon,  Portland,  Oregon  (a) 

$139,915;  (b)  $133,115;  (c)  $32,330. 
r'has  n  Willis  and  Son,  Los  Angeles. 
^       (a)   $142,40' ;   (b)   $130,505;   (c)   $29,- 

Rinmpn'kranz  &  Vernon,  Stockton,  (a) 
^'"'$H5  900;  (b)  $139,100;  (c)  $40  942. 
Charles    Harlowe    Jr.,    Berkeley     $147,- 

665;   Cb)   $139,165;   (c)   $42,084 
AVilliams   &      Singletary       Colton         a) 

$147,942;  (b)  $142,842;  (c)  $78,Jo2. 
Ticslau    Bros.,    Berkeley,    (a)    $148, Ij-, 

(b)    $— ;   (c)    $30,257. 
Downer  and  Mero,  Richmond,  (a)  $1j1,- 

622;    (b)   $149,072;   (c)   ?26,855. 
A    D   Kern,  Portland,  Oregon,  (a)  $151.- 

875-    (i.)    $145,075;    (c)    $24,951 
Nevada  Contracting  Co.,  F-anon   Nevada 

(a)   $154,790;   (b)   $147,990;  (c)   $48,- 

Young'and    Haney,    Los     '^",^f//ss7''' 

$155,732;   (b)  $147,232;   (c)   $42  887 
r   L   Burr,  San  Francisco,  (a)  $156, S12, 

■      (b)    $149,012;    (c)    $29,896. 
K    L    Soulter,  Port  Angeles,  Washing- 

ton,   (a)   $155,902;.  Cb)   ^/".If. 
H    G    Fenton,   San  Diego,    (a)    $160,225. 

f'h>    $153  425;    (c)    $50,586. 
M.   S    Ross,   Los' Angeles,   $178,252;    (D) 

CornwaU  Const.  Co.,  Santa  Barbara  (a) 

$197,433;  Cb)  $188  881;  Cc  «5i)  3«8 
Galbraith  and  Janes,  Napa,  Ca)  $203,910 

Cb)    $196,260;    (c)    $37,834. 
Dan  G.  Munro,  Los  Angeles,   (a)   $208,- 

032;    Cb)    $202,932.  „^      ,^, 

Engineer's    estimate    Ca)    $149,885;    (b) 

$142,660;   Cc)   $34.915. 

VENICE,  Cal.— City  trustees  declare 
inten.  to  pave  Vernon  Ave.,  bet.  Wash- 
ington and  Lincoln  Blvds.,  and  portions 
of'other  Sts.:  6-in.  cone,  remov.  broken 
curb.f  new  curbs,  walks,  alter  man- 
holes; 1911  act.  T.  H.  Hanna,  City  clerk. 

COMPTON,  Cal.  —  City  Eng.  E.  M. 
Lynch,  Central  Bldg.,  Los  Angeles, 
checking  petitions  for  more  than  a  mile 
of  cone.  pav.  on  various  streets. 

EL  SEGUNDO,  Cal.— City  Eng.  R.  T. 
Hutchins  completing  plans  for  sewer 
system.  Bonds  will  be  voted  to  finance 
the  work.  

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
San  Jose  Paving  Co.,  San  Carlos  and 
Dupont  Sts.,  San  Jose,  awarded  cont. 
bv  council  to  imp.  Prevost  St.,  betw. 
Grant  and  San  Carlos  Sts.,  involving 
grading;  pave  with  IVa-in.  Warrenite- 
Bit  surface  on  3-in.  bituminous  base; 
hyd  cera.  cone,  walks,  curbs  and  gut- 
ter- 2  hyd.  cera.  cone,  storm  water  in- 
lets; 2  br.  catchbasins;  8-in.  vit.  pipe 
drains. 

RIVERSIDE,  Cal.— Until  9:30  a.  m., 
Oct.  28  bids  will  be  rec.  by  council  to 
imp  3rd  St.,  bet.  Main  and  Pme  Sts 
and'  portions  of  Second,  First  and 
Fourth  and  other  sts.;  mac.  pav  comb, 
riub  md  gut.,  walks,  cone,  alley  en- 
trances, oatchoasins,  ornam.  light  sys., 
hse.  con;  1911  act.  C.  B.  Burns,  city  elk. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,   October 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Oct.  29,  bids  will  be  rec.  by  bd.  of  pub. 
wks.  to  const,  sections  17,  18  and  19  as 
follows: 

Section  17,  bet.  Intersection  of  Mary- 
land Dr.  and  Sweetzer  Ave.  and  inter- 
section of  Cashio  St.  with  Crescent  Hts 
Blvd.:  4353  lin.  ft.  either  3-ft.  6-in. 
serai-ellip.  or  3-ft.  9in.  circular;  3533 
lin.  ft.  either  2-ft.  9-in.  semi-ellip.  or 
3-ft.  circular. 

Section  No.  IS,  bet.  intersection  of 
Orange  Grove  Ave.  with  Beverly  Blvd. 
and  intersection  of  Maryland  Dr.  with 
Sweetzer  Ave.:  1202  lin.  ft.  of  either 
2-ft.  3-in.  semi-ellip.  or  2-ft.  6-in.  cir- 
cular; 4780  lin.  ft.  2-ft.  6-in.  semi-ellip. 
or  2-ft.  9-in.  circular.  .,   „  , 

Section  19,  bet.  intersection  of  Mel- 
rose Ave.  with  Alta  Vista  St.  and  in- 
tersection of  Beverly  Blvd.  and  Orange 
Grove  Ave:  920  ft.  of  either  2-ft.  3--in. 
semi-ellip.  or  2-ft.  6-in.  circular;  2191 
ft  2-ft.  6-in.  semi-ellip.  or  2-ft.  9-in. 
circular;  also  3297  ft.  either  2-tt.  3-in. 
semi-ellip.    or    2-ft.    6-in.    circular. 

Bids  will  be  taken  on  five  types: 
CD  semi-ellip.  brick-cono'.,  (2)  pre- 
cast pipe  incl.  circular  brick-cone,  with 
pre-cast  pipe  made  by  the  cone,  C3) 
pre-cast  cone,  pipe  incl.  certain  circu- 
lar brick-cone,  with  pre-cast  pipe  fur- 
nished by  city,  C4)  semi-ellip.  sewer, 
(5)    circular   brick-cone,   sewer. 

Plans  (obtainable  from  ConsuUmg 
Engr.  H.  A.  Van  Norman,  254  S  Broad- 
way. 


LOS  ANGELES,  Cal.— Until  2  p.  m.. 
Nov.  10,  bids  will  be  rec.  by  super,  for 
storm  drain  for  new  Hall  of  Justice 
Temple  St.,  bet  N  Broadway  and  Buena 
Vista  St.  Plans  on  file  at  mech.  dept., 
10th  fl..  Hall  of  Records. 

PKTALUMA,  Sonoma  Co.,  Cal. — En- 
gineers Howe  and  Peters,  24  California 
St.  San  Francisco,  have  submitted 
plans  to  city  council  for  proposed  sew- 
er system.  Bonds  will  be  voted  to  fi- 
nance   the    work. 

NAPA,  Napa  Co.,  Cal.— City  council, 
H  H  Thompson,  clerk,-  declares  inten. 
CNo.  518)  to  imp.  Clark  St..  bet  Juarez 
and  Dewoody  involv.  const,  of  ceni. 
cone,  curbs;  pave  with  2-course  asph. 
macadam  pavement,  40-ft.  wide;  cone, 
catchbasins;  br.  manhole.  1911  Act. 
Protests  Nov.  3.  H.  A.  Harrold,  city 
engineer.  

S\N  MARINO,  Cal.— Until  ?  p.  m., 
Nov.  12,  bids  will  be  rec.  by  council 
to  imp.  Huntington  Dr..  bet.  Granada 
and  Rose  Avcs.,  and  portions  of  inter- 
secting sts.,  involv.  oil  mac.  pav..  curb, 
gut  remt.  cone,  catch  basin,  junction 
box'es,  culv.,  corru.  iron  pulv.,  vit.  culv.; 
1911  act.  H.  W.  Joyce,  city  clerk,  Pasa- 
dena R.  F.  D.  3,  Box  117,  San  Marino. 

POMONA.  Cal.— Fleming  Constr.  Co., 
10'")  N  Nark  Ave.,  Pomona,  awarded 
contract  by  council  at  $10,800  to  pave 
E  'nd  St.,  bet.  San  Antonio  Ave.  and 
Reservoir  St.,  with  5-in.  cone,  rook 
screenings  and  asph.  surfa.  n.  curb, 
1911  act.  Thos.  P.  Crawford  l>id  $11,- 
832.67   and  Griffith  Co.,   $12,400. 

TIUNTINGTON  BEACH,  Cal.  --  Cily 
will  bond  Oct.  28  for  $12,000  to  finance 
street  improvements.  E.  M.  Billings, 
City   Engineer. 


ANAHEIM,  Cal.  —  City  Mgr.  J.  W. 
Price  starts  plans  to  pave  E  9tn  bt. 
for  more   than  a  mile  east  of  the  city. 

SANTA  MONICA,  Cal.— City  Comm. 
plans  to  surface  8th  St.,  north  of  Wil- 
.'^hire  Blvd.  Proceedings  are  to  be 
started  to  pave  all  alleys  bet.  Ocean 
Ave.  and  20th  St.,  from  Montana  to 
Wilshire   Blvd. 

LOS  ANGELES,  Cal.— Supervisors  de- 
clare  inten.   to   imp.: 

R  D.  I.  No.  254,  Durfee  Ave.,  bet. 
I'omona  Blvd.  and  Lexington — Gallatin 
Rd  ,  3.04  mi.,  involv.  8671  cu.  yds.  ex- 
cav..  36,897  sq.  yds.  shaping  roadway, 
35,767  sq.  yds.  cone  pav.,  23,728  sq.  yds. 
disin.  granite  sub-base,  cone  culv.,  corr 
iron  culv.  Est.  contr.  price,  $51,938. 

County  Imp.  No.  309,  62nd  St.,  betw. 
Compton  and  Hooper  Aves,,  .24  mi.,  in- 
volving 776  cu.  yds.  excav.,  4524  sq.  yds 
shaping  roadway,  25.-.6  fl.  curb,  5811  sq. 
fl.  gut..  4524  sq.  yds.  asph.  cone  base. 
4524  sc.  yds.  asph.  cone,  top,  208  sq.  ft. 
walk.   Est.  cont.  price  $11,067. 

County  Imp.  .Vo.  218,  lUth  St.,  from 
c  boundary  of  I..os  Angeles,  e.  to  Mam 
St.,  .44  mi.,  involv.  1536  cu.  yds.  excav., 
RS38  sq.  yds.  shaping  roadway,  6S3S  sq. 
vds  3 '/.-in.  asph.  cone,  base,  6838  sq. 
vds'.  ivj-in.  Natl.  top.  10,085  sq.  ft.  5-in. 
rune  gut.  Est.  contr.  price,  $17,423.25. 
County  Imp.  No.  216,  109th  St.,  from 
.  boundary  of  Los  Angeles,  e.  to  Main 
St  involv.  1282  cu.  yds.  excav.,  6838  sq. 
v<ts.  shaping.  3V4-in.  asph.  cone  base 
;,S38  sq.  yds.  1%-in.  Natl,  top,  10,086 
s(l.   ft.   5-in.   cone   gut.   Est.   cont.   price, 

*'c'nunty' Imp.  No.  239.  110th  St.  from 
(•  l)oundary  of  Los  Angeles,  e.  to  Main 
.St  involv  1506  en.  yds.  excav.  6838  sq. 
vds  shaping  roadway,  6838  s4q.  yds.  3% 
'in  asph.  cone  base,  6838  sq.  yds.J'/4- 
in  Natl,  top,  10,086  sq.  ft.  5-in.  cone, 
gut.   Est.   cont.   price,   $17,406.95. 

SAN  GABRIEL,  Cal.— City  trustees 
plan  imp.  under  Vrooman  act.  Palm 
Ave.,  bet.  Wells  St.  and  Valley  Blvd.; 
grading  and  paving,  curb. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Raymond  H.  Crummey,  San  Jose,  award 
cont  by  council  to  imp.  27th  St.,  bet. 
Santa  Clara  and  St.  John  Sts.,  .involv. 
■'rading;  pave  with  2-in.  Warrenite-Bit. 
surface  on  3%-in.  bituminous  cone 
base;;  hyd.  cem.  cone  walks,  curbs  and 
gutters. 

STOCKTON,  San  Joaquin  Co..  Cal.  — 
Irey  and  Holden,  Lodi,  at  $22,368.15 
submits  low  bid  to  supervisors  for  oil 
macadam  pavement  in  Eight-mile  road 
bet  Jack  Tone  and  Waterloo  roads. 
Other  bids,  taken  under  advisement, 
were:  Blumenkranz  &  Vernon,  $22,984; 
Kaiser  Paving  company,  $23,598.18; 
Will  Moreing,  $23,796.50.  F.  E.  Quail. 
county  surveyor. 

SAN  ANSELMO.  Marin  Co.,  Cal.— Pa- 
cific States  Const.  Co.,  Call  Bldg.,  San 
Francisco,  at  $6020  submitted  only  bid 
to  town  trustees  to  imp.  portions  of 
Laurel  Ave,  involv.  15,500  sq.  ft.  grad- 
ing and  reshaping  macadam  base;  210 
lin.  ft.  cone  curb;  315  sq-.  ft.  cone  curb; 
315  sq.  ft.  cone  gutter;  15,500  sq.  ft. 
asph  cone  pavement;  160  tons  asph. 
cone  base  reinforcement.  Bid  rejected 
and  new  bids  will  be  asked  under  new 
proceedings. 


Auto    Supplies 

f»*  Cut  Rate — 


;VERYTHING   FOR   YOUR   MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

.liiiK'ti.m    Valencia 


Established    1907 

24  VAN  NESS  AVENUE 

Phone   Market  S!>2«  Near  Market 


Saliinlny.  Ootulicr   21 


I'.ILM 
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HUNTINGTON  BKACII,  Cal.  —  Until 
7:30  p.  m..  Nov.  3,  lilds  will  be  rec.  to 
imp.  OrniiKe  Ave,  bet.  Luke  Ave.  and 
llth  St.,  and  portliins  of  other  sts.:  I'-j- 
In.  Topeka  puv.  on  3M-in.  asph.  cone. 
base;  walks,  curbs,  coriu.  Irmi  culv., 
urnum.  light  sys.  (20  stds.);  1»11  act. 
\V.  n.  Wrlifht.  clly  clerk;  10.  M.  UtUinifs 
city   engineer. 


MANHATTAN  UliACH,  Cal.— Until  g 
p.  m.,  Nov.  6,  bids  wil  be  rec.  by  oily 
trustees  to  Imp.  38lh  St.,  bet.  The 
Strand  and  lllKhland  Ave.,  Involv.  "A" 
curbs,  5-ft.  walks,  urnam.  light,  sys., 
6-in.  cone,  pay;  r.ill  act.  Llewellyn 
Price,  city  clerk.  L.  C.  Lull,  care  En- 
gineering Service  Co.,  Washington 
Ijldg.,  Los  Angeles,  city  engineer. 


S.\CH.\.M10NTO,  Cal. — Supervisors  re- 
ject bid  of  E.  F.  HilUard,  Sacramento, 
til  pave  strip  of  Old  MarysvlUe  road; 
bid  was  JI.SB  Iln.  ft.  as  compared  with 
estimate.  *1.T5  Iln.  ft.,  of  County  Eng. 
Chas.  Deterdlng,  Jr.  Work  will  be  done 
by  day  labor.  Graveling,  by  day  labor, 
of  Sheldon-Wilton  road  also  author- 
ized. 


SAN  ANSELMO.  Marin  Co..  Cal— A.  G. 
Huisch,  46  Kearny  St.,  San  Krancisco, 
at  $36.24St  submitted  low  bid  to  town 
trustees  to  imp.  (Jreenfield  Ave.,  Involv 
3500  cu.  yds.  excavation;  91,000  sq.  ft. 
grading  surface;  5900  lift.  ft.  cone,  curb 
and  gutter;  50  lin.  ft.  36-ln..  60  lin.  ft. 
18-in.,  120  lin.  ft.  12-in.  corru.  pipe  cul- 
vert; 6  catchbasins;  91,000  sq.  ft.  as- 
plialtlc  cone,  pavement;  400  cu.  ft. 
cone,  in  headwalls  and  culvert  junc- 
tion. Pacific  Slates  Const  Co..  San 
Krancisco,  only  other  bidder  at  $37,2b3. 

SAN  DIEGO,  Cal.— Geo.  K.  Daley  4430 
IJoundary  St.,  San  Diego.  submitted 
low  bid  to  supervisors  at  $35.>.1U.65  for 
re-const,  of  portion  of  re-location  of 
(•ounly  higliway  commission  route  .10, 
div,  2,  known  as  the  Tia  Juana  Rd.  All 
bids   rejected. 

SAN  ANSELMO,  Marin  Co.,  Cai.— Pa- 
cific States  Const.  Co.,  Call  Bldg.,  San 
Francisco,  at  $5740  awarded  cent,  by 
town  trustees  to  imp.  portions  of  Hill- 
side Ave.,  involving  19,300  sq.  ft.  grad- 
ing surface:  19,300  sq.  ft.  5-in.  cone, 
pavement,  14-ft.  wide. 

LOS  A.VGBLES,  Cal. — Geo.  J.  Bock, 
1250  S  Gramercy.  submits  low  bid  to 
bd.  pub.  wks.  to  imp.  Altamont  St..  bet. 
445  ft.  n.e.  of  Del  Rio  Ave.  and  Isabel 
St..  involv.  grade  at  $9000,  65,906  sq.  ft. 
cone,  pave  21c,  4210  ft.  curb  68c,  18,467 
sq.  ft.  walk  20c,  cone.  culv.  $75.  san. 
sew.  $8200,  1576  sq.  ft.  remod.  10c  and 
cone,    end   walls   $125. 

Geo.  H.  Oswald.  366  E  58th  St..  low 
to  imp.  Preuss  Rd.,  bet.  Clifton  Way 
and  Arnaz  Ave.,  involv.  grade  at  $16.- 
0(10,  574,630  sq.  ft.  cone.  23c,  162,276  sq. 
ft.  oil  and  roll  5c.  616  ft.  curb  60e,  7269 
lin.  ft.  hse.  con.  $1. 


SANTA  HOSA,  Sonoma  Co.,  Cal.  — 
Road  district  will  be  formed  to  finance 
Petaluma  and  Vineburg  highways, 
work  to  be  done  under  Rd.  Dist.  Imp. 
Act.  of  1907.  E.  A.  Peugh,  county  sur- 
veyor. 

LOS  ANGELE^,  Cal.— Bids  rec.  by  Hil. 
Pub.  Wks.  to  imp.  San  Pedro  St.,  bet. 
Slauson  .\ve.  and  61st  St.,  involv.  722,- 
261  sq.  ft.  cone,  pav.,  1662  ft.  curb,  3900 
sq.  ft.  walk,  1200  sq.  ft.  remod.  oiled 
surface,  were: 

Baker  &  Vigus — $2000  grade.  20.7c 
pav.,  70c  curb,  18c  walk,  10c  remod. 

Basich  Bros. — $lSn0  grade,  19c  pav.. 
75c  curb,  17c  walk.  8c  remod. 

Griffith  Co. — $2700  grade,  19.5c  pav., 
65c  curb,   20c  walk,   10c  remod. 

Wm.  Liddington — $1850  grade.  18e 
pav.,   60c  curb.   17e  walk.   lOe  remod. 

Martin  &  Marks — $2.S00  grade,  23o 
pav.,   55c  curb,  19e  walk.  14e  remod. 

Geo.  H.  O.swald— $2177  grade,  18c 
pav.,  65c  curb,  18c  walk,  6c  remod. 

R.  K.  Smith— $3000  grade,  24c  pav.. 
65e  curb,   21c  walk,   10c  remod. 

SAN  FRANCISCO— H.  T.  Guerin,  3528 
21st  St..  at  $23,641.60  submitted  low 
bid  to  Bd.  Pub.  Wks.  to  const,  road 
from  Municipal  Golf  Links  at  Lake 
Merced   to    Skyline    Blvd.      Other      bids 

Blumenkranz  &  Vernon   $24,760 

T.  M.  Olney    25.108 

J.    P.    Holland    26.133 

A.  .T.  Grier   2s, 672 

James  R.  MeBlroy   29,007 

Granfield   Co 33,543 

LYNWOOD.  Cal.— Until  8  p.  m.,  Nov. 
5,  bids  will  be  rec.  by  city  trustees  to 
imp.  Osgood  St.  and  Anderson  Aves., 
involv.  7400  sq.  ft.  gut.,  66,630  sq.  ft. 
grading.  66,630  sq.  ft.  4-in.  oil  mac; 
1911  act  and  1915  bond  act.  Edw.  M. 
Lynch.  Central  Bldg..  Los  Angeles,  city 
engr.  Fred  Welch,  city  clerk. 

WOODLAND,  Yolo  Co..  Cal.  —  City 
trustees  contemplate  construction  of 
itorm  sewer  system.  Asa  G.  Proctor, 
city   engineer. 


Barber  Greene   Model  42  Loader 


Prominent  Users  Are 


Oakland    Pavinc;    Co. 


McGillivray     Con.str. 
Co. 


Joe  Dowling 


California     Highway 
Commission 

Blumenkranz  &  Ver- 
non 

Bates  &  Borland 
Basalt  Rock  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factoiy  Representatives  and  Distributors 

60-60  FREMONT  ST. 

Sutter  952  San  Francisco 


SAN  DIEGO,  Cal.  —  David  II.  Ryan, 
2IS  6th  St..  was  low  bidder  at  $48,464 
to  pave  Goldfinch  St.,  Reynard  Way, 
and  State  St.,  involv.  40353  sq.  ft.  4-in. 
cone.  pav.  with  2-in.  asph.  cone,  wear- 
ing surface  25c  ft;  136,517  sq.  ft.,  4-in. 
cone.  pav.  24c  ft.,  2148  ft.  curb  75c  ft., 
1783  ft.  walk  25c  ft.,  1211.27  sq.  ft.  cone 
gul.  fl.uU  ft.,  478  ft.  sewer  laterals  $40 
<a.,  5  6-in.  cone,  sewer  laterals  $40  ea., 
one  4-ln.  cone,  sewer  lateral  $40  ea. 
miscellaneous  $572.50. 


OAKLAND,  Cal. — Heafey,  Moore  and 
Me.Salr,  2030  High  St.,  Oakland,  award- 
ed cont.  by  council  to  imp.  Shattuck 
-Ave.,  bet.  Telegraph  Ave.  and  north 
city  limits,  involv.  grading,  $.076  sq.  ft; 
cone,  curb  with  steel  guard,  $1.35;  reset 
granite  curb,  $1.50  lin.  ft;  cone,  gutter 
$.32  sq.  ft;  2-in.  Warrenite-Bit.  surface 
on  6-ln.  cem.  cone  base  pavement,  $.309 
sq.  ft;  8x29-in.  eorru.  iron  and  cone, 
culvert,  $5.50  lin.  ft;  8x24-in.  do.  $5  lin 
ft;   storm   water  inlets,   $85   each. 


LOS  ANGELES,  Cal.— Griff ith  Co.  502 
I..  A.  liy.  Bldg.,  awarded  cont.  at  $10,- 
174.12  to  pave  78th  Ave.,  bet.  San  Pe- 
dro and  Main  Sts.,  involv.  cone,  and 
Warrenite-bitul.    pav.,    curb,    walk,    gut. 

Griffith  Co.  awarded  cont.  at  $13,889 
to  pave  10th  St.,  bet.  Pacific  Ave.  and 
Gaffey  St.  with  asph. 


CLAREMONT,  Cal.  —  Until  8  p.  m., 
-Nov.  6,  bids  will  be  rec.  for  fur.  and 
distrib.  sewer  pipe  as  follows:  8800  ft. 
4-in.,  37,500  ft.  S-in.,  4400  ft.  10-in.,  8700 
ft.  12-in.  vit.  or  cem.  cone.  pipe.  Cert, 
check  or  bond  10%.  O.  A.  Gierlich,  First 
Natl.  Bank  Bldg.,  Monrovia;  J.  D.  John- 
son, city  clerk. 


O.AKLAND,  Cal.  —  Hutchinson  Co., 
Hutchinson  Bldg.,  Oakland,  awarded 
cont.  by  council  to  imp.  Montana  St., 
bet.  Maple  and  Laurel  Sts.,  involving 
.trading,  $.0175  sq.  ft.;  cone,  curb,  $.70 
lin.  ft.;  cone,  gutter,  $.25  sq.  ft;  oil  ma- 
cadam pave,  $.11  sq.  ft.;  cem.  waiKS, 
.f.l6  sq.  ft;  3x2-ft.  6-in.  cone,  culvert, 
$6.25  lin.  ft.;  10-in.  pipe  conduit,  $1.50  ■ 
lin.  ft.;  cone,  end  wall,  $.45  cu.  ft.; 
storm  water  inlets,  $40  ea;  handholes, 
$12  each. 


SAN  DIEGO,  Cal. — Until  10:30  a.  m., 
Nov.  3,  bids  will  be  rec.  to  imp.  Mar- 
ket St.:  6975.4  cu.  yds.  earth  embank. 
36  ft.  curb,  118  ft.  12-Jn.,  105  ft.  IS-in., 
101  ft.  24-in.,  150  ft.  30-in.  d.  s.  cone, 
pipe,  6  catch  basins;  1911  act.  P.  A. 
Rhodes,   city   engr. 


SANTA  ANA,  Cal.— Until  11  a.  m., 
Nov.  12,  bids  will  be  rec.  by  supervis- 
ors for  sewer  mains,  involv.  2160  ft. 
8-in.  pipe,  3  manholes.  Plans  on  paymt. 
$5.  J.  M.  Backs,  clerk,  J.  L.  MeBride, 
county   engineer. 


SAN  DIEGO,  Cal.— Until  10:30  a.  m., 
Oct.  27,  bids  will  be  rec.  to  imp.  Thorn 
Ave.,  bet.  30th  and  Gregory  Sts.;  96,- 
882.9  sq.  ft.  lV4-in.  asph.  cone.  pav.  on 
4-in.  cone,  base,  5820.53  sq.  ft.  cem. 
walks,  1795.59  ft.  cone,  curb,  3  curb 
inlets  of  12-in.  d.  s.  cone,  pipe;  1911  act. 
P.  A.  Rliodes,  city  engineer. 


WOODLAND,  Yolo  Co.,  Cal.  —  City 
trustees  contemplate  early  paving  of 
Fifth  street  south  of  the  city  limits. 
Asa   G.   Proctor,   city  engineer. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
City  council,  A.  L.  Banl<s,  clerk,  de- 
clares inten.  (No.  750)  to  imp.  portions 
of  Lincoln  Ave.,  involv.  grading;  const, 
comb.  cone,  curbs  and  gutters;  cone, 
wallfs;  pave  with  2i/4-in.  cementing 
gravel  base,  2i/4-in.  asph.  cone,  base 
and  2-in.  asph.  cone,  wearing"  surface. 
1911  Act  and  Bond  Act  1915.  Protests 
Nov.   3.  W.   B.   Hogan,  city   eng. 


O.AKLAND,  Cal.— Until  Oct.  30,  11:30 
a.  m.,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  cleric,  to  const,  sewer  with  man- 
holes, lamplioles  and  wye  branches  in 
portions  of  Walnut  Ave.,  etc.  1911  Act. 
Cert  check  10%  payable  to  city  req. 
with  bid.  Plans  in  office  of  clerk. 
W.  W.  Harmon,  city  eng. 


WALNUT  CREEK,  Contra  Costa  Co., 
Cal. — T.  E.  Clinch,  Richmond,  at  approx 
$8o00  awarded  cont.  by  city  trustees  to 
const,  sewers  in  various  sts.,  8-in.  pipe, 
$.90;  6-in.  pipe,  $.68;  manholes,  $58  ea; 
lampholes,    $18   ea. 
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LOS  ANOELES,  Cal.— Chalmers  ami 
Ford,  532  H.  W.  Hellman  Bldg..  award- 
ed cont.  at  $130,011  to  Pave  Windsor 
Blvd.,  bet.  3rd  and  8th  Sts.,  involving 
cem.  cone,  and  bitum.  base  Pav.,  curbs, 
walks,   etc.    Engr'sest.   $151,302.46. 

OAKLAND,  Cal.— Thos.  Geary,  Oak- 
land, awarded  cont.  by  council  to  const, 
sewer  in  portions  of  Calaveras,  Daven- 
poH:  Aves.,  etc.,  involv.  8-in.  sewer, 
S2  97  lin.  ft;  manholes,  $115  ea;_lamp- 
holes,  $30  ea;  wye  branches,  $1.4o  each. 

OAKLAND,  Cal.— City  council,  E.  K. 
Stureis,  clerk,  declares  mten.  to  imp. 
I4th  St.  westerly  from  Wood  St.,  invoW 
grading  and  pave  with  cone,  reinforced 
with  steel  bars  and  macadam  shoul- 
ders; oiled  surface,  lail  Act.  Protests 
Nov.  6.   W.  W.  Harmon,  city  eng. 

SACRAMENTO,  Cal.— E.  F  Hilliard, 
Sacramento,  at  $1.86  Im.  ft.  submits 
lone  bid  to  supervisors  to  pave  Old 
Marysville  road.  Taken  under  advise- 
ment. 
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MISCELLANEOUS    BUILDING 
CONSTRUCTION 

(Continued   from   Page   21) 

Contract   Awarded  .,,,rn 

TILB  BLDG.  ^        ^  Cost    $13,350 

OAKLAND,      Alameda      Co.,      Cal.,      li" 

Broadway  SO  S  Uidgeway. 
Hollow  tile  building,  82x100. 
Owner — IVlartha     E.     Kaufman,    Berke- 

Archi%cl— C.  C.  Dakin,  2691  Pine  Ave., 
Berkeley.  „ 

Conlractof— Harri.son,  Robertson  Zum- 
wall,    4145    Uroa.d.vra.y,    Oakland. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
California  Navigation  &  Improvement 
Co.,  Pier  3,  San  Francisco,  is  compb-t- 
ing  negotiations  for  purchase  of  block 
of  land  on  Banner  Island  where  it  pro- 
poses to  establish  a  shipyard.  Ap- 
proximately $100,000  will  be  exxpended 
in   construction. 


Saturday,   October   25,   1924 


for  any  or  all  bridges.  R.  V.  Melkle, 
ah  eng.  for  dist.  Copies  of  specifica- 
tions obtainable  from  secy,  on  deposit 
of  $10,  returnable.  See  call  tor  bldn  un- 
der   olficlal     propoBol    «ectl<m     in    *l»i» 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 

Sania  Monica  Exposition,  Inc.,   L.    V\  . 

McCnnell,  engineer,  640  S.  Oxford  Ave., 
has  (iled  application  with  state  corp. 
depl.  for  permission  to  sell  stock  on 
■>',-acre  site  near  Lincoln   Park. 


SANTA  MONICA,  Cal.— Council  de- 
clares inten.  to  imp.  under  1911  act: 

9th  St.,  bet.  Towner  Terr,  and  Michi- 
gan Ave.  and  portions  of  10th  and  oth^r 
sts:  oil  and  rock  pav.,  1%-in.  Warren- 
ite-bitul.    an    2%-in.    asph,    cone,    curb, 

15th  St..  bet.  Pennsylvania  and 
Michigan    Aves:    oil      and      rock      pav.. 

^^h^'ct.,  bet.  blk.  1,  Hill  Crest  Tr.  and 
Hill  St.,  and  portions  of  Hill  Ct.,  bth 
St.,  and  5th  Ct.;  I'/z-in.  Warrenite- 
bitul  pav.  on  2V4-in.  asph.  cone,  base; 
manholes,   headers,   6-in.  vit.  sewer. 

25th  St.,  bet.  Santa  Monica  &  Broad- 
way: 4-in.  asph.  cone,  pav;  curbs,  walks 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Ray  H.  Crummey.  San  Jose,  awarded 
cont.  by  council  to  imp.  Hawthorne 
Way,  bet.  San  Pedro  and  Guadalupe 
St.,  involv.  grading  and  paving  with 
1%-in.  Warrenite-Bit.  surface  on  3- 
in.  bituminous  cone,  base;  hyd.  cem. 
cone,  curbs  and  gutters;  1  cem.  cone, 
inlet;  S-in.  vit.  pipe  drains;  1  br.  catch- 
basin;  10-in.  cem.  cone,  pipe  storm 
drain. 

LOS  ANGELES,  Cal.— Geo.  W.  Kem- 
per, P.  O.  Box  223,  Venice,  sub.  low  bid 
at  $125,163  to  bd.  pub.  wks.  to  improve 
Spence  St.,  bet.  HoUenbeck  Ave.  and 
25th  St.,  involv.  grade  at  $23,000,  63,266 
sq.  ft.  cone,  pave  20o,  325.587  sq.  ft.  oil 
and  roll  6c,  23,584  ft.  curb  60c.  116,857 
sq.  ft.  walk  18c,  47,200  sq.  ft.  gut.  25c, 
san.  sew.  $22,990. 

SANTA  BARBARA,  Cal.— C.  T.  Rich- 
ardson, Santa  Barbara,  awarded  cont. 
to  pave  high  school  grounds.  A.  L. 
Pendola  bid  $13,995. 


MANTECA.  San  Joaquin  Co.,  Cal.  — 
Qntil  Nov.  11,  11  a.  m.  bids  will  be  rec. 
by  S.  L.  Steele,  sect'y..  South  San  Joa- 
quin Irrigation  District,  to  furnish  5,- 
000-tons,  more  or  less,  of  concrete  mix. 
largest  aggregate  not  to  exceed  %-in., 
bids  to  be  f.  o.  b.  cars  Manteca.  Weston 
and  Ripon  on  S.  P.  or  Tidewater 
Southern  Rlwy.  Cert,  check  10%  pay- 
able to  sect'y.  req.  Further  informa- 
tion   obtainable   from   sect'y- 

SAN   BERNARDINO,   San  Bernardino 

Co  Cal.— Robert  E.  McKee,  Box  lit). 
;^an  Diego,  has  been  avvardcd  the  conlr. 
for  add.  to  shop  bldgs.,  at  Santa  E'e 
yards,  San  Bernardino,  tor  the  Santa 
Fe  Ry.  Reinf.  concr.  and  steel  frame, 
add  to  shop  bldg.  164x173  ft.,  high, 
add.  to  locomotive  erecting  shiip  bids?. 
510x90  ft.  high,  comp.  rfg.,  steel  sash, 
skylights,  Conor,  fls.,  wire  glass,   hoists. 

MERCED,  Merced  Co.,  Cal.  —  Until 
Nov.  18,  1  p.  m.,  bids  will  be  rec.  by  H. 
P.  Sargent,  secy.  Merced  Irrigation  Dis- 
trict, Earcroft  Bldg..  Merced,  to  const, 
cone,  abutments  and  piers;  designing, 
fabrication  and  erection  of  steel  super- 
structure; and  placing  of  timber  floors 
for  five  steel  bridges  on  the  relocation 
line  of  the  Yosemite  Valley  R.R.  betw. 
Merced  Falls,  Merced  County  and  Det- 
wiler,  Mariposa  county.  The  estimated 
quantities    of    materials    are: 

Schedule  A — unclassified  excavation: 
27,820  eu.  yds.  mixing  and  placing  cone. 
22,625  lbs.  fur.  and  place  reinforce- 
ment. J  r  , 

Schedule  B — design,  furnish  and  fab- 
ricate approx.  7,207,100  lbs.   steel  work. 

.Schedule  C— erect  7,207,100  lbs.  steel 
work  and  place  timber  floors. 

Bids  will  be  considered  for  the  work 
covered  in  any   or  all  of  the   Schedules 


LOS  ANGELES,  Cal.— Until  10  a.  m.. 
Oct.  29,  bids  will  be  rec.  by  bd.  of  pub. 
wks.  for  materials  for  Sections  17,  18 
and    19,    North    Outfall    Sewer,    as    fol- 

Saiid,  involv.  a  max.  of  5000  tons  and 
a  min.  of  2000  tons. 

Pre-cast  cone,  pipe,  with  vit.  clay 
blk.  lining,  involv.  max.  (a)  4876  ft.  2- 
ft.  6-in.,  (b)  6637  ft.  2-ft.  9-in.,  (c)  3141 
ft  3-ft.  (d)  40S6  ft.  3-ft.  9-in.;  min.  (a) 
1185  ft.  2ft.  6-in.,  (b)  1991  ft.  2-ft  9- 
in.,    (c)    3141    ft.    3-ft.,    (d)    4086   ft.   3-ft. 

Common  sewer  brick:  max.  of  1200  M 
and  min.  of  70  M. 

Crushed  rock  or  screened  gravel: 
max    6700  tons  and  min.  2500  tons. 

Vit.  clay  lining  blks.,  max.  of  158,000 
lin.  ft.  of  blk.,  with  a  min.  of  36,000  lin. 
ft.  Quant,  dependent  on  type  of  constr. 
selected. 


B  U  SI  NESS  OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  S18 
Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  personal  call,  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each    opportunity. 

8656 — Salt  Lake  City,  Utah.  Manufac- 
turer of  precision  balances  and  weights 
wishes  to  purchase  French  or  Belgian 
picture  glass. 

8663 — Tilly,  Belgium.  Producer  of  re- 
fined naphthaline  in  bars,  powder  and 
crystals,  also  sulphate  of  copper  and 
iron,  desires  to  appoint  an  exclusive 
agent   in   this   territory. 

D-1389 — Monrovia.  Cal.  Manufactur- 
ers of  patented,  refillable  brooms  de- 
sire sales  connection  with  specialty 
.iobbers  dealing  with  the  grocery  and 
hardware   trade. 

D.X390 — Chico,  Cal.  Owner  of  plan- 
ing mill  and  cabinet  shop  wants  part- 
ner with  investment  of  $8000  to  $10,- 
000;  or  will  sell;  or  act  as  agent  for 
San  Francisco  wholesale  lumber  house, 
p. 1393 — Chicago.  Manufacturers  of  a 
radio  loud  speaker  wish  to  get  in  touch 
with  broker  or  manufacturers'  agent 
to  handle  their  product. 
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Contracts    Awarded    Liens.Acceplances,Elc. 


BUILDING  CONTRACTS 

.«.VN    KIl.VNnSCO    fOI  XTY 


$I,(NM>  and  Uver  Ilruurled 


The    tollowine 
lonlraclf   in   this 
No.     Owner 
4311      Elliot 

.\.-l.S'.ii 

Viirniy 

ilillLi- 

I'aiUsich' 

(■ranurdiiiB 

Siihcl 

tlunilui 

Anderson 

Uurrixfato 

Dondero 

Welsh 

Spitaleri 

Nolan 

Castagnola 

Little 

Schwabach 

McCuUougl 

Heyman 

Greenbach 

di  Grazia 

iiysell 

McIJonougi 

I-ilUe 

Kbbinghau 

Filippo 

Santich 

Jorgenson 

Wade 

Isacson 

Ginsburg 

WestgatK 

Did 


434;! 
4343 
4344 
4  34:> 
434U 
4347 
434S 
434'J 
4330 
4351 
4352 


4355 


4363 
4364 
4365 
4366 
4367 
4368 
436U 
4370 
4371 


Is    an    Index    fo 

Issue. 

Contractor 
Strand 
owner 
Owner 
Peters 
U\ 


4374     Br 


oke 


437 


4:',sii 
4381 
4382 
43S3 
43S4 
4385 
4386 
4387 
4388 
4389 


t  arret  ti 
Roman 

Strauss 

Kiordan 

Waters 

|ieht.nh.-\ni 

Bjorkman 

Anderson 

Hueter 

Lager 

Trefts 

Guynn 

American 

Berg 

Kralek 


owner 

.Meyer 

Varney 

Meyer 

Farnocchia 

Harder 

Hansen 

Wiander 

Owner 

Facchia 

Little 

Owner 

Owner 

Owner 

Owner 

Cooperative 

Owner 

Owner 

Owner 

1  Owner 

Filippo 

Sabedra 

Owner 

Owner 

Owner 

McDonough 

Mangels 

Fensky 

Snook 

Ferroni 

McCarthy 

Disston 

Disston 

Zane 

Stephenson 

Owner 

Martin 

Boston 

Owner 

Ingraham 

Meyer 

Barrett 

Owner 

Sherry 


r    the 

Amt. 

8000 
7  600 
4000 
3286 
5000 
3300 
3000 
500U 
3000 
S400 
6000 
3560 
9000 
13500 
8000 
9000 
12500 
15000 
20000 
55000 
10541 
2000 
3000 
8000 
4000 
4000 
3000 
3000 
1000 
3000 
2800 
9973 
3222 
3424 
11000 
22722 

19600 

11458 

13490 

9000 

2000 

28000 

25000 

13000 

4065 

2500 


lii'.MI 

43111 
43;i2 
4393 
4394 
4395 
4396 

i:!!i7 

Ci'.iS 

4399 

4400 

4401 

4402 

4403 

4404 

4405 

4406 

4407 

4408 

4409 

4  410 

4411 

4412 

4413 

1414 

4  4  1  5 

4416 

4417 

4418 

4419 

4420 

4421 

4422 

4423 

4424 

4425 

4426 

44  27 

4428 

4429 

4430 

4  431 

4432 

4433 

4434 

4435 

4436 

4437 

4438 

4439 

4440 

4441 

4442 

4443 

4444 

4445 

4446 

4447 

4448 

4449 


Dilk.f 

Critohlo 

Thnrn.- 

Brown 

William; 

GiUieee 

Clift 

Sacniie 


Franelseo 
Hallgren 
Slack 
Beloud 

San   Francisco 
Berke 
Campagno 
Feerick 
fhristiansen 
Sic:hel 

McCulIough 
Ko:r.a;i 

Uloomingdalc 
.N'alhman 
iNalhTiiaM 
Nathman 
.NalliuKLiL 
.\.-ill].M.:l, 
Lang 
Smith 
Seward 
Robinson 
Lang 
Curtaz 
Peterson 
Kelson 
Gilliece 
Mahon 
Campe 
Mlloil 


Owner 

Owner 

owner 

Bruce 

Owner 

Eattersby 

Walker  1,300,000 

(  astv        lOOU 

Johnson        5300 


3000 
3000 
300U 
1000 
7000 
7000 


i'"i..\'r.'^ 

(ll'.ll)  W  SCOTT  100  N  Alhambra. 
Two-story  and  basement  frame  (4) 
Hats. 

invner — David    Klliot,   %   Contractor. 

.\rchllect — Baumann  &  Jose,  251  Kear- 
ny St..  San   Francisco. 

Contractor — Strand  &  Strand,  163  I'ar- 
nassu.s  Ave..  S.   F.  »8000 


Uv 


t)wner 

Owner 

Meyer 

Lindberg 


Jacks 

General 

Sugarman 

/.elinsky 

Shipman 

Owner 

Bruce 

Grosraan 

Jones 

Owner 

Huck 

Owner 

Ingraham 

Battersby 

Parker 

Mohr 

Owner 


Gilkinsii 
Hawkey 
Wigholm 
Bai 


-It 


Lynch 

Christian 

California 

Feerick 

Commercial 

Franz 

Franz 

Lapham 

Mohr 

Staller 

Shaffer 

Lacey 

Carretti 

Busolacchi 

Castagnola 

Shaffer 


Lynch 

Owner 

Truscon 

Owner 

Punn 

Owner 

Owner 

Owner 

Arnott 

Hardy 

Siegrist 

Mission 

Ferroni 

Filippio 

Fracchia 

Siegrist 


8IHJ" 
2500 
1900 
90011 
16000 
2U0OM 
13500 
14000 
4150 
15350 

"3025 

14504 

100') 

2000 

IT'.M 

924 

6000 

1000 

3000 

3000 

6000 

18000 

12000 

26453 

lOSOO 

36899 

1500 


:;oiiii 
1750 
3509 
2.''i0ll 
7500 
7500 
4000 
15000 
8000 
18000 
15000 
10000 
24000 
16000 
30093 
33000 
11097 
7500 
10550 
30093 


DWKLLl.N'GS  ,      „„    _, 

(4342)      K    FORESTSIDE    79    and    109    S 
Taraval.     Two  one-story  and  base- 
ment   frame   dwellings. 
Owner — Fernando  Nelson  &   Sons,  Inc., 

2  West  Portal  Park,  S.  F. 
Architect — None.  ?3800  each 


DWELLING 

^4343)      E  COLLEGE  AVE  35  N  Murray 

One-story      and      basement      frame 

dwelling.  _ 

Owner — F.    W.    Varney,    860    Bush    St., 

San  Francisco. 
Architect— Chas.  F.  Strothoff,  2274   15th 

St.,   San   Francisco.  $4000 

SIGN  BOARDS 

(4344)  NO.  2650  POST.  Erect  orna- 
mental  sign   hoards. 

Owner — Carl  Miller,  Premises. 

.\rchitect — Theodore  Peters. 

c  ontractor— Theodore  Peters,  2650  Post 
St.,    San    Francisco.  ?328l> 


FLATS 

(4S45)      W    THIRTT-FIFTH    AVE    62-6 

S   Santiago.      Two-story   frame    (2) 

flats. 
Owner  —  Parkside      Realty      Co.,      618 

Crocker  Bldg.,   San   Francisco. 
Architect — Chas.  F.  Strothoff,   2274  15th 

St.,  San  Francisco.  $5000 

DWELLING 

(4346)  E  MADRID  275  P  France.  One- 
story  and  basement  frame  dwlg. 

Owner— H.  S.  '.'rameiding,  356  Sancnez 
St.,  San  Francisco. 

Architect — None.  $3300 


DWELLING 

(4  347)  W  THIRTY-FIFTH  AVE  225  S 
Cabrillo.  One-story  and  basement 
frame  dwelling. 

Owner — M.  A.  Sichcl.  %  Contractor. 

.\rchitect — None. 

Contractor — Mover  Bros.,  1  Montgom- 
ery St..   San   Francisco.  $3000 


— 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


FIRE 

SURETY  BONDS 

CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 
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nwi'ii.LJNc; 

(4348)       NIO    MUllltAY 


(1  welling-. 
Owner — Mr.    Gan 
.Architect— I 'ha-s. 


AND    COI.l.lti'ilC 


itractor — F 
St.,  S.   F. 


F. 'Strothoff,  2274   l.-ith 
W.    Varnoy,      860    Bush 


DWELl^lNf! 

(4;H9)       F-    FOUTY-PIRST    AVR.    22 

(abriUii.         1-story      and    basen 

frame  dwelling. 
Owner— .r.    Anderson,    %    Contractor 
Archit(»cl— None. 


jntractor- 
ry  St., 


1    Moil  1 1 


Ti'TAT'^    fO) 

(4350)      S   LOMBARD    166.3    W    STOCK - 

ton         Two-story      and      basement 

frame    (2)    flats. 
Owner— Jos.  Burrafato,  1S08  Powell  St 

San   Francisco. 
Arcliitect — None. 
Contractor — Farnocchia      & 

I'owell    St.,    San    Franc 


1814 

$5400 


and     basement 
Taylor  and  Jef- 


DW-ELLING 

(4351)  W  TAYLOR 
■wich.  One-story 
frame   dwelling. 

Owner — John   Dundero, 

ferson,  San  Francisco. 

Architect— Paul  De  Martini,  946  Broad- 
way,   San    Francisco. 

Contractor— John  Harder,  870  39.h 
Ave.,  San  Francisco.  $6000 

ALTERATIONS  &  ADDITIONS    ,.„^^,^, 

(4352)  N  JACKSON  68.6  E  LARKIN, 
1478  -  1480  Jackson.  Alterations  & 
addition  for  2-story  frame  building. 

Owner— Mrs.    George    P.    Welch,    Mar- 
guerite Welch. 
Ai'cliilect— 1  .      1'..     Gottschalk     i<:     M.     J. 
Rist,   Phelan   Bldg.,   San   Francisco. 
Contractor— H.  J.  Hansen. 
Dated  Oct.   16,    1924;   filed  Oct.   15,  1924. 

Roof    and    rough    plastering »lj30 

Completed    and    accepted    I3o0 

Usual    35    days    w^;,;w.o?2S 

TOTAL  COST,  $3560 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit  40  days.  Specifications 
and  plans  filed. 

FLATS    (2) 

(4353)  N  24TH  125  W  NOE.  TWOt 
story  and  basement  frame  (2)  flats 

Owner— F.  Spitaleri,  3858  24th  St. 
Architect — None.  _  ,     . , 

Contractor — E.    Wiander,    41    Coleridge 


St. 


$9000 


APARTMENTS  (6) 

(4354)      NW    PARNASSUS      AVE      AND 

Shrader.       2-story     and     basement 

frame  (6)  apartments. 
Owner — M.  F.   &  W.   P.   Nolan,  228  Noe 

Street,  San  Francisco. 
Architect — J.      C.      HladJk,    Monadnock 

Bldg.,  San  Francisco.  $13,500 


FLATS    (2) 

(4355)  SW  LOMBARD  AND  TAYLOR 
Sts.  2-story  and  basement  frame 
(2)   flats. 

Owner — D.  Castagnela,  36  Cunning- 
ham  Place,  San  Francisco. 

Architect — None. 

Contractor — Fracchia  and  Rosina,  36 
Cunningham    Place,   San    Francisco. 


FLATS    (4) 

(4356)      S    HUGO      95 

Blvd.      Two-story 

frame    (4)    flats. 
Owner — John    Little    &    Son,    66    Sotelle 

Ave..  San  Francisco. 
A  rehitect — None. 
Contractor — John  Little,  66  Sotelle  Av., 

San   Francisco.  $9000 


RE- 


ALTERATIONS 

(4357)      733    MARKET    STREET. 

model  for  stores  and  offices. 
Owner — Schwabacher-Frey      Stationary 

Co.,    74    New    Montgomery    St.,    San 

Francisco. 
Architect — Bernard   J.    Joseph,    74    New 

Montgomery  St.,  San  Francisco. 

$12,500 


rehitect — W.  H.  Crim,  Jr.,  and  Ham- 
ilton Murdock,  425  Kearny  Street, 
San   Francisco.  $15,000 


APARTMENTS   (6) 

(4359)      SE   CABRILLO  AND  24TH  AV. 

3-story   and   basement     frame      (6) 

apartments. 
Owner — Oscar      Heyman      &      Bro.,    742 

Market  St.,   San   Francisco. 
Architect — Alvin   J.    Stern,    742    Market 

St.,  San  Francisco.  $20,000 


RESIDENCE 

(435S)  NE  ST.  FRANCIS  AND  SAN 
Fernando  Way.  2-story  and  base- 
ment   frame   residence. 

Owner — A.  R.  McCullough,  425  Kearny 
St,   San  Francisco. 


APARTMENTS 

(1360)   SW  VAN  NESS  AND  LARCH 

Sts.       6-story     reinforced     concrete 

(30    apts.) 
Owner — J.    Greenbach,    185      Stevenson 

St.,   San  Francisco. 
Architect — J.  Hladik,  Monadnock  Bldg., 

San   Francisco.  $55,000 


625 


FLATS 

(4361)      N    LOMBARD    137     E    STOCK- 
ton    30    X    137.      2-story    and    base- 
ment   frame    building    (flats). 
Owner — Mr.  and  Mrs.  F.  Di  Grazia,  630 

Greenwich    St.,    San   Francisco. 
Architect — None. 
Contractor — Co-operative   Builders, 

Market   St.,   San   Francisco. 
Dated  Oct.   16,   1924.   Filed  Oct.   10,   1924. 

Frame    up    $2635.25 

Brown    coated    2635.25 

Completed   and   accepted    ....    2635.25 

Usual   35   days    2635.25 

TOTAL  COST,  $10,541 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  Jan.  15,  1925.  Plans  and 
.specifications    filed. 


APARTMENTS 

(4362)  N  LINDEN  165  E  Buchanan. 
«iu--»it«ry  and  basement  frame  (2) 
apartments. 

ownei-  -Wm.  C.  Mysell,  Holbrook  Bldg., 
San   Francisco. 

.\rchileet— Edward  10.  Young,  2002  Cali- 
fornia St.,   San   Francisco.  $2000 


DWELLING 

(4363)  ]■}  THIRTY-FIFTH  AVE  250  S 
Lincoln  Way.  One-story  and  base- 
ment  frame  dwelling. 

(Jwner — J.  J.  McDonough,  690  Hayes 
St.,  San  Francisco. 

Architect— None.  $3000 


DWELLINGS 

(1364)  K  FORTY-THIRD  AVE  12.',  & 
150  S  Balboa.  Two  one-story  and 
liasement  frame  dwellings. 

Owner — Little  &  Christensen,  1442  8th 
Ave.,    San    Francisco. 

Architect — None.  $4000  eacli 


STORE 

(4365)  NW  MISSION  AND  TWENTY- 
first.  Two-story  and  basement 
frame   store. 

Owner — Ebbinghausen  Estate,  %  Archi- 
tect. 

Architect — Carl  Geilfuss,  1056  Fulton 
St.,    San   Francisco.  $4000 


DWELLING 

(4366)      W    THIRD   25    S   Yosemite  Ave. 

One-story      and      basement      frame 

dwelling. 
Owner — Maria  Filippo,  5524  3rd  St.,  San 

Francisco. 
.\rchilect — None. 
<-ontractor   —    I'.    Filippo,    5524    3id    St., 

San    Francisco.  $4000 


DWELLING 

(4370)  W  FLORENTINE  93  S  Mis- 
sion. 1-slory  and  basement  frarne 
dwelling. 

Owner — John  Isacson,  47  Guttenberg 
St.,    San    Francisco. 

Architect — None.  $3000 


DWELLING 

1 4367)      SB    LONDON      50      NE    Persia. 

One-story      and      basement      frame 

dwelling. 
Owner — George  Santich.  383  London  St., 

San    Francisco. 
.\rchitect — None. 
Contraetor — Louis   Sabedra,    246   Vienna 

St.,    San    Franeis(.-,>.  $3000 


DWELLINGS   (2) 

(43^1)  N  LOiiOS  AVE  300  -  333  -  4  E 
Plymouth.  Two  1-story  and  base- 
ment  frame   dwellings. 

Owner— P.  Ginsburg,  3458  Mission  St., 
San   Francisco. 

Architect — None. 

Contractor — W.  E.  McDonough,  6284 
Mission  St.,  S.  F.  $1400  each 

RICSiDEXCE 

(4  372)  LOT  12,  BLK.  3,  St.  Francis 
Wood  FJxtension  No.  1.  All  work 
for  2-story  and  basement  frame 
residence. 

-Westgate    Park    Co.,    278    Post 


SHOP 

(4368)  B  BBLDBN  77-6  N  Bush.  One- 
story  Class  C  shop. 

Owner — C.  Jorgensen,  Atlas  Bldg.,  San 
Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco.  $3000 

ALTERATIONS    AND    ADDITIONS 

(4369)  E  4TH  AVE  125  N  ANZA. 
Terrazzo  steps;  concrete  basement; 
exterior    plastering    for    flats. 

Owner — E.    J.    Wade,    226    19th   Avenue, 

San   Francisco. 
Architect— None.  $3000 


Owt 


St.,    S.    F. 


Architect — Masten     & 

SI.,    S.    F. 
Contriiotor — Mangels    Bro 
S.    F. 


Hurd,    278    Post 
4792    Mis- 


sion   St., 
iltd  Oct.    17,   1924.    Dated  Oct.   14,   1924. 

Frame    up    $2493.25 

Brown    coated     2493.2a 

Completed   and   accepted    ....    2493.25 

lisujil   35   days    2493.25 

TOTAL  COST,  $9973 
<ind.  $4986.50.  Sureties,  Theresa  Oam- 
la  and  John  A.  F.  Sleimke.  Forfi-i(, 
;..0M  per  day.  Limit  90  days.  Plans 
lid    specifications    filed. 


lOQlMPMENT   FOR   P.  O. 

14373)  NW  HOWARD  AND  23P.D,  3200 
23rd  St.  All  work  for  equipment 
for   Post  Office  station  C. 

owner — The  S.  W.  Dick  Co.,  134»  Mis- 
sion St.,  S.  F. 

Architect — None. 

Contractor — George  Fensky  &  Co.,  761 
Tehama    St.,    S.    P. 

Filed  Oct.   17,   1924.  Dated  Oct.   15,   1924. 

On    completion     75% 

Usual   35  days   25% 

TOTAL    COST.    $3222 

Bond.  $1011.  Sureties,  Hartford  Acci- 
dent   &.    Indemnity    Co.      Forfeit,    none. 

Limit,    none.      Plans    and    specifications 

filed. 

PLUMBING 

(4374)  N  pacific;  AVE.  92-6  E  Pierce 
N  127-81/1,  W  0.4%,  N  19.0%,  E 
66.7%,  S  190.%,  W  1.3,  S  127.8y4, 
W  65.  All  work  for  plumbing  for 
alterations  and  repairs  to  brick 
dwelling  house. 

Owner — Cecile    M.    Brooke,    2518    Pacific 


Ave 


S.   F. 


Bla 


dell. 
Snook, 


255 


596 


Architect    —    Nathaniel 
California   St.,   S.   F. 
Contractor- — Fredericlc     ^ 

Clay  St.,  S.  P. 
Filed  Oct.   17,   1924.  Dated  Oct.   10,  1924. 

Plumbing  roughed  in    $1250 

Completed    and    accepted    1318 

Usual    35    days    856 

TOTAL  COST,  $3424 
Bund,  $1712.  Sureties,  Jilverett  T. 
Crimes  and  Wm.  S.  Morse.  Forfeit,  $10. 
Limit,  60  days.  Plans  and  specifica- 
tions   filed. 


FLATS 

(4375)  N  LOMBARD  75  W  Buchanan. 
2-story  and  basement  frame  (2) 
Hats. 

Owner — Angelo  Carretti,  Webster  and 
Jackson  Sts.,  S.  F. 

Architect — Charles  Fantoni,  550  Mont- 
gomery   St.,    S.    P. 

Contractor — Ferroni  &  Sons,  1926  Fil- 
bert St.,  S.  F.  $11,000 


ALTERATIONS 

(4376)  SE  DIAMOND  AND  ELIZA- 
beth  Sts.  New  tower,  etc.,  altera- 
tions   and    additions    for    church. 

Owner — Roman  Catholic  Archbishop  of 
San   Francisco. 

Architect — J.  J.  Foley,  770  5th  Ave., 
San    Francisco. 

Contractor  —  James  F.  McCarthy,  436 
Eurelva  St,  S.  F.  $22,722 


FLATS 

(4377)      S  FRANCISCO   150   N   Franklin 

W    25    X    S    137-6.      All    work    for   2- 

story    and    basement    frame    bldg., 

2   fiats, 
owner — Edgar  L.  and  Emily  P.  Strauss, 

409    Pine    St.,    S.    F. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 

San   Francisco. 
Contractor — A.  D.  Disston,  Hearst  Bldg 

San  Francisco. 
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Filed  Oct.   17.    1!»:.'4.   Dated  Sept.   3.   1924. 
75%    of   cost    of    labor    and    material 
plus   10%   on    Ist   and    15ih   of  each 
month. 
:!5%   usual  35  daya. 

T(>T.\L   POST — Net   cost    of    building 
plus    lO'Ti. 
Mond,  sureties,  forfi  it,  none.     I..lmlt.  90 
d:i>s.      Plans    and      specincations      not 
Mild. 


KiHK  i:i:patks 

M378)  lOft  FT.  S  OF  NINKTEKNTH 
I'xiending  through  from  Tennessee 
to  Minnesota.  -Ml  work  to  repair 
I'-stiiry  brick  Mdg.  damaged  by 
Ore.  _    . 

,i,vn<T— Kiordan  Investment  Co..  Trust 
&    Savings    r..ink    Bldg..   S.   F. 

.\rchiteci — Sutti.n   \:    \Vi-.-l;.s. 

•  ■(intractor — A.  1).  I>i.sston,  Hearst  Bldg 
San   Francisni. 

Kil.-d  Oct.   17.   1921.   Dated  Oct.  15,  1924. 
Payments  of  75%  on  1st  and  loth  of 

I'.'ich  month. 
TOTAL  COST — Of   lalior  and   materi- 
als  plus    10%.    tofal    not   to   exceed 
J19,60ft. 

F'.ond,  sureties,  forfeit,  none.     t,imit,  75 

davs.     Plans  and  specifications  not  filed 


ArAHTMlCXTS  „      .„ 

(4379)  W  SCOTT  100  X  ELLIS.  All 
carpenter,  mill,  electric,  concrete, 
brick  v,-tirk,  painting,  and  finishing 
work  for  2-storv  frame  apartment 
flat  bide. 
Owner — Patrick   T.    Waters.    619    Wash- 

inef^n    St..   S.    F. 
Architect — M.  Bugbee. 

Contractor W.  B.  Zane,  114  Russ  St., 

.N-.n    Kranciscci. 
IMrrl  Oct     17.   1924.   Dated  Oct.   17,   1924. 

ICnclos.d     and     roof    on $2148.40 

Electric  wiring  roughed  in  and 

rough  mortar  on    2148.40 

Concrete    finished,    front    stairs 
and  vestibule  work  done  and 

white  "oated   -''^SHI 

Accepted     2^8.40 

TOTAL  COST.  $11,458 
nond.  sureties,  forfeit,  limit.  none. 
Plans  and  specifications  not   filed. 


FLATS 

(4385)   S  GREEN   200   E  Pierce.  2-story 

and  basement  frame  (2)  flats. 
Owner — B.  J.  Trcfts,  2365  Green  St.,  San 

Francisco. 
Architect   —    1  abre    &    Hildcbrand,    110 

Sutter    St.,    San    Francisco. 
Contractor — M.    C.    Ingraham,    165    Fell 

St.,  San  Francisco.  }13,000 


APARTMENTS  „  „.   „ 

(4380)  V.  SAN  .TOSK  AVE.  102-6  S  24-6 
S  27-6  X  E  90.  All  work  except 
wall  paper,  shades,  light  fixtures, 
wall  beds,  water  heaters  for  2- 
story  and  basement  apartment 
house. 

Owner — .John  and  Hannah  M.  Deben- 
ham,  3  Coleridge  St..  §•  F. 

Architect — Chas.  F.  Strothoft,   22.4  loth 

Contractor — ,1.  H.  Stephenson,  2626  26th 

Filed  \)ct.M  7, '1924.  Dated  Oct.   1*.  1924. 
Wall  and  root  sheathing  on.. $3372.50 

P,rown  coated   ^^^?-f 2 

Completed   and   accepted    HiorX 

Usual    35   davs    3372.50 

TOTAL  COST,  $13,490 
P.ond,  $6745.  Sureties,  Earl  Evans  and 
c.  Perasso.  Forfeit,  none.  Limit.  90 
days.     Plans   and   specifications   filed. 

DWELLINGS  ,.,      „„„ 

(43S1)  XE  EDINBURG  150  176  200 
NE  Peru.  Three  1-story  and  base- 
ment frame  dwellings. 

Owner — Victor  Bjorkman,  4539  Mission 
St..   San   Francisco. 

Architect— None.  $3000    each 


ADDITION  .,^    „„. 

(4382)      W    TWENTT-THIRD    AVE    22o 

S  Irving.  Additions  for  dwelling. 
Owner — Mr.    Anderson,    premises. 
Architect — None. 
Contractor— W.     H.    Martin,     1290    21st 

Ave.,    S.    F.  $2000 


DWELLING 

(4386)      E    THIRTY-FIRST   AVE    150    N 
Ulloa   N    25   X   E   120.   All   work    for 
1-story   and   basement  frame   dwlg. 
Owner — Bruce   V.    Guynn. 
Architect— None. 

Contractor — Meyer    Bros.,    1    Montgom- 
ery St.,  San  Francisco. 
Filed  Oct.  18,   1924.  Dated  Oct.  16,  1921. 

Root  sheathing  on    $1016.25 

Brown    coated    1016  25 

Completed    and    accepted 1016.25 

Usual   35   days    1016. 2:> 

TOTAL  COST,  $4065 
Bond,  Forfeit,  none;  Limit.  90  days; 
Flans   and  specifications,  none. 


Stoner,    1st    Natl. 


ALTERATIONS 

(4387)  SE  GOUGH  AND  POST  ST.S. 
Alterations  and  repairs  for  public 
garage. 

Owner  —  American  Motor  Repair  Co., 
premises. 

Architect — Russell  and  Ellison,  Pacific 
Bldg.,    San    Francisco. 

Contractor — Barrett  and  Hilp.  91S  Har- 
rison St.,  S.  F.  $2500 


DWELLING 

(4388)  N  SEVENTEENTH  —  W  Tem- 
ple. 1-story  and  basement  frame 
dwelling. 

Owner — Einar  J.  N.  Berg,  59  Homestead 

St.,    San    Francisco. 
Architect — None.  $2800 

DWELLING 

(4389)  N  INXES  125  W  Lane.  1-story 
and  basement  frame  dwelling. 

Owner — Paul    Kralek,    1124    Innes   Ave., 

San   Francisco. 
Architect — None. 
Contractor — Frank  Sherry  1447  McKin- 

non  Ave.,  S.  F.  $1900 


AP.\RTMENTS  „    „,„ 

(4384)  NW  6th  AVE.  &  FULTON  ST. 
3-story  and  basement  frame  (12) 
apartments. 

Owner — Lager  and  Val  Franz.  ISO  Jes- 
sie  St..   San   Francisco. 

Architect  —  J.  C.  Hladik,  Monadnock 
Bldg.,    San    Francisco.  $25,000 

DWELLINGS 

(4383)  E  S.\N  LEANDRO  169  218  261 
306  S  Darien.  Four  2-story  and 
basement   frame   dwellings. 

Owner — E.  C.  &  O.  M  Hueter.  806  Flat- 
iron   Bldg.,   San   Francisco. 

Architect — Harold 

Bank  Bldg..  S.  if. 

Contractor — Boxton  &  Zwieg.  premises. 
$7000  each 


DWELLING 

(4390)      N    ROLPH    153.353     W    Athens. 

1-story   and   basement   frame   dwlg. 
Owner — H.  A.  Dilks,   314  Matson   Bldg., 

San   Francisco. 
Architect — None.  $3000 


DWELLING 

(1391)      N  ROLPH  128.353  W  Athens.  1- 

story  and  basement  frame  dwelling 
Owner   —   L.    G.    Crichton,    311    Matson 

Bldg.,   San   Francisco. 
Architect — None.  $3000 


DWELLING 

(4392)      N    HALE    175    E    Merrill.     Hi- 
story  and   basement   frame   dwelling. 
Owner — J.    F.    Thorne,    151-A    Sweeney 

St.,  San  Francisco. 
Architect — R.    R.    Irvine,    730   New   Call 

Bldg.,   San   Francisco.  $3000 

REMODEL 

(1393)  NW  BRODERICK  AND  UNION 
Streets.  Remodel  for  private  ga- 
rage  quarters. 

Owner — Mrs.   M.  Brown,  premises. 

Architect — Xone. 

Contractor — Bruce  and  Ash,  1920  Post 
St.,   San  Francisco.  $1000 


FX,ATS 

(1391)      W    SCOTT    150   N   Francisco.    2- 

story  and  basement  frame  (2)  flats 
Owner — Williams    &    Wood,    105    Mills 

Bldg.,   San   Francisco. 
Architect — None.  $7000 


(4397)  NO.  4206  TWENTY-SECOND 
•SI.  Alterations  and  repairs  lor 
dwelling. 

owner — Job.  Sacquemet,  Premises. 

Architect — None. 

i^ontiactur — .John  Casly  &  Son,  180  Jes- 
sie  M.,   San    Francisco.  $1000 


FLATS 

(1395)  E  CHURCH  76-6  N  26th.  Two- 
story  and  basement  frame  (2)  flats 

Owner — John  P.  and  Teresa  Gilliece, 
352  Prospect  Ave.,  S.  F. 

Architect — A.  G.  Rizzoli.  2897  Folsom 
St.,    San    Francisco. 

Contractor— G.  M.  Battersby,  2976  Mi.«- 
sion   St.,   S.   F.  $7000 


HOTEL  „      , 

(1396)  S  GEART  87-6  E  Taylor,  lo- 
storv  and  basement  class  A  hotel. 

Owner— Clift  Realty  Co..  Clift  Hotel, 
San    Francisco.  _ 

Architect — Schultze  and  Weaver,  Paci- 
fic Mutual  Bid?.,  Los  Angeles. 

Contractor— P.  J.  Walker  Co..  607  Sha- 
ron  Bldg.,    S.   F.  $1,300,000 


.SHOP 

(4398)      NO.  322  SIXTH.     One-story  and 

basement    frame   machine  shop. 
Owner — .San  Francisco  Engineering  Co., 

322  6th  St.,  San  Francisco. 
.\r'-'ute<  I— None. 
Contractor — Otto  Johnson,  Berkeley. 

$5500 


DWELLINGS 

(1399)      E    TWE.VTV-THIRI)    AVE    250 

anil    27.'.    S    .ludah.     Two    two-story 

and  basement  fratne  dwellings. 
Owner— August      ilallgren,     311   Hayes 

St..  San   Francisco. 
.\rchitect — J.    C.      Hladik.      Monadnock 

Bldg..  San  Francisco.         $40iiO  each 

GAliAGE 

(4  400)  N  SACRAMENTO  75  E  Frank- 
lin. (.\o.  2224  Sacramento  St).  One- 
story   concrete   private   garage. 

Owner — Chas,  W.  Slack.  Premises. 

Architect — None. 

V  uniractor — T.  J.  Donovan,  1477  6th 
Ave.,  San  Francisco.  $2500 


.\PAP.T.\IENTS 

(1401)  NW  EUGENIA  AND  WOOL  STS. 
Plastering,  plumbing,  etc.,  for 
apartments. 

Owner— G.   M.  Beloud,  619  Eugenia  St., 

.San  Francisco. 
.\rchitecl — None.  $1900 

DWELLI.XGS 

(1402)  N  t  RESCENT  AVE  75  W  An- 
liover:  .S  Highland  151-9  and  176-9 
W  Andover.  Three  one-story  and 
basement    frame    dwellings. 

Owner — S.    F.    Home    Building    Co.,    % 

Contractor. 
Architect— .None. 
Contractor — Meyer  Bros.,  1  Montgomery 

.St.,  San  Francisco.  $3000  ea 


APART.MENTS 

(1403)      E  DOLORES  50  S  11th.     Three- 

stor.v    and      basement      frame      (6) 

apartments. 
Owner — P.    J.    Berke,    128    Dolores    St., 

San  Francisco. 
Architect — None.  $16,000 


ADDITION 

(1101)      S  SUTTER  70-6  W  Mason.  Add 

two  additional  stores  and  elevator 

for   furniture   store. 
Owner — Joseph   &    Pasquale  Campas"'', 

523  Clay  St.,  San  Francisco. 
Architect — Samuel  Lightner  Hyman  and 

A.  Appleton,  68  Post  St.,  S.  F. 
Contractor — Jacks  &  Irvine,   180  Jessie 

St.,  San  Francisco.  $20,000 


DWELLINGS 

(44115)      W  THIRTT-FIFTH  AVE  25,  50 

and  75  N  Fulton.     Three  two-story 

and   basement    frame    dwellings, 
owner — P.    J.    p'eerick,    808    25th    Ave., 

.San  Francisco. 
Architect — Andrew     H.     Knoll,     Hearst 

Bldg.,  San  Francisco.  $4500  ea 


APARTMENTS 

(1106)      S  FRANCISCO   110  W  Octavia. 

2-story    and    basement    frame      (8) 

apartments. 
Owner  —  Christensen    Bros..    518    25th 

Ave.,  S.  F. 
Architect — Ntne.  $14,000 


DWELLING 

(1407)       W    THIRTY-FIFTH    AVE.    225 

S  Cabrillo  S  25  x  W  120.  All  work 

for    1-story    and    basement      frame 

dwelling. 

Owner — Malvin  A.  Sichel,  631  21st  A\e., 

San  Francisco. 
Architect — None. 

Coniraci"! — .^lever    Bros.,    1    Montgom- 
ery St.,  S.  F. 
Filed  Oci.  20,   1:124.  Dated  Oct.   14.   1921. 
Side  and  rpof  sheathing  on.  .  $1037.67 

Brown    coated    1037.67 

<  ompleted    1  (>:i7.67 

Usual   35  days    1037.67 

TOT.VL  COST.  $41.".0 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.  Plans  a.id  specinc.moiis  not  tiled. 


RESIDENCE 

(I41IS11  y\;  ST  I.'--  >^.-  !•  P.I.VD  an.l 
San  Fernando  Way,  E  100  x  N  65. 
All  work  for  2-story  and  Sase- 
iiieiil    res  deuce   aim    aarage. 
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Owner— A.     K.     McCuUough,     308     32nd 

vrrhite^ct— W.'h.   Crim   Jr.,   and   Ham- 
•    ^!ton  Murdock,  425  Kearny  St..  San 

ConU-actor-C.   LindUerg,    1   Naylor   St., 

San    Francisco.  .,. 

Filed  Oct^2U,  1.24.  Dated  sept    a    IB-i^*- 

Itool   on xxf7  i>0 

Kro wn    coaled    •  ■  • tJatu 

Completed  and  accepted  ....  f^^^-f^ 
Usual  35  days  v^  — ^-  -^^Qg^,  jlb.SSO 
,,  1  I7C7',  Sureties  Chas.  Monson 
L^^S'guI'  'l^indber^g.!' Forfeit,  m.»Oj,r 
day.  Limit,  120  days.  Flans  and  speci- 
fications filed. 
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f/lo^^r  s?B  "diamond  and     eliza- 

^  beth.  All  carpenler,  m.ll  sheet 
metal,  roofing,  grading  and  con- 
crete  work   for    frame    bldg. 

owner  —  The  Konian  Catholic  A.ch- 
hishoD     1100    Franklin    St.,    S.    l<  ■ 

Architect-John  J.  Foley,  770  5th  Ave., 

,.„„«,^^tfr'"4'^j'ames,F.   McCarthy,    436 

Filei'^Oc'tI'20,'^1924;    Dated  Oct.  M,  lOM. 

iBi  of  each  month    'jJ/° 

Usual  35  d-y«,^,OTAi:cOST;V22.72i 
llond,  $22,722.  Sureties,  i''''^";!''/,  ,f 
Deposit  CO,  of  Maryland.  .,.lf^.'^')\ 
none.  Limit,  120  days.  I'lans  and 
specilicatioiis    filed. 

f.fxfr^^'BVSU  &  GOUGH.     Plaster- 

ing  work  for  building. 
Owner-Josie      Bloommgdale      &      Mrs. 
Hattie  Kline,  1717  Bush  St.,  S.  b . 

^o'ntr'acto7-^H"'B.   Ray,   636   Rivera  St., 
Filef Sct''2rm4°-  Dated  Oct.  11    1924 

When    browned •• t^iTrn 

Completed   and   accepted    r.  .  ■   1^1  (.ou 
usual  35  days   •  •  •^Q.^Ai:  COSt"$'3?35 
Bond,    none.      Sureties,    none.      Forfeit, 
none.     Limit,  none.     Plans  and  specifi- 
cations not  filed^ 

f4^f?rN^'^WASHINGTON^  187-6  W 
Walnut  N  127-8%  X  W  27-6.  Ail 
work  except  heating,  plumbing, 
electric    and    painting    for    2-story 

Own"r— D?.°  A.   H.   Nathman,   700   Brod- 

ArcWte*ct— Samuel' L.  Hyman  &  A.  Ap- 
pleton,   68  Post  St..  S.  F.    _„     .^   ^ 
Contractor— Jacks    &    Irvine,    180    Jes- 
sie   and    5426    Calilornia    St.,    S.    F. 
Filed  Oct.  20,   1924.    Dated  Oct.   16,  1924 

Enclosed    y--:---^-  ■■^llit 

Plaster    completed,    mt.    and   ex.  362b 

Completed  and  accepted   ^b2b 

usual  35  days  ■  ■^^;,-^l- coiryullli 
Bond,  $7252.  Sureties,  Geo.  F.  Derning 
&  Geo.  T.  Beck.  Forfeit,  none.  Limit, 
80days.     Plans  and  specifications  filed. 

(4412)      HEATING  ON  ABOVE. 

Contractor— General  Heating  &  Venti- 
lating   Co.,    1243    Howard    St.,    fa.   F. 

Filed  Oct.  20,   1924.  Dated  Oct.   16,   1924. 

Completed   and  accepted    75% 

usual   35  days    ■  •,j,o,^Xl- CO.ST, '  jlOol 

Bond.    $5000.      Sureties,    Massachusetts 

Bonding    &    Ins.    Co.         Forfeit,      none 

Limit,  as  fast  as   required.     Plans  and 

specifications  filed. 

(4413)  PLUMBING   ON    ABOVE. 
Contractor — E.    Sugarman,    3624    Geary 

Filed  Oct!   20,  1924.  Dated  Oct.   16,   1924. 

Roughing  in  completed $666.65 

(Completed    and    accepted     ....    666.65 

Usual    35    davs     666.70 

TOTAL  COST,  $2000 
Bond,  sureties,  forfeit,  none.  Limit,  as 
fast  as  required.  Plans  and  specifica- 
tions filed. 

(4414)  PAINTING  ON   ABOVE. 
Contractor — D.    Zelinsky    &     Sons,     422 

Turk    St.,    S.    F. 
Filed   Oct.   20,   1924   Dated  Oct.   16,    1924. 

lililg.    'A    completed     $598 

Comiilefed     and    accepted     598 

Usual     35    days     1  "^? 

TOTAL  COST,  $1794 
Itond  sureties,  forfeit,  none.  Limit,  as 
fast  as  required.  Plans  and  specifica- 
tions filed. 


(4415)  ELECTRIC  WORK  ON  ABOVE. 
Contractor   —   Shipman    &   Lauer,    1318 

Polk   St.,   S.   F.  ,„    ,„o. 

Filed  Oct.  20,  1924.  Dated  Oct.  16,  1924. 

Work   >/i   completed *?Ss,? 

Completed  and  accepted   iriin 

usual  30  aajs  •  ,^— —  ^^g.^,  ^gjS 
Bond,  sureties,  forfeit,  none.  Limit,  as 
fast  as  required.  Plans  and  specifica- 
tions filed. 

DWELLING 

(4416)  E  PACHECO   340  N  Castanada. 
2-story  and   basement  frame  dwlg. 

Owner— Lang  Realty  Co.,  1st  Natl.  Bk. 

Bldg.,    San   Francisco. 

Architect— Harold   G.    Stoner,  1st    Natl. 

Bank   Bldg..    S.    F.  $6000 


REMODEL  „„^^     „ 

(4417)  1217  LOMBARD  STREET.  Re- 
model for  flats. 

Owner— Mrs.  W.  Smith,  1217  Lombard 
St.,  San  Francisco. 

Architect — None. 

Contractor — Bruce  and  Ash,  1920  Post 
St.,   San   Francisco.  ?100u 


Bond      $111,81111.     Sureties,  Cnilid     Slates 

Fidelity  &  Guaranty  Co.  Forfeit,  none. 

Limit    100    days.      Plans  and   specifica- 
tions filed. 

APT.   &   FLAT  BLDGS.    (3) 
(W'-.l      SVV  AN'ZA  &   2RTH   AVE.  W    11 :. 

X   S   90.     Three   2-story  frame   apt. 

and    flat    buildings.  „       „     ,, 

Owner— Alma    M.    Mahan,    %    Dr-    E.    F. 

Mahan,   Flood    Bldg.,   S.   F. 
Architect— Mark  M.  Meherin,  117  Front 

Contractor— C.    F.    Parker,    251   Kearny 

Kil.cl  I'l'-t!  21',  1924.  Dated  Sept.  16.  1924. 

All  3  frames  up  and   enclosed 25% 

Plastering    completed    25% 

Completed   and   accepted    25% 

Usual    35    days     25% 

TOTAL  COST,  $36,899.31 
Bond  $36,899.31.  Sureties,  National 
Surety  Co.  Forfeit,  none.  Limit  120 
days.     Plans  and  specifications  filed. 


DWELLING  ,        „.„,o 

(4418)  NE  EXCELSIOR  AND  PARIS 
Streets.  One-story  and  basement 
frame  dwelling. 

Owner — A.    Soward,    310   McAllister   St., 

San   Francisco. 
Architect — None. 
Contractor— W.   E.    Grosman,   47    Curt  s 

St..   S.  F.  $3000 

STORAGE  ROOMS 

(4419)  N  HERRON  85  E  8TH.  1-story 
brick  storage  rooms. 

Owner — V.    H.    l;obinson,   %   contractor. 
Architect — None.  .„„    ., 

Contractor— Paul  K.  Jones,  180  Jessie 
St.,  S.  F.  JSOOC 

(4420)  N  MAGELLAN  150  W  PLAZA. 
Two-story  and  basement  frame 
dwelling.  ^  „,„      _,     , 

Owner— Lang  Realty  Co.,  219  First 
Nafl  Bank  Bldg.,  S.  F.  , 

Architect — Harold  G.  Stoner,  1st  Natl 
Bank   Bldg.,    S.   F.  $6000 

APARTMENTS    (2)  .„,„.,, 

(4421)     W  POLK  137-6  &  162-6  S  Fran- 

fi.sco.     Twi>    2-story    and    basement 

frame      apartment'    buildings      (4) 

apartments   each. 
Owner — O.  H.  Curtaz,  5  Parnassus  Ave., 

San  Francisco. 
Architect  plans  by  owner. 
Contractor— A,   Huck,   719   41st  Avenue, 

San  Francisco.  $9000  ea. 

APARTMENTS  „,^    ^.^^. 

(ll:;-)      s\\     DIAMOND    &    17TH    ST&. 

Three-story    and    basement    frame 

(12)    apartments. 
Owner — August    Peterson,    106    Sanchez 

St.,     S,     F.  »tn  nnn 

Architect — None.  $12,000 

APARTMENTS  ,    .,,^ 

1(42;',)  SK  20TH  &  SAN  CAIU-DS  .WE. 
S  85  X  E  37-6.  All  work  except 
finish  hardware  wall  beds,  shades 
and  electric  fixtures  for  3-story 
frame   building    (apartments). 

Owner — Willis    &    Aimee    Nielson. 

Architect— Edw.  E.  Young,  2002  Cali- 
fornia  St..   S.   F.  ,„^    -^  „ 

Contractor — M.    C.    Ingraham,    165    Fell 

FilMl'^Oct',    21,   1924,   Dated  Oct.    IS-   1924 

Frame    up    *S5},nn 

Brown    coated    6613.00 

Inside    trim    on     ??SMS 

Completed   and   accepted    ....    3306.50 

Usual    35    days    6614.00 

TOTAL  COST,  $26,453 

Bond,  $13,227.     Sureties,  J.  E.  Bach  &  J. 

C    Moore,   Jr.     Forfeit,  none.     Limit  90 

days.     Plans  and  specifications  filed. 

Jhm  E  CHURCH  76-6  N  26TH  N 
25  X  E  100.  Two-story  frame  bldg. 
flats. 

Owner— John  P.  &  Teresa  J.  Gilliece, 
352    Prospect   Ave.,    S.    F. 

Architect— A.    G.    Rizzoli,    2897    Folsom 

Contractor— G.  M.  Battersby,  2976  Mis- 
Piled   Oct!  21,  i924;  dated  Oct.  11,  1924. 

Enclosed   and   roof   on ^llnn 

Brown    coated    ■ 2700 

Completed    and    accepted    2700 

TTBiml    qR    davs       2700 

Usual    35    days    —  — ^z  ^Qg^_  ^j„  g(,„ 


'  \IVTIXG 

-i-.'C)      ST'TTER   ST.   FRONT   170   THE 
'van  Ness  Ave.  front  120.     All  work 

lor  painting  for  bidgs. 
iwner— George    Campe.    Inc.,    SW    Sut- 

lir  and    Van   Ness   Ave.,   S.   P. 
vrchirect- Vernon    W.     Houghton,    2,5 

I'ost   St..    S,    F. 
•ot;!ractor— John    A.   Mohr   &   Son,    433 

■'il.d  Oct!^  2i,^'924.  Dated  Oct.   20,  1924. 

On    completion    7:)% 

usual    35    days    .j.^^^;;,- -^oST,   if  500 

ii.nd     sureties,    forfeit,      none.      Limit, 

■.ov     7     1924.    Plans    and    specifications 

lot    filed. 


!?i2?)'^^E  ^  TWENTY-SECOND  AVE 
258-6  N  Taraval.  One-story  and 
basement  frame  dwelling. 

0„ner— D.  A.  Mitoff,  810  Dolores  St., 
^an   Francisco. 

Arc*tect— None.  J5000 


DWELLING  ^  . 

(4428)  E  AVILA  155  S  Capro.  One- 
story  and  basement  frame  dwelling 

Owner— T.  R.  Yerger,  123  Lake  St.. 
Oakland.  „        ,   ^    ».   ,., 

Designer— Lang  Realty  Co.,  1st  Nat  1 
Bank  Bldg.,  S.  F.  ?4  =  00 

OH29T   E      TWENTY-SEVENTH     AVE 

25    E    California.      Two-story    and 

basement  frame  (2)  flats. 
Owner- Orrin    Knox,    1924    CabriUo    St., 

San  Francisco. 
Architect — None. 
Contractor— Orrin    Knox    &    Son,    1J24 

CabriUo  St.,   S.  F.  »8000 

ALTERATIONS  ^    .         ,,       ,, 

(4130)  NO.  833  LAKE.  Raise  dwell- 
ing; remodel  for  basement  garage; 
brick    foundation;    cement   floor. 

Owner J.   W.   Gilkinson,  Premises. 

.\rchitect — None. 

t-ontractor- A.  D.  Disston,  Hearst 
Bldg.,    San    Francisco.  $3000 

DWELLING  „    „  , 

(4431)  N  PIOCHE  120  E  Hayward. 
One-story  and  basement  frame 
dwelling,  .    ,  .  „, 

Owner — E.  W.  Hawkey,  134  Haight  St., 
San  Francisco.  .i7cn 

Architect- None. ^li^a 

H73™E''°EnREKA  85-6  S  19th  St. 
One-story      and      basement      frame 

Owner'-^.Ioh^  Wigholm,  2591  Sutter  St., 

San    Francisco. 
Architect — None.  e„ti«r 

Contractor— W.  C.  Petersen,  2d91  Sutler 

St.,  San  Francisco.  ifsouu 

f4'433"^S^CLARA  125  W  Fifth.  Addi- 
tion  to   woodworking   mill. 

Owner— Barrett  &  Hilp,  918  Harrison 
St .  San  Francisco. 

Architect-R.  W.  Jenkins,  24  3  Diamond 
St.,    San   Francisco.  i.i.>uw 

i\^;;^4^'™fvI!Er^l50  N   16TH.      2- 

Mission    St.,    S,    F. 

•^■:;?,';:-l''.?t'oT^p"ter  Lynch,  2890  Missi<,n 
St.,   S.   F.  ♦^^"" 
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1  I.ATS  .,„,,, 

(I43S)      W    MAULOKEA    R"    N    Toledo. 
2-»lory    and     biisem«-nt     frame     (2) 

Owner  —  lliHrlos    .hrlsliuii.    2961    Bu- 

•'hanaii    St..   S.    K.  .,rA« 

.\roliU.-cl — None.  »750O 

KOt;NDATION  ■•  „ 

(I4:i6)      1710   SAN    niiUN'O    AVK.    Erect 

I'uundiiiion     iiiid     retnlning    wall. 
()wn<T  —  Callforniii    Shadf    clolh    Co., 

1710  San    Hriino   .Vvc,   S.   V. 
Archlleot    and    Ccmiractnr    —    Truscon 

Steel  Co..  709  XILsslon  St..  S.  F. 

$4000 


DWELLINGS  (3).  „,    „ 

(4437)      E    35TH    A\T3    25    -  50    -    76    N 

Fulton.  Three  2-story  and  base- 
ment   frame   dwellings. 

Owner — Bryan  Feerick,  253  Downey 
St..   S.   F 

Architect— None.  ^5000    ea. 


STOKE 

(4438)  W  MISSION  95  S  2CTH.  1-sto. 
ri'inforced  concrete  store. 

Owner — Commercial  Centre  Realty  Co., 
916  Kearny  St..  S.  F. 

Architect— W.  L.  Schmolle,  235  Mont- 
gomery St..  S.  F. 

Contractor — Jos.  liiiiin,  235  Montgom- 
ery  St.,   S.   F.  »8000 

APARTMENTS 

(4439)  N  FULTON  82  -  11  -  H  W  6TH 
Ave.  Three-story  and  basement 
frame    (12)    apartments. 

Owner — Lager  and  Val  Franz,  180  Jes- 
sie St.,  S.   F. 
Vrchitect — J.     C.     HladiU,     Monadnock 
Bldg-.,   S.   F.  $18,000 

.\r.\HTMENTS 

(4440)  W  6TH  AVE  51-5  -  %  N  FUL- 
ton.  Three-story  and  basement 
frame    (12)    apartments. 

Owner — Lager  and  Val  Franz,  ISO  Jes- 
sie St.,  S.  F.  ,,        ,        , 

.Vrchitect — J.  C.  Hladik,  Monadnock 
Bldg.,   S.  F.  $15,000 

DWELLING 

(441M      S    CLIO.MKXT   2)0    W    3fiTH    .\V. 

Two-story     and     basement     frame 

dwelling. 
Owner — Lapham      Building      Co.,      6311 

Geary  St..  S.  F. 
Architect — None.  $10,000 


Contractor — Mission  Concrete  Co.,  125 
KissUng,  S.  F. 

Filed  Oct.  22,  1924.  Dated  Oct.  20,  1924. 
Concrete  poured  to  1st  floor.. $5000 
Concrete  pcired  to  3rd  floor..  5000 
Concrete  pi.-jred  to  5ih  floor..  5000 
Concrete   poured    to   fire    wall..    5000 

Ready    for    plastering 4000 

Usual    35    day.s    750 

TOTAL  COST,   $33,000 

Bond.    none.      Sureties,    none.      Forfeit, 

none.      Limit,    120   days.       Plans     and 

specifications    filed. 


BUILDING 

(4446)      N    LOMBARD    82-6    W    BUCH- 

anan    W    27-6   x   N    120.      All   work 

except   heating   system    on    2-story 

and   basement   frame   building. 

Owner— Angelo     Carreltl,     Webster    & 

Jackson   Sts.,   S.   F. 
Architect — Charles   FantonI,   551)  Mont- 
gomery  St.,   S.   F. 
(Contractor — G.   Ferronl  &     Sons,     1926 

Filbert   St.,   S.   F. 
Filed  Oct.  22,  1924.  Dated  Oct.  16,  1924. 

Enclosed   and   roofed    $2774 

1st  coat  of  stucco  on  front  and 

brown   coated    2774 

Completed    and   accepted    2774 

Usual  35  days   277.=^i 

TOTAL  COST,  $11,097 
Bond,  none.  Sureties.  A.  Bernardlnl 
&  V.  Franceschi.  Forfeit,.  $10.  Limit, 
90  days.     Plans  and  specifications  filed. 


BUILDING 

(4447)      62-6  S  UNION  &  147-6  W  POW- 

ell  W  58-9  S  75   B  7  N  44-6  E  51-9 

N    30-6.      One-story    and    basement 

frame  building. 

Owner — Cosinio   &     Lucia     Busalacchi, 

890  Greenwich  St.,  S.  F. 
Architect — G.   Traverse,    854   Union   St., 

San   Francisco. 
Contractor— V.  Fillppi,  1527  Filbert  St., 

San   Francisco. 
Filed  Oct.   22.  1924.  Dated  Oct.  21,  1924. 

Ready    for    ceiling    ;oists $1875 

Ready  for  lath   1S75 

Completed   and   accepted    1875 

Usual    3d    days    1875 

TOTAL  COST,  $7500 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  90  days.  Plans  and  spec- 
ifications   filed. 


COMPLETION  NOTICES 


GARAGE 

(4442)  W  STEINER  82-6  N  GOLDEN 
Gate  .\ve.  Two-story  class  B  con- 
crete   public    garage. 

Owner— G.  B.  Pasqualetti,  2330  Larkin 
St.,  S.  F. 

Architect— None.  $10,000 


DWELLINGS  (S) 

(4442)  N  STAPLES  150,  175.  200,  225, 
250  W  Edna,  S  Staples  140,  165,  190 
W  Circular.  Eight  1-story  and 
liasenient    frame    dwellings. 

Owner— Rudolph    Mohr    and    Sons,    233 

Pacific   Bldg.,    S.   F. 
.\rchitect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville  Way,  S.  F.         $3000  each 

KLATS    (2) 

(4443)  W  MALLOREA  87-6  &  112-6  N 
Chestnut.  Two  1-story  and  base- 
ment fr;ime  Mats  (2  flats  in  each 
building). 

Ownei- — Wm.  Staller,  1630  Sacramento 
St.,  S.  F. 

Architect  and  Contractor — A.  M.  Har- 
dy, 518  24th  Ave.,  S.  F.      $8000  each 


APARTMENT  BUILDING 

(4445)  S  EDDT  87-6  E  LARKIN  50 
X  137-6.  Excavation,  trenching 
forms,  concrete  terra  cotta  flues, 
furring,  joists,  studding,  sheath- 
ing, cement  work,  etc.  for  6-story 
apartment  building. 

Owner— E.  V.  Lacey.  ISO  Jessie  St.,  S.  F. 

Architect — J.  C.  Hladik,  Monadnock 
Bldg.,  S.  F. 


FRAME    BLDG. 

(4448)       SrW    LOMBARD    AND    TAYLOR 
56    X    37-6,      All    work    for    2-story 
and    basement    frame    Ijldg. 
Owner — D.    Castagnola,       30     Cunning- 
ham  Place.   S.   F. 
Architect — None. 
Contractor    —    Fracchia    &    Rosina,    36 

Cunningham  Place,  S.  F. 
Filed   Get.   22,  1924.  Dated  Oct.   20.   1924. 

Roof   on    $2637.59 

Brown    mortar   on    and   plumb- 
ing  in    2637.59 

Compleled   and   accepted    ....    2637.59 

U.sual    3,-.    days     2637. .59 

TOTAL  COST,  $10,o51) 
Bond,  sureties,  forfeit,  none,  IJniit,  9i> 
days  after  Oct.  25.  1924.  Plans  and 
specifications   filed. 


U4pf)^  *"  W^^FOLSOM  AND  EIGHTH. 
NW  165  X  SW  75.  All  work  ex- 
cept heating  aiid  blow  pipe  sys- 
tem for  1-story  and  mezzanme, 
brick  class  C  bldg. 
Owner- J.    P.    and    C.    L.    Shafl^er,    1620 

Mission    St.,    S.    F. 
Plans  by  Owner.  .  .    ,,        am 

Contractor    —    F.    R.    Siegrist    Co.,    604 

Williams  Bldg..   S.  F. 
Filed  Oct.  22,   1924.  Dated  Oct.  11,  1924. 

Monthly     1°^ 

Usual  35  days  -^^-^^^ ^.'^^^y^^l^^l 
Bond,  $15.n(,>n.  Sureties.  W.  N.  Cobble- 
dick  and  Frank  Panson.  Forfeit,  none. 
Limit,  90  days.  Plans  and  specifica- 
tions  filed. 


NOW  READY   FOR    DIRLIVERY—  /WW-    rnlonla. 

PRinnLES    TABLES,    cnlled    ".^TOO    Splay    Bases    and    Other    OalCTHa- 
•  ioiLS,"   for  Quaiifity    .Siincyors   and    Contractors. 

Loose    leaves    in    Fabrilvoid    Covers    $3.50    Net,    Postpaid.      Same    In 
Genuine  Leather  Covers   $5.50  Net,   Postpaid. 

Mail   Personal    Check    to   ARTHUR  PRIDDLE,   Publisher,   693   Mission 
St.,   San   Francisco.  Calif..  V.   S.   A. 


SAN  l■■u.\.^'ct^^.o  <«)i  Nr\ 

l!>c  Hided  Accepted 

Oct,     15,     1924— LOTS    11.     15    and     17 

BIk    SHIi.l    Map    BIkK    2081)    to    2085. 

Wi-»twood     Mlghlands.       Hans    and 

Kaihtsr  Nel.s.m  to  whom  It  may  cmi- 

i-eiii    ...    Oct.    1  I.    1924 

Del.  15.  1924— N  TRUMBULL  150  10 
Craut   60  .x    160.      Max    Kallu    to   J. 

Uigcrness Oct.  15,  1924 

Oct,  15.  1924— N  NEY  200  W  CRAUT 
25    X    100.      Max    Kullo    to    C.    Llnd- 

berg Oct.   13,  1924 

0.;t.  15.  1924— W  HAMPSHIRE  118 
.N  2l8t  N  25  X  W  100.  P.  H.  and 
Catherine  Manning  to  whom  It  may 

concern    Oct.   4.   1924 

Oct.  15,  1924— W  38TH  AVE.  50  S 
Cabrillo  S  25  x  W  95:  W  38(h  Ave. 
75  S  Cabrillo  S  25  x  W  95.  Samuel 
E.  and  Mildred  E.  Weinberg  to 
whom  it  may  concern  ..Oct.  14,  1924 
Oct.  15,  1924— S  GENEVA  AVE.  105 
!•:  .\then.s.     Juhn   Dahla   to  whom   it 

mav   concern    Oct.    14,    1924 

Oct.     15,     1924— E     FOLSOM     107-6     S 
Preoita   Ave.      Antonio    and    Angela 
DistefaiHi  to  C.   I^indberg.  .Oct,   15,  '21 
Oct.    15.    1924  — LOT    24    BLK.    22.    Map 
property    City     Land       .Association. 
Richa-d    E.    and    Eva    .M.    Ciller    to 
Donald    O.    Westwalcr.  .Oct.    14.    1924 
Del.    15,    1924--W    UTAH    248   S    17T1), 
S    25    X    W    100.      Wm.    H.    and    EIHe 
A.  Mitchell  to  James  Low. Oct.   14.  '24 
Oct.   15.   1924  — SW   lllVEBA  and  20TH 
Ave.  S  100  X  W   14U.     Betsy  A.  Hol- 
den    to    whom    it    may    concern,... 

Oct.    14.    1924 

Oct.  15,  1924- E  20TH  AVE.  175  N 
Lawlon  —  25  x  E  100.  John  H, 
Sturm  to  C.  T.  MagilL.Oct.  10,  1924 
()ct,  15,  1924- E  WILLARD  LOT  25, 
Blk.  D,  Sunset  Heights  No.  1496 
Willard.        Mrs.      Hilda      Erath      to 

Chas.  J.   U.   Koenig Oct.  — ,   1924 

Oct,  15,  1924— E  4 2ND  AVE.  100  S 
BallJoa    S    50    X    E    120.      James    J. 

Moran    to   Mever  Bros Oct.    14.   '24 

Oct.  K.,  1924— N  MONTEREY  BLVD. 
llin  E  Cenessee  E  25  x  110.  E.  P. 
and    A.   J.    Stark    to    whom    it    may 

concern    Oct.    11,    1921 

Oct.     16.     1924— N     KIRKHAM     95     W 

I9th  W    50    X  N    100.   E,   D,   Swift   to 

whom  it  mav  concern. ..  .Oct.  15.  1924 

Oct.    15.     1924 — E    CAPI^    no    N    i'fiTH. 

John  P.  Wigton  to  E.  B.  Hamilton 

Oct.   15,   1924 

Oct,  14.  1924— N  GREEN  124-2  W  Oc- 
tavia  W  alg.  Green  29-6  x  N  137-6' 
W  A  190.     Delia  Mahouey   to  Fra:': 

Davison    Oct.    10,    1924 

Oct.  14,  1924— N  GREEN  124-2  W  Oc- 
tavia  W  29-6  x  N  137-6  W  A  190. 
Delia    Mahoney    to    Ira    Coburn.... 

Oct.  10.  1924 

Oct.  15,  1924— SE  LOMBARD  AND 
Taylor  137-6  on  Lombard  137-6  on 
Ta.vlor  and  S6-6  on  Jensen.  Edvv. 
Cerruti    to    whom    it    may    concern 

Oct.     11.     1924 

Oct.  15,  1924— W  35TH  AVE.  175  S 
Lincoln  Way  25  x  120.  Paul  and 
Tillie   Kovachik   to   Cox   Bros..   Inc. 

Oct.     14.    1924 

Oct.  15,  1924 — W  13TH  AVE.  150  S 
Kirkham.      C.    Rattaro    to    C.    Wen- 

gard May    12,    1924 

Oct.  15,  1924 — E  28TH  AVE.  200  S 
Irving  25  x  120.  Alfred  T.  Love, 
Juliette  Love  and  Harry  G.  Sis- 
kron  to  Alfred  T.  Love  and  Harry 

G.    Siskron Oct.    15,    1924 

Oct,  15,  1924 — W  HOMESTEAD  210 
N  25th,  N  2"!  X  W  125.  Bart  Con- 
nolly to  whom  it  may  concern.... 

Not  given 

Oct.  15,  1924— S  JUDSON  AVE,  125  W^ 
Edna  W  50  x  112-6.  Sigurd  Moll 
to  whom  it  mav  eoneern  .  .Oct.  15.  '21 
Oct  17.  1924— E  SAN  BRUNO  AVE  75 
S  21st  S  50  X  B  100.  Wm.  H  Gra- 
hn     to    whom    it    may    concern.. 

Oct    6,    1924 

Oct.  17.  1924 — 25  X  ion  ON  N  COL- 
lege  Ave  200  W  Mission.  William 
M     &     Mary     Healy   to  A  J  Kron- 

quist    Oct.   17,  1924 

Oct.  17,  1924  —  sn  .X  112  ON  S 
Monterey  Blvd  215  E  Genesee. 
Morris    Wolf    to     Alfred    J    Kron- 

quist    Oct.    8,    1924 

Oct.  17,  1924— N  TARAVAL  30  E 
Funston  Ave  E  30   x   N   100.     Helen 

Hubert   to   Joseph   Bettancourt 

Oct.     4.     1924 

Oct.  17,  1924— B  TAYLOR  62-6  N 
Clay  N  30  &  E  100.  Depaoli  &  Po- 
desta  to  G  B  Pasqualetti.Oct.  15,  1924 
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Saturday,   October   25,   1921 


Oct. 


^  1924— NK  FLOURNOY  137-6 
SB  Rhine  SE  32-6  x  NE.  100  show- 
ing sub  ppty  of  Mission  Street 
Land  Co.  Homestead  Realty  Co 
to  whom  it  may  concern. Oct.  16.  "''* 

Oct.  17,  1924-LOT  U  BLK  6452 
Crocker  Amazon  Tract  Sub  i. 
Crocker  Estate  Co.  to  whom  it  may 
concern        Oct.   14,   1924 

Oct.  17,  1924— S  NAYLOR  &  WIND- 
ing  Way  SE  33-33  SW  102-56  NW 
38-64  NE  99-37  ptn  lots  12  &  13 
blk  6452  Crocker  Amazon  Ir.  bub 
2.  Crocker  Estate  Co.  to  whom  it 
mnv   concern Oct.    14,   1924 

OcT  17,  1924-N  GREENWICH  137-6 
W  Van  Ness  Ave  N  137-6  &  W  37-6. 
Axel  A  Johnson  to  whom  it  may 
concern    ■  •  • ;  y'^'-.-  ,•';!,'   |, 

Oct  15,  1924— LOTS  14,  15  AND  17 
Blk  3083  Map  Blks  3080  to  308o, 
We-stwood  Highlands.  Hans  and 
Esther  E  Nelson  to  Whom  it  may 
concern    Oct.     14,     19<J4 

Oct  17  1924— N  STAPLES  AVE  225 
W  Detroit  W  25  &  N  112-6  Lot 
30  blk  29  Sunnyside.  The  McCar- 
thy  Co.    to    James   Arnot^^&    Son.  .^^ 

Oct"i7,"lV2'4—S 'LOMBARD    115-3    W 

Fillmore    W    22-3    &    S    120     Luigi 

Micco  to  John  Perona    ..Oct.   17,  1924 

Oct     18     1924— SE  STILLMAN  266  SW 

'nd    Arthur  Blvin  to  whom  it  may 

concern        Oct.    18,    1924 

Oct  18  1924— W  CONGO  50  S  FLOOD 
Ave.  S  25  X  100.  Alfred  Jacobson  to 
whom  it  may  concern.  .Oct  17  19^4 
Oct  18  1924— E  FUNSTON  AVE  261.3 
s'  Ca'brillo  S  31.3  x  120.  .las.  R.  & 
Martha  A.  Cashman  to  N.  F.  Niel- 
sen   Oct.    15,    lyzi 

Oct  18,'  1924— N  VALLEJO  158-6  E 
Polk  45-2  X  120  irregular.  Alvaro 
Ramazzotti  to  L.  F.  Bradshaw.... 
Oct  18  1924— S  TWENTY-FOURTH 
60  E  Shotwell  B  75  S  100.  Joseph 
Pasqualetti  to  whom  it  may  con- 
cern   Oct.    18,     1924 

Oct  IS,  1924— B  FORTY-THIRD  AVE 
200  S  Balboa  S  25xE  120.  Kath- 
erine  E  Campbell   to  whom   it  may 

concern Oct.     1.     1924 

Oct.  17,  1924—478  -  480  32ND  AVE. 
Theo   &   Adeline   Kupper  to   Carl   O 

Lindberg    Sept.    1,    1924 

Oct  17  1924— W  MADRID  50  N 
France  Ave  N  25  x  W  100.  Geo. 
G  Austin   to   whom   it   may   concern 

Oct    16,    1924 

Oct"  17,  1924— W  MADRID  75  N 
France  Ave  N  25  x  W  100.  Geo. 
G  Austin   to  whom  it  may  concern 

Oct    16,    1924 

Oc't"i8,"l'9'2'4— COMG  760  N  85  DEG. 
4  min.  E  194  N  4  deg.  20  rain.  W  from 
intersection  S  Humboldt  &  E  Geor- 
gia N  4  deg.  20  min.  W  75  S  S5  deg. 
4  min.  W  85  S  4  deg.  20  min.  E  75 
N  85  deg.  4  min.  E  85  m  or  1  to  pt 
of  beg.   Pacific  Gas  &   Electric  Co. 

to    W.    Heidt   Cornice   Works 

Oct.    18,    1924 

Oc"t."l'7',  1924-8  ISTH  55  W  SAN  CAR- 
los  W   25   X  S  85.     Michael  J   Rock 

to   John   Harder    Oct.    10.   1924 

Oct.  17,  1924- LOT  12  BLK  6438 
Crocker  Amazon  Tr.  Sub.  2.  lot  17 
blk  6453  Crocker  Amazon  Tr.  Sub. 
2.     Crocker  Estate  Co.   to   whom  it 

may    concern    Oct.    14,    1924 

Oct.    17,    1924— E      26TH      AVE      250     S 
Geary  S  25  &  E  100.     John  C  Thom- 
as  to   whom   it   may   concern 

Oct.    17,    1924 

Oct.  21,  'l924 — LOT  19,  BLK.  2,  Lake- 
view.      E.    J.   Hargrave   to    whom    it 

may  concern    Oct.   18,   1924 

Oct.  21,  1924— LOT  20,  BLK.  2,  Lake- 
view.     E.   J.   Hargrave  to   whom   it 

may    concern     Oct.    18,    1924 

Oct.  21,  1924— LOT  25  X  121-101/2  W 
Line  Baker  112-6  N  Hayes.  E.  K. 
Nelson    to    whom    it    may    concern 

Oct.  21,  1924 

Oct.  21,  1924 — W  BAKER  100  N  Post 
N  25   X  W   100.     Mary  M.  Collins  to 

Chas.    B.    Tidball    Oct.    21,    1924 

Oct  21.  1924 — N  SILVER  AVENUE, 
25-0.036  W  Craut  N  78-0.08  W  50 
S    75-0.39    B    50-0.072.      Wm.    Powell 

to    Lindsay     Construction     Co 

.     ...". Oct.     20.     19L! 

Oct.  21,  1924 — NW  HYDE  &  ELLIS  N 
62-6  X  W  62-6.  John  J.  Kingwell,  F. 
J.  Conlin  to  whom  it  may  concern. . 

Oct.    15,    1924 

Oct.  21,  1924— BLOCK  BOUNDED  BY 
Humboldt,  Michigan,  Louisiana  and 
23rd  Sts.  Pacific  Gas  &  Electric  Co. 

tn  V    S    Persons Oct.  16,  1924 

Oct  2i  1924— W  NINTH  AVE  107.34 
iS'  Moraga  S  25  x  W  120.  John  E.  & 


Ethel  M.  McCarthy  to  whom  it  may 

concern    Oct.   18,   1924 

Oct.  20,  1924— W  VALENCIA  100  N 
19th  N  50  alg.  W  Valencia  x  W 
100.      Lena    Lynch    to    James    Mc- 

B'arland  -. Oct.    20,    1924 

Oct.  20,  1924— W  45TH  AVE.  200  S 
Balboa  S  75  x  W  120.     J.  B.  Nichols 

to   Meyer  Bros Oct.   9,   1924 

Oct.  20,  1924— W  3RD  80  S  OAK- 
dale  Ave..  37-6  x  110-6.  Leo.  F. 
Simmen  and  James  Boasso  to  T.  L. 

Sharman    Oct.   10,   1924 

Oct.  20,  1924— W  OCTAVIA  N  125  N 
Chestnut  25  x  110,  3233  Octavia. 
Chas.    ]'.    Boyson    to   whom    it   may 

concern    Oct.    20,    1924 

Oct.  20,  1924 — LOTS  2.  3  and  4,  BLK. 
C,  Mission  Terrace.  Walter  E.  Han- 
sen    to    whom     it    may     concern    . 

Oct.    17,    1924 

Oct.  20,  1924— I^OTS  14,  15  AND  17, 
Blk.  .3083,  Map  of  Blks.  3080  to 
3085,  Westwood  Highlands.  Hans 
and    Esther    E.    Nelson    to    whom    it 

may    concern     Oct.    16,    1924 

Oct.  20,  1924 — SE  29TH  AVE.  and 
Anza,  25  x  95.  Theresia  and  John 
Frustak  to  whom  it  may  concern.. 

Oct.    20,     192) 

Oc't.'  20,  'l'9"24— NW  ANZA  AND  45TH 
Ave.   N   30    X  W  90.     Fred  Cellarius 

to    Thos.    Hamill    Oct.    2(i,    192  1 

Oct.  20,  1924— E  42ND  AVE.  100  N 
Cabrillo  N  25  x  E  120.  John  Burns 
to  whom  It  may  concern .  .Oct.  20,  24 
Oct.  20,  1924— NW  CABRILLO  AND 
46th  Ave.  N  60  x  W  90.  Thos. 
Hamill    to    whom    it    may    concern 

Oct.    20.     1924 

Oct.  20.  1924— N  MONTEREY  BLVD. 
50  and  25  W  Genessee  W  25  x  N 
100,  Lots  42  and  43  Blk.  5,  Sunny- 
side,       Anders    to    whom    it      may 

,.„noern      Oct.  20.  1924 

Oct.  20,  1924— N  GROVE  100  W  BAK- 
er  W  24  X  S  100.  Alfred  E.  Hind  to 
whom  it  may  concern. .  .  .Oct.  16,  1924 
Oct.  20  1924— S  GROVE  124  W  BAK- 
er  W  24  X  S  100,  S  Grove  148  W 
Baker  W  23-10  S  112-6  W  87-6%  S 
25  B  159-4',i  N  37-6  W  48  N  100. 
Alfred    E.    Hind    to    whom    it    may 

concern     Oct.    16,    1924 

Oct.  20,  1924— SE  ELLINGTON  AVE 
80  NE  Naglee  Ave  NE  40  x  SE  125 
Ptn  lot  5  Blk  24  West  End  Map  2. 
Albina   J.    Dakin    to    whom    it    may 

concern Octi    20,    1924 

Oct.  20,  1924— W  NINTH  104  S  Mis- 
sion.  The  Alders   Publishing  Co.   to 

John  J.  Leonard   Oct.  20,  1924 

Oct.  20,  1924— NE  15TH  AND  GUER- 
rero  30x7u.  1'  .1  O'Hara  to  Carl 
Olson     Oct.    20,    1924 


Oct.  21,  1924  —  LOT  5,  BLK.  2816, 
Forest  Hill  Court.  Jas.  E.  Lennon 
Lime  &  Cement  Co.  vs.  O.  R.  Thay- 
er  and    !•:.    K.    Nelson    $34 

Oct.  20,  1924— LOT  47  BLK  15  LAKE- 
view.  Amsler  Sheet  Metal  Wks.  vs 
Annie  M.  &  L.  J.  Ginder,  John  R. 
Morrison     ■ .  ■  •  •  •  a;; 

Oct.  20,  1924— FIRST  HOUSE  FROM 
NE  27th  Ave.  &  California  on  27th 
Ave.  S.  Goldberg  vs •  •  •  •  • 

Oct  21,  1924— N  GROVE  21o-6  W 
Franklin  W  32  N  68-9  W  27-6  N 
68-9    E   59-6   S   137-6.   E.   K.   Nelson 


LIENS  FILED 


S.\X   FRANCISCO   COUNTY 


Mk 


hi 


;  i  li  2 


RELEASE  C»F  LTF.TsTS 


SAI,     li-llAlVCISCO    COUNTlr 

Kecorded  Amoun 

Oct  20,  1924  —  NE  JACKSON  AND 
Arguello  Blvd..  E  60  to  Stone  Wall 
W  to  Arguello  S  56-2%.  Eugene 
F.  and  Herl)ert  A.  Itrich  to  Julius 
Behrend   and    Jas.   Jensen    ........ 

Oct  17,  1924— VV  MIRIMAR  AVE.  175 
N  HoUoway  Ave.  N  25  x  W  112-6. 
Lot  47,  Blk.  15,  Lakeview.  B.  F. 
Dolan,  George  G.  Morton,  Reinhart 
Lumber  &  Planing  Mill  Co.,  S. 
Mariani  &  Sons  to  Louis  J.  and 
Anuro    Gindes    ; 

Oct  16  1924— LOT  12  BLK  0461  BLK 
77-68  Kernal  Hd.  Assn.  The  Greater 
(  ity  Lumber  Co  to  Louise  Cornelius 

Oct  20,  1924— CRYSTAL  PALACE 
.Market.  IMoiieer  Plate  and  Win- 
ilow   I  o.   to   ];.. senbli.it   Co..   <Vjrp... 

Oct  20,  1924— E  TWENTY-SEVENTH 
50  75  N  California  N  25  x  E  70.  Hart 
Wood  Lumber  Co.,  W.  P.  Fuller  & 
Co.,  The  Hoffman  Heater  Co.,  I. 
Epp  and  Shipman  &  Lauer  to  Lillie 
L.  Dayton  and  A.  M.  Hardy.  .....  •• 

Oct.  20,  1924— E  TWENTY-SEVENTH 
Ave  50  75  N  California  N  25  X  E  70. 
Wm    H.  Morrison   to 

Oct.  20,  1924-E  TWENTY-SEVENTH 
50  N  California  N  50  x  E  70.  Joost 
Bros.,  J.  H.  Baxter  and  Co.,  Rock 
Sand    Gravel    Co.    to 

Oct    20,  1924— E  TWENTY-SEVENTH 
75    50    N    CaliforniaE 
Atlas    Mortar    Co. 

Co.,   Ginsberg   Til  

J.    Camp    Co.    to 

BUILDING  CONTRACTS 

AIAMEDA     COUNTY 

»1,0<M)  and   Over  Rgported 

The    following    is    an    >udex    for    th« 
contracts  in   this  issue. 


N    25. 
California    Door 
John, 


Recorded  .vmount 

Set  16  1924—27-6  on  W  BAKER 
com  110  N  Hayes  N  27-6xW  121- 
101/..  Eri  H  Richardson  vs  Alois 
Schneider    $70.70 

Oct  16,  1924— NE  6.66  LOT  36  and  all 
Lot  37  Blk  2.  Forest  Hill.  W  J 
Holsworth  vs  N  J  Malville  and  Mc- 
Caulev   &   Weber    $200 

Oct  15, '1924— 1613  AND  1615  O'FAR- 
rell,  frontage  of  25  on  Byington 
Ave.  and  O'Farrell  x  120.  Francis 
H.  Scott  vs.  C.  R.  and  Minnie  Shar- 
Ijev  $524.50 

Oct  "lb'  "  1924 — E.  REVERE  AND 
Keith  SE  25  m  or  1  X  NE  100  m  or 
1  Swift  &  Co  vs  Gust  Michos  and 
W    P    Romines $268.03 

Oct  15,  1924— E  LEXINGTON  AVE 
136  N  18th  N  25xB  80.  Plibotte  & 
Petri  vs  M  E  Greene  and  Philippe 
Saure      $423.65 

Oct.    15,    1924— NW    THIRD    302     SW 

.  Bayview    SW    25-2    NW    126-1    NE 

25    SE       128-6.       Swift       &    Co       vs 

Lawrence  Schibi  and  W  P  Romines 

J45H.50 

Oc't.'  'I's,  1924— SE  MISSION  75  SW 
3rd  SW  85  SE  100  NE  5  SE  70  to 
NW  Minna  NE  alg  NW  Minna  SO 
NW  170  to  pt  of  beg  ptn  V  B  363. 
The  Wrought  Shoppe,  Otto  P.  Hus- 
les  (prop.)  vs  Wilcox  Realty  Co.. 
Western  Agencies  Inc..  Nicholas 
Abrams     $182,50 

Oct.  18,  1924— SE  LAIDLEY  102  SW 
Miguel  SW  30  x  SB  100  Ptn  Blk 
11  Fairmont  Tr.  H.  M.  Thomson  vs 
William  Foley  &  Olga  Foley .  $961.80 
Del.  17,  1924 — S  MARKET  BET.  7TH 
and  8th  Sts.,  1175  Market  St.  I'ion- 
eer  IMato  and  Window  Cia.'iK  Co. 
Corp.,   vs.   Marion   Realty  Co... $225. 25 


Xo. 

Owner 

5471 

Rudick 

5472 

Heltman 

5473 

Peterson 

5474 

Tuller 

5475 

Steiger 

5476 

McClintock 

5477 

French 

5478 

Derry 

5479 

Crossby 

5480 

Adams 

5481 

Myers 

r.482 

Johnson 

5483 

Harrison 

5484 

Lewis 

5485 

Haley 

5486 

Wright 

5487 

Lewis 

5488 

Davis 

54  89 

Ellis 

5490 

Gehly 

5491 

Orton 

5492 

Davis 

5493 

Havelka 

5494 

Howkes 

5495 

Brookes 

5496 

Taylor 

5497 

Davidson 

5498 

Sprague 

5499 

Sprague 

5500 

Deubery 

5501 

Chandler 

5502 

Dallas 

6503 

Norris 

5504 

Plasonmg 

5.';05 

Daiiielson 

5506 

First 

,isn7 

Cairns 

5508 

Graebe 

5509 

Baker 

5510 

Charbeneau 

5511 

Hunter 

5512 

Pettis 

.-..■•.i:! 

Nuni'inache 

5514 

Croll 

Noble 

7200 

Owner 

3800 

Hayden 

5000 

Goranson 

5800 

Owner 

3000 

Locke 

2500 

Van  Ness 

3750 

Allen 

4000 

Cotterill 

3800 

Maurice 

31298 

Owner 

5501) 

Scammell 

6800 

Morris 

5200 

Walker 

7500 

Davis 

fiOOO 

Bachelder 

2500 

Walker 

2500 

Owner 

2500 

Owner 

1000 

Gehly 

2500 

Owner 

10000 

Allen 

1500 

Burton 

3000 

Owner 

1200 

Brookes 

4050 

Anderson 

4000 

Davidson 

5000 

Owner 

3350 

Owner 

5200 

Johnson 

3223 

Henderson 

12000 

Weston 

20000 

Norris 

9000 

Owner 

10000 

Vaughan 

14200 

Clinton 

282208 

Knight 

49000 

Knight 

23500 

Wierk 

7000 

Owner 

3900 

Burks 

7500 

Owner 

5000 

Owner 

12000 

iturdny.   Oc-iolior   2.'..    1924 


BUILDING    AND    ENGINEERING    NEWS 


..:.  i:. 

Caiiiz 

owner 

2000 

5516 

HuUdiley 

I'frung 

4900 

..ii; 

»:iri<iii 

Pond 

340U 

i:.i8 

Syiidii-alu 

Dwiier 

150U 

551!) 

Hose 

Cushmun 

2960 

r.i2U 

Suii.iii 

Pond 

3800 

is  21 

l^yuii 

MulUr 

lOOU 

Will  tors 

IJtll.-lield 

43100 

5523 

llorst 

Horst 

4250 

5524 

Hithaiiy 

Field 

1000 

.'■  5  2  5 

Ortoii 

Owner 

2500 

•...26 

Mulloii 

Broadway 

4500 

V'T 

Moriinsoii 

Schoeninn 

29011 

..',.28 

Kakham 

Wouley 

4500 

...29 

Nagcl 

Henderson 

4250 

:,M) 

Ailmlral 

Owner 

2500 

..•.21 

Owons 

Owner 

3500 

...-.32 

Curtis 

Owner 

6000 

5533 

Polk 

Griffith 

2900 

6534 

Hargrave 

Haurl 

1650 

5535 

I'arks 

Soramarstrom 

7000 

5536 

Lodge 

Owner 

3635 

5537 

Smith 

Owner 

4500 

5538 

Glmse 

Owner 

2000 

5539 

Kuttle 

Owner 

2500 

.-.540 

Graham 

Owner 

3200 

.41 

Nathansen 

Owner 

8000 

.  1 2 

Koderiques 

Leonardo 

1450 

43 

Griffen 

Reynolds 

2500 

.4  4 

Mills 

Leiter 

87887 

.  4  5 

Alexander 

Weitman 

3000 

46 

ilontgoraery 

Berwin 

1000 

•  IT 

Klltmer 

Owner 

3750 

48 

Tomlinson 

Owner 

11000 

.4a 

Robinson 

Richards 

10500 

...0 

I'reston 

Herman 

10000 

..'.l 

Smith 

Rolerson 

6000 

5552 

Bulfinch 

Stolte 

3950 

5553 

Martin 

Blodgett 

2100 

5554 

Sims 

Ow^ner 

12000 

5555 

Neuman 

Owner 

3250 

5556 

Thompson 

Owner 

9000 

5558 

Carlan 

Pedgrift 

2000 

5559 

Cattucci 

Owner 

8000 

5560 

Wheeler 

Owner 

1750 

5561 

Bacon 

Sims 

4800 

5562 

Sigourney 

Graff 

2000 

5563 

Anderson 

Owner 

6000 

5564 

Ronnow 

Kane 

2500 

5565 

Bulfinch 

Stolte 

3950 

5566 

Liebig 

Owner 

3500 

5567 

Jensen 

Owner 

4400 

5568 

Foran 

Harvey 

1800 

5569 

Foran 

Harvey 

2000 

5570 

Graham 

Crane 

1000 

5571 

James 

Gow 

1600 

Stone 

Owner 

13600 

5573 

Peppin 

Owner 

4250 

5574 

Peppin 

Owner 

4200 

5575 

Peppin 

Owner 

4000 

.')  5  7  6 

Giilcspei 

Gillespie 

12000 

5577 

Southern 

Owner 

12000 

5578 

•Weaver 

Anderson 

7737 

.-j.i7a 

Hally 

Owner 

14000 

558IJ 

Same 

Ventre 

7750 

.i5Sl 

Noble 

Owner 

4000 

5583 

Frazer 

Owner 

3250 

5584 

Glantz 

Owner 

4000 

5585 

Boorman 

Owner 

3000 

5586 

Hickok 

Wightmau 

2100 

5587 

■Vierra 

Owner 

2500 

5588 

Berkos 

Sutton 

3000 

5.58S 

Gai.L.aldi 

Kortin 

moo 

5590 

Brown 

Owner 

3200 

5591 

Murphy 

Zwaal 

3600 

5592 

Nettler 

Bunney 

1800 

5592 

Friil.-rick.s. 

n                 Owner 

.-.oou 

5594 

Prescott 

Stuart 

5000 

5595 

Straub 

Flittner 

2000 

5596 

Weaver 

Anderson 

7736 

5597 

Taylor 

Owner 

2750 

5598 

Hughson 

Owner 

3000 

5599 

Jui., 

Owner 

30U0 

5600 

Jorgensen 

Owner 

3000 

5601 

Woodman 

Bixler 

9500 

5602 

Aslibury 

Bothwell 

7100 

5603 

Kaufman 

Hansen 

13350 

5604 

Danielson 

"Vaughan 

14200 

DWELLING 

(5474)  S  SANTA  RAY  AVE  242  E  PA- 
loma  Ave.,  Oakland,  l-story  6-rm. 
dwelUng. 

Owner— Grace  S.  Tuller,  1515  Welling- 
ton Ave.,  Oakland. 

Architect — None. 

Contractor — H.  Goranson,  3476  Lasuna 
Ave.,    Oakland.  |5800 


DWELLING 

(5471)      640   BOULE^VARD   WAT,   OAK- 

land.      1-story   5-room   dwelling. 
Owner^Thos.   Rudeck.   1425   Myrtle   St., 

Oakland. 
Architect — None. 
Contractor — G.  H.  Noble,  1336  Park  St., 

Alameda.  J7200 


ALTERATIONS  &  ADDITION 

(5475)      1647     lOTH     AVE.,     OAKLAND. 

Alterations  and  addition. 
Owner — Mary  T.  Stelger,  1647  10th  Av., 

Oakland. 
Architect — None.  t3000 


DWELLING 

(5476)       E    MONTICELLO    AVE.    260    N 

Trask    Ave..    Oakland.       1-slory    4- 

room  dwelling. 
Owner— Helen      M.      McClintock,      2058 

High  St.,   Oakland. 
Architect — None. 
Contractor  —  Wm.    Locke,    106th    Ave.. 

Oakland.  $2500 


DWELLING 

(5477)  .V  BROADWAY  TERRACE,  500 
1<:  Buena  Vista,  Oakland.  1 -story 
5-room  dwelling. 

Owner — O.  W.  French,  4th  Ave.,  Oak- 
land. 

Architect — None. 

Contractor — L.  B.  Van  Ness,  4920  I'ark 
Blvd.,  Oakland.  $3750 


DWELLING 

(5478)      E  EIGHTY-SEVENTH  AVE.  45 

N    Plymouth    St.,    Oakland.    1-story 

a-room    dwelling. 
Ow-ner — Earl    Derry,     1709       87th    Ave., 

Oakland. 
.Architect — None. 
Contractor— Allen  Bros.,   1615  83rd  Ave. 

Oakland.  $4000 


DWELLING 
(5473)      2667     HAVENSCOURT     BLVD., 

Oakland.      1-story   6-room  dwlg. 
Owner — Wm.   C.   &   Margaret  Peterson, 

1538   5th   St.,   Alameda. 
Architect — None. 
Contractor — H.    L.    Hayden,    2539    Bart- 

lett  St.,  Oakland.  $5000 


CONCRETE  WORK 

(5479)  POR.  LOTS  22  AND  23,  Buena 
Vista  Homestead.  Piedmont.  Gen- 
eral contract  tor  concrete  drive, 
walks,  walls,  steps,  terraces,  etc. 
O^vner — Dr.  Daniel  Crosby,  311  Moun- 
tain Ave.,  Piedmont. 
\rchitect    —    Howard    Gilkey,    Dalziel 

Bldg.,  Oakland. 
Contractor   —   George      CotteriU.      bioi 

Lawton    St.,   Oakland. 
Filed  Oct.  16,   1924.  Dated  Oct.   15,   1924. 
Isi   and   15th   of   each   month   75%    of 
value   of   work   in   place   until   70% 
of  contract  is  paid. 
When   completed,    5%. 
Remaining    25%     36    days    after    ac- 
ceptance. TOTAL   COST,    $3800 
Bond.     $3800.       Sureties.    New    Amster- 
dam Casualty  Co.     Forfeit,  none.     Lim- 
it.  60  working  days  from   Oct.   15,   1924. 
Plans   and   specifications    filed. 

FRAME   BLDG.  „„.,.,^    ,,.t- 

(5480)  ON  NE  LINE  OF  GRAND  A\E. 
distant  NW  97.67  ft.  from  W  Ime 
of  Park  View  Terrace,  Oakland. 
General  construction  of  2-story 
and  basement  frame  bldg. 

Owner — Dr.  L.  P.  Adams  and  Dr.  W.  H. 
Streitm.aun,  Federal  Bldg.,  C(ak- 
land.  ,       ^      .„ 

A.rchiteet — William  E.  Milw^ain.  Pacific 
Bldg.,  Oakland.  „-   ^  „o     , 

Contractor — F.  W.  Maurice,  :iOd  E-22ntl 
St..    Oakland. 

Filed  Oct.   16,   1924.  Dated  Oct.   l-l.   19--<; 

When    frame    is    up     *„„ir-n 

1st    coat    of    plaster     IS^f-?,? 

When     completed      „„i.;'-A 

usual   35   days    ^^;^^  ^^^^^^  ^^^ 

Bond,  $32,298.     Sureties,  Globe  Indemn- 

itv   Co.      Forfeit,    none.      Limit.    24tli    ot 

Feb.,     1925.       Plans     and     specifications 

liled.' 


o!) 

KKSl  PENCE 

(5483)      NO.    546      BOTJLEVAKD      WAY, 

Piedmont       Residence  and  garage, 
owner — U.    '■.    Harrison,   3432    Piedmont 

..We,,    Pledmoiil. 
.Vrchllect — None. 
Colli  ructor — S.    Morris      &      Son,      4162 

yuigley  St.,  Oakland.  $5200 


DWELLING  &  GARAGE 

(5472)      N  56TH  ST  300  W  SHATTUCK 

Ave..      Oakland.        1-story      5-rooni 

dwelling  and  garage. 
Owner- C.    A.    Heltman.    714    44th    St., 

Oakland. 
Architect — None.  $3800 


Piedmont. 
"john's'on,  Castle  Apts., 


liWELLINGS 

(.'.484)      NO.  2231-2231-2340  BROWNING 

St.,   Berkeley.      Three   dwellings. 
Owner- Lewis   &   Metculf,    412    15th   St.. 

Oakland. 
Architect — S.    C.    Walker,    3231    Boston 

Ave.,   Berkeley. 
I'lmtraclor — S.   C.    Walker,   3231   Boston 

Ave.,  Berkeley.  $2500  each 


RESIDENCE  ^   ^^ 

(5482)      NO.   127  HAG.\R  ST., 
Residence  and  garage,  _ 

Owner — J.  F. 
Oakland. 

Architect — None.  ivj„„„ 

Contractor— J.  W.  Scammell,  206  Moun- 
tain Ave.,  Piedmont.  ^bsuu 


DWELLING 

(5485)     NO.    2000    ROSE   ST.,    Berkeley. 

Duplex    dwelling. 
Owner — M.  Haley,  Addison  St.,  Berkeley 
.\rchltect — None. 
Contractor — Davis    &    Sprinkling,    2077 

University  Ave.,  Berkeley.  $6000 


{V^flT'^NO?'l653  GRAND  AVE.,  Pied- 
mont.     Residence    an<J    garage. 

Owner— R.  M.  Myers,  33  Estrella  Ave., 
Piedmont. 

i^::^^^^^'u.  Myers,  33  Est^ia 
Ave.,    Piedmont.  r^^avv 


DWELLING 

(5486)     NO.   119  HARTE  ST.,  Berkeley. 

Dwelling. 
Owner — F.  B.  Wright,  1318  Euclid  Ave,, 

Berkeley. 
.\rchitect — None. 
Contractor. — M.  Bachelder,  1538  Carlton 

St.,  Berkeley.  $2500 


DWELLING 

(5487)      NO.  2216  CURTIS  ST.,  Berkeley 

Dwelling. 
Owner — Lewis  &  Metcalf,   412   15th   St., 

Oakland. 
.Vrohitect — S.   C.  Walker,      3231      Boston 

Ave.,  Berlieley. 
Contractor — S.   C.   Walker,    3231   Boston 

Ave.,    Berkeley.  $2500 


DWELLING 

(5488)  NO.  614  PERALTA,  Berkeley. 
Dwelling. 

Owner — Davis  &  Sprinkling,  2077  Uni- 
versity Ave.,  Berkeley. 

Architect— None.  $2500 


Ber- 


RESHINGLE 

(5489)      NO.     2113     DURANT     ST., 
keley.     Re-shingle  building. 

Owner — W.    Ellis,    2236    Grove    St.,    Ber- 
keley. 

Architect — None. 

Contractor — W.    Ellis,    2208    Grove    St., 
Berkeley.  $100U 


DAVELLING 

(5490)      E    35TH   AVE    105    N    PORTER 

St.,  Oakland.     1-story  4-room  dwlg. 
Owner — Laura     &     Elmer     Gehly,     2036 

Franklin  St.,  Oakland. 
Architect — None. 
Qontractor — Elmer       E.     Gehly,       2036 

Franklin  St.,  Oakland.  $2500 


DWELLINGS     (2) 

(5491)      5627    -      5633      ROBERTS  AVE., 

Oakland.        Two      1-story      6-roora 

dwellings. 
Owner — A.  E.  Orton,  2558  Seminary  Av, 

Oakland. 
Architect — None.  $5000    each 


ALTERATIONS 

(5492)      6208    -    10    CLAREMONT    AVE., 

Oakland.      Alterations. 
Owner — Davis   &  Jacks. 
Architect — None. 
Contractor — F.    E.    Allen,    2718    Regent 

St.,    Berkeley.  $1500 


DWELLING 

(5493)      NW    COR    HIGH    &    MASTER- 

son    Sts..    Oakland.      1-story    6-rm. 

dwelling. 
Owner — Frank  Hayelka. 
Architect — None. 
Contractor — E.    W.    Burton,    34S4    Davis 

St.,    Oakland.  $3000 


DWELLING 

(5494)      N   UTAH    ST    48    E    81ST   AVE., 

Oakland.     1-story  3-roora  dwlg. 
Owner — C.  H.  Hawkes,  3426  Boston  Av, 

Oakland. 
Architect — None.  $1200 


DWELLING  &  GAR. 

(5495)  2948  CALIFORNIA  ST.,  OAK- 
land.      1-story  5-room  dwelling. 

Owner — F.  W.  S.  Brookes,  3456  Fruit- 
vale   Ave.,    Oakland. 

Architect — None. 

Contractor — W.  R.  Brookes,  3456  Fruit- 
vale  Ave.  Oakland.  $4050 
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S^i^'^LBKIDA  AVE.,  OAKLAND. 
^1-story   5-room   dwelling. 
owner— G.  A.  Taylor. 
Architect-None  Harwood,  2452 

^""^sT^m  rve"'oaklanj.  ^000 

DWELLINGS    (2)  ^      q^K. 

,5497)      2309    -    2315    96TH  _Av^^    ^^^^ 

Owne^-MaxTG.    Dl?id"son,  1524    Al.oe 

St.,   Oakland. 

Architect— None               i^g^n  1514   Alice 

'^""i^tr  Oariand;^;_^  ^^500   each 

?5Y9f^"2?4°2l3l.D''lvi,,     OAKLAND. 

Owner — J.    E.    bprague. 

Ave.,   Oakland.  j335q 

Architect — None^^ 

DWELLING  &  GAKAGE  j^^AND. 

'•'"   ^torv    8-ro'lm    dweiiing    and    gar 
OwnVr-^E'   Sprague,    4518    Edgewood 

Ave.,   Oakland. 
Architect— None.    
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$5200 


DWELLING  fGA^s^T^^  OAKLAND.    1- 
*^'°s"^ory'iroo™  dwelling    and    gar 
Owner-J.    C.    Deubery,    1797     7th    St.. 

Oakland. 
Architect— None  johnson   ,5466 

^""V'faremo7t   Ave-   Oakland.  $3223 

S^"  8  7°  ARLINGTON,    BERKELEY. 

Dwelling.  Berkeley. 

'il^hlt^^f-Ror'sancroIt,      Hotel      St. 

Marks    Oakland.  2737 

'^""^F^gesrA^e.,   Berkeley.  $2000 

fifoWn'°^l      VIEW,      PIEDMONT, 
0^„f;-i''^"°a-   Dallas.     92     Sea    View 

Ave,  Piedmont. 
Architect— None,  Dwight 

''""wayri^riceley^'  ^"'•""' 

APAJITMENTS  ^  ^^  3T, 

^''"olkl^nd.     2-story   12-room  apt. 
Owner— J.   Norris. 
A-hit-t-None^  ,^^^    3^^, 

ruff   Ave.,   Oakland.  ^a""" 

^-ad"1llc°e!:'Vk^I^a.^"l%t^r^y 
0..\V^^o\TTM^^ry^^^son^,,  2543 
Arcl?iiec^^S1;ne°^"l-  ^0,000 

tlti)™^COn.  5TH  AVE.  &  E  20TH 
^"   St.,   Oakland.        Two     and      3-story 

apartments.  .   ,      „      onni    Tark 

Owner— E.      R.      Danielson,    2004    i  ariv 

Blvd.,  Oakland. 
^-'^■.irtoT-^^V.'T.    Vaughan,      65      |e- 

quoia  Ave.,  Oakland.  $14.zuu 

?l^n7^*^^6TH     AND     HARRISON    STS., 

^''"olkland       General   construction   on 

Owner-F[;sr'<^ong\egational      Chu,.h 

of    Oakland,    14th    and    Castro    Sts., 

Arch°?e^ct-John  Galen  Howard  and 
associates,  First  Nat.  Bank  Bldg., 
San  Francisco.  _ 

Contractor— Clinton  Construction  Co. 
of      Calif        923      Folsom    St.,      San 

Uate^"'o"cfT7:  1924;  filed  Oct.  14,  1924 
"  On  o"  aioui  the  10th  of  each  month 
75%  of  value  of  labor  and  mater- 
ials incorporated  up  to  the  1st  day 
of  that  month. 
On  completion  of  work  an  amount 
mifficient  to  increase  total  pay- 
ments   to    75%    of      total      contract 

Balance  35  days  after  contract  is 
completed^^^^^  COST,  $282,205.00 
Rond  S141.102.50.  Sureties,  Globe  In- 
demnity cb,  Forfeit,  $50  00  per  day 
Limit  250  working  days  from  date  of 
coJTtraot.  Plans  and  specifications 
filed. 


APARTMENT    BUILDING 

(5507)      E   SIDE  OP  LEE  ST  175  N  OF 

Grand      Ave.,      Oakland.        General 

construction      on      3-story      9-room 

apartment   building. 

Owner— Maud  E.  Cairns,   1426  Franklin 

St.,  Oakland.  „    .    v..       i<oc 

Architect   —   Harry     S.     Knight,      1426 

Franklin   St.,   Oakland. 
Contractor— Harry      C.      Knight,      1426 

Franklin   St.,   Oakland. 
Filed  Oct.  16,  1924;  dated  Sept.   IJ.  1924 

Deed   of   Trust    *?^'2XX 

1st   payment    10.»»" 

Koof    on =.»"" 

Completed  and  accepted  ....  .&,'«« 
TOTAL  COST,  $49,000 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit  90  working  days  after 
laying  mud  sills.  Plans  and  specifi- 
cations filed. 

•^[508']™V '^H.E  OF  WARFIELD  AVE. 

4.")0  NK  of  Mandana  Blvd.,  Oakland. 

Cncral      construction      2-story,      4 

apartments    and    4    garages. 
Owner— Delia    Graebe,     1426       Franklin 

St.,    Oakland. 
Architect    —    Harry    C.     Knight,     1426 

Franklin    St.,    Oakland. 
Contractor    —    Harry    C.    Knight,    1426 

Franklin    St.,    Oakland. 
FiUd  Oct.   16,  1924.  Dated  Sept.   li.  1924 
I'ayments    in    deeded      property    and 

trust   deeds.     No   time  given. 

TOTAL  COST,  $23, ..00 
r3ond,  .sureties,  forfeit,  none.  Limit,  7a 
working  days  after  laying  mud  sills. 
Plans   and    specifications    filed. 

(5509)  2334-36  WEBSTER  ST.,  Berke- 
ley.   Dwelling   and   garage. 

Owner— Louise  Baker  2515  Ashby,  Ber- 
keley. 

Architect — None. 

Contractor— Nick  Wierk,  404  45th  St.. 
Oakland.       J^""" 

DWELLING  „ 

(5510)  2123  SACRAMENTO  ST.,  Ber- 
keley. Dwelling. 

Owner — P.  Charbeneau,  635  40th  bt., 
Oakland.  ,„,    ,„..    „, 

Architect— Charles  Brisco.  535  40th  St., 
Oakland.       J3900 

DWELLING  „     ,    ,         T.^    ,„ 

(5511)  1537   SPRUCE,   Berkeley.  Dwlg. 
Owner — Mre.    Hunter,    Berkeley. 
Architect — None.  ^  ,   v. 
Contractor— C.    Burks,     4129    Randolph 

Ave.,  Berkeley.  $750U 

DWELLING  „      „     ,     , 

(5512)  676    VICENTE,    Berkeley. 
Dwelling.  .       __,,   ^^  ,      „. 

Owner  —   R.   Pettis,   2315   Edwards   St., 

Berkeley.        ,  . 

Architect— E.  Teicheria.  $5000 


l'vyH)'''lNo'  1556  SEVENTY-EIGHTH 
Ave..  Oakland.  One-story  5-room 
ilwelling  and  garage. 

Owner— Wm.  A.  Croll,  1921  69th  Ave., 
Oakland.  toor,,, 

.\ichitect — None.  »jiou 

(irii^V^'NO.  1831  E-TWELFTH  ST., 
Oakland.     Fire  repairs.  ^  ,„..     „, 

Owner— J.  L.  Uantz,  1804  E-12lh  S>t., 
Oakland. 

Architect— None.  ♦2000 

0-;'^i«)^^S^£-TWENTY-NINTH  ST.  75  E 
Frultvalc  Ave..  Oakland.  One- 
story    5-roorn    dwelling.        ,    „      .. 

Owner— Louise  Baddeley,  2780  Fruit- 
vale  Ave.,  Oakland. 

Cofar'acfoT-^r^C.  Pfrang.  5659  Ocean 
View  Drive,  Oakland.  $4900 

™^^W°  HURCH  ST.  180  S  Beck  St 
Oakland.     One-story  5-room  dwell- 
ing and  garage. 

Owner Louis    Saroni.    733    Battery    St., 

San  Francisco. 

^^'nt;*a*c?o7-c"p.  Pond,  6682  E-14th  St 
Oakland.  5^400 


ST., 


1  >  1^  p  A  1  R  S 

(5518)      NO.       665-667     SEVENTH 

Oakland.     Fire  repairs. 
Owner — Syndicate    Investment   to.,    4J- 

15th  St.,  Oakland. 
Architect— None.  »i»"" 


DWELLING 
(.^■519)     NO.       24:!9 
Ave..     Oakland, 
dwelling. 
Owner— John  Rose,  2433 
Architect — None. 
Contractor — C.    A.   Cush 
Ave.,  Oakland. 


EIGHTY-EIGHTH 
One-story     4-rooin 

8th  Ave.,  Okd. 


1675    85th 
$2960 


ui520)^^E'°IXTY-SEVENTH  AVE  250 
N  E-14th  St.,  Oakland.  One-story 
6-room   dwelling. 

Owner— Louis  Saroni,  733  Battery  St., 
San  Francisco. 

;^;S'?^^^a  1^.  Pond,  6682  E-14th  St 
Oakland.        *3800 

(5521)      NW  NINETEENTH   &  BROAD- 

way,  Oakland.     Alterations. 
Owner— W.  &  H.  C.  Lyon. 

Contrac'tol^F"  A.  Muller,  805  Syndicate 
Bldg.,   Oakland.  $1000 


APAllTMENTS 
(5513)      NO.      44 

Oakland. 

apartments. 
Owner — A.     H.     Nunemacher 

Ave.,   San   Francisco. 
Archil<-ct — None. 


FORTY-FIRST      ST.. 
Two-Story  13-roora 


$12,000 


't'^^iW'S^^'^^.    12,    13,    14,    15,. 16     17. 
and  18  Blk  41,  Kellersberger  s  Map 
of    Oakland.      All    work    for    two - 
story  Class  C  store  and  loft  build- 
Owner— Minnie   and   Dora   Walters,   422 

38th  SI.,  Oakland. 
Architect  —   Schirme   Bugbee   Co.. 
Franci-sco   and  Oakland. 


San 


The  San 


SAVINGS 


Francisco  Savings  and  Loan  Society 

(THE  SAN  FRANCISCO  BANK)    ^^^^^^.^lAL 

INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 

the  Assets  of  which  have  ne^'^''.  b«"  '"'g^^t, 

by  mergers  or  consolidations  with  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 

JUNE  30th,  1924 
,  $93,198,226.96 

CrpUal.Reserve  and  Contingent  Funds.....    .        3,900  000.00 

Employees'  Pension  Fund ' 

HAIGHT  STREET  BRANCH wSi  P^nal  Ave  and  Ulloa  St. 

WEST  PORTAL  BRANCH ""St  l-ortalftve.  a 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (4M)  P^r  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


.u.litT  2r,.  \9'\ 
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l?oiilr,i.ioi--n.  W.  Mltlellcld,  367  12th 
SI..   Knkland. 

I.|l,d  (XI.   17.  -24.     nalcd  Oct.   II.    2-«-,. 

2nd   llo..r  JoUls   placed »;"•"! 

Itoof   on    10.175 

Wh.n  complel.U l^'lll 

"''""' ''•""•^■"•totaL- COST.  mS'-iJo 

B.ind  $21.5.';0.  Surety,  Globe  Indemnity 
■  •i)  Limit,  120  working  days  from  Oct. 
U,  1U2I.  Forfeit,  none.  flans  and 
speclflo;itlons  filed. 

'(i^^aaV  su.  SOS  santa  clara  ave.. 

Alameda.      Duplex    two    and    four- 

ronm   dwelling.  ,    . 

Owner— r.    A.    Horst.   478   Central    Ave. 

Alameda. 
.\rchitecl— None.  ,„..,., 

Contractor  —  H.   J.   Horst.   478  Central 

Ave..  Alameda.  iA2iiO 

tblfi)  .NO.  1001  LINCOLN  AVE.,  Ala- 
meda.    Addition.     '  „„    , 

owner— l!.(lK.i.y  Hall  Church,  1940  23rd 
Ave..    Oak  land. 

.\rchitect — None.  cnnn 

Contractor— E.  FicUl.  ?1000 

i1;V2^.7'NS.  1528  BENTON  ST..  Alameda 

Addition. 
Owner— A.   E.     Orton,     2r,-,8     Seminary 

Ave..  Oakland. 
Architect— None.  ♦-•0" 

(iio''B)''^'Na    1259      HAWTHORNE      ST.. 

Alameda.     One-story   o-ruom  dwlg. 
Owner— T.    C.    Mallon.    1007    Grand    fat., 

Alameda. 
Architect— None. 
Contractor- \Vm.    Broadway,    I'ark    St 

at  Central  Ave.,  Alain..da.         $4500 

fo^af  ^"^o''  3263  BRIGGS  AVE..  Ala- 
meda.     One-story  4-room  dwelling. 

Owner— C.  Mortenson.  3261  Briggs 
Ave.,  Alameda. 

Architect — None. 

contractor— H.  A  Schonnmgr.  2128 
Alameda  Ave.,  Alameda.  $2ViUU 


fofw^^NO.    2563      SHATTUCK      AVE., 

Berkeley.     Repairs. 
Owner — E.  Eakahm. 
Architect — None. 
Contractor— B.    Wooly,    .0,    Adams    St., 

Albany.         ?"00 

f5529)^"^0^'  96  MENLO  PLACE,  Ber- 
keley.     Dwelling. 

Owner — J.  Nagel.  Berkeley. 

Architect — None.  •c.,.o=,t 

Contract...- E.  Henderson,  2,..  F'^jest 
Ave..    Berkeley.  **250 

fs^sf^^'r)"  2821    DOHR    St.,    Berkeley. 

Owner— Danald  Admiral.  Box  482,  Oak- 
land. 
Architect — None. 


DWELLING 

(5536)      N      BROOKLYN      AVE      365    B 

Wesley   Ave.,   Oakland.      1-story   7- 

room   dwelling. 
Owner — Mrs.  Laura  Parks. 
Architect — None. 
Contractor — Sommarstrom     Bros.,     1636 

Franklin   St..   Oakland.  $7000 

DWELLING  &  <;AKAGE 

(5536)  N  HARVEY  ST  1S6  W  57TH 
Ave..  Oakland.  1-story  6-room 
dwelling    and    garage. 

Owner— C.  F.   Lodge,   5494   Bond  Street, 

Oakland. 
Architect — None.  J363a 

DWELLING 

(5537)  S  PALOMA  AVE  100  S  CAN- 
to  Ray  Ave..  Oakland,  l-story  6- 
room  dwelling. 

Owner — M.  F.  Smith,  1001  Excelsior  Av, 

Oakland. 
Architect — None.  J4500 

DWELLING 

(5538)  W  79TH  AVE  100  S  HILLSIDE 
St.,  Oakland.     1-story  4-room  dwlg 

Owner— M.   M.  Gimse.   7901  Hillside  St.. 

Oakland. 
Architect — None.  »2000 

DWELLING 

(5539)  W  75TH  AVE  210  SE  14TH  ST, 
Oakland.     1-story  4-room  dwelling. 

Owner— Joseph    Kuttle,    1309    95th   Ave, 

Oakland.  ,»-/,« 

Architect — None,  ?2o00 

DWELLING   &   GARAGE 

(5540)  3724  PORTER  ST..  OAKLAND. 
1-story    5-room    dwelling    and    gar. 

Owner — L.    Graham,    2327    64th   Avenue, 

Oakland. 
Architect — None.  13200 

APARTMENTS  „ 

(5541)  E  4TH  AVE  75  W  E-15TH  ST., 
Oakland.     1-story   8-room  apts. 

Owner — L.    Nathansen,    1506  4th    Ave., 

Oakland. 

Architect— L.    F.    Hyde,      372  Hanover 

Ave.,    Oakland.  $8000 

DWELLING  „„„ 

(5542)  E  85TH  AVE  360  S  D-STREET, 
Oakland.     1-story   3-room  dwlg. 

Owner — Mrs.    J.    Roderigues,    1462    S6th 

Ave.,  Oakland. 
Architect— None. 
Contractor — F.    J.    Leonardo,    1462    86th 

Ave.,   Oakland.  $1450 


APARTMENTS  „      ^, 

(6549)  629  SANTA  CLARA  AVE..  Ala- 
meda.    Two-story  ll-room  apts. 

owner — W.  P.  Robinson,  631  Santa 
Clara  Ave.,  Alameda. 

Architect — None. 

Contractor — Len  Richards.  1614  Bay  St, 
Alameda.  $10,600 

DWELLING 

(5550)      854    LONGRIDGE    RD.      BEING 
Lot  4  2  Blk   1  Lakeshore  Highlands, 
Oakland.     Dwelling   house. 
Owner — A.      Pierce     and     Gertrude     A. 

I'reston,   2532   Durant.   Berkeley. 
.\ichitect — None. 
Contractor — Herman    and    Carlson,    849 

The  Alameda,   Berkeley. 
Filed  Oct.  20,   1924;  dated  Oct.   14.  1924. 

When   enclosed    $5000 

When    completed    2500 

Usual  35  days   2500 

TOTAL  COST,  $10,000 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  4  months  after  nate. 
Plans  and  specifications  filed. 

DWELLING  AND    GARAGE 
(5551)      LOT     1     BLK       6       THOUSAND 
Oaks    Heights,    Berkeley.    Dwelling 
house    and   garage. 
Owner— Rose  and  Charles  Smith. 
A  ichitect — None. 
Contractor — L.    E.    Rolerson,    1068    47th 

St..  Oakland. 
Filed  Oct.  20.  1924;  dated  Oct.  10,   1924. 

When   roughed  in    25% 

When  brown  coated   25% 

When   completed   25% 

Usual   35   days    25% 

TOTAL  COST.  $6000 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  none.  Plans  and  specifi- 
cations filed. 


BUNGALOW 

(5552)      LOTS   34  &  35  MAP  OF  ELEC- 
tric    Heights    Tract,    Oakland.       5- 
room   bungalow. 
■Owner- A.    S.    Bulfinoh,    3511   E   8th   St., 

Oakland. 
Architect — F.   C.   Stolte,  Oakland. 
Contractor — F.   C.   Stolte.   3455   Laguna, 

Oakland. 
Filed  Oct.   20,   1924;   dated  Oct.   16,   1924. 

When  rafters  are  placed $987.50 

1st   coat   of   plaster    987.60 

When    completed     987.50 

Usual  35  days   987.60 

TOT.A.L  COST.  $3950 
Bond.  none.  Sureties,  none.  Forfeit, 
$1.00  per  day.  Limit  80  working  days 
after  date.  Plans  and  specifications 
filed. 


$2500 


'^Z^y'^Wa     1627     OREGON     ST., 

keley.     Dwelling. 
Owner— P.    Owens.      IIOd    Santa 

Ave.     Berkeley. 
Architect — None. 


Ber- 
Clara 
$3500 


fsTs?)'^^]!' MONTANA    ST    200    S    HOP^ 
kins    St..    Oakland.      1-story    8-rm. 

Owner^A.    Curtis,    2567     Montana     St., 

Oakland.  .. 

Architect— None.       $'>""'■' 

DWELLING    &    GARAGE       ^  ,  ^^  .  „_ 

(5533)  1635    86TH    AVE..      OAKLAND. 
1-story    dwelling    and    garage. 

Owner— Sarah    Polk,    1629      86th      Ave., 

Oakland. 
^rnti'aTtoT-^aV.    Griffith,    1323    96th 

Ave.,    Oakland.  $2900 

'ALTERATIONS    &    ADDITION      ^^^^,^ 

(5534)  5638     OAK     GROVE     AVENUE, 
Alterations   and   Addition. 

Owner — Dr.  Walter  Hargrave,  5638  Oak 

Grove  Ave.,  Oakland. 
Architect — None.  . 

Contractor— J.    J.    Hauri,    822    56th    St., 

Oakland.  *1650 


DWELLING  „«,,r  .^TT^ 

(5543)  7716  NET  AVE.,  OAKLAND. 
1-story   5-room  dwelling. 

Owner  —  Mr.  and  Mrs.  N.  H.  Gnffin, 
1035  9th  Ave.,  Oakland. 

Architect — None. 

Contractor— D.  G.  Reynolds.  4424  Cal- 
averas  Ave.,    Oakland.  $2500 

ART  BUILDING 

(5544)  MILLS  COLLEGE,  OAKLAND. 
2-story  Concrete  art  building. 

Owner— Mills   College,    Oakland  . 
Architect— W.    H.    Ratcliff,   Berkeley. 
Contractor— E.    T.    Leiter    &    Son,    3601 
West    St.,    Oakland.  $87,887 

DWELLING  ,„„    ^,    T^Ac-n 

(5545)  W  62ND  AVE  160  N  EAST 
Lawn  Ave.,  Oakland.  1-story  4- 
room  dwelling.  „    .„    ^    . 

Owner— J.  T.  Alexander.  2207  42nd  Av. 
Oakland. 

Architect — None.  ,„,,.,,. 

Contractor— R.  E.  Weitman,  1045  Vic- 
toria St..  San  Leandro.  $3000 

FIRE   REPAIRS  .  „^    .,.,, 

(5546)  1381   9TH  ST.,  OAKLAND.  Fire 

Owner — J.  H.  Montgomery,  1381  9th  St. 

Oakland. 
Architect — None. 
Contractor— P.    Berwin,    729    Center   St, 

Oakland.  lO^O 

DAVELLING  &  GARAGE         ^.,,,  ,,,„ 

(5547)  2685  66TH  AVE.,  OAKLAND. 
1-story    6-room    dwelling   and    gar. 

Owner- Jos.    Flittner,    1700    35th    Ave., 

Oakland.  i,7i;n 

Architect — None.  $3750 

APARTMENTS  „    „,,,.,„ 

(5548)  S  PARK  BLVD.  44  E  EMER- 
son  St.,  Oakland.  2-story  14-room 
Apartments.  , 

Owner — C.    L.     Tomlinson,     3770    Park 

Blvd.,  Oakland. 
Architect — None.  $11,000 


(5553)  2799  TWENTY-FIFTH  AVE., 
Oakland.  1-slory  3-room  dwlg.  & 
garage. 

Owner — .lessie   Martin,    3910    E-14th    St., 

Oakland. 
Architect — None. 
Contractor — N.  A.  Blodgef.;,  Z'Jii)  E-14th 

St.,    Oakland.  $2100 

(5554)  N  HOLLAND  AVE.,  70,  and 
105  W  54th  Ave.,  and  K  53rd  Ave. 
130  and  163  N  Holland  Ave.,  Oak- 
land.     Four   1-story    6-room   dwlgs. 

Owner — Wm.    H.    Sims,    1940    42nd   Ave., 


Oakland 

Architect — N 


Each,   $3000 


DWELLING 

(5555)       E    HAVENSCOURT    BLVD.,    70 

S    Arthur     St.,     Oakland.       1-story 

6-room  dwelling. 
Owner    —    E.    A.    Neuman,    2316    Buena 

Vista   Ave.,    Alameda. 
Architect— None.  $3250 


DWELLINGS 

(.^.536)  W  ADELINE  ST.,  40,  80  and 
120  S  Arlington,  Oakland.  Three 
1-story    5-room    dwellings. 

~     "      Thompson,    Hotel    Royal. 


Each    $3000 


Ownei 

Oakland. 
Architect — N 


DWELLING 

(55.",7)      278   VERNON  ST.,  Oakland.     1- 

storv    6-room    dwelling. 
Owner — J.  F.  Whalen,  407  Federal  Bldg 

Oakland. 
Architect— None.  $4950 


SI.:  14 VICE    STATION 

(5558)  S  E-TWELFTH  ST.  E  Fruit- 
vale  Ave..  Oakland.  1-story  brick 
service   station. 

Owner — R.  F.  Carlan  and  F.  W.  Poeller, 
Oakland. 

Architect — None. 

Contractor — J.  H.  Pedgrift,  4100  Broad- 
way,  Oakland.  $2000 


II 

Ofts''?)'"  «K   COU.   K-FOUUTKENTH   ST. 

and    ISth   Ave,,   Oakland.      Addition. 
Uwnui— .1.   Cattucci.  . 

Ai-ohilecL    —    raui    Lavergne,    •il21    »;J" 

I'ablo  Ave.,  Oakland.  JSOUU 

vI°6lT^NW    COli.    CALAVERAS    AVE. 

and    Tompkins     St.,     Oakland.       1- 

story    stores. 
Owner— W.    A.    Wheeler,    6.332    Outlook 

Ave.,  Oakland. 
Architect— None^^ $17,>0 

S)"^"!?  K-TWENTV-THinD  ST.,  7,. 
K  24th  Ave.,  Oakland.  1-slory  (.- 
loom    2-family   dwelling. 

Owner F.  F.  Bacon,  414  15th  St.,  Oak- 
land. 

Architect — None. 

ConVractor-L.  M.  Sim.s,  1812  Virginia 
St.,    Berkeley.  J48U0 

ALTERATIONS 

(D562)      W    WALKER  AVE 

dana   Blvd.,    Oakland. 
Owner   —    Thas    Sig-ournej 

Ave.,  Oakland. 

roSmcwT— "araff-Winlund  i'"-.  ?761 
Franklin    St.,   Oakland.  $2000 

S^'hTb  and  1440  SEVENTY- 
Fourth  Ave.,  Oakland.  Two  1-story 
5-rontu    dwellings. 

-A.  T.  Andersen,  2248   C2nd  Ave. 
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500  S  Man- 
Alterations. 
732    Grand 


OWIUT- 

Oa 
Archill 


ud. 
-None. 


Each,    l|;3UO0 


DWELLING 

(t)564)         376 
Land 


1-sto   . 
Owner   —   C.    J.    Ron 

Ave.,    Oakland. 
Architect — None. 
Contractor — W.    H.    K: 

Oakland. 


SHAFTER    AVE.,    Oak- 
4-room   dwlg. 


DW,    3768    ShafU 


78    2;ith    St., 
$2500 


DWELLING 

(55(iS)       S    HYDE    ST 

Ave..      Oakland. 

dwelling. 
Owner — Mr.    A.    S.    Bulfinch.    Hyde    St 

Oakland. 
Architect — None. 
Contractor — F.    C.    Stolte 

Ave.,    Oakland. 


280    W    Peralta 
.-story      5-rooin 


Laguna 

$3950 


DWELLING 

(5566)  1365  BERKELEY  WAY,  Berke- 
ley.     Dwelling, 

Owner— R.  Lieblg,  1709  .Mlston  Way, 
Berkeley. 

Architect— None.  $3500 


DWELLING 

(.5567)      1636  LE  ROY 

ing. 
Owner  —  G.     Jensen 

Berkeley. 
Architect — Walter  Falch 


Berkeley.  Dwell- 

1635     La     Loma, 

$4400 


DWELLING 

(5568)  837  CAMELIA  ST.,  Berkeley. 
Dwelling. 

Owner — I.  Foran,  cor.  Russell  and  Ell- 
worth    Sts.,   "Berkeley, 

Architect — J.  Harvey,  2016  Telegraph, 
Berkeley. 

Contractor — J.  Harvey,  2916  Telegraph, 
Berkeley.  .flSOO- 


SIXTH     ST.,     Berkeley. 


DWELLING 

(5569)  1341 

Dwelling. 

Owner — .).  Foran,  cor.  Russell  and  Ell- 
worth  Sts.,  Berkeley. 

Architect — J.    Harvey,    2916    Telegrajih, 


Berkeley. 
Contractor — .1.   Harvey, 
Berkeley. 


2916  Telegraph. 
$2000 


DWELLING 

(55T0)     2509  COLLEGE  AVE.,  Berkeley. 


Dwelling. 
Owner    —    Mrs.    Graham,    2509    College, 

Berkeley. 
Architect — None. 
Contractor  —  P.   Crane.   1231   Glen   St., 

Berkeley.  $1000 


ADDITION 

(5571)      2011  ESSEX  STREET,  Berkeley 

Addition    and    repairs. 
Owner   —    James    and    Lawrence,    2011 

Essex  St.,  Berkeley. 
Architect — None. 
Contractor — Andrew     Gow,     501     Hardv 

St..    Oakland.  $1600 


DWELLINGS   &   GARAGES 

(5572)  NE  COR  104TH  AVE  &  ROY- 
al  Ann.,  SE  Cor.  103rd  Ave.  and 
Griffian  Ave.  Two  1-story  8-rm. 
2-family   dwellings   and    garages. 

Owner — E.   B.   &  A.   L.   Stone,   804   Claus 

Spreckles   Bldg.,   S.   F. 
Architect— None.  $6800   ea. 

DWELLING 

(5573)  2649  COLE  STREET,  OAK- 
land.      1-story    6-room   dwelling. 

Owner — J.   B.   Peppin,   851   Trestle   Glen 

Rd.,    Oakland. 
Architect — None.  $4250 

DWELLING 

(5574)  2901  MADERA  AVE.,  OAK- 
land.      1-story   6-room   dwelling. 

Owner — J,    B.    Pippin,    851   Trestle   Glen 

Rd.,  Oakland. 
Architect — None.  $4200 


DWELLING 

(5575)  3154  KINGSLAND  AVE.,  OAK- 
land.      1-story   5-room   dwelling. 

Owner— J.   B.   Peppin,   851   Trestle  Glen 

Rd.,  Oakland.  ..„„« 

Architect— None.  $4000 

APARTMENTS  „,  .,,.^r, 

(5576)  N  WELDON  ST  67  E  WALKER 
Ave.,  Oakland.  1-story  16-room 
apartments. 

Owner -M.    &    S.    M.   Gillespie,   290b   Ive- 

gent   St.,  Berkeley. 
Architect — None.  ^ 

Contractor— M.    Gillespie,    2906    Regent 

St.,    Berkeley.  $12,000 


(5577)  SOUTHERN  PACIFIC  YARDS, 
Oakland.  1-story  concrete  and  tile 
dry  kiln. 

Owner — Southern   Pacific   Co.,   Oakland, 

Architect — None.  $12,000 

(5578)  LOT  15  AND  W  10  OF  LOT  16 
Blk  11  Lakeshore  Highlands  Addi- 
tion, Oakland.  General  construc- 
tion on  2-story  and  basement  frame 
dwelling.  ,     ,,. 

Owner — Don    D.    Weaver    and    Alice    K. 

Weaver,    Oakland. 
Architect — Roderick   Miles. 
Contractor — A.       Frederick      Anderson, 
Oakland.  ,    „, 

Filed  Oct.  21,   1924,  dated  Oct.   16,   1924. 

When  frame  is  up    J4 

When    plastered    Vi 

Completed     and     accepted     Vi 

L.sua  oj  aajs  ,^q,^;^l-^osT,"$'773'6'.50 
Bond,  $3868.25.  Sureties,  Nils  Ander- 
son. Forfeit,  none.  Limit,  90  working 
days  after  Oct.  16,  1924.  Plans  and 
specifications,   none. 

DWELLINGS  „„ 

(5579)  NO.  2904-06-10-12  ADAMS  ST., 
Alameda.  Four  one-story  5-rooni 
dwelling. 

Owner — Hally   &   Co.,   2315   Santa  Clara 

Ave.,   Alameda. 
Architect — None.  $3500  each 

DWELLINGS 

(5580)  NO.  303-309  CENTRAL  AVE., 
Alameda.  Two  one-story  6-room 
dwellings. 

Owner— HaWy   &   Co.,    2315    Santa   Clara 

Ave.,  Alameda. 
Architect — None. 
Contractor — Jas.    Ventre.    Oakland. 

$4000  and  3750  respectively 

DWELLING  „       ., 

(5581)  NO.  2723  CALHOUN  ST.,  Ala- 
meda.     One-story    6-room    dwlg. 

Owner— G.    H.    Noble,      1336      Park    St.. 

Alameda.  -,„„„ 

Architect — None.  $4000 

DWELLING  „   .,, 

(5582)  E  PARKER  AVE  123  NET  AV., 
Oakland.     1-story   5-room  dwlg. 

Owner- E.   T.   Minney,   427   14th  Street, 

Oakland. 
Architect — None. 
Contractor — Grant    McMurty,    427    14th 

St.,   Oakland.  $3600 

DWELLING 

(5583)  N  59TH  ST.,  90  E  GENOA  ST., 
Oakland.     1-story  5-room  dwelling. 

Owner— J.  V.  Frazer,  2324  Peralta  Av., 

Oakland.  .„„^„ 

Architect — None.  $3250 


DWELLING 

(5584)  2914   58TH     AVE.,     OAKLAND. 
1-story    5-room   dwelling. 

Owner— C.    W.    Glantz,    4122    East    14th 

St.,   Oakland. 
Architect — None.  $4000 

DWELLINGS   (2)  ^ 

(5585)  1039-1043    92ND      AVE.,      OAK- 
land.     Two  1-story  3-roora  dwlga. 

Owner — C.    D.    Boorman,      10035      East 

14th    St.,    Oakland. 
Architect — None.  $1500  ea. 

DWELLING  &  GARAGE 

(5586)  1500    77TH    AVE.,      OAKLAND. 
1-story    3-room    dwelling   and    gar. 

Owner— Grace  E.  Hickok,  1433  46th  Av., 

Oakland. 
Architect — None.         .  ..,  „, 

Contractor — R.  P.  Wightman,  1045  Vic- 
toria  Ave.,    San   Leandro.  $2100 


DWELLING  .„„„„ 

(5587)      S    B-ST.    90    E    87TH   AVENUE, 

Oakland.     1-story   5-room  dwlg. 
Owner— Manuel   Vierra,   1430   16th   Av., 

Oakland.  ,„-„„ 

Architect — None.  $2500 

OAK- 


(5588)  4039    FULLINGTON    ST., 
land.     1-story  4-room  dwlg. 

Owner— G.   W.   Berkos,   3333   38th   Ave., 

Oakland. 
Architect — None. 
Contractor— J.  F.  Sutton,  4033  FuUing- 

ton   St..   Oakland.  $3000 

(5589)  534  IITH  STREET,  OAKLAND. 
Brick   addition. 

Owner— Garaboldi     Tamale       Co.,       534 

11th   St..  Oakland. 
Architect — None.  ____  .^ 

Contractor— O.  V.  Fortin,   2359  Wayer- 

ly  St.,  Oakland.  $1000 

(5590)  2221  14TH  AVE.,  OAKLAND. 
1-story    5-room    dwelling   and   gar. 

Owner — Chas.    F.    Brown,    1707    Broad- 
way, Oakland. 
Architect— None.  $3200 

DWELLING  .,,„      ^.. 

(5591)  W  MONTICELLO  AVE.,  500 
N  Virginia  St.,  Oakland.  1-story 
5-room   dwelling. 

Ow^ner — R.  W.  Murphy.  Maxwell  Hdwe. 

Co.,  Oakland. 
Architect — None. 
Contractor— L.    Zwaal,    2748    Monticello 

Ave.,    Oakland.  $3600 


ADDITION  „.^r«,.,T^ 

(5592)  5728    DOVER    ST.,    OAKLAND. 
Addition.  _ 

Owner— Chas.    Nettler,    5728    Dover   St., 

Oakland. 
Architect — None. 
Contractor— Alex    Bunney,    5728    Dover 

St.,   Oakland.  $1800 

DWELLING  „      ^ ,  _ 

(5593)  1030    UNDERHILL    RD..    OAK- 
land.     1-storv   6-room  dwelling. 

Owner — Karl   S.   Fredericksen,   16  Bon- 

ita   Ave.,   Piedmont. 
Architect — None.  $B0U0 


ALTERATIONS  .  ,,,  .  „t^ 

(5594)  420-422  MOSS  AVE.,  OAKLAND 
Alterations. 

Owner — Walter  Prescott,  424  Moss  Av., 

Oakland. 
Architect — None.  .   .   .„    j,  c^ 

Contractor— S.  L.  Stewart,  646  42nd  St 

Oakland.  $5000 

DWELLING  .„.,  ,„^ 

(5595)  3253     LTNDB    ST..    OAKLAND. 
1-story  3-room  dwelling. 

Owner — Gustav   Straub. 
Architect — None. 

Contractor— Jos.    Flittner,      1700      35th 
Ave.,   Oakland.  $2000 


DWELLING  ,,„   „ 

(5596)  S  LONGRIDGE  RD.,  150  W 
Grosvenor  Place.,  Oakland.  2-sto. 
6-room   dwelling. 

Owner — Dr.  Don  Weaver. 

Architect — None. 

Contractor — A.  F.  Anderson,  2800  Dela- 
ware  St.,  Oakland.  $7736 


DWELLING 

(S597>      N    HOPKINS    ST..    140    B    MA- 

ple    Ave.,    Oakland.      1-story    4-rm. 

dwelling. 
Owner— F.   S.   Taylor,     P.     O.     Box   97, 

Fruitvale,   Oakland. 
Architect — None.  $2750 


Saturiliiy,    Oclul)cr    2:-,    rJ24 
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nWELMNO 

(5598)      S  MESABA  AVE..   205  W  82ND 

Ave.,    0»klnnd.        l-story      4-room 

dwolllnir. 
Own(>r— O,  L.  HuRh.son,  1608  Stuart  St. 

nprkelcy. 
Architect — None.  $3000 


nWEI.LTNO 

(5599)  N  FRAZIER  ST..  186  W  STAN- 
ley  St..  Oakland.  1-story  4-room 
dwelling. 

Owner— nuy   W.    Jury,    1926    104th   Av., 

Oakland. 
Architect — None.  $3000 

nWET-LING 

(5600)  N  FRAZTER  ST.,  156  W  STAN- 
ley  Rd..  Oakland.  1-story  4-room 
dwelling:. 

Owner — Eugene    .Torgensen,    1926    104th 

Ave..  Oakland. 
Architect — None.  J3000 

.STARTMRNTS 

(.".£01)  W  OENOA  ST.,  40  S  59TH  ST., 
O.ikland.     2-.story  12-.oom  apt.<i. 

Owner — T.  .\.  Woodman,  860  Arling- 
ton   Ave..    Oakland. 

.Vrchltect — None. 

Contractor— H.  E.  Bixler.  1726  Bridge 
Ave.,  Oakland,  $9500 


ADDITION   AND    ALTERATION 

(5602)      LOT    1    &    2    BLK    32    MAP    OP 

the    City    of    Livermore.       Addition 

and    alteration    of      frame      church 

building. 

Owner — Ashbury    Methodist    Episcopal 

Church  of  Livermore,  Livermore. 
Architect — Wythe,     Blain     and     Olson, 

ison    Telegraph    Ave.,    Oakland. 
Contractor — S.   Bothwell  and   Son,   Liv- 
ermore. 
Kiled  Oct.  22,  1D24.    Dated  Sept.  25,  1924. 
Frame  completed  up  to  roof ....  $1775 

Roof    on    1775 

Completed     1775 

Usual    35   days    1775 

TOTAL  COST.  $7100 
I!ond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  90  working  days  from  fil- 
ing of  contract.  Plans  and  specifi- 
cations, none. 


ni'ILDINa 

(.1603)      EAST    SIDE    OF    BROADWAY 

about   SO   S  of  Ridgeway.   Oakland. 

82   X   100  hollow   tile  building. 

Owner — Martha  E.  Kaufman,  Berkeley. 

Architect— C.  C.  Dakin,  2691  Pine  Ave., 

Berkeley. 
Contractor — Hansen,      Robertson      and 
Zumwalt,  4145  Broadway.  Oakland. 
Filed  Oct.  21,  1924.  Dated  Oct.  16,  1924. 

Foundation    in    $2500 

Tile    wall    completed     JnOO 

Frame  work  completed 2500 

.VcceptPil      2.-,n(i 

Usual    35   days    3500 

TOTAL  COST,  $13,350 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  40  working  days  after 
site  is  cleared.  Specifications  not 
filed.     Plans  filed. 


APARTMENT  FLATS 

i:,r>04)      SW   COR.    STH   AVE   it    K-14TH 
St.,  Oakland.     Two-story  and  base- 
ment   frame    and    plastic    4-apart- 
ment  flats. 
Owner — E.  K.  and  Bessie  A.  Danielson. 

2()04    Park   Blvd.,   Oakland. 
Architect — Hutchison     &       Mills,       1214 

Webster    St.,    Oakland. 
Contractor — Wiley    T.    Vaughn,    65    Se- 
quoia Ave.,  Oakland. 
Filed  Oct.  22,  1924.  Dated  Oct.  11,  1924. 

Frame   up    3550 

Brown  coated    3550 

Completed    and   accepted    3550 

Usual    35    days    35.t;o 

„  TOTAL  COST,   $14,200 

Bond,  $7100.  Sureties,  P.  R.  Brayton 
and  R.  J.  Beeby.  Forfeit,  none.  Limit 
90  working  days  after  recording  con- 
tract.    Plans  and  specifications  filed. 

NOTE — Permit  reported  Oct.  13,  1924- 
No.  5505. 


COMPLETION  NOTICES 

ALAMED.\    COtNTY 


Recorded  Accepted 

■lit.  16.  1024— E  SIDE  OF  ARCH  ST. 
l>el.  Vine  and  Cedar  Sts..  Berkeley 
.loseph    Davis    to    J.    P.    Brennan.'. 

Oct.     13.     1924 

"'•t.  16,  1924  —  2200  MARIN  AVE., 
Berkeley.  R.  V.  Oyler  to  whom  it 
may  concern    Oct.   14.   1024 


Oct.  16,  1924--1418  LE  ROY  AVE.. 
Berkeley.      Ira    R.    Cross    to    Tran- 

nial  &  BradhiilT   Oct.   14    1921 

Oct.  16.  1924— N  i-UDE  OF  FARNAM 
St..  140  W  .  f  34th  Ave.,  Oakland. 
Paul  F.  and  Agnes  J.  Olr.s<-h  lo 
whom  It  mav  concern .  .Oct.  16.  1921 
Oct.  16,  1924— LOT  S3  AND  5  FT.  OF 
Lot  82,  Hlk.  n,  Map  Lakeshore 
mils,  Oakland.  Katherlne  Houi'k 
til  whom  il  may  I'oncern  .  .Oi't.  15.  '24 
Oct.  16.  1924— LOTS  128  A.VP  129. 
Map  of  Fuller  and  Todd  Tract, 
Oakland.      Lillian    E.    McCord    to    T. 

.1.    McCord    Oct.    Ifi.    1924 

0<t.  16.  1924— S  55  FT.  OF  LOT  4, 
Mlk.  34.  Amended  Map  of  Fair- 
mount  Park.  Albany.  R.  Y.  Man- 
Ion    to    Anderson     &    Anderson.... 

...    Sept.    24,    1924 
2.    HLK.    2,     Re- 
San    Pablo    Ave- 
Oakland.       Elna 
lo  James  I).   Horli.n  .Oct.  6.  ■24 
1924—2786     BELLAIUIO     PL., 


instable  and  Mrs. 


Ocl.  16,  1924— LOT 
vised  map  of  thi 
nue  Villa  Tract, 
Nil 

Oct. 

Oakland. 

Mattie   L.   Constabli 

stal)lc     Not    giv.  n 

Oct.  15,  1924— LOTS  37  &  38  &  SW 
16.8  of  lot  36  blk  6  "Amended  Map 
of  the  Christiania  Tract."  Bert 
Joseph  A  Bouquet,  Thayer  J  Allen 
and  Martha  Allen  to  whom  it  may 
concern    Oct.   8,  1924 

Oct.      15,      1924—5565      VALLEJO     ST 
Emeryville.     M   L   Hayes    to   Lee 
Grazier    Oct.    14,   1924 

Oct.  15,  1924— E  SIDE  OF  24TH  AVE 
371/,  N  of  E-21st  St.,  Oakland. 
Ethelinda  S  Watkins  to  whom  it 
may    concern    Oct.   11,    1924 

Oct.  15,  1924— N  10  OF  LOT  142  & 
all  of  lot  144  "Terminal  Junction 
Tract,"  Albany.  Elizabeth  Hughes 
to   Thos   Badger    Oct.   15.   1924 

Oct.  15,  1924— AT  INTERSECTION 
of  W  line  of  Webster  St  with  the 
U  S  Bulkhead  line  on  S  side  of 
Oakland  Harbor.  Associated  Oil 
Co.    to    Alfred    H   Vogt    ..Oct.    7,    1924 

Oct.  15,  1924 — LOT  BLK  E  "NORTH- 
brae  Terrace,  Berkeley.  Orville 
Dutro  to  whom  it  may  concern.. 
Sept.    23,    19?4 

Oct.  17,  1924— LOT  30  BLK  10  BAST 
Piedmont  Heights,  Oakland.  W. 
H.  Henning  &  Geo  W  Stanley  to 
whom  it  may  concern.  .  .  .Oct.  15.  1924 

Oct.  17.  1924  —  6014  CSENIC  WAY, 
Oakland.  George  H  Drysdale  to 
whom    it    mav    concern .  .Oct.    16,    1924 

Oct.  17.  1924 — S  24-33  FT  OF  LOT  27 
&  N  5-66  ft.  of  Lot  30  blk  20 
Spaulding  Tract.  Berkeley.  Albert 
and  Minnie  Hawker  to  J  P  Patter- 
son      Oct.    17,    1924 

Oct.  17,  1924— FOR  LOT  33  MAP  OF 
the  Twenty  Acre  Tract,  Brook 
Twp.  Clara  M  Bohn  to  J  H  Boi- 
ler     Oct.   17,   1924 

Oct.  17,  1924 — LOT  7  BLK  K  NORTH- 
brae  Terrace.  Berkeley.  Carl  U 
Zeile  to  whom  it  may  concern.... 
Oct.    16.    1924 

Oct.  17,  1924 — LOT  10  BLK  F  MAP 
of  Piedmont  Knoll,  Oakland.  V  A 
Dunn  to  whom  it  may  concern.. 
Oct.     14,     1924 

Oct.  16,  1924 — LOT  4  LAFAYETTE 
Terrace,  Piedmont.  A  L  and  Ruth 
L  Cunningham  to  A  Cederborg. . . . 
Oct.     14,     1924 

Oct.  16,  1924— NW  COR  15TH  &  CLAY 
Sts.,  Oakland.  John  Breuner  Co  to 
Oliver   Duval  &  Son Oct.   6,    1924 

Oct.  16.  1924 — LOT  3  BLK  4  MAP 
Melrose  Heights.  Oakland.  Amanda 
C  Friberg  to  Charles  J  Priberg 
..Oct.    16,    1924 

Oct.  16,  1924 — 94S  ORDWAY  ST,  AL- 
hany.  Helen  C  Lawrence  to  S  E 
Coffee     Oct    16.    1924 

Oct.  16,  1924— SW  COR  BANCROFT 
&  Victoria,  San  Leandro.  Mrs.  W 
Oles    to   W   C   Constable    

Oct.  16,  1924— POR  OP  CLINTON 
View  Homestead  Map  of  Clinton 
View  Homestead,  Oakland.  Dor- 
othv  L  Bloom  and  Jack  J  Bloom 
to    jos    Flittner    Oct.    14,    1924 

Oct.  16,  1924— NW  30  OF  LOT  14  BLK 
E  Daily  Tract,  Oakland.  Margar- 
etha  Moeller  to  Wm  Broadway.... 

Oct.    16.    1924 

Oct.  16,  1924— LOT  21  BLK  9  MAP 
Highland  Mfinor.  Oakland.  Ger- 
trude W  Cofer  formerly  Gertrude 
W   Clark   to  whom   it   may  concern 

Oct.    14.    1924 

Oct.  17,  1924— E  20  FT.  LOT  11  and  W 
30  ft.  Lot  12  Blk  5.  Map  College 
Homestead,      Oakland.        Mary      W 

Stevens    to    Allen    &    Conrad 

October    17,    1924 


Oct.  20,  1924-5520  HARVEY  ST., 
Oakland.  C.  F.  Lodge  to  C.  F. 
I'Odge    Oct.    18.    1924 

Oct.  20.  1924— LOTS  13  AND  40.  THE 
View  Tract.  Oakland.  .S.  Victor 
Pavidow  to  S.  Victor  Davidow.. 
•■•  •  • Oct.     18.     1924 

Oct.  20.  1924  — LOT  8.  HLK.  H.  Mills 
•  larden  Tract,  Oakland.  Alfrid  C 
lloipner  to  A.  F.  -Marshall  .Oct.  16,  '24 

Oct.  20,  1924  —  1332  ST.  CHARLES  ST 
Alameda.  H.  C.  Cook  to  Samuel 
Lee    qqi     ]     1994 

Oct.  20.  1924—5801  PRESLEY  WAY ' 
Oakland.  Geo.  H.  Scott  and  Wal- 
ter Sayers    Oet,   1.-,     moj 

Oct  2(1  1924-6425  HILLEGA.SS  AVE 
Oakland.  Catherine  A.  Osburn  to 
whom    it    may   concern .  .Oct.    1.-,.    ]n24 

"<^i;  ,?"■,  ^S-fT^P"^  5,  Stoner  'and 
Talbot  Sulxlivisitm  .No.  1,  Brook- 
lyn Twr>.,  Oakland.  Thos.  H  Tal- 
bot and  Millon  U.  Stoner  to  whom 
It    may    concern Oct     18     19'>4 

"'','.•  '?;  ?,?2,V^'0-  3705-3707-3709-3711 
I'oothill  Blvd.,  Oakland.  Charles  F 
Lee  to  C,  H  Butzbach Oct.   11     lO'l 

Oct.  18,  1924-LOT  NO.  49  BLK  3  of 
I  raigmant.  L  H  Williams  to  whom 
It   ma.v  concern Oct     14     1924 

Oct,  18  1924-E  50  of  LOT  22  BLK 
K.  Map  Fourth  Ave  Terace,  Oak- 
land. J  F  Whitehouse  to  whom  it 
may  concern net    17     i'r'4 

Ocl  18,  1924-LOT  20  BLK  10,  Map 
,  '^^astlawn.  Oakland.  John  H 
lie  Goot  to  whom  it  may  concern.. 

''7o?"V,V'iTj^°^t'"^'^'^'D°"oR'oF''' 
Lot    111.    Blk.    16,    Amended   Map   of 
Hayenscourt.       Joseph     and       Marv 
flittner   to    whom    it   may   concern 

Oct.    26,    1924— .N'OS.' ',3008,    So'lO,    SOh"^ 
f."^      3016.    Hopkins    St.,      Oakland. 
I  nas.    1.    ^oller    to    whom    it    may 
I'oncern     Oct     90     I'u^i 

Oc.  21  1924-W  39  FT.  OF  LOT  7 
l,;'^-}--  Amf-nded  Map  of  Teachers 
Iract,  Oakland  Twp.  Vaino  J 
Matkala   to    whom    it   may   concern 

oci:  •  2i;  'nu  -  ■  Lot  ■26°''chabot^' 

Gardens,     Oakland.       Elizabeth     M. 
Gatter   to   whom    it   may   concern.. 

Oc_t;  ■2i;  -ijii  ■  11-  1:61  'ioe^'BLK.'  22!^* 
■Tract    Peralta      Park.        Jennie    c! 
1  urner    to    whom    it    may    concern 

^    Oct     20      1924 

Ocl.  21,  1924-3807  SAN  .JUAN  ST 
Oakland.  Chas.  Anderson  to  N 
.Neergard    net     21      l<i'4 

Oct.  21  1924-LOT  52,  BLK  7,  Elec- 
tric Loop  Tract,  Oakland.  John  J. 
Ualton    to   Wm.   Wolfe .  .Ulareh   1,S    — 1 

Oct.  21,  1924— LOT  31,  BLK.  8,  Hav- 
enscourt.  Oakland.  Wm.  Wolfe  to 
\\  m    Wolfe   iUaroh  20,  '24 

Oct.  20,  1924— POR.  PLOT  89,  KEL- 
lersberger's  Map  of  the  Vicente 
and  Domingo  Peralta  Raneho, 
Berkeley.  Mabel  M.  Bramlage  to 
1'..    D,    Bramlage Oct.    20,    1924 


LIENS  FILED 


ALAMEDA    COtNTY 


Recorded 


Amuont 


Oct.  15,  1924— LOT  8,  ELK.  1,  Map  of 
Tract  A.  of  the  Berkeley  L.  T.  I. 
Assn.,  Berkeley.  Peter  Kvne  vs 
Fred  C.  Koerber,  Henry  C.  Bischoff, 
GUK  Lakis,  George  Konstantopulos 
and    Charles    Arthur    $250  00 

Oct.  15,  1924 — W  103.04  FT.  OP  LOTS 
53  and  54,  Map  of  the  Orange  Grove 
Tract.  Brooklyn  Twp.  Robert 
Howden  and  J.  Watson  Howden, 
(Robert  Howden  &  Sons),  vs.  G 
Marini   and  C.   M.   Flewelling.  .  $446.00 

Oct.  15,  1924 — W  103.40  FT.  OF  LOTS 
53  and  54,  Map  of  the  Orange 
Grove  Tract.  Brooklyn  Twp.  E. 
Dinneen-  (Dineen  Marble  Works) 
vs.  G.  Marini  and  C.  M.  Flewelling 
$184.00 

Oct.  15,  1924— W  103.40  FT.  OP  LOTS 
53  and  54,  Map  of  the  Orange 
Grove  Tract,  Brooklyn  T%vp.  E.  D. 
Vinton  vs.  G.  Marini  and  C.  M. 
Flewelling    $495.00 

Oct.  15.  1924  —  599  EUCLID  AVE., 
San  Leandro.  E.  D.  Vinton  vs.  G. 
Martini   and   C.   M.   Flewelling.  .$88.00 

Oct.  15,  !924^-NW  COR.  MARKET 
St.  and  52nd  St..  Oakland.  Hunter 
Lumber  Co.  vs.  A.  Parodi  and  J 
Silva   &  Son    $635  80 


BUILDING    AND    EXGIXEERIXG    NEWS 


«atur«lay.    October    25.    1924 


A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  and  Iiiside  House  Paints 

Rubber  Cement  Floor  Paint 

Concreta 

Washable  Wall  Finish 

Pioneer  Sliingle  Stains 

Porch  and  Step  Paint 

Decoret  (A'arnish  Stain) 

Silkenwhite  Enamel 

Fuller  Oil  Stains 

Factory  White  Enamtl 

Fullerwear  Spar  Varnish    (for 

inside  and  outside) 
]o  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror  Paint    and   Varnish 

Remover 
Cii -irfr  "White  Lead 


GLASS 


Plate  Glass 

Window  Glass 

Ornamental  Glass 

Mirrors 

Beveling 

Polishing 

Silvering 


Estimates-   furnished     on     request 

W.  p.  FULLER  &  CO. 


301  Mission  Street 


San  Francisco 


Phone  SUTTER  4400 


Fuller  Branches 


OAKLAND 
SACRAMENTO 
STOCKTON 
FRESNO 


LOS  ANGELES 
HOLLYWOOD 
PASADENA 
LONG   BEACH 


SAN   DIEGO  PORTLAND  SEATTLE 

SANTA  MONICA  BOISE  TACOMA 

SAN  BERNARDINO  WALLA    WALx.A  SPOKANE 

S\NTA   ANA  SALT  LAKE  CITY  YAKIMA 


■^g 


^^S^J^^X'^^^'^X^^^^f^S 


T     W" 


Building' 
Engineering 

NEWS       -    ^ 


t    ^ 


Pnbllahed  Bvery  Saturdar 


■ 


Publication  Office  g^j^  FRANCISCO,   CALIF.,      NOVEMBER    1,    1924  Twenty-fourth  Year  No.  44 


Schumacher 

Office 

210  American  Bank  Building,  S.  F. 
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Wall 


Warehouses 


San  Francisco        Oakland 
San  Rafael 
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For    Sale    by    All    Lumber    and    Building   Material    Dealer, 


KOEHRING 

DANDIE  Light  Mixer 


Dandie  with  steel  disc  wlui'ls  and  solid 

nibber     tires;     power     cbarsinar     skip. 

water   tjiiik   and    jjasoliiie   enfrine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.  Light  duty  hoist.  Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 
Most  important,  you  can  be  sure  of  full 
capacity— utmost  reliability— and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Dandie  with   -.te*"!   tiii<U>:   I'"" 
inc;     skip,     water     tank     and 
engine. 


chars- 
asoline 


— no^but  the  most  remarkable  value  of 
all  light  mixers— and  still  within  the 
range  of  light  mixer  prices. 

(  VPAIITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  .M:iy  be  equipped  with  power 
cliarging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Pavers,  Mixers.  (  ranes.  Ura^flines,  Tower  Shovels 
MILAVAIKKE.  WISCONSIN 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 

Harron,  Rickar  d  &  McCone  Co. 


SAN    FRANCISCO 


LOS    ANGELES 


Building  and  Engineering  News 

Devolei  to  the   '  rchitcctural.  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


■  3     Every    Saturday 


AN    FRANCISCO.   CALIF  .      \OVKMBKl{    1.    l;t24  Twenty-fourth   Y. 


Engineerifrg 


^  News' 


No.   118  mssloB  etreeu 

San   Kn»»wjsc».  <»iir. 

Telephone    GarfleM    3140 


THK    MEKin  RY    PRESS 

(E.  J.   Cardinal    i    J.    1     Stark) 
l>BMtekrra  a>d  Pr«*rleton 


J.    P.   FARRELL.   Editor 

K.  J.  CARD1>'AU  t;*-*!---*!   ManaccT 

J.   E:.   ODGERS.   AdvrnUlBC    Manacer 


i>eTOte<J  to  tne  EnBlneerlng  Archl- 
»ci«iral.  BtHldinB  and  Industrial  Ac- 
idities of  the   Pacinc  Coast 


oPFiri*!-  PM'Cii  <»r 

SlorkluB    ArchH^ct*'    A»«..<-iatto» 

RlrhMABd     Bandera'     Exrhange 

StorkioB    BnlldfTM'    lixcbnnsre 

FremBO     Builder*'     Exchrinte 

Vallejo     BoU'ler«-     l".xclinnB» 

Subscription  terms  payable  In  adrance 
U  S.  an-d  Possessions,  per  year  -JS.Oe 
Canadian  and  Foreign,  per  year..  6.00 
Single    Cories    **<= 


Entered  a*  necond-elaan  matter  al 
«>■  FrmnrlM-o  Pn«t  Odlee  nnder  «et  of 
toaKrru    ot    Mnrefc    S.    ISTS. 


EI.E\  ATttU    Vt  <  IDI-NTr  KMMIXATEU 
B\      UOUH     IXTERLUCK. 


About   ihree-fourtlis   of  all  fatal  ele- 

:or   accidents   arc    found    to    oc'ur   at 

hoislway    door,    either    because    of 

<JooT   beinp   opened    when    the    ele- 

•r    is    not    there    or    because    of    the 

valor     starting     when     the     d'.or     is 

•  n.  These  &•  .  ■!■  nts  can  bo  prc- 
led       I'v     a     r,  l:.ilile       interlock,     as 

.-n  such   a   devin    is  used  the   ilcva- 

•  must  be  slopptnl  at  the  floor  be- 
■  the  door  can  be  opened,  and  the 
r    must    be    closid     before     the    car 

n   be  started  again.     Seventy-five  per 

•  t    of    fatal    accidents    are    prtvent- 

"■  '  IT   the   past    year  the   Bureau   of 

>    has    been     conducting     tests 

■nine      the    reliability      of      the 

-   types  now  on  the  market.     The 

ii .  s    have      been    given      endurance 

sis    under     normal     conditions,     they 

,ve    been    tested    in    a    corrosive    at- 

•  '     '•  .   in   a  dust    laden   atmosphere, 

lubrication,    and    under    condi- 

misalignmcnt    likely    to   occur 

•  <e. 

Thi    ttsis  were  conducted  at  the  re- 

ouest     of    the     City     of     Baltimore     and 

will    permit    city    governments    to    base 

their    approval      of    such    devices      on 

actual  performance   tests  instead   of  on 

visual    inspection    al.me.        The    results 

have   also    been    made    available    to    the 

-  anufacturers     of    the    devices     t.  sled, 

-d  in  most  cases   they  have   improved 

*ir    designs    in    accordance    with    the 

-  Ingestions    offered. 


BtlLUIX;     MATEHIAI.    KXPtlUTS    I>- 
•  RKASK    m  Kl>«;     HAl^-    ^EAR 

Not.-worthy  iin  r,  .,.-,  s  i:.  :)..  .\].r: 
of  building  .ind  .  -r^' ru  ;  .i  :.  nrii.r.ii^ 
from  the  fnittii  ^;;.i^l.-  dur.i.t.-  ili.  ;.:^: 
half  of  tht  prrseni  year  art;  r«vfal>ii 
in  an  analysis  of  foreign  trade  for 
that   p.ric-d. 

During;  the  January-June  period  of 
this  year  there  was  shipped  abroad. 
chiefly  to  Japan.  China.  Cuba,  Mexico, 
("Iri-.it    rritair,     .-,r,d    I'nr.-idr^     '<~K(.r\-fr«^ 


vaiui-d  ni  »4".-i'.<.iH.u.  at.  iI.t^ea:^t  ..'f  li 
per  cent  in  'luantily  and  3  per  cent  in 
value  for  tht  first  half  of  1S24.  Ex- 
ports of  logs  and  timber  made  a  note- 
worthy increase  in  value,  from  $10,- 
454.000  to  }]7.]l«.00n.  or  64  per  cent, 
and  a  gain  in  quantity  shipped  abroad 
from  ;si,T7S,000  to  524,030,000  board 
feet,  or  S'O  per  cent  above  the  1923 
figures. 

I'ipes  and  pipe  fittings  al.«o  helped 
to  swell  both  the  value  and  nuantity  of 
our  increase  in  exports.  I>uring  the 
first  half  of  l!'!'"  th. .«.  exports  amount- 
tHl  to  233.031. fi"'i  T"  ':'cis.  valued  at  fl2,- 
l«4.00(i;  for  th.  nrst  half  of  1S24  we 
i-xported  3(il.l:;2."00  pounds,  valued  at 
$16,199,00(1,  a  gain  in  value  of  33  per 
cent  and  in  quantity  of  29  per  cent-  A 
3  per  cent  increase  in  value  of  struc- 
tural iron  and  steel,  from  $6,658,000  to 
$6,973,000  can  be  attribuKd  to  higher 
prices  for  this  construction  material, 
as  the  volume  declined  17  per  cent  from 
228,2S8,000  to  189.981.000  pounds.  On 
the  other  hand,  the  exports  of  paints, 
pigments  and  varnishes,  although  fall- 
ing 6  per  cent  in  value,  from  $7,944,000 
to  $7,500,000.  increased  in  quantity  3 
per  cent  from  68.233.000  to  $70,421,000 
pounds. 

Exports  of  paper  boards  increased 
in  quantity  from  26,549.000  to  36,949.- 
000  pounds,  or  39  per  cent;  but  hydrau- 
lic cement  declined  8  per  cent  from 
198,551,000  to  183.687,000  pounds.  Iron 
and  steel  bars  and  rods  decereased  in 
volume  shipped  from  246.891,000  to  168,- 
957,000  pounds,  or  32  per  cent;  and 
rails  from  53.368.000  to  45,146,000 
pounds,  or  1.5   per  cent. 


Illi.lIVI'.%Y  SPEflFlrATIOXS  TALKED 
.*T    M  AMIl>tiTO>" 

-      with    considera- 

t.v   and    future    ex- 

.  of  heavily-travel- 

,  I.. u   night  movemf-TiT  nf 

and   to   minimize      '•     •» 

- :  ricl    street    and    hii:'  -.v ..  ;.■ 

'..  safeguard   the   visi.  ^      f 

.iv      i>     of     moving     traffic,     and     other 

pri-l'lems    were    discussed    at    length    in 

'\    -hington.  V>.  C.  at  a  meeting  of  tfie 

•oe    on    highway    engineering    of 

:.t      conference      on    street      and 

safely,    which,    under    leader- 

;   .Secretary  of  Commerce  Hoover. 

,.«    working    on    plans    to    lessen    traffic 

aoridents. 

With  regard  to  highway  illumination, 
it  was  reported  that  the  Pacific  states 
are  making  rapid  progress.  California 
is  iilanning  a  highway  lighting  sys- 
t'-TTi  for  the  route  between  I./os  Angeles 
ati'i  S,in  Francisco;  while  legislation  is 
al.'  ut  to  be  introduced  in  Washington 
and  Oregon  providing  for  illumination 
of  highways  to  increase  safety.  Cali- 
fs.rnia's  plan,  it  was  explained,  has  for 
its  aim  the  diversion  of  much  commer- 
cial truck  traffic  from  day  to  night. 
Michigan,  which,  three  years  ago.  had 
no  highway  illuminations,  leads  the 
other  states   in    this   respect    today. 

The  United  States  bureau  of  public 
roads,  it  was  stated  by  E.  W.  James 
of  the  bureau,  is  recommendeing  that 
consideration  be  given  to  Jurther  de- 
vilopment  of  this  subject.  Standards 
.•f  lighting,  both  for  the  volume  of 
light  and  from  the  standpoint  of  ex- 
pense, were  discussed,  as  it  was 
recognized  that  there  are  certain  rural 
roads  which  carry  as  great  valume  of 
traffic  as  city  streets  and  should  be 
lighted,  such  action  will  take  time  to 
develop. 

Rapid  growth  of  motor  traffic  has 
placed  before  highway  officials  of  the 
various  states  a  hugh  problem  to  proj 
vide  for  the  reconstruction  of  obsolel?e 
types  of  "high  crown"  roads,  to  obtain 
adequate  rights  of  way  for  future  ex- 
pansion, to  improve  the  safeguards  at 
curves  and  grades,  to  eliminate  grade 
crossings  and  one-way  bridges,  and  to 
increase  the  maximum  carrying  ca- 
pacity of  exisling  roads,  the  discus- 
sion revealed. 


TIMBEBME-N    \  1EV\     Ft  XL  RE 


With  more  than  9.000,000  acres  of 
cut-over  timberland  now  on  the  hands 
of  Pacific  Coast  logging  companies,  the 
industry  is  finally  beginning  exhaust- 
ive study  and  research  of  its  problems, 
both  present  and  future.  So  declared 
E.  T.  .\llen,  forest  economist  of  the 
Western  Forestry  and  Conservation 
Association,  in  one  of  the  principal 
addresses  before  more  than  410  regis- 
tered members  of  the  Pacific  Logging 
Congress  in  session  at  Portland,  Ore. 


SAFETY     C.VLEXDAR    ISSUED 


OAKI.A>D    SPEXDIM;    S3».<>00,0«»0  FOR 
SIVXICIPAL    IMPROVEMENTS 


The  National  Safety  Council,  168 
North  Michigan  .\ve.,  Chicago,  has  is- 
sued the  counciTs  ca.Iendar  for  1925. 
The  calendar  surpasses  any  of  the 
councirs  past  productions  inasmuch  as 
it  is  higblv  colored  and  has  a  safety 
picture  story  for  each  of  the  twelve 
months.  On  the  reverse  side  of  each 
sheet  is  printed  information  on  general 
accident  prevention.  Firms  interested 
in  securing  any  number  of  the  calen- 
dars should  communicate  direct  with 
the    council    headquarters    in    Chicago. 


The  gigantic  program  for  municipal 
improvement  of  Oakland  and  the  East 
Bay  cities  is  reflected  in  a  report  of 
the  Oakland  Chamber  of  Commerce 
which  shows  thai  more  than  $29,000,000 
worth  of  municipal  improvements  are 
now  under  way  or  projected  in  the  dis- 
trict. 

School  building  programs  total  $14.- 
rtOO.OOO  while  streets,  sewers  and  the 
iStuary    tube    total    $10,235,000. 

More  than  $12,000,000  worth  of  busi- 
ness property  improvements  will  be 
rompleted  or  begun  during  the  cur- 
rent year  within  six  blocks  of  Four- 
teenth and  Broadway. 


Of  the  4.069.830  short  Ions  of  lime 
sold  in  the  United  States  in  1923.  it  is 
said  that  2,131.533  tons  were  used  in 
the  construction  industry.  This  meant 
an  expenditure  of  at  least  $22,521,628. 
Part  of  this  tonnage.  1.219,515  short 
tons,  was  reported  as  hydrated  lime. 
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ALONG  THE  LINE 


THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


nnrine  the  fiscal  year  ending  June  30.  1924,  a  total  of  28,658  skilled  build- 
ing draftsmen  entered  the  United  States  from  foreign  countries  and  were  added 
^thlwo^ki^e  forces  of  contractors.  This  number  represents  an  increase  of 
^«  ner  Tent  over  the  total  number  in  the  same  crafts  which  came  to  this 
..Strvdnrin^  the  year  ending  June  30,  1923.  The  following  table  shows  the 
rat"o  o"^  the  "ncreasfs  in  the  s!x  crafts  reported  by  the  United  States  Bureau 
of  Labor  Statistics.  ,^   ^j^_^DE    IMMIGRANTS 

Percentage 
Immigra-  Immigra-  of 

tion   in  tion   in         Increase  in 

Year  End-  Year  End-  Year  End- 
ing June  ingJune  Ing  June 
30    1923                 30,1924  30,1924 

„,„,„  12,305  16,420  33^2 

Carpenters     ■      .  ,450  66 

Bricklayers  and  masons i.fl^  »•'"  5^ 

Painters    and    glaziers 2,550  3,937  &^ 

Plasterers    2  580  74 

Plumbers     '  

Total 20.754  28,658  38 

quit    has    been    filed    in    the    Superior  One    of    the    most    important    lumber 

Court    at    Marysville    against    the    di-  mill    and    timber    limit   deals    that    has 

Sectors   of  The   Honcut-Yuba   Irrigation  taken     place     in     British     Columbia     is 

?^i=tr[^t  hv  F    P    and  V    T    McCray,  San  reported  in  lumbering  circles  at  Seatt  e 

?rani?sco    engfneers     for    $80:000     who  as   being   under  way.      The   deal   is   said 

rileSe    that    t^hT'dIr;ctors  *of'  th;    dis-  to    Involve    the    tvvo    mills    and    all    the 

trict    failed    in    an    agreement    with    the  timber    limits    of   the    B     C.    Mills     Tim 

Ing  netrs  and  were  ^guilty  of  a  breach  ber   &    Trading   ^o      which    mclude     he 

of   contract       The   plaintiffs   claim    they  pioneer      local    plant       known      as    the 

were   employed   under   contract   in   Jan-  Hastings    mills,    another    large    m.  1    at 

iTarv     1T20     to  do    engineering   work    to  Port  Moody,   extensive   timber   limits   in 

bring    the'  wate?    to    the    dis^trict,    and  various    advantageous    locations    along 

thLt    on    Ocrober    8,    last,    the    directors  the  coast   up  to  the   north   end  of  \an- 

abandoned   thefr  eAterprise   and   forced  couver  island,  an  ocean-going  schooner, 

the    engineers    out    of    their    job.      They  several    tugs    and    a    """i^'f   ,,"^.,^5^°^,= 

slv    that   the    directors   advanced    them  Altogether  approximately  $10,000,000   is 

l^o'^DO    foV  'expanses     and    charged    that  involved    in    the    ^eal    for    these    prop- 

f    the    work    had    been     completed     it  erties,   according   to   Seattle   men      The 

would  have  netted  them  a  fee  of  n20,-  P-^/^-^.^-^.r?::?  a  tig^Am^^ic^^^ 

syndicate  which  has  been  operating  on 

an    extensive    scale    at    its    own    model 

All   elevators   installed   in   San   Fran-  town    in    Southern    Washington.    LonK- 

ciso   after  January   1   must   be   equipped  view. 

with  modern   and   expensive  safety   de-  

vices,   if   the    State   Industrial   Accident  „  .  »       ..  .,,,    ;»,„=,    >„ 

Commission  adopts  the  tentative  eleva-  Reporting    construction    actnities    in 

tor    safety    ordinance    now    being    per-  the     twelfth     federal     reserve     district, 

fected.       The     principal     innovation     in  John  Perrin.   Federal  Agent,  in  his  re- 

the  proposed  ordinance  calls  for  an  in-  port   made    public   today,    says:    "Build- 

terlocking    system    which    prevents    the  ing    permit    values    did    not    decline    by 

starting  before  doors  are  locked  and  the  usual  seasonal  amount  from  Aug- 
closed,  or  at  least  not  more  than  three  ust  to  September  (the  number  of  per- 
inehes    apart  when   locked.  rnits    issued    showed    an    increase),    and 

tor  the   first  time  since  February,   1924. 

the  number  and  value  of  building  per- 
The  London  Board  of  Trade  statistics       ^^.^^  Issued   in   '0   principal  cities  were 
of  exports  of  iron  and  steel  in  Septem-        j  ^^^„  ,„  the  corresponding  month 

ber    show    a    total    of    264,000    tons,    as        larger  uiiii  '"  ■•    «  totals   of   nnm- 

against  334,000  tons  in  September,  1923.  a  ^e^'' /SO-  Cumulave  totals  onum 
Exports  in  August  had  been  301,000  ''"a"^  value  of  building  p^.mts  is 
tons.  Imports  of  pig  iron  were  21,000  sued  during  the  first  nine  months  of 
tons,  as  against  4OO0  tons  in  September  this  year  are  less  than  4.0  pel  cent  be- 
last  year.  Imports  of  iron  and  steel  low  the  record  figures  reported  foi 
of  all  classes  were  207.000  tons,  com-  the  same  period  in  1923,  when  building 
pared   with   116,000    tons    in    September,       costs  averaged  9.3  per  cont  higher. 

More  interest   is  now   be'ng   taken    in 

Imports  into  the  United  States  of  industrial  standardization  than  even 
hydraulic  cement  during  August  before  according  to  the  new  year  book 
amounted  to  192,634  barrels,  valued  at  of  the  American  Engineering  Standards 
$305,690,  according  to  the  department  Committee.  One  hundred  and  fitty- 
of  commerce.  In  1923  imports  totaled  two  projects  have  been  completed,  or 
1,678,636  barrels,  valued  at  $2,964,098.  are  under  way,  and  two  hundred  and 
Exports  of  hydraulic  cement  in  August  thirty-five  national  organizations, 
were  85,883  barrels,  valued  at  $251,904.  technical,  industrial  and  governmental 
. are  officially  co-operating  in  the  move- 
Dwelling  house  construction  in  Oak-  nient.  Of  these  projects  thirty-one 
land    tor    1924    will    exceed    that    of   last  have  to  do  with  the  building  industry. 

vear  by  more  than   20  per  cent.  Durin,g  ^      t,      j      * 

the  first  nine  months  of  this  year  a  to-  According  to     the     Forest     Product.s 

tal     of    3754     homes,     costing    $4000    on  Laboratory,   70%  of   the  wood  in   a   for- 

the   average  had   teen   constructed.  est   is   wasted;   only   30%  is   utilized    ut 

the    logs    cut    59.7%,   is    waste   and    40.3% 

Latest    reports     indicate     the    lumber  lumber.    Finally    the    rough    lumber    is 

cut   increasing  at  the   West  Coast  mills  worked     up     89%     in     car    construction, 

with   sales   considerably    below   produc  ■  with    11%,    waste.    85%,    in    the    buildin,? 

tion;  stocks,  however,   are   still   consid-  trades  and   82%   in  boxes.  The   waste   in 

erably   below  normal.  each   case   making   up   100%. 


A.  W.  Keddie.  engineer  of  Plumas 
County.  Cal..  died  In  Quincy.  October 
92  at  the  age  of  82  years.  Keddie  was 
a  native  of  Scotland  and  came  to  the 
United  States  at  the  age  of  21  years. 
His  chief  accomplishment.  which 
brought  him  the  local  title  of  "Father 
of  the  Western  Pacific."  was  the  loca- 
tion of  a  survey  up  the  North  Fork 
of  the  Feather  River.  which  was 
adopted  by  the  Western  Pacific  as  a 
rail  route  over  the  mountains  from 
Oroville  to  the  East. 


City  Engineer  Van  Xorman  has  rec- 
ommended to  Los  Angeles  city  council 
the  establishment  of  a  branch  office  of 
the  city  engineering  department  in 
Hollywood  to  take  care  of  street  im- 
provement work  in  that  district.  He 
also  recommends  discontinuance  of  the 
plan  of  employing  outside  engineers 
to  prepare  drawings  for  street  work 
which  the  department  has  been  unable 
to  make  on  account  of  the  congestion 
of  work  in  the  department. 


Frank  Nikirk,  F.  D.  Duncan  and  B. 
F.  Barbee  have  filed  applications  with 
the  San  Leandro  city  trustees  seeking 
the  appointment  of  city  engineer  which 
office  carries  the  duties  of  building 
inspector,  sanitary  Inspector,  electrical 
inspector  and  health  officer.  The  po- 
s.tion  pays  a  salary  of  $250  a  month 
Applications  will  be  considered  No- 
vember 3. 

J  O.  Marsh  has  been  appointed  chief 
engineer  of  the  Los  Angeles  board  of 
public  utilities,  succeeding  Fred  A. 
Lorentz,  resigned.  Mr.  Marsh  has  been 
office  engineer  of  the  California  high- 
way commission  at  division  headquar- 
ters in  Los  Angeles  for  the  last  seven 
years. 

Frederick  R.  Siegrist  has  severed  his 
connection  with  the  Larsen-Siegrist 
Company.  Inc..  and  with  N.  H^  Sjoberg 
has  formed  the  F.  R-  Siegrist  Companj. 
general  building  construction  with  of- 
fices in  the  Williams  BKig..  San  Fran- 
cisco. 

Chas.  H.  Lee  of  San  Francisco,  an 
expert  on  water  resources  of  the  West, 
has  been  commissioned  as  a  consu  t- 
ing  engineer  by  the  Los  Angels  Public 
Service  Commission  to  outline  a  solu- 
tion of  the  Owens  Valley  water  rights 
dispute. 

A  E  Loder,  a  member  of  the  Com- 
mittee of  Nine  on  California  State 
Highways,  urges  a  system  of  state 
highways  on  which  motorists  can 
travel  at  a  speed  much  faster  than 
present    congested    conditions    permit. 

E  F  Lippert  has  been  named  an  in- 
spector in  the  Berkeley  City  Street 
Department.  The  appointment  was 
made   by   City    Manager   Eddy. 

Perry  Brown.  Fresno  engineer,  has, 
been  named  city  manager  at  Porter- 
ville    at   a  salary    of   $350   a  month. 
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ORGANIZATION  NEWS 


Orsanl^Atlf^n*    liB^ 


vllh    ibr   conntmctlon   Indnstrj   are    InTKrd    lo    anbnilt    mrm    tot    pabllr 
(Inn   ill   thin  depnrtjmtnt. 


iiii':<;i)N    sTATK    \ntiirri;< 'I's   im.an 
im;umaM':nt  «ni<;.\.My,A'rio.\ 


Urges    State    License    for    Contractors 


A  reprcscnlalive  Balheriiie  uf  iirthi- 
tects  from  all  .sci-linns  of  Oiikoh.  iiuin- 
herinn;  alioul  fifty,  allendid  ii  recent 
gel-togiMhir  nulling  In  tliu  'lianiber 
of   Coniintrcf    Huildins    at    Portland. 

A  roniinittce  InclurtinK  Mmris  H. 
Whitohousc,  r.  A.  lloughtaling.  Martin 
Schacht  and  Folffer  Johnscm  wtiu  dele- 
gated to  Ket  the  architects  together 
with  the  view  of  estaMishing  1..  tier  re- 
lations and  a  nuin-  intimale  a(  .|iiaint- 
anceship  between  members  of  I  be  pro- 
fession from  the  entire  state  with  the 
result  that  this  meeting  was  called. 
While  a  number  of  areihtects  are  mem- 
bers of  the  American  Institute  of  Ar- 
chitects, there  is  no  organization  which 
includes  in  its  membership  all  the  ar- 
chitects of  Oregon  state.  A  permanent 
organization  will  result  from  this 
meeting  and  it  is  planned  to  meet  once 
or   twice   a   year. 

After  five-minute  talks  from  a  num- 
ber of  those  present,  a  lecture  on  the 
methods  of  manufacture  of  terra  cotta 
was  explained  by  F.  S.  Laurence,  sec- 
retary of  the  National  Association  of 
Terra  Cotta  manufacturers.  The  lec- 
ture was  illustrated  with  views  show- 
ing the  various  stages  of  manufac- 
turing   the    product 


BlILUKHS'    BOND    RULING 


A  court  decision  of  special  interest 
to  builders,  contractors  and  surety 
companies  is  reported  from  Los  An- 
geles. 

That  minor  changes  in  plans  and 
specifications  for  the  construction  of 
a  building  do  not  void  the  bond  of 
a  contractor,  where  the  bond  is  issued 
by  a  surety  company,  is  held  by  Judge 
Ira  F.  ThomiiKon  of  the  Superior  Court 
oC  Log  Angeles  County  in  a  decision  in 
a  long  drawn  out  suit.  The  action  was 
that  of  11.  D.  Bownrian,  owner  of  the 
Westinghouse  building,  against  Earl  B. 
Newcomb,  a  contractor,  and  the  Mary- 
land Casualty  Company. 

The  court  holds  that  only  major 
changes  in  plans  that  would  sub- 
stantially alter  the  commitment  of  the 
surety  should  serve  to  void  the  obliga- 
tion of  the  bond.  In  other  states  the 
rules  outlined  by  Judge  Thompson  have 
prevailed  for  years.  They  are  in  line 
with  a  recent  decision  of  the  California 
Supreme   Court. 


OFFICERS    XOMIX.VTED 


At  the  tall  meeting  of  the  executive 
board  of  the  Associated  General  Con- 
tractors at  Des  Moines.  Iowa,  George 
B.  Walbridgc  of  the  Walbridge  Aldin- 
ger  Company,  Detroit,  was  nominated 
for  president  and  Harry  Baum  of  Salt 
Lake  City,  Utah,  was  nominated  for 
vice-i)resident.  C.  S.  Downey  of  Seattle 
and  Godfrey  Edwards  of  Los  Angeles 
have  been  nominated  for  vice-president 
from  Zone  5.  The  next  annual  meeting 
of  the  A.  G.  C.  will  be  held  in  Wash- 
ington,  D.   C,   in    1025. 

♦ 

BlILDERS   DISCUSS   BONDS 

Director.'^  nt  the  Fvesno  Builders'  Ex- 
change and  members  of  the  Fresno 
Board  of  Education  are  holding  joint 
meetings  to  determine  on  a  school  con- 
struction program  for  which  an  elec- 
tion will  be  held  to  vote  bonds  to  fi- 
nance the  improvements.  A  number  of 
new  schools  are  planned.  Additions  and 
alterations  will  be  made  to  standmg 
structures. 


In  a  recent  issue  of  the  News  Letter 
of  the  .Southern  California  Chapter,  As- 
sociated General  Contractors,  F.  A. 
Schilling  of  the  contracting  firm  of 
Schilling  and  Brown,  urges  a  state  li- 
cense for  contractors.  In  part,  Mr. 
Schilling   says: 

"The  city  attorney  of  Los  Angeles 
was  recently  requested  by  the  state 
department  of  labor  to  draft  an  ordi- 
nance requiring  all  building  contrac- 
tors to  be  licensed  in  order  that  fly- 
by-night  and  irresponsible  contractors 
may  be  eliminated. 

"It  is  only  a  question  of  tiiric  until 
licensing  of  contractors  will  be  an  ac- 
complished fact  and  our  association 
should  get  bade  of  this  matter  and 
insist  on  a  state  examination.  Licensing 
of  contractors  by  the  various  munici- 
palities is  only  a  make-shift  and  will 
impose  an  unnecessary  tax  on  each  and 
every  one  of  us.  A  contractor  who  un- 
derstands his  business  and  possesses 
the  required  skill,  integrity  and  re- 
sponsibility, .should  not  be  opposed  to 
certification  of  contractors  by  the 
state,  and  certainly  will  have  no  diffi- 
culty    in     passing     an     examination.     A 


contractor  who  cannot  qualify  should 
not  be  allowed  to  construct  anything 
•  ■xcept   small    bungalows   and   sheds. 

"This  examination  should  be  con- 
ducted by  a  state  board  of  examiners 
composed  of  men  of  llie  highest  calibre 
ai>pointed  by  the  governor,  and  our  as- 
soct:ition  should  have  a  voice  both  in 
tile  selection  of  this  board  and  the 
drafting  of  the  law.  Local  licensing  will 
not  eliminate  irresponsible  contractors 
any  more  than  surety  bonds  have  done 
in  the  past. 

"."V  distinctive  name  should  be  pro- 
vided for  all  certified  contractors  and 
it  should  be  a  misdemeanor  for  any- 
one to  use  that  name  in  connection 
with  his  business  unless  he  has  been 
certified  by  the  state  board.  This  cer- 
tainly would  place  our  profession,  or 
business,  if  you  please,  on  an  equal 
tooting  with  that  of  architects,  attor- 
neys  and   other  professions. 

"It  should  also  be  provided  in  this 
law  that  only  such  contractors  as  are 
actually  engineers  be  permitted  to 
style  themselves  "engineer"  or  to  use 
this  word  in  conjunction  with  any 
oilier  word." 


PORTLAND    «.\GE    SCALE 

Wages  in  the  construction  industry 
of  Portland,  Ore..  October  1,  as  an- 
nounced by  the  Builders'  E.xchange  of 
that   city   follow: 

Journeymen 

Asbestos   workers    ?   8.00 

Bricklayers     10-00 

Bricklayers'    hodcarriers 6..tO 

Carpenters    ^-00 

(Jement   finishers 9-00 

Electrical    workers 9-00 

Engineers,  traveling  crane §.00 

Labor,    common 5.o0 

Laborers,  skilled J. 00 

Lathers   ^f 

Marble    setters •"•"" 

Marble   cutters .  9-00 

Millwrights    8-00 

Model    makers lO-OO 

Model  casters 9-0O 

Painters    »-00 

Pile     drivers 8.00 

Plasterers  ll"" 

Plasterers'   hodcarriers SOIJ 

Plumbers    z'„ 

Roofers,    composition '-OO 

Sheet  metal  workers 8.aO 

Sprinkler    fitters ^-^^ 

Sleamfltte-rs     J-"" 

Stair  builders    ■. ,  8.00 

Stone    setters,    soft    and    granite..    10.00 

Tile   setters    8.30 

♦- 

STOCKTON      CITY     HALL     HEARING 
SET 

J.  LeUoy  Johnson,  city  attorney  of 
Stockton,  announces  that  the  city  hall 
contract  cases.  Stockton  vs.  Williams 
and  Stockton  vs.  Gnekow,  have  been 
advanced  on  the  calendar  for  hearing 
in  the  appellate  court  in  Sacramento 
on   November   24. 

The  cases  arise  out  of  the  awarding 
of  certain  contracts  for  the  new  city 
hall.  Before  the  contracts  were  due  to 
be  signed  by  the  mayor  the  new  city 
hall  council  rejected  the  awards,  and 
the  mavor  refused  to  sign  the  con- 
tracts. The  cases  were  taken  to  court, 
and  the  city  was  upheld  before  Judge 
O.  F.  Buck.  Appeal  was  made  to  the 
district  court  of  appeals  at  Sacramento, 
with  the  re.sult  that  the  appeal  will 
now   be   heard  on   November  24. 


OFFICERS    ELECTED 

ijcorge  Morris,  superintendent  of  dis- 
tribution of  the  Spring  Valley  Water 
Company  of  San  Francisco,  was  elected 
president  of  the  California  Division  of 
the  National  Waterworks  Association 
at  its  recent  convention  in  Sacra- 
mento. C.  B.  Jackson,  superintendent 
of  the  Fresno  City  AVater  Corporation, 
was  elected  vice  president.  Samuel 
Morris,  chief  engineer  of  the  Pasadena 
Water  Company,  was  elected  secretary. 
The  1925  convention  will  be  held  in 
Sanla   Cruz. 


EXCHANGE        ORGANIZED 


The  recently  organized  Builders'  Ex- 
change of  Wilmington,  Calif.,  has  se- 
cured quarters  in  the  Marshall  build- 
ing, 305^4  Canal  Ave.,  Wilmington.  J. 
W.  Potts  of  San  Pedro  has  been  made 
manager  of  the  Exchange.  The  officers 
are:  President,  Frank  McGinlcy;  vice- 
president,  W.  E.  Harris;  secretary.  Earl 
Rosecrans;  treasurer.  I.  J.  Rossman; 
directors,  W.  F.  Seaman,  O.  J.  Cope,  H. 
C.  Head  and  R.  L.  Porter. 


DEFINITION     OF    BRICK 


.\t  the  instigation  of  the  Common 
Brick  Manufacturers  Association  of 
.\merica.  the  National  Vigilance  Com- 
iniltee,  which  is  a  department  of  .Asso- 
ciated .Advertising  Clubs  of  the  World. 
issued  a  bulletin  in  which  it  defines 
the  work  brick  "as  a  solid  burned  clay 
IH-oduct  of  dimensions  approximating 
2':lx3%x8''.  In  commenting  on  the  bul- 
letin issued  by  the  Vigilance  Com- 
mittee the  weekly  news  letter  of  the 
Common  Brick  Manufacturers  Associa- 
tion says,  "the  bulletin  will  establish 
with  publications  throughout  the 
country  the  principle  that  no  commodi- 
t"  should  be  advertised  as  brick  using 
the  word  alone,  unless  it  is  made  of 
hurned  clav,  and  that  all  advertising 
for  sul)Stitutes  should  clearly  set  forth 
thai  the  building  unit  is  made  of  some 
other   material   than   clay." 
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Legal  Decisions 

Material       Mairx        Lien        Superior       to 
Ineuiiibroncers 

Under  section  3862.  Rev.  Laws  1910, 
the  lien  of  material  man  for  material 
furnished  for  the  construction  of  a 
building  is  superior  to  the  rights  of 
incumbrancers  or  purchasers  acquired 
after  the  commencement  of  the  build- 
ing; and  this  applies  to  an  incumb- 
rancer or  purchaser  between  the  time 
the  building  was  commenced  and  the 
furnishing  of  the  material. — Sherbondy 
vs  Tulsa  Boiler  and  Machinery  Co., 
Supreme  Court  of  Oklahoma.  226 
Paeific  564. 

Subcontractwrs    Loss   of   Wen 

The  loss  of  a  mechanic's  lien,  under 
C.  S.  §  2479,  subsec.  4,  for  failure  to 
sue  for  its  enforcement  within  six 
months  after  its  filing,  does  not  defeat 
the  statutory  right  of  the  claimant  to 
sue  the  owner,  who  is  liable  to  the 
subcontractor  under  sections  2438-2442 
for  what  he  may  owe  the  original  con- 
tractor, if  notice  was  given  before  pay- 
ment to  him.— Porter  v.  Case,  Supreme 
Court  of  North  Carolina.  122  South- 
eastern 483. 

Subcontractor's  Action  Against  Con- 
tractor 
In  a  subcontractor's  action  against 
the  contractor  for  balance  due  for 
driving  piling  in  excavation  work,  an 
amount  representing  that  expended  by 
defendant  in  sending  a  man  to  hurry 
up  the  delivery  of  piles  could  not  be 
offset  against  the  contract  price:  such 
expense  having  been  incurred  without 
plaintiff's  knowledge  and  consent,  and 
without  putting  him  in  default  for 
actual  or  anticipated  delay  in  com- 
pleting his  contract.^Reynolds  vs.  Geo. 
A.  Fuller  Co..  Supreme  Court  of  Louisi- 
ana.     99   Southern   412. 


SHOULD       COIVTRACTOR       fO^IPI.KTK 
THE    INCOMPLETE    PLANS? 


Apprenticeship    is    Principal 

Topic    at   Open    Shop   Conference 


A  minority  of  the  architectural  pro- 
fession makes  a  practice  of  turnin-g 
out  incomplete  plans  which  the  con- 
tractor is  required  to  fill  in.  Still 
worse,  some  architects  inadequately 
check  their  plans  and  specifications, 
yet  require  the  contractor  to  assume 
responsibility  for  work  under  them. 
It  is  small  wonder  that  the  contractor 
is  roiled  by  such  practices,  and  that 
contractors'  organizations  are  press- 
ing   for    their    abolishment. 

■Why  should  a  contractor  be  required 
to  supply  drawings  of  structural  •de- 
.  tails'?  Primary  responsibility  rests 
with  the  architect,  and  if  he  en- 
counters structural  features  beyond 
his  ability  he  should  employ  an  en- 
gineer to  work  them  out  for  him.  It 
may  be  perfectly  possible  for  contrac- 
tors to  provide  in  their  bids  for  the 
cost  of  such  work  when  it  is  required 
of  them,  but  such  possibility  does  not 
make  the  arrangement   desirable. 

Architects  commonly  resent  the  tak- 
ing over  of  their  functions  by  con- 
tractors; but  when  they  thrust  upon 
the  contractor  responsibility  for  a 
portion  of  design  they  are  beginning  a 
course  whose  logical  outcome  is  to 
concentrate  the  whole  of  both  design 
and  construction  under  a  single  head. 
And  the  practical  application  of  this 
follows,  whether  the  architect's  re- 
quirement of  the  contractor  is  for  the 
design  of  specific  features  or  for  the 
assumption  of  responsibilities  for  the 
accuracy  of  design. 

It  w'ill  be  well  if  the  leading  organi- 
zations of  architects,  structural  engi- 
neers and  contractors  will  combine  to 
establish  a  definite  code  covering  such 
points.  With  a  code  in  effect  among 
the  societies  and  associations  its  prac- 
tical acceptance  among  non-members 
will  be  so  general  that  the  evils  will 
cease  to  be  important — Engineering  & 
Contractlilg. 


The  American  Plan-Open  Shop  Con- 
ference held  on  Oct.  20-21  in  Oklahoma 
City  was  attended  by  62  registered  con- 
ferees, including  secretaries  of  open 
shop  organizations  in  the  printing  and 
construction  industries,  and  by  repre- 
sentatives of  other  industries  inter- 
ested. 

The  following  general  contractors 
were  present:  M.  .T.  Reinhart,  Reinhart 
and  Donovan  Company,  Oklahoma  City, 
Oklahoma;  ,7ames  Aiken,  San  Antonio, 
Texas;  Godfrey  Kdwards,  president 
Builders'  Exchange,  T^os  Angeles,  Cali- 
fornia; A.  L.  T,ehr,  Lehr  Construction 
Company.  St.  .Joseph,  Missouri;  Charles 
W.  Gompertz,  president.  State  Builders' 
Exchange,  San  Francisco;  H.  D.  .lones, 
Alameda  County  Builders'  Exchange, 
Oakland,  California;  and  D.  B.  Farqu- 
harson,  San  Francisco. 
Other  Constniction  KeprescnlntKex 
Among  others  identified  with  the 
building  industry  were:  Sidney  E.  Cor- 
nelius, manager.  Open  Shop  Associa- 
tion, San  Antonio,  Texas;  C.  H.  Makins, 
Makins  Lumber  Company,  Oklahoma 
City;  Albert  Stenes,  Stenes  Sash  and 
Door  Company,  San  Antonio,  Texas;  A. 
C.  Rees,  manager.  United  Associated 
Industries.  Salt  Lake  City,  Utah;  A.  P. 
Binns.  A.  F.  Binns  Company,  Oklahoma 
City;  E.  J.  Brunner,  editor,  American 
Contractor,  Chicago;  J.  B.  Landers, 
secretary-manager,  open  shop  division. 
Chamber  of  Commerce,  Oklahoma  City; 
C.  W.  Burgess,  secretary-manager. 
Open  Shop  Association,  Joplin,  Mis- 
seuri;  C.  O.  Vinnedie,  secretary-man- 
ager. Open  Shop  Association  of  Fort 
Worth,  Fort  Worth,  Texas;  R.  M.  Buey, 
Open  Shop  Association  of  Fort  Worth, 
Fort  Worth,  Texas;  E.  H.  Davidson, 
nianaging  director,  citizens'  Alliance 
of  Ramsey  and  Dakota  counties,  St. 
Paul.  Minnesota:  Frank  L.  DyUema, 
secretary.  Associated  Building  Employ- 
ers of  Michigan,  Grand  Rapids,  Michi- 
gan: Paul  Eliel,  Industrial  Association 
of  San  Francisco,  San  Francisco;  W. 
H.  George,  secretary,  Henry  Cowell 
Lime  and  Cement  Company,  San  Fran- 
cisco; and  W.  A.  Edwards,  secretary. 
Industrial  Association  of  Santa  Clara 
County,   San   Jose,  California. 

Apprenticeship  Principal  Topic 
The  meeting  was  one  of  discussion, 
with  no  set  speeches.  The  first  general 
topic  was  apprenticeship.  The  con- 
census of  thought  on  this  was  that  thf 
organization  conducting  the  school 
must  be  an  open  shop  organization,  and 
that  local  conditions  must  be  met. 
There  must  be  contact  between  appren- 
tices and  employers,  while  the  appren- 
tices are  in  school,  and  after.  Tht 
number  to  be  trained  and  the  continu 
ity  of  training  should  be  governed  b;, 
the  need  for  men  in  the  respective 
trades.  There  was  discussion  of  the 
proper  financing  of  training;  and 
while  some  thought  that  funds  should 
be  derived  from  general  taxation, 
ethers  thought  that  all  funds  should 
be  raised  by  open  shop  organizations. 
Vigilance  is  the  price  of  success  in 
any  movement,  and  vigilance  best  goes 
with    the    control    of   funds. 

There  were  many  interesting  reports 
of  progress  in  training  building  trade 
.'.pprentices;  these  will  be  outlined  in 
future  issues  of  the  American  Con- 
tractor. 

The  matter  of  employment  agencies 
aroused  very  productive  discussion. 
Some  representatives  told  of  employ- 
ment agencies  that  embrace  libraries 
and  tool  rooms  and  that  operate  very 
efficiently.  The  employment  agency 
in  the  building  trades  must  serve  the 
contractors'    needs  With    dispatch.    But 


the  employment  agency  must  be  not 
only  an  instrument  for  the  benefit  of 
employer;  it  must  in  a  sense  belong 
IIP  the  workman.  One  case  of  particu- 
larly effective  work  that  is  being  done 
by  an  employment  bureau  in  settling 
grievances  of  men  regarding  employ- 
ment and  wages  was  cited.  This  case 
will  be  dwelt  on  further  in  a  later 
issue. 

The  employment  bureau  establishes 
contact  with  workers,  protects  workers 
in  the  matter  of  working  relations  and 
wages,  creates  confidence  of  the  work- 
ers in  the  open  shop  firganization,  dis- 
courages industrial  disturbances,  sta- 
bilizes wages,  disarms  agitators,  pro- 
motes industrial  development,  and 
sirves  as  a  point  of  contaet  between  all 
agencies  having  employment  relations. 
Labor  HichanBe  ProBrews  Made 
Naturally,  labor  exchanges  were  dis- 
cussed; and  it  developed  that  while  the 
matter  of  relations  as  between  differ- 
ent cities  is  still  far  from  effective, 
progress  is  being  made.  The  members 
of  the  conference  exchange  informa- 
tion regarding  supply  and  demand  ot 
men  and  regarding  prevailing  wages. 
But  several  members  admitted  that  the 
one  way  to  get  men  was  to  send  out 
scouts. 

It  was  pointed  out  that  the  crafts- 
men as  well  as  the  employers  would  be 
given  service.  Evil  that  is  Inherent  in 
the  practice  of  drawing  men  from  one 
city  to  another  must  be  minimized  as 
much  as  possible. 

Discussion  of  these  subiects  conclud- 
ed the  first  day's  meeting  as  far  as 
the  construction  industry  was  con- 
cerned. 

At  the  second  day's  session  contrac- 
tual relations  were  discussed,  and  the 
essence  of  expressed  opinion  was  that 
contractual  relations  he  had  with  labor 
only  from  the  individual  standpoint. 
The  greater  part  of  the  day  was  taken 
up  with  matters  of  an  executive  na- 
ture and  with  reports  ot  industrial 
situations  in   various  communities. 

The  American  Plan-Open  Shop  Con- 
ference was  organized  at  a  meeting 
held  October  2  and  3,  1922,  at  Colorado 
Springs,  Colorado.  It  is  not  an  organ- 
ization in  the  common  sense  of  the 
term,  because  it  has  no  paid  officers, 
no  headquarters,  and  no  set  procedure. 
It  is  simply  a  common  getting  together 
on  call  of  all  interested  in  the  open 
shop  movement.  .Naturally,  there  is  no 
restriction  as  to  membership.  The  fol- 
lowing definition  of  its  scope  has  been 
adapted; 

Since  the  interest  of  the  general  pub- 
lic is  of  supreme  consideration  in  all 
industrial  as  well  as  political  mat- 
ters, the  rights  of  no  class,  faction,  or 
party  can  he  permitted  to  interfere 
with    the   greater  public    interest. 

All  men,  in  fact,  (for  such  is  the  gov- 
ernmental theory)  are  entitled  to  fol- 
low the  vocation  or  business  to  which 
tlieir  qualifications  incline  them.  No 
man  should  he  denied  nor  should  have 
abridged  or  interfered  with,  his  right 
to  secure  and  retain  employment  in 
any  tr:.de  or  calling  on  account  of  his 
affiliat.on  or  non-aff iliatinn  with  any 
labor  organization  or  any  other  society 
or  association.  In  like  manner,  no  dis- 
crimination for  or  against  any  man  in 
wages,  working  crnditions;  or  continu- 
ity of  employment  should  exist  on  ac- 
count of  such  membership  or  non- 
incmbe  ship.  Furthermore.  Ihe  right  of 
an  employer  to  hire  or  discharge  em- 
ployes should  not  be  interfered  with  in 
.inv   wise,   directly    or   indirectly. 

However,  in  the  maintenance  of 
these  principles  the  employe  should 
nut,    by    economic    pressure,    boycott,    in 
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concert  or  otherwlre  attempt  to  force 
the  emviloyer  either  to  lilre  tir  tu  dU- 
chaiKe  i'liy  man  on  ariounl  of  such 
member»liip  or  non^nieiiibershlp:  nor 
should  the  emplujer  hire  exclusively 
employes  of  any  class  and  thereby  pur- 
posely discriminate  against  employes 
of  another  class. 

AbiMHuIr     Prrrdam     shonld     ObtalB 

Nothing  should  lie  d.me  either  by  the 
employer  or  the  employe  to  limit  In 
any  maniter  the  riKlit  of  the  Ano-rican 
youth  to  leurn  any  callInK  or  enter  on 
any    business. 

The  adoption  of  the  open  shop,  as  de- 
fined by  the  foregoing  principles,  In 
cur  opinion  would  redound  to  the  im- 
mediate and  great  economio  benefit  of 
the  American  people  and  give  to  all 
employes  efiual  opportunity  fi>r  fair 
wages  and  proper  working  conditions, 
and  to  employers,  reasonable  cnndi- 
tions  of  business  conduct. 

The  open  shop  has  not  for  Its  pur- 
pose the  reduction  of  wages,  the 
lengthening  of  hours  of  employment, 
the  lowering  of  the  standards  of  em- 
ployment, nor  any  other  oppression  of 
lab  jr.  On  the  contrary.  It  stands  essen- 
tially for  freedom  of  employment  re- 
lationship with  the  fullest  protection 
of  the  workman  in  the  matter  of 
wages,  hours,  and  working  conditions. 
— American  Contractor. 


SHOW  P.\R.\FFIX  BEST  FOR 

WATKRPROOFI.VG     STONE 


The  superiority  of  paraflin  treat- 
ments for  waterproofing  stone  has  been 
demonstrated  by  a  weathering  test  of 
colorless  waterproofing  compounds 
conducted  at  the  Bureau  of  Standards, 
Department  of  Commerce,  during  the 
past  three  years.  Samples  of  Indiana 
limestone  and  of  sandstone  have  been 
used  in  the  tests,  one  half  of  each 
specimen  being  coated  with  the  water- 
proofing compound  while  the  other  half 
was   left   untreated. 

Very  little  deterioration  was  noticed 
In  the  case  of  the  paraffin  treatments 
during  the  period  of  the  test.  Materials 
using  aluminum  stearate  and  mixtures 
of  paraffn  and  china  wood  oil  were 
also  found  to  give  good  waterproofing 
values  when  properly  applied.  Ma- 
terials consisting  of  solutions  of  glue, 
magnesium  fluosilicpte,  cellulose  ni- 
trate, resins,  etc.,  are  not  sufficiently 
durable  to  Justify  their  use,  in  the 
opinion  of  the  bureau. 

Most  of  the  materials  tried  discolor- 
ed the  stone  to  a  considerable  extent 
at  first,  depending  on  the  porosity  of 
the  stone.  Very  dense  types  were  not 
appreciably  discolored  while  very 
porous  one  appeared  greasy  for  several 
months  after  treatment.  After  a  year 
or  more  of  weathering  the  discolora- 
tion disappeared  and  the  treated  sur- 
face appeared  lighter  and  cleaner  than 
the  untreated. 

A  new  series  of  tests  is  being  started 
with  these  materials  on  dense  lime- 
stones and  marbles.  A  new  compound 
has  recently  come  into  use  in  F.ngland 
which  consists  of  a  silicon  ester.  This 
material  is  being  included   in  the   tests. 


LIMB    PRICES    CUT 


San  Jose  Xews,  under  date  of  Oct. 
27.    publishes    the    following    item: 

Henry  Cowell  Lime  &  Cement  Co. 
reports  a  drop  of  50  cents  per  barrel 
on  Santa  Cruz  lime  in  both  carload  and 
less  than  carload  prices.  This  now 
brings  the  retail  price  in  San  Jose  on 
Santa  Cruz  lime  to  ?2.C5  per  barrel, 
whereas  the  former  retail  prit*;  was 
J3.15  per  barrel.  An  allowance  of  25c 
each  for  empty  barrels  returned  brings 
the  cost  to  $2.40  per  barrel  Tiet.  It  Is 
expected  that  this  large  decline  on  the 
price  of  Santa  Cruz  lime  will  greatly 
stimulate  building  operations  all  along 
the   coast. 


California's    Highway   Financing 

Proposal    is    Cause    for    Comment 

Reprint    from    Indiana      IliKhivayii    and    >iouirH 


The  proper  method  of  imposing  a 
tax  upon  motor  vehicles  to  raise  the 
funds  necessary  In  complete  an  ade- 
nuale  system  of  highways  in  California 
is  again  giving  the  people  and  of- 
(IclaU  of  that  slate  much  concern.  The 
Governor  recently  appointed  a  com- 
mittee to  Inquire  into  the  road  situa- 
tion In  California  and  to  devise  a 
satisfactory  scheme  of  motor  vehicle 
taxation  for  highway  purposes.  The 
only  thing  that  is  unusual  about  the 
California  situation  is  that  not  long 
ago  they  departed  from  the  usual 
licensing  methods  and  adopted  a  flat 
registration  fee  for  pleasure  vehicles. 
(California  also  has  a  gas  tax.)  Now, 
within  a  few  months  after  adopting  the 
flat  registration  fee  Idea,  the  talk  is 
of  returning  to  a  weight  tax  (retain- 
ing and  probably  increasing  the  gas  tax 
also),  as  the  flat  registration  fee 
scheme  has  proven  unsatisfactory  both 
as  a  method  of  licensing  and  as  a 
revenue  producer.  In  discussing  the 
need  for  revenue  for  new  work  so 
that  primary  road  construction  may 
proceed,  the  State  Highway  Engineer  of 
California  recently  said:  "If  funds 
are  not  provided,  State  Highway  con- 
struction will  be  at  an  end  in  the  very 
near  future."  In  other  words  the  hour 
of  awakening  has  struck. 

We  are  told  that  when  the  proposal 
to  make  a  flat  registration  fee  for 
pleasure  vehicles  in  Californld  was 
advocated  it  met  with  almost  univer- 
sal approval  and  was  promptly  enacted 
into  law.  Sure  it  did!  The  people 
thought  they  were  going  to  get  roads 
without  paying  for  them.  Now  that 
the  folly  of  all  this  is  realized  Cali- 
fornia seems  to  be  getting  ready  to 
junk  the  flat  registration  fee  idea  and 
get  back    to   a   graduated   weight   tax. 

Among  the  interested  people  watch- 
ing this  California  experiment  is  Mr. 
W.  M.  David,  Secretary  of  the  Nevada 
Highway  Association.  Here  is  what 
he  now   thinks  of   the  idea: 

California's  experiment  with  the 
flat  registration  fee  has  not  pro- 
duced the  hoped  for  results.  It 
was  felt  that  a  normal  fee  for  reg- 
istration, supplemented  by  a  tax 
upon  the  consumption  of  gas,  would 
provide  for  an  equitable  tax  upon 
motor  vehicles.  It  was  pointed  out 
that  those  who  used  the  roads  most 
would   be    paying    the   greatest    tax. 


The  theory  seemed  all  right,  but  In 
practice  It  developed  a  great  deal 
,,f  discontent  especially  on  the 
part  of  the  owner  of  the  small  car. 
It  was  found  that  owners  of  small 
cars,  particularly  in  rural  districts, 
have  affixed  a  body  to  their  cars 
l)y  means  of  which  small  articles 
and  produce  may  be  transported.  It 
lias  been  held  that  a  car  so  equip- 
ped constitutes  a  commercial 
vehicle,  and  an  additional  fee  of  $5 
lias  been  Imposed.  It  is  pointed  out 
that  a  high-powered  car,  carrying 
a  number  of  passengers,  with  at- 
tendant baggage,  etc.,  is  much 
more  destructive  to  the  highways 
than  is  the  smaller  car,  even 
though  equipped  with  a  light  de- 
livery body,  yet  the  heavy  cars 
pay  a  fee  of  $3,  while  the  small  car 
is  assessed  $8.  It  has  been  propos- 
ed that  Nevada  follow  California 
in  changing  the  present  weight 
schedule  to  the  flat  rate  for  regis- 
tration fees,  and  increase  the 
gasoline  tax  to  make  up  the  dif- 
ference. It  is  the  belief  of  the 
writer,  based  on  comments  of 
owners,  that  this  would  be  unde- 
sirable, particularly  when  those 
who  have  given  this  matter  much 
study  In  our  neighboring  state, 
seem  to  agree  that  the  flat  fee  has 
not  measured  up  to  e^xpectations. 
Their  judgment  can  be  relied  upon 
and  they  are  in  favor  of  the  more 
equitable  fee  based  on  the  wieght 
of  a  vehicle. 

It  is  hoped  that  the  people  of  In- 
diana will  not  try  to  "get  some- 
thing for  nothing"  in  highway  affairs. 
This  idea  never  did  work.  A  promise 
to  lower  license  fees  would  be  a 
popular  vote  getting  device,  of  course, 
but  it  would  be  ruinous  to  any  real 
highway  development  program  if  en- 
acted into  law  The  danger  here  lies 
in  the  fact  that  so  few  think  with  a 
pencil  and  paO  of  paper.  People  would 
like  low  license  fees,  of  course,  but 
they  would  also  like  increased  pro- 
duction of  paved  highways  and  the 
two  "likes"  are  in  direct  conflict.  Both 
cannot  be  had.  It  it  not  possible  to 
reduce  Indiana  license  fees  to  nominal 
registration  fees,  even  If  the  gas  tax 
i5  substantially  increased  at  the  same 
time,  if  we  are  going  to  get  any  place 
with  our  State  Highway  building  pro- 
gram within  the  next  few  years. 


.MOXOLITH    rEM»\T    LEASES    KEHN 
COINTV     L.\NDS 


CEMENT     MOVEMENT     HOLDS 


According  to  a  deed  filed  in  the 
county  recordeds  office  at  Bakersfleld. 
the  I.  M.  Jameson  corporation  of  Los 
Angeles  has  given  a  quit  claim  deed  to 
the  Monolith  Portland  Cement  Com- 
pany of  Los  Angeles,  on  a  tract  of  land 
.=.00  feet  north  by  1000  feet  east,  be- 
ginning 1613  feet  east  of  the  south- 
west corner  of  Section  19,  32-23,  at  Taft. 

An  agreement  has  also  been  entered 
into  between  Ida  M.  and  J.  W.  Jameson 
and  the  Monolith  Portland  Cement  Co.. 
giving  the  latter  the  exclusive  right 
for  100  years,  from  November  19,  1921, 
to  quarry  and  take  lime  rock  from  por- 
tions of  the  southeast  quarters  of  sec- 
tion H.  32-23,  commencing  at  the 
southeast  corner;  then  west  1650  feet; 
then  north  1100  feet;  then  east  823 
feet;  then  northeast  to  the  northeast 
corner  of  the  said  quarter  section  and 
then  south  to  the  beginning.  The  right 
is  also  given  to  the  southwest  quarter 
of  section  13,  32-23.  The  minimum 
royalty  will  be  $2500  per  month  and 
after  Jaunary  1,  1924,  $3750  per  month. 


Shipments  of  Portland  cement  in  the 
United  States  during  September  main- 
tained their  high  level  while  produc- 
tion decreased  but  was  at  a  higher 
rates  than  in  any  month  except  August, 
the  geological  survey  for  the  month 
shows.  Stocks  were  over  51  per  cent 
higher  than   in   September,    1923. 

The  total  of  shipments  in  September 
this  year  was  16,827,000  barrels  against 
13,698,000  barrels  in  September,  1923. 
Production  totaled  14,519,000  barrels  as 
against  13,109,000  the  year  before. 
Total  stocks  at  the  end  of  the  month 
were  8,358,000  barrels  this  year  and 
5.533,000    barrels    in    1923. 

Shipments  from  Oregon,  Washington 
and  Montana  in  September  totaled 
315.000  barrels  against  307,000  shipped 
in  September,  1923.  Production  of  the 
three  states  this  year  was  294,000  bar- 
rels and  in  Septmeber,  1923,  was  270,- 
000  barrels.  Stocks  in  the  same  dis- 
trict totaled  443,000  barrels  at  the  end 
of   the   month  against   261,000   IB   1923. 


Xovemher     1,     1924 


BinLDlNG    ANT)    ENGINEERING    NEWS         ^"' 

Tendency   to   Discourage   Use   of 

Cheapest    Home    Building    Material 


By    Ktlga 


National    Lnmlier    Mauufarlnrerd'    Assoclatloii 


The  Truscon  "Majntenance  Map"  Is  a 
wall  chart  prepared  hy  the  Truscon 
Laboratories,  Detroit  Michigan,  sHow- 
ine  in  detail  the  various  maintenance 
requirements  of  buildings  wi'.h  sug- 
gestions of  what  to  do  in  ■■•ich  fase. 
The  map  has  been  .prepared  in  older 
to  help  the  man  who  has  charge  ol  ine 
maintenance  of  buildings  ano  equ'P" 
raent  in  large  institutions  and  consists 
principally  of  a  large  "'""■;<J  ,  "^^^^^ 
section  of  a  modern  manufatturing 
building:  each  maintenance  require- 
ment is  indicated  by  a  system  of  num- 
bers and  arrows.  Immediately  Itlow 
the  cross  section  is  an  outline  of  main- 
tenance requirements,  subdivided  into 
classifications  into  which  the  subject 
naturally  falls,  as  basements,  exteriors, 
interiors,  floors,  etc.  Below  the  outline 
is  a  section  devoted  to  useful  informa- 
tion containing  data  on  such  subjects 
as  the  quantity  of  paint  or  varnish  re- 
quired for  various  surfaces;  amount  of 
cement,  sand,  and  gravel  required  for 
various  concrete  and  cement  mortar 
mixtures;  weights  of  building  materials 
per  cubic  toot;  etc.  Taken  as  a  whole, 
the  "Map"  is  a  concise  compendium  or 
maintenance  information  for  quick  and 
handy  reference.  It  will  be  sent  free 
to  executives  interested  in  mainten- 
ance, on  request  to  Truscon  Labora- 
tories.  Detroit. 


"Milcor  Architectural  Sheet  Metal 
Guide"  is  the  title  of  a  handsomely 
printed  and  illustrated  catalog  of  sheet 
metal  ornamental  products  recently 
published  bv  the  Milwaukee  Corrugat- 
ing Company,  of  Milwaukee,  Wisconsin. 
The  catalog  contains  61  pages  of  pro- 
fusely illustrated  text,  2  pages  of  in- 
formation for  the  specification  writer 
in  chart  form,  and  an  index.  Without 
doubt  the  catalog  will  be  of  great 
value  to  anyone  who  must  choose 
sheet  metal  products  that  are  to  serve 
either  a  utilitarian  or  an  aesthetic 
purpose.  Supplementary  to  this  catalog 
is  a  folder  that  contains  photographs 
of  some  of  the  many  large  American 
structures  into  whose  construction 
have  gone  Milcor  products  of  various 
kinds. 


Century  Wood  Preserving  Company's 
latest  data  sheet  is  headed  with  a  ques- 
tion— How  Great  a  Cost  Is  Justified  for 
the  Treatment  of  Lumber  and  Timbers? 
The  sheet  contains  graphs  of  treatment 
costs  that  are  a  better  answer  to  the 
question  than  words  would  be.  and  that 
at  the  same  time  are  valuable  as  ref- 
erence tables  for  all  who  may  be  con- 
cerned in  wood  preserving  processes  or 
in  the  use  of  wood  treated  with  preser- 
vatives. Graph  number  3  of  the  sheet 
is  headed,  Service  That  Treated  Tim- 
bers Must  Give,  and  serves  as  an  in- 
dicator of  what  users  of  treated  wood 
may  Justifiably  expect  of  such  material. 

Standard  Conveyor  Company  catalog 
Number  2,  lately  published,  contains 
much  information  about  and  many  il- 
lustrations of  Standard  gravity  and 
roller  conveyors,  and  combinations  of 
these.  In  tlie  form  of  an  illustrated 
foreword  a  historic  parallel  is  given, 
the  parallel  between  the  builders  of  old 
who  whenever  possible  worked  their 
heavy  materials  downhill  that  is,  by 
gravity,  and  the  wise  modern  who  does 
likewise. 


Grinnell  Automatic  Sprinkler  Bul- 
letin volume  29,  numV,*r  118  is  off  the 
press,  and  those  interested  in  the  in- 
stallation or  the  use  of  automatic 
sprinklers  will  find  valuable  the  in 
formation  and  the  illustration- 
tained  in  its  pages.  Particularl 
are  the  illustrations 
sprinklers  in  use. 


con- 
good 
Grinnell 


Is  not  the  persistently  reiterated 
idea  of  "permanency"  in  home  building 
tending  to  discourage  this  form  of  in- 
vestment? Lumbermen  think  so.  Their 
belief  is  not  based  upon  uneasiness  in 
relation  to  competition  of  other  ma- 
terials for,  unquestionably,  lumber  re- 
mains the  most  ei^onomical  and  satis- 
factory home  building  material  tor  the 
great  mass  of  American  people.  More 
pretentious  homes  are  frequently  built 
of  so-called  "permanent"  materials, 
because  the  element  of  economy  of  con- 
struction docs  not  dictate  choice;  but 
among  those  who  must  figure  very 
carefully  all  items  of  cost  in  their 
home  btiilding— and  this  constitutes  the 
largest  element  of  our  people — the 
sometimes  over-drawn  picture  present- 
ed by  the  dealers  ir^^  "permanent"  ma- 
terials acts  as  an  effectual  deterrent 
to  home,  owning  ambition. 

Certain  dealers  in  building  ma- 
terials base  their  sole  claim  to  the  at- 
tention of  the  public  upon  the  grounds 
of  "permanency."  While  they  assert 
that  their  product  is  incombustible  and 
)>iactically  indestructible,  they  do  not 
hesitate  to  denounce  lumber  as  quickly 
deteriorating  material  and  constitut- 
ing in  itself  an  alarming  fire  hazard. 

As  a  matter  of  fact,  "permanency"  is 
not  a  quality  of  special  appeal  to  home 
builders   of  moderate   means. 

In  nearly  every  town  and  city 
throughout  the  United  States  we  find 
so-called  "permanent"  structures  being 
torn  down  to  make  way  tor  improve- 
ments of  various  kinds  In  these 
cases  the  added  cost  tor  the  element  of 
"permanency"  is  either  entirely  lost  or 
is  of  very  little  value  in  salvaging 
second-hand  material.  As  a  matter  of 
fact  well  built  lumber  construction,  it 
given  the  same  care  as  brick  or  stone 
or  cement,  will  last  the  lifetime  of 
several  generations  of  occupants. 
There  are  thousands  of  beautiful  Col- 
.)nial  homes  in  America  that  have 
withstood  the  storms  of  centuries  and 
•ire  todav  the  same  dignified,  hospi- 
table and  comfortable  dwellings  they 
were  when  newly  built.  To  the  true 
American  there  is  no  more  inspiring 
appeal  to  pride  and  Patriotism  than 
our  country's  long  roster  of  Colonial 
homes.  Like  the  memories  of  their 
sturdv  and  cultured  builders,  these  fine 
old  structures  have  defied  the  elements 
of  oblivion  and  are  today  monuments 
of  solidity  and  good  craftsmanship.  Mt. 
Vernon,  the  home  of  Washington,  erect- 
ed many  years  before  even  the  national 
Capitol  w^as  begun,  has  withstood  the 
wearing  visitations  of  millions  of 
people  who,  inspired  with  awed  vene- 
ration, have  inspected  every  nook  and 
corner    of    this    shrine      of      American 

history.  ,    .       ,      „ 

Lumber  does  not  lay  claim  to  per- 
manency" according  to  the  definition 
laid  down  by  Webster.  Nor  does  it 
concede  the  same  quality  of  endurance 
to  any  other  building  material.  And 
there  "is  no  sound  reason  for  increasing 
the  home  investment  merely  that  it 
mav  survive  after  it  has  served  do- 
mestic requirements.  Even  a  nominal- 
ly "permanent"  house  represents  an 
added  cost  upon  which,  in  a  vast  ina- 
ioritv  of  cases,  there  can  never  be  an 
'adequate  cash  realization.  According 
to  a  governmental  authority  the  aver- 
age tenure  of  an  American  home  by  the 
builder  or  his  family  is  from  ten  to 
fifteen  years.  In  this  period  the  oc- 
cupant gets  no  more  from  the  'per- 
manent" quality  of  his  home  than  from 
life-lasting  construction  of  lumber. 
The  succeeding  occupants  of  any  resi- 
dence in  all  probability  will  be  less 
fastidious  and  less  inclined  to  main- 
tain the  property  in  good  repair  than 
the  original  owner.    This  is  particular- 


Iv  true  of  American  cities,  where  the 
constant  expansion  of  the  apartment 
house,  the  boarding  house  and  retail 
Ijusiness  sections  sweeps  ever  outward 
to  invade  and  absorb  residential  dis- 
tricts. This  means  rapid  deterioration 
in  the  character  of  tenants,  and  the  re- 
sult is  decreasing  rental  values  and  in- 
creasing  bills  for  repairs  and  renova- 
tion. 

.American  towns  and  cities  are  dotted 
everywhere  with  melancholy  reminders 
of  bygone  residential  grandeur — •'per- 
manent" homes  that  no  longer  are 
either  desirable  as  residences  or  profit- 
able as  investments.  And,  at  the  end, 
the  "permanent"  home  yields  to  the 
hi>use  wrecker,  and  the  investment  in 
■permanency"  is  hauled  away  to  the 
dump  heap.  But  suppose  the  original 
structure  had  been  built  of  lumber.  It 
would  have  cost  considerably  le-ss  to 
erect  and  would  have  insured  its  oc- 
cupants greater  health  and  comfort. 
The  lumber-built  home  need  not  have 
grown  dingv  or  musty  with  the  years; 
its  beauty  would  have  been  renewed  by 
the  simple  process  of  painting.  The 
lumber-built  home  could  have  been  en- 
larged or  remodeled  at  a  minimum  of 
cost;  the  lumber-built  home  would 
have  served  its  purpose  as  long  as  it 
would  have  been  either  desirable  or 
profitable  to  occupy  it  as  a  home.  At 
the  end  of  fifteen  or  twenty  years  it 
probably  would  have  met  the  same 
fate  as  its  "permanent"  competitor,  bui 
the  original  builder  would  have  had  a 
maximum  of  service  from  it  and  would 
not  have  incurred  a  heavy  loss  in  the 
process  of  demolishing   it. 

The  home  builder  who  expends  from 
10  to  30  per  cent  of  his  investment  in 
•  iiermanency"  as  a  rule  is  a  visionary 
ontimis-  or  else  one  who  can  afford  to 
disregard  the  element  of  cost  and  build 
without  consideration  for  economy. 
The  vast  majority  of  home  owners  in 
America,  however,  are  people  of  mod- 
erate means,  who  seek,  and  have  a  right 
to  enjoy,  the  best  value  their  money 
can  buv.  Since  lumber  was  used  in 
building  the  homes  of  our  ancestors 
from  earliest  Colonial  days,  it  points 
with  pride  to  its  own  record  as  the  best 
testimonial  of  its  sturdy  honesty  today 
and  reliability  for  the  future.  Good 
lumber  has  never  been  anything  else 
than  good  lumber,  and  it  was  never 
necessary  for  its  makers  either  to 
malign  its  competitors  or  utter  un- 
truthful and  exaggerated  statements 
concerning  its  own  virtues. 

A  lumber-built  home  is  the  embodi- 
ment of  honesty  and  sincerity.  It  is 
made  of  a  product  that  has  stood  the 
test  of  centuries  and  which  is  familiar 
to  all  The  quality  of  materials  and 
workmanship  can  be  readily  ascer- 
tained. The  average  man  and  woman 
knows  good  lumber  and  good  carpen- 
try as  a  matter  of  life-long  experience. 
Therefore,  the  value  of  a  home  built  of 
lumber  can  be  more  accurately  gauged 
bv  the  purchaser  than  one  of  substitute 
materials.  Fundamentally  a  lumber- 
built  home  presents  one  of  two  distinct 
advantages  to  the  builder;  he  can  use 
the  best  lumber  with  a  substantial 
.saving  in  cost  of  construction  in  a 
given  size  of  house,  or  he  can  build  a 
larger  and  more  attractive  home  at 
the  same  cost  as  a  smaller  and  less 
satisfactory  dwelling  of  so-called 
■permanent "  materials. 

Much  stress  is  laid  upon  the  factor 
of  painting,  yet  those  who  have  had 
experience  know  that  it  costs  little 
■nore  to  paint  an  entire  house  of  lum- 
ber than  to  paint  the  exposed  trim 
common  to  all  types  of  construction. 
But  the  advantages  of  over-all  paint- 
ing are  so  apparent  in  the  freshening 
and    renewal      of    the      property,      that 
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pulntltiK  la  a  most  desirable  Investment. 
And  It  Is  uulte  as  necessary  to  paint 
portions  of  a  so-called  "permanent" 
building,  although  In  the  latter  case 
painting  of  trim  of^cn  accentuates  the 
dlnginess  of  heavy  and  weather-stained 
walls  There  arc  tew  or  no  cracks  or 
other  imperfections  In  a  well  built 
lumber  home,  and  such  as  develop  can 
be  .luickly  and  economically  remedied; 
but  in  a  'permanent"  structure  cracfca 
■ud  aBKBlnK  wall"  are  also  "permanent" 
defects. 

Another  Important  thing  which  should 
always  be  considered  Is  that  of  en- 
largement or  remodeling  of  homes.  We 
are  a  restless  people,  yearning  always 
for  betterment  in  our  living  conditions. 
A  luraber-bullt  home,  constructed  on 
the  unit  plan,  lends  itself  easily  and 
economically  to  interior  changes  and 
exterior  enlargement,  while  so-called 
"permanent"  structures  can  only  be  re- 
modeled at  excessive  cost  and  much  In- 
convenience Attention  should  be  given 
particularly  to  this  subject,  for  home 
building  is  subject  to  constant  changes 
and  improvements.  We  must  remember 
that  the  tile  bath-room,  basement 
laundry,  the  breakfa.st  nook,  the  sun 
parlor,  the  sleeping  porch,  and  electri- 
cal features  are  modern,  and  if  these 
features  were  not  built  into  a  "per- 
manent" structure  they  could  not  have 
been  aded  without  almost  prohibitive 
cost.  There  are  styles  in  beams  and 
panels,  trim  and  stairways.  New  and 
attractive  conveniences  are  being  in- 
cluded in  home  building  every  s.'ason. 
The  home  of  lumber  presents  less  dlf- 
ficulti'is  in  adding  such  features  than 
so-called   indestructible   construction 


Vukicevich  and  Bagge,  general  con- 
tractors, 815  Bryant  Street,  San  Fran- 
cisco, announce  that  in  the  future  their 
concern  will  operate  under  the  name 
of  the  Industrial  Construction  Com- 
pany. The  new  name  was  adopted  as 
being  more  descriptive  of  the  class  of 
work  in  which  the  company  specializes. 
The  management  and  organization  con- 
tinues  without  change. 


Reconstruction   of   De\astated 

Area    in   France   Nearing   Completion 


According  to  statements  given  out  by 
authorities  in  France,  approximately 
eighty  per  cent  of  the  houses  destroyed 
during  the  war  had  been  rebuilt  by  July 
of  this  year;  ninety  per  cent  of  the 
damaged  canals  had  been  reconstruct- 
ed; eighty  per  cent  of  the  trenches 
used  by  the  troops  of  both  armies  had 
been  filled  in;  and  eighty-eight  per 
cent  of  the  damaged  factories  had  been 
put  In  operation,  according  to  the 
European  Division  of  the  Department 
of  Commerce.  While,  to  a  great  extent 
the  repairing  of  damages  done  in  the 
regions  was  executed  with  Government 
aid,  nevertheles,s,  much  is  due  to  the 
energy  and  industry  of  private  in- 
dividuals and  owners.  Agricultural 
land  has  been  reclaimed,  populations 
had  been  returned  to  their  original 
dwellings,  and  manufacturing  and 
mining  industries  had  been  put  into 
operation.  Since  the  time  reconstruc- 
tion has  gone  forward  at  an  increas- 
ingly rapid  rate,  and  with  nothing  in- 
tervening to  interrupt  the  present  pro- 
gress, it  may  definitely  be  completed 
before   the   middle   of   1925. 

As  an  illustration  of  the  improved 
conditions  in  the  ten  departments  in- 
cluded in  the  devastated  regions,  par- 
ticular mention  may  be  made  of  the 
figures  of  increase  in  population  and  of 
the  statistics  issued  by  official  sources 
regarding  the  resumption  of  activity 
in  the  various  branches  of  industry. 
The  prewar  population  of  the  regions 
under  consideration  numbered  4,690,183, 
while  at  the  close  of  the  war,  on  No- 
vember 11,  1918,  this  number  had  been 
reduced  to  2,075,067.  On  January  first 
of  the  current  year  the  population 
amounted  to  4,253,677,  or  only  436,506 
less  than  at  the  opening  of  the  war. 
In  3239  out  of  3255  communes,  the  local 
administration  has  been  fully  reorgan- 
ized, and  the  number  o£  public  schools 
and  post  offices  in  these  districts  ex- 
ceeds  those  of  prewar  years. 

Shortly  before  the  close  of  the  war, 
as  is  well  known,  a  corporation  was 
organized,  known  as  the  "Credit  Na- 
tional" whose  purpose  was  to  facilitate 
the  repair  of  damages  caused  by  the 
war.      The    company    was    formed    by    a 


Northwest  Engineering  Co.  of  Chi- 
cago, manufacturers  of  cranes,  shovels 
and  draglines,  has  opened  a  Pacific 
Coast  office  at  23  Main  St.,  San  Fran- 
cisco, and  has  closed  arrangements 
with  the  Collins-Kay  Machinery  Co., 
438  E  Third  St.,  Los  Angeles,  whereby 
the  latter  company  will  act  as  then- 
sales  agents  in  the  local  territory. 

American  Wholesale  Hardware  Co.  of 
Long  Beach  has  been  incorporated  with 
a  capital  stock  of  $2,000,000.  Directors 
of  the  company  are:  J.  F.,  T,  L.  and 
Addie  C.  Haasis  of  Long  Beach,  P. 
Nelson  of  Pasadena  and  F.  A,  Hastings 
of    Santa    Monica. 

Westerberg  Pole  &  Piling  Co.,  manu- 
facturers and  wholesales  of  cedar 
poles,  posts,  fir  piling  and  spars,  has 
opened  offices  in  the  Northwestern 
Bank  Bldg.,  Portland,  Ore.,  with  F.  E. 
Westerberg   in   charge. 

Construction  will  be  started  shortly 
on  ?40,000  plant  for  Globe  Electric 
Works  at  Fifteenth  and  Mission  Sts., 
San   Francisco. 


gruup  of  the  most  important  French 
banks,  with  a  capital  of  100  million 
francs,  and  Its  declared  object  was  the 
payment  In  cash  of  compensation  due 
to  "those  who  had  suffered  damages 
from  the  war,  and  to  arrange  for  the 
payment  of  interest  on  such  advances. 
Capital  required  to  pay  for  war 
damages  was  raised  by  the  Issue  of  in- 
terest bearing  obligations  In  the  form 
of  bonds  on  which  interest,  redemption 
and  premium  charges  were  guaranteed 
by  the  State,  the  money  for  such  pay- 
ments being  included  in  the  French 
budget.  Up  to  April  30,  1924,  claim- 
ants had  been  paid  54  billion  francs. 
Various  methods  of  payment  were 
adopted.  Some  of  the  payments  were 
made  In  cash,  some  in  kind,  others  in 
Government    securities. 

On  January  the  first  of  this  year  the 
total  State  liabilities  definitely  recog- 
nized on  claims  to  individuals  within 
the  devastated  regions  amounted  to 
62  H  billion  francs,  and  there  was  a 
further  sum  of  over  3%  billion 
francs  connected  with  contested  de- 
cisions. It  is  expected  that  an  addi- 
tional 16  billion  francs  will  be  awarded, 
bringing  the  total  of  damages  up  to 
apiiroximately  82 \i  billion  francs.  As 
will  be  seen,  therefore,  approximately 
28  million  still  remain  due  to  sufferers 
Lit  the  war,  after  deduction  of  the  54 
billions  already  paid. 

Although  th  French  Government  is 
undertaking  the  responsibility  for 
financing  reconstruction,  a  considerable 
part  of  the  direct  burden  of  cash  pay- 
ment has  been  distributed  among  dif- 
ferent agencies.  The  French  Treasury, 
at  the  end  of  1923,  had  furnished  almost 
22  billion  francs,  while  the  Credit  Na- 
tional had  provided  another  22  billion. 
At  the  end  of  April,  the  Credit  Na- 
tional had  increased  its  cash  payments 
to  a  total  of  over  24  billion  and  this, 
added  to  the  amounts  furnished  by  the 
Government,  and  certain  annuity  certi- 
ficates, made  a  total  of  54  billion  francs 
paid. 

Fifty  per  cent  of  farming  land  have 
been  restored,  and  three-fourths  of  the 
coal  mines  are   now   operating. 


NEW       HIGHW^AY      irlLLER 


Because  of  variations  in  tempera- 
ture, expansion  joints  are  now  being 
provided  in  all  concrete  paving  on 
California  state  highways.  The  present 
policy  calls  for  installation  of  joints  at 
100-foot  intervals,  instead  of  placing 
them  wherever  the  pouring  of  concrete 
happens  to  stop  at  noon  and  night,  as 
was  formerly  the  practice.  In  the  past, 
these  joints  have  been  filled  with  a 
patent  filler  somewhat  expensive  and 
declared  lacking  in  various  necessary 
qualities. 

The  department  worked  out  its  own 
filler,  the  formula  being  nothing  more 
complicated  than  sawdust  and  asphalt, 
a  mixture  of  which  makes  a  contraction 
joint  filler  more  satisfactory  than  any 
yet  tried,  the  cost  being  less  than  that 
charged  for  the  patent  filler  formerly 
used. 


PLANT       REBUILDING       COMPLETED 


Lassen  Lumber  and  Box  Company, 
Susanville,  will  shortly  commence 
erection  of  lumber  storage  shed,  92  by 
320    feet. 

Murray  Cabinet  &  Show  Case  Co.,  of 
Fresno,  has  started  construction  of  a 
$25,000  plant  in  E   street,  Fresno. 


The  United  States  Gypsum  Company 
has  just  finished  completely  rebuilding 
the  Sheetrock  wallboard  unit  of  its 
plant  at  Fort  Dodge,  Iowa,  increasing 
its  capacity  to  225,000  feet  a  day  and 
making  this  plant  one  of  the  three 
largest  gypsum  working  establish- 
ments in  the  world.  This  construc- 
tion cost  $150,000  and  provides  for 
further  expansion  up  to  a  daily  ca- 
pacity of  50,000  feet  more  than  the 
plant  had  before   this   year. 


p.  O.  CONSTRUCTION  FOR  YEAR 

The  following  table  shows  the  trend 
of  Pacific  coast  building  for  the  first 
nine  months  of  this  year  as  compared 
to  the  first  nine  months  of  1923: 

9  months       9  months 
1924  1923 

Seattle      $22,510,990   $   19,546,713 

Bellingham     ...  907,090  652,489 

Everett     1.192,601  1,282,491 

HoQuiam    313.023  532.498 

Spokane     2,573,115  2,041,486 

Tacoma     7.117,110  4,547,253 

Vancouver     ....  311.728  306,800 

Walla    Walla...  150,383  286,574 

Takima     590,230  515,588 

Portland     22,781,700        19,985,770 

San     Francisco.      39,858,900        34,089,996 

Oakland     23,271,527        19,949,233 

Sacramento     .  .  .        6,006,836  8,178.580 

Los   Angeles    ...    117,412,082      145,321,073 

San  Diego    10,149,130  8,752,481 

Long   Beach    ...      16,883,250        18,180,203 

.-# 

AND  NO  DAMAGES 

Mr.  Peck — "What  a  wonderful  view!" 

Mrs.   Peck — "You   keep   your   eyes   on 

the    road,    Henry!       You    can    get    that 

view   on    a  post   card   for   five   cents." — 

Judge. 

QUESTIONED  AND  ANSWERED 

Student:  "What  is  a  consulting  en- 
gineer?" 

Professor;  "A  consulting  engineer  is 
a  practicing  engineer  out  of  a  job." 
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APARTMENTS 


Contract    Awarded.  n^rnn 

APARTMENTS  „  *^°'''-    *•   'u?S 

SAN    FRANCISCO.      SK    Twenty-eighth 

Ave.    and    Balboa    St. 
Two-.story    and    basement    frame    and 
.stucco   apartment   hou.se    (2   4-room 
and    1    5-rooni    apts.,    2    Rtores    and 

Ownir— Benj'.     Schnier,     1766     O'Farrell 

St.,   San    Francisco. 
Architect— O.   K.  Thayer,  110  Sutter  St., 

San    Francsico. 
Contractor  —   Uavid     Leigh,     801     42nd 

Ave.,    San    Francisco. 

Sub-Figures  Being  Taken  For  Plaster- 
ing,  Painting,   Wiring,   Etc. 
APT.    HOUSE  Cost,    $140  000 

SAX    FRANCISCO.    Eddy    E    ot    Larkln. 
Six-story    reinforced      concrete      apart- 
ment  house    (108   rooms,   two-room 
apartments). 
Owner— E.  V.  Lacey,  180  Jessie  St.,  San 

Francisco. 
Architect  —  J.  C.  Hladik,  MonadnocK 
BIdg.,  San  Francisco. 
As  previously  reported  the  concrete 
work  etc.  was  awarded  to  Mission  Con- 
crete Co..  125  Kissling  St.,  S.  F.  at  $33,- 
000. 


To   bf    Donf   bv   Day's   Work. 

APARTMENTS  Cost,     $1.';,000 

OAKLAND.  Alameda  V.(,.,  Cal.  S  Erie 
St.   2.30   E  Mandana   Blvd. 

Two-storv    frame   apartments. 

Owner— H.  P.  Fisher,  Syndicate  Eldg., 
Oakland. 

Architect — Schirmer-Bughee  Co.,  Thay- 
er   Bldg..    Oakland. 


Plans  Being  Prepared. 

APARTMENTS  Cost,     ?2.'.0.000 

SA<'KAMENTO,      Sacramento      Co.,    Cal. 
SE   Eleventh   and   N  Sts. 

Nine-story    reinforced    concrete    apart- 
ment house,  (48  2  and  3-room  aiits.) 

Owner — Manuel   Lewis. 

Architecl — Geo.    C.    Sellon    &    Co.,    Mitau 
Bldg.,   Sacramento. 
Plans    will    be    ready    for    figures    in 

about  a  month  for  a  general  contract. 

Owner  Taking   Sub-Figures. 
APARTMENTS  Cost,   $17,500 

SAN   FRANCISCO,      SE     Twenty-eighth 

Ave.  and  Balboa  St. 
Two-story    and    basement     frame     and 

stucco  apartment  house   (2)   4-room 

and    1    5-room    apts.,    2    stores    and 

garages. 
Owner — Benj.    Schnier,      1766      O'Farrell 

St.,   San    Francisco. 
Architect — O.   R.  Thayer,  110  Sutter  St., 

San   Francisco. 
Contractor — David      Leigh,       8ni       42nd 

Ave.,   San    Francisco. 


Sub-Contracts  Awarded. 
APARTMENTS  Cost.   $200,000 

SAN    FRANCISCO.      N    Broadway    121-6 

E   Laguna   St. 
Ten-story    Class    A    apartments. 
Owner — Nineteen    Sixty   Broadway,    San 

Francisco. 
Architect  —  Quandt   &   Bos.,   Humboldt 

Bldg.,  San  Francisco. 
Plnmbine  pontraot   awarded   to   Geo.   N. 

Zaro,  441   Clementina  St..  at  $15,545 
Electrical  work  to  Dowd-Seid  Elec.  Co., 

2369Mission   St.,  at   $3400. 


Contract   Awarded. 

APARTMENTS  Cost,    $39,950 

SAN    FRANCISCO.      S    Chestnut    50,    75 

and  Kin  W  (iough  St. 
Three    two-story    and    basement    frame 

apartments    (4    apts.    in    each    bldg.) 
Owner  —  E.  A.  Eames,   353  Sacramento 

St.,    San    Francisco. 
Plans   by   Owner. 
Contractor —Cox    Bros.,    1309    Hfh    Ave., 

San    Francisco. 


Contract    Awarded. 

APARTMENTS  Cost,     $43,500 

SACRAMPiNTO,   Cal.      No.    2425   I   St. 
Frame   apartment   building.    (24    2-room 

apts.) 
Owner — C.  B.   Crisler,  Oregon. 
Architect — None. 
Contractor — Geo.   D.    Hudnut.    Inc.,    \9l^ 

S  St.,  Sacramento. 


Plans    Completed. 

APARTMENTS  Cost,   $20,000 

SAN    FRANCISCO.   S  Twenty-second   St. 

122-6    E   Mission    St. 
Three-story  and  basement  frame  stores 

and    apartment    building     (6    apts.) 
Owner — M.    Edwards    an<l    E.    Schwartz. 

San   Leandro,   Calif. 
Architect— .las.    F.    McGuinness    .Jr..    144 

Siimer.set  Ave.,   Redwood   City. 


PORTLAND,  Ore. — Arch.  Walter  E. 
Kelly,  513  Oregon  Bldg.,  has  prepared 
plans  for  3-story,  104  by  160  ft.,  brick 
and  cast  iron,  38  two  and  three-room 
apartments  to  be  erected  at  Killings- 
worth  Ave.  and  Commercial  St. 

BONDS 


TACOM.\.  Wash. — Pierce  county  cnn- 
templates  $300,000  bond  issue  to  finance 
erection  of  new  county  hospital  build- 
ings. 


SAN  PABLO.  Contra  Costa  Co.,  Cal.^ 
Election  held  in  San  Pablo  School  Dis- 
trict for  $45,000  to  finance  erection  of 
new  school,  failed  to  carry;  67  in  favor 
and    38    against    the    issue. 


Contract    Awarded. 

APARTMENTS  Cost,   $15,000 

SAN  FRANCISCO.  S  Chestnut  199  E 
Van   Ness  Ave. 

Three-story  and  basement  frame  (6) 
apartments. 

Owner  —  Wm.  Helbing,  1332  Lombard 
St.,    San    Francisco. 

Architect — None. 

Contractor — The  Helbing  Co.,  1332  Lom- 
bard St.,  San  Francisco. 


Material  of  Merit 

DOORS 

Kredoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-up-Dors,  'il-co-dors,  Coibald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    fireproof,    ventilated    non- 
slipping   flooring.  —  Irving   Iron 
Works  Co. 
LIGNT  SALVOR 
Best  Wood  Preser\'er. 
Douglas    Woodhams    &.    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


AUBURN.  Placer  Co.  Cal— Election 
will  be  held  Nov.  21  in  Ophir  School 
District  to  vote  bonds  of  $13,000  to 
finance  exection  of  new  school.  Trus- 
ties of  district  are:  Alyer  F.  Forster, 
Klsie    C.    Viehmcier,    and    A.    H.    John- 


FRESNO,  Fresno  Co.,  Cal. — Board  of 
Education,  Chas.  K.  Barnard,  chair- 
man, contemplates  bond  issue  to  finance 
trection  i>f  additional  schools  and  ad- 
ditions and  alterations  to  standing 
structures.  Estimates  of  cost  ort  th.r 
construction  program  will  be  submitted 
for  consideration  in  the  immediate 
future. 


PINEDALE.  Fresno  Co..  Cal. — Elec- 
tion will  be  held  .Nov.  21  in  Pinedale 
School  DistricI  to  vole  bonds  of  $35,00" 
to  finance  erection  of  new  school. 
Trustees  of  district  are:  C.  A.  More- 
house (clerk).  J.  C.  Winsiow  and  John 
Jones. 


POMONA,  Los  Angeles  Co.,  Cal. — 
Pomona  Board  of  Education  has  adopt- 
ed tentative  school  building  program 
and  will  ask  city  electorate  to  author- 
ize $500,00"  bond  issue  to  provide  funds. 
Program  calls  for  new  8-room  junior 
high  school  on  S.  Garvey  and  new  4- 
niom  school  in  Packard  tract;  also  4- 
ruom  additions  to  Kauffman,  Washing- 
ton and  Alcott  schools. 

MERCED,  Merced  Co..  Cal.— County 
supervisors  will  levy  special  tax  to 
finance  memorial  auditorium  on  A\  . 
17th  St.  for  Merced  Post  of  American 
Legion,  Dr.  E.  R.  Fountain,  commander. 
Cost,    $50,000. 

SAN  FEltNASDO,  Los  Angeles  Co., 
Cal. — San  Fernando  Chamber  of  Com- 
merce committee  will  recommend  to 
electorate  a  bond  election  to  provide 
funds  for  civic  center,  including  city 
ball   and   library. 


CHURCHES 


Contract    Awarded.  .,„n„«« 

CHURCH  Cost,  Approx.    $125,000 

KERKELEY,   Alameda  Co..  Cal. 

I!rick  ami  steel  Class  C  church  (this  is 
the  first  unit  of  a  group  of  build- 
ings   to    cost    $250,000.) 

Owner — First    Congregational    Church. 

\rchitect — E  A.  Mathews  and  H.  G. 
Simpson.   Call   Bldg.,   S.   F. 

Contractor  —  Lawton  &  Vezey,  Call 
Bldg.,  San  Francisco. 


TAFT,  Kern  Co.,  Cal. — Architect  R. 
II.  Orr,  1300  Corporation  Bldg.,  Los  An- 
geles, is  completing  plans  for  a  church 
building  at  Taft  for  the  First  Baptist 
Church.  It  will  have  seating  capacity 
of  about  250  people,  classrooms,  etc.. 
brillow  tile  walls.  50x100  ft.,  pressed 
brick  facing,  pine  and  hardwood 
Moors,  pine  trim,  gas  heating,  basement, 
tile  bapestry.  art  glass.  Owner  will 
take    bids. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Architect  Robert  H.  Orr,  1300  Cor- 
poration Bldg.,  is  preparing  plans  for 
a  church  building  at  Pico  Blvd.  and 
Arlington  Ave.  for  Pico  Boulevard 
Christian  Church;  auditorium  to  seat 
500  ptople,  classrooms,  social  hall  and 
kitchen:  frame  and  plaster,  tile  and 
composition  roofing,  cement,  pine  and 
hardwood  floors,  basement,  art  glass, 
gas  heating,  storage  water  heater. 

SOUTH  PASADENA.  Los  Angeles  Co., 

,  ai H     A.    Fink,   1212   E.    Colorado  St., 

T'asadena,  has  contract  for  church 
building  at  the  corner  of  Fremont  and 
(Jxley  Sts,  South  Pasadena,  for  the 
South  Pasadena  Calvary  Presbyterian 
Church.  George  M.  Lindsey,  327  Laugh- 
lin  Bldg..  Los  Angeles,  architect.  It 
will  have  auditorium:  48x96  ft.  to  seat 
.oOO    people    and    ."Sunday    school    section. 
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80x72  ft.,  2-8tory.  hrlc-k  walls,  tapestry 
brick  facing,  cast  iron  Klnnc  trim,  and 
tloors,  Kas  steam  radlainrH,  art  glasx, 
vintilaiine  system.  Co.st.  tir,ii,OUil. 
Bills  being  taken  on  sub-cuuliacts  by 
architect    and   cuntraclor. 


l.o.S  ANtiKLKS,  Cal. — Anlit.  Norman 
F.  Marsh.  211  Uroailway  L'ciilial  UldB., 
archl.  Paul  K.  William.s,  Sloi  k  Ex- 
change IJldK.,  assoc,  are  roiiiiilutini; 
plans  for  a  eliuruh  bids.  I"  be  erected 
at  24th  St.  and  Griffith  Ave.  for  Second 
Baptist  Church.  Two-story  ami  base- 
ment. I20.xi:t0  ft.,  brick  eon.str.,  ruff, 
brick  facing,  tile  and  comp.  rft.,  art 
pla.  s  w.ndiiws.  pine  trim,  oak  and  pine 

fls..  hts.  and  veMtilaliiif;;  $120, i Bids 

will   be   taUcn   ^ll..I■lly, 


FACT  1)1!  I  EH  AM) 
\VAl{ElIOlt:!ES 


Contract    Awarded. 

Bi'iLUi.vc;  c<ist,  $:!2,ooo 

STlH  KTOiN",  San  Joaquin  Co.,  Cal.  No. 
80M    East    Church    St. 

One-story  brick  and  mill  construction 
storaKe  bin  building:. 

Owner — National  Paper  Products  Co., 
Church  St.  Cor.  Stockton  St.,  Stock- 
ton. 

Architect  &  Contractor — Davis-lleller- 
Pearce  Co.,  US  li- Weber  St.,  Stock- 


Contractors  Taking   Sub-Kinures. 
FACTORY    BI.llGS.  Approx.    $21111,000 

SAN   FRANCISCO.   Third   and    Bancroft 

Ave. 
Two-story    reinforced   concrete   factory 

building  30x490   (1st   unit). 
Owner — Premier   Sprintr  &   Bed   Co. 
Architect— Walter  .1.  O'Brien  315  Mont. 

gomcry  St.,   San   Francisco. 
t   Contractors   —   Industrial    Construction 

Co.   formerly   Bagge   &    Vukiccvich, 

815    Bryant    St.,    San    Francisco. 
Reinforcing   steel,   mill      "work,      mas- 
Dnr.v.    sheet    metals,    roofing,    wood    roll 
doors,      glass,      elevators,      steel     sash, 
plumbing  and   electric. 


,'^uli-''rintracts  .VwartUd. 

I'A''Kl.vr,    PLANT  t:osl,    $275,000 

.- \iM:.\MK.NT(),     Sacramento     Co.,     Cal., 

1  Oth    to    laih    B    &    C   Sts. 
nil'-   and    2-slory   reinforced    concrete  &. 

brick    packing    plant,    700x300. 
Owner— I'alifornia     Packing    Cptn.,    101 

California   St.,    S.   F. 
Engineer — Philip    Bush,    101    California 

St..    S.    F. 
Contractor — MacDonald     &     Kahn,     130 

Montgomery  St..   P.  «». 
Relnfnrrin;;    Mtc«'l     to       Truscon     Steel, 

701)   Mission   St.,  S.  F. 
Steel   Maxli   to   Fenestia  Constr.   Co.,   251 

Kearnv    St.,   S.    F. 
PluinliiiiK  to   Latourrette-Fical   Co.,   907 

Front   St.,    Sacramento. 
I.iintlier  to  Friend  &  Terry  Lumber  Co., 

2nd    and    S   Sts.,    Sacramento. 

As    previously    rejiorted    the    owners 

have    awarded    tlic    following   contracts 

which  arc  not  in  the  genera!  contracts: 

Steel    saxh    to    Detroit    Steel    Products, 

251    Kearny    St.,    S.    F. 
Brick   to   Sacramento   Brick  Co.,   Sacra- 
mento. 
Ccniont     to     Old     Mission     Cement     Co., 

Standard    Oil    BIdg. 


Plans    Being    Figured— Bide    Close    Nov 
IS,    1H24.   2   P.   M. 

SHOP    BUI  "IS.  Cost,    $ 

NA.MPA,    Idaho. 

Group  of  17  one-story  steel,  brick,  con- 
crete,   hollow    tile,    wood    and    cor- 
rugated iron  car  repair  shop  build- 
ings. 
Owner — Pacific       P'rull       Express       Co., 

»<juthern   Pacihc  BIdg.,  S.  F. 
Engineer — lOng.   Dept.    of   Owner,    Room 
24U   Southern    Pacilic   BIdg..   S.   F. 
I'lans  may  bo  obtained  froiu  the  En- 
gineering   Department. 

Figures   arc    being    taken    for   a    gen- 
eral  contract. 


Cost,    $511,011 


Contract    Awarded. 

WAREHOl'SE  vu»i,    »o..,. 

SAX   FRANCISCO.      S  Stevenson    225 

Sixth    St. 
Four-story  Class  C  reinforced  concr 

warehouse. 
Owner — Eastern    Outfitting  Co.,    Marl 

near    Sixth,    San    Francisco. 
Architect— .None. 
Contractor-  U.    Glaze,    California    Ap 

Oakland. 


Contract    Awarded. 

FACTORY  BLDGS.  Cost,  $17,600 

SAN   FRANCISCO.     No.   1710  San  Bruno 

Avenue. 
Two   one-story   steel    factory    buildings. 
Owner — California      Shade    Cloth      Co., 

Premises 
Architect   &   Contractor — Truscon    Steel 

Co.,    709   Mission   St.,   S.   F. 


FRESNO,  Fresno  Co.,  (:;al. — Jolly  H. 
Jolly,  Fresno,  at  approx.  $25.noo  has 
contract  to  erect  one-story  brick  fac- 
tory in  E  street,  for  Murray  Cabinet  & 
Show  Case  Co..  Fresno;  will  cover  area 
of  75    by   150   feet. 


SAN  MATKO,  San  Mateo  Co.,  Cal.— 
Gartlgan  Sheet  Metal  Works,  8th  Ave. 
and  Main  St.,  has  purchased  site  40x60 
ft.,  at  Main  St.  and  9th  Ave.  and  will 
erect  one-story  shop  building  covering 
entire  area.  John  A.  Galtigan,  manager 
of  company. 


SUSANVILLE,  Lassen  Co..  Cal.— 
Construction  will  be  started  shortly  by 
Lassen  Lumber  &  Box  Co.,  on  storage 
sheds,  92  by  320  ft.  Work  will  prob- 
ably be   done   b.v  company  forces. 


MANTECA,  San  Joaquin  Co.,  Cal.— 
Manteca  Milk  Producers'  Union,  Man- 
teca,  contemplates  erection  of  a<ldi(ion 
to  present  plant  for  sweet  cream  de- 
jjartment. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Until  2  P.  M.,  Nov.  17,  bids  will  be 
received  by  L.  A.  county  supervisors 
for  general  construction  of  machine 
shop  for  vi-arehouse  No.  1,  at  Baldwin 
Park.  Plans  and  specifications  on  file 
at  office  of  Rd.  Dept.,  11th  Floor,  Hall 
of  Records. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  Morgan,  Walls  &  Cle- 
ments ,1124  Van  Nuye  BIdg.,  are  pre- 
paring plans  for  a  Class  A  storage 
warehouse  to  be  erected  on  Highland 
Ave.  near  Santa  Monica  Blvd.  for 
Hollywood  Fireproof  Storage  Co.,  C.  E. 
Toberman,  presidenc.  Reinforced  con- 
crete construction,  50x200  ft.,  metal 
sash,  plate  glass,  elevators,  steel  roll- 
ing   doors.      Cost,    $300,000. 


11 

LOS  ANGELES,  Cal. — Archts.  Eckles 
K-  Eckles,  St,  Joseph.  Mo.,  have  pre- 
pared plans  for  7-story  and  basement 
class  A  manufacturing  bidg.  at  s.e.  cor. 
Itidustrial  and  Mill  Sts.  for  the  .Nation- 
al Biscuit  Co.  It  is  expected  that  Mr. 
Iv.kles,  who  will  be  at  the  Biltmore 
lbiti-1  the  latter  part  of  this  week,  will 
Uikf  b  ds.  251x193  ft.,  steel  frame  con- 
si  ruction,   brick   facing. 


FLATS 


•I    be    Done    by    Day's    Work. 
FLATS  Cost,    $10,000 

.S.W  FRA.VCISCO.     S  Lincoln  Way  82-6 

E    18th    Avenue. 
Two-story  and  basement  frame  (2)  flats 

building. 
Owner— Buhman    &    Rivers,    222    Phelan 

BIdg.,   San   Francisco. 
Architect— None. 


I'lans   Being   Prepared. 
FL.VTS    (2)  Cost,    $50,000 

SAX    B'RANCISCO,     Presidio    Ave. 
Throe    2-story    frame    and    stucco    flats 

(2,   7-room    flats  each). 
Owner— P.    J.    Phelan,    519    14th    Ave. 
Architect —   A.    H.    Knoll,    Hearst   BIdg. 

Pl.uis    Being    Prepared. 

J',in[.,DLVG  Cost     $22  000 

SAN    FRANCISCO,    19th    and    Vermont 

.Streets. 
One-story   reinforced   concrete   flat   and 

.store    building,    75    x    50    (2    5-room 

flats). 
Owner — None. 
Architect— A.    H.    Knoll,     Hearst    BIdg.. 


GARAGES 


I'lans    Complete. 

GARAGK  |-„st,    $10,000 

OAKLAND,  Alameda  Co.,  Cal.,  S  Foot- 
hill Blvd.   150   W  Fruitvale  Ave. 

One-story  brick  garage. 

Owner- ,L  B.  Petersen,  2053  38th  Ave., 
Oakland. 


I'lans    Being    Figunii. 

GARAGE  Cost,    $ 

SAN    FRANCISCO.      Main    St.    bet.    Mis- 
sion  and   Howard  Sts. 

Two-story    reinforced    concrete    garage 
building. 

Owner— Henry   Cowell    Lime   &   Cement 
Ct.,   2   Market   St.,   San   Francisco 

Architect — Ward    &    Blohme,    454    Cali- 
fornia  St.,   San   Francisco. 
Bids    are    being    taken    for    a    general 

contract  and   bids   will   be   opened   next 

week. 


Working    Drawings    Being    Prepared. 

'..\i:,\GE   AND   STORE       Cost,   $400,000 

LOS  ANGELES,  L.  A.  Co.,  Cal.,  6th 
and    Carondelet    Sts. 

Eight -story  and  basement  class  A  ga- 
rage   and    store    bIdg. 

Owner  —  Crondeley  Fireproof  Garage 
Co.,    Los    Angeles. 

Architect  and  Construction  Manager — 
Shields,  Fisher  ,&  Lake,  Rowell 
BIdg.,    Fresno. 

I'laris  Being  Figured  Oct.  30,  1924. 
G.^RAGE  Cost    $14  000 

SAN  LRANDRO.  Alameda  Co.  Cal..  East 
mil  street. 


"MacArthur  For  Piles" 

STHVIiaiT    Sll.\l  r    (OMl'KKSSEI)    (  OXHiyn:    PILE 
PKItKS'l'AL  (  OMI'ISKSSEK  CONCISK'I'K  riTJi 
(OMl'O.SITE  lOlirHK.S.SEl)  I'OXtKETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  ->ro>Ai>.\orK  i!i  lEDix;.  f<.v\  fkanhsco,  calif. 

PHONE  SUTTEU  3549 


Member  S.  F.  Builders'  Exchange 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Tariegated  Colors  Slate 

Roofing 

and 

Random  Variegated  Colors  Tile 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

ISO  Jeasle   St.,  San  ITranctaeo 

Res.    4201    MISBlon    St. 

Phone    Randolph    5981 


IS 

One-Story  frame  stucco  and  brick  ven- 

eer   auto   sales   and   S"^ge   Wd|- 
Owner— W.  L.  Duarte   (for  Fold  agen 

ArchHe^Jt-Miller      &      ^arneckc,    Ala- 
meda   Co-    Title    Ins.      Bldg.,       -i*"* 
Franklin  St.,  Oakland. 
Figures   are    being   taken   for   a   gen 

eral    contract. 

T  n^  ANGEl^ES,  Cal. — Sidney  Gross- 
man 204  Haas  Bldg.,  has  contract  to 
"tct  one-story  Class  C  sarage  build- 
fnlat  835  Kohler  St.,  for  "le  (-eYeTt 
Realty  Co.  Brick  walls,  68x.i.')a  leet, 
pressed  brick  facing,  cornposition  roof- 
ing Summerbell  roof  trusses.  plate 
glfss  structural  steel,  steel  sash,  fire 
Hnnr<!  reinforced  concrete  work  S. 
^?ld?A  Norfon  and  Frederck  H  Warns, 
716  S.  Spring  St.,  are  the  architects. 
Owner  has  charge  of  project. 
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GOVERNMENT  WORK 
AND  SUPPLIES 


Contractor     to     Take     Sub-Figures     in 

About   a   Week. 
WARD  ^,   ,  Cost,   $.)!,»(( 

MARE  ISLAND,  Cal.  .  ,c,„„„ 

First  unit  of  psychopiatric  ward  (Spec. 

4979). 
Owner— U.   S.   Government. 
Xrchiteet— U.    S.   Bureau   of   Yards   and 

Con  t?actm-— Larson    &    Siegrist,    Claus 
Spreckels   Bldg.,   San   Francisco. 

SAN  FRANCISCO— Until  Oct^  30,  11 
a.  m.,  bids  wil  be  rec  by  U.  S.  Bng'neer 
Office,  85  2nd  St.,  under  Order  No.  5622 
to  furnish  (a)  2500  tons  rip-rap  stone 
fob  railroad  cars,  bidders  plant  or 
(b)  2500  tons  rip-rap  stone,  f.  o.  0. 
cars  Sacramento  or  (c)  2500  tons  rip- 
rap stone,  f.  o.  b.  cars  Fremont  Weir 
Further  information  on  request  to 
above  office. 

SAN  DIEGO,  Cal.— Fred  W  Stcffgen 
San  Diego  at  $5687  awarded  contract 
by  Burelu  of  Yards  and  Docks,  Navy 
Department,  Washington  D.  C.,  to 
const  replacement  bulkhead  at  Naval 
Operating  Base,  San  Diego.  Specifica- 
tion No.  5032. ^^ 

PALO  ALTO,  Cal.— West  Coast  Con- 
struction Co.,  619  California  St.,  San 
Francisco,  at  ?24,400  awarded  con- 
tract by  V.  S.  Veterans'  Hospital 
Bureau,  Construction  Division,  to  erect 
laundrv  building  at  Hospital  24,  Palo 
Alto. 


LIVERMOHE,  Alameda  Co.,  Cal.  — 
The  following  is  a  complete  list  of  bids 
received  by  the  U.  S.  Veterans'  Bureau, 
Arlingrton  mdg.,  Washington,  D.  C^  on 
Oct  21st  for  an  automatic  telephone 
system,  wiring  and  cables  for  auto- 
matic telephone  system  and  fire  alarm 
system  at  the  U.  S.  Veterans'  Hospital, 
Livcrmore.  ^.     „  ,„ 

-Wiring  niid  Calile.s  for  Automatic  Tele- 
phone System  ^     „. 
Latourrelte-Fical     Co.,     907     Front     St., 
Sacramento,    ?7980,    start   1   &   com- 
plete 90  days.                         „ 
Butte   Electric  Mfg.  Co.,  San  Francisco 
$8865,    start     5    and    complete    Jiu 
days.                                „          .  ,. 
Richard   A.   Fanto,   San   Francisco,   alt., 
$19,492.25,    start    90    and    complete 
185   days. 

Fire    Alarm    System         ,.,„. 
Michaels    &    Co.,    Norfolk,    Va.,    $5490; 

start  90  days,  complete  150  days. 
Lattourrette-Fical      Co.,        Sacramento 
Cal.,  $5841;  start  1  day,  complete  90 

Butte^^iectric   &   Mfg.   Co.,    San   Fran- 
cisco, $6459;  start  5  days,  complete 
120   days. 
Automatic  Telephone  System 

Automatic  Electric  Co.,  Chicago,  $4  i5o; 
start  10  days,  complete  February 
20,  1925.  ^^. 

North  Electric  Mfg.  Co.,  Gallon,  Ohio. 
$5032,  switch  and  rotary:  alt.  ?b,- 
294.65;  start  30  days,  complete  90 
days.  _  .  ,. 

Richard  A.  Fanto.  San  Francisco,  alt. 
on  dictagraph  telephone  system, 
$17,007.75;  start  90  days,  complete 
185    days. 


HALLS   AND   SOCIETY 
BVILDIS  GS 


OAKLAND,  Alameda  Co..  Cal.— The 
\l;in)eda  County  Labor  Council  is  Plan- 
ning the  erection  of  a  new  building 
tn  replace  the  one  destroyed  on  the 
corner  of  11th  and  Franklin  streets. 
Sr.metime  ago  plans  were  prepared  by 
W.  J.  Wilkinson  for  a  five-story  rein- 
torced  concrete  labor  temple.  Whether 
these  plans  will  be  used  has  not  been 
rticided. 


S\X  FERNANDO,  Cal.— Until  Dec.  9, 
1 1  A  M  bids  will  be  received  by 
Frank  T.  Hine.s,  director,  U.  S..  Vet- 
erans' Hospital  Bureau,  Washington, 
D  C  to  erect  semi-ambulant  building, 
infirmary,  men's  ambulant  building, 
administration  building,  women's  T.  B. 
Ijuilding,  women's  general  medical 
liuilding,  recreation  building,  garage, 
storehouse,  laundry,  attendant's  quar- 
ters nurses'  quarters,  .lunior  Officers 
Duplex  quarters,  Senior  Officers'  Du- 
plex quarters,  M.  O.  C.  quarters,  gate 
house,  septic  tanks  and  house,  steel 
water  tank  and  concrete  dam.  Sepa- 
rate bids  for  building  construction, 
plumbing,  heating,  electrical  work,  ele- 
vators and  refrigeration  plant.  Sec 
call  for  bids  under  olHcial  propo.sal  .sec- 
tion ill  thi,s  issue. 


POINT  SAINT  GEORGE.  Cal.— Until 
Nov  19  11  A.  M.,  bids  will  be  received 
iiy  IBureau  of  Yards  and  Docks,  Na.vy 
Department,  Washington,  D.  C,  under 
Specifications  No.  5038,  to  erect  garage 
at  Radio  Compass  Station.  Point  Saint 
(ieorge.  See  call  for  bids  under  of- 
ficial   proposal    section    in    this    Issue. 

AMERICAN  FALLS,  Idaho.  —  See 
"Reservoirs  and  Dams"  this  issue. 
Award  of  contract  ■  recommended  for 
American   Falls   Dam  project. 


LOS  ANGI2LES,  Los  Angeles  Co.,  <  al. 
—Architects  Morgan,  Walls  &  Cle- 
ments, 1124  Van  Nuye  Bldg.,  have  pre- 
pared plans  and  arc  taking  bids  for 
.reeling  a  Class  C  store,  office  and 
l.>dge  building  at  Hoover  and  2oid  bts., 
•uid  Union  Ave.,  for  Golden  State  Ma- 
sonic Lodge.  The  site  is  215x113x215 
fl  •  a  portion  of  the  present  building 
will  be  remodeled  and  the  remainder  of 
the  site  will  be  improved  with  a  3 - 
story  and  basement  structure  with 
stores  in  the  first  story  and  offices 
lodge  rooms,  banquet  hall,  club  rooms 
and  library  in  the  upper  stones;  brick 
construction,  «tucco  exterior,  cast  stone 
trim,  plate  glass,  steel  beams,  composi- 
tinii  roofing,  pine  trim,  cement  ana 
hardwood  floors,  marble  and  tile  work. 


LOS  ANGELES,  Los  Angeles  Co..  Cal. 
—Architects  Everett  R.  Harman.  UZ8 
Lodi  Place,  and  Alfred  Eichler,  asso- 
ciate, have  completed  plans  for  a  J- 
story  club  lodge,  store  and  office 
building  oA  N.  Highland  Ave.,  between 
Sunset  Blvd.  and  De  L"nSf«  ^Ve.  for 
Hollywood  Columbus  Club,  Inc.,  1641 
l.as  Palmas  St.  There  will  be  four 
stores,  large  lobby,  recreation  room. 
locker  room  and  showers,  on  1st  floor, 
eardroim  librarv.  billiard  room,  music 
room  lounge,  toilet  rooms.  5  offices  on 
"nd  floor;  kitchen,  council  chamber, 
smoking  room,  ladies'  parlor,  choir  loft 
stage  motion  picture  booth  foyer  and 
oggia.  on  3rd  floor;  132x49  ft.,  brick 
and  plaster,  stone  steel  tile  roofing  gas 
heating  svstem,  art  stone  irim.  showei 
baths,  cement,  tile  and  hardwood  floors 
pine  trim,  ornamental  iron  marble  base 
.,n  store  fronts,  plate  glass,  fiie  es- 
capes. Cost,  $73,000.  Bids  will  be 
taken  soon. 


WALLA  WALLA.  Wash.— N.  .1.  Mc- 
leod, Walla  Walla,  awarded  contract 
by  Construction  Division.  U.  S.  Vet- 
erans' Hospital  Bureau,  to  erectadmin- 
'stration  building  at  Hospital  85,  Wall,-! 
Walla.  Bids  were  previously  reported 
on   this  project. 


KLAMATH  F'ALLS,  Ore.— Until  Nov. 
11,  bids  will  be  rce.  by  U.  S.  Bureau 
of'  Reclamation,  Klamath  Falls,  to  lay 
2265  ft.  30-in.  pre-cast  reinforced  pres- 
sure pipe.  Further  information  obtain- 
alile   fr.  m   above   office. 


GILROY,  Santa  Clara  Co.,  Cal. — Gil- 
rov  Post,  American  Legion,  has  ap- 
pointed building  committee  to  work  on 
means  of  financing  constructior^  °L'i?"\ 
air  dance  pavilion  at  Live  Oak  Sc.iool 
1-ark.  Committee  cons;ists  of  J"Jj-^  A. 
Rea  Lawrence  Zutta.  Phil  Cox,  Heni.% 
Gu?WeZ  Henry  Wills,  Mills  Hall,  Lee 
Oarshinger.  

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Michigan  Society  of  So.  Galifornia. 
"sni  S  Hill  St.,  Glen  C.  Bliss,  vice 
president  is  completing  details  of  pro- 
ject to  erect  7-story  oiass  A  club 
building  on  Fig.ueroa  SL  s>t^„between 
12th  and  Washington  Sts.  Est.  cost. 
.ffiOO.noo.  An  architect  has  been  re- 
tained. 


IVIILLWORK 

A  ser\ife  ff  real 
value  is  r.fl'ereil  by 

National  Mill  &  Lumber  Co. 

We  nre  glad  to  place  at  your  disposal,  witiiout  obligation, 
the  services  of  a  corps  ol  .skilled  estiinators,  with  wide  e:;- 
porirnce  in  figuving  general  miUwork,  cabinet  work  and 
Mail  work  of  all  kinds.  Behind  them  is  an  organization 
ntTovins'  virtually  unlimited  s.-leotion  of  materials.  We  be- 
lieve  theVr   assistance   will   be    genuinely   helpful   to   you. 


312  Miirliet  Sirect 
San  l''r,aiK"iscti 


Hicli  St.  &  Tide'.vater 
Oakiaiitl 


Ave. 
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iida— Odd    Fi 


\N     KIKOO.    Sa 


allows   Lodres 

I  I  mill  Unity 

II   ijf  two- 

I  :i    street, 
s.il.     Site 


,  ral.— 
.-ecured 

■  II  ner  of 
:i.i-  new 
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STOCKTON,  San  Joaquin  Co.,  Cal  — 
flly  oouneil,  A.  U  Hanks,  flerk,  will 
HSk  bids  at  once.  In  be  (ipened  aboul 
Nil  10,  til  erect  ime-st^ry  frame  club 
huusii  with  rustic  exterior  in  Oak  I'ark. 
WriRbt  &  Satterlee,  Bank  of  Italy 
BMk.,  Stockton,  are  the  architects. 
I'hina  on   lUc   In   uHlee   of  clerk. 


1  iiltTI..\ND.  Ore.— Arch.  Walter  E. 
ilv,  .^i:t  OroRnn  UMk:  preparing 
1.1  fur  twii-!-tory,  60  by  '.'S  ft.  con- 
'.■    anil    stucco    lodge    buildinfi    to   be 

led    for   Star   Lodge.    I.    O.    O.   P.j^^ 
•iliwiik     and       Killingswi 

cost,  ?3r.,onn. 


Sts. 


niBOO.  San  Dieffo  <"  Cal. — 
•cl  Wm.  H.  Whi.l.r,  302 
-Is  HIdK.,  has  preparnl  prellm- 
iliinw  for  7-Ftory  reinforced  con- 
lubhouse  at  the  northwest  cor- 
Srd  and  Broadway  tor  San 
Athletic  Club,  62»  Common- 
Bldg.,  W.  A.  Turpuanil,  lilreotor. 
>nt  and  sub-basement  will  pro- 
utomobile  storagre;  swimming 
0x75    feet. 


1A1S  ANUKUKS.  Los  Angeles  Co.,  Cal. 

15.    1;;.    B.    Meinardus,      loi>6      Wil.shire 

Blvd.;  has  completed  plans  for  two- 
story  Class  (■  dull  buildine  on  Hope  St., 
between  1  llh  and  llilh  Sts.,  for  the  K. 
C  Bower  t^orp.,  816  Hibernian  Bldg. 
Bids  will  be  taken  soon  by  owners, 
plans  with  Ueland  S.  Bower,  816  Hi- 
liernian  Bldgr.  There  will  be  genlle- 
mens  lounge,  checkroom  and  toilets 
in  basement,  ballroom,  refreshment 
room,  large  lobby  and  ofBce  on  Isl 
floor,  ladies'  lounge,  ladies'  restroom 
and  janitor's  quarters  on  2nd  floor:  4;ix 
l.i.">  ft.,  brick  and  plaster,  composition 
roofing,  structural  steel,  oak,  tile  and 
cement  floors,  truss  roof,  skylights,  or- 
namnetal  iron,  plate  glass.  Cost,  $30,- 
000. 

SANTA  MONICA.  Los  Angels  Co.,  Cal. 
— Richards-Neustadt  Co.,  804  Trust  & 
Savings  Bank  Bldg..  Los  Angeles  has 
the  contract  on  percentage  basis  for  a 
six-story  Class  A  club  building  at   the 


GATE  JSD  ARCH  FOR  CLOISTER  APARTMENTS 

Green  &  TA^•LOR 

H.  C.  SMITK: Architect 

RINCON   IRON   WORKS 

First  Class  Ornamental  Iron  Work 
678  BRANNAN  STREET  Pho'w  Douglas  1748 


f.iol  of  I'lio  Blvd.  and  Ocean  Kront, 
Santa  Monica,  for  the  Casa  Del  Mar 
chib.  It  will  have  1  r.ft  rooms,  100  per 
cent  bnths.  dinlngroom,  kitchens, 
swimming  pool,  clubrooms.  ballroom, 
loikerrooms.  large  lobby,  terraces,  etc., 
reinlSirced  concrete  construction,  brick 
.  .\terlor  walls,  tile  and  coniposiiimi 
i.oflng,  Rteain  healing  system,  base- 
nent,  tile  and  marble  work.  tiled 
liiiili«  metal  lath,  ornamental  iron 
work,  electric  elevators.  Chas.  V. 
I  lumnier.  1108  Story  Bldg.,  Los  An- 
Li.ii's    i.s    the    architect. 


HOSPITALS 


SAN  .lOSE,  Santa  Clara  Co..  Cal. — 
Bids  were  received  on  October  27th., 
by  Henry  A.  Pfister.  Clerk  of  Santa 
Clara  County,  for  the  construction  of 
!in  addition  to  the  Tubercular  Ward  at 
the  County  Hospital  and  for  the  cons- 
truction of  a  milking  barn  at  the 
Almshouse.  Binder  and  Curtis,  35 
W-San  Carlos  St..  San  Jose,  archi- 
tects. John  Williams  was  awarded  the 
contract  for  the  tubercular  ward  and 
.  .\.  L.  Compton.  547  N  17th  St.,  San 
Jrse,  for  the  milking  barn. 
Milking;  Burn 
John  Williams.  San  Jose.. $5. 300  Alt. 
II.  R.  Sherman,  San  Jose  .  . .  .  5,417-f  $375 
R.  O.  Summers,  San  Jose.  ..  .5,482  805 
Megna  and  .N'ewell.  San  Jose  5,799  218 
\  L.  Cnmpton,  San  Jose...  6, 435 
I--     T.    Kdmans.    San    Jose.. .fi. 590        290 

Ceo.     ITanore     7,443        310 

Tilbereiiiar  AVard 
.\.    L.    Compton.    547    N-17th   St.. 

San     Jose      5.945 

Mesrna    and    Newell,    San    Jose.  ...  fi. 623 

F.    T.    Kdmans.    San    Jose fi.672 

j;.    O.    Summers,    San    Jose 7,828 

KKDWOOD  CITY,  San  Mateo  Co., 
Cnl. — Supervisors  authorize  prepara- 
tion of  nlans  for  repairs  at  county 
farm  and  relief  home  including  con- 
siriiction  of  sun  norch  for  women  in- 
mates.    Kliz.   M.   Kneesc.   county  clerk. 

RI'T^T^KA.  Humboldt  Co..  Cal. — Until 
■>-oi-  f  !>  Ti.  M.,  bids  will  be  received 
',v  Fr.  d  M.  Kav.  c-unty  clerk,  to  const. 
i»o'afion  buildine-  includinc  certain 
.'I'erations  to  laundry  building  and 
mov'ng  crarage  woodshed  structure  at 
.■■■iiniv  ho«->iUal  grounds.  Cert,  check 
-'•'.  e-  with  b'd.  Plans  on  file  in  office 
of  clerk. 


KURKKA,  Humboldt  Co.,  Cal. — Until 
:..v.  12.  2  P.  M.,  bids  will  be  received 
IV  I'red  M.  Kav.  county  clerk,  to  fur. 
-lain  sterilizing  faciliiies  for  Isola"- 
i.ui  Ward  at  county  hospital.  Lists 
>f  I'laterials  desired  obtainable  from 
ler';.     Cert,   check    10%   req.   with   bid. 


S.\N  JO"R.  San;a  Clara  Co.,  CaL — 
I'.ids  received  by  supervisors  to  install 
laurdrv  machinery  at  county  hospital, 
laken  under  advisement.  Bids  were: 
Troy  Laundry  Mac-hinery  Co.,  limited, 
.$14  ''^21  less  allowance  on  used  ma- 
chine-y  of  $2500:  American  Laundry 
Machinery  Co.,  proposition  No.  4.  less 
■rHCiit  on  second  hand  machines  as 
listed  in  propjsition  No.  1,  all  for  the 
.-um    of    $12,922. 


MKRCKD,  Merced  Co..  Cal.  —  Until 
Nov  12,  10  A.  M.,  bids  will  be  received 
hv  P.  J.  Thornton.  County  Clerk,  to 
(!)  fur.  and  install  steam  boiler  and 
radiators;  (2)  gas  heater  and  storage 
tank  in  tubercular  ward  at  county 
hospital.  Plans  by  W.  E.  Bedesen, 
county  surveyor.  Merced.  Cert,  check 
H\<-'r  req.  with  bid.  Plans  on  file  in 
office  of  clerk  and  obtainable  from 
couiiiy  surveyor. 

TOKRANCE,  Los  Angeles  Co..  Cal.— 
II  M.  Baruch,  444  I.  W.  Hellman  Bldg., 
lias  general  contract  for  one-story  and 
part  2-story  hospital  building  at  Tor- 
rance, for  the  Torrance  Hospital  Assn., 
Brian  K.  Welsh,  1210  Washington 
Bldg.,  Los  Angeleh.  director.  It  will 
have  ''6  beds,  reinforced  concrete  foun- 
dation and  basement  walls,  hollow  tile 
walls  plaster  exterior,  tile  roofing, 
steam  heating  .system,  pine  trim,  tile 
and  marble  work,  storage  water  heat- 
er, hardwood,  cement  and  pine  floors. 
Martin  J.  Rist,  Santa  Fe  Bled.,  San 
Francisco,    architect. 
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HOTELS 


Date    of    Opening    Bids    Postponed    To 

Xov.    4.    1924.  ..„„„„ 

AXXEX  Cost,  $a0.000 

p\sO   ROBLES.    San    Lupis    Obispo    Co.. 

Cal.     13th  and  Spring  Sts. 
Three-storv   brick,  steel  and  reinforced 

concrete    annex   to    hotel    with    city 

offices    on    first    floor. 
Owner— A.    I.    Smith    (Taylor    Hotel). 
Architect    —   Miller    &    "Warnecke.    1404 

Franklin    St.,    Oakland. 

Commissioned   to   Prepare   Plans. 
HOTEL,  Cost,    $200,000 

RENO.  Nevada.  ^    ^   .  , 

Four-story    fireproof    stores    and    hotel 

annex   (54   rooms  and  baths). 
Owner — Golden     Hotel     (George    Wing- 
field).    Reno.   Nevada. 
Architect — F.     J.     DeLongcharaps,     Ga- 
zett    Bldg.,    Reno,    Nevada. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— H  H.  Hinds,  351  S.  Hoover  St.,  has 
general  contract  at  $114,850  for  4-story 
and  basement  Class  C  hotel  building  at 
the  northwest  corner  of  Seventh  an(J 
Berendo  Sts..  for  I.  Holsmon;  120  rooms, 
100  per  cent  baths,  lobby,  etc.:  80x150 
ft.,  brick  walls,  pressed  brick  and  cast 
stone  facing,  marble  and  tile  work, 
composition  roofing,  hardwood  and  pine 
trim,  elevator,  steam  heating  system, 
tiled  baths,  vacuum  cleaning  system. 
Other  contracts  awarded  were;  Eleva- 
tor, Otis  Elevator  Co..  300  E.  8th  St.. 
at  $3950:  painting,  Morgan  &  McCarthy. 
S38  S.  Western  Ave.  at  $6100:  electric 
wiring,  Newbery  Elec.  Corp.,  734  S. 
Olive  St.  at  $5954.  Plans  by  Milton 
Friedman,    404    Detwiler   Bldg. 


MERCED,  Merced  Co.,  Cal. — Follow- 
ing awards  of  contract  made  by  Mer- 
ced Irrigation  District  in  connection 
with    Exchequer    Dam   Power   Plant: 

Two  turbines.  17.800  HP,  to  Pelton 
Water    Wheel    Co.,    $114,000. 

Two  generators,  15.625  KW.  West- 
inghouse  Electric  Co.,  $163,874. 

Switchboards.  $11,000;  4  transform- 
ers. $71,045:  oil  circuit  breakers.  $24,- 
395:  storage  battery  and  motor  gen- 
erating set,  $2646,  all  General  Electric 
Co. 

Miscellaneous  equipment.  Electric 
Power  Equipment  Co.,  $9288. 

Wall  Bushings.  Ohio  Brass  Co., 
$1953.15. 


LOS  ANGELES.  Los  Angeles  Co  .  Cal. 
— Pacific  Housing  Corp..  634  S.  Western 
Ave.,  has  contract  and  has  starte<l 
work  on  5-story  Class  C  hotel  building 
at  439  Columbia  Ave.  for  Mrs.  Louise 
Chatt;  89  rooms.  100  percent  baths, 
lobby,  billiard  room,  managers'  apart- 
ment, 74x144  ft.,  brick,  pressed  brick 
facing,  composition  roofing,  steam  heat- 
ing svstem.  automatic  electric  elevator, 
pine  trim,  tiled  baths,  storage  water 
heater,  ornamental  iron  work,  plate 
glass,  fire  escapes.  Cost.  $100,000. 
Plans  by  C.  B.  Martin.  <^c  Pacific  Hous- 
ing Corp.,   634  S.  "Western  Ave. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
^California  Real  Estate  &  Finance 
Corp.,  O.  A.  Brown.  3868  W.  6th  St..  will 
start  work  at  once  on  4-story  and 
basement  Class  C  hotel  building  at  the 
southeast  corner  of  Harold  Way  and 
Western  Ave.  It  will  contain  63  rooms 
with  60%  baths  and  showers:  100x80 
ft.,  pressed  brick  facing,  art  stone, 
imposition  roof,  fire  escapes,  elevator, 
iiled  baths,  oak  floors,  steam  heating. 
_ost,  $115,000.  Davidson  Brick  Co.  will 
furnish  brick  and  Bliss  Lumber  Co.  the 
lumber.  Plans  by  L.  A.  Smith,  301  S. 
Western  Ave. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
John  Tait.  Phelan  Bldg..  San  Francisco, 
has  leased  grill  and  white  rooms  of 
Hotel  Stockton  and  will  expend  $15,000 
in  remodeling  the  quarters  along  the 
"coffee  shop"  lines. 


POWER  PLAXTS 


SAN  FRANCISCO — Until  Nov. -5.  3  P. 
M..  bids  will  be  received  by  Bd.  of  Pub. 
Wks.  to  erect  steel  bus  structure  for 
Moccasin  Creek  Power  plant.  Hetch 
Hetchv  project,  under  Contract  No.  107; 
est.  cost,  $30,000.  Plans  obtainable 
from  Bureau  of  Engineering,  3rd  floor. 
City  Hall. 


FALLON.  Nevada — Fairbanks-Morse 
Co.,  Spear  and  Harrison  Sts.,  San  Fran- 
cisco, at  $4S.5O0  awarded  cont.  by  city 
council  to  install  emergency  electric 
power  plant  for  which  bonds  of  $50,000 
were  recently  voted. 

LOS  ANGELES.  Cal. — Until  10  a.  m.. 
Niv.  17.  bids  will  be  rec.  by  bd.  pub. 
■wks.  for  motor  generator  sets.  Bids, 
same  date,  for  storage  batteries.  Bids. 
same  date,  for  one  gasoline  engine 
driven  generator.  Spec,  on  file  at  of- 
fice of  city  electrician.  205  n  city  hall 
annex. 


Saturday,     November     1,     1924 


PUBLIC  BUILDINGS 


Bifis  to  be  Called  for  Shortly. 

FIHKHOUSE  Cost.    $10,000 

BERKELEY,  Alameda  Co..  CaL  Vir- 
ginia Street. 

dne-story   frame    and   stucco   flrehouse. 

Owner — City  of   Berkeley. 

Architect — W.  H.  Ratcliff  Jr..  Mercan- 
tile Bank  Bldg.,  Berkeley. 


TOMBSTONE.  Ariz. — Jules  L.  Ver- 
meersch.  elec.  engr.  of  Phoenix,  esti- 
mates cost  of  adequate  light  and  power 
plant  for  Tombstone  at  $14,000. 


MODESTO,  Stanislaus  Co..  Cal. — Gen- 
eral Electric  Co.,  Rialto  Bldg.,  San 
Francisco,  awarded  cont.  by  Modesto 
Irrigation  District  to  furnish  trans- 
formers and  meters  for  Don  Pedro 
power  .system  under  one  year  contract. 


("■intract    Awarded. 

DETENTION    HOME  Cost.    $26,000 

B.XKERSFIELD,    Kern  Co..  Cal.  County 

Hospital  Grounds. 
Two-story   brick  detention   home. 
Owner — County  of  Kern. 
Architect — Chas.     H.     Biggar,    Bank     of 

Italy  Bldg.,  Bakersfield. 
i;"fntractor — Henry    Eissler.   Bakersfield 
*»ther    bidders    were; 

Wm.    Eissler    $27,000 

Currie   &    Dulgar 27.500 

H     F.   Chamblees 27.979 

Zimmerman    &    Co 28.000 


ANAHEIM.  Cal.— $240,000  municipal 
power  plant  is.sue  was  defeated  at  re- 
cent  election. 


.S.ACRAME.NTO.  Cal. — No  bids  receiv- 
ed b.v  county  supervisors  to  furnish  and 
in.'itall  steel  shelvine  in  county  hos- 
pital: work  ordered  done  by  day  labor. 
Harry  W.  Hall  is  county  clerk. 


"l>RATTr^  y 

<^<>NCRf  TE  ^cui 


CRE 


y^:^ 


SHE  IS  a  Democrat. 

BORN  IN  Georgia. 

AND  HE   is  a   Republican. 

BORN  IN   the  North. 

THEY  ARE   happily '  married. 

AND  AGREE   on   everything. 

EXCEPT  POLITICS  and  bobbed  hair. 

THEY    MAINT.A.IX    an    office. 

IN   THE   Hearst  Building. 

IX  SAN   Francisco. 

NEAR  SANDY  Pratt's  main  oflJce. 

SANDY    BEING    president. 

OF  THE  Pratt  Building  Material  Co. 

.4LSO  OF  Marysville.  Sacramento. 

PRATTROCK    (NEAR  Folsom). 

AND  PRATTCO   (Monterey  County). 

PRODUCING  CRUSHED  rock  and  sand. 

HE  WAS  wearing  a  button. 

"VOTE  FOR  Coolidge." 

SHE  'WORE  two  saying. 

"A'OTE   FOR   Davis. 

ALL  YOU  Democrats." 

HE   PREACHED. 

"COOLIDGE  AND  Prosperity.  " 

ON    STREET    cars. 

AND    IN    hotel     lobbies. 

BUT  T'tt'O  weeks  ago. 

WHILE    HE    slept. 

HIS    DEMOCRATIC    wife. 

SWITCHED  POLITICAI.,  buttons. 

ON  HIS  coat. 


.\.N'D  FOR   two   week.■^ 

ENDING    YESTERDAY. 

HE  WORE  a  Davis  button. 

...  ^ 

BUT  HE  preached  Coolidge. 
PEOPLE  LOOKED  at   him. 
AS  IF  he  were   crazy. 
HE    THOUGHT. 

THEY  WERE  losing  their  minds. 
TILL  ONE  brave  lad. 
TOLD  HIM  the  awful   truth. 
.\ND   NOW   he. 
IS  WALKING  the  streets. 
TELLING  HIS  friends. 
THAT  IT  was  Mary. 
AND  NOT  he. 
THAT  WAS  crazy-like. 
BUT  NO  one  believes  him. 
"I   THANK  you." 


J 


Most  wives  remove  stuff  from  your 
clothes,  bur  the  above  wife  iMary)  put 
a  Davis  political  button  on  a  "dyed-in- 
the-wool'"  Republican.  Sandy  Pratt, 
producer  of  crushed  rock.  washed 
gravel,  rock  screenings,  and  clean, 
.sharp  sand  can  vouch  for  the  truth  of 
the  above  story,  and  it  is  not  a  "cam- 
paign  lie." 


Saturday,     November     1,     1924 


liOS  ANGELES,  Los  Angelcn  Co..  Pal. 
— Until  2  P.  M.,  .Vov.  17,  .Hi-imnUf  bids 
will  be  received  by  L.  A.  <  "o.  Hoard  of 
Supervisors  for  sub-trades  on  unll  No. 
1,  Museum  of  History.  Siienee  and  Art, 
Exposition  Park,  as  follows:  Orna- 
mental metal  work;  sheet  metal  work 
and  tire  doors:  metal  windows:  tile 
roollns  work:  plumbing.  iVrt.  Ceeck 
or  bond  lO'fc.  Plans  and  spfilflratlons 
on  (lie  with  Allied  .\rihlteiis  Associa- 
tion, 1136  C'ltlxens  National  Hank  Bldg. 
L.   E.   Lampton,   County   Clerk. 

OAKLAND,  Alameda  Co.,  Cal.— C.  H. 
Peterson,  185  .Stev<-nson  street,  San 
Francisco  has  been  awarded  a  contract 
by  Geo.  E.  Gross,  Clerk  of  Alameda 
County  for  reinforced  concrete  vault 
construction  etc.,  on  Treasurer's  office 
In  the  Hall  of  Records.  Contract  price 
»3,!(73.  H.  H.  Meyers,  Kohl  Uldg.. 
San  Francisco,  architect.  The  bid  of 
M.  G.  West  Co.,  115  Front  street,  San 
Francisco  for  the  lining',  doors  tsates 
etc.,    Is    still    under    advertisement. 


BUILDING    AND    ENGINEERING    NEWS 


15 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Park  commission.  Exposition  Park, 
has  completed  working  plans  tor  a 
two-story  police  sub-station,  at  the 
corner  of  77th  St.  and  Moneta  Ave. 
The  building  will  contain  assembly 
hall,  jail.  offices,  dining  room  and 
kitchen  with  garage  for  about  8  cars 
In  rear:  brick  and  reinforced  concrete 
construction,  44x109  ft..  ba.senient, 
coriiposition  rooting,  pressed  brick  fac- 
ing, cement  and  hardwood  floors,  plate 
glass  and  wire  glass,  steam  heating 
system,  pine  and  hartlvvood  trim(  sky- 
lights, tiled  toilets  and  showers,  65-ft. 
pistol  range.  $65, (HM)  has  been  ap- 
propriated for  the  building.  Board  of 
Public  Works  will  advertise  for  bids 
soon. 


OAKLAND,  Cal.— Until  Nov.  6,  12  M.. 
bids  will  be  received  by  Eugene  K. 
Sturgis,  city  clerk,  to  erect  one-story 
frame  and  stucco  firehouse  at  north- 
east corner  of  Milton  and  Market  Sts.; 
est.  cost,  $16,000.  Bond  of  25%  of  con- 
tract price  will  be  required  of  success- 
ful bidder.  Plans  obtainable  from 
clerk  on   deposit  of   $13. 


BERKELEY,  Alameda  Co.,  Cal.— City 
Manager  John  N.  Edy  has  had  pre- 
liminary plaas  prepared  for  two  30-ft. 
ells  (annex)  to  city  hall  to  provide  ad- 
ditional office  quarters.  Lack  of  funds 
will  probably  cause  city  council  to 
construct  only  one  .'iu-ft.  section  at 
present    to    house   police  department. 


RESIDENCES 


To  be   Done  by  Day's  Work. 
DWELLINGS  Cost,    $4000    each 

SAN  FRANCISCO.     W  Mission  60  to  285 

N  Mt.  Vernon  Ave. 
Ten    one-story      and    basement      frame 

dwellings. 
Owner — Jas.  Welsh,  1  Northwood  Drive, 

San  Francisco. 
Architect    —    Baumann      &      Jose.      251 

Kearny  St.,  San  Francisco. 

PlanF  Being  Prepared. 

RESIDENCE  Cost,   $25,000 

BERIvELEY,  Alameda  Co.,  Cal.,  Tamal- 

pais  Road. 
Two-story    frame    and   stucco    residence 

and  garage  with  tile  roof. 
Owner — Withheld. 

Architect— W.    H.    Ratclift   Jr.,   Mercan- 
tile   Trust     Bldg.,    Berkeley. 


KING  S 
ORIENTAL 
STUCCO 

Untform    Color   and    Texture 
Waterproof,   Durable 

Manufactured   by 

J.  B.  i.Evr,  &  CO. 

NEW   YORK 

Send   for  Color  Card 

A.  L,.  GRBIBNB 

Pacific   Coast   Sales   Agent 

490   Burnside   St.,   Portland 

1151-5J  Mission  St,  San  Francisco 


Plans    Being    I'repared. 

RESIDENCE  Cost,    125. OOu 

SAN    FRANCISCO.      N    Vallejo    St.    bet. 

Broderick   and    IHvlsadero   Sts. 
Two-story     and     basement     frame     and 

stucco    Italian    style    residence    (10 

rooms,  2  bathrooms,  social  hall  and 

garage   for  3   machines). 
Owner — Reuben    Haas,    176    Palm    Ave. 

and  Phclan  Bldg.,  San  Francisco. 
Architect — C.    E.    Gottschalk    and   M.   J. 

Rist,  Phelan  Bldg.,  San  Fraifcisco. 


Plans  Being  Prepared — To  be  done  by 
Day's  Work. 

RESIDENCES 

Cost,    $10,000    to    $15,000    each 

SAN  FRANCISCO,  Sloat  Blvd.  and  19th 
Ave. 

Eight  2-story  frame  and  stucco  resi- 
dences. 

Owner — C.  E.  Hawkins,  rep.  by  Mudd- 
White  Realty  Co..  Alaska  Commer- 
cial   Bldg.,   S.   F. 

Architect — J.    J.    Rankin,    57    Post    St., 
San    Francisco. 
The    compan.v      owns      100    lots    and 
plans    to    Improve    them    all. 


Plans    Being   Prepared. 

RESIDENCE  Cost,    J9000 

OAKLAND,   Alameda  Co.,  Cal.,   Crocker 

Highlands. 
Two-story    frame    and    stucco    Spanish 

style    residence   with    tile   roof. 
Owner — Wm.  Ganey. 
Architect — F.     H.       Reimers.       Tribune 

Tower.  Oakland. 


Contract    Awarded. 

RESIDENCE  Cost,     $14,000 

PIEDMONT,  Alameda  Co.,  Cal.     No.   124 

Guilford    Road. 
Frame    residence    and    garage. 
Owner — H.    W.    Jewett,      517      Gienvlew 

Ave.,    Oakland. 
Architect  —  F.     Harvey    Slocombe,     St. 

Marks    Hotel.    Oakland. 
Contractor — H.    Goranson,    3476    Laguna 

Ave.,    Oakland. 


Plans  Being  Prepared — Owner   to   Take 

Figures. 
RESIDENCE  Cost,     $9500 

SAN         FRANCISCO.         Twenty-second 

Ave.   near  Lake  St. 
Two-story     and     basement     frame     and 

stucco    residence     and     garage      (8 

rooms). 
Owner — Benjamin    Schnier,    1766    O'Far- 

rell  St.,   San   Francisco. 
Architect — O.   R.  Thayer,   110   Sutter  SI., 

San   Francisco, 


Plans    Being    Prepared. 

RESIDENCE  &  GARAGE     Cost,  $12,000 

BERKELEY,  Alameda  Co.,  Cal.,  Tun- 
nel   Road. 

Two-story  frame  and  stucco  residence 
and  garage   (7-rooms>. 

Owner — Prof.  Edmund  O'Neill  of  the 
U.  of  C. 

Architect — W.  H.  Ratcllff,  Jr.,  Mer- 
cantile   Trust    Bldg.,    Berkeley. 


Plans   Completed. 

RESIDENCE  Cost.     $12,000 

SAN  FR.4.NCISCO.  Eighth  Ave.  and 
Lawton   St. 

Two-story  and  basement  frame  and 
stucco  residence  and  garage  with 
tile   roof    (8   rooms  and  2  baths). 

Owner — Walter  Scheffauer. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAAVSON'S    PATENT    CHIMNEY 

la   the   Most   Complete  on   the 

Ma*kct 


CL.*WSON'S     FURNACE     GRATK 
for  Gas.  Coal  or  Wood 


OLA'WSON'S 

HOODS   and  DAMPERS  for 

Open    FHreplacee 

Experts    to    Coring    Smoky   Fine* 
and   In    VentOatbie 

Terra  Cotta   and  Galvanized  Iron 

Chimney  Tops    Erected 

Chimney  Sweepint 

149   GOITGH    STREET 
Phone  Park  60»S       San  FVancUco 


Architect— W.    C.    Falch.    Hearst    Bldg., 
San    Francisco. 
Hot    air    heating    system,     hardwood 
floors,    etc. 


BEVERLY  HILLS.  Los  Angeles  Co.. 
Cal— E.  P.  Merritt,  R.  F.  D.  No.  7. 
Box  1609,  L.  A.,  has  contract  at  $22,- 
Oun  for  two-story  12-room  dwelling  on 
Palm  Drive,  Beverly  Hills,  for  Conrad 
Nat,'rl  W.  Asa  Hudson,  Rm  9,  Woods- 
Be.kman  Bldg.,  Beverly  Hills,  is  the 
architect.  Frame  and  plaster,  shingle 
roofing,  hardwood  floors,  3  tile  baths, 
tile  dralnboards,  marble  mantels,  unit 
sy.^tem  heating,  hardwood  and  enamel 
trim,  double  garage  with  servants' 
quarters. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  Arthur  Kelly,  2512  W.  7th 
St.,  has  completed  plans  and  will  build 
a  two-story,  !3-room  dwelling  on 
Berl<eley  Square  near  Western  Ave.  for 
R.  D.  Matthews,  L'nion  Oil  Co.,  Bldg.; 
67x68  ft.,  brick  veneer  and  sheathing 
on  concrete,  slate  roofing,  art  stone 
trim,  5  tile  baths,  marble,  tile  and  oak 
floors,  hardwood  and  pine  trim,  tile 
mantels,    ornamental    iron.      Cost,    $33,- 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Architects  Gable  &  Wyant,  634  S. 
Western  Ave.,  are  preparing  plans  for 
-'-story  Italian  type  dwelling  on  Rox- 
bury  Drive,  Beverly  Hills,  for  Stanley 
Anderson.  It  will  contain  12  rooms 
and  5  baths.  Stucco  exterior,  tile  roof, 
hardwood  trim  and  floors,  tiled  baths, 
2  mantels,  hot  air  furnace,  automatic 
water  heater,  garden  work,  stables  and 
garage.      Cost,    $40,000. 


SCHOOLS 


Completing    Plans. 

SCHOOL  Cost.   $50,000 

SAN  RAFAEL.  Marin  Co.,  Cal.     SW  4th 

and   E   Streets. 
Two-story  brick  grammar  school,  Eng- 
lish     architecture      (5      classrooms, 
teachers'    rooms,    etc.) 
Owner — San  Rafael  Board  of  Education 
Architect  —  Benj.    Stiles    Hayne,    2401 
Jackson   St.,   San   Francisco. 


Sub-Contracts  Awarded. 

SCHOOL  Approx.    $400,000 

SAN      JOSE,       Santa      Clara      Co.,    Cal. 

Grant  Street. 
One   and   two-story   reinforced   concrete 

school    building. 
Owner — City  of  San  Jose,  Grant  School 

W.  L.  Bachrodt,  Secretary  of  Board 

of    Education. 
Architect — W.    H.    Weeks,    369    Pine    St., 

■S.  F.  and  Binder  &  Curtis,  San  Jose, 

Associated. 
Contractor — Robert      Trost,      26th      and 

Howard    Sts.,    San    Francisco. 
Cement  to  Pacific  Portland  Cement  Co. 
Lumber    to    Southern    Lumber    Co.,    San 

Jose. 
Plumbing    to    Rodoni    Becker    Co.,    1216 

Folsom   St.,  San  Francisco. 
Reinforcing     steel     to     Edw.     L.     Soule, 

Rialto    Bldg.,   San    Francisco. 
Steel  FOrm.s  lo     Steelform     Contracting 

Co..    Monadnock    Bldg.,    San    Fran- 

<--isco, 
structural  .steel  to  Schrader  Iron  Wks., 

13-17    Harrison    St.,    S.   P. 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  613 

Equipped  To  Handle 
Any   Size   Job. 

DIRECT   FACTORY   BUYERS 


IG 

rontract  Awardecl.  __ 

LOS    GATOS,    Santa    Clara    Co..    Cal. 
Ono-st.iiv  frame  and  stucco  gymnasium 
owner— Los  Gatos   High  School   Pist 
Architect— W.    H.    Weeks,    369    Pine   St., 

San   Francisco.  . 

Contractor— Herndon  &   Fmnigan,   1814 

17th   St.,   Sacramento. 
Contract   awarded   on    Props     1,    I,    i. 
4     5    and    6   as    follows:    (1)    $33,000,    (2) 
$935,    (3)    $5230,    (4)    $503,    (5)    $|91,    (6) 

As  reported  Oct.  23rd  the  stage 
eqtiipment  was  awarded  to  .1.  O.  Mar- 
tin of  Los  Angeles  at  $1952. 

SANTA  MONICA,  L.  A.  Co.  Cal.  — 
Until  8  p.  m.,  Nov.  10,  Bids  will  be  rec. 
by  Santa  Monica  City  School  Dist.  bd. 
of  ed  1333  6th  St..  Santa  Monica,  for 
extension  of  present  systems  and  new 
installations  of  clocks,  bells  and  tele- 
phones at  McKinley,  John  Adams,  John 
Muir,  Washinston,  Jefferson,  Roosevelt 
and  Garfield  Schools,  Santa  Monica. 
Plans  and  spec,  on  file  with  Archts.  Al- 
lison &  Allison,  1405  Hibernian  Bldg., 
L  A  Cash,  or  cert,  check  or  bond  5%. 
Deposit  of  $10  for  plans,  to  be  refund- 
ed. Theo.  H.  Schoenwetter,  secy. 
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SAN  Ll>;.'\NDRO.  Alameda  Co.,  Cal. — 
Rees-Borman  Co..  at  $1387.50  each 
awarded  contract  by  school  trustees  to 
furnish  2  portable  schools.  Other  bids: 
Chester  Gossett,  $1525  ea.;  John  Faulks, 
$1500  ea.;  Harvey  Bieger,  $3047.50  for 
two.  ' 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  Wm.  Lee  Woollett  and  w. 
W.  Eager,  assoc,  1211  Pacific  Mutual 
Bldg..  are  preparing  plans  for  a  three- 
slorv  Class  C  girls'  dormitory  building 
at  the  campus,  for  the  University  of 
California,  Su'uthern  Branch.  There 
will  be  rooms  and  accommodations  for 
180  girls,  kitchen  and  dining  room, 
facilities  for  200  people,  laundry, 
lounges,  lobby,  recreation  hall,  etc.; 
120.\90  ft.,  brick  walls,  pressed  brick 
facing,  tile  roofing,  basem&nt,  steam 
heating  system,  storage  water  heater, 
cast  stone  trim  and  entrance,  pine  and 
hardwood  trim,  pine  and  hardwood 
floors,  automatic  electric  elevator,  or- 
namental iron,  metal  lath,  tiled  toilets 
and  baths,  ornamental  plaster.  Cost, 
$150,000.  This  is  the  first  unit  of  a 
J35n.000    building. 


LO.N'G  DICACH,  Los  Angeles  Co.,  Cal. 
— Orndorff  &  Uow,  351  N.  Western 
Ave.,  Los  Angeles,  were  awarded  ijen- 
eral  contract  at  $113,000  tor  new  build- 
ing at  .lelTerson  Jr.  High  School  sue. 
I.,ong  Beacli.  Allison  &  Allison  and 
Wynkoop  &  Law,  assoc,  architects  and 
engineers,  Hibernian  Bldg.,  Los  An- 
geles and  Kress  Bldg.,  Long  Beach. 
Other  awards  were:  I'lastering,  L.  A. 
Walquisl  at  $13,242;  plumbing,  J.  M. 
Kustace  at  $8258;  paintln.g  W.  B. 
Walters  at  $7057;  electric  wiring,  Baty 
Electric  Co.  at  $5602.50;  heating.  J.  Al. 
Eustace  at   $7742. 

LOS  ANGELKS,  Los  Angeles  Co.,  Cal. 
—Until  a  A.  M.,  Nov.  14,  bids  will  be 
received  by  Los  Angeles  Board  of  Edu- 
cation for  addition  at  Raymond  Ave. 
school,  7511  Raymond  Ave.  Separate 
bids  will  be  taken  on  general,  plumb- 
ing, painting,  heating  and  ventilating, 
and  electric  wiring.  Plan.s  and  speci- 
lications  on  file  at  730  Security  Bldg. 
Lert.  or  cash,  check  or  bond  5%.  Wm. 
A.  Sheldon,  secretary.  Brick  walls,  re- 
inforced concrete  corridors  and  stairs, 
iwo-story,  83x206  ft.,  tile  and  composi- 
tion roofing,  pressed  brick  facing,  ar"- 
stone,  maple  lloors,  slate  blackboards. 
Cost,  $84,000.  A.  C.  Martin,  architect. 
228  Higgins  Bldg. 

Plans   Being   Figured — Bids   Close   Nov. 

18       1924  2     I".     M. 

SHOP 'bldg,    etc.  Cost,    $40,000 

LODI,  iSan  Joaquin  Co.,  Cal.  ■,     .,, 

une-story  brick  and  steel  shop  build- 
ing; alter  present  shop  building 
into  gymnasium  and  alterations  to 
present   gymnasium.  '       ,    ^.   , 

Owner— Lodi    L'nion  High  School   Dist. 
\rchitect — Wright  &  Satterlee,  Bank  of 
Italy    Bldg.,    Stockton. 

SAN  FRANCISCO— Until  Nov.  12,  3  p. 
m  bids  will  be  received  by  Board  ot 
iJublic  Works  to  move  old  Mission 
High  School  Annex  from  S.  W.  Dorland 
and  Dolores  streets  to  N.  W  Dorland 
and  Dolores  streets;  est.  cost  $14,000. 
Plans  obtainable  from  Bureau  ot  Ar- 
chitecture, 2nd  floor.  City  Hall. 
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WALON,  CATALINA  ISLAND,  Ixis 
\iiireles  I  o.,  I  al. — Santa  Calalina  Is- 
iaiid'  Co.,  Pa.'ifie  Electric  Bldg.,  Los 
An-eles.  was  low  bidder  at  $56,451.19 
loi  Vvalun  High  School  at  Santa  Cata- 
Hiia  Island.  Architects  Webber.  Slaun- 
lon  &  Soauhl.ng.  1U17  Hibernian  Bldg.. 
!.,,.<  Angeles.  and  G.  W.  Scott.  32X 
.M.irkwell  Bldg.  Annex,  Long  Beach, 
Other  bids  weie:  H.  Mayson,  $58,275; 
Davison  &  Thompson.  $67.9  lO;  J.  < 
Ijavidson.  $70,50U.  Bids  taken  under 
advisement. 


SAN  FRANCISCO — Until  Nov.  12,  :: 
p.  m.  bids  will  be  received  by  Board 
of  Public  Works  to  construct  exit.'^ 
from  auditorium  of  Girls'  High  School. 

0  Farrell  and  Scott  Sts.;  est.  cost,  $400.i 
:  eparate    bids,    same    date,    to    move 

Lvrrett  school  in  block  bounded  by 
nih.  Sanchez,  16th  and  Dehon  Sts.,  est. 
cost,   $8,000. 

YREKA.      Siskivou      Co.,      Cal. — Fall 

1  reek  School  District  is  having  plans 
prepared  ttor  $5,000  school.  Early  con- 
struction is  planned. 


SAN  FRANCISCO— Until  Nov.  12,  i 
p  m.  bids  will  be  received  by  Board 
of  Public  Works  to  furnish  and  in- 
stall electrical  fixtures  in  Dudley  Stone 
School  in  Haight  St.,  bet.  Masonic  and 
Central  Aves.;  est.  cost,  $1200.  Specifi- 
cations obtainable  from  Bureau  of  Ar- 
chitecture.   2nd    floor,    City    Hall. 


SAN  FRANCISCO,  Cal.— Bids  were 
received  as  follows  by  the  City  Pur- 
chasing Agent  for  furnishing  3,014 
steel  lockers  in  five  school  buildings. 
The  bids  were  taken  under  advisement 
Durabilt    Steel    Locker    Co... 

Worley    Co.     

Jamestown   Metal   Locker  Co 

^V'alter    Lomax     

Geo.    H.    Trask     

Medart     Mfg.     Co 

.Schwabacher-Frey  Co.    .  . 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical   Key. 


Plaster 
Wall    Board 

(Patent    applied    tor) 
c  Lnst  ^Vo^d  in  ■Wall  Bo.-i 


CALIFORNIA  CEDAR  PRODUCTS  C03IPANT 

STOCKTON,   CALIFORNIA 


I 


70.00 

7,490.00 

7,531.00 

7,739.00 

794.32 


14.40 
11,924.18 


WHITCO 

CASEMENT  HARDWARE 

Makes    the    Sash    Self-adjusting. 

No  Hinges  or  Adjusters  Are  Re- 
quired. 

It  is  Non-rattling. 

All  Hardware  Is  Entirely  Con- 
cealed. 

No  Special  Sash  or  Frame  Detail 
Required. 

One  Size  Hardware  Fits  All  Sash. 

May  Be  Installed  to  Swing  to 
Right  or  Left. 

Easily  Fitted  to  Old  or  New  Sash. 

Outside  of  Sash  Easily  Washed 
From  Inside  of  Room. 

WHITCO  HARDWARE  takes  the 
place  of  both  hinges  and  ad- 
justers. 


Each  set  is  packed  in  a  neat 
carton  8  inches  long  and  1  Inch 
square,  which  contains  full  in- 
stalling instructions. 

For  Sale  By  All  Dealers  In 
Bnilders'  Hardware 

Manufactured  by 
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Uldt?.,    St« 


St.. 
■  un- 
ihe 
-  .,1  ih.'  ':.(!!  union 
,ict.  fill-  liL-aiiiiB  ays- 
s  includliK!  I  hi  erec- 
ry  n'licriii;  and  brick 
ivis-Hi-ller-Pearce  Co.. 
L-kii)n.    are    the    arohl- 


•  iS  G.\TOS,   Santa  Clara   Co.,   Cal.— 
following      bids      were      received 
.ber  -iZ,  1924.  by  the  Board  of  Trus- 
1.  ..s  of  the  Los  Gatos  High  School  Dis- 
trict,   for    the    construction    of    a    one- 
story     frame     and     stucco   gymnasium 
building.        Plans      were      prepared   by 
architect  W.  H.  Weeks,  36'J  Pine  street, 
and    Tribune      Tower,      Oakland.      Bids 
for    the    generul    contract    were    taken 
under  advisement  and  the  stage  equip- 
ment   contract   awarded   to    J.   D.    Mar- 
tin of  Los  Aneeles  at  Jl,952. 
Herndon  &  Finnisaii,  1814      1 1  th     bt., 
Sacramento,    tl)    $33,000,    (,-)    »935, 
(3)    »523U,     (4)    $503,    (5)    $791,    (6) 
$625,   (7)    $90,   (8)   $1615. 
E.    Nommensen.    San    Jose,    (1)    $32,63i, 
(2)     $500,     (3)     $2249,     (4)     »To,     (5) 

$380,    (6)    $ ,    (7)    $217.   (8)   $2785. 

Kmoannon  &  Walker,  San  Francisco 
U)  $35,994,  (2)  $300,  (3)  $1836  (4) 
$350.    (5)    $400,    (6)    $680,    (i>    $168, 

(5)  $1700. 

J  D  &  D.  E.  Carlson,  (1)  $36,900,  (2) 
$900,    (3)    $3239,    (4)    $66,    (5)    $500, 

(6)  314.    (7)    $140,    (8)    $2785. 
Cobby    &    Owsley,    San    Francisco,    (1) 

$37,150,  (2)  $582,  (3)  $2500.  (4) 
$622,  (5)  $544,  (6)  $600.  (7)  $200, 
(^)    $2000.  .„., 

Morrison  Bros..  Santo  Clara,  (1)  $37,- 
425  (2)  $800,  (3)  $3709,  (4)  $66, 
(5)  $380,  (6)  $575,  (7)  $192,  (8) 
$2700. 

Sampel  &  Cody,  San  Francisco,  (1) 
$39,700,  (2)  $750,  (3)  $4600,  (4) 
$600,  (5)  $700,  (6)  $1000,  (7)  $250, 
(8)    $1500.  ^   , 

John  E.  Branagh,  184  Perry  St.,  Oak- 
land,    (error    In    bid),     (1)     $31,875, 

(2)     $600.    (3)    $ ,    (4)     $130,    (5) 

$310.    (6)    $400,    (7)    $75,    (8)    $1200. 

-STOCKTON,  San  Joaquin  Co.,  Cal. — 
.  Board  of  Education  of  the  City  of 
.kton  opened  bids  on  Octol>or  22nd, 
plastering  and  lathing  the  Bur- 
i,k  Sihool  building.  Chas.  H.  Young 
,  N-Eldorado  St.,  Stockton,  architect. 
..  contract  was  awarded  to  K.  E. 
:don    on    proposition    "A"    less    prop. 

;;•    at    $4,484    and    on    prop.    "B"    for 
vk   in  the  l.cisemtut  at  -JTH.k     FoUow- 
LT  is  a  complete  list  of  the  bids: 
i'    E    Gordon,    1622   Sutter  St..   Stock- 
iiV  (a)    $4963;    (b)    $730;    (c)    $95;    (d) 

i  "0"   (e)   $41.T 
w'.    F.    Davis,     (a)     $5675;     (b)     $720; 
)    $150;    (d)    $200;    (e)    $350. 
Perry  Bros.,   (a)   $5291;   (b)   $6o8;   (c) 

MJ;   (d)  $240;   (e)   $472. 


c  'AMBRIA,  San  I.uis  Obispo  Co..  Cal. 
—  Architect  Orville  L.  Clark  .  1418 
Chapman  Bldg..  will  start  working 
plans  tor  a  high  .-ichool  building  at 
Cambria,  for  the  Cambria  Union  High 
School  District;  auditorium  to  seat  350 
people,  classrooms,  offices,  etc.;  1-story 
and  basement,  brick  walls,  composition 
roofing,  maple  and  cement  floors,  steam 
heating,  rug.  brick  facing,  pine  trim. 
Cost.   $60,000. 


LONG    I'.KACll.   Los  AnijeKs   Co.,  Cal. 

C.    Havi-rlaiidl,    1B25    K.   5tli   SI.,   Iv.iiB 

lieacli,  was  low  blddi-r  at  $43,950  on 
general  contract  for  William  Cullen 
llryant  School  at  14th  St.  and  Termlno 
Ave.,  Long  Beach.  Other  low  bids 
were:  A.  C.  VVaite,  plastering,  $4984; 
Long  Beach  Paper  &  Paint  Co.,  paint- 
ing, $998;  Hickman  Bros.,  plumbing, 
$2.~i37;  Baird  Elec.  Co..  electric  wiring. 
$2250;  Long  Beach  Gas  &  Electric  Ap- 
pliance Co.,  healing,  $1120;  T.  C.  Kist- 
ncn-  Co.,  architects.  iil«  Pantages  Bldg.. 
Los  Angeles,  Jacob  W.  Purlnton  and 
assoc,  I'acitlc  Southwest  Bldg.,  Long 
Beach.  Bids  were  taken  under  advise- 
ment. 


FRESNO.  Fresno  Co..  Cal. — Sisters  of 
the  Holy  Cross.  has  purchased  site 
comprising  100  acres  on  hills  over- 
looking Stan  Joaquin  river  at  north 
end  of  Van  Ness  avenue,  and  will  ex- 
pend approximately  $500,000  in  the 
erection  of  school  buildings  of  the 
Spanish  Mission  style  of  architecture. 
Considerable  landscape  work  will  be 
involved  in  the  project.  Mother  Gen- 
eral Aquina  is  in  charge  of  the  present 
activities   of   the  school   at  Fresno. 

OAKLAND.  Alameda  Co.,  Cal. — W.  E. 
Whalen,  Superintendent  of  Buildings 
and  Grounds  of  the  Oakland  Board  of 
Education,  old  I'ost -Enquirer  Bldg., 
Oakland,  will  shortly  select  the  archi- 
tects for  the  Garfield  and  Cole  school 
buildings.  It  is  possible  the  plans  will 
he  prepared  in  the  office  of  Mr.  Wha- 
len. 

The  Garfield  school  will  be  a  com- 
plete junior  high  school  plant  of  30 
rooms  while  the  Cole  will  be  a  25-room 
type,  completely  equipped  for  elemen- 
tary  work. 

SAX  DIEGO,  San  Diego  Co.,  Cal. — 
Architect  Lincoln  Rogers.  533  Spreck- 
els  Bldg..  has  completed  plans  for  new 
high  school  auditorium  with  capacity 
of  2300.  Est.  cost,  $283,000.  Bids  will 
be  called  for  when  funds  are  available. 

RIVERSIDE,  Riverside  Co..  Cal.— 
Architect  G.  Stanley  Wilson.  646  W.  9th 
St  has  completed  plans  for  gymnas- 
ium at  Polytechnic  High  School  Im- 
mediate acceptance  is  expected  by  the 
school    board. 


Plans   Being   Prepai.  m 

AI.TERATIO.VS  Cosl.    J2",U0I1 

.s.\.\    FUA.NCISCO.      Fillmore      St.      and 

Goldi-n  Gate  Avi-. 
\ller    three-story    fr.ime    loft    building 

Into  stores,  olHn  s  and  apartments. 
iHviier — Jerome   S.   J.   Bittman. 
.\r.hltcct — N.      W.      Sexton,      De    Young 

Bldg..    San    Fraiu  isco. 

Plans  Being  Figured. 

STDIIK  BLDG.  Cost,  $2a,000 

\\ WTSONVILLE.  Santa  Cruz  Co.,  Cal. 
One-story    reinforced       concrete      store 

building     (5    sloi-es). 
owner— VV.    H.    Wetks. 
Architect— Wm.  H.   Weeks,  369  Pine  St., 

San  Francisco. 
Bids    are    being    taken    for    a    general 
liiiitract. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Builders'    Bxchnnge) 
1053   MARBLBfT   9T. 

Phone  Market  891     San  Francisco 


Plans    Being    Figured.  

P.IILDING  Cost,    $7000 

S.\N  MATEO,  San  Mateo  Co..  Cal. 
Junction  of.Kl  Caraino  Real  and 
(.•rystal  Springs  Road. 

One-story    frame    and    stucco    building. 

Owner  —  Cal.  State  Automobile  Asso- 
ciation. ,  „    ,,     ■ 

Architect — W.  H.  Crira  Jr.  and  H.  Mur- 
dock,  425  Kearny  St.,  S.  F. 
Bids   are    being    taken    tor   a   general 

contract. 


BANKS,  STORES  &  OFFICES 


I'lans  Completed — To  be  Done  by  Day's 

Work 
OFFKM-:  FIXTURES  Cost    $25,000 

SAX    FRANCISCO.      Mission    and   Ecker 

Streets.  ^       «         b,. 

Interior     woodworking    an<3     office     nx- 

tures. 
Owner — Sherman   Clay   &  Co. 
Architect  &  Engineer— Couchot&  Ros- 

enwald.   60   Sansome  St..  S.  i. 


DLsraeii  said:  "Confldence  la  a 
plant  of  slow  growth."  The  con- 
fidence which  architects,  con- 
tractors,  and  owners  everywhere 
have  in  ftuandt-anality  painting 
and  decorating  service  has  been 
established  throngh  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  past  40  years. 
%VTiether  the  Job  be  large  or 
small,  onr  paramount  Interest  Is 
to  achieve  the  best  result  and 
give  fnll  vnlne  for  every  dollar 
e^Tiended.  Qnandt-anality  serv- 
ice is  a  dependable  service  and 
wUl  folflU  all  your  reanlrements. 


As  Quandt  &  Sons 

Painters  -  Decorators 

Since  1885 
374  GUERRERO  STREET  ■  MARKET  1709 

SAN  FRANCISCO 

Los  Angeles 


Contract    Awarded.  .,,,„. 

.STOKE    BLDG.  Cost.    $11,125 

SAX  FRANCISCO.  W  Fifth  St.  80  S 
Howard. 

Two-story  Class  C  store  building. 

Uwner — D.  W.  and  M.  L.  Woodruff,  860 
Howard   St.,   San   Francisco. 

Architect — None. 

Contractor — Moller  &  De  Luca,  180  Jes- 
sie   St.,    San    B'rancisco. 


Contracts  Awarded.  _   .  „„„ 

BANK  ETC.  Cost,  $75,000 

BURLINGAME,  San  Mateo  Co.,  Cal.  SW 

Burlingame    Ave.    and    Middlefield 

Three-story    bank,    stores,    offices    and 

hotel,  5  6by  80  feet 
Owner — Fred    Lorton,    115    Park,    Bur- 

lingamel 
\rchitect — Ernest  L.  and  J.  E.  Norberg, 

409    Occidental   Ave.,    Burlnigame. 
General  contract  awarded  to  Chas  Ped- 

erson,     60     Peninsula     Court.     San 

Mateo. 
Plumbing    and    heating    to    Herbert    J. 

Lauder,    1205    Burlingame    Avenue, 

Burlingame  at   $11,400. 


Contract  Awarded 

OFFICE  BLDG,  Cost,  $25,000 

O.^KLAND,  Alameda  Co.,  Cal.,  S  Moss 
Ave.    opp.    Howe    St. 

Two-story  28-room  office  building. 

Owner — Drs.  Mead  &   Sutherland. 

Architect  and  Contractor  —  Wra. 
Knowles,  1214  Webster  St.,  Oak- 
land. 


Contract    Awarded. 

ALTERATIONS  Cost.    $46,860 

S.A.X  FRANCISCO.  W  Nineteenth  Ave 
250   S  Kirkham  St. 

Alterations  and  additions  to  Class  A 
telephone  exchange  building  (Sun- 
set Office). 

Owner — The  Pacific  Telephone  &  Tele- 
graph Co..  333  Grant  Ave.,  S.   F. 

Architect — Architectural  Dept.  of  Own- 
er, E.   V.  Cobby  in  charge. 

Contractor — Monson  Bros.,  251  Kearny 
St.,   San   Francisco. 


Fire  Protection  ProductsCo 

FIRE  DOOR  EXPERTS 

Kalanieln,     Copper     and     Bron«e 

Doora   and   Trim 

Ornamental   Entrance* 

Sheet  Metal  ■Work  o«  Every 

DeaertptloB 

CHAS.   SCHXTLTHEIS,  Mgr. 

811T-SI19  "TWENTIETH    STREET 

near    HnrriB^m    St* 

SAN    FRANCISCO,    CALrr. 
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Biltmore  Hotel,  Los  Anyeles 


Announcement  is  made  of  the  affilia 
ing  Co.,  Inc.,  of  San  Francisco,  manufac 
the  firm  of  Brown  and  Pengilly,  2114 
concern  manufactures  switch  and  panel  b 
will  manufacture  and  distribute  in  conju 
switchboards  and  panels  in  the  norther 

The  panels  ant]  switchboartls  are  weH  known 
on  the  Pacific  Coast  and  are  extensively  used  in 
the  Southern  California  section,  where,  company 
officials  point  out,  more  than  seventy-five  per 
cent  of  the  office  huiltlings,  theatres,  clubs  antJ 
hotels  erected  within  the  past  few  years  have 
been  etjuippetl  with  the  Brown  and  Pengilly  in- 
stallations. 

Among  the  more  important  installations  re- 
cently completed  in  the  Southern  California  sec- 
tion is  the  Biltmore  Hotel  in  Los  Angeles.  Other 
large  installations  include  Grauman's  Metropolitan 
Theatre  in  Los  Angeles  and  another  in  Holly- 
wood. The  Pacific  Finance  Building,  the  Uni- 
versity  Club.   Pacific   Mutual   Building  and   other 


tion  of  the  Western  Safety  Manufactur- 
turers  of  electrical  safety  switches,  with 
East  Ninth  street,  Los  Angeles.  The  latter 
oards.  The  former  company  in  future 
nction  with  the  Los  Angeles  firm  all 
n  section  of  California. 

notable  structures  have  been  equipped  with  the 
Brown  and  Pengilly  switch  and  panel  boards. 

The  materials  used  in  the  manufacture  of  the 
boards  are  of  the  highest  quality.  G.  E.  Toggle 
switches  and  Johns-Manville  Ebony  boards  are 
used  in  the  manufacture.  The  products  are  in- 
spected and  apnroved  by  the  National  Board  of 
Fire  Underwriters  and  meet  with  the  approval  of 
all  local  departments. 

Catalogs,  prices  and  samples  of  main  switch 
boards,  electric  panel  boards,  safety  switches  or 
special  gutter  for  the  installation  of  wires  or  ap- 
pliances will  be  furnished  on  request  to  the  office 
of  the  Western  Safety  Manufacturing  Company, 
Inc.,  which  maintains  offices  and  salesrooms  at 
247  Minna  Street,  San  Francisco. 


WESTERN  SAFETY  MANUFACTURING  CO.,  Inc. 

.Manufacturers  of 

ENCLOSED   EXTERNALLY   OPERATED   SAFETY    SWITCHES,   KNIFE   SWITCHES,    METAL 
SWITCH  AND  CITT-OUT  BOXES,  SAFETY  SWITCH  BOARDS 

247  MINNA  STREET  SAN  FRANCISCO 

Phone  Slitter  3008 
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IS 


■  "act    AWHrdfti. 

i:rations  rost.  iio.MO 

KKANflSi'd.  S  Kddy   W    I'uwell. 
r  stnrr   l>uildiiis. 


-(iro. 


S.  Hi-lniiiii,  57  I'ost  St..  S.  F. 
i.aclor — I..  J.  fohii.  llu  Suiiur  SI.. 
San    Franfl»ci>. 

irarla    Awnrdi-d. 

■i;K    ,t    I.OKT  I'ost,    »— 

\    KHA.\"ilS<"<>.   10  Mission  —  N  17th. 
-Hitiry    ami    basuniuiil     brick    store 
and    lotl    lildK. 
ii\\ti.'r  —  lju«'hnian    <'o. 

\r.  Iiit«<t— S.   ll.lnum,  .'.7   1'o.sl   SI.,  S.  K. 
si.-fl    to   liold.n    Unlf    Iron    \Vorl<s. 
Ililck    work    lo    II.    K.    Draitf. 
i.lasH    t"    l-'rii-dnian    IJriis.    Ulass    Co. 


■ra.i    Awardud. 

.i:|.;   r.Mx;  Cost,  $35.01)0 

M.I.NciA.Ml.;.      San    Mati-o    <'o..      Cal. 

I'rinirusi-    Kd    and    BurliiiBamo    Ave. 

i>iu-slorv       l)rick       store       building     (8 

storps) 
Owner — OeorKi'   Uoii.s,   Market  &  Stock- 
ton  Sts..   San   Francisco. 
Archiieet — S.    Heiman,   57    I'ost   St.,   feaii 

Francisco. 
Contractor  —  L,.    .1.    Hohen,    110    Sutter 
St.,   San   Francisco. 


STOltK    HL1>0.        Tost.    J15,fl»0    Approx. 
SAN  JIAFAF.I..  Marin  r'o.,  Cal.     Fourth 

St.,  het.  C  and  l>  Sts. 
One-story  brick  store  building- 
owner— it.    Maeiie.s, 
Architect— S.    llelnian,   57    l^ost   St.,   ban 

Francisco. 
Contractor — K.  Meier,  San  Rafael. 


Contract    .\ warded. 
STOltK    HI, DO. 
SAN    FItANCISCd. 

.Nineteenth    SI. 
One-story     and     mezzanine 

crele   store   buildinB. 
Owner— Annie  Kidwell. 
Engineer  &  (Contractor — J.  II.  ILlul,   1L8 

Uuss   St..   San    Francisco. 


Cost,    $12,000 
W   Mission  St.   50   S 


con- 


(-ontract    Awarded. 

nrii-Dixc,  ^  i^ost,  $3._ooo 

HICHMONO,  Contra  Cos;^la  Co  <  .i  . 
Mai-dc.nald  Ave.,  bet.  lOlh  and  lllh 
Streets.  ,        ,     ,,  ,. 

Two-story  frame  and  brick  bulldinn. 

Q„ner— Independent  Publishing  Co.   (J. 

\.rch'iiecr— .lames   T.    Nai-bett,    'JIO   Mac- 

donald    Ave..    Richmond. 
Contractor — W.   Snelgrove,   16t    Ist.i  St., 
Richmond. 


RIPSAWING  CUT-OFF  MACHINE 


I 


FAST 


SAFE 


c.ntract   Awarded.  ..,„„« 

.STORK,    LOFT  Cost,    $36,000 

iiAKI.A.ND,    Alameda    Co..    Cal..    N    14th 

St.    100    !•;    Harrison. 
Two-story    tile    store    and    loft    bldg. 
Owner— 11.     C.     Holmes,       392     17th    St., 

Oakland. 
Architect— .None. 
Contractor-  M,    V.   Brasch,   392   17th   St., 

Oakland. 


I'lanB   BeinK   Prepared. 

STORE  BLDG.  Cost.   $ 

I'Al.O  AI.,TA.   Santa  Clara  Co..   Cal. 
One-story    reinforced      concrete      store 

building.   50.\'.I5    (3  stores). 
Owner — Wm.       Crbnston.       Alexander 

Bldg..  S.  F. 
Architect  —  Powers      &      Ahnden,      460 

Montgomery   St.,   San   Francisco. 


I.OS  ANOKLE.S,  I>os  AnKeles  Co.,  Cal. 
North  Pacidc  Constr.  Co..  1302  Detwller 
I'.Idg..  was  awarded  contr.  at  $287,500 
for  all  work  complete  for  erecting  a 
i:i-slory  basement  and  sub-basement 
Class  A  ollice  building  on  south  side  of 
2nd  St.,  between  Hill  St.  and  Broadway 
for  the  Public  Service  Department. 
City  of  Los  .\ngeles.  lA>y  L..  Smith.  216 
Byrne  Bldg..  is  the  architect.  Build- 
ing will  be  reinforced  concrete  con- 
struction, 4(1x1111  ft.,  plate  gla.ss,  marble 
work,  tiled  lavatories,  steel  sash,  2 
elevators,  steam  heating,  tile  and 
gypsum   block    partitions. 


FKKS.N'O,  Fresno  Co.,  Cal.— The  Val- 
ley Electric  Supply  Co.,  of  Fresno,  has 
been  awarde<l  tne  contract  for  elec- 
trical fixtures  and  Heinsbergen  Deco- 
rating Co..  of  Los  Angeles  the  deco- 
rating contract  for  the  Pacific  South- 
west Rank  building  now  under  con- 
struction   in    Fresno. 


LOS  ANGELES,  Los  Angeles  Co..  Cal. 
—Architects  .lohn  and  Donald  B.  Park- 
inson, 420  Title  Ins.  Bldg.,  have  pre- 
liared  plans  for  a  Class  A  a<idition  to 
the  telephone  sub-station  building  on 
\'ermont  Ave.,  bet.  Sunset  and  Santa 
Monica  Blvds.  for  Pacific  Telephone  & 
Telegraph  Co.  Three-story  and  base- 
ment. 73.\80  feet,  designed  for  5-story, 
steel  frame,  reinforce-d  concrete  floors, 
iH-ick  filler  walls,  pressed  brick  and 
terra  cotta  facing,  steel  sash,  elevator, 
steam  hearing.  Bids  will  be  taken 
litis    week. 


LOS  ANOELES,  Los  Angeles  (.  o.,  Cal. 
\rchilects  John  &  Donald  B.  Parkin- 
son 420  Title  Inc.  Bldg.,  has  prepared 
plans  for  a  one-story  Class  C  bank  and 
store  building  to  be  erected  at  Fair- 
fix  and  Melrose  Aves.  for  the  Security 
Trust  &  Savings  Bank.  Banking  room 
and  6  stores;  dimensions,  85x120  feet, 
brick  walls,  ruff,  brick  and  cast  stone 
fronts,  plate  glass,  stecT  beams,  com- 
position roofing,  pine  trim.  banl<  fix- 
tures. Cost.  $40,000.  Bids  will  be 
taken  this  week. 


FRESNO,  Fresno  Co.,  Cal. — R.  F. 
Fclchlin  Co.,  Fresno,  has  started  work 
on  foundation  of  4-story  and  basement 
reinforced  concrete  department  store 
•It  Fulton  and  Tulare  Sts.  for  Radin  & 
Kamp  Cost,  $400,000.  Contracts  have 
luen  awarded  as  follows:  Rock  and 
irravel  Service  Rock  &  Gravel  Co.. 
Fresno;  cement,  Thompson  Bros..  Fres- 
no- reinforcing  steel,  Soule  Co.,  San 
Francisco;  terra  cotta.  Gladding-Mc- 
Bean,   San   Francisco. 


LEMOORE,  Kings  Co.,  Cal.— B.  F.  Ca- 
liill  Lemoore.  has  contract  to  erect  one 
siorv  .'in  by  75  ft.,  brick  auto  sales- 
room' building  in  the  vicinity  of  the 
Hotel  Lemoore  in  D  St.  Mrs.  Mary 
Scally.   owner. 

LOS  ANGELES.  Los  Angeles  Co.,  Cal. 

Los  Angeles   Art  Center,   Madam   Ana 

Strotte-,  president,  604  S.  New  Hamp- 
.sbire  Ave.,  contemplate  erecting  a  10 
or  12-storv  Class  A  art  building  at  694 
.'■•■  New  Hampshire  Ave.  The  site  is 
17-.\145  feet.  The  architectural  work 
Avill  be  open  for  international  compe- 
tition, although  no  details  have  been 
decided  upon. 
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THEATRES 


Sub-Figures  Being  Taken  ,,„--„ 

THEATUE  Cost.    $69  550 

SAN    FRANCISCO.       N    Jackson    107-11 

W  Kearny  St. 
Class  A  theatre  building. 
Owner — "i'ing  Wee  Lun  Hop  Theatrical 

Co.,  801  Grant  Ave.,  S.   F. 
Architect — N.    W.    Mohr,    320    California 

St.,   San   Francisco. 
Contractor — H.    L.    Peterson,    35    Mont- 
gomery   St.,    San    Francisco. 
As  previously  reported  the  steel  con- 
tract   was    awarded     to     Western     Iron 
WorliS. 


Bids   Opened 

THEATRE  Cost,   $— 

MOUNTAIN  VIEW,  Santa  Clara  Co.,  Cal 
Tvi'o-story     reinforced     concrete     store, 

office   and   theatre   building. 
Owner — C.    Hartley    and    F.    Campen. 
Architect — A.    A.    Cantin,    68    Post    St., 

San  Francisco. 

General    Contract 

Minton    Co.,    Mt.    View $29,822 

Z.   O.    Field,    San   Jose    34,456 

Cobby    &    Owsley,    S.    F 34,785 

Jaelis  &   Irvine,   S.  F 34,966 

Larsen-Siegrist   Co.,   S.  F 35,250 

Monson    Bros.,    S.    F 36,000 

McLean     &    Gass     36,400 

Moller  &   DeLuca,    S.   F 36,995 

Mitchell  &  Jaclcson,  San  Mateo..    37,543 

John    E.    Branagh.    Oakland 38,000 

A.     W.     Bigger     39,984 

Fainting 
Wm.    Bernstein,    Hrst    BIdg,  S.  F.         972 

R.    R.    Garshol     1,340 

A.    Quandt,    S.    F 1,600 

D.  Zelinsky,  S.  F 1,650 

A.   A.   Zelinsky,   S.   F 1,750 

H.    Theese    Co 1,850 


Sub-Figures     Being     Taken — Contracts 

Awarded. 
STORE    &    THEATRE  Cost,    $100,000 

SAN  MATEO,  San  Mateo  Co.,  Cal.  Third 

Avenue. 
Reinforced   concrete    store    and    theatre 

building. 
Owner — B.    Getz,    Chronicle    Bldg.,    San 

Francisco. 
Architect — Morrow  &  Gai 

Bldg.,    3*n    Francisco 
Plumbing    to    Morrison    i 

Villa    Terrace,    San    Mateo. 
Miscellaneous  Iron  to  Herrick  Iron  Wks 

18th   and  Campbell   Sts.,   Oakland. 
Ornamental    Iron    AVork     to    Star    Orn. 

Iron  Works,  2171  Folsom  St..  S.  F. 
As  previously  reported  the  reinforc- 
ing steel  was  awarded  to  Badt-Falk  Co. 
74  New  Montgomery  St.,  S.  F.;  lumber 
to  Dudfleld  Lumber  Co.,  607  Main  St., 
Palo  Alto. 


,  Chronicle 
Blair.       415 


Sketches   Prepared. 

THEATRE  Cost.    $80,000 

BURLINGAME,    San    Mateo    Co..    Cal.    \ 

Burlingame   320   E   El  Camino    Real 

100    X    200. 
Class    "A"    motion    picture    theatre,    80 

X  175. 
Owner — Ackerman    &    Harris. 
Architect — S.  Heiman,  57  Post  St.,  S.  F. 


Sub  Figures  To  Be  Taken  Shortly. 

THEATRE  BLDG.  Cost,  $200,000 

BURLINGAME,  San  M.ateo  Co.,  Cai., 
Burlingame  Ave,  bet.  Primrose  & 
the    Highway. 

Class  A  reinforced  concrete  theatre 
building. 

Owner — Ellis  J.  Arkush,  25  Taylor  St., 
San   F'rancisco. 

Architect — Weeks  &  Day,  Cal.  Ins.  Bldg 
San  Francisco. 

Contractor — Barrett  &   Hilp,   918  Harri- 
son  St.,   San   Francisco. 
Work  on  excavating  and  foundations 

has    been    started.    Sub-figures    will   be 

taken  in  about  a  week. 


LOS  ANGELES,  Cal. — Archt.  G.  Al- 
bert Lansburgh,  700  Hillstreet  Bldg. 
and  San  Francisco,  is  preparing  work- 
ing plans  tor  a  6-story  class  A  theatre, 
store  and  loft  bldg.,  on  s  side  Holly- 
wood Blvd.,  bet.  Highland  and  Ol-chid 
Aves.,  for  C.  E.  Toberman  Co;  theater 
with  balcony  will  seat  1600  people  and 
the  front  section  will  be  6-story  and 
will  have  stores  and  lofts;  reinf.  cone, 
and  steel  frame  constr.,  124x175  ft., 
terra  cotta  facing,  br.  filler  walls, 
steam  rhtg.  sys.,  elec.  elevators,  tile 
and  marble  wk..  sprinkler  sys..  ornam. 
iron   work;   $1,200,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal 
— Architect  G.  Stanley  Underwood,  I. 
W.  Hellman  Bldg.,  is  preparing  sketches 
for  a  class  auditorium  building  at  the 
southwest  corner  of  18th  St.  and  Grand 
Ave.,  for  company  headed  by  J.  M. 
Danzinger.  '  It  will  have  a  seating  ca- 
pacity of  about  12,000  people,  balcony, 
gymnasium,  shower  and  locker  rooms 
for  800  people,  reinforced  concrete  and 
steel  frame  construction,  168x240  feet, 
brick  art  stone  and  terra  cotta  facing. 
Cost,   $350,000. 


SOUTH  PASADENA.  Los  Angeles 
Co..  Cal. — West  Coast  Theatres.  Inc.,  C. 
L.  Langley,  general  manager,  Knicker- 
bocker Bldg.,  Los  Angeles,  will  take 
bids  through  its  building  department 
starting  Oct.  27  for  a  two-story  brick 
building  at  the  northeast  corner  of  Fair 
Oaks  Ave.  and  Oxley  St.,  South  Pasa- 
dena. It  will  contain  auditorium  seat- 
ing 1800.  4  stores  and  a  number  of  2- 
room  apartments.  90x126  feet,  stucco 
facing,  tile  and  composition  roofing. 
Class  A  stage.  Cost.  $150,000.  Plans 
by  L.  A.  Smith.  3rd  St.  and  Western 
Ave.,   Los  Angeles. 


LOS  ANGELES,  Los  Angeles  Co..  Cal. 
— Scott  Bldg.  Co..  208  Wilshire  Bldg., 
has  contract  for  one-story  motion 
picture  theatre  at  the  southwest  cor- 
ner of  Adams  and  Longwood  Ave.  for 
Miguel  Montijo.  5000  W.  Adams  St.;  oOx 
165  ft.,  brick  veneer  and  plaster,  com- 
position roofing,  Summerbell  truss, 
cement  floors,  ornamental  iron,  seating 
capacity.  801  people,  large  lobby,  rest 
rooms,  organ  loft,  foyer.     Cost,   $30,000. 


HILLSBORO.  Ore.  —  Architect  Lee 
Thomas.  U.  S.  Bank  Bldg..  eomplete:^ 
plans  for  two-story  and  basement.  55 
by  100  ft.  theatre  to  be  erected  for  O.  P. 
Phelps,  manager  of  Liberty  Theatre. 
Hillsborn.  Will  be  reinforced  concrete 
construction  faced  with  brick  and 
stucco;  est.  cost  $30,000.  Bids  will  be 
asked   by   the  ovyner. 

PORTLAND,  Ore. — Antone  Teller.  8 
E-60th  St.,  North,  awarded  contract  by 
Archt.  Emil  Schacht.  Commonwealth 
Bldg.,  to  erect  one-story  and  basement. 
.jO  by  100  ft.  theatre  at  4th  and  Everett 
Sts.,  for  Holbrook  Estate,  represented 
by  I.  T.  Richardson,  315  Abington  Bldg., 
Portland. 


WHARVES  &  DOCKS 


Cost, . 

Cal.,  Oakland 


Bids    In. 

WHARF 

OAKLAND,   Alameda  Co 
Waterfront. 

500-ft.    creosoted   pile    wharf. 

Owner — Wm.   Smith   Lumber  Co. 

Engineer— Wilfred    N.    Ball,    2910    Tele- 
graph   Ave.,    Oakland. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


Ore. — Until  Nov.   7,   1   p. 

le   rec.    by   K.   W.   Lincol... 

Portland,     representing 

Water    District,    to    fur. 

E-rect    a    500.000-gal.      steel      water 

including  concrete  foundation  and 

s     Snecifications    obtainable    from 

»"  office   on   deposit   of   $10.   return- 


rORTLAND, 
m..   bids   will   1 
Stubbs     Bldg., 
the     Parkro: 
and 
tank 
P  pin 
abov 
able. 


SANT\  ROSA.  Sonoma  Co.  C-\\  — 
>rchts.  Jettery  &  Schaeter  1104  Kerck- 
hoff  Bldg.,  L.  A.  preparing  plans  for  a 
group  of  home  hldgs.  near  Santa  Rosa, 
for  the  California  Pythian  Home;  there 
will  be  3  bldgs.;  dormitory  bldgs.  each 
have  facilities  for  26  people  and  refec- 
torv;  1-storv,  br.  walls,  tile  rfg..  L- 
shapp.  85x105  ft.,  sel.  com.  br.  facing, 
liasement,  steam  htg.  sys.,  hardwd., 
cem.  and  pine  fls.,  marble  toilet  parti- 
tions, pine  trim.  There  will  be  even- 
tually 7  bldgs.  erected. 


KNIGHTS  LANDING.  Yolo 
ronstruction  of  $30,000  dairy 
bf>en  started  for  Asa  W.  Mori 
Plans  were  prepared  by  H. 
of  the  Farm  Building  Divis: 
University  of  California 
Davis, 


Co..  Cal.-- 
bcM-n  has 
is  &  Sons. 
L.  Belton 
on  of  the 
Farm       at 


SAN  FERNANDO,  Cal.— Until  Dec.  9, 
11  A.  M.,  bids  will  be  received  by 
Frank  T.  Hines.  director.  U.  S.  Vet- 
erans' Hospital  Bureau.  Washington. 
D.  C.  to  erect  semi-ambulant  building, 
infirmary,  mens  ambulant  building, 
administration  building,  women's  T.  E. 
building.  women's  general  medical 
building,  recreation  building,  garage, 
storehouse,  laundry,  attendants  quar- 
ters, nurses'  auarters.  Junior  Officers' 
Duplex  eiuarters.  Senior  Officers'  Duple:< 
quarters.  M.  O.  C.  quarters,  gate  house, 
septic  tanks  and  house,  steel  water 
tank  and  concrete  dam.  Separate  bids 
[or  building  construction.  plumbing 
heating,  electrical  work,  elevators  and 
refrigeration  plant.  See  cal  for  bids 
under    official    proposal    section    in    this 


IIIVKRBANK,  Stanisl.-us  Co..  Cal — 
Chas.  Burton,  Riverbank,  has  contract 
to  erect  one-story  hollow  tile  news- 
paper plant  for  Riverbank  News,  Miss 
Grace     Bessac     is     editor     and     owner. 


CULVER  CITY.  Los  Angeles  Co.,  Cal. 
— A.  C.  Pillsbury.  1323  N.  Orange  Dr., 
Beverly  Hills,  engineer  and  contractor, 
has  contract  at  $350,000  for  auto  speed- 
way at  Cluver  City  for  the  Los  Angeles 
Speedway  Assn.  Grand  stand  and 
bleachers  will  each  be  1050  ft.  long, 
total  seating  capacity  40,000  people. 
The  following  sub-contracts  have  been 
awarded:  Board  track.  Prince  Constr. 
Co.;  water,  sewer  and  storm  drains. 
I  laude  Fisher;  plumbing.  Thos  Hav- 
erty  Co.;  lumber  and  hardware.  Ham- 
mond Lumber  Co.;  electric  wiring,  no 
award. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunt'ifs  mav 
be  obtained  from  the  office  of  Larsen 
.Advance  Constructir»n  t;ep  rts.  Mlv 
.Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  personal  call,  lie- 
quests  for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department,  Such  requests 
muf:t  be  accompanied  by  the  Index 
Number  of  each   opportunity. 

D-1394 — New  York  City.  Manufac- 
turers of  ingot  copper,  brass,  bronze, 
solder,  babbitt,  antimonial  lead  and 
other  non-ferrous  metals  in  pig,  ingot, 
slab  form.  etc..  desire  to  mak^  coni-*<-t 
with  reliable  manufacturers'  sales 
agency  for  promotion  of  the  sales  of 
their  products  in  Coast  territory.  Will- 
ing to  offer  interesting  proposition  to 
good   representative. 

D-1395 — San  Francisco.  Calif.  Manu- 
facturers' representative  with  several 
.vears  selling  experience,  who  has  a 
personal  trade  acuaintance  in  Califor- 
nia. Oregon  and  Washington,  wishes  to 
get  in  touch  with  manufacturers  inter- 
ested in  specialty  sales  promotion 
work  with  the  electrical  home  appli- 
ance trade  in  the  above  territory. 

D-1396  —  Seattle.  'R'ash.  Hardwood 
Lumber  Company  wants  to  get  in 
touch  with  concern  in  this  city  making 
mahogany    doors    in    quantity. 

D-1397 — Minneapolis.  Minn.  Manufac- 
turers of  photoplated  glass  oement-on 
signs  wish  to  secure  the  services  of  a 
reliable  individual  or  company  to  put 
up  t^iese  signs  for  their  clients  as  or- 
dered, 

D-1398 — Salem,  Ore.  Individual  de- 
sires connection  with  responsible  man- 
ufacturers to  act  as  their  agent  in  that 
terr  t    rv. 

D-1390 — Brooklyn.  N.  T.  Manufac- 
turer wants  to  make  connection  with 
manufacturers'  agents  or  factory  rep- 
resentatives for  hardware  and  tools  to 
handle  the  sale  of  his  products  on  the 
Coast. 

S670 — Toledo.  Ohio.  Varnish  and  color 
works  is  desirous  of  obtaining  Chinese 
lacquer,  or  "Rhus."  from  San  Francisco 
importers. 

S673 — Brussels.  Belgium.  Exporter  of 
window  glass,  iron  and  steel  bars  and 
angles,  wishes  to  communicate  with  in- 
terested San  Francisco  imp'^rters. 

8675 — Mexico.  Company  has  for  sale 
large  quantities  of  pine  tar,  such  as  is 
,  used  in   the   manufacture  of  turpentine. 

8676  —  Mexico.  D.  F.  Distributing 
company  wishes  to  act  as  exclusive 
representatives  for  San  Francisco  man- 
ufacturers or  exporters  contemplating 
extending   their    market    in   Mexico. 
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\OTKi:    TO    rONTRAC-TOUS 

Hpllnl, 
Caltf.  > 

SEALED  PROPOSALS.  ">»'"''*•' 

■Proposal    for    I'onstructlon    of    Build- 
ings and  Utilities.  San   Fernando,   Cali- 
fornia."   will    be    received    by    tlje    U.    S. 
Veterans'   Bureau.   Room   791.   Ar    ngtoii 
Building.  Washington.  D.  C.  until  11;0« 
A    M      December   9.    1924,   and    then   and 
tliere     publicly     opened     for     the     con- 
struction    complete     of^  Semi-Ambulant 
Building,      Infirmary,   Men's      Ambulant 
Building,         Administration         Building. 
Women's  T.  B.  Building;  Women's  Gen- 
eral      Medical       Building,       Recreation 
Building.   Garage.   Storehouse.   Laundry. 
Attendants   Quarters.    Nurses   Quarters 
Junior  Olflcers  Duplex  Quarters    Senior 
OfUcers      Duplex      Quarters       M.    O.    L. 
Quarters,  Gate  House,  Septic  Tank  and 
House,  Steel  Water  Tank  and  Concrete 
Dam.     This  work   will   include  reinforc- 
ed   concrete    construction,    hollow    tile, 
metal  lathing,  tile  and  built-up  roofing, 
marble  work,  floor  tile,  carpentry,  iron- 
work,   steel    sash,    plastering,    painling. 
glazing,    hardware,    plumbing,    heating 
fnd    electrical    work,   electric    elevators 
and        outside         service        connections^ 
Separate     Proposals     will     be     received 
for    Building      Construction.    Plumbing, 
!1    ating.    Electrical      Work.      Elevators 
d    Refrigerating    Plant,      all    as      set 
th  on  proposal  sheet.   Proposals  will 
considered     only     from     individuals. 
t,ims   or   corporations    possessing   satis- 
r  u  tory   financial   and   technical   ability. 
.    lUipment    and    organization    to    insure 
speedy   completion    of   the   contract   and 
in   making  awards,   the   records  of  bid- 
der™  (or    expedition     and     satisfactory 
performance  ^n     «>"tfacts    of    similar 
character  and  magnitude   ^V''   ''f.  'l^'^^, 
fully    considered.    At    the    discretion    ot 
the  Director,  drawings  and  spec.flcations 
may    be    obtained    upon    application    to 
the    Construction     Division,    l_^oo">     '»^' 
Arlington   Building,   \%  ashmgton,   D.  L.^, 
or  to  Wm.   H.   Radclifte,   U.  S.  Veteians 
Hospital  No.   102,  Livermore.  California. 
ge^SsifwMth   application   of  a  check  or 
postal    money    order    for    $1«0    Paj  able 
to   the   TREASURER  OF  THE   UNITED 
STATES    is    required      as    secuntj       tor 
EiinV^^it^n^^^-'^^eni^'of 
°~    rpS' T.  HlKEa^Director,^^ 


NOTICE   TO    BIDDERS 

of    Stockton— Police     and    Fire 
Alarm    Systems » 

Notice  is  hereby  given  that  sealed 
proposals  are  hereby  incited  to  be 
delivered  at  the  office  «£  "^S,.  C'tV 
Clerk  of  the  City  Council  of  the  <r}^  °\ 
Stockton  in  the  Annex  to  the  Hoiei 
Stockton"  Stockton.  California  up  to 
fn°d  including  the  10th  day  otNovem- 
her  ig"!  at  the  hour  of  o  o  ciocK  P-  "'• 
for'the  furnishing  and  'nstallat.on  of  a 
Police  and  Fire,  -^larm  System  tor  said 
City  in  accordance  with  the  plans  ana 
specifications  therefor,  on  fi  e  in  said 
office  to  which  reference  is  hereby 
made  'for  further  particulars. 

The  contract  providing  for  the  per 
formance  and  installation  o  the  im- 
provement hereinabove  provided  shall 
be  executed  within  ten  tlO»  days  after 
the  award^heretor  shall  have  beeome 
final  and  the  performance  the^'ep^?'^^" 
be  commenced  within  ten  (10)  days  ar- 
tertl"  execution  of  the  said  contract 
Each  bidder  will  submit  with  his  bid 
complete  specifications  ««.  '^e  eguip 
ment  he  proposes  to  furnish  atid  de- 
tailed plans  of  entire  ?ys'«™  i'^^P^'?: 
poses  to  install  and  will  ^tate  in  his 
bid  the  number  of  days  which  he  will 
require  to  complete  the  performance 
of  said  contract.  . 

Th'e  successful  bidder  will  bf  re- 
auired  to  give  a  bond  (or  the  faithful 
perfoFmanfe  o(  the  contract  In  the  sum 


■(owr 


A  call  (or  bld»  publUhed  in 
this  section  Indicates  that  bids 
are  desi.-ed  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  1»  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bld»  on 
public    work. 

Hatei  10  cents  per  line,  per 
insertion. 

\11  olficial  calls  (or  bids  o( 
the  California  State  Hlgrhway 
Commission  and  Nevada  Sttte 
Highway  Commission  are  pub- 
lished   In    this   section. 


■aiding  wood  shinKlfc  roofing.  work 
l..iuheH  sliding  doors,  casement  sash 
;.iid  a  complete  electric  lighting  sys- 
I.  ni  Specification  No.  5038  and  ac- 
.  ompanylng  drawings  may  be  obtained 
..11  application  to  the  Bureau  or  to  the 
.'..mmandant.  Navy  Yard,  Mare  Island, 
California.  Deposit  of  a  check  or 
postal  monev  order  for  $10.00,  payable 
1(1  the  Chief  of  the  Bureau  of  Yards 
and  Docks,  is  required  as  security  for 
the  safe  return  of  the  drawings  and 
.specifications.  L.  R.  GREGORY,  Chief 
..f   Bureau.   October   25,    1924. 

ST.4TE   OP   CALIFORNIA 


CALIFORNIA   HIGHWAY  COMMISSION 


of  50  per  cent  uf  the  contract  price; 
and  will  also  be  required  to  furnish 
labor  and  material  bond  In  the  sum  ol 
;,i)  per  cent  of  the  amount  bid. 

All  proposals  must  be  accompariied 
by  a  check  certified  by  a  responsible 
bank,  payable  to  the  City  Auditor  or 
by  coin  of  the  United  States  for  an 
amount  not  less  than  10%  o(  the  aggre- 
gate amount  bid.  (Bidders'  bonds  will 
not  be  accepted.) 

m  the  event  that  the  person,  firm  or 
corporation  to  whom  said  contract  may 
may  be  awarded,  fails,  neglects  or  re- 
fuses to  enter  into  contract  to  perform 
said  work  and  furnish  said  materials 
as  hereinabove  provided,  then  the  certi- 
fied check  and  the  amount  therein 
mentioned,  or  the  coin,  accompanying 
the  bid  of  said  person,  firm  or  corpora- 
tion shall  be  declared  to  be  forfeited 
to   said   City   as   liquidated   damages. 

Said  contract  will  be  let  to  the  low- 
est and  best  responsible  bidder,  pro- 
vided, however,  the  Council  may  reject 
any  and  all  bids,  and  in  that  event,  or 
in  the  event  that  no  bids  are  made, 
may  readvertise  for  bids,  or  provide 
for  the  work  to  be  done  by  the  City,  or 
for  the  equipment  and  supplies  to  be 
purchased  In  the  open  market. 

Dated:      October  21,   m4^    ^^^^^ 

City    Clerk    of    the    City    of    Stockton. 

ADDITIONAL  INFORMATION  BY 

THE    CLERK 

The  bidder  will  furnish  with  his  bid 
a  statement,  under  oath,  giving  previ- 
ous experience  and  describing  definite- 
ly what  his  facilities  are  for  manufac- 
turing and  installing  everything  speci- 
fied In  the  plans  and  specifications. 
A    L.  BANKS.  City  Clerk. 


NOTICE    TO    CONTRACTORS 

(Garage — Pt.    St.    George 

SEALED  PROPOSALS,  Indorsed  "Pro- 
nn<ials  for  Garage  at  Radio  Compass 
P?luon  Point  Saint  George,  California 
specification  No.  5038.  will  be  received 
at  the  Public  Works  Office,  Navy  Yard, 
Mare  Island,  California,  until  11  o'clock 
AM  November  19th,  1924,  and  then 
and  there  publicly  opened,  /or  a 
,-arage  at  Radio  Compass  Station, 
■;"nf  Saint  George.  California  The 
building  will  have  a  coricrete  founda- 
tion,  concrete   floor,    wood   frame,    wood 


NOTICE    TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum 
Buildlne.  Sacramento,  Cal.,  until  2 
.i'oloek  P.  M.,  on  .Nov.  34,  1924,  at  which 
time  they  will  be  publicly  opened  and 
read,  for  the  construction,  in  accor- 
dance with  the  specifications  therefor, 
to  which  spaclal  reference  Is  made  of 
portions  of  State  Highway,  as  follows: 
.Shasta  County.  between  Halfway 
Creek  and  Dog  Creek  (II-Sha-3-C), 
about  ten  and  eight-tenths  (10.8) 
miles  in  length,  to  be  graded  and  sur- 
faced  with   crushed   gravel   or  stone. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  thev  may  he  seen  at  the  offices 
of  the  Division  Engineers  at  Los  Ange- 
les ard  San  Francisco,  and  at  the  of- 
fice of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated 
The  Division  Engineers'  offices  are  lo- 
cated at  Willlts.  Diinsmuir,  Sacramento, 
."San  Francisco.  San  Luis  Obispo,  Fres- 
no, Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  Investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representa- 
tive of  the  Commission.  It  is  requested 
that  arrangen.cnts  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  concern- 
ing the  proposed  work  may  be  obtained 
from  the  Division  office.  . 

No  bid  will  be  recaived  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
lo   be   don.  ,    etc. 

The   California  Highway   Commission 
reserves   tiie  right  to   reject  any   or  all 
bids    or    to    accept    the    bid    deemed    for 
the  best  interests  of  the  State. 
HARVEY   M.   TOY, 
LOUIS    EVERDING, 
N    T.  EDWARDS. 
California    Highway    Commission. 
R.  M.  MORTON, 

State   Highway  Engineer. 
W.    F.    MIXON,    Secretary. 
Dated:     October   27,   1924. 


OU.\NTITY  SURVEYOR 

Valuation    Engineer 
ARTHUR    F'RIDDLE 

603    Mission    Street,   at   Third    St. 
San    FrancUco,    Calir. 

Telephone   Douglas   8-4-9-3 
General  Listing  Bureau 

Architect's  Preliminary  Estimates 


INSURE    EMPLOYEES 


A  paid-up  life  Insurance  policy,  the 
amount  based  on  length  of  service  was 
presented  to  each  employ  of  the 
Blackman  Lumber  Company  at  a  ban- 
quet held  in  the  Hotel  Oakland  recent- 
ly to  celebrate  the  twenty-sixth  anni- 
versary of  the  founding  of  the  busi- 
ness 'The  policies  were  presented  by 
E  L.  Blackman,  president  of  the  com- 
pany Frederick  Anderson,  one  of  the 
oldest  employes,  was  one  of  the  guests 
of  honor.  Anderson  started  to  work  as 
a  yard  hand  and  is  now  secretary  of 
the    company. 
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BRIDGES 


SACRAMENTO.  Cal.— T.  H.  and  M.  C. 
Polk,  Chico,  at  $782S  -submit  low  bid  to 
supervisors  to  cunst.  coiu-.  bridge  over 
Arcade  Creek  at  MarysviUe  ruud.  Other 
bids,  taken  under  advisement,  were: 
Percival,  Tibbals  &  CIress,  $8U1C;  T-ev- 
enton  &  Helntz,  $8497;  H.  A.  Hendron. 
$9099:  Frederickson  &  Shannon,  %<m»; 
George  Pollock  Co.,  $94CO,  and  Ira  C. 
Boss,  $9587.  Chas,  Deterding,  .Ir.,  esti- 
mated  cost   at   $9000. 

STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Until  Nov.  17,  U  a.  m.,  bids  will  be 
rec.  by  Eugene  D.  Oraham,  county  elk., 
to  const,  bridge  at  site  of  old  Presbury 
bridge  over  Dry  Creek  bet.  Sacramento 
and  San  Joaquin  counties.  Cert,  check 
10%  payable  to  Chairman  of  Hoard  of 
Supervisors  req.  Plans  on  file  in  offit'P 
of  clerk  and  obtainable  from  County 
Surveyor  F.  E.  Quail  on  deposit  of  $10, 
returnable. 


VISALIA,  Tulare  Co.,  Cal.  —  C.  R. 
Gurdy,  Porterville,  at  $1710  awarded 
cont.  bv  supervisors  to  const,  steel 
foot-bridge,  4  ft.  wide,  240  ft.  long, 
over  Tule  river. 


SAN  RAFAEL.  Marin  Co.,  Cal.— Bar- 
mulini  and  Careno,  San  Rafael,  at  $193.i 
awarded  cont.  by  supervisors  to  const, 
bridge  on  Indian  Valley  road.  Other 
bids:  T.  A.  McDougall,  $1941;  Dollini 
&  Cuffe,  $2020;  J.  C.  Mclntire,  $1948. 


EUREKA,  Humboldt  Co.,  Cal. — John 
B.  Leonard,  consulting  engineer,  57 
Post  St.,  San  Francisco,  commissioned 
by  supervisors  to  prepare  plans  for 
three  bridges  on  Carlotta-Bridgevilie 
Rd.;  two  for  new  road  to  take  place  of 
Blackburn  Grade  and  another  to  re- 
place wooden  bridge  at  Bridgeville,  the 
latter  to  be  of  concrete  construction, 
costing  $20,000. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Granite  Construction  Co.,  Watsonville, 
at  $2260  awarded  cont.  by  supervisors 
to  const.  Vine  Hill  culvert.  Other  bids; 
B.  R.  Greenfield,  $2288;  N.  M.  Thies, 
$2772. 


SANTA  ANA,  Cal. — S.  M.  Kerns,  1034 
Vina,  Long  Beach,  submitted  low  bid 
to  supervisors  at  $31,355  to  construct 
creosoted  pile  and  structural  steel 
bridge  with  timber  deck  580  ft.  In 
length,  composed  of  23  19-ft.  timber 
spans  and  one  70-ft.  moveable  plate 
girder  span,  together  with  creosoted 
sheet  bulkheads,  106  ft.  in  length  at 
each  end  of  the  bridge.  This  bridge  is 
to  be  constructed  across  the  upper  arm 
of  Newport  Bay  on  the  line  of  the  state 
highway.  J.  L,  McBride,  county  high- 
way commissioner.  Other  bids:  Green 
Constr.  Co.,  $34,003;  Murdock  &  Condee 
$35,136;  The  Wheeler  Co.,  $35,293;  W. 
M.  Ledbetter  &  Co.,  $35,440;  Mercereau 
Bridge  &  Constr.  Co.,  $35,745;  Merritt- 
Chapman-Scott  Corp.,  $37,486;  W.  A. 
Patterson,  $39,400;  Jas.  L.  Prazer,  $40,- 
342. 


LOS  ANGELES,  Cal.— deWaard  and 
Sons,  207  Granger  Bldg.,  San  Djego, 
awarded  cont.  by  supervisors  at  $119.- 
895.50  for  const,  a  reinforced  concrete 
tunnel  and  reinf.  cone,  storm  dr.  in 
Altedena  bet.  Marengo  Ave.  and  the 
Arroyo  Seco,  2  mi.,  consisting  of  cov- 
ered ditch,  ''Ki-tt. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.  — 
Until  Nov.  17,  11  a.  m.,  bids  will  be  rec. 
by  Henry  A.  Pfister,  county  clerk,  to 
constr.  two  rein.  cone,  culverts  over 
Kirk  ditch  In  Supervisor  Dist.  5.  Plans 
on  file  in  office  of  clerk.  Robt.  Chan- 
dler, county  surveyor. 


Cal. — County 
preparing 


\TSAI,IA,     Tulare 
Kng.     Lawrence    .Vbiy       . 

lor  reinf.   com-,   bridge   over  Mill   Cr  ^ 

on    Mineral    King-Houston    Ave.    lateral      (■ 
of    the    county    highway    n    of    the    wye      ■ 
near  the  Edison  Co.'s  steam  plant;  will 
be    23    ft.    wide    with    31    ft.    clear   span. 
Cost,  $3000. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried    In    stock 

E.    D.    BULLARD 

505   HOWARD   STREET 
San   rVancisco,  Calif. 

Douglas  6320 


LIGHTING  SYSTEMS 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


CORO.NADO,  Cal. — H.  G.  Fenton,  P. 
O.  Box  907,  San  Diego,  awarded  cont. 
at  $126,039  by  city  trustees  to  construct 
city  boat  harbor  landing  Coronado. 
Work  involves  constr.  and  mooring  of 
six  floats  and  gangways  in  place,  41,- 
300  sq.  ft.  grading,  1850  sq.  ft.  walk, 
700  ft.  curb  ,310  ft.  storm  drain  with 
manhole  and  catch  basin  on  s.  part  of 
Orange  Ave.,  materials  for  and  constr. 
of  small  boat  harbor  bet.  jetty  and 
seal  wall  off  Hotel  Del  Coronado,  in- 
volv.  12,500  tons  or  more  rock  in  place 
on  jetty,  690  lin.  ft.  sheet  piling,  20.000 
cu.  yds.  or  more  dredging  as  indicated 
in  plans  and  placing  dredged  material 
bet.  rocks  on  jetty  and  sheet  piling, 
1500  cu.  yds.  or  more  clay  in  place  as 
seal  to  hold  dredged  materials.  75  lin. 
ft.  rock  groin,  400  lin.  ft.  retaining 
wall  bet.  shore  end  of  sheet  piling  and 
seal  wall  and  bet.  sea  wall  and  jetty, 
445   lin.   ft.   landing  platform. 

PETALUMA,  Sonoma  Co.,  Cal. — Until 
Nov.  8,  10  a.  m.,  bids  will  be  rec.  by 
Mrs.  O.  W.  Jones,  clerk  San  Anselmo 
School  District,  to  furnish,  spread  and 
roll  396  yds.  dirt  on  school  grounds. 
Further  information  obtainable  from 
clerk. 


IRRIGATION  PROJECTS 


MERCED,  Merced  Co.,  Cal. — Merced 
Concrete  Pipe  Co.,  Merced,  at  $64,260.80 
submits  low  bid  to  Merced  Irrigation 
District  to  fur.  and  install  approx.  4 1^ 
mi.  of  concrete  pipe  in  California  Pack- 
ing Corporation  orchards.  Other  two 
lowest  bids  taken  under  advisement, 
are:  W.  J.  Tobin.  $70,541.80;  San  Joa- 
quin Valley  Concrete  Pipe  Co.,  $75,- 
804.90:  Stanley  Constr.  Co.  and  Jordan 
Co..  .1:78.776.211;  and  John  Kristich.  $88,- 
.")20. 


OX.N'ARD,  Cal. — Del  Norte  Water  Co. 
has  let  contrs.  for  irrig.  works  amount- 
ing to  about  $25,000.  Contrs.  for  vari- 
(  us  portions  of  the  distributing  system 
have  been  let  to  West  Coast  Pipe  and 
Steel  Co.,  Los  Angeles,  Fairbanks, 
Morse  &  Co.  and  United  Cone.  Pipe  Co., 
.Montalvo. 


L(JS  ANi;i:i,ES.  Cal.  —  Walker  and 
Martin.  4112  W  Wilshire,  FuUerton,  sub- 
milted  low  bid  to  supervisors  at  $3788 
for  26  additional  lisht.  standards  in 
Grahanr  light,  dist. 

Wilshire  lOlec.  Co.,  1028  Wilshire 
Blvd.,  Santa  Mcmica,  low  al  $2519  for 
IH  additional  liislit.  standards  In  Holly- 
wo  ,d    light,   dist. 


LOS    ANGELES,    Cal.  —  Council    de 
Clares    inten.    to    install    light,    sys. 
lOth   St.,   bet.   Hoover  and  Berendo  St 
.'.2   cone,  posts;    1911    act 


In 


LOS  ANGELES,  Cal.— J.  C.  Rendler. 
Inc.,  625  S  Main  St.  low  bidder  at  $156.- 
777  for  oinam.  light,  sy.s.  in  .Sunset 
Blvd.,  bet.  Hollywood  and  Sunset 
Hlvds.  Other  bids:  James  C.  Perry. 
$157,417;  Newbery  Elec.  Corp.,  $157,867; 
C.I-:'.  W.  Kemper.  $159,900;  H.  H.  Wal- 
ker, $161,612;  Robertson  Elec.  Co.. 
$164, .■|56;  Elec.  Light.  Supply  Co.,  $164.- 
.•;56:  Elec.  Light,  Supply  Co..  $I64,,S25: 
R.  A.  Wattson,  $16S.351:  Osborn  Elec. 
Co.,  $170,000;  Wilshire  Elec.  Co.,  $170.- 
724. 

Fritz  Ziebarth,  302  E  Anaheim.  Long 
Beach,  low  at  $3348  for  ornam.  light, 
sys.  in  Deane  Ave.,  bet.  Wilshire  Blvd. 
and  Country  Club  Dr.  Other  bids;  H.  H. 
Walker.   $3330;    R.   A.    Wattson.  $3525. 


HUNTINGTON  BEACH.  Cal— Robert- 
son Electric  Co.,  303  .V  Main  St..  Santa 
.\na.  low  bidder  for  light,  sys.  in  6th 
St.   at  $3567  and   in   8th  St.   at   $4173. 


LOS  ANGELES.  Cal.  —  Council  de- 
clares inten.  to  const,  light  systems  in; 

Sth  St..  Figueroa  St.  to  Vermont  Ave; 
197   pressed   steel  posts. 

El  Centro  Ave.,  bet.  Hollywood  and 
Santa    Monica    Blvd.;    46    pressed    steel 

IJOStS. 


LOS  ANGELES.  Cal.— R.  A  .Wattson, 
1928  Melrose  Hill,  awarded  cont.  for 
light,  sys.  in  La  Brea  Ave.,  bet.  Wll- 
."hire  Blvd.  and  Countrv  Club  Dr.  at 
.Ul,656;  and  Wilcox  Ave.,  bet.  Holly- 
wood and  Sunset  Blvds.  at  $9389. 

LOS  A.NGELES,  Cal.— C.  W.  Sparks, 
103  Henne  Bldg.,  awarded  cont.  at 
$102,188  for  light,  sys.  in  Flower  St., 
bfet.  3rd  and  Washington  Sts.  Eat. 
$198,926. 

Jas.  C.  Perry,  721  Detwiler  Bldg., 
awarded  cont.  at  $16,830  for  light,  sys: 
in  7th  St.,  bet.  Hoover  St.  and  Vermont 
Ave.  Est.  $23,235. 


S.AN  GABRIEL.  Cal.— City  trustees 
declare  inten.  to  const,  light,  sys.  in 
.Shorb  Rd.,  bet.  Hermosa  Dr.  and  Las 
Lunas  Dr.  Ira  H.  Stouffer,  c'ty  clerk. 


WHITTIER,  Cal.— IMty  trustees  de- 
rlare  inten.  to  install  light,  sys.  in 
i;reenleaf  Ave.,  bet.  Hadley  St.  and  s.w. 
'  ity  limits;  70  pressed  steel  posts;  1911 
:ict.   Paul  Gilmore,  city  clerk. 


LOS  ANGELES,  Cal.  —  Council  de- 
rl;ires  inten.  to  const,  ornam.  light,  sys. 
in  Broadway,  bet.  Colorado  Blvd.  and 
138  ft.  w  of  Eagle  Dale  Ave.:  31  pressed 
^teei   posts. 

.Afton  PI.,  bet.  Gower  and  Vine  Sts.: 
M   cone,  posts;  1911  act. 

16th  St.,  bet.  Hoover  and  Berendo 
.'^ts.:    52  cone,  posts;   1911  act. 


MACHINERY  AND  EVIPMENT 


MODESTO,  Stanislaus  Co,  Cal — Three 
bids  received  by  council  to  furnish 
street  sweeper  and  cleaner,  taken  un- 
der advisement;  Vacuum  type,  $8000; 
Austin,  $7300;  Elgin,  $7180.  Referred  to 
City  Eng.  P.  W.  McCarton  for  report. 
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i\   I.KANltUO,  Alunii'du  Co.,  Cal.  — 

I    N.iv.    3.   8   p.    111..    IjIdH   will    bo   rec. 

I      J.    Hill,    lily    cliTli,    lu    lur.    one 

[1  Hinglu  cylliidor  niutur  roiid  roll- 

.  I        I'urtlitir      infurmatioii       ubtalnablu 

ti     III   I'l.-rk. 

-MDnKSTO,  .Sliinisluus  Co.,  I'al.  — 
FolluwIiiK  liidH  r^c,  by  cuunt^l  to  fur. 
0-toii  Htreet  K|ii'iiikltT  truck  with  1500- 
gal.  •■upaoily:  Morcluiid.  }!<4!iS;  Inter- 
natloiml.  JSU6U.75;  Ccnt-ial  Motors.  »8,- 
U!»8.4U;  KaKcol.  $802;i.20;  Sperial  K(|uip- 
iiifiil,  J8&31.3U;  StiTliiiK,  $78S;'i;  White, 
Jin«:;.5U;  Mack,  J83y2.68.  Keferred  to 
City  Kne.  t".  W.  McCurton  for  report. 

MODKSTO,  Stanislaus  Co.,  I'al.^Pol- 
lowInK  bid.s  taken  under  :idvisement  by 
couneil  to  fur.  one  2',i-toii  dump  truck 
for  street  dept.:  International  Har- 
vester Co.,  |4U4a.75:  Ceneral  Motors 
Co.,  J39a5.4C;  t'ageol,  ^4293.1.';;  More- 
land,  »3!»37.no;  .SterlinK:.  »1294;  White. 
J97U2.5U;  Mack,  $4053. 

SONORA,  Tuolumne  Co.,  Cal.— City 
Engineer  C.  W.  Terry  authorized  to 
purcha.se  machinery  and  eiiulpnient  for 
municipal    rock    crushlne'    plant. 


l'OKTI..\A|(,  Ore.  Until  .\ov.  fi.  11  ; 
m.,  liiil.s  will  he  re.-,  by  Ja«.  II.  I'ollu-- 
niu-x.  ill.  eiiK.,  I'ort  of  rorlland  I'oni- 
niissiiiii,  SpalillnK  HldK.,  to  fur.  wind- 
lim  iiiacliiiiery  for  liiesel  Kleilric 
dreiiKe  •Thukani.is".  Furllur  infoiiiia- 
Uoii   obiainalile    lioni  above  office. 


IxAlLHOADii 


ORAN'CE.  Cal.— Until  1  p.  m..  Nov..  5. 
bids  will  be  rec.  for  one  track-laying 
Fordson  tractor,  ciiuip.  with  track 
plates  suitable  for  lilvd.  work,  fal  P. 
Lester,  city  clerk. 


tJKlil.ioN  .STATIC  -KxaininiMS  of  tlu 
Interstate  (^oniinerce  Commission  rec- 
oniinend  that  public  convenience  and 
necessity  di-nuiiid  the  construction  of 
additional  railroads  in  Oregon  totalling 
appro.ximately  327  miles  and  involving 
an  estimated  co.st  of  $iri.S17,.JG2.  The 
commission  was  urged  to  aulliorize  the 
construction  of  an  extension  between 
Uend  and  bakeview,  Oregon,  with  a  di- 
rect connection  with  the  so-called  llat- 
ron  I'ut-off,  and  a  cross-state  extension 
from  the  Mallicur  Junction -Harrimaii 
branch  to  a  connection  with  the  Natron 
cut-off,  either  directly  or  through 
I'rineville  or  Bend,  as  a  part  of  a  rail- 
road system  between  Western  Oregon 
and  California  on  the  west  and  lOustern 
Oregon,  Idaho  and  truns-coiitineiilal 
li'rriiory   on  the  east. 

PlIOHNIX,  Aiiz.— AccoidiiiK  lo  ]■'.  W. 
Taylor,  gen.  purch.  agent  of  llo-  .So. 
I'ac.  Ky..  all  labor  and  supplies  for  new 
main  line  const.  thiouKh  I'hoenix  will 
be  secured  from  Arizona  sources,  as  far 
as  possible.  .Sixty  per  cent  of  cost  will 
lie    laljor. 


SAX  JOSE,  Santa  Clara  Co..  Cal.^ 
T.  M.  Jones  at  $1236.04  awarded  cont. 
by  supervisors  to  fur.  Fordson  tractor 
for  Supervisor  nist.  1.  Other  bids: 
Frank  Cornell,  $1400  (used);  Canelo 
Motor    Co.,    $1332.75. 


rOMONA,  Cal. — Until  12  m.  Xov.  4. 
bids  will  be  rec.  for  1860  enam.  iron  St. 
signs.  Spec,  on  file  at  office  city  engr. 
Cert,  check  or  bond  10';,.  T.  U.  Trotter, 
city   clerk. 


FIRE  ALARM  SYSTEMS 


STOCKTOX,  San  Joaquin  Co.,  Cal.  — 
Until  Xov.  10,  5  p.  m.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  furnish 
and  install  police  and  fire  alarm  sys- 
tems. Cert,  check  10%  payable  to  City 
Auditor  req.  with  bid.  W.  B.  Hogan, 
city  eng.  See  call  for  bids  uiider  official 
lirupusul   Heirtion   in   this    issue. 


SAX  JOSE,  Santa  Clara  Co.,  Cal.  — 
County  Surveyor  Kobt.  Chandler  in- 
structed to  prepare  specifications  for 
conveyor  at  county  rock  quarry  at 
Saratoga.  Henry  A.   rfister,  county  elk. 


SAN  JOSE,  .Slanta  Clara  Co..  Cal.  — 
Glln  y  Tractor  and  Implement  Co.,  at 
$138D  awarded  cont.  by  supervisors  to 
fur.  one  Cletrac.  Other  bids:  I'has.  O. 
Hean.   $13S.-,;    Viiba   Mfs.  Co.,   $146n. 


l.Oii  AXGELICS.  <"al. — Brown  &  Pen- 
gilly.  Inc.,  2114  E  9th  St..  awarded  con- 
tract for  items  1,  2  and  3  for  fire  alarm 
and  police  central  sta.  apparatus  as 
follows:  (1)  $3300,  (2)  $34,000,  (3)  $27,- 
700.  Pacific  Elec.  Clock  Co.,  443  S  San 
I'edrii  St.,  awarded  cont.  at  $570  for 
item  Xo.  6  (master  clock).  Sierra  Elec. 
Co.,  443  S  San  Pedro  St.,  awarded  cont. 
for  item  4  at  $62.'iil,  item  5  at  $8225,  and 
:i  at   $745. 


Barber  Greene   Model  42  Loader 
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SMITH-BOOTH-USHER  CO. 

Direct  Factory  Repiesentatives  and   Distributors 

50-60  FREMONT  ST. 

Sntter  952  San  Francisco 


SA\  LEANDKO,  Alameda  Co.,  Cal.— 
CiKIl  Nov.  3,  8  p.  m.,  bids  win  be  rec. 
by  J.  J.  Gill,  city  clerk,  to  fur.  one  12- 
in.  iioii-slgnaling  electric  siren,  220- 
volt,  A.  C.  complete  with  switches, 
wiring,  push-buttons,  etc.  Additional 
Information     obtainable     from     clerk. 


IITTSlillHillI,  Contra  Costa  t!o.,  Cal. 

i;aniewell  Fire  Alarm  Co.,  at  $1100 
warded  i:ont.  lo  fur.  and  instull  three 
ilditional    fire    alarm    boxes. 


FIRE  EQUIPMENT 


AliAMEDA,  Alameaa  i;o.,  t;al. — Sea- 
grave  Co.,  at  $10,000  awarded  cont.  by 
ciiuMcil  to  fur.  hook  and  ladder  truck 
lo.    fire   dept. 

I'ltICO,  Butte  Co..  Cal.— City  trustees 
VI. ic  to  purchase  new  fire  engine; 
inimping  capacity,  750  gals,  per  mln. 
Ira  Morrison,  city  manager. 

SEATTLE,  Wash.— Until  Nov.  14,  10 
.a.  III.,  bids  will  be  rec.  by  Win.  u. 
I  ii'i'iiiaii,  cit.v  purchasing  agent,  to 
111..  24,000  2Vj-in.  cotton  jacket  rubber 
lined   fire   hose   with   couplings   and  200 


CincO,  Rutte  Co.,  Cal.— Until  Xov.  5, 
K  p.  111.,  bids  will  lie  rec.  by  Ira  R.  Mor- 
1  Sin,  city  clerk,  to  fur.  one  triple 
CI. mil.  auto  pumping,  chemical  and  hose 
larrying  engine:  pumping  capacity,  500 
111  1000-gals.  per  min;  carrying  750  to 
lOiio-rt.  2'4-in.  double  jacket  hose; 
iliemical  capacity,  60  to  120  gals.  Fur- 
tlicr  information  obtainable  from  clerk 


WHITTIER,  Cal. — Until  7:30  p.  m., 
.ov.  10,  bids  will  be  rec.  for  sale  of  one 
eagrave  combination  hose  and  cheni- 
lal  truck,  engine  Xo.  142,635,  built  in 
:iJ.'i.  Cert,  check  or  bond  10%.  Paul  Gil- 
no.  e,  city  clerk. 


RESERVOIRS  AND  DAMS 


AMERICAX  FALLS,  Xdaho^Follow- 
ing  bids  rec.  by  U.  S.  Bureau  of  Re- 
i-lamation  to  const.  American  Falls 
project    dam: 

Schedule  1,  1,700,000  ac.  ft.  capacity 
reservoir;  Guy  F,  and  Lynn  S.  Atkinson 
$1,926,315;  Utah  Const.  Co.,  $1,933,932. 

Schedules  Nos.  2  and  3,  1,040,000  ac. 
ft.  reservoir,  Sched.  No.  2,  G.  F.  &  L.  S. 
Atkinson,  $1,573,075;  Utah  Const.  Co., 
$1,548,092.  Sched.  3,  Atkinson,  $63,475; 
Utah,  $86,310. 

Totals,  Atkinson,  $1,636,550;  Utah, 
$1.6.34.402. 

The  engineer's  estimates  were  as 
follows:  schedule  1,  $1,680,000:  sched- 
ules 2  and  3,  $1,348,000.  The  principal 
items  of  work  involved  are:  97,000  cu. 
yds.  excavation,  127,000  cu.  yds.  earth 
embankment.  29,000  cu.  yds.  loose  rock 
embankment  and  rock  paving,  179,000 
cu.  yds.  concrete,  2,376.000  lbs.  reinf. 
Kteel,  837,000  lbs.  structural  steel,  1,- 
.S4 4,000   lbs.   cast   iron   gates,   etc. 


.|.".0 


AX  BBRNARDIXO,  Cal.  —  Chas.  D. 
dthwaiths,  Marsh-Strong  Bldg.,  Los 
geles,  awarded  cont.  by  DeWltt  & 
ir  Realty  Co.,  604  Union  Bank  Bldg.. 
^  Angeles,  to  const  cone,  core  earth- 
dam,  approx.  300  ft.  long  and  40  ft. 
Ii  at  max.  point,  to  form  an  8-acre 
e,  to  be  located  at  an  elevation  of 
0  ft.  in  San  Bernardino  mountains, 
lut  9  miles  from  Big  Bear  Lake,  on 
Itim  of  the  World  Rd.,  on  com- 
ly's  properties  In  Green  Valley,  San 
■nardino  county.  Est.  cost,  appror. 
,000. 


ORLAXD,  Glenn  Co.,  Cal.— Orland 
VVaIrr  Users'  Ass'n.,  has  voted  to  ask 
IT.  S.  Government  to  finance  const  of 
2nd  reservoir  to  furnish  additional 
slorngH  for  irrigation  of  20,500  acres 
include<l  in  the  present  project.  Pro- 
liosed  reservoir  will  have  stor.Tge  ca- 
pacity of  50,000  ac.  ft 


SAX  JOSE,  Santa  (^lara  Co.,  Cal  — 
Ilerschbach  and  Sciarrino.  San  Jose,  at 
.$iObO  awarded  cont.  by  supervisors  to 
const,  rein.  cone,  bridge  on  Croy  rd 
over  Croy  Creek,  Rd.  Dist.  No.  l' 
Other  bids:  Wm.  Radtke,  $7400;  Wm 
Jl-i"".','"'  $7524;  Surveyor's  estimate, 
^  t  ..ba. 
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AMERICA  X  FALLS.  Idaho  —  Denver 
office  of  U.  S.  Ueclamation  Bureau  rec- 
ommends to  Washington  award  of  con- 
tract to  Utah  Con-struction  Co..  Phelan 
Bldg.,  San  Francisco,  at  $l.u48,092  to 
consi.  American  Falls  storage  dam  of 
1,040,000  ac.  ft.  capacity.  Dam  will  be 
of  gravity  type.  1  mi.  long:  about  two- 
thirds  of  the  dam  in  central  portion 
will  be  reinf.  cone.  90  ft.  high  and 
will  contain  spillway  lOuO  ft.  l^ns: 
abut,  will  be  earth  embank.  Cone.  h'Sn- 
way  biidge  with  18-ft.  roadway  will  be 
built  on  cre.st  of  dam:  '^5  control  gates. 
2  slu.ce  gates  and  8  15-ft.  penstock 
openings.  Approx.  quant.  lOU.UOO  cu. 
yds.  earth  e.vcav.;  lao.OOO  cu.  yds.  em- 
bank.; 30,000  cu.  yds.  rock  excav:  180.- 
000  cu.  yds.  cone:  2.37B.000  Ib.s.  reinf. 
steel:  837,000  lbs.  struc.  steel:  1.844,000 
lbs.  cast  steel  in  gales,  etc.  Covt.  will 
furnish  cem.  and  all  steel. 


S.ACRAME.VTO.  Cal.  —  Sacramento 
Chainl)i-r  of  Commerce  (Good  Roads 
<:ommitlee>  request  supervisors  to  con- 
struct subway  under  Southern  Pacific 
tracks  at.  Brighton.  Chas.  Deterding. 
Jr.,  counl>'-engineer,  instructed  to  pre- 
pare  estimates    of   cost. 


PIPE  LINES,  WELLS,  ETC. 


MODKSTij,  Stanislaus  Co.,  tal.— Un- 
til Nov.  n,  8  K  M.  hids  will  be  ree.  by 
H.  E.  Giagg.  city  clerk,  to  drill  well, 
approx.  250-ft.  deep:  Isl  lOO-ft.  to  be 
18-in.  dia.  and  remainder  l:;-in.  dia. 
divited  steel  casing  No.  12  gauge  for 
iS-in  and  14  gauge  for  12-in.  dia.  Con- 
tractor to  sand  pump  and  develop  the 
wefl,  starting  work  90  day.s  after 
award  of  contract.  Cert,  cheek  10% 
payable  to  Mayor  req.  Plans  on  file 
in  office  of  clerk.  F.  W. 
city  eng. 


Carton. 


MODESTO,  Stanislaus  Co..  Cal. — Un- 
til Nov.  12.  S  P.  M.  bids  will  be  rec.  by 
H  E  Gragg,  city  clerk,  to  fur:  500-ft. 
lO'-in.  and  650-ft.  6-in.  Class  "B"  c.  i. 
pipe:  one  10  x  10  x  4-in.  Class  B 
c  i  tee-  two  10-ln.  22H  deg.  class  "B 
c!  i.  ells;  one  10  x  8-in.  Cla.ss  "B"  c.  i. 
reducer:  one  10-in.  Class  "B"  c.  i.  plug; 
one  lO-in.  Class  "B"  c.  i.  wye  branch; 
one  10-in.  flange  and  bell  pipe  L.  18- 
.n  Cerl.  check  10%  payable  lo  Mayor 
req.  Further  information  obtainable 
from   E.    W.   McCarton.   city   eng. 


SAN  FRANCISCO — Until  Nov.  5  3,  P. 
M..  bids  will  be  rec.  by  Bd.  of  Pub  Wks. 
lo  ereci  steel  bus  structure  for  Moc- 
casin creek  Power  plant,  Hetch  Hetchy 
project,  under  Contract  No.  107:  est. 
cost.  iiU.OOO.  Plans  obtainable  from 
Bureau  of  Engineerine.  =rd  Floor,  City 
Hall. 


LIVING.STQN,  Merced  Co.,  Cal— EUc- 
tion  will  be  called  shortly  by  city  trus- 
tees to  vote  bonds  lo  finance  construc- 
tion of  municipal  water  system:  est 
cost  JSO.OOO.  A.  E.  Cowell.  Merced,  city 
eng.  Proposed  to  erect  oO.OOO-gal.  ca- 
pacity steel  tank,  elevated  100  ft.  with 
complete  circulating  system.  2  pumps, 
one  with  capacity  of  250  gals,  per  min 
another  of  greater  capacity  for  emer- 
gency   use. 


MODESTO,  Stanislaus  Co.,  Cal. — Bids 
will  be  asked  at  once  by  city  council 
to  drill  well  near  Junior  College  site; 
est.  cost.  $12,000.  F.  W.  McCarton,  city 
engineer. 

LOS  ANGELES,  fal.— Until  9  A.  M.. 
Oct.  28.  Ijids  will  be  rec.  by  city  pur- 
chasing agent,  202  .\'.  City  Hall  Annex. 
for    galvanized    iron    pipe.       Spec.    1021. 

KLAMATH  FALLS.  Ore.— Until  Ncv. 
11,  bids  will  be  rec.  by  U.  S.  Bureau 
of  Reclamalion,  Klamath  Falls,  to  lay 
2265  ft.  30-in.  pre-east  reinforced  pres- 
sure pipe.  Further  information  obtain- 
able   from   above   office. 

SAN  DIEGO.  Cal.— Council  appropri- 
ates $1650  to  purchase  1!0  ft.  8-in. 
class  B  water  pipe. 


SEWAGE  DISPOSAL  PLANTS 


BEVERLY  HILLS,  Cal. — Salisbury 
Bradshaw  &  Taylor,  Mortgage  Guar- 
antee Bldg.,  Los  Angeles,  consulting 
engineers,  coniniissioned  lo  prepare 
plans  for  sewage  disposal  plant  lo 
serve  population  of  approx.  12,000. 
The  price  set  by  Los  Angeles  on  con- 
nection with  new  outfall  was  consider- 
ed   excessive    by    city    trustees. 


LOS  ANGELES.  Cal. — Council  plans 
const,  of  pedestrian  lunnel  under  Sun- 
set   Blvd..  at   .V   Spring  St. 


WATER  WOPiKS 


LOS  ANGELES.  Cal.— Until  3  p.  m.. 
Nov.  4.  bids  will  be  rec.  by  pub.  serv. 
<:onim..  207  S  Broadway,  tor  490  2V4-in. 
single  nozzel  fire  hydrants;  spec.  No. 
733.  Jas.   P.  Vroman.  secy. 


MODESTO.  Stanislaus  Co.,  Cal.— City 
council  authorizes  purchase  of  pump- 
ing unit  to  be  installed  In  vicinity  of 
Modesto  school  site.  F.  W.  McCarton. 
city   engineer. 


PORTEP.VILLE.  Tula'e  Co..  Cal.  — 
Estimates  have  been  submitted  to  cit5' 
council  covering  cost  of  sewage  dis- 
posal sy.stem:  $17.iiOii  Iiiihoff  tanks; 
filter  beds,  $15,000;  dosing  chamber, 
$8600;  miscellaneous  $1250:  engineer- 
ing expense,  $3500;  Proceedings.  $500. 
A  bond  issue  is  contemplated  to  fi- 
nance   the    work. 


MISCELLANEOUS 
CONSTRUCTION 


SAN  FERNANDO.  Cal.  —  See  "Gov- 
ernment Work  and  Supplies,"  this  is- 
sue. Bids  wanted. 


CALIPATRIA,  Cal.— Election  will  be 
held  Nov.  4  to  vote  $50,000  bond  issue 
for  water  sys.  and  filtration  plant.  P. 
.N'.    Myers,    city    clerk. 


CALIPATRIA,  Cal. — City  votes  Nov. 
4  on  $8000  park  bond  issue.  P.  N.  Myers, 
city  clerk. 


OAKDALE.  Stanislaus  Co.,  Cal.  — 
City  will  purchase  new  turbine  pump; 
r-apaeity.  600  gals,  per  min.  Gi-o.  Ma- 
comber,   city   engineer. 


Ll.VCOLN,  Placer  Co.,  Cal.— H.  Gould. 
Sacramento,  at  $94,395  awarded  cont. 
by  city  trustees  to  const    water  system. 


LO'=!  ANGELES.  Cal.— Wayne  Tank  & 
Pump  Co..  135  W  Washington  St..  sub- 
mitted low  bid  lo  bd.  pub.  wks.  at  $102.1 
for  lanks.  pumps,  etc..  under  spec.  1019. 
The  B..yle-Dayton  Co.  bid  $1177.6S. 

PORTLAND.  Ore. — Until  Nov.  7.  1  p. 
m..  bids  will  be  rec.  by  R.  W.  Lincoln. 
Slubljs  Bldg..  Portland,  representing 
the  Parkrose  Water  District,  to  fur. 
anil  erect  a  500.000-gal.  steel  water 
tank  including  concrete  foundation  and 
pining.  .Specifications  obtainable  from 
above  office  on  deposit  of  $10.  return- 
able. 


FLAGST.4FF.  Ariz.  —  Council  plans 
const,  with  Santa  Fe  Ry.  water  Imps., 
involv,  an  issue  of  bonds  in  the  suni 
of  $400,000  to  build  a  reservoir  and  pipe 
line  to  intake  at  springs;  railway  to 
deed  present  svs.  to  citv  upon  payment 
of  $235,000  in  cash  and  $125,000  In 
yeaily  payments  of  $15,000  and  balance 
in  water.  Proposed  reser\-olr  would 
have  50.000.000-gal.  capacity.  I.  B. 
Koch  of  Flagstaff,  is  representing  city 
council  in  negotiations. 

PLAYGROUNDS   AND   PARKS 


WHITTIER.  Cal. — Until  7:30  p.  m. 
Nov.  10.  bids  will  be  rec.  for  1200  ft. 
fence  No.  9  gauge.  2-in.  m<sh,  60-in. 
wide,  posts,  etc.  Cerl.  check  $50.  Paul 
'Jilmore,  city  clerk. 

.\LHAMBRA.  Cal. — Council  declares 
inien.  lo  install  6-in.  c.i.  water  mains 
in: 

4th  St.,  bet.  Commonwealth  Ave.  and 
400   ft.  s  of  Main  St. 

Commonwealth    Ave.,    bet.    Date    Ave 


and    Elm   St. 


bet.    Lemon    St.   and   Mis- 


election. 

SAN  .^N.SELMO.  Marin   Co.,  Cal. — Di- 
rectors of  Marin  Municipal   Water  Dis- 

Iricl     contemplate  bond    issue    for    $1.- 

(100  000   to   finance  installation   of  addi- 

liont^l     pipe    lines  and    other    improve- 
ments. 


PAS.\DENA.  Cal.  —  Election  will  be 
held  No.  4  lo  vol.-  on  $984,000  bond  is- 
pue  for  d-velopnien'  of  San  Gabriel 
Canyon  water  siinijly  for  municipal 
water  dept. 


SEWERS  &  STREET  WORK 


BERKELEY.  Alameda  Co.,  Cal.  — 
Until  Nov.  18,  9  p.  m..  bids  will  be  rec. 
ijy  E.  M.  Hann,  city  clerk,  to  imp.  (Res. 
of  Inten.  519)  Shasta  St.,  from  exist- 
ing^ cone,  pavement  about  66-ft.  north 
of  Tallac  St.,  north  and  east  to  Hop- 
kins Terrace  involv.  grading  and  pave 
with  6-in.  cone,  portions  to  be  re- 
graded  and  remacadamized;  const.  4-in. 
lateral  sewers  and  one  br.  manhole. 
1911  Act  &  Bond  Act  1915.  Cert,  check 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  clerk. 


SAX  FRANCISCO— J.  w .  Bender 
Roofing  &  Paving  Co..  MoradnocV; 
Bldg..  San  Francisco,  at  $9025  submits 
low  bid  to  State  Board  of  Harbor  Com- 
missioners to  repair  and  coat  roofs  on 
Piers  Nos.  37  and  24  and  south  exten- 
sion of  Ferry  Bldg.  Other  bids,  taken 
under  advisement  were:  Alia  Roofing 
Co  $10,292.14:  Collier  Roofing  Co., 
$9205. 

REDWOOD  CITY.  San  Mateo  Co.,  Cal 
— W.  A.  Dontanville,  Salinas,  at  $27.- 
437  awarded  cont.  by  city  trustees  to 
imp.  portions  of  Hilton.  Maple,  Cedar 
Sts  etc  .  involv.  grading  and  pave  with 
cone  $.22%  sq.  ft:  cem.  cone,  curbs, 
$  50  iin.  ft.  Other  bids:  General  Con- 
struction Company,  $30,829:  W.  W. 
Thompson.  $30,597.16:  A.  Telchert  and 
Son.  $32,079;  George  W.  Gushing.  $2,,- 
815  86;  Freeman  &  Whiting,  $31,133.71: 
Downer   &    Mero,    $30,364.80. 


Contractors  Machine  Works 

We  Specialize  in  rebuilding  and  repairing  contractors'  equipment 
We   build   rock  bunkers,   elevators   and   conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
I^et  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 

CREAR  &  BATES 


3S  Stanford 


San  Fraijciscfl 


Phone  Kearny  1885 
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YUMA,  Ariz.— Until  Nov.  X,  2  p.  m., 
bld.s  will  be  rec.  by  W.  C.  Lefebvre, 
statp  engineer,  Phopnix.  Ariz.,  for  10,- 
272  sq.  ydt».  pavlnK  In  Yuma;  bld«  de- 
sired on  allernalo  typp.s  of  pavement. 
Speo.  obtainable  from  ens.  on  deposit 
of    15.  

bOS  ANNOELES,  Cal.— Criff  Ith  Co., 
502  L.  A.  Ry.  HldK.,  awarded  cont.  by 
Bd.  Pub.  Wks.  at  Jl'1,485  to  pavo  14th 
St..  bet.  Gaffey  and  Parker  .St.s.  with 
asph.,  incl.  curb,  walk,  etc. 

Griffith  t"o.  awarded  cont.  at  tl6,702 
to  pave  Ethel  Ave.,  bet.  Oxnard  St.  and 
Sherman   Way. 

FRESNO,  Fresno  Co..  Cal.-  Calif.  Rd. 
and  St.  Imp.  Co.,  Fresno,  awarded  cont. 
by  council  to  imp.  (Res.  of  Intcn.  20-D) 
alley  In  Block  S3  and  portion  of  Mari- 
posa St.,  Involv.  gradiuK  and  removinK 
old  pavement,  $l.'i55;  4-ln.  asph.  cone, 
with  2-ln.  asph.  cone,  top  course  with 
liquid  asph.  and  rock  screenings  sur- 
face  coat,   $.223. 

LOS  ANGELES,  Cal.— Geo.  U.  Oswald 
366  E  58th  St..  awarded  cont.  by  Bd. 
Pub.  Wks.  at  $19,376  to  pave  87th  PI., 
bet.  Main  St.  and  Moneta  Ave.;  cem. 
cone,  bitum.  base,  Warrenlte-bitul. 
pav.,  curb,  walk,  etc. 

SAN  DIEGO,  Cal.  —  David  H.  Ryan, 
215  6th  St.,  San  Diego,  awarded  cont. 
at  $48,464  to  pave  Goldfinch  St.,  Rey- 
nard  Way.  and  State  St. 

Olof  Nelson  1470  E  St.,  San  Diego, 
awarded  cont.  at  $7961  to  Imp.  Monroe 
St..  het.  Texas  and  30th  Sts.,  curbs  and 
walks. 

BERKELEY,  Alameda  Co.,  Heafey- 
Moore-McNalr,  2030  High  St..  Oakland, 
awarded  cont.  by  council  (.'il8)  to  Imp. 
Avis  rd..  bet.  San  Antonio  and  San  Luis 
Koad  and  portion  of  San  Antonio  Ave. 
involv.  grading;  const,  cone,  curb  and 
gutter;  macadamizing;  7-in.  by  30-in. 
cone,  and  corru.  iron  culverts  with  5- 
in.  by  24-ln.  branch  culverts,  curb  In- 
lets and  junction  basin;  nine  4-in.  lat- 
eral sewers.  1911  Act. 


WILLITS,  Mendocino  Co..  Cal. — A.  K. 
Downer,  705  E-Lindsay  St.,  Stork  I  on, 
at  $3285  awarded  cont.  by  town  trustees 
to  const,  two  sewer  lines.  Other  bids: 
J.  Garden.  $3872;  Chambers  &  Do  Golycr, 
$4840:  i..onnors  &  Hansen,  $8220;  F. 
Ferreira,    $4305. 


SAN  DIEGO.  Cal.— Until  Nov.  17,  bids 
will  be  rec.  by  supervisors  to  pave 
Mussey  Grade  on  the  San  Diego-Rarao- 
na  highway.  Roadway  will  be  6-mi.  in 
length.  IS  ft.  wide,  and  paved  with  5- 
in.  cem.  cone.  .1.   B.   McLees,  clerk. 


PASADENA,  Cal.  —  Until  10  a.  m., 
Nov.  4,  bids  will  be  rec.  to  Imp.  Wyo- 
ming SI.,  bet.  Lincoln  and  Glen  Ave.; 
grading,  oil  mac.  pav,  curb,  gut.,  walks, 
1911  act.  W.  C.  Earle.  city  engr.  Bessie 
Chamberlain,   i  ily   clerk. 


SAN  LKANDRO,  Alameda  Co.,  Cal.  — 
City  trustees,  J.  .).  Gill,  clerk,  declare 
inlen.  to  const.  6-in.  sewer,  manholes, 
wye  branches  and  house  sewers  from 
manhole  in  Park  St.  to  Carpentier  St. 
1911    Act.   Protests  Nov.  17. 


SAN  FTIANCISCO— Until  Nov.  12,  3 
p.  m.,  bids  will  be  rec.  by  Bd.  Public 
Works  to  imp.  Virginia  Ave.,  bet.  Mis- 
sion and  Coleridge  Sts..  involv.  const, 
cone  curbs;  reset  existing  granite 
curbs:  6-in.  ironstone  pipe  sewers: 
catchhasins  with  10-lti.  Ironstone  pipe 
culverts;  art.  stone  walks;  asph.  cone, 
pavement  with  wheel  guard.  Spec,  ob- 
tainable from  Bureau  of  Engineering, 
3rd  floor,  city  hall. 

S\N  RAFAEL,  Marin  Co.,  Cal. — Su- 
pervisors reject  bids  of  T.  A.  McDon- 
gald  and  Pacific  States  Const.  Co.  to 
furnish  and  spread  crushed  rock  on 
White   Hills    road. 


SANTA  BAKHAKA,  Cal.  i;ouriiil  de- 
dares  Inlen.  to  imp.  Chapala  St.,  bei. 
Cabrillo  Blvd.  and  Vanonali  St.  in  thr 
Ambassador  Tr.  and  pnrti-  ns  of  other 
sts.:  -gut.,  combined  curb  and  gut; 
cross-gut.,  cone,  driveways,  stone  curb, 
6-in.  vit.  sewer,  4-ln.  hsc.  con.,  6-tt. 
sidewalks,  H4-in.  asph.  cone,  surface 
or  S-in.  cone,  base;  1911  act.  S.  B.  Tag- 
gart,  city  clerk. 

PITTSBURG,  Contra  Costa  Co.,  Cal.— 
City  trustees  reject  bid  of  Hutchin- 
son .Co.,  Oakland,  at  approxx.  $6000  to 
imp.  Railroad  Ave.  from  A.  T.  &  S.  F. 
Rlwy.  to  south  city  limits,  involv.  pav- 
ing with  lV4-in.  or.  2-in.  asph.  cone, 
wearing  surface.  Work  will  be  done  by 
city  forces. 

SAN  DIEGO,  Cal.— Until  10:30  a.  m.. 
Nov.  10,  bids  will  be  rec.  to  imp.  Canon 
St.,  involv.  5112.2  cu.  yds.  earth  excav. 
679.5  cu.  yds.  earth  embank.,  123, 420. S 
sq.  ft.  4-in.  cem.  cone,  pav.,  4011.3  lin 
ft.  cem.  curb;  175  cu.  yds.  earth  dike; 
33  lin.  ft.  of  curtain  wall  2  ft.  by  6  in.; 
15  6-in.  cem.  sewer  laterals;  3  4-in. 
cem.  sewer  laterals. 

Bids,  same  date,  to  imp.  .luniper  and 
31st  Sts.,  involv.  125,498.3  sq.  ft.  l\^-ut. 
asph  cone.  pav.  on  4-in.  cement  cone, 
base;  11.920  sq.  ft.  4-in.  cone,  pav.,  5.- 
.■■131.32  sq.  ft.  cem.  walk;  1180.52  lin.  ft. 
cem.  curb,  1  4-in.  cement  sewer  lat- 
eral. F.  A.  Rhodes,  city  engr. 

S.\N'  FRANCIECO — Eaton  and  Smith. 
715  Ocean  Ave.,  at  $7077  submit  low 
hid  to  State  Bd.  of  Harbor  Comm.  t.) 
pave  Outer  Wharf  at  Islais  Creek  in- 
volving 69,400  sq.  ft.  2-in  Topeka  wear- 
ing surfaee  and  9500  sq.  ft.  seal  coat 
surface.  Other  bids,  taken  under  ad- 
visement, were:  Raisch  Imp.  Co.,  $8109; 
Fay    Imp.    Co.,    $7413. 

SA.N'  I'ABIjO.  Contra  Costa  Co.,  Cal. — 
Until  Nov.  3.  8:15  p.  m.,  bids  will  be  rec, 
by  R.  V.  March,  secy.  San  Pablo  Sani- 
larv  District,  to  const.  S-in.  vit.  sewers 
in  portions  of  Stockton  Street  Exten- 
sion and  70-tt.  of  8-in.  c.i.  pipe  aero.ss 
Alvarado  St.  and  6-in.  c.i.  pipe,  50-ft. 
in  length  in  Alvarado  St.  and  6-in.  vit. 
sewer  in  Alvarado  St.  and  Church 
Lane:  br.  and  cem.  cone.  manholes: 
lampholes  and  wye  branches.  1911  Act. 
Cerl.  check  10%  payable  to  district  re- 
quired. Plans  on  file  in  office  of  secy. 
Ross  L.  Calfee,  eng.  for  dist. 


SAN  DIEGO,  Cal.— Pioneer  Truck  Co. 
954  3rd  St.  low  bidder  at  $37,843  to  imp. 
Sixth  and  Date  Sts.,  involv.  233,776.4  1 
sq.  ft.  2-in.  asph.  cone.  pav.  on  3-in. 
bitum.  base  15.6c  sq.  ft..  2640.88  sq.  ft. 
walk  22c  ft.;  914.5  ft.  curb  65c  It..  178.5 
cu.  yds.  earth  excav.  $1  yd.;  remov. 
of  walk,  curb  and  culv.,  $20. 

Pioneer  Truck  Co.,  954  3rd  St.  low 
to  imp.  B  St.,  bet.  12th  and  18th  Sts., 
involv.  84,459.41  sq.  ft.  5-in.  cone.  pav. 
17.8c  ft. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
EI.ECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HO^VARl)  STREET,  SAN  FRANCISCO 

MOTORS 

New   and   Used,   Boiifrht.   Sold.   Exchanged.  Rented   and   Repaired 
Industrial  Li  slit  and  Power  Installation 

Telephone  SUTTER  3266 


PASADENA,  Cal.  —  Until  10  a.  m., 
Nov.  4,  bids  will  be  rec.  for  sewer  In 
Euclid  Ave.,  bet,  Glcnarm  and  Ipswich 
Sts..  Wallis  St.,  bet.  Euclid  and  Los 
Kobles  Avcs.,  and  portions  of  Ipswich 
.St..  LoH  Robles  Ave.,  Marengo  Ave.; 
.sewer,  manholes,  flush  tanks,  wyes  and 
hse.  con:  1911  act.  W.  C.  Earle,  city 
1  ngr.  Bessie  Chamtierlain,  city  clerk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
ITiitil  Nov.  3,  8  p.  m.,  bids  will  be  roc. 
by  .1.  J.  Lynch,  city  clerk,  to  improve 
,lerome  St.,  bet.  Delmas  and  Prevost 
.Sts.,  involv.  grade  and  pave  with  4-ln. 
Warrenltc-Bit.  surface;  const,  hyd. 
cem.  cone,  walks,  curbs,  gutters;  2  hyd 
cem.  cone,  storm  water  Inlets.  1911  Act 
&  Bond  Act  1915.  Cert,  check  10% 
payable  to  clay  req.  Plans  on  file  in 
office  o£  clerk.   Wm.  Popp,  city  eng. 

OAKLAND,  Cal,— R.  J,  Blanco,  Val- 
lejo,  at  $35,927,90  awarded  cont,  by  su- 
pervisors to  pave  with  5-in.  cone.  IVi- 
ini.  uf  Byn.n-Bethan.v  road  to  connect 
uilh  pavement  in  Contra  Costa  ajid 
San  JoaqUin  counties.  Other  bids  were: 
.\1.  Beitolino,  $36,093;  TIbbals,  Percival 
and  Cress,  $36,761;  G.  W.  Gushing,  $38,- 
896:  Heafey,  Moore  and  McNair,  $41,291 
•S.  C.  Rogers,  $44,114;  General  Construc- 
tion <:o.,  $44,408.  For  7-in,  asph.  cone, 
pavement  bids  were  submitted  by  Val- 
ley Paving  and  Const.  Co.,  $40,051;  Gal- 
liraith  and  .lanes,  $41,037;  Kaiser  Pav- 
ing Co,,   $44,369. 


INGLEWOOD,  Cal.— Geo.  11.  Oswald, 
:i(ii;  E  58th  St.,  Los  Angeles,  low  bidder 
at  $39,042  to  imp.  Ash  Ave.,  bet.  Re- 
dondT  Blvd.  and  Redondo  Ave.,  involv. 
186.027  sq.  ft.  grading  (6500  cu.  yds.); 
I58J  ft:  15-in.  curb,  460  ft.  18-ln.  curb; 
25,:i98  sq.  ft.  walk;  117,850  sq,  ft.  5-in. 
Willilc  (I '/4-in.  surface  on  3V4-in.  asph. 
cone,  base);  16  %-in.  and  2  2-in.  water 
.-■ervices.  Arthur  W.  Gory,  city  engr. 
Other  bids:  H.  G.  Feraud.  $40,232.95; 
Ueo.  R.  Curtis  Pav.  Co.,  $40,446,04. 


S.\N  JOSE,  Santa  Clara  Co,,  Cal., A.  J. 
JUiisch,  Builders'  Exchange,  San  Jose, 
avvaided  cont.  by  council  to  imp.  8th 
St.,  bet.  Empire  and  Jackson  Sts.,  in- 
volv. grade  and  pave  with  HJ.-in.  Du- 
rito  asph.  concrete  surface  on  3-in.  Du- 
rite  asph.  cone,  base;  hyd.  cem.  cone. 
(  urhs,  gutters,  and  walks;  2  hyd.  cem. 
cone,  driveways;  1  hyd.  cem.  cone,  inlet 
wilh  stand.  17-in.  c.i.  grating  and 
frame;   8-in.   vit.  pipe  drains. 

INGLEWOOD,  Cal.— Kuhn  Bros.,  403 
Center  St.,  Manhattan,  awarded  com 
at  $29,620  to  imp.  Highland  Blvd.  and 
other  streets,  involv.  126,960  sq.  ft. 
grading  (3438  cu.  yds);  662  ft.  curb; 
2753  sq.  ft.  walk;  reint.  cone,  culv.; 
123,638  sq.  ft.  6-in.  cone,  pav;  78  pillow 
blocks;   SI   water  services. 


SALINAS,  Monterey  Co,,  Cal — County 
iirveyor  Howard  Cozzens  instructed  to 
rcpare  spec,  to  imp.  Moro  Cojo  road 
ear  Castroville;  will  be  graded  and 
raveled. 


.M.HAMBRA,  Cal.  —  Culjak  &  Bebek, 
125  W  78th  St.,  Los  Angeles,  low  bid- 
dpis  at  $52,480  for  reinf.  cone,  storm 
drain  in  Ramona  Blvd.,  Hellman  Ave, 
;uid  portions  of  other  sts.  are:  4900  ft. 
48-iii.,  with  12-ft.  to  20-ft.  cut  with 
average  cut  of  14-ft.,  23  catch  basins, 
and  laterals  from  catch  basins  to  main 
sewer,  as  follows:  264  ft.  12-ln.,  77  ft. 
16-in.,  21  ft.  18-in.,  10  ft.  20-in.,  12  ft. 
:;o-iii.  M.  H.  Irvine,  city  ongr.  Otto  N. 
Kuaeii,  asst.  sewer  engr.  Other  bids: 
Ilickey  &  Harmon,  $53,000;  Campbell 
Coii.slr.  Co.,  $56,000;  R.  A.  Wattson, 
$61. .■.on;  United  Cone.  Pipe  Co.,  $61,500; 
PHriiett  &  Olivarri,  $62,500;  Janes 
l^onlr.  Co.,  $62,600;  Geo.  W.  Kemper, 
$6;i.iioi>:  Dalmatin  &  Guho,  $66,130;  M. 
G.  Brkich,  $68,600;  Zarubica  &  Radich, 
$68,775;  Cox  &  Teget,  $69,300;  Basich 
Bros.,  $70,900;  Thos.  Haverty  Co.,  $75,- 
275. 


SAN  FRANCISCO— H.  T.  Guerin,  3528 
21st  St.,  awarded  cont.  by  Bd.  of  Pub. 
Wks.  to  const,  road  from  Lake  Merced 
Coif  Links  to  Skyline  Blvd.,  involv.  27,- 
1120  cu.  yds.  cut,  $.43  cu.  yd.;  3.600  cu. 
vds.  rock  and  gravel  surface,  $3  cu. 
yd.;  875  lin.  ft.  wood  rail  fence,  $.72  lin. 
ft.;  remove  existing  bridge,  $75;  100 
lin.  ft.  galv.  corru.  culvert,  $1.70  lin. 
ft.;  remove  tree  and  cutting  cord,  $3.90. 
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EUREKA,    Humboldt   C.X     Cal.-Ji"*^l 

'■X?-l'V  J^nl  St'  bet  Wabash  and  Har- 
175)  spring  ^V,',in^  trading  and  pave 
ris    Sts.,     involving    graains  j^_ 

.vith  2Vi-in.  asph  cone  .base  a  ^.^ /  ^p^ 
Warrenite-Bit.    surtace,    d  ctinS 

sanitary  sewers  and  ho^^f^^'^y  sewer 
laterals;    tern.      eonc,.  covers    and 

---3^^f^o:S^con.cul- 
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rought    steel    iron    ^lbp=,^  ^^^ 

Ha'-ry   h"  Hannah,   city   eng. 

EUREKA,    H.™Wd^^C0.^CaL-Unt 
^;?a^t;r  K»   <nty  clerl.  to  im^^^^^^^^^ 

174)  portions  of  A  '^'■'  ^"^,"^36  (various 
paving   witti    asph.   ^°nc-    °ai=^_v^^^^^.^^_ 

thicknesses)  and  ^  «^  "  ^nc.  culverts; 
Bit.    ^nrfaec     c^    K^n<l  ^on^^^^.    ^^ 

vit.  pipe  1^°"'''^„„  V^„'bs  1911  Act  and 
basins;  com.  cone  curbs  IJii  payable 
Bond  Ac     191=.  Cert    checR  .^A^j^j^,    „£ 

^c^ertVar'^y^^^I    Hannah,  city   eng. 


ot-    oulfall    sewer    connt.uuB     "       ^„„. 

Angeles  <''\y°S  Engineers?  415  Marsh- 
nell.    consulting    cn|ineers,  ^^^,^ 

Strong   BWg.,   LOS   Angelei,  ^^^,^ki„g 

referred   to   \he   engineer  ^^    ^j, 

r Vr'octoire'r" ^'A™.'"' Apparent  low 
bidders   were;  j,    Thomp- 

$515,000  on  Alt-  3  fur  f  upt^oa  ^,^^^^ 
'th?oughouT;-  ^n^o'o'f'r  By-pass  sewer 
compl..  with  vit.  P'P^j-  415   western 

Mr^uL^s^.g.?^o^  Sr-.  „:^>;.ui; 
*tf  i^^rHx^^t^S^^  7r  ?^- 

is  required;  Alt.  2'  ^^^l.^''^^.^  ii„„s; 
J^^^lV^l^Ui^^'ntVlow,    for  elliptical 

Tgmeiua^'  blk  eoncr.  sower  ex.-ept 
wfere  east   iron   PiPe^j^^^^o^riuu  cd.^    ^^^_ 

roff  HiU  T.^-;  Angeles,  $361,000  for 
rose  riui.  '•"^*  „?  reinf  cuncr.  pip(' 
wUh\-it"''li"n^es'  or  $336,000  for  Alt.  :i  lor 
elliptical  monolithic,  concr.  p.pe  with 
vit.  liners.  

V  ^""f^f^k  /'m  "bid^'wiiiS;;' --"by 

Nov.   6.   10. JU  ^V   '',,,,,.     ,i.r.«    of   Inten. 

?-^|fdr^f2ndJl£oity^imi.s 

V"^  '".r^'ioTlAit  Tert  check  10% 
^avabfe'to'cJtV    -ci.      Wm.    Stranahan, 

City  Engineer. 

LOS     ANGELES,       Cal.--Cou.H.n       de- 
clares inten.  to  const,  cum.  bewLib   tun 
^'l,^^,^V"\.X.     Annaiidale     Blvd. 
^'i?:VV^-ae«:'l]e^°.?uV;„.^;"Xvenue 
and  Monte  Vista' St.:  6-in.  to  8-m.  pipe. 

riAKl  ^Nl)  Cal.— Until  Nov.  13,  11:30 
AM  bids  will  lie  rec.  by  E.  K.  St.urgis, 
Mtv  clerk  U  imp.  portions  of  Pierson 
St  involv.  grading  and  paving;  const, 
curbs,     gutters.       walks,       roMduit.s,       - 

te;;^^^^'^^rnr'!ovrr;^'3 
r^e^i^^oJSToi^iiJrki^^wrv.'iVL-;- 

mon.   city    engineer. 


SANTA  MONICA.  Cal.-An  agrecmen 
bet.  Pacific  Palisades,  Santa  Mom" 
and  Venice  may  be  \''^\P''J^  ^^"'"l 
whereby  a  5-mi.  trunk  line  rnay  oe 
built  to  connect  with  the  Los  Angeles 
outfall  at  Hyperion.  T^^,^-  'iZfZ'u,t^t 
apportioned  a.«  follows.  »l-0',"''''  },'i  "■".' 
Pacific  Palisades  Assn.,  ^^^''■'Jf'"  j" 
Santa  Monica,  and  *:iOU,oiJ0  to  \'!J  in 
A  bond  issue  will  have  to  be  voted  in 
each  community. 

SANTA  CRUZ,  Santa  Cruz  Co.  Cal.— 
Citv  council  contemplatps  bonu.  '■'^^", 
of  $150,000  to  finance  construction  of 
sewer  system.  H.  E.  Godegast,  city  cnt,- 

SANTA  (.'RUZ.  Santa  '^-^'^^S'^'^.^yi^'i^ 
Until  Nov.  10,  3:15  p.  m.  bids  will  be 
rpc  bv  H  E.  Miller,  county  clerk,  to 
imp.  portions  of  Stetson  f.";i"«'/^"/ 
San  .Jose,  Montgomery,  Mt.  Batch  Ave„ 
Slaughter  and  nortiens-^  of  Marks  r  ad 
ill  Skvline  section  of  Soquel  Rd.  mst. 
Spec,  obtainable  from  County  Surveyor 
Lloyd  Bowman  on  deposit  ot  *j, 
turnable. 

CEP.ES,  Stanislaus  Co..  Cal.  —  City 
Eng  D  P.  Boothe  instructed  to  submit 
estimates  of  cost  to  pave  Mam  and 
Fourth  Streets.  Other  streets  will  bf 
paved  as  soon  as  proceedings  can  be 
put  under  way. 

CERES,  Stanislaus  Co.,  Cal.  --■  <'ity 
Eng.  n.  P.  Boothe  instructed  to  sulj 
niit  estimates  of  cost  to  Pave  Man 
and  Fourth  .streets.  Other  streets  wil 
be  paved  as  soon  as  proceedings  can 
be   put   under   way. 

HUNTINGTON  PARK,  Cal.  —  J-  J- 
Lillov  &  Son,  Fullerton.  awarded  cont. 
■It  $4''  9U  for  curbs  and  walks  in  Wal- 
nut! Live  oak  Hope  Olive  Sts^,  Broad 
way  and  California  Ave.  Paul  E  '^ress 
ly,  732  II.  W.  Hellman  Bldg.,  Los  An- 
gVles,   city   cngr^ 

FRESNO.  Fresno  Co.,  Cal.  —  Service 
Rock  Co.,  Fresno,  at  $9300  i'^varded 
cont  by  supervisors  to  fur.  6^00  tons 
gravel  for  county  rd.  imps. 

MONTEREY  PARK.  Cal.— J.  D.  Phil- 
lips. 605  San  Fernando  Bldg.,  Los  An- 
Lflcs.  low  bidder  at  $21,430  to  imp.  Al- 
harabra  Ave.  about  %  mi-  'nvolv  126,- 
000  sq.  ft.  4-in.  oil  mac.  7c  ft,  25,400 
sq  ft  walk  18c  ft:  5000  ft.  curb  50c  ft: 
ri250   ft.  gut.  22c  ft;   grading  3c  ft. 

S\N  ANSELMO,  Marin  Co.,  Cal.  -• 
Tovvn  trustees,  A.  W.  Studley,  clerk, 
declare  inten.  (No.  59)  to  imp.  Hum- 
boldt Ave.,  tor  its  entire  length  and 
S-in  \nselmo  Ave.,  bet.  Humboldt  and 
Foothill  Aves.,  involv.  grading;  const, 
cone  catchbasins;  corru.  iron  pipe  cul- 
verts with  cone,  headwalls  and  clean- 
outs;  1  yd.  cine.  pave.  1911  Act  and 
Bond  Act  1915.  Protests  Nov.  6.  J.  J. 
Jessup,   town   eng. 

LOS  ANGELES.  Cal.— Geo.  P.  Curtis 
pav.  Co..  2440  E  26th  St.,  awar.i-d  cont. 
:U  $16,325  to  pave  Kenmore  Ave.,  bet. 
Hollywood  and  Sunset  Blvds. 


\LHAMBRA,  Cal.— Cox  &  Tcget,  615 
n' Olive.  Alhambra,  awarded  cont.  at 
$92,916.63   to   const,   sewers   in   Dist.   No. 


TURLOCK,  Stanislaus  Co.,  Cal.  —  - 
Teirhert  and  Sons,  Ochsner  Bldg..  ba. 
lamento,  awa.ded  cont.  by  city  trub- 
t.-es  to  imp.  Locust  St.,  from  pavement 
in  Columbia  to  West  Main  St..  mvolv. 
grad.ng  and  paving  with  3-in.  aspn. 
er.nc  base  and  l>4-in.  W  arrenite-Blt. 
surface:  cone,  curbs  and  gutters;  corru 
iron  culverts. 

LAICEPORT.  Lake  Co..  Cal.  ---  R-  E. 
l)„nohue,  Ukiah.  Calif.,  selected  as  en- 
i-ineer  to  piepare  spec,  for  exlenslve 
mving  program.  Main  street  will  be 
lb.  first  street  paved,  proceedings  al- 
ready having  been  started. 

SAN'  ANSELMO,  Marin  Co.,  Cal.  — 
Uni  1    N   v.   6,    8   p.   m..   bids   will    be   rec. 

,v  A.  W  Studlev.  town  clerk,  to  const, 
vt.'sanitaiy  sewer  with  wyes  in  por- 
tions of  Calumet  Ave.,  including  tim- 
l.er 'bulkhead,  brick  and  cone,  man- 
loles  1911  Act  &  Bond  Act  1915.  Cert, 
ehcrk  107,  payable  to  town  req.  J.  J. 
.lessiip.   town   eng.   Plans  on   tile   in  of- 

riee    ot   clerk. 

LOS    ANGELES,    Cal.— .John     Artuko- 

vieh,   611    N   Bunker  Hill   Ave.,  awarded 

eont     at    $28,780    for    sewer    in    79th    St.. 

bet.  South   Park  Ave,  and  San  Pedro  fat. 

s\.\-  ANSELMO,  Marin  Co.,  Cal.  — 
T..U1  trustees.  A.  W.  Studley,  clerk. 
,le,  1-  re  inten.  fNo.  5  N.  S.)  to  improve 
„  rt'inn  of  California  Lane  involv.  grad- 
UanVpav^e  with  hyd.  cone.  1011  Act 
S-  B'-nd  Act  1915.  Protests  Nov.  3.  J.  J- 
Jessup,   town   eng. 

I  (IS  ANGELES.  Cal.— Until  2  p.  m.. 
Nov  24,  bids  wil  be  rec.  by  supervisors 
to  i^p.  Hawthorne  Ave.,  bet.  Redondo- 
Riverside  and  Redondo-Torranec  Blvds. 

'■^SepTraf'^e  bids  to  imp.  Western  Ave., 
bet  Palos  Verdes  Ranch  and  Tract  No. 
4252,    .98    miles. 

LOS  ANGELES,  Cal.— Until  2  p.  m.. 
Nov  17  bids  will  be  rec.  by  supervis- 
ors to  mp.  Valley  Kd|  bet.  Durfee  Ave. 
and  1200  ft.  west  in  Rd.  U>st-  -N'o.  1. 
Plans  obtainable  fromj;o.  road  dept. 

inVERffJinE.  Cal.— Supervisors  de- 
clare inten.  to  imp.  Main  Ave..  Palm 
«ifrings-  involv.  5-in.  asph.  cone.  pav.. 
r'u'  curbs:  R.  P.  I.  No.  16.  Hearing 
Nov!  24.  A.  C.  Fulmor,  county  surveyor, 
b.  G.  Clayton,  clerk. 

l^ASADENA,  a-il.-Council  declares 
inten.  to  const,  steel  reinf  eem  cone, 
cover,  with  driveways,  intake  drains 
manhole,  upon  ex'sting  storm  dram 
in  Elmira  St:  1911  act.  W.  C.  Eaile. 
city   engineer.    

S\N  JOSE,  Santa  Clara  Co.,  Cal.  — 
wnson  D.  Ellis  at  «26,924.64  subnets 
nnlv    bid   to   supervisors   to   imp.   (otrin 

d  in  Dist.  4.  Bid  rejected  Surv.  est. 
Ill  000  Work  will  be  done  by  day  la- 
bor,   p'obt.    Chandler,    county    surveyor. 

OVKLANP.  Cal  -Alameda  i-ounty  su- 
pervisors appropriate  $'JO0.«oo  as  eo"n- 
v's  portion  of  cost  to  imp.'  E-14th  St., 
,ei  -iOth  Ave.  and  San  Leandro  city 
limits  The  city  ot  Oakland  will  pay 
f/roL^rt  ^owii^rs^'Yhe  "bal'^^'n-^e."  W.  W. 
Harmon,  city  eng.  of  Oakland.  Geo.  A. 
Po.sey.  county   surveyor. 


M.    II. 

spec. 


ALHAMBRA,   Cal.— City   Bngr^ 
Irvine    ordered    to    prepare    open 
for  street   work.     New   spec,   are    „    .. 
elude     cem.     concr       cem.     concr.     with 
black  top,  and  asph  concr. 

LOS  ANGELES,  Cal.-Council  orders 
lT.\i:  '^X/oZ.^o^'''^^  -nk  i^rii^iu 
Ave.:  1911  Act. 

&^^;^";v^;^rsi^i°u-^.'^ 

Van  Alstine,  city  engr. 


Auto    Supplies 

-at  Cut  Rate 


EVERYTHING    FOR   YOUR   MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 


Established    1907  .,.^^xtt- 

24  VAN  NESS  AVENUE 


Market  8926 


Near  Market 
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StAL  BEACH.  Cal— Until  Nov.  6  bids 
III  !.<•  ii-c.  In  |)av<>  ()i'<-aii  Ave.  nlioul 
ml.,  wllh  anph.  coiir.  Warren  lllllyRrd 
ty    t-iiKf.    Mrs.    olll..    li.    l-ailrl.  k.    i-lly 

l.rk. 


BURBANK,  I'nl.— I'nill  7.10  p. 
.N.v.  IS,  l.ius  will  bo  r.-c.  to  Imp. 
mrda  Ave.,  hi-i.  Snn  Fi-riianil.. 
and  Par.  Klor.  Ky..  nppmx.  Iliiii  fi 
volv.  Krade.  6-in.  rone,  pav.-  and 
furb-i  :in,l  walks:  IKII  art.  <"iii  i- 
or  bond    10%.    I'".   S.    Wfbsler,  lilv   . 


I.Ik. 


rri.VKR  flTY.  <'al.— riiy  IriiMleM 
declare  Inlen.  to  imp.  IllKUira  SI.,  bet. 
WasbiOMlon  Hlvd.  .nnd  Tr.  4II!1.  iiivolv. 
I'l-in.  .S'all.  pav.  on  .l-in.  icon-,  hasp, 
curb,  walks,  altfr  nianhol.s;  I  !i  I .'.  ami 
1911   ai-ls;  Nellie   Rrown    Mails,  .iiv  elk. 

SHASTA  rolI.NTY,  rallf.— I'm  II  Nov. 
24.  2  p  m..  bids  will  be.  ree.  Iiy  Slate 
Highway  ("ommlssion,  Foiiini  Hldif., 
Sacramento,  to  errade  and  siirfair  with 
crushed  gravel  or  stone.  KiS-mi.  In 
.Shast.T  county,  bit.  llalfwav  Cr.ik  and 
DoK  ("reek.  It.  M.  Mfirtoii,  slalf  lilirb- 
way  eng.  Srr  cnll  for  IiIOh  inuler  olfl- 
clnl   pro|ioNtil   Meetbill   In   IIiIn   iNsne. 


SAXTA  r.ARnARA.  ( 'al.— i  ..luun  de- 
clares inten.  to  const,  fl-in.  vil.  sewer 
In  Rodrick  St..  bet.  Quaranlina  .SI.  and 
3*0  ft.  n.c:  1911  act.  S.  U.  Tai;Knrt, 
city  clerk.  Oen.   n.  Morrison,  rilv  enRf. 


UPLAND,  ral.-  Pity  trnslees  ibolare 
Inten.  to  Imp.  Fifth  Ave..  Int.  Ifiih  and 
12th  Sts.:  ]-in.  rock  and  oil  \,:,v..  split 
stone  curb;  lull  act.  K.  c.  .\|.  hi,  ,ity 
clerk. 


LOS  ANOKT,RS.  Pal.— Rd.  of  harbor 
cnmm.  has  iiist  submitted  plans  to  citv 
eng.  dept.  for  approval  to  const.  7-Tti. 
cone,  oavement.  2s  ft.  wide,  alontr  e 
side  of  west  basin,  betw.  TTarbor  l:lvd. 
and   Neptune  St.  and   berth   149. 


SACRAMENTO,  Cal.  —  Husbvn  and 
Reeve.s,  Sacramento  subinitted  low  bids 
to  supervisor.s  to  grravel  Fetters  Cor- 
ners road  at  $1.0.5  ton  for  gravel  and 
S..'i2"j  Ion  spreading:  Crant  Line  rd.. 
Sl.il.'j  ion  g-ravel.  .$.79  spreading:  Hart- 
man  rd..  $1.40  and  $1..S0  ton  gravel,  $,4S 
ton  spread,  f,.  n.  Moore  onlv  other  bid- 
der a(    $1.7.'!    ton    gravel,   $.16   spread. 

Rids  to  furnish  gravel,  submitted  by 
following  firms,  taken  under  advise- 
ment: K.  R.  and  A.  L.  Stone  Co..  Rratt 
Ruilding  Material  Co..  RIalte  Brothers, 
River  Rock  and  Cravel  Co. 


LOS  ANC,EI,ES,  Cal.  —  Criffith  Co.. 
L  A.  Ry.  BIdg.,  submits  low  bid  at 
$S9,786..';4  to  bd.  pub.  wk.s.  to  improve 
Mines  Ave.,  bet.  Mirasol  and  Lorena  Sts 
involv.  grade  $9200;  ]93,.').')8  sq.  ft.  asph. 
cone.  pav.  (6-in.  base.  p.  h.,  and  2-in. 
surf.)  21. ?c:  26.46.'>  sq.  ft.  6-in.  cone, 
pav.  20c;  3675  sq.  ft.  asph.  bitum.  pav. 
(6-in.  bitum.  base  and  2-in.  asph.  surf) 
23c;  .51, CM  .sq.  ft.  oil  and  roll  6c:  76G1 
ft  .curb  6nc;  21.971  sq.  ft.  walk  IDc:  7.117 
so,  ft.  gut.  22c;  catch  basins  complete 
$720;  reinf.  cone.  culv.  $3200;  cem. 
sewer  $ir,..5fl0.  Other  totals  were:  Oeo. 
H.  Oswald,  $94.3.54.61;  Los  Angeles 
Paving  I'n.,  $10-), 439. 7.5:  .T.  W.  Phillips, 
$106, .502. 27. 


MODESTO,  Stanislaus  Co.,  Cal.  — 
.standard  Raving  Co..  Modesto,  at  $14.- 
63.5.66  awarded  cont.  bv  city  council 
to  imp.  (Res.  of  Inten.  427)  Orange 
Ave.  bet.  Needham  and  Stoddard  Sts.. 
involv.  grading.  $..5  so.  ft.:  2'/4-in.  asph 
cone,  base  with  IVi-in.  Warrenite  sur- 
face pavement.  $.17  sq.  ft.;  gutters,  $.20 
sq.  ft:  curb.  $.70  lin.  ft;  headers.  $.20 
lin.  ft.  No.  700  Marbelite  standard.s  and 
foundations  for  lighting  system.  $70  . 
ea:  C.  E.  Novahix  Unit.s  Eorm  No.  12. 
$36  complete:  connection  boxes.  $6.-50 
ea:  IV? -in.  fibre  conduit.  $.30  lin.  ft.; 
2-in.  conduit,  $.40  lin.  ft:  No.  s  R  ^- 
S  R  C  wire.  $.4  lin.  ft:  No.  S  R  *  S 
solid  single  conductor  park  cable  $.17'/^ 
lin.  ft;  Teichert  and  Sons,  Turlock,  only 
ntber  bidders  at  $1.5.37.5. 

VISALIA.  Tulare  Co..  Cal.  —  C.  W. 
Cnsbing,  Richmond,  awarded  cont.  by 
city  trustees  to  const.  Walks  and  curbs 
In  Sidewalk  Districts  No.s.  3  and  4,  at 
$12,300  and  $35,000  respectively.  DIst. 
3  involv.  47.500  sq.  ft.  walk.s  and  7385 
lin.  ft.  curbs.  Dist.  4  involv.  127,500  sq. 
ft.   walk;   23.200  lin.   ft.  curb. 


STOCKTON.  San  .Toaqiiln  Co.,  Cal.  -- 
Irey  and  llolibii.  LodI,  al  apprux.  tl>r>no 
awarded  cont.  by  siipervlsorH  to  gravel 
Murfac-   portions  of  Raker  Land   ril. 

RKKKIOLRY,  Alameda  Co..  Cal.— City 
cniinril.  K.  M.  Hunn,  clerk,  declares  In- 
bet.  Shaltuck  Ave.  and  l>nnn  St.,  In- 
bet.  Shaltnck  ace.  and  liana  si.,  In- 
volv. widening  2-fl.  on  each  side;  grad- 
hiK  wiilened  width;  const,  cone  mrlj.-; 
and  gulters;  rcc:inst.  c.  i.  culverts  and 
iM.nsl.  Mcw  cone,  culvi-rts;  cem.  walks 
caiihbas.ns;  pave  12  drlvewav  ap- 
proaches with  cone.  1911  Act  K-  Rood 
Act    19 1. "i.      I'rotesta    Nov.-  IS. 

RICHMOND.  Contra  i;osia  Co.,  Cal.— 
City  Kng.  K.  A.  Iliiffnian  esti- 
hiutea  cost  of  oil  and  siTeonings  sur- 
face in  |>.irtions  of  Isl,  2nd,  3rd,  lib  and 
lOth  sts.,  at  $17,000.  Action  d.-ferrcl 
a.s  cbuncll  contemplate  pla.ing  per- 
manent pavements. 

STOCKTON,  San  .loa<iuin  Co.,  Cal.— 
Until  .Nov.  17.  II  A.  M.  bids  will  be 
rec.  Iiy  ICugene  U.  Orahain,  county  dk.. 
to  imp.  Ouncan  Dd.,  .\o.  173  and  por- 
tion of  Davis  Rd..  in  Rd.  I>ist.  .\'o.  1; 
approx.  3.31-nii.  in  length;  est.  cosi 
$3tl,S24.  Cert,  che.-k  11)"/  payable  to 
Cliairman  of  Rd.  of  Sups.  re(|,  IMans 
on  file  in  office  of  cb-rk  and  obtain- 
able from  (  (lunly  Surveyor  V.  K.  Quail 
on    di'posit   of   $10.   returnable. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
\V.  Moreing,  232  W-VIiie  St.,  Stockton, 
at  $23,568  awarded  cont,  by  .supervis- 
ors to  gravel  surfaci'  Rixler  Rd.,  ap- 
prox. 6-ini.  in  length  frimi  crcssing  of 
Howard  Kd.  on  Union  Island  south- 
westerly. 

LOS  ANOELES,  Cal.— .lohn  'Artuko- 
vich,  614  .\  Bunlicr  Hill  Ave.,  auaid.-d 
cunt,  at  $2.S.780  bv  bd.  puli.  wUs.  f... 
sewer  in  79th  St.  lict.  San  I 'echo  St.  and 
South    Park   Ave. 


WHITTIER,  Cal.  —  Western  Con,'. 
Pipe  Co.,  Bridge  and  McKee  Sts.,  sub- 
milted  low  bid  to  supervisors  al  $9768 
for  constr.  1220  ft.  48-in.  reinf.  cone, 
storm  drain,  2  manholes,  etc.,  tor  Whit- 
tier  storm  drain  project,  near  West 
Whittier,  for  flood  control.  Bids  in- 
volve (1)  pipe,  $7.90  ft..  (2)  manholes, 
$65  ea.  Otiier  Iiid.s:  Tlall-.Iobnson  Co.. 
$10,215;  Nick  Chutul;  and  Leo  Vuksicb. 
$13,822.40. 


ARROYO  C,R.\NDE,  Cal.  —  $30,000 
sewer  bond  issue  carried  at  recent 
election;  will  finance  extension  of  sys- 
tem   from   Bridge  St,   to   sewer  farm. 


RIPON.  San  .Joaquin  Co.,  Cal. — Ripon 
Sanitary  District  votes  bonds  of  $30,- 
000  to  finance  construction  of  sanitary 
sewer  system.  Plans  have  been  made 
and  bids  will  be  asked   shortly. 


LOS  ANGELES,  Cal.  —  Bids  rec.  by 
supervisors  to  imp.  .John  St..  Riggin 
Ave.  and  other  .streets.  2.04  mi.,  under 
Co.  Imp.  No.  73.  involv.  S40  cu.  vds.  ex- 
cavation, 14,939  ft.  curb,  60,201  sq.  ft. 
walk.  33,121  sq.  ft.  gutter,  4.?97  sq.  yds. 
oil  and  screenings  surf,  2  cone,  box 
culv.,   were: 

Gus  Morris— (1)  60c,  (2)  48c,  (3)  16.5c 
(4)    21c.    (5)    27c,    (6)    $55,    (7)    $55. 

C.  R.  Snow— (1)  65c.  (2)  48e,  (3)  17.8c 
f4)   23c,   (5)  44o,   (6)   $75,   (7)  $75. 

Pry  Bros.  Cont.  Co.— (1)  60c.  (2)  53c. 
(3)   17c,   f4)  20c,   (5)   4flc,   (fi)   $60,   (7)   $60 

H.  M.  Kenning— (1)  5.Sc.  (2)  50c,  (3) 
18e,    (4)    22c,    (5)    32c.    (6)    $150.    (7)    150. 

J5.  L.  Phillips— (1)  60c.  (2)  47c.  (3) 
17c.    (4)    20c,    (5)   45c,    (6)   $50,    (7)    $50. 

Cristich.  Mandic  &  Cristich — (1)  50c, 
(2)  50c,  (3)  17c.  (4)  21c,  (5)  25c,  (6) 
$60,    (7)    $60. 

Chas.  T.  Salata— (1)  GOc,  (2)  50c,  (3) 
17c,   (4)   20c,   (5)  60c,   (6)  $60,   (7)   $60. 


SAN  FRANCISCO  —  Board  of  Pub. 
Wks.  rejects  bids  to  imp.  Childs  PI.  bet. 
Oreenwioh  and  Lombard  Sts.,  and  new 
bids  will  be  considered  Nov.  12,  3  p.  m. 
T.  M.  Gallagher  was  low  bidder  for  this, 
work  at  804  lin.  ft.  cone,  curb,  $1  lin. 
ft.;  2950  sq.  ft.  art.  stone  walks,  $.17% 
sq.  ft;  6170  sq.  ft.  cone,  pavement,  $.32 
sq.  ft.;  1  set  steps,  copings,  etc..  $590. 
lump  sum;  363  lin.  ft.  8-in.  sewer,  $4.25 
lin.  ft;  28  8-in.  wye  branches,  $2  each; 
3  br.  manholes,  $125  ea.  Plans  obtain- 
able from  Bureau  of  Engineering:,  3rd 
floor.  City  Hall. 


SAN  FRANCISCO- Clark  and  Henery 
I'oM.sl.  Co.,  Chanci'ry  llldg..  at  $10,423 
awarded  cont.  by  l!d.  Pub.  Wks.  to  Imp. 
::.''ih  Ave.,  bet.  lalirlllo  and  Fulton  Sts. 
involv.  580  lin.  fl.  .\-ln,  sewer.  $2.95 
bn  ft.;  38  S-ln.  wye  branches.  $2  ea;  2 
br,  manholes,  $130  ea;  1200  lin.  fl.  cone, 
curb.  II  lin.  ft.;  24.floO  sq.  ft.  asph.  cone 
pv.ment,   $.299  h(i.   ft. 

Fay  Imp.  Co.,  Phelan  Rblg.,  at  $4142 
awaidHd  cont.  to  Imp.  20th  St.,  bet.  3rd 
•ii.d  Tiinnesscc  Sts.,  involv.  180  lin.  ft. 
s-n.  aewer,  $3.90  lin.  ft.;  10  8-!n.  wye 
l.'aiiehes  $1..50  en;  I  br.  manlude,  $142; 
li!0  lin.  ft.  cone,  curb,  $1  lin.  ft;  2530 
^-q  fl.  art.  stiine  walks,  j.l8  sq.  ft;  8400 
■i  I.  ft.  asph.  cone,  pavemeni,  $.289  sq.  ft. 

SAN  FRAXClsro -Rd.  Pub.  Works 
reji.cls  lone  bid  of  City  Const.  Co.  at 
».;.IC.96  to  imp.  Maynard  St..  bet.  Mla- 
K  <.n  and  Congdon  Sts..  involv.  50  lin. 
0.  granite  curli,  $3.50  lin.  ft;  800  sq.  ft. 
•  isph.  pavement,  $.45  sq.  ft.:  .S347  sq. 
11.  art.  stone  walks,  $,265  S(|.  ft. 

LOS  ANGELES,  Cal.  —  Bids  rec.  bv 
iupervisors  to  imp.  Washington  Dr., 
2.I.'.  mi.,. involv.  (1)  15,273  cu.  yds.  ex- 
cav.;  (2)  29,444  sq.  yds.  shaping  road- 
way; (3)  29.444  sq.  yd.s.  cem.  cone,  pav; 
(II    19.700   ft.   con.-,  curb,  were: 

Wells  &  Bressler— (1)  $1,  (2)  Iflc,  (3) 
?1.0N,    (4)    SOc,    (5)    $1000. 

lOd  .K'hnson  &  Sons — (1)  80c,  (2)  10c, 
(3)    $1.50.    (4)    70c,    (5)   $1500. 

.1.  F.  Murphy  —  (1)  65c,  (2)  12c,  (3) 
$1.20,    (4)    65c,    (5)   $2000. 

MODESTO.  Stanislaus  Co.,  Cal.— Un- 
til .\dv.  12,  8  p.  m.,  bids  will  be  rec.  by 
11.  10.  Gragg,  city  clerk,  to  imp.  (No. 
130)  .\chor  Court,  bet.  Magnolia  and 
.VIclIenry  Aves.,  involving  grading; 
])ave  with  2V4-in.  asph.  cone,  base  with 
I  "in.  Warrenite-Bit.  surface;  cone. 
curlis  and  gutters;  cone,  electroliers, 
.Mai-bclite  type.  1911  Act.  Cert.  Check 
I"':',  iiaj'able  to  city  req.  Plans  obtain- 
.ilile  from  City  Eng.  W.  P.  McCarton. 


INGLEWOOD.    Cal.   —   Until    8    p.    m.. 
N'ov.    10   bids   will    be   rec.   to    imp.    Hill- 
side   Ave.    and    Hill    St.,    involv.    184.742 
sq.    ft.    grading,    5790    ft.    curb,    3    culv., 
112,120     sq.     ft.     4-in.     Willite     pav.,     29-. 
%-in.   and   5    2-in.    water  services;    1" 
and    I9I5    acts.    Arthur    W.    Corv-iarkct 
engr.  Otto  H.  Duelke,  citv  cler''  $3500 


YURA      CITY,      Suiter      Co 
Hughes   and   Murphy.      YubsD    AVE     175 
$3525    awarded    cont.    by   su^-nd  basement 
grade    2.4    mi.    of    Nicola- 
county    line    rd.,    in    Ud.      !'•  Herlihy,  ITUS 
7500    cu.   yds.    excavatio-ancisco. 

.$3000 

LOS     ANGELES.     Ca  — 
Co.,    1611    E  6th   St.,    sul 

$246,999.78  to  bd.  pub.  F  KiO  W  Twenty- 
Pasa  Hambra  Blvd.  inory  and  basement 
involv.  grade  $2S,000; 
5-in.  cone.  pav.  24c;  ■ 
Warrcnile    pav.     (3>/4-in 

1Vi-in.     Warrenite    surf.;erlz,    168    Sutter 
fl.    light    curb    65c;    74,35i 
21c;     gut.     SOc;     storm    drV'len,    Inc.,     168 
$11,936,22;    .san.    sewer   cciniij.sco-  *8t)00 

8013    ft.    hse.    con.    $1.50;    orn- 
sys.    complete    $40,000;    83,414    Si'^E    150    N 
in.    Warrenite-bitul.    pav.     (6-iri'?3-sement 
base,    p.    b..    2-in.    Warrenite    surf) 
11.61S    ft.    heavy   curb    70c.    Geo     h  "actor, 
wald  bid  $267,963.91. 


Sutter    St., 


WATTS,  Cal.— Until  8  P.  M.,  Nov.  10, 
liiilK  will  be  rec.  to  imp.  Lark  St.  bet. 
Fern  St.  and  Santa  Anita  Blvd.,  and 
portions  of  other  streets;  5-in.  concr. 
pav..  curbs,  walks;  1915  and  1911  acts. 
Sarah   A.   Smith.   City  Clerk. 


SAX  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  Nov.  3,  8  I'.  M.,  bids  will  be  rec. 
by  C.  B.  Goodwin,  citj'  manager,  to 
pave  cone,  bridges  on  Santa  (^lara  St., 
one  over  Guadalupe  river  and  another 
liver  Los  Gatos  Creek.  2-in.  wearing 
surface.  Cert,  check  10%  payable  to 
city  req.'  Plans  obtainable  from  (Tity 
Eng.    Wm.   Popp. 

VENICE,  Cal.— Until  8  p.  m..  Nov.  5 
bids  will  be  rec.  to  imp.  Woodlawn  Ct. 
involv.  cem.  cone.  pav..  alter  manholes, 
h.se.  con.;  1911  act.  T.  H.  Hanna,  citv 
clerk.     ■ 


.SANTA  ANA,  Cal. — Supervisors  de- 
clare inten.  to  pave  one-half  mi.  bet. 
La  Mirada  St.  and  the  county  line 
under  R.   D.   I.   act. 
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BUILDING    AND    ENGINEEEING    NEWS 


Saturday,     November     1,     1924 


Contracts  Awarded 


Liens,  Acceptances,  Etc. 


BUILDINGJCONTRACTS 

•i.VX    FIC-A.NCISOO    tOLNTV 


$1,1>0«  and   Oi 


Keporteil 


The    following 
nntracts   in    this  is: 
Owner 
Xfls.m 
Nelson 
An  tone 
Nelson 
Dehofi 
Lincey 
Wigwan 
Stewart 
Caro 
Robatto 
Welsh 
Welsh 
Nelson 
Hind 
Flach 
Beck 
Schnier 
Fish 
Mohr 
Kidwell 
Franz 
Caro 
Clift 
Traiano 
McFarland 
Hagemann 
Meyer 
Robinson 
(Jawthorne 
McDonald 
Fritshi 
Rierdan 
Minor 
Guynn 
^  ""?■>>  4     Bruzza 
and    s-      W'f-^jisrate 
■""""inf-MH^endunk 
segmental 
where  cast   ,;" 

Section    3-"^'  " 
rose     Hill.     !>■ 


No. 

4450 


44.T3 
4454 
44  5.', 
4456 
4457 
4458 
4459 
4460 
4461 
4462 
4463 
4464 
4465 
4466 
4467 
4468 
4469 
4470 


44r:s 


4476 


4479 
4480 
4481 
4482 
.4483 


is    an    index    for    the 

issue  ,  A„* 

Contractor     Amt. 

iiuner         3U00 


Ov 


Owner 

Nelson. 

Owner 

owner 

Home 

Pillon 

Robinson 

Baudieu 

Owner 

Owner 

Owner 

Owner 

Beach 

Owner 
Leigh 

Owner 

Arnott     _  - 
Hjul     12000 

Owner     30000 
Robinson 

Farrar 


5000 
3200 
3000 
3000 
8000 
1600 
2000 
3500 
1300 
40000 
11000 
16000 
29000 
10000 
12000 
9500 
10000 
15000 


4oU5 
4506 
4508 
4509 
4510 
4511 
4512 
4513 
4514 
4513 
4516 
4517 
4518 
4519 
15S0 
4521 
4522 
4523 
4524 
4525 


4  529 
4530 
4  5:;l 
4  532 


4800 


Alt.    1, 


„,„■  lit.  linis.  f 
elliptical  monolt 
vit.   liners.  

FRESNO,       Fr« 
Nov.  6.  10:30  A.  M 
H    S.  Foster,  city 
21-D)    to   const,    c 
driveway    approai  n 
bet    Weldon   Ave'" 
and    in    portions 
Avp..    etc..    ''"" 


^ _rh!a 

Wilson 

Malloch 

Gilman 

Jones 

Owner 

Owner 

Johnson 

Owner 

Allen 

Meyer 

Owner 

Mangels 

Owner 

Owner 

McSheehy 

Brumfield 

Zaro 

Dowd 

Owner 

Erickson 

Owner 

Owner 

Owner 

Monson 

Hurley 

Jenkins 

Malloch 


.•.5110 

6350 

6575 

13150 

3000 

4000 

7000 

3500 

3000 

8000 

3000 

6000 

6000 

3000 

20'i)00 

lOOOU 

1000 

1400 

15545 

3400 

4500 

3000 

6000 

2000 

6000 

46860 

•      2000 

1168 

6000 


4  536 
4.037 
4  538 
4  539 
4540 
4541 
4542 
4543 
4544 
4545 
4  547 
4548 
4546 


Schmidt 

Pratt 

Beach 

Urass 

McAfee 

Herrguth 

Buhnian 

Keilly 
Knight 

Jacobson 

Wissman 

Woodruff 

Costello 

Mathews 

Bianchi 

McDi'nough 

Evans 

Cannon 

Bohr 

Uehay 

Helbing 

Karnes 

Campagno 

I  ampagno 

McCtiUough 

La  Societe 

Vigen 

Nelson 

Lindelli 

Cohn 

Hevnian 

Sichel 

Lippi 

!•  ontanella 

Anderstm 

Nelson 

Kohlwps 

Edwards 

Eastern 

California 

Mohurn 

Holdcn 


llonian 

Kennealy 

Abbott 


Owner 
Beach 
Metcalf 
McAfee 
Waxman 
Owner 
'Owner 
Knight 
Christiansen 
Meyer 
MoUer 
owner 
Robinson 
iiebizzo 
Owner. 
Owner 
Burke 
Johnson 
Owner 
Helbing 
Cox 
Spencer 
Jacks 
Lingberg 
Ingraham 
Owner 
Owner 
Owner 
Hardy 
Owner 
Meyer 
Barsotti 
Fontanella 
Meyer 
Pearson 
Owner 
Owner 
Glaze 
Truscon 
Nielsen 
Terry 
McKenzie 
Varney 
McCarthy 
Hill 


200" 
3U00 
6000 
2500 
7000 
600O 
lOOOO 
9000 
8000 
20000 
5139 
11125 
300U 
1000 
1050 
8000 
2750 
3750 
8000 
1800 
15000 
39750 
3890 
2101)0 
15350 
5053 
7O00 
500  M 
8500 
20  00 
3500 
30  00 
2000 
70011 
3000 
lOOO 
10000 
20000 
50000 
176011 
9000 
12000 
1963 
8183 
11900 
265 


Owner— Nelson      Bros..    950      Monterey 

Blvd.,   San   Francisco. 
Architect — Chas.  F.  Strothoff 

St.,  San  Francisco. 


4  15th 
$5000 


14™"se'^  LISBON  150  SW  Brazil. 
One -story  and  basement  frame 
dwelling.  „,,.,,         o, 

0^vne^— John  An  tone.  331  Lisbon  St.. 
San  Francisco.  f,,>,,n 

Architect — None.  ♦.}."" 

rMW^^N'^'jOOST    AVE    134    E    Hazel- 

wood.      One-story      and      basement 

frame  dwelling.  _ 

^J„■ner  —  Hans    Nelson.    9o0    Monterey 

IBvd..   San   Francisco 
Architect— Chas.  F.  Strothoff,  2274  15th 

St.,   San   Francisco.        „    .   ,. 
Contractor.  Nelson  Bros..  9o0  Montere, 

Blvd.,   San   Francisco.  »i(U0i' 


M454^"^  JOOST  AVE  250  E  Foerster. 
Two-story  and  basement  frame 
dwelling.  „„     ,        .       o. 

Owner— G.  H.  DeHoft.  180  Jessie  St., 
San    Francisco. 

Architect— None.  »*'""* 


("^^s"^^  SW  THIRTIETH  ST.  ANP  SAN 

Jose    Ave.       Two-story     and      lase- 

ment    frame    (4)    flats. 
Owner— B.    V.    Lacey,    180 

San   Francisco. 
.\rchitect— J.    C.    Hladik, 

Bldg.,  San  Francisco. 


Jessie 


Monnadnock 

$8000 


HiSi'i)  N  JOOST  AVE  88  E  Hazelwood 
One-story  and  -basement  frame 
dwelling.  ,,      , 

Owner Nelson      Bros..      950      Monterey 

Blvd.,  San  Francisco.  _ 

\rcliiteci— Chas.  F.  Strothoff,  2274  lath 
St.,  San  Francisc!..  $3000 

DWELLING  ,,    ^. 

(4451)      NW    HAZELWOOD   AND  MON - 

terey  Blvd.  One-story  and  base- 
ment  frame   dwelling. 


ALTERATIONS  „  j   , 

(4456)     2525     MISSION     ST.       Remodel 
market   vestibule,    tile   work,   rear- 
range windows,  etc. 
Owner— Wigwam  Market,   2525  Mission 

St.,   S.   F. 
Architect — None.  ,     ^      .         ,-.„ 

Contractor— Home    Manufacturing    Co.. 
552  Brannan  St..  S.   F.  J1600 


ALTERATIONS   &    ADDITION 
(4457)      342  JERSEY  ST.     Remodel  and 
make  minor  additions  for  residence 
Owner— Mrs.    Stewart,    342    Jersey    St., 


Designer   &    Contractor, 
Duncan  St.,  S.  F. 


Pillon,    847 
$2000 


pavatalp    to    c 
City  Engine'- 


Stockholders  auxiliary  corp. 


INSURANC 


(FIRE 

■  SURETY  BONDS 
CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 


Sntur.lay,     November     1.     I'.-L'.  BUlLDiXO      AND      ENGINEERING      NE 

nWKI.I.ING  STORES 

(H5.S)      \Y      AVII.A      357-6     S     CAPUA.  lUC'J)      \V    MISSION    50   S   19TH.      Onc- 

Oiic-story      and      basement      frame  slory  and  mezzanine  floor  concrete 

dwt'lliug.  stores. 

Owner — Uavid   Caro.  Owner — Annie   Kldwell. 

Architect — Nunc.  Architect,   Enelncer   and  Contractor  — 

Contractor — Kobinson      and      Jolinston.  .1.    11.    Hjul,    128    Russ   St.,   S.   F. 

1943  Anza  St.,  S.  F.                         J3500  JI  2,001 

Al.TKllATIONS  FLATS  (4) 

4(459)      SUO    POTRERO    AVENUIv.      Re-  (4470)      W    fiTH    AVE      91-5%       116-5% 

in..il.l    foi    fruit    stand   and    butcher  131-5%   and  156-6%   N  Fulton.   Four 

shop,   new    front,   sidewalk,   ot-ment  2-siory    and    basement    frame    flats 

floor,   etc.  (3    flats   In   each   building.) 

Owner — L,.   Uoliatto.   623     Utah     Street,  Owner — I>aifer  and  Val  Franz,   180  Jes- 

San   Francisco.  sie   St.,  S.  P. 

Architect — None.  Architect — .1.      C.      Hladik,    Monadnock 

Contractor — J.    B.     Boudiou,    I'OJr,    20th  Bids.,   S.   F. 

St.,  S.  F.                                             ?1300  ISt  two  $7000  each;  2nd  two  $8000  each 

PWELLINGS    (10)  BUILDING 

iih(P)      W  MISSKiN  60.  85.  110,  1,1...  160,  (4471)      W   AVILA    157   S   CAPRA   WAY 

185,    210,    235,    260,    285    N    Mt.    Ver-  25,     One-story  and  basement  frame 

non    Ave.      Ten    1 -story    and    base-  building. 

ment    frame    dwellings.  Owner — David  &  Anna  Caro,   1581   10th 

Owner — James  Welsh  ,1  Northwood  Dr.  Ave.,    S.    F. 

San   Francisco.      "  Architect — Robinson    &    Johnston,    1913 

.\iohileot — Baumaiin  &  Jo.-ie,  2.'il   Kear-  Anza  St.,  S.  F. 

iiy    St.,    S.    F.                            $4000   ea.  Contractor — Robinson  &  Johnston,  1943 

Anza    St.,    S.    F. 

Filed  Oct.  23,  1924.  Dated  Sept.  24,  1924. 

■;onE  &  FLATS  (2)  Frame    up    $1072 

1461)      W    MISSION    30    N      Mt.      VER-  Ready   for  lathing    1072 

non  Ave.  N  W  Mission  and  Mt.  Ver-  Plaster    work    completed    1072 

non  Ave.     Two  2-story  frame  store  Completed   and  accepted    1072 

and   flats.  Usual   35    days    1072 

Owner— James  Welsh,  1  Northwood  Dr.  TOTAL  COST,  $5360 

San   Francisco.  Bond,    none.      Sureties,    none.      Forfeit, 

.\rchiteet — Baumann  &  Jose,  251  Kear-  none.     limit.  120  dijys.     Plans  and  speo- 

ny   St.,  San  Francisco.  ificatlons  filed. 

$5000  and  $6000  

ALTERATIONS  AND  ADDITION 

,^w,-TTTNTr-c  .1^  <-*"2)      SE  GEARY  &  TAYLOR  S  137-6 

in\  t.LLl.M.iS  (4)  V   E   137-6.     Excavating,  removal  of 

'•""i?,  J^  '^'{'^^^^,Pt^.^\'^.^\^'^\^"''  .vails    shoreing.  bulkhe'ading,  sheet 

W  Hazelwood   39,  7S  &   116   N   Mon-  oiling 

terey.      Four  1-story  and  basement  owner— Clift   Realty  Co.,  Clift   Hotel. 

frame  dwellings.                      .  Architect- Schultze    &    Weaver,    17    E- 

Owner — Nelson    Bros.,      950      Monterey  49th  St.,  New  York. 

Blvd.,   S.   F.  Contract!  r— F'arrar   &   Carlin,    ISO   Jes- 

Architect— Chas.  F.  Strothoff,  2274  15th  Vje    st      S     F 

St..    S.    F.               $4000    each  p^^^   Q^t    '23.  1924.  Dated  Oct.  22,   1924. 

10th    of    each    month    75% 

^-   ,„-    ,,.  Bond,     $2400.       Sureties,     Standard    Ac- 

i'l^Alb    (4)  rident    Ins     Co       Forfeit,    none.      Limit, 

(4463)  N   PIXLEY   152-5   W   BUCHAN-  '^'^usual    35    dav'                      25% 

an,    N    Pixley    183-%    W    Buchanan.  ^^"^                       TOTAL   COST,    $4800 

Four    2-story   and   basement    frame  j^  ^           Specifications  and  plans  filed. 

(2)    flats   (a  flats   m   each  bulg).  <•«  «   j                    

Owner — Hind    Building    Co.,    711    Hearst 

Bids.,  S.  F.  H'l^'AME   nUOCr 

Architect— W^  G.  Hind,  711  Hearst  Bldg  ,4,7^,       g.    v\LPARAI.=!0    91-3    E    Tay- 

San  Francisco.                                   .„„„„  lor  E  23   x  S  120.     All   work  except 

3   at   $7000  and  1  at  $8000  lighting  fixtures  and  shades  for  1- 

story  and  basement  frame  bidg. 

Owner — B.    Tratano    and    M.    Michetto, 

EI'ATS                                        ,   „  „„„,„^.  876    Filbert    St.,    S.    F. 

(4464)  W   19TH  AVE  225  S  NORIEGA.  pj^^^^   ^^y   owner. 

Two-Story  and  basement  frame  t^)  i  ,,ntractor   —   Farnocchia    &    Co.,    1814 

flats.                                         ^   ,             „.  Powell    St.,    S.    F. 

Owner- J.    N.    Flack,    914    Dolores    St.,  pjj^^  Qct.  23,  1924.  Dated  June  10,  1924. 

San  Francisco.  p.oof    on    $1375 

Architect— .None.                             ,  Brown   coated    13(5 

Contractor— R.    O.    Beach    &    i=""'^ll%  Completed    and    accepted    13i5 

23rd   St..    S.   F.                              $10,000  usml    35    days    137o 

TOTAL   COST,    $5500 

FLATS                                        -„,TrTAT,r^  Bond,  sureties,  forfeit,  none.     Limit.  90 

(4465)  N   FULTON    170    W    WILLARD.  ^^yg       Plans    and   sj.-cifioations   filed. 
Two-story  and  basement  frame   (4)  •                            

flats.                                                            „,  FRAME   BLDG. 

Owner— John    E.    Beck,    ISO    Jessie    St.,  (4474)      w   TWENTY-FIFTH   AVE.    108 

San   Francisco.                             nonnn  ^'  Bake.     All  work  for  2-story  and 

Architect — None.                                  $l,s,000  basement  frame  bldg. 

Owner — Miss  Elizabeth  McFarland,    1(5 

\  "o  A  "RTTvnrx^Tc;  25th    Ave.,    S.    F.                               _,  , 

(14  66)      SE    BtLBOA    AND    2STH    AVE.  Architect— Harris  Osborn,  Hearst  Bldg. 

Two-story    and      basement      frame  ^an   Francisco. 

stores    and    (3)    apartments  Contractor-E.     B.     Wilson,     2530     28th 

owner     Beu.amin   Schnier,    1,66   O  Far-  ^^,    --^  S^3^-,3,,.  ^,,,,  ^^^\%irio 

Archi'tect-b.  R.  Thayer,  110  Sutter  St.,  Frame    up nUr.O 

Con^^t^;^^^-  Leigh,    801    42nd  A.  cUf^^^  '---^  .  ; ; ;  ;    111^0 

San  Francisco.                            .     J^SOO  Usual   3o   days      -^  — ^^  ^,Qg,j,    jg3,„ 

„T  AT<?  B°"<''    sureties,    forfeit,      limit       none. 

f4467)    S    CALIFORNIA   BET.      8TH      &  I'lans  and   specifications   not   filed. 

9th  Aves.     Two-story  and  basement  „„ 

frame   (4)   flats           ,,„„„nrIFred  U I ",)      S   GE4RY    252-6      K      Arguello 

Owner— Oscar  W".   Thunberg  and  Fred-  (in..)      h   ui.au  1-0^ 

erick    C.    Pish,    4611    California    St..  Vv   gg-l       All  work  for  1-story  and 

ArJ^^el-^onT-                               nO.OOO  ■-"''blnrdin^/""'''^      ""'      """' 

DWELLINGS    W               „     ^,^     ,„„     „,,  °^"'4a^?ra''nci?cl"'"'""'  ''"'  ^'"'  ^'' 

(446S)      N    STAPLES    150.    175,    200,    225.  ^,.^,,,^^^<.i^|"ll"e^^an,  57  Post  St.,  S.  F. 

250    W    Edna.      F'^e      1-story     and  f^'^'t'^'actor— J     S.    Malloch,    ISO    Jessie 

basement   frame  dwellings.  Loniractoi      j 

Owner— Rudolph  Mohr  &  Sons,  233  Pa-  j-jj  g'^,,^-  23    1924.  Dated  Oct.   21,  1924. 

cific   Bldg.,   S.  P.  (V,nci-ete   walls   poured $1643.75 

Architect— None.  Roof   on             ...    1643.75 

^°"G?an°vWway^s"F'      '=$3fo°0%lch  2ompIete<i 'and    accepted    ....    1643.75 


WS  29 

Ixual   35  days    1643.75 

TOTAL  COST,  $657.. 
I '...lid.  KUrctieB.  forfeit,  non.-.  Limit,  9ii 
1:.^....      Plans    and    speciflcallons   filed. 

lUlLDlNG 

(4476)      N      GROVE      110   E     OCTAVIA. 
Two-story    and      basement      frame 
bulldiiiK. 
<iwni-r— Wm.   and   Mary    E.   Meyer,    472 

Grove   St.,   S.   F. 
.Nruhilect — None. 

loiiiractor — Geo.    D.    Gilman,    1953    Ho- 
ward St.,  S.  F. 
i'iled  Oct.  23.  1924.  Dated  Sept.  27  .1924. 

l.'rame    up     $3287.60 

Prown     coated      3287.50 

Completed   and   accepted    ....    3287.60 

Usual    35  days    3287.50 

TOTAL  COST,  $13,150 
Bond,  none.  Sureties,  Margaret  and 
.l,.hn  R.  C.ilmour.  Forfeit,  none.  Limit 
'.10  days.     Plans  and  specifications  filed. 

.■•T'HtAGE  BLDG. 

Wi;;)      N     HERROX    85    E    Eighth    St. 

one-story     brick    storage     building, 
uuncr — V.  H.  Robinson.  %  Contractor. 
.\n  liitect — None. 
I  rjiilractor — Paul    K.    Jones.    180   Jessie 

St..  San  Francisco.  $3000 

DWELLING 

I  Mlhl      VV    FORTY-FIRST    AVE    100    N 

.•\nza.        One-story      and      basement 

frame  dwelling. 
invner^Dr.      F.      A.    Gawthorne,      5331 

Geary   St.,   San   Francisco. 
.\reliitect — None.  $4000 

FI..VTS 

iliTU)      E    TW'EXTY'-FIFTH    AVE    225 

.\'  Geary.     Two-story  and  basement 

frame   (2)  flats. 
0»ner — Patrick    McDonald.    1049    Treat 

Ave.,  San  Francisco. 
.Vrohite<;t — None.  $7000 

..i.THRATIONS 

14IS0)  NO.  505-507  MARKET.  Re- 
model store  fronts;  construct 
.siairways. 

Owner— Dr.  F.  R.  Fritshi,  460  Mont- 
gomery St.,  San  Francisco. 

Architect — John  H.  Powers  and  John 
H.  Ahnden,  460  Montgomery  St., 
San  Francisco. 

Contractor — Louis  Johnson,  505  Market 
St..  San  Francisco.  $3500 

DWELLING 

(4481)  W  THIRTY'-THIRD  AVE  175 
N  Balboa.  One-story  and  basement 
frame  dwelling. 

Owner — J.  Riordan  and  P.  Herliby,  170S 

Market  St..  San  Francisco. 
Architect— None.  $3000 

DWELLING 

(4482)  N  SEA  CLIFF  160  W'  Twenty- 
fifth  Ave.  Two-story  and  basement 
frame  dwelling. 

Owner — Richard    Minor,    16S    Sutter    St.. 

San    Francisco. 
Architect — Earle    B.    Bertz,    168    Sutter 

St.,  San  Francisco. 
Contractor — Harry    B.    Allen,    Inc.,    168 

Sutter  St.,   San  Francisco.  $8000 

(4483)  E  THIRTY-FIRST  AVE  150  N 
Ulloa.  One-story  and  basement 
frame    dwelling. 

Owner — Bruce  B.  Guynn.  %  Contractor. 
.Architect — None. 

Contractor — Meyer  Bros.,  1  Montgomery 
St.,  San   Francisco.  $3000 

PLATS 

(4184)  N  TWENTY-THIRD  70  N  Bry- 
ant. Two-story  and  basement 
frame    (4)    flats. 

Owner— Paul  Bruzza,  2679  Bryant  St., 
San    Francisco. 

Architect  —  J.  C.  Hladik,  Monadnoclc 
Bldg.,   S.   P.  $6000 

DWELLING 

(4485)  W  SAN  LEANDRO  58  N  Mon- 
terey Blvd.  Two-story  and  base- 
ment frame   dwelling. 

Owner — Westgate  Park  Co.,  278  Post 
St.,   San   Francisco. 

Architect  —  Masten  &  Kurd,  278  Post 
St.,   San  Francisco. 

Contractor^Mangels  Bros.,  4729  Mis- 
sion St.,   S.   P.  $6000 

DV,'i.:LLING 

(4486)  S  FLOOD  AVE  250  E  Detroit. 
One-story  and  basement  frame 
dwelling". 

Owner — A.  A.  Wesendunk  &  Sons,   1747 

Dolores  St.,  San  Francisco. 
Plans  by   Owner.  $3000 


30 

APARTMENTS  .       ,,   ^.    , 

(4437)  AV  VAN'  NESS  AVE  lit  N  Lom- 
bard. Three-story  and  l.as.ment 
(rame    (12)    apartments. 

Owner — A.-cel  A.  Johnson,  632  Belvedere 
St..  San  Francisco.  ,,«  nnn 

Architect — None.  f.;u,uuu 
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FTATS  „   ,. 

(4488)  E  RETERO  WAY  1 .  o  -N  teach 
T»o-story  and  basement  frame  ii) 
flats.          "  ,-  ,.    • 

Owner — H.  O.  Lindeman,  613  2.th  Ave., 

San  Franonsco.  ,,„.•. 

Architect— None.  »10,000 

ALTERATIONS 

(4489)  1021  GRANT  AVE.  Cut  open- 
ings in  wall  for  fircprr.of  doors 
(theatre). 

Owner — Chin  Lain,  premises. 
Architect — None.  „ 

Contractor— Jas.    B.    McSheeliy,    S.   P. 

{1000 


ELECTRICAL  SIGN 

(4490)  CASTRO  &  17TH  ST.S.  Furn- 
ish and  in  stall  two-sided  vertical 
electric  sign. 

Owner — Castro   Theatre,    preml-ses. 

Architect — None. 

Contractor— Brumfield  Electric  Sign 
Co.,    96.5   Folsom   St..   S.   P.  »1400 


PLUMBING 

(4491)      N  BROADWAY  BET.  OCTAVIA 
&  Laguna.     Plumbing     for     apart- 
ment building. 
Owner — Nineteen  Sixty  Broadway,  S.  F. 
Architect — Quandt      &      Bos,    Humboldt 

Bank  Bldg.,  S.  F. 
Contractor — George  N.  Zaro.  441  Clem- 
entina St.,    S.    F. 
Filed  Oct.   24,    1924.   Filed   Oct.   20.   1924. 

15th    of   each    month    75% 

Usual    35    days    25% 

TOTAL  COST.  J15.545 
Bond,  $7772.50.  Sureties,  Hartford  Ac- 
cident &  Indemnity  Co.  Forfeit,  none. 
Limit,  none.  No  plans  filed.  Specifi- 
cations   filed. 


ELECTRICAL  WORK 

(4492)      N  BR0.4DWAY  BET.  OCTAVIA 

&.  Laguna.     Electrical  work. 
Owner — Nineteen  Sixty  Broadway,  S.  F. 
Areliitect — Quandt   &      Bos,      Humboldt 

Bk.    Bldg..    S.    F. 
Contractor — Dowd    Seid      Electric      Co., 

2369  Mission  St.,  S.  F. 
Filed  Oct.  24,  1924.  Dated  Oct.   20,  1924. 

10th    of  each    month    75% 

Usual    35   days    25% 

TOTAL  COST,  $3400 
Bond,  $1700.  Hartford  Accident  &  In- 
demnity Co.  Forfeit,  none.  Limit, 
without  delay.  Specifications  filed 
Plans,  none. 


ALTER.XTIO.NS 

14493)      S  GEARY  ST.,  bet.   .".th   and  6th 

Aves.      Remodel    kitchen    pavilion. 
Owner — French    Hospital,    Premises. 
Architect    —    Fabre    &    Hildebrand.    110 

Sutter   St.,    San    Francisco.  $4500 


DWELLING 

14494)      E  B.ALTIMORE  57  S  South  Hill 

Blvd.        (Jne-story      and      basement 

frame  dwelling. 
Owner — Harry  Larety,  319  Chenery  St., 

San   Francisco. 
Arch  i  tect — None. 
Contractor  —  Henry      Erickson.       1823 

Church  St..  San  Francisco.          $3000 


DWELLINGS 

(4495)  E  TENTH  AVE  100  AND  150 
S  Noriega.  Two  one-story  and 
basement  frame  dwellings. 

Owner— R.  N.  Gib.son,  55  5th  St..  San 
Francisco, 

Architect — Willis   Lowe.  $3000    ea 


STATION 

(4496)      SW  RAILROAD     AND     EVANS 

Aves.      Steel    auto   service  station. 
Owner — Union  Oil  Co.  of  California,  287 

Mills  Bldg..  San  Francisco. 
Plans   by  Owner.  $2000 


DWELLI.NOS 

(4497)  W  ELLINGTON  216  AND  240 
S  Whipple.  Two  one-story  and 
basement   frame  dwellings. 

Owner — Paul  Demartini,  2869  Octavia 
St.,   San  Francisco. 

Archiiect-None.  S.-jdOO    ca 


ALTER.^TIO.NS 

(4498)  W  NINETEENTH  AVE  250  S 
Kirkham.  All  work  for  alterations 
and  additions  to  Sunset  Office 
building. 


Owner — The   Pacific   Telephone  &    Tele- 
graph   Co..    333    Grant   Ave..   S.    F. 
Architect — None. 
Contractor — Mnnson    Bros.,    351    Kearny 

St.,   San    Francisco. 
Filed  (Jet.   25,  ■24.      Dated  Oct.   22,  '24. 

On    1st   of  eacji   month 75% 

3«     days     after 25% 

TOTAL  COST.  $46,860 
Bond,  $46,860.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  forfeit, 
none.      Plans   and    specifications   filed. 


REPAIRS 

(4499)      NO.  726  COLE.     General  repairs 

to    flats. 
Owner — T.  Stapleton,  Premises. 
Architect — .Vone. 
Contractor — P.    .1.    Hurley,    146    Herman 

St.,    San    Francisco.  $2000 


ALTERATIONS 

(450U)      No.     101     PARK       HILL      AVE. 

Movi-    dwelling;    construct    concreie 

foundation,   etc. 
Owner — .Mrs.i   (h.-noweth,    1250   Masonic 

Av<'..    San    Francisco 
Arch  it  eel — .\one. 
Contractor — Jenkin.';       &       Gross,       3360 

.Market  St.,  .San   Franclsi-i>.  $1168 

FURNITURE    STORE 

(45111)      S    GEARY    250      E    First       Ave. 

(»ne-story  and   mezzanine  floor  ci»n- 

»-rei»-    furniture    store. 
Owner — H.  .\.   Hogeniann.  %  Coniraclor 
.Architect— S.    Heiman,   57    Post   SI.,    San 

Francisco. 
Conlracliir — J.     S.     Malloch,     180     .lissie 

St..    San    Francisco.  $6000 

GARAGE 

11  ■.112)      .V  LINDE-N  164   E  Laguna.  One- 

siorv  l.ri<k    private  garage. 
Owner--Wm.     Schmidt.    576     Hayes    St., 

San    F^rancisco. 
Architect — None. 
(  ontracl.ir — C.    Ferris.    41    28th    Si.,    San 

Francisco.  $2000 

DWELLING 

(4503)  W  THIRTY-SEVENTH  AVE 
12.'.  N  Cal.rillo.  Two-story  and 
basement    frame  dwelling. 

Owner — Roy  A.  Pratt,  7140  Geary  St.. 
San    Francisco. 

-Architect — None.  $3000 


FLATS 

.  1504)      S     TWENTY-THIRD     148-9     W 

Hrnv.ird.      Two-story   and   basement 

frame    (2)    flats. 
Owner — Harry  Beach,  364  3  20th  St..  San 

Francisco. 
.Architect — None. 
Contractor — R.    O.    Beach    &    Son.    4173 

23rd  St..  San  Franci.sco.  $6000 


DWELLING 

.4505)  .V  AVALA  75  E  Lisbon.  One- 
story    and    basement    frame    dwlg. 

Owner — Bertha  (Jrass,  97  Lisbon  St.. 
San    Francisco. 

Architect — None. 

Contractor — J.  Metcalf,  135  San  Bruno 
Ave.,  San  Francisco.  $2500 


DWELLINGS 

(4.^06)       SE    MOR.SE    AND    CURTIS:      S 

Morse  25   E  Curtis.     Two  one-story 

and    basement    frame   dwellings. 
Owner  —  R.    A.    and     Dorothy    McAfee, 

1915   Laguna   St.,   San   Francisco. 
-Architect — None. 
Contractor — R.  A.  McAfee,   1915  Laguna 

i^t.,    San    Francisco.  $3500    each 

DWELLING 

(4507)  W     FORTIETH     AVE.     275     S 

Anza.     1-story  and  basement  frame 

dwelling. 
Owner — F.    W.    Franklin. 
Architect — None. 
Contractor — H.   S.  Nelson.   689   Bth    Ave.. 

San  Francisco.  $4000 


DWELLING 

(4508)       E    THIRTY-THIRD   AVE.    95    S 

Anza.     2-story  and  basement  frame 

dwelling. 
Owner — E.  A.  Herrguth,  4328  Geary  St.. 

San    Francisco. 
.Architect — Fred    Wax-man,   2614   Valdez, 

Oakland. 
Contractor — A.    W.    Waxman,    64  6    34th 

Ave.,   S.    F.  $6000 

FL.ATS 

(1509)      S  LINCOLN  WAY  82-6  E   18TH 

Ave.      2-story   and    basement    frame 

(2)    flats. 
Owner — Buhman   *    Rivers,    222   Phelan 

Bldg..    S.    P. 
Architect — None.  $10,000 


FL.ATS 

14510)      NE    FULTON   AND   46TH   AVE. 

2-story     and      basement      frame      3 

flats. 
Owner— N.    Reilly,   890    33rd   Ave.,    S.    P. 
.Architect — None.  $9000 


FLATS 

14511)  N  FOURTEENTH  200  W  Va- 
lencia. 2-story  and  basement  frame 
(4)    flats. 

iiwner— Knight  and  W"atts,  718  Guer- 
rero St..  S.  F. 

-Architect^None. 

1  ontractor — C.  L.  Knight,  718  Guer- 
rero  St..   S.   F.  $8000 


APARTMENTS 

14512)  E  SCOTT  33  S  Union.  3-story 
and  basement  frame  (6)  apart- 
ments. 

Owner — J.    Jacobson,    "^^    Contractor. 

-Architect — None. 

Contractor  —  Christiansen  Bros..  518 
25th    Ave..    S.    F.  $20,000 

CLASS    A    BLDG. 

\V  NINETEENTH  AA'E.  250  S  Kirk- 
ham. 3-story  and  basement  class 
A   phone   exchange. 

Owner  —  Pacific  Tel.  &  Tel.  Co.,  333 
Grant   Ave.,   9.    F. 

Engineer — E.  V.  Cobby.  333  Grant  Ave., 
San   Francisco. 

Contractor — Monson    Bros.,    251    Kearny 

St.,    S.    F.  $44,000 

NOTE — Recorded     contract     reported 

Oct.  27,  1924,  No.  4498. 

FRAME    BLDG. 

(4513)      S   BALBOA   82-6   E    45TH   AVE. 

E  25  X  S  luO.     All  work  for  1-story 

frame    bldg.,    store    and    living   apt. 

Owner— Lillie    Wissman,    370   27th    Ave., 

San    Francisco. 
-Architect — None. 

Contractor — Mever  Bros.,  1  Montgom- 
ery   St.,    S.    V. 

Filed   (3ct.    27,   1924.      Dated,  . 

Side  and   roof  sheathing  on.. $1284. 75 

Brown  coaled 1284.75 

Completed     1284.75 

ITsual    35   days    1284.75 

TOTAL  COST.  $5139 
Bond,  sureties,  forfeit,  none.  Limit,  90 
•lays.  Plans  and  specifications  not 
filed. 


CLASS  C   BLDG. 

(4514)          W     FIFTH     80     S    HOWARD. 

All   work    for   2-story  class   C   bldg. 

Owner — D.   W.  and   M.   L.  Woodruff,   860 

Howard  St..  S.  F. 
.Architect — None. 

Contractor — Moller  &  De  Luca,  180  Jes- 
sie   St.,    S.    F. 
Filed  Oct.   27,  1924.  Dated  Oct.  — ,  1924. 
Concrete,    poured     to     1st    floor 

line      $2085.75 

Concrete    poured     to     2nd     door 

line      2085.75 

Walls    poured    and    roof    on..    2085.75 
Completed    and    accepted    ....    2085.75 

Usual     35     days     after     2782.00 

TOTAL  COST,  $11,125. 
Bond,  .sureties,  forfeit,  none..  Limit.  70 
days.      Plans   and    specifications    filed. 


DWELLING 

14515)      W  THIRTY-THIRD  AVE  20n  N 

Cabrillo.      One-story    and    basement 

frame   dwelling. 
Owner — William  Costello,  738  29th  Ave.. 

San  Francisco. 
.\rehitect — None.  $3000 


FLATS 

(4516)      NO.  273  TWENTY-THIRD  AVE. 

Underpinning    (flats). 
Owner — Alphonse  Mathews. 
-Architect — None. 
Contractor — Robinson   &  Johnston,  194i 

Anza   St.,    S.    F.  $1000 


ALTERATIONS 

14317)      NO.     4826       THIRD.         Remodel 

show    windows. 
Owner — R.    Bianchi,    Premises. 
.Architect — ^None. 
Contractor — M.    Rebizzo,    400    Columbus 

Ave.,   San    Francisco.  $1050 


.APARTMENTS 

M318)      E    SIXTH    AVE    125    S   Cabrillo. 

Two-story  and  basement  frame   (4) 

apartments. 
Owner — M.     McDonotigh,     148     Randall 

St..   San   Francisco. 
Architect— None.  $8000 


Sal  I 


Ni 


i  iiiIm 


iu:;i 


ALTERATIONS 

llilS)      136    HAHTFOKI)   ST. 

residence    for    il)    ilalK. 
Owner — Mrs.    I'lius.    Kvuna.    premises. 
Archllecl--riillli>   Si  hwerdl.   Z'JM   Juck- 

son    St.,    S.    !••.  iiliO 

DWELLING 

Ha2i'>       E     TWENTY-SEVENTH     AVK. 

IJo     S    JuiIhI).       1-slury     und     buso- 

nient    frame   dwelling. 
Owner — 'J'hoK.    ("aniion,     H76    I'^gij    St., 

San   FraniiKcu. 
Archltecl — None. 
Contractor — Jas.    E.    liurkc,    IIUI    (.iuer- 

rcro  St.,  S.   F.  $375U 

DWELLINGS 

(45211      E   TWENTIETH   AVE.    IJO   and 

128    N    SanliaBo.      Two    1-story    and 

t»a.Mement   frame   dwellings. 
Owner — It.  H.  O.   Bolir.  20.",4  Mis.siuii  St., 

San   Franeiseo. 
Architect— None. 
I  oiiliaclor — Juhnsmi   i.>i   Erlindsiii,    Uliri 

Jackson   St.,   S.    F.  $liju<i   <  uch 


STORE 

Hyi2)      N    GEARY    32-C 

l-.slory    (ruiiie    store 
Owner — Theo.    J.    Deliay, 

St..    S.    F. 
Architect — K.     S.    Alilliti, 
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31 


St.,    s. 


E    2:)K1)    AVE. 
1707    fibrillo 


Ills    Sl.inyan 
$180U 


APARTMENTS 

(4523)  S  CUESTNLT  199  E  VAX  XESS 
Ave.  Three-story  and  basement 
(ti)    apartments. 

Owner — W  m.  Helbing,  1332  Lombard 
St.,    S.    F. 

Arciiitect — .None. 

Cntrictor — The  Helbing  Co.,  13:12  Lom- 
bard  St..  s.F.  .>ir,,uoij 

FACTORY 

W       .tTH       so       S       HOWAUIi.         TWO- 

stoiy  annd  basement  concrete  class 

C   factory. 
Ow^ner— D.    W.    &    11.    S.    Woodruff.    840 

Howard    St.,   S.    F. 
Arch  tcct  Flans   by  owner. 
Contractor — Moller    and    De    Luca,    185 

S,tevenson   St.,   S.   F.  $1U,500 

APT.  BUILDINGS   (3) 

(4524)  S  CHESTNUT  50  W  GOCOll  W 
75  .\  S  100.  Three  2-story  and 
basement  apartment  buildings  (4 
apts.  each). 

Owner — Edw.  A.  Eames,  3,i3  Sacramen- 


to,   S.    F. 


L-tor. 


13IJ1I     nth 


Av 


S.  F. 


Filed  Oct.  28,   1924.  Dated  Oct.   2.),    1U21. 

Roofs    on     ?li'.i:i7..')0 

Brown  coats  on    9ii37.50 

.Job.s    comiileted    and   accepted   ;i;i:!7.50 

Usual    35    days    9'.)37.50 

TOTAL  COST,  *39,750 
Bond,  guarantee  bond  in  favor  of  con- 
tractor. Sureties,  A.  H.  Armstrong. 
Forfeit,  none.  Limit,  none.  Plans  and 
.^liecif. cations  filed. 

):levator 

14526)    s  sutter  70-6  w  ma.son  w 

67    S    127-6    E   20    N    10   E    47    .\    S7-6. 
Elevator    for    addition    to    a    3-sto. 
and  basement  liuiidin^'. 
Owner — Jos.  &  Pasquale  (iompagno,  523 

Clay  St.,  S.  F. 
Architect — Samuel   L.   Hyman  &  A.   Ap- 

pleton,    68   Post  St.,   S.   F. 
Contractor — Spencer    Elevator    Co.,    166 

7th  St.,  S.  P. 
Filed  Oct.   2S,   1924.   Dated  Oct.   27,   1924. 

Guides    installed    $972.50 

Engine  delivered  at  Job    972.50 

Engine   installed    972.50 

Usual    35    days    972.50 

TOTAL  COST.  .$3890 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  40  days  after  hatchway 
ready.      Plans    and    specifications    filed. 

ALTERATIONS    AND    ADDITION.S 

(4526)  S  SUTTER  70-6  W  M.\SON  W 
67  S  127-6  E  20  N  40  E  47  N  87-6. 
Alterations  and  additions  to  make 
3-story  and  basement  bldg.,  except 
elevator. 

Owner — Jos.  &  Pasquale  Compagno.  523 
Clay  St..  S.  P. 

Architect — Samuel  L.  Hyman  &  A.  Ap- 
pleton,    68    Post   St.,   S.   F. 

Contractor — Jacl<s  and  Irvine,  180  Jes- 
sie  St.,    S.   F. 

Pried  Oct.  28,  1924.  Dated  Oct.  27,  1924. 
Payments  of  actual  sums  paid  out  to 
be  made  on  Dtli  and  20th  of  each 
month. 


Balance    35    dav^    nflor. 

TOTAL  COST,  not  to  exceed  $21.- 
000;  contractor  to  receive  $2000 
additional. 
Bond.  $ll.iO.  Siireties.  GeorBC  F.  Dcrn- 
ing  &  Geo.  T.  Beck.  Forfeit.  J25.  Lim- 
it. 100  days.  Plans  and  specifications 
filed. 

RESIDEN(;e   &    GARAGE 
(4527)      NE     ST.     FRANf'lS     BLVD.     & 
San    Fernando    Way    E   100   N    65    W 
100   S    to    beg.        .Ml      work      except 
lumber    on     2-story     and    basement 
frame    residence   and    garage. 
Owner— A.    R.    McCulIuugh. 
Architect— W.    H.    Cnm,    Jr.    &    Hamil- 
ton   Murdock,  425   Kearny  St.,   S.   F. 
Conlractor^('.    Lindberg. 
Dated  Oct.   28,    1D24.  Filed  Oct.  25,  1D24. 

Roof    on    J3837.50 

Brown  coated    3837.50 

(;onipleted   and   accepted    ....    3837.50 

Usual    35    days    3837.50 

TOTAL  COST.  $15,350 
Bond.  $7675.  Sureties.  Chas.  Monson  & 
Gus  Lindberg.  Forfeit.  $10.  Limit.  120 
days.     I'lans  and  specifications  filed. 


•:    I-.ANK    200 

AN1>    22.'i    S    .1: 

Two   onc-stu 

ry   and   basenii 

c   dwellings. 

•.    1..    Nelson, 

519   Gencsscc    ^• 

Francisco. 

I— None. 

.$2.J00 

ALTERATION.^ 

(4528)  NE  ANZA  ANI>  SIXTH  AVE., 
N  COO  X  E  240.  All  work  for  al- 
terations and  additions  to  the 
kitchen  pavilion  o£  French  Hos- 
pital. 

Owner — La    Soclete   Franca ise   de    Bicn- 

faisance    Mutucllc,    premises. 
Arciiitect— Albert  J.  Fabre  &   Erncsl    II. 

Ilildebrand,    110    Sutter    .M.,    S     Ic. 
Contractor    —    Mark    C.    Ingriibaiii.    16.-. 

Fell    St.,    S.    F. 
Filed  Oct.  28.  P,)24.     Dated  Oct.  20,   1921 

Brown    coated    $2000 

I'omirlcted    and    accepted     17KX 

Usual    35    days    12i;.''. 

TOTAL  COST.  §505.; 
Bond.  $2526.59.  Sureties,  New  Amster- 
dam Casualty  Co.  Forfeit.  $10.00.  l.iiri- 
il.  60  days.  I'lans  and  specilicaliuns 
tiled. 

(4529)  W  S1.\TR;ENT1I  AVE  275  .\ 
Judah.  Two-story  and  basement 
frame    (2)    flats. 

Owner  —    Elias     Vigen,     1805     Linooln 

Wa.v,    San    Francisco. 
Architect  —  J.    C.     Hladik,    Moiiadnock 

Illdg.,    San    Francisco.  .$701)0 


rhitcct 


(4531)  E  TWENTY-FIF'J'll  AVE  150  S 
Irving.  Two-story  and  basement 
fratne   (2)   flats. 

Owner — A.  Lindclli,  2928  25th  St..  Kan 
Francisco. 

Plans  by  Owner.  .{S,:iiin 

(1532)  W  RICH  7.^.  S  Brjaiil.  Two- 
story   fraine   sliop. 

Owner — A.  Colin.  5.".5  Bryant  St.,  San 
Francisco. 

Architect — None. 

Contractor— A.  M.  Hardy,  518  24tb  Ave. 
.San    Francisco.  $200o 

DWELLING 

(4533)  W  BERTITA  207-6  N  Mohawk 
One-story  and  basement  frame 
dwelling 

Owner — Oscar  Ileyman  &  Bro.,  712 
Market    St..    San    Francisco. 

Architect— Alvin  J.  Stern,  742  Market 
St.,  San  Francisco.  $3500 

DWELLING 

(4534)  E  FORTY-SECOND  AVE  225  N 
Cabrillo.  One-story  and  basement 
frame   dwelling. 

Owner — M.    A.    Sichel,    %    Contractor. 
Architect — None. 

Contractor — Me^t-r  Bros.,  1  Montgomory 
St.,    San   Francisco.  $3000 

DWELLING 

(4535)  N  PALOU  157-6  E  Lane.  One- 
story   and    basement    frame   dwlg. 

Owner — Amadco    Lippi,    601    Front    St., 

San    Francisco. 
.Architect — None. 
Contractor  —  Arturo       Barsotti,       1512 

Quesada    Ave.,    S.    F.  $2000 

FLATS 

(4536)  W  TWENT'i'-NINTH  .\VK  275 
S  Geary.  Twn-story  and  basement 
frame    (2)    Hats. 


Owner — Louis    Fontanella.    41    Sheridan 

St.,  San   Francisco. 
.\  rchltect — None. 
Coniractor  —  Fontanella        i:   Teza,   41 

Sheridan  St.,   S.    F.  $7000 


l'\VELLING 

I  1537)      E    FORTY-SIXTH    AVE.    125    S 

Cabrillo.        1 -story     and      basement 

frame  dwelling, 
imner— J.    Andeison,    %    Contractor. 
Archilect— None. 
<'oatractor — Meyer  Bros.,  1  Montgomery 

St ,  San   Francisco.  $3000 


alti;rations 

ii5js)       385-387     iiaight     street. 

Raise      dwelling    6    ft.;       underpin. 

general    repairs. 
Owner — E.    K.    Nelson,       500    Buchanan 

St.,    S.    F. 
-\  rchltect — None. 
Lonlractor — Pearstm     it    Johnson,     2031 

Bryant  St.,  S.  F.  $1000 

APARTMENTS 

H5;;9)  S  LINCOLN  WAV  82-6  W  7TII 
.\ve.  2-story  and  basement  frame 
(  1)    apartments. 

(luiiir — Kohlwes  &  Stalon,  1037  Lin- 
coln   Way,   S.    F. 

Architect — None.  $10,000 

.■i'lORES,    APTS. 

(1510)      S    TWENTY-SECOND     122-6    E 

Mission.        3-slory      and      basement 

frame  stores  and   (6)   apartments. 
UiMicr — M.    Edwards    and    E.    Schwartz, 

San     Lorenzo,     t^alif. 
Archiieci — James     F.     M'Guinness.     .Jr.. 

144    Somerset    Ave..    Itedwood    City. 

^-alif.  $20,000 

W  .MiEHOUSE 

II.".  U)        S     STEVENSON     225     W     6TH. 

1-story   class  C   reintoicud   cnnciete 

uaieiiouse. 
uuncr — Eastern   Oullitting   (  o.,   Market 

.--,(.    near   61  b,    S.   F. 
Archilect — None. 
Luntiactor— It.    Gla 

Oakland. 


liturnia    Apts.. 
$50,000 


I'ACrORY   BLDGS. 

(1,)42)         1710    SAN    BRUNO    AVENUE. 

Two    I-story    steel    factories, 
owner    —    California    Shade    Cloth    Co., 

1710  San    Bruno    Ave.,   S.   F. 
-Vrchilccts   and    Contractors   — .   Truscon 

Steel   Co.,    709    Mission    St.,    S.    F. 

$2,600    and    $15,000 

FLATS 

H513)  S  GliEEN  46  E  LVO.X.  Two- 
story  and  basement  frame  ;i'i 
Hats. 

Owner — Brooke   Mohurn,    '/„   Contractor. 

Architect  —  N.  W.  Sexton,  Chronicle 
Uldg..    S.    F. 

Coniractor— N.  F.  Neilseu,  ISO  Jessie 
St.,   S.   F.  $9000 

IiWELLlNGS 

11511)  E  CLAREMONT  33  AND  66-6 
.\  Dorchester  and  SE  Dorchester 
and  (  laremont.  Three  1-story  and 
basement    frame    dwellings. 

Ou  111  i--St.  Geo.  Ilolden,  308  Crocker 
RUlg.,    S.    F. 

.\r -hiiect— Chas   F.    Strothoff,    2274    15th 


Way.  S.  F. 


-Wm.    L.    Ten 


900    Allston 
Each  $4,000 


C.\l;PENTRY,    ETC. 

(15151  W  GRANT  AVE.  BET.  BUSH 
and  Pine  Sts.,  453  Grant  Ave.  All 
work  for  carpentry,  mill  work. 
f;la/.in.g,  etc.,  for  pent  house  struc- 
ture on  root  of  bldg. 

Ounir — .Shan    Kong. 

Architect  —  Shea  &  Shea,  Clironicle 
P.I'Ig.,    S.    F. 

Contractor  —  Wesley  McKcnzie,  2817 
Pine    St.,   .S.    F. 

Fib.l    (lit.    29,    1924.   Dated   Oct.    16,    1924. 
When      contract      work      is      50% 

complete     25% 

When    completed    and    accepted.  .50% 

Usual    35    days    25% 

TOTAL    COST,    $1963 

Bond.    $981.50.      Sureties,      Aetna      Cas- 
ualty    &     Surety     Co.       Forfeit,       none. 

Limit.  60  days  after  Oct.  20,  1924.  Plans 

and    specincations    liled. 

GARAGE 

(4516)      LOT  16  BLK.  10,  Ingleside  Ter- 
races.     All    work    for    garage    bldg. 
Owncr-Rowcna    W.    Abbott. 
Architect — None. 
Contractor— David    Hill. 
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Saturday,     November     1, 


Filed  Oct.   2S 
Completed     . . . 
Usual  35  days 


1924.  Dated  Oct. 


1924.  Specifications   filed,    i  lans 


22,   1924. 
.  .$137.50 

.  .Balance. 

TOTAL    COST,    $265. 
Bond,    sureties,    forfeit,    none,        """* 
Oct.    30,   ""     "' 
not  filed. 

RESIDENCE  S^     j^ 

<*""ark       All    work    for    1-story    and 
Own'e?!!So^^U^^S?t\of  "f  %-op  Of 

Arcl^te^iLi^L.T'^i^.?fe  ----- 
St.,    S.    F. 


Oct.     23,       li>24-SE       HLI.9A       AND 
Twenty-eighth      Ave      &    io\bj    1<SU. 
ilvce  V  and  W  R  Bethel  to  whom  ^ 
it    may   concern. 
Oct. 


Varney,    860    Bush 

riled'bc^-/29,  1924.  Dated  Oct.   1^5,^192^4. 
Roof    on 


Contractor— F.    W 
S,  ~ 


Oct.  -    . 

Geary    25x120.      n 
to  Christiansen  Broi 

Oct.    22,   1924— NB 

lett   N   61-51/2    X  E   22-3 
Games  to  A.  L.  Thulm 

Oct.    22.    1924— LOT    8 


Brown    coated    ■  •  ■  ■ 

Completed   and   accepted 
Usual  35  days  afte- 


.$2045.75 
.  2045.75 
.  2045.75 
.  2045.75 
''total   COST.    $8183. 

Bond,   $4091.50.      Sureties    Chas^^Monson 

and  S.  L.  Forsyth.     Forfeit,   none 

it     90    days.      Plans    and    s 

filed. 


Lim- 
pecifications 


^4^8)      W    17TH    AVE.    130    S    40    X    W 
^llo      All   work   except  lathing   and 

plastering   on   tw":^""7n»i\i 

>"    __x    ^ >^uilding    (flats). 

&    Nellie   Kennealy, 


4. 'Dated  Oct.  28 


Owner — Martin    1 
1285   5th  Ave 
Architect- 
Contractor u 

12th   Ave 
Filed  Oct.   29; 

Enclosed     . 

Brown    coated 

Completed    an 

usual    35    days  ^^^^^  -^^-^^ 

Bond,    $6000.      Sureties     P.    J.    t 
ir     &    Charles    J.    McCarthy, 
none.     Limit.  90  days.     Plans  ai 
ifications    filed. 


d    ac 


epted 


1479 

1924. 
$2975 
..  2975 
.  .  2975 
. .  2975 
$11,900 
ullivan. 
Forfeit, 
id  spec- 


COMPLETION  NOTICES 

S*^    1-UA1VC2SCO    CO!  ^TY 


•ded 


Accepted 

Oct  22  1924— E  MAJESTIC  AVE.  175 
SLakeview  Ave.  25  x  100.  M.  Lun- 
div    to    who    mit    may    concern 


.Oct.    1,    1924 
...     ..,  '  ig2'4-SE    FKANCISCO    AND 
Cough    25x112    25    on    Cough       Sam 
Forsyth  to  Fred  Warden.  .Oct    22,^i 
Oct    22    1924— S  PINE   137-6  E  Mason 
°  _    50x3    137-fl.      A    Ernest    Jf  "'^"".gi 
to  whom  it  may  concern.  .Oct.  20,^4 
,ct.  22,  1924-W  EIGHTH  A.^EmJ 

..Oct.    22,   1924 
4TH  AND  BART- 
',   22-3.      L.   and  A. 

Oct.   18,    1924 
ELK.    1,    MAP 
College  Hill  Tract.     Mary  and  Wm. 
M.    Healey    to    whom    it  ^fy22''°1924 
Ocr'2"2,-  1924-l6t   si.^^LK^  E'Mis^" 
sion   Terrace.      David   R.    » oods   & 
Albert    J.    Olson    to    whojn^     2o"'1;924 
Oc'l'i'"2r"l924-E''2'2ND    AVE;    150    n' 
Fulton    N    25    X   E    120    E    22nd   Ave. 
175    N    Fulton    N    2o    x.,,E    120-     v\. 
W.  Magill  to  <•■  T.  Magill.  .Oct    -1.    -4 
Oct     24,    1924— SE   COR.   DIAMOND   & 
El   Dorado   26-6   x   S4       Mrs.   Annie 
Bayless    to    George    Knabeschau.. 

Sept.    26,    ia-4 

OcV'24"l924-^SE  23RD  &  BART- 
lett  known  as  3339  to  3349  23rd  St 
Henry  A.  Thorn  Wohrden  ■^^^.0"°" 
N.  Thorn  Wohrden  to  William 
Horstmeyer  Co.  •■■■•••  •0?|-„t?'  l-J* 
Oct  24,  1924—25  x  100  fe  18TH  -■> 
B   Clover.      Rudolph  Klein   &   Rose 

T^ipin  Oct.    24,    lUii 

Oct  24,  '1924-3  12TH  AVE  225  N 
Kirlham  N  25  S  25  W  120  to  pt 
of   beg.      O.    J.   Ohison    to   wh.m    it 

Oc"     '24      19f4-E    12TH    AVE    200    N 
Kirkham     N     25     x    E    120.       O.     J. 
Ohison    to    whom    it    '"^J^j'^'gS     1924 
'i"  ■l9'2'4— w'  '  THli;'''  ^  -KICHTH 
269   and    244   S  Balboa   S  25xW 
•aoh.     Dr.  F  Arthur  Gawthorne 
,1,    ,.hi.m   it  may  concern  .  .Oct.  20,    24 
Oct    24,  1924— LOT  12  BLK  N,  Mission 
s't     Land    Co.    Tract.      Charles    Gust 
to  vho"i   it  m-iv  cnncern  .Of-t,  2f    1MJ4 
Oct     24,    1924— E    AVILLA    PERPEN. 
di.-st    S   232-6   S   Capra   Way   if  said 
Capra      Way      we 


Oct. 


100 


22 


24_N     lOTH     AVE. 


Oct.     22.     1924 


N 

Henry 


Oct. 

Noriega     W     Si-B     x    i\     ,: 

Meyer  to  Charles  Gwynn.  .Oct.  21,  ^1 
Oct     22     1924— W    lOTH    AVE.    200,  N 

Moraka  N  25   x  V/   120.     iNlrs.   Kris- 

tian    T.    Lunde    to    Ered^\\  a«len. .  __^ 

Oc't'  '-'2  '  'l'9'2'4— E  'fUNSTON  AVe'  100 
and  12.1  S  Judah  S  25xE  120  each^ 
Dahlbcrg  &  Peterson  to  vyhoni  it 
mflv   cuiicprn    Oci.    *i-.    i-'-^'* 

Oct.  "23,  1924— NW  22ND  AND  V.\- 
lencia  N  50  x  W  82-6.  JJie  Hi- 
bcrnia  S.  &  L.  Society  to  the  Fed- 
eral   Ornamental    Iron    and    Bronze 

Co.,     Oc!.     17,     1924;     Frr-de 

Snook,  Oct.  6.  1924; 
Oct.  7.  1924;  The  i 
Oct.    17,    11124;   and   ; 


Back  Co., 


17.     1924 


Oct."23",'i924— e'fAXON  AVE.  225  N 
Lakeview  Ave.  N  25  x  E  112-6,  Lot 
15  BIk.  20.  Lakeview.  The  McCar- 
thy   to    James    Arnott    and^  So^n  .  .  ^^^^^ 

Oc't."23,"l'9'2'l'— 25"x"l'o'o'  ON  N  LINE 
Anza  107-6  VV  10th  Ave.  Leon  EpP 
to  whom  it  may  concern.  .Oct.  23,    24 

Oct.  23,  1924- W  27TII  AVE.  175  S 
Irving  A.  O.  Eckman  to  whom  it 
may   concern    Oct.    22,    1924 

Oct  23  1924— W  FUNSTON  254-3  S 
Irving  S  25  x  W  120.  H.  Borge  to 
whom    it    may   concern.  .Oct.  SO,   lOi^ 

Oct.  23,  1924— W  20TH  AVE.  175  S 
California  S  25  x  W  120.  Margaret 
McHugh  to  Meyer  Bros.. Oct.  22,  1924 

Oct  23  1924— W  34TH  AVE.  125  S 
Lincoln  Way  25  x  120.  Geo.  F. 
Rundle  to  whom  it  may  concern.. 

Not  given 

Oct "23.  1924— LOT  21,  BLK.  14,  For- 
est Hill  Tract.  Lot  24  Sotelo  Ave. 
Fred  K.  Du  Puy  to  whom  it  may 
concern    OcX.    25,_  1924 

Oct.     23,     1924— W    41ST    AVE.     12o     S 
Balboa    S    75    x    W    12U.      John    H. 
Way    to    Meyer    Bros... Oct.    21.    1924 
Oct    23.   1924— COMG.   ]9.-,-2V.    E  from 
SE  Cor.  Filbert  and  Mason  E  79-9% 
xS  137-6.  Commercial  Centre  Realty 
Co    to   whom    it   may   concern...... 

Oct.    15,    1924 


extended 
straight  'ii"n''e  from  SW  cor.  Capra 
Way  &  Pierce  to  SE  cor.  Capra 
Way  &  Scott  S  alg.  Avilla  25  x 
E  100  ptn.  Marina  Gardens.  James 
Kitterman  to  H.  E.  Gray. Oct.  24  1924 
Oct  24  1924— NW  GREENWICH  & 
Larkin  N  25  x  W  103-9.  Annie  M. 
Convey    to    Joel    Johnson    &   ^^^{^2i 

Oct  "24  1924—3424  ANZA.  J.  V.  & 
Caroline   M.    Young   to    Matthies   & 

-     Gale         Oct.    18.    1924 

Oct  24  19  24 — W  VALENCIA  55  N 
18th  'n  50  &  W  100.  Nis  W.  Han- 
sen to  Meyer  Bros O'^V  2i.  1924 

Oct  24  1924— LOT  31  &  %  LOT  32 
bik  26  37-6  on  Cordova  in  Crock- 
er Amazon  Tract.  Ben  Heglin  to 
whtim    it    may   concern.  .Oct.    24,    1924 

Oct     "4     1924— W    2ND      AVE      200      S 
Geary   31   x   120   W   435      2ra     Ave. 
B.    Rubin    to    G.    E.   Watson........ 

Oct     22,    1924 

Oct  ''5'  '  1924— E  TWENTY-EIGHTH 
\'ve  195  S  Anza  E  120xS  24.  Daniel 
V  Drew  to  John  J  J  O'Hrien  and  T 
Philip    O'Brien     (as    O'Brien    Bros) 


and  E  Georgia  N  4°  20'  W  70  N 
85'  40'  S  4°  20'  K  70  S  85"  40'  W  50 
m  or  1.  Pacific  Gas  &  Electric  Co 
to  Renner  Foundation  'o.rjct.  22  24 
Oct  27,  1924— W  I41NTH  AVE.  250  N 
Ortega  N  25  .^~V  120.  George 
Gorham    to    ■'"hn    E.    Mc^^rthy. . .  .^^ 

Oc't"27"l'92'4'— SW  LANGTON  250  SE 
Howard  SB  25  x  SW  75.  Eugme 
A.  and  Mary  Bassetti  to  Gustav 
Snirz        Oct.   22,   1924 

Oct  27  1924— SW  DIVISADERO  AND 
Lombard  W  37-6  x  S  110.  W.  J. 
Dowling   to   whom    it   may  ^^^^^^^^i 

Oil'  '27,'  'i'9'24"-^'l6t  21 '  BLK.  H,  Mis- 
sion Terrace.  Walter  E.  and 
Magit  Hansen  to  whom  it  may 
concern   ^.^cl.  -*t,  u-t 

Oct  27  19''4  —  NW  B.-VLBOA  AND 
28th  Ave.  N  25  x  W  82-6.  Wm. 
McDonald  to  whom  it  may  con- 
cern             Oct.    il,    LVii 

Oct  27,  1924— S  CLAY  218-9  \V  FILL- 
more  W  25  x  S  127-4^^.  .lean  P. 
and     Irene    F.    Cassou    to    Mark    C. 

Ingraham     Oc;t.    18.    1924 

Oct     27     1924— W    40TH    AVE.    2.:>0    S 

,v"nza    25    x    120.      F.    Carroll    Reed 

to  whom  it  may  concern.  .Oc^.  2..    24 

(,ci     27    1924— SE   DIVI.SADERO  AND 

r-iav    —    106-3    S    127-8yi    W    25    N 

•5  W   Sl-3  N   102-8y4.   Sixth   Church 

of  Christ  scientist  to   Wm^  ^20      1924 

Met    "27"i924— e'sSTH    AVE.    300    S 

Lincoln    Way   S  50    x    E    120.      E.    R. 

Emery    and    T.     E.    Connolly    to 

.as.    Arnott   &    Son    Sept.    12.    1924 

Oct  '7  1924— NE  QURSADA  200  E 
L'anc  25  x  100.  Charles  E.  &  Char- 
lotte  P.    Warner   to    McKinley   and 

T>rn«en       Oct.    IS,    1.1-1 

Oct  27  1924- W  TWELFTH  AVE. 
•'25  N  Cabrillo  N  25  x  120.  Alfred 
T.  Morris  to  whom  it  may  concern 

....  Oct.  25.  192 1 
Oc't"''7'l'9'24'-^S  LINCOLN  WAY  57-6 
E  ISth  Ave.  25  x  100.  Buhman  and 
Riheis  to  whom  it  '"^^^^"""/"igj , 
Oct' '  27,'  'i924-^s'  'c.iLl'FORNL^  154-9 
W  Jones  S  137-6  x  W  51-6.  Mary  & 
Chris    Petersen   to    whom      it     may 

poncern         0<^t-    2i,  192  1 

0,M  -'8  1924— E  JULES  AVE.  125  S 
Holloway  Ave.  S  30  x  E  112-6,  Blk. 
•>-Z  Lakeview.  Ada  T.  Hmkel,  sin- 
gle   to    whom    it   may    concern.... 

Oc't' '  28,'  '  '1 924— NW  '  '2'2'ND'  '  AND    VA- 
lencia   N    50    x    W    86-6    "    ">    '" 
22nd    E    along    N    22nd 
ginning.      The    Hit 


to    pnt.    of 


Soci'et'v  "to   H.    S;    Tittle.. Oct.    23.    1921 

Oct  28  1924— E  38TH  AVE.  250  N 
Fulton  X  50  X  120.  Georgia  Hayes 
to  whom   it  may  concern    .Oct.   20,    _4 

Ocl.  28.  1924-E  47TH  AVE  22b  S 
Cabrillo  S  50  X  E  120  Wm.  T 
l?van    to    Mever    Bros. ..Oct.    2.i,    1!I24 

0"t"28.  1924— E  MIRAMAR  AVE  175 
S  Holloway  —  112-6x25.  A\  m 
Duerner    to    whom    it    ™jy^=°2"7^'^i"24 

Oct'  '  '28  '  ']'9'24'— S  '  '  'clay  143-9  '  E 
f'teiner  E  25xS  1.27-4>;|.  Bertha 
Octter    to    John     W.     Alderson 


192- 


.Oct.  24,  1924 
Ocl     -'5     1924 — .X    WILDE   AYR    100   W 
Rutland    50x100.      Andy       Bote       to 
whom  it  mav  concern ...  Oct.   15,    1924 
Oct  25    1924-NE  TWENTY-SEVENTH 
and  '      Sanchez.        Mrs.        Elizabeth 
Smiddy   to    whom    it   m;iv   concern.. — 
Oct     25     1924- S    FIFTEENTH    175    E 
c'astro   E   25x115.      Henry   F   Kraus- 

kof£   to   whom    it   may   concern 

Oct.    23,    1924 

Oc't"  25,  1924— W  FLORENTINE  150 
and  175  N  Morse  25x100  each.  Vic- 
tor Holmgren  to  whom  it  may  con- 
cern   Oct.     23,     1924 

Oct  2'5'  1924—25x100  ON  N  LINE 
Lombard  55  W  Franklin.  Peder  P 
Johnson    to    whom   it   may   concern 

Oct.    25,    1924 

Oc't'  25,  1924 — R  CAPP  195  S  25th  65 
on  c'app  115  known  as  1045  Capp. 
The  Pacific  Telephone  &  Telegraph 

Co    to   Monson   Bros Oct.    14,    1924 

Oct  25  1924— N  O'FARRELL  137-1V2 
E  Leas'cnworlh  E  85-10^2  xN  137-6. 
Mount  Olivet  Cemeter'y  Assn  to 
Edw  L  Soule  Co,  Inc.... Oct.  — ,  1924 
Oct  25.  1924— COM  987  N  85°  '-■  " 
209  N 


Oct.    27.    1! 

Oc'!"2'8''V9'24— N  PARNASSUS  AVI 
160  W  Cole  30-3%xl37-6.  G  I 
Bernard    to    whom    it    may^con^c 

Oc"t:'28."l'924'-^'N' FRANCISCO'  62-'6  E 
Gough  E  25xN  100.  Anna  CD 
P.urfeind  to  John  Harder.  .Oct.  I'.    - 

Oct  28^  r924-W  FORTY-SIXTH  A\  R 
180  S  Balboa  30x120.  Carroll  Reed 
to  whom  it  may  concern..Oct.  -i»,    <: 

Oct  28,  1924-N  0-FARRE1.L  13i-_lMr 
E  Leavenworth  E  S.i-lOVsxN  13i-C. 
The    Mount    Olivet    Cemetery    As.s  n 


21'  AV  of  Int  S  Humboldt 


LIENS  FILED 

SAN   FUANCISCO   COUNTY 

«  J   ;a  .vmount 

Oct°°''''3  ri24-SE  FOLSOM  200  SW 
8{h-SB  90  X  SW  25.  Habenicht  & 
Howlctt  vs.  Durkee  iSc  1  nomas, 
Saston   Pene   and   S.    C.   Hodges   as^^ 

OcHI  19"4-NE    ST-H's-O-SE'ciem- 

°'entina  NE   75  x  SE   80- ,.Hab«"'.tn%o 
Xr    Howiett    vs.    M.    F.     \  oung.  .$»".n" 

Oct     23     19"4— NE    6-66    LOT    36    AND 
-    all  Lot  37  Blk.  2,  Forest  Hill.  Davis 
Hardwood  Co.  vs.  N.  J.  Malv.lle  & 
McCauley   &   Webber $394.  (b 
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'  23,  1921  — SI-;  2NL)  AND  NATOMA 
IT  iin  2nd  x  7u  i>n  Nalomn.  I'io- 
n.cr  l'lal<>  and  Window  OIhms  Co. 
s.    Maurice    llns.nthai J44.50 

1    22.  1924 — .SI-:  i!Kt>ni;KiiK  and 

icrampnto  S  27-6  .\  K  32-6.  J.  S. 
liobro   vs.    Isabella    C.    Thurber.|146. 

,<cu     22,     1924— LOT     14,     liLK.     1578. 
H.    N.    JIi.<-  lure    vs.    Itoberl    G.    Hall 
»1278.35 

Oct      22,     1924     —    455     KDINBUKCH. 
Arislolile    H.    Amrosini    v.s.    Ciisber- 

1)    Pil    ilui-rra     ■  .    $68. 

1.  22,  1924 — SK  BKODICKICK  AND 
Sacramento  No.  2985  Sacramento 
ind  1924  IJroderlck.  GeorBe  1  [Pal- 
me vs  Isabella  C  Thurber  ...  $2142.70 
.  27.  1924  —  NK  KKVHIUO  AVK. 
.nd  Keith  X  100  n  K  25.  KoyaJ 
I'loor   (  o.    vs.    Cust    Michos   and    W. 

I'.    Komincs    $168. 

i.  27.  1924—809  PUVMOL'TH  AVE. 
lOvirelt  1j.  I'h.'liis  vs.  Addii-  and 
l.uc.lle    Merrick     $669. 


:i64fi 
564  7 
5648 
5649 
5G50 
5651 
5652 
565a 
56B4 
5655 
5656 
5657 
5658 
5659 
5660 
5661 
5M2 
.'>663 
5664 
5665 
5666 


.il.'<l.d 


HKI.K.1SK   OF  IJlll.UING   CO\TU.4.CT 
SAN     KR\M'/S<0     COL>TV 


,  I  27,  1924— XE  COK.  ST.  FHANCIS 
H^d  and  .San  Kernand.!  Way  E  100 
X  .V  65  Lot  1  nik  9  StFraneis  Wood. 
.\    K.  ilcL'ulli.UKli    to  C.  Lindlierg.  . 


RELEASE  C'F  UV.t<^S 


SA.'' 


KU,l\«:iSCO     COlINT> 


Recorded  Amount 

Oct  25,  1924- E  THIRD  AVE  100  S 
(  iement  S  25xE  120.  Spring:  Val- 
ley Lumber  Yard  to  Ueorfie  M 
Merritt    Bldg      Co    and      George    \V 

Merles     • -    V  •,  ■ 

Oct.  24,  1924 — W  BRIGHT  190  S  llol- 
loway  S  50xW  100.  .Tolin  Cas- 
aaretio    to 


irl    and    Fred    Olf 


BUILDING   CONTRACTS 

At  .f^MHtiX     COIMTY 
::il,(HIU  aiid   Over  H-ri>r(ed 

The    following    is    an    "idex    for    th« 

,<.i. tracts   in   this  issue.    . 


",i;o5 

Cundull 

..05 

Sclilafhy 

i.07 

Waexer 

;;08 

Same 

,1,09 

Turner 

.!;io 

Smith 

■ill 

Wern.  r 

"  ::12 

Smith 

.ul3 

Kingslanil 

.;i4 

IlunL 

.';i5 

nankin 

.•;i6 

Beadell 

-,i;i7 

Derleth 

.  :i8 

Whalen 

•■  19 

Tiooptr 

■  P20 

Sail 

Hjl 

Locke 

ti'2 

Smith 

-.Ii23 

Geary 

m;24 

Stony 

■,  I'l  2  5 

Merlinjone 

-,fi-1fi 

Pearce 

.627 

Sayers 

'i;28 

Capra 

K"'9 

Pfrang 

-.i;3ft 

Baker 

,R;il 

Dean 

-.i;32 

Trimlett 

^li33 

Grady 

i;34 

Warner 

.'fi35 

Kloss 

r,r,36 

Realty 

.ii;37 

Mead 

.038 

jjucas 

r,(;39 

Chambers 

r.wo 

Cutler 

:.r,4l 

Smith 

:,642 

Bramlage 

.■,043 

Heath 

5644 

Norris 

5645 

Marshall 

Herd 

Owner 

Carper 

Owner 

Owner 

Hudson 

Buughraan 

Owner 

Owner 

Pearce 

Mogk 

Valente 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Butzbach 

Owner 

Knowles 


Owner 
Owner 
Norris 
Owner 


56S0 
5681 
5682 
5683 
5684 
5685 
5686 
5687 
56S8 
5689 
5Gi.O 
5691 
.■|G92 
5693 
5694 
5695 
5696 
5697 
5698 
5699 
5700 
5702 
5703 


Amt 
6500 
5500 
6000 
3821 
2750 
4200 
2000 
6000 
8000 
2500 
3500 
4900 
3000 

12000 

12000 
7000 
2950 
2000 
6874 
3500 
3900 
3000 
4000 
6000 
5000 
9000 
3500 
1950 
2650 
6000 
3500 
1600 

25000 
8000 
6300 
2750 
3400 
2900 
3250 
9000 
4O00 


5723 
5724 
6725 
5726 


Johans'jn 
Knipe 

Johanson 

Xelson 

KelzlolT 

Allen 

Holmes 

Frese 

Western 

Berkeley 

Schwind 

Holt 

Jacobs 

Congdon 

Nlckirk 

Uawljjigs 

Hcltman 

Habert 

Uugg 

Kaelln 

Kemseu 

Christensen 

Ken  wort  liy 

Tucker 

Olivero 

Floegel 

Sigourney 

Bacon 

Powell 

Heyer 

WiUiford 

Mulvaney 

Bremer 

Sousa 

Ader 

.lohansen 

Lyon 

Thomas 

Cuneo 

McCord 

-Anderson 

Bland 

Ti  ink.s 

Arnold 

Agrella 

Kingsley 

Kingsley 

Marquis 

Maiquis 

Lindquist 

Hicpe 

Linotti 

.Segal 

Geary 

Wilson 

Campbell 

.Jewett 

Waldron 

Lytle 

Bilker 

Elliott 

Fiirrny 

Cundi 

Bandy 

Lewis 

Fisher 

Keller 

Makowcr 

Andereggar 

By  nip 

.Jordan 

V.anness 

King 

Hughes 

Bars  tow 

Powerll 

Short 

Peters 

AVagner 


Knlpe 

Owner 

St.   Mary 

Allen 

Allen 

Brusch 

Littlefleld 

OAlara 

Owner 

Owner 

Fee 

Blxby 

Wood 

Owner 

Owner 

Owner 

Hmning 

Owner 

Wi  Ife 

Fairfax 

Christensen 

Owner 

lUingsworlh 

Peterson 

Hose 

Graff 

Sims 

Hayword 

D.<ehMng 

W.lliford 

Broadway 

Duval 

Kellogg 

Bee 

Owner 

Owner 

Owner 

Bertoldi 

Owner 

Owner 

Owner 

Owner 

Schwartz 

Owner 

Owner 

Owner 

Owner 

Owner 

Owner 

Bold 

Louma 

Owner 

Owner 

Owner 

Anderson 

Giiranson 

Trow 

Owner 

Owens 

Kennedy 

Owner 

Owner 

Owner 

Owner 

McLean 

Owner 

Keller 

Shapero 

Owner 

Ga.stnian 


Ov 


Owner 

Carper 

Owner 

Owner 

Concrete 

Short 

Owner 

California 


3000 

30(111 
4050 


8000 
2800 
7500 
7500 

1000 

6500 
2150 
1850 
550(1 
5850 
9000 
3000 
3000 
3150 
3000 
3500 
11000 
loono 
5855 
5085 
7537 
3600 
1000 
1800 
1500 
2000 
3000 
6000 
3500 
4600 
3S50 
5250 
4000 
1100 


7500 

10000 

2100 

11600 

3100 

4450 

3700 

600O 

5200 

14077 

14000 

12000 

3000 

6100 

1600 

5500 

3900 

1500 

4500 

1500 

150OO 

9000 

3200 

24O0 

8500 

n'lon 

2500 

4050 

3000 


liWELLINGS 

(..i;m7)  no.  1639-1643  KAINS  ST.,  Ber- 
keley.     Two    dwellings. 

(nvner  —  VV.  Waexer,  2568  Humboldt 
Ave.,  Oakland. 

Arehltecl — None.  $3000    each 


FOR    nKI.IVKISY— 

— 

ll 

E'S    TABI.KS.    e.-illed   "ISTOO    Splay    Bases 

ai 

tions,"   t 

or  Quantity    Sun-eyors   and    Contractors. 

eaves    in    F.-ibrikoid    Covers    $3.50    Net, 

Pc 

stpaid. 

Same 

In 

Genuine 

Leather  Covers   $.5.50  Net,   Postpaid. 

Mail    Pe 

■sonal    Check    to    AP.THUR  PRIDDLE,   Publ 

isher,   693 

Miss 

on 

St.,   San 

Francisco.  Calif..    U.   S.   A. 

^, 

STOKES 

(5608)      NO.  2204-06  SAN  PABLO  AVE., 

Berkeley.     Stores. 
Owner   —   W.    Waexer,    2568    Humboldt 

Ave.,  Oakland. 
Architect— None.  $3821 


DWELLING 

(5605)  NO.  1862  SAN  RAMON,  Ber- 
keley.    Dwelling. 

Owner— 11.  Cundall,-  2100  Virginia  St., 
Berkeley. 

.Architect — Ahndey  &  Sowers,  460  Mont- 
gomery  St.,   San   Francsico. 

Contractor — N.  Banbert,  4735  Brook- 
dale    Ave.,    Berkeley.  $6500 

DWELLING 

(5606)  NO.  1419  FRANCISCO  ST.,  Ber- 
keley.     Dwelling. 

Owner— Fred    Sohlafky,    1411    Francisco 

St.,  Berkeley. 
Architect— A.  C.  Sharp,  1327  E-28th  St., 
•    Oakland.  ^^^^„ 

Contractor— A.    C.    Sharp.  $5500 


DWELLING 

(5609)      NO.  1315  TALBOT  ST.,  Berkeley 

Dwelling. 
Owner — Alma    Turner,    1308    Blake    St., 

Berkeley. 
Architect — None.  $2750 


DWICLLING 

(5610)  NO.  912  THE  ALAMEDA,  Ber- 
keley.    Dwelling. 

Owner — J.  Harry  Smith,  855  The  Ala- 
meda,   Berkeley. 

Architect — None.  $4200 


DWELLING 

(5611)     NO.  1206  DERBY  ST.,  Berkeley. 

Dwelling. 
Owner — Chas.    Werner,    2416    lOlh    St., 

Berkeley. 
-Xrchitect- None.  $2000 


Ber- 


DWELLING 

(5612)      NO.      561   BOTNTON 

keley.     Dwelling. 
Owner — Chas.    Smith,    San   Lorenzo    and 

l>eralta,    Berkeley. 


chile 


-L.    Robins 


DWELLING 

(5613)  NO.  23  ALVARADO  ROAD,  Ber- 
keley.    Dwelling. 

Owner- — Geo.    Kingsland,   Berkeley. 

.\rchilect— Maslen  &  Hurd,  278  Post 
K't.,   San   Francisco. 

Contractor  —  Mason-McDufHe,  Addison 
and  Shattuck  Ave.,  Bkly.  $8000 


ADDITION 

(5614)      NO.     2     THE     UPLANDS,     Ber- 

kelely.     Addition. 
Owner — H.  E.  Hunt,  Premises. 
.Architect — None. 
<  ontractor — Ben    Pearson,     2403     Grant 

St.,  Berkeley.  $2500 


DWELLING 

(5615)      NO.  1415  HOLLY  ST.,  Berkeley. 

Dwelling. 
Owner — J.  Rankin,  6082  Claremont  Ave. 

Berkeley. 
Architect — J.    Brewer,    1810    San    Pablo 

Ave.,    Berkeley.  $3500 


DWELLING 

(5016)      NO.       1844     SAN       JUAN    AVE., 

Berkeley.      Dwelling. 
Ov,ner — Beadell  &  Lane,  909  Spruce  St., 

Berkeley. 
Architect  —  G.    Lane,    909    Spruce    St.. 

Berkeley.  $4  000 


.VLTERATIONS 

(5(117)  NO.  2834  WEBSTER  ST.,  Ber- 
keley.    Alterations. 

Owner — Prof.  Chas.  Derleth  Jr.,  Prem. 

Architect — None. 

Architect — Reed  &  Corlett,  1801  Oak- 
land Bank  Bldg.,  Berkeley.         $3000 


DWELLINGS 

(5618)      NO.    2308-2312-2314   HOWE    ST., 

Berkeley.      Three   dwellings. 
Owner — J.   Whalen,    324   Warwick  Ave., 

Oakland. 
Architect — None.  $4000    each 


DWELLINGS 

(.'ifiUl)      NO.   2317      &   2321      CEDAR  ST., 

Berkeley.     Two   dwellings. 
Owner— Mrs.    Hooper,    5320    Market    St., 

Oakland. 
Architect — None. 
Contractor — O.     Carper,     1124     Hampell 

St.,   Oakland.  $6000   each 


PLATS 

(5620)  W   HANOVER   AVENUE,   40   S 
Brooklyn    Ave.,    Oakland.      2-story 

10-room  flats. 
Owner— C.  M.  Sail,  900  Vermont  Street, 

Oakland. 
Architect — None.  $7000 

DWELLING  &  GARAGE 

(5621)  S  QUIGLEY  ST  135  W  38TH 
Ave.,  .Oakland.  1-story  5-room 
dwelling  and  garage. 


34 


Owner— Wallace    H.   Locke,    3811   Qulg- 

ley  St.,  Oakland. 
Architect— None^ ^'^"^ 

'^S'-f,?  61ST  ST  (IIBAU)  OAK- 
land      2-story   4-room  dwelling. 

Ownor--F.  S.  Smith,  638  61st  Street, 
Oakland. 

-^^S';;4Tto7-Seo.  Hudson,  2757  Foot- 
hill  Blvd.,  Oakland. 


BUILDING    AND    ENGINEERING    NEWS 

vner— H.    Kloss,     1602    65th    Avenue,        PWELLING 


Saturday.     .November     1.     1324 


Oakland. 

Architect— None.  .        „       „ 

Contractor— G.    N.  Butzbach      &  Son. 

8030  East  14th  St.,  Oakland  $3500 


$2000 


fsTsf^'^le.?  VALLE    VISTA    AVENUE. 
Oakland.     2-story  7-roorn  dwlg. 
,pr_T.  F.  Geary,  351  12th  St.,  Oak- 


Owner— T.  F.  Geary, 

land. 
Architect — None. 
Contractor — J.   W.   Baugh 

Ave.,   Oakland. 


1GZ7    ."ilh 
$6874 


ai'6'2f^™i    57TH    AVE.,      OAKLAND. 

1-story    5-room   dwelling. 
Owner— A.   A.   Stony,    4288   Terrace   St., 

Oakland.  ^tmn 

Architect— None.  ^6ov\i 

S^'im  ROBERTS  AVE.  OAK- 
land.      1-story    5-rocm   dwo^lling 

Owner— C.  M.  Merlinjoncs,  143.2  78th 
Avenue,  Oakland. 

Architect — None. 


J3'J00 


?5^?^"m0     68T11    AVE.,     OAKLAND. 

1-story   6-room   dwelling. 
Owner— J.    C.    Pearce,    2121    65th    Ave.. 

Oakland. 
Architect — None. 
Contractor — Orland    Pearce, 

Ave.,   Oakland. 


211:1 


;:tooo 


DWELLING  ^,,^,    „„     ^,     ^,,, 

(5627)      E    LAUREL    AVE    D2    N    AKI- 

zona  St.,   Oakland.     1-story   4-rootn 

dwelling.  „.„     ,.    , 

Owner— Walter    Sayers,    3717    Madrone 

St.,  Oakland. 
Architect — None. 
Contractor— J.    H.    Mogk,    4111    l'"'nP<;^ 

Ave.,    Oakland.  $4000 

^lezlf  3952  -  3954  RUBY  STREET, 
Oakland      2-story   9-ropm  flats. 

Owner — E.  Copra. 

Architect — None.  ,„.,.  ,      , 

Contractor — M.  B.  Valente,  5215  Locks- 
ley  Ave.,  Oakland.  $6000 

DWELLING  „.„,,. 

(5621))      5824      MENDOCINO      AVENUE, 

Oakland.     1-story   6-room  dwlg. 
Owner- C.    J.    Pfrang,    4S0    Forest    St., 

Oakland. 
Architect — None.  $5000 


DWELLINGS   (2) 

(5630)      70S    -    712    SANTA    RAY    AVE., 

Oakland.  Two  1-story  5-room  dwlg 
Owner — W.  J.  Baker,  2255  Ransonie  Av, 

Oakland. 
Architect — None.  $4500   ea. 


DWELLING 

(5631)      N    FLORIDA    ST    100    E    LAU- 

rel  Ave.,  Oakland.     1-story  4-room 

dwelling. 
Owner — C.  M.  Dean,  3571  Fruitvalo  Av, 

Oakland. 
Architect — None.  $3500 


DWELLING  &  OARAGE 

(5632)      NW    COR.   E    16TH   ST   &   37TH 

Ave      Oakland.        1-slory      3-room 

dwelling   and   garage. 
Owner— Roliert  Trimlctt,   1230   37th  Av, 

Oakland. 
Architect— None.  $1950 


DWELLINGS  (2) 
(5636)      LOTS       19-77 

Tract,     Oakland. 

room    dwellings. 
Owner — Realty     Syndicate     Co 

cate  Bldg.,  Oakland. 
Architect — None. 


MERRIBWOOD 
Two     1-story    3- 

Syndi- 

$800  ea. 


OFFICE    BUILDING  omr,,^T-T 

(5637)  S  MOSS  OPP.  HOWE  STREET, 
Oakland.  2-story  28-room  office 
building. 

Owner— Drs.   Mead  &  Sutherland. 

Architect- Wm.  Knowles,  1214  Wel)- 
ster  St.,  Oakland. 

Contractor— Wm.  Knowles,  l<il4  Web- 
ster St.,  Oakland.  $25,000 


DWELLING   &   GARAGE 

(5633)      E  6STH  AVE  215  S  FLORA  ST, 

Oakland.      1-story   4-room   dwelling 

and   garage. 
Owner — E.    F.    Grady,    3626    Lyon    Ave., 

Oakland. 
Architect— None.  $2650 


150 


DWELLINGS  ^„„ 

(0038)      NO.    1135    &    1139    Sl'RUCL    bl.. 

Berkeley.     Two  dwellings. 
Owner— L.      Lucas,    2201      Ashby      Ave. 

Archi'tect— None.  $4000    ea 


ir.30  CAI'lSTIi.^.NO, 
1    dwellings, 
rs,    306    I'laza    Bidg.. 


DWELLINGS 
(5639)      NO.   153'.'   a 

Bcrkiley.       Tw 
Owner — J.    Chu.mbL 

OakiaiHl. 
Architect — None. 
Contractor— L.       I'- 

Ave.,  Oaklaiul. 


(5640)  NO.  2520  EIGHTH  ST.,  Ber- 
keley.     Barn.  . 

owner — The  Cutter  Laliora tones,  bth  ic 
Grayson    Kts.,    Berkeley. 

,\rchitect — None. 

Contractor— H.  Sattin,  2920  HiilKahH 
S'l.,    Berkeley.  };.i.>ii 


oak- 


UWELLING  „,      ,       ,     , 

(0C41)      NO.   2S1S  .VCTON  .ST..   Berkeley. 

Dwelling, 
owner— II.  Smith,   1757   82nd 

land. 
Architect— None.  $.,400 

DWELLING  ,     , 

(5042)      NO,  668  NEILSON  .ST.,  Berkeley 

Dwelling. 
Owner — .Mabel  Braniiagc,   619  .\rliiiKloii 

St.,    Berkeley. 
.\rehitect — None. 
Contractor — E.     Bramlage,    649     .VrliiiK- 

ton    St.,   Berkeley.  $:i9uij 


DWELLING 

(0643)      NO.    1017       FRESNO    ST., 

keley.     Dwelling. 
Owner — Heath   &   Wendl,    016   Aiiie 

Bank   Bldg.,   Berkeley. 
Archilcct — None. 


f3200 


(5649)  NE  COIi.  NOKMANDIE  & 
Morcom  Aves.,  Oakland.  l-8lory 
5-room   dwelling. 

Owner — K.  A.  Johanson,  2459  I3th  Av. 
Oakland.  .„„„.. 

Architect — None.  $3000 


DWELLING   &   GARAGE 

(0650)      9501    WALNUT  ST..  OAKLAND. 

1-story    6-room    dwelling    and    gar. 
Owner — August    Nelson,      9437      Walnut 

St.,  Oakland. 
.\rchitect — None. 
Contractor— Joe    St.     Mary,    0415    East 

14th    St.,    Oakland.  $4050 


DWELLINGS   (3) 

(5644)  NE  COR.  LAUREL  &  MADEL- 
ine  Sts.,  E  Laurel  Ave.  37,  75,  105  N 
Madeline  St.,  Oakland  Three  1-sto. 
5-room    dwellings. 

Owner — Justus   Norris. 

Arcliitect — None. 

Contractoi- — R.  E.  Norris,  3461)  Wood- 
ruff Ave.,   Oakland.  $3000  each 


DWELLING 

(5645)      B    5STH    AVE    117    S    CAMDEN 

St.,  Oakland.      1-story   5-room  dwlg 
owner — Alex  F.  Marshall,  1460  Madison 

St.,  Oakland. 
Architect— None.  $4000 


DWELLING   &   GARAGE 

(5646)      3721    MIDVALE    AVE.      1-story 

6-room    dwelling    and    garage. 
Owner  —  Frederick      Oervolstcd,      3111 

California    St.,    Oakland. 
Architect — None.  $4180 


DWELLINGS   (3) 

(0634)         E    23RD    AVE    91    - 

SE    29th     St.,    Oakland.      Three    1- 

story   4-room   dwellings. 
Owner — S.    A.    Warner,    850    Cleveland 

Ave.,   Oakland. 
Architect— None.  $2000  ea. 

DWELLING 

((5635)      E    65TH    AVE    300    N    B-14TH 
St.,  Oakland.     1-story  5-room  dwlg. 


DWELLING   &   GARAGE    (2) 

(5647)  B  MORCOM  AVE  30  &  65  NOR- 
mandie  St.,  Oakland.  Two  1-story 
5-room  dwellings  and  garages. 

Owner — K.  A.  Johanson,  2429  13th  Av., 
Oakland. 

Architect — None.  $3150  ea. 


DWELLING 

(5651)      E  74TH   AVE  275  N   HILLSIDE 

St.,  Oakland.      1-story  5-room  dwlg 
Owner^Chas.   Retzloff,  310  IDth  Street, 

Oakland. 
.^rcliitect — None. 
Contractor — Allen    Bros..    1G15   83rd   Av.. 

Oakland.  $3000 


DWELLING 

(0652)      E  67T1I   AVE.   200  S  BECK   ST., 

Oakland.      1 -story    5-room  dwlg. 
Owner— Chas.    A.    Allen,    1615    g3rd    Av., 

Oakland. 
A  rch  i  tec  t — None. 
Contractor — Allen   Bros.,    1615   83rd  Av.. 

Oakland.  $3000 


lU'ILDLVG 

(0653)      N    14TH   ST.    100   E   HARRISON 

St  .    Oakland.       2-story     tile    stores 

and    loft   building. 
Owner — H.   C.    Holmes,   392    17th    Street, 

Oakland. 
Architect — None. 
Contractor- M.   1'.   Brasch,   392   17th   St., 

Oakland.  $36,000 


BLK.    10 

uing    Cor. 


GARAGE 

(0654)       LOTS    1    TO    6    L\C. 
Map    of    San    Antonio,     b 
19th  Ave.   and   E-12th   St.,   Oakland. 
General  construction  on  reinforced 
concrete        commercial        building, 
(garage.) 
Owner — J.    H.    Frese,    420    25th    Street, 

Oakland. 
Architect— C.   A.   Bretting,   306   12th  St., 

Oakland.     . 
Contractor — R.    W.   Littlefield.   357    12th 

St.,  Oakland. 
Filed  Oct.  24,   1924.   Dated  Sept.  2,   1924. 

Completion    of   2nd    floor    25% 

(Jompletion  of  roof  trusses   25% 

Completed   and    accepted    25% 

Usual    35    days    25% 

TOTAL  COST,  $59,700 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  90  working  days  from 
date.     Plans  and  specifications  filed. 


Cal. 


Heating 
Emery- 


II EATING  SYSTEM 
(5605)      EMERYVILLE, 

system. 
Owner — Western    Electric    Co. 

ville,  Cal. 
Contractor — J.  B.  O'Mara  Co.,  Clara  St 

S.an   Francisco. 
Payments  not  given. 

TOTA    LCOST.    $ 

l'"ileil  Oct.   24,   1924.   Dated  ■ . 

Plans   and  specifications  only. 


DWELLINGS 

(0606)      NO.    893      AND      897    I'ERALTA, 

Berkeley.      Two    dwellings, 
owner— Berkeley   Bblg.   Co.,   2029    Shat- 

tuck   Ave.,   Berkeley. 
Architect — None.  $4000  each 


DWELLING 

(0607)  NO.  1242  ADDISO.M  ST.,  Ber- 
keley.     Dwelling. 

Owner — M.  Schwiiid,  1080-.\  Bonita  Ave. 
Berkeley. 

.\rehitect — None.  $2800 


DWELLING 

(0608)      NO.  534  SANT.\  UOS.\  ST.,  B.t- 

keley.      Dwelling. 
Owner— R.    A.      Holt,      2912      Claremont 

.\ve.,  Berlceley. 
Architect — Thos.    Fee,    1040    Sutter    St., 

San    Francisco. 
Contractor — Thos.   Fee,    1040   Sutter   St., 

San   Francisco.  $7000 


DWELLING 

(564S)      4128   HOPKINS  ST.,  OAKI<AND. 

1-story   5-room  dwelling. 
Owner  —   Elizabeth    Knipe,      llayward, 

Calif. 
-■Vrchitei't — None. 

Contractor — John  Knipe,  Hayward,  C;il. 
$3000 


DWELLING 

(0609)  NO.  946  OXFORD  ST.,  Berkeley 
Dwelling. 

Owner  —  Mrs.  Jacobs,  1534  Henry  St., 
Cerkele.v. 

Architect — None. 

Contractor— R.  R.  Bi.xby,  2447%  Web- 
ster St.,  Berkeley.  $7500 


Satui'day,     Xov^mber     1.     1924 


ilO 


UAit  A 

(5StiiM      M>.      L'T2.-.       I'II:I>MUNT 

H.rk.lry.      (iurnKi-. 
OwniT  -  WvH.    CoiiKiluii.    2't-n    I'll  iliimnt 

Avp..    Herkclcy. 
Archll.-ft — Nniii', 
■    inlracloi— .1.     \Vn...l,    1721     Milvlii    St., 

Berkelt-y.  $IUUU 


BUILDING    AND    ENGINEERING    NEWS 

,\VK.. 


0.1 


L'WELLINO 

(5661)  NO.  706  HTI.I.nAI.K  ST..  Rer- 
kelpy.      DwolliiiK. 

Owner — 1{.     .MikliU.     47c     nicnl     Aviv, 

San    Le.indiii. 
Arrhltect — Noiii-.  $6500 

DWELWNO 

(5662)  W  SKVIO.NTY-FOUriTII  AVE. 
132  S  llillsl,!.-  St..  (lakhinil.  1 -sCory 
4-roi>in    <lwt'llinn    ami    k.ii:iki'. 

Ownoi--ll.   Ka\vlln«s,  ni.s    i;asl    llih  St., 

Oaklaiitl. 
A  rch  i  1 10 1 —  .None.  %  21  SO 


■'.«G:tl      W     SEVI'INTY-KiailTM       AVE. 

70  S   Holly   St..   oaklanil.    I   slcry  *- 

room   (lu'flllnK. 
viuncr — \V.  \Y.   ll.Uman.  17.';i   r,<^\\\  Ave. 

t>aklaiul. 
Archil^ot  —  Snnp.  $1850 


DWRl.LINO 

(5664)  !•;  (-HAROI.YN  TEURAPR  299 
.N  ChaliMt  IM.,  (_)aklaml.  1-Kl..iy  6- 
room   dwelling. 

Owner — .1.  Habcrl,  43.16  R.>!sex  St..  Oak- 
land. 

.Arch  i  I  e<:t — None. 

Contrartor  —  Hcnnlng  &  Stanl.-v.  467 
Turk    St.,    S.    P.  '$r)500 


DWELLINGS 

(5665)  541.")  5421  Rol)prl.<!  Av.».,  Oak- 
land. 2  1-story  5-n)om  dwellings  & 
garages. 

Owner — lilies:  &  Li.slion.  6047  Ilarwood 
Ave.,    Oakland. 

Arrhiteet — None,  $2n2.'>    each 


nWRLLINOS 

15666)      S    lilRDSALL   AVE.    75    130    165 

R  Yuba  .Ave..  Oakland.  3  l-.>!|ory  5- 

rooni  dwellings. 
Owner — Jos.    R.    Kaelin,    1!133    5tli    Ave. 

Oakland. 
Architect — None. 
Ciinlrnctor — \Vm.     Wolfe,     12S;    nth    St., 

Oakland.  $3(1U0  each 


DWELLING 

(5667)      N  HILLSIDE  ST.  120  E  Ritchie 

St.,   Oakland.    1 -story   5-rooni   dwlg. 
Owner— It.   C.    Remscn,    1717   47lh   Ave., 

OaklanW. 
Architect — None, 
(.'ontraclor— Fairfax     Really     (":o.,     7927 

East    14th   St.,   Oakland.  $3000 


DWELLINO 

(5668)  4121  REDDINO  STREET,  Oak- 
land.   1 -story    5-ruom    dwelling. 

Owner — D.  P.  (Jhristensen,  4121  Red- 
ding St.,  Oakland. 

Architect   -.\one. 

Contractor  —  A.  C.  Christensen,  4121 
Redding  St.,  Oakland.  $3000 


DWELLINtl 

15669)      S  RIRDSALL  AVE.  120  W  Mnn- 

ticelln   Ave.,  Oakland.   1-story  5-rm. 

dwelling    and    garage. 
Owner   —    Kenworlhy    and    Inglis,    5533 

Morse    Drive,    (jakUind. 
Architect— .None.  $3150 


DWELLING 

(5670)      S  MADELINE  ST.  240  E  Laurel 

Ave.,  Oakland.  1-story  5-room  dwlg 
Owner — A.    H.    Tucker,    914    Linden    St.. 

Oakland. 
Architect — None. 
Contractor— L.    W.    Hollingwortli,    3264 

Madeline  St.,  Oakland.  $3000 


196 


DWELLING 

(5671)  S  SIXTY-SECOND  ST. 
Baker  St.,  Oakland,  l-.'-'tory 
dwelling. 

Owner— Maltio  Olivero.  n2iid  Street, 
Oakland. 

Architect — .None. 

Contracior— Alfred  Petersen.  .'!91S  Lin- 
wood    Ave.,    (lakiaiid.  .^3500 

GARAGE 

(5672)  S  FOOTHILL  P.LVD. 
Fruitvale  Ave..  Oakland, 
brick   garage. 

Owner — J.   B.    Petersen,    2053    38th    Ave., 

Oakland. 
Architect— None.  $8000 


">oni 


150      W 


APART.MRNTS 

15673)  \37  SIXTY -FIRST  ST.,  Oakland 
2-«loiy    16-roi.m    a|jarlnien(.s. 

Owner— Martin  Floegel,  887  Gist  St.. 
Oakland. 

Arehltei't — None. 

('..nlractor— Cli.'is.  W.  Rose,  3203  Mar- 
ket   SI.,    Oakl.ind.  JIl.tnirt 


STORES 

(Mi74)      732   GRAND   AVE.,   Oakland.    1- 

.slory    hriek    stores, 
iiwiiir    —    Thail    SiK.iurm-v,    732    ("Jrand 

Ave.,   Oaklaml. 
Areliiteet  — .None. 
CoMtiael.ir      Gi-afl'-Wiulimd     Co.,      Klil 

Franklin    St..   oaklaml.  $lu.iiui 


P.TINGALOW 

(5675)       LOT    4    AND    SI'I    35    nV    I.OT    3 
RIk    C    Man    uf    L..lhani       Terrace, 
Oakland.    All    work    for    I -story    du- 
plex   bungalow. 
Owner-    F.   F.    Baeon   414    15th   St.,   Oak- 
land. 
Architect— Win.    Reaslev. 
I'ontrai  lor— L.    M.    Sims,    1S12    Virginia 

St.,     Berkeley. 
Filed  Oct.   25.    1924.  Dated  Oct.   14.   1924. 

Hldg.    enclosed    $1463  75 

When    plastered     1463.75 

Completed   and    accepted    ....    1463.75 

Usual    35    days    1463.75 

TOTAL  COST,  $5,S55 
ties,  none;  Foifeit.  $1  day; 
working     days;     Plans     ami 


Bond, 


ik  for  residence  and  ga- 
Powell,    2621    ITilgard 


RESIDF.NI 

(5«7i;) 

ley.    Al:    w. 
rage. 
Owner — ( !lar; 

Ave.,    Berkeley. 
Architect — None. 

Contractor — Leon    P.    Ilavward    and    F. 
K.    Sherwood,    937    Evclvn    St.,   Oak- 
land. 
Filed  Oct.   25,   1924.   Dated   Oct.   25,   1924. 

I'ariiiiiler  work   completed $850.00 

Completed    and    accepted....    2,117.5>) 

Usual    35    days     2  117  5t> 

TOTAL  COST,  $56ji5 
Bond,  $2543:  Sureties.  American  Sure- 
ly Co.;  Forfeit,  $5  per  day;  Limit,  60 
days;  Plans  and  specifications,  none. 


PAINTING 

(5677)      E    50    OF    LOT    1    &    W    50    OF 

Lot  8  Elk  G  Map  Fountain  Place, 

Oakland     Painting. 
Owner — Withheld. 
Architect  ^   McCall    &    Davis,    Alameda 

Title   &   Ins.    Bldg..  Oakland. 
Contractor — Chas.    W.    Heyer    Jr.,     17th 

and    Broadway,    Oakland. 
Sub-Contractor — C.     J.     Doeliring.     2232 

Peralta  St.,  Oakland. 
Filed  Oct.  25,   1924.  Dated  Aug.   15,   1924 

15th    each    month    75% 

Usual    35    days     25% 

TOTAL  COST,  $7537 
Bond,  Sureties,  none;  Forfeit,  $100  day; 
Limit.  7  days  after  wood  trim  is  in- 
stalled;  Plans  and   specifications,   none. 


DWELLING 

(5678)       3104    SA.NTA    CLARA    AVENUE 

Alameda.  One-story  5-rooni  dwlg. 
Owner— Williford   &   Klambt  3237   Bayo 

Vista   Ave.,    Alameda. 
Architect — None. 
Contractor    —    Howard    Williford.    3237 

Bayo   Vista  Ave.,   Alameda.        $3000 


FOUNDATION 

(5679)  2156  CENTRAL  AVE.,  Alameda 
Foundation  (concrete). 

Owner — J.  J.  Mulvany,  1401  Park  Street 
Alameda. 

Architet — None. 

Contractor — W.  Broadway,  3432  Salis- 
bury   St.,    Oakland.  $1000 


ALTERATION 

(5680)  823  CENTRAI,  AVENUE,  Ala- 
meda. Alterations. 

Owner  —  Agnes  Bremer.  823  Central 
Ave,,   Alameda. 

Architect — None. 

contractor — Oliver  Duval  /t  Son,  216 
Dalzell    Bldg.,    Oakland.  $1X00 


Ala- 


ADDITION 

(5681)      1451     EIGHTH     STREET, 

meda.  Addition. 
Owner — J.    Sousa.    1451    Eighth    Street, 

Alameda. 
Architect — None. 
Contractor — G.  Kellogg,  SIO  Taylor  Ave 

Alameda.  $1500 


.M.TERATION 

i5«X2)      2J19  SANTA  CLARA  AVE,  Ala- 

inedu.    Alterntiuns. 
Owner — Leon  Adi'r,  City  Hall,  Alameda 
.\rehilecl — None. 
Conlrnctur — Samuel   Lee   1801    Lafayette 

St.,  Alameda.  $2000 


DUELLING 

(..683)      2427    BVRO.N    ST.,    Berkeley. 
Dwelling. 

Owner — A.  Johansen,  840  54th  St.,  Oak- 
land. 

.\ieliitect — None.  $3000 


liW  lOLLING 

(..(;84)      1866    SA.V   RAMON,    Berkeley. 

Dwelling. 
Owner  —   O.    Lyon,    520    .San    Fernando, 

Berkeley. 
.\ichitect — None.  $6000 

DWELLING 

(..685)      2872    MONTAN.A    ST.,    (lakland. 

I -story    5-rooni    dwelling. 
Owner— J.     F,     Thomas,       3022     Peralta 

Ave.,   Oakland. 
.\r.  hitect— None.  $3500 


DWELLING 

(5686)  540  SANTA  RAT  AVE.,  Oak- 
land.     1-story    6-room   dwelling. 

Owner — L.     Cuneo. 

A  rch  i  t  ee  t — None. 

lontractor — Jos.  Bertoldi,  5628  Vicente 
St.,   Oakland.  .«.4600 


DWELLING 

(.'.6.S7)        NW     COR.     HUMBOLDT     AND 

Davis  Sts.,  Oakland.  1 -story  5-room 

dwelling. 
Owner — J.    A.    Mct'ord,    3452    Davis    St., 

Oakland. 
.Architect — None.  $3850 


DWELLING 

(..688)      NE    COR.    LAUREL    &    Florida 

St.,     Oakland.       1-story     8-rooni     2- 

family  dwelling. 

Andersen,    3212    Florida    St., 

$5250 


.AI^TERATIONS 

(5689)  E  BROADWAA'  125  S  29TH  ST., 
Oakland.   Alterations. 

Owner — S.    Bland,    239    E-16th    St.,    Oak- 
land. 
Architect — None,  $4000 

ADDITION 

(5690)  N  HILLMONT  DR.,  450   R  7nRD 
Ave,,    Oakland.       Addition. 

Owner — A.    W.    Trinks,    I!.    F.    D.    No     1 

Box    312,    Oakland. 
.Architect — None.  $1100 


DUELLING 

(56111)      N  BURR  ST.,   400   K   IHTII  .AVE. 

Oakland.      1-story    4-ro.ni'i    lUvlg 
Owner — (_'.    H.    Arnold.    9:;19     Holly    St., 

(Oakland. 
Architect — None.  • 

Clonlractor — C.    H.    Schwartz,    Havward, 

Calif.  ■   $3500 


DWELLING 

(5692)  2451     i^IXTY-FOURTH     AVE., 

Oakland.  1-slory  5-room  dwelling 
and   garage. 

Owner— A.   J.    Agrella,    1811    E-19th    St., 


'•hill 


TOO 


DWELLINGS 

(.-.693)  N  KINGSLEA'  PL.,  375,  400  and 
450  W  Seminary,  Oal<land.  Three 
1-story    4-room    dwellings. 

Owner— C.  A.  Kingsley,  5748  AValnut 
Ave.,    Oakland. 

.\rchilect^-None.  $2000    each 


DWELLINGS 

(5691)      N   KINGSLEY  PL.   400,   443   and 
4  50  AV  Seminary  Ave.,  Oakland.  Three 
:-story    5-room    dwellings. 
Owner — C.     A.     Kingsley,     5748     Walnut 

St.,    Oakland. 
Architect — None.  $2500   each 


DAVRLLINGS 

(.-.695)       71)07.    7011,     7019.    7101     ORRAL 

SI..   Oakland.      Four   l-storv   4-room 

dwellings. 
Owner — E.  M.  Marquis.   2S27  Russell  St. 

Berkeley. 
.Architect — None.  $2500   each 

DWELLING 

(5696)       7001    ORRAL    ST.,    Oakland.    1- 
story   3-room   dwelling  and   garage. 
Owner— E.  M.  Marquis,  2827  Russell  St., 


Berlielcy. 
Architect — None. 


$2100 


sa- 
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DWELLINGS  „„       ,,,„     ,, 

15697)      S    TYRELL    ST.,    IHO     1.. 

Story    5-room    dwellings      '^" 

Ownel-^-    Chas.    W.      Lindyuisl.      4  07S 

Brookdale    Ave.,    Oakland. 
Architect— None^ *290a    eacn 

?5°6lJ)^''§    SIDE    OP    E-EIGHTKENTH 
^'"'11   W   of  36th  Ave.,   Oakland.     Gen- 
eral    construction     1 -story     frame 

cottage.  irrri     -tRth     Avp 

Owner  —  Marie  Riepe.  lY.'ll  .«th  A^  e., 
Oakland. 

Architect — None.  . 

Contiactor— P.  J.  Bold,  165<  3oth  Ave.. 
Oakland.  „   .    ,   r.„i     7    Tfi 

Filed    Oct.    27,    1924.   Dated   Oct.    7,   1924 

When    frame    is    up '''^ 

1st  coat   plaster    ■' 

When    completed    ''; 

usual   3!idays   ■  ■^■^^^■^- cost/ iiUn 

Bond,  sureties,  forfeit,  """\^}r'"\^^^ll 
working  days  after  Oct.  7.  19.4.  I  lan.s 
and  specication   filed. 

?^6W-^''n'^6    PT.    OF    LOT    28    AND    S 

'■i    ft      of    Lot     29,    Blk.     C.     Bryant 

Tract.       General     construction        1- 

story    5-rooin    and    basement    bun- 

Owne?— Ekido  and  Lctizia  Linotti,  1732 
7th.    Berkeley. 

^rnt^a^cVoT-^Louma   &,  Kestl     Berkeley. 

Filed  Oct.  27,  1924.  Dated  Sept.  2.1,  1924 

Ready    for    plaster    *18U" 

Ready    for    painting lb"" 

Hardwood    floors    are     laid     ....      h5« 

tn    d-ivN    after    completion luu 

30    d-us    alter    ^VpoTAL   COST,    $4450 

Bond,  sureties,  forfeit,  none.  ''''"''• 
Jan.  1,  1925.  Plans  and  specifications 
filed.  

RESIDENCE 

(5700)      949    MORAGA    AVE 

Residence   and   garage. 
Owner— N.  Segal,  353  Grand  Ave 

land. 
Architect — None. 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,     November     1,     1924 


DWELLING  ,„      ,^   , 

I57U8)  3331,  3333  HOPKINS  ST.,  Oak- 
land. 1-story  9-room  2-family 
dwelling.  .  „.,.,    ,,,   ^, 

Owner— Ad&lphus  A.  Baker,  3203  West 
St.,    Oakland. 

r',ntrL."ior^Owens  &  Kelly,  241  Moss 
AVL-.,  Oakland.  ?>>1"" 


dmont. 
Oak- 

$3700 


RESIDENCE  _,^      „,    , 

(5701)  14  DORMIDERA  AVE,  Pied- 
mont.   Residence  and  garage. 

Owner  -Roy  E.  Warner,  911  Kingston 
Ave.,    Piedmont. 

Architect-A.    W.    Smith,  911    Kingston 

Ave.,    Piedmont.  Ifxiioii 


edmr 


ALTER.ATIONS  ,,„  , 

(5709)       SVV    COR.    EIGHTH    A\  L.    and 

E-12th  St.,  Oakland.  AlteriUlons. 
owner— E.     C.     Elliott,     1305     Clay     St., 

Oakland. 

c','nti'4c'i'o7-i^p"T.   Kennedy,  434   9th  St 
Oakland.  S1600 


DWELLING  „      , 

(5717)      LOT  20,  BLK.  E,  Regents  Park 
Map   No.   3,   Berkeley.   General   con- 
struction   4-room    dwelling. 
Owner— A.    Makower,    2484    Mission    St., 

San    Francisco. 
Architect — None.  „ 

ioritractor— S.  M.  Shapero,  1822  9th  St.. 

Fibd  Oct.  27,'  1924.  Dated  Aug.  15.  1924 

When    frame    is    up     *»»» 

When   brown  coated    suu 

When    completed     Jlju 

usual  35  days  • -..oTVLcbsT:  isISS 
Bund  sureties,  none.  Forfeit,  $10.00 
per  day  Limit,  90  working  days  after 
.Sept.  1,  1924.  Plans  and  specifications 
not    filed. 


(5710)  N  SUNNYHILL  RD.,  200  W 
Hlllcroft  Circle,  Oakland.  !•/; -story 
«-room  dwelling. 

Owner— Lloyd  .1.  Moure,  487  Kich  St., 
Oakland.  ,-  =  i,n 

Architect— None.  ?-'5"» 


DWELLING  „      ^    ,  .       , 

I  571 1)      3621    LINC(yLN    AVE.,   Oakland 

I -story    5-rooni     dwelling    and    ga 

Ownel-— C.   J.   Furray,   ".621    Lincoln   Avi 
Oakland. 

Archllect — None. 


on 


r^ml'^^NW     COR.     THIRTV-EIGHTH 

and    Market    Sts.,    Oakland.    1 -story 

3-room    dwelling. 
Ownei— Paulin    Cundi,    3240    Linden    St., 

Oakland. 
Architect— None.  $1500 


DWELLING  ,  „,      _.    , 

(5713)  655     FIFTY-FIFTH     ST.,    Oak- 
land.     1-story   5-room  dwelling  and 

Own?r— .f  M.  Bandy,  748   53rd  St.,  Oak- 

Architect— None.  54500 

ADDITION  „„,.,  ..,,„ 

(5714)  2130      THIRTY-FIFTH  AVE., 
Oakland.      Addition. 

owner— Edmund   Lewis,   2130    35th  Ave., 

Oakland. 
Architect — None.  ^„,    ,.,. 

Ciuilrac'tfir  —  A.    R.    McLean,    594    16th 

St.,    Oakland.  »1500 


Font)"  Nof  1542  ADDISON  ST.,  Ber- 
keley.     Dwelling. 

Owner — Pheo.  Andereggan,  1202  Cali- 
fornia St.,  Berkeley.  ,.■.,,<> 

Architect — None.  ».i40U 

{^5719)      NO.  2301  CEDAR  ST.,  Berkeley. 

Owner — B.   L.vnip,   2341    Channing  Way, 

Berkeley. 
Architect — None, 
(-.jntractor— H.    Gastman,    Euclid    Ave.. 

Berkeley.  J850U 

y^Y'0)''"xX    1743    SAN    LORENZO    ST.. 

Berkeley.      Dwelling. 
Owner— M.      Jordan.      5844      Broadway, 

Oakland. 
Architect— None.  Jooou 

SERVICE    STATION  „,^,, 

(6721)      SE    COR.    REDDI.N-G    &  HIGH 

Sts.,      Oakland.        One-story  brick 

service    station. 
Owner— Louis   E.   Van    Ness,   4920   Park 

Blvd.,    Oakland. 

.Architect — None.  %ibuu 


RESIDENCE 

(5702)  1221    GRAND    AVE., 
Residence   and   garage. 

Owner — John  J.  Geary,  1015  Grand  Ave 
Oakland.  ,    „, 

Architect— Mr.  Thomas,  lllh  and  Clay 
Sts.,    Oakland.  $6000 

RESIDENCE  ^       ^.   ^ 

(5703)  276  WILDWOOD  AVE.,  Pied- 
mont.   Residence  and   garage. 

Owner— L.  L.   Wilson,  217  R  16th  Street, 

Oakland 
Architect — None.  $5200 

RESIDENCE  ^.    , 

(5704)  50  GUILFORD  PLACE,  Pied- 
mont.  Residence  and  garage. 

Owner — L.  G.  Campbell,  1404  Franklin 
St.,   Oakland. 

Architect  —  Hutchinson  &  Mills,  1214 
Webster   St.,   Oakland. 

Contractor — A.  F.  Anderson,  2S0O  Dela- 
ware   St.,    Berkeley.  $14,077 


A  PA  RTMENTS  ^  .  „  . 

(5715)  S  ERIE  ST.  250  E  MANDANA 
Blvd.,  Oakland.  2-story  16-room 
apartments. 

Owner— H.  P.  Fisher,  Syndicate  Bldg., 
Oakland. 

Architect — Schirmer-Bugbee  Co.,  Thay- 
er  Bldg.,   Oakland.  $15,000 

FLATS,   STORES 

(5716)  W  GROVE  ST  90  N  53RD  ST.. 
Oakland.      2-story   6-room    flats  and 

Owner— l^'.  E.  Keller,  404  26th  St.,  Oak- 
land. 

Archileet  —  D.  M.  Crooks,  406  Stuart 
Bldg.,   Oakland. 

Contractor — R.     Keller,     3427     Andov. 


DWELLING    &    GARAGE 

(57''2)      W     109TH    AVE.     200     S     BAN- 

croft      -Ave.,      Oakland.      One-story 

dwelling   and   garage. 
Owner— W.    E.    King,    S12   Cornell    Ave.. 

Albany. 
Architect — None. 
Contractor— O.   D.  Carper,  1124   Hampel 

St.,  Oakland.  H05y 


DWELLING   &   GARAGE 

(5723)  3039  PERALTA  AiJ'E.,  OAK- 
land.  One-story  5-room  dwelling 
and   garage.  „    „,    ,. 

Owner— E.  M.  Hughes,  I.  O.  O.  F.  Club 
rooms,   Oakland. 

Architect — None.  $3000 


Oakland. 


.i;900o 


DWELLING  „  .  „.r  .  »„, 

(6724)      2629     ABBEY    ST.,     OAKLAND. 

One-story    4-room   dwelling. 
owner — H.  L.  Barstow,  2621  Abbey  St., 

Oakland. 
.Architect — None.  ii(au 


RESIDENCE 

(5705)  124  GUILFORD  ROAD,  Pied- 
mont.   Residence  .  and    garage. 

Owner — H.  W.  Jewett,  517  Glenview 
Ave.,  Piedmont. 

Architect — Harvey    Slocombe.    Oakland. 

Contractor — H.  Goranson,  3476  Laguna 
Ave.,  Oakland.  $14,000 


RESIDENCE 

(5706)  25  WOODLAND  WAY,  Pied- 
mont.  Residence  and   garage. 

Owner  —  Vernon  Waldron,  533  Grand 
Ave..   Oakland. 

Architect  -Albert  Parr,  68  Post  Street, 
San   Francisco. 

Contractor— Charles  L.  Trow,  235  E  8th 
St.,    Oakland.  $12,00(1 


Francisco  Savings  and  Loan  Society 

(THE  .S.^N  FR.\XCISCO  BANK)    ^^^^^^^^ 

INCORPORATED   FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California. 

the  Assets  of  which  have  never  been  increased 

by  mergers  or  consolidations  with  other  Banks. 


DWELLING 

(5707)  2416  NINETY-FOURTH  AVE., 
Oakland.      1-story    5-ro<,nj    dwlg. 

Owner— A.  Lytle,  2495  94th  Ave.,  Oak- 
land. 

Architect — None.  $3000 


The  San 


SAVINGS 


Member  Associated  .Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  30th,  1924 

.        .  $93,198,226.96 

Capital,  Reserve  ar,d  (Cor,tinger.t  Funds. ::....        3.900,000.00 
Employees-  Pension  Fund 446,024.41 

MISSION  BRANCH iif^'^^'"? ^^Hl'j^bT" 

PARK-PRESIDIO  DISTRICT  BRANCH .  .Clement  St.  ^"d  7tft  A^e. 

HAIGHT  STREET  BRANCH Vi,"^'??'  ""i'^a        . „  f  fllka  It 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  31. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (4)4)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


Saturday.    Nov^mbPr    1,    1924         BtTTLDiNG     ANt)     ENOINEERINO     NEWS 


SKUVirE  STATION 

(57Ji)      SVV     (Oil,     FHIJITVAI.K     AVE. 

&       MonCaiia       Si  .    (laklaiul.      uiin- 

Moiy    lirlfk    Kt^rvlci'    Mtatlnn. 
Owiitr-  (Ihester    R.    I'nwerll,    1627    Lln- 

ilpii   St.,   Oakland. 
Ari-lillei-t- -Marshall       *       Iliirks,     1725 

Wtl.sUr    St..    Oakland. 
Conliatliir     ().    M.   Concri'lp    Co.,    4th    & 

Ciak  SIS.,  Oakland.  ^2500 


DWRLI.INO 

(572«)    r.6t    iiAnno.v     roap,     oak- 

laiid.      Tvvo-stiiiy    8-room   dwi-lllnu. 
Owner— I.ouIk,.  II.  Short,  574   UuHal   Av., 

Oakland. 
Architect — None. 
Contractor— C.  W,  Short,  p74   Itos.il  Av.. 

Oakland.  }80nO 


PWKl.I.lN'n   &  OAHAGE 

lf.727)      1424    t'AVANAtlOH    RD.,    OAK- 

laiul.      One-story    G-roiim    dwelling: 

and  sora^e. 
Owner—  li'red    \V.   Teters,   1S4    ItidReway 

Ave.,  Oakland. 
Arrhitect — None.  jr.SOO 


APARTMENTS 

(571'8)      N     FAIRBANKS     AVE.     .132      E 

Crofliiii    Ave.,   Oakland.      Two-story 

16-room    apartments. 
Owner — Mae    L.    WaKner,    ICSC     l''ianlf- 

lin   St.,   Oakland. 
Architect — None. 
Contractor — t'alitornia    Builders,       1636 

BYimklin   St.,   Oakland.  Jlii.OOO 


LOFT 

SVV  COR.  .'■.Til  &  WEBSTER  STREETS, 

Oakland.       Two-story       liriok       loft 

building'. 
Owner — Misses  M.  &  D.  Walters,  Tliay- 

er    Bids.,    Oakland. 
Archil eet — Schirmer-BuBbee  Co.,   Tliay- 

er  Bldg.,  Oakland, 
i-nntractor— K.    W.   l.ittlefield,   357    12th 

St.,    Oakland.  $43,000 

NOTE — Recorded    contract      reported 
I  i.'t.  20,  1924;  No.   5522. 


COMPLETION  NOTICES 


AI.AMEIDA    COliNTY 


Recorded  Accepttd 

Oct.  23,  1924— I.OT  8  AND  K  11  FT. 
of  Lot  7,  Blk.  C.  Eniil  and  Anna 
N.    Hill   to   whom    it   may   concern.. 

Oct.    20,     1924 

Oct.  23,  1924— LOT  4,  BLK.  C,  Map 
of  Oakland  Highlands  Tract,  Oak- 
land.    Oeu.  II.  Millward  to  whom  it 

mav  concern    Oct,   22,   1924 

Oct.  23,  1924— BEG.  AT  A  PT.  ON 
NW  line  of  14th  Ave.  85  ft.  SW  of 
E-20th  St.,  thence  SW  35  ft.,  NW 
74  ft.  NE  31  ft.  SE  74  ft.  to  pt.  of 
beg.      Elizabeth   J.   Blair   to   E.    W, 

Blair   Oct.   15,   1924 

Oct  22,  1924— LOT  7,  BLK.  H,  Mills 
Garden  Tract.  Oakland.  Alex  Mar- 
shall to  Alex  Marshall.  .Oct.  22,  '24 
Oct.  22,  1924 — IN  BLK.  G,  Linda  Bark 
Addition.  Tonv  Silva  to  C.  H.  Cou- 
sen  anfi  Geo.  Kellos^g; .  .Oct.  21.  1924 
Oct.  23,  1924— S  SIDE  OF  LINCOLN 
St,  415  W  of  McGee  Ave.,  Berkeley. 
Paul  Sampson  to  whom  it  may  con- 
cern        Oct.    23,    1924 

Oct.  23,  1924— LOTS  IS  &  19  BLK  15 
M  Resub  of  a  portion  of  Holly- 
wood, Oakland.  Cummins  &  White 
to  Oakland  Home  Builders  Co.  Inc. 

Oct.    23,    1924 

Oct.  23,  1924— EAST  SIDE  OF  KBN- 
wyn  Road  255  N  of  Cleveland,  Oak- 
land. Klas  F.  Westerholm  to  whom 

it  may  concern    Oct.  23,   1924 

Oct.  23,  1924—2328  WARD  ST.,  Berke- 
ley.   Elsie   Genee    Caswell   to    whom 

it  may  c(mcern    Oct.  7,  1924 

Oct.  23,  1924— LOT  47  BLK  4  KEY 
Route   Heights,   Oakland.   T.   I.   Bel- 

wav  to  whom  it  may  concern 

Oct.    13,    1924 

Oct.  22,  1924—3853  FlilT]TVAI-E  Ave, 
Oakland.  E.  A.  Wiest  and  H.  Mo- 
lema    to   whom    it   may   concern.... 

Oct.    22.    1924 

Oct.  22,  1924— SE  30  FT,  OF  LOT  63 
and  .NW  5  ft.  of  Lot  64,  Key  Route 
Acres,  Oakland.  Elna  and  Will- 
iam   W.   Wagner   to   E.    W.    Burton 

Oct.  22,  1924 

Oct;'2i,"i924  —  1224  PARKER  ST.. 
Berkelev.     C.   F.   Gubanski    to   S.   R. 

Coffee    .■ Oct.    20,    1924 

Oct.  22.  1924— W  99  FT.  OF  LOT  1 
and  the  W  105  ft.  of  Lot  2,  Blk. 
H,  Map  Oakland  Highlands,  O.ik- 
land,  Herbert  C.  Cameron  to 
wUom   it  may   concern.  .Oct.   17,   1924 


Oit.  22,  1921— LOT  IS,  BLK.  I,  Gol.l- 
en  (inte  Trad,  Oakland.  VIni'.-nt 
I'.  O'Connor  lo  whom  ll  may  con- 
cern        Oct,    20,    1924 

Ocl.  22.  I')24  —  LOT  35,  BLK.  U, 
Chrlsliania  Tract,  Berkeley.  1>.  C. 
Ramsdell   to   Fox   Bros. ..Oct.   16,   1921 

Ocl.  22,  1924  — LOT  36  AM)  NE  12 ',4 
of  Lot  35.  Iil»..  12.  K.y  Rou'i- 
lleiehls  Tract.  Oakland.  .1.  W. 
SIgwald  to  whom  it  mav  concern 
Ocl.    2".     1924 

Oct.  23,  1924— BEG.  AT  A  PNT.  354 
II.  S  26-15  E  and  2011  fl.  N  S4-.^.2 
\V  from  the  intersection  of  S  line 
ot  First  St.  and  the  VV  line  of 
(irove  1  hence  .\  5-8  E  150  N  84-52 
W  IGO  thence  S  5-8  VV  150  thence 
S  84-52  E  160  to  pt.  of  l.eg.,  Oak- 
land. Pacilic  Gas  &  EU-ctrlc  Co. 
lo   11.   C.    V'ensano   Co.    ..Oct.    18,    1921 

Oct.  24,  1924  -E  LINE  OF  LINi:OLN 
Ave.  547.60  NE  of  Hopkins  »t., 
tlaklaiui.  11.  O.  Ljungstrom  to  B. 
O.   Ljungstrom Ocl.   24,    1924 

Oct.  24,  11124— LOT  8,  BLK.  C.  Bella 
Vista  Park,  Oakland.  Sophia 
Fried    to   N.    Gaubcrt Ocl.    15,    1924 

Oct.  24,  1924—4027,  4029  and  4031 
(not  given).  A.  C.  Kleppingcr  lo 
Hansen,     Robertsen     &     Zuiuwalt.. 
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Oct.  24,  1924  —  28  VALLE.IO  ST.. 
Berkeley.     Gladys  Shepiierd   to    Fox 

Bros Ocl.    23,    1921 

Oct.  24,  1924—855  BROCKHURST  ST.. 
Oakland.  Orlan  D.  Carper  lo 
whom  it  ma.v  concern .  .Oct.  14,  1924 
Ocl.  23,  1924 — LCIT  1,  BLK.  I,  MAP 
of  Kenwood  Bark,  Oakland.  Anier- 
ico  and  Virginia  Baplista  to  C.  O. 
Moniz     Oct.    22,    1924 

Oct.  25,  1924— LOT  2&  BLK  A  SAN 
I'ablo  Park,  Berkeley.  Laurence 
Larsen  to  whom  it  may  concern.. 
Oct.    25,    1924 

Oct.  25,  1924— LOTS  27  28  BLK  D 
Berkeley  Park,  Berkeley.  M.  R. 
Ilarrell  to  whom  it  may  concern.. 
Oct.     25,     1921 

Oct,  25,  1924— N  SIDE  KiiiCH  120  W 
of  94th  Ave.,  Oakland,  lla  old  \V. 
lluiiipbrey  to  whom  it  may  con- 
cern     Oct.    24.    1921 

Oct.  25,  1924— LOT  2  BLK  14  MAP  OF 
Thousand  Oaks.  Albert  Hammar- 
berg  to  whom  it  may  concern.... 
Oct.    24,    1924 

Oct.  25,  1924— LOT  91  MAP  OF  THE 
Academy  Homestead.  M.  E.  Rob- 
erts to  Murch-Williams  Construc- 
tion  Co Oct.   25,   1921 

Oct.  25,  1924 — LOT  6  &  N  H  OF  LOT 
7  Blk  13  Solano  Ave  Terrace,  Ber- 
keley. Gwendoline  M.  Ralston  to  M. 
.1.    Ralston    Oct.    25.    1942 

Oct.  25,  1924 — PORT.  OF  LOTS  29  & 
30  Blk  E  Lakeshore  Hills,  Oak- 
land. Leo  J.  Dolan  to  whom  it  may 
concern    Oct.    20,    1924 

Oct,  25,  1924— LOT  41  THE  VIEW 
Tract,   Oakland.   S.   Victor   Davidow 

to    whom    it    may    concern 

Oct.    24,    1924 

Oct,  25,  1924— LOT  14  BLK  2  Thous- 
and Oaks  (^ourt,  Berkeley.  Ida  H. 
Davis  and  Wm.  A.  Davis  to  E.  P. 
Hendersrn    Oct.    20,    1924 

Oct.  25,  1924—2114  ONE  HUNDRED 
N'inth  Ave.,  Oakland.  C.  ToUefsen 
to  whom  it  may  concern ,  .Oct.  24,  '24 

Oct.    25,    1924— BEG.    AT    A    PT    ON    N 

line    of    E    15th    St.    Dist.    365.80    ft. 

W  from  Pruitvale  Ave  thence  W  45 

N    174    E    45    S    174    to    pt    of    beg. 

G.   R.  Carrier  to   L.  H.   Chapton 

Sept.    1,    192  4 

Oct.  25,  1924- SIXTY-SIXTH  AVE  80 
N  of  Avenal  Ave.,  Oakland.  Sydes 
Bros,  to  whom  it  may  concern.... 
Oct.    25,    1924 

Oct.  24.  1924 — 646  VICENTE  AVENUE 
Berkeley.  Hans  C.  Anderson  to 
whom    it  may  concern ..  .Oct.   IS.   1921 

Oct,    24.    1924— LOT    17    BLK    21    MAP 
Lakeshore    Highlands    Addition    No.   ■ 
1,    Oakland.    Maud   S.   Madden    to    F. 
W.   Maurice    Oct.    1.   1924 

Oct.'  24,  1924— BEG.  AT  „  PT  ON  E 
line  of  Redwood  Road  which  bears 
SE  338.70  dist  from  the  NW  Cor  of 
that  certain  tract  of  land  conveyed 
by  A.  D.  S.  Blake  to  W.  G.  Hutchin- 
son by  deed  recorded  in  Liber  2099 
of  Deeds  Page  154  Alameda  County 
Records  running  thence  NE  255.43 
ft  thence  SW  287.64  ft.  to  a  pt.  on 
N  line  of  Mattox  Road  thence  along 
said  N  line  NW  150  to  said  line  of 
Redwood  Road  thence  along  said 
line  of  Redwood  Road  NW  200  ft 
to   pt  of  beg.  Eden   Twp.   Elliot  M. 


.itid  Anna   De  Land  lo  D.   M.  Eraser 
Oct.     23,     1924 

Ocl.  24,  1924— 2K08  MAKTINI-JZ  AVE. 
l:erkp]ey.  Ida  M.  I'lillliis  to  .lohn  D. 
I'hilips    Oct.   24,    1924 

Ocl.  23.  1924 — LOTS  28  AND  29  HLK. 
V,  Map  of  Hemphill  Tract,  Oak- 
land,      .lohn    (Uisianho    and       Anna 

I  astanho    lo    C.    A.    t,'usliinan 

Oct.     23,     1924 

O.I.  23,  1924  —  3321  NICOL  AVE.. 
Oakland.  Clay  Allnian  to  whom 
ii    may    concern     Ocl.    23,    1924 

Oct.  27,  1924— BEG  AT  A  POINT  on 
.\VV  line  High  SI.  dist  thereon  NE 
511  from  NE  line  of  I'ennimun  rng 
111  NW  130  NE  40  SE  130  SW  40 
to  pt  ot  beg,  Oakland.  W  .1  Myers 
lo   whom   it  ma.v  concern  .  .Oct.  22,  "24 

Ocl.  27,  1924 — W  4  0  LOT  8  BLK  1, 
Stale  University  Homestead  Assn 
.\o.  5,  Oakland.  Alice  T  and 
Marion  Kuzniorskl  lo  A  .laron.^ki.. 
Oct.    25,    1624 

Ocl.  27.'  1924—681  CONTRA  COSTA, 
lierkeley.  F  E  Beck  to  J  Harry 
Smith Oct.     27.     1924 

Oct.  25,  1924— INTERSECTION  SW 
iine  Hopkins  St.  with  SK  line  of 
Shellield  Ave  S  76°  35'  10"  E  the 
be^iring  of  sd  line  of  Hopkins  St. 
Ijeing  taken  as  S  76°  35'  10"  E  512.- 
735  fl.  .SE  tang  to  last  sd  course 
on  arc  of  a  circle  to  the  right  with 
ra<l  of  116.04  ft.  a  di.st  of  82.56  ft. 
S  35°  49'  05"  E  23.61  ft.  to  pt  ot 
licg  S  35°  49'  05"  E  36.39  ft.  th  SE 
tang  to  last  sd  course  on  arc  of  a 
circle  to  the  left  with  rad  of  202.55 
ft.  a  dist  of  4.77  ft.  S  22°  20'  W 
158.81  ft  N  75°  07'  35"  W  35.30  ft 
.\  22°  20'  E  185.07  ft.  to  beg.  Oak- 
land. A  H  Monez  to  whom  it  may 
concern Oct.     15,     1924 

Oct.  28,  1924 — NW  COR.  E-27TH  ST. 
and  Peralta  Ave.,  Oakland.  S.  A. 
Warner. to  S.  A.  Warner.. Oct.   25,   '24 

Oct.  28,  1924— LOT  34,  BLK.  18,  Map 
of  Blks.  17,  18  and  19,  Thousand 
Oaks,  Berkeley.  Virginia  L.  Spar- 
roVe   to  C.   M.   Rogers    ..Oct.    25,   1924 

Oct.  28,  1924—1560  SAN  LEANDRO 
Ave.,  Alameda.  Flora  L.  Go  wan - 
b>ck  to  F.  W.  Durgin  Jr... Oct.  27,  '24 

Oct.  28,  1924- POR.  LOTS  13  AND  14, 
Bik.  B,  Hopkins  Terrace  No.  3, 
Berkeley.  B.  F.  Lynip  to  Jas.  E. 
Solonian    Oct.    20,    1924 

Oct.  28,  1924— AT  FOOT  OF  POWELL 
St.  bet.  S.  F.  Companies  main  line 
railroad  and  S.  F.  Bay,  Emeryville. 
The  Paraffine  Companies,  Inc.,  to 
Herbert  Beckwith  ....  Oct.  3,  1924 
Ocl.  28,  1924  —  BLK.  13,  LOT  20, 
Thousand  Oaks  Tract  ,  Berkelev. 
Robert    B.    Echols    to    A.    W.    Potter 

Oct.     28,     1924 

Oct.  28,  1924- BEG.  AT  A  PT.  ON  RIO' 
Vista  624  SE  of  Piedmont  Ave., 
thence  SB  32  NE  90  NW  32  SW 
90  to  pt.  of  beginning,  Oakland. 
.S'.    A.    'VS'arner    to    S.    A.    Warner.. 

Oct.   25,  1924 

Oct.  28,  1924— BEG.  AT  A  PT.  ON 
Rio  Vista  Ave.  592  SE  of  Pied- 
mont Ave.,  thence  SE  32  NE  90 
NW  32  SW  90  to  pt.  of  beg.,  Oak- 
land. S.  A.  Warner  to  S.  A.  War- 
ner          Oct.    25,    1924 


LIENS  Ti-ILED 


ALAMEDA    rOT.lVTY 

-(ecorded  Amuont 

Oct.  21,  1924— LOT  6,  ELK.  17,  Dal- 
ey's Scenic  Park,  Berkeley.  Thom- 
as .1.  Dean,  $104.50:  E.  J.  Falk  Jr., 
$86.00:  Earl  Seargent,  $36.00:  vs. 
Mrs.  Clara  Powell  and  San  Fran- 
cisco   Builders,    Tnc 

Oct.  23,  1924 — LOTS  1  AND  2.  BLK. 
A,  Map  of  the  Hamilton  Tract, 
Berkeley.  T.  J.  Andre  and  A.  Aar- 
ella  (Polger  Ave.  Mill  &  Lumber 
Co.)  vs.  J.  J.  Tansey.  J.  W.  Slade 
or  J.  W.  Slate  and  Slate  &  Wyman 

$545  74 

Oci.'  23',  '1924— BEG."  A't'  the  'i'nTBR- 
seclion  of  the  NW  Line  of  Dutton 
Ave.  with  the  NE  line  of  E-14th 
St.  thence  NW  100  NE  103.04  SE 
100  SW  103.04  to  pt.  of  beg.  Rip 
V.nn  Winkle  Wall  Bed  Co.  vs.  G. 
Marini,  John  Doe  and  C,  M.  Pie- 
welling    $462.00 

Oct.  23,  1924— LOTS  11  AND  12  AND 
pin.  Lots  50  and  51,  Map  College 
Tract,  Berkeley.  Tyre  Bros.  Glass 
Co.  vs.  Rebecca-Roth  Hotel,  Inc., 
Murch-Williams,  a  corp.  and 
Murc'h-Williams    Co.,    a    corp. .  .$2,165, 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,     November     1,     1924 


Oct.  23 
Map 

Ciiy 


ig'»4_poR.   I.OTS   m   AXn   50 
)f    the    Orange    Grovo    Tract, 
of     San     l^eandro.       JOP     Van 
Winkle   Wall   Bed    Co.    vs.    C.    Mar- 
ini,  John  Doe  and  C.  M.  V^.^^f^U'S^, 

Oct.' ■  23,' ■  ibiV—  1608  CRDAR  ST., 
Berkeley.  S.  W.  Covene>-  and 
Charles  Ehret  v.s.  John  J  Tansey, 
Sadie  Tansey  and  J.  W.  Slai.;.  *210.0.-, 

Oct.  22,  ia24— LOT  51  AND  NW  15 
it.  ot  Lot  52,  corrected  map  o£ 
Electric  Heights  Tr.act,  Oakland. 
B  F.  Davis  V.S.  Alma  Zahl  and  W. 
Adamski    ••••„•  •  ■  ■  ,*   1^.""- 

Oct  22,  1924 — W  141U.  1412  and  H14 
Derby  St.,  Berkeley.  H.  B.  Gar- 
nerston     vs.    Mrs.     E.    V-     Hischier, 

B.  F.    Hischier    and    Olga    Johnson 

$a4u.tii> 

Oc't.'  '24,'  'l'a'2'4'— 'lo't  ■  G,'  'bLK.  1  7  Map 
Daley's  Scenic  i\trk,  Oakland. 
Victor  Devight  vs.  Clara  i"ond 
Powell    and    «^;>.  .^-"-f™.  .■•^^'g'V.OO 

Oct  '  24,  i924— PARCEL  (1),  M'T  1 
pbr.  Lot  2,  Blk.  A,  Map  of  Ham- 
ilton Tract:  PARCEL  (2),  Map  of 
Virginia  Tract,  Berkeley, 
vs.  J.  J.  Tan.sey,  Sadie  Tansey  and 
J.    W.    Slate    $272^50 

Oct  24.  1SI24— LOT  1  AND  PoR.  LOT 
2  Blk.  A,  Map  Hamilton  Tract, 
Berkeley.  Redwood  Manufacturers 
-  Co.  vs.  John  J.  Tansey,  Sadi.-  Tan- 
sey  and    Joseph    William    Slate. $52.86 

Oct  24,  1924— PARCEL  1.  LOT  1 
and  por.  Lot  2,  Blk.  A,  Hamilton 
Tract,  Berkeley;  Parcel  2,  Lot  12, 
Map  of  Virginia  Tract,  Berkeley. 
Lillian  and  Harry  Schwalm  (In- 
dependent Mill  &  Lumlicr  Co.)  vs. 
J.  J.  Tansey,  J.  W.  Slate  and  W. 
Wvnian     i.116.BS 

Oct  24  1924— W  103-04  FT.  OF  LOTS 
53  and  54,  Map  of  Orange  Grove 
Tract,  Brooklyn  Twp.  J'obble- 
dick-Kibbe  Glass  Co.  vs.  G.  Marini 
and    C.    M.    Flewelling $641. (>0 

Oct.  24,  1924—156  AND  162  DIITTON 
Ave.,  San  Leandro.  Cobbledick- 
Kibbe   Glass   Co.   vs.   G.   Marini   and 

C.  M.    Flewelling    $79.00 

Oct.    24.    1924—186   AND   198    DUTTON 

Ave.,     San     Leandro.       c^iobbledick- 
Kibbe   Glass   Co.    vs.    G.   Marini    and 

C     M.    Flewelling    $80.50 

Oct.  24,  1924 — LOT  33,  BLK.  17,  Map 
of  Blks.  17,  18  and  19,  Thousand 
OaLs,  Berkeley.  H.  C,  W.  E.  and 
H.  H.  West,  (West  Bros.  Roofing 
Co.)  vs.  H.  A.  Graham.  Leona  C. 
Graham  and  Bernard  Carpenter.  $78. 
Oct.  25,  1924— LOTS  53  &  54  MAP  OF 
Orange  Grove  Tract,  San  Leandro. 
Manuel    Nunes   vs    G.   Marini,    C.   M. 

Flewelling    $38 

Oct.  25,  1924— NW  COR.  E-FOUR- 
teenth  St.  and  Button  Ave.,  San  Le- 
andro.  Frank    L.    Pollard    Co.   vs   G. 

Marini,    C.    M.    Flewelling $280 

Oct.  25.  1924— LOT  110  AMENDED 
Map  of  Rhoda  Tract,  Brook  Twp. 
Tilden  Lumber  Co.  vs  W.  B.  Squires, 
Nellie    A.    Squires,    R.    H.    McBcth.. 

$267.85 

Oct.  25,  1924— LOT  1  &  PORT.  LOT  2 
Blk  A  Hamilton  Tract,  Berkeley. 
Atlas    Rock    Co.    vs    J.    J.    Tansey, 

Slat^   &    Wyman    $33 

Oct.  25.  1924— LOT  1  &  PORT.  LOT  2 
Blk  A  Hamilton  Tract,  Berkeley. 
John  L.  Holladay  vs  John  J.  Tan- 
sey, Sadie  Tansey,  J.  W,  Slate $60 

Oct.  25,  1924— LOT  1  &  PORT.  LOT  2 
Blk  A  Hamilton  Tract.  Berkeley. 
Herbert  Holladay  vs  Jc.hn  J.  Ti^n- 
sey,  Sadie  Tansey,  J.  W.  Slate .  .$12.50 
Oct.  25,  1924— LOT  1  &  PORT.  LOT  2 
Blk.  11  Map  of  Hamilton  Tract, 
Lot  12  Virginia  Tract,  Berkeley. 
Rhodes-Jamieson  &  Co.  vs  J.  .1. 
Tansey,    J.    W.    Slate,    W.    Wyman 

$120.20 

Oct.  25,  1924— LOT  1  AND  PORT.  LOT 
2  Blk  A  Map  Hamilton  Tract,  Ber- 
keley. Frank  Costa  vs  John  J.  Tan- 
sey, Sadie  Tansey,  J.  W.  Slate.  .$37.50 
Oct.  24,  1924  — W  103.04  FT.  LOTS 
53  and  54  Map  of  Orange  Grove  Tct 
Brooklyn  Twp.  M  A  I,opes  vs  G 
Marini  and  C  M  Flewelling.  ..  $308.24 
Oct.  24.  1924 — LOT  1  AND  POR.  LOT 
2,  Blk.  A,  Map  of  the  Hamilton 
Tract.  Berkeley.  Berkeley  Lum- 
ber &  Mill  Co.  vs.  J.  J.  Tansev, 
Slate    *    Wvman,    J.    M.    Slate    and 

W.      Wvman      $4-8.56 

Oct.  24,  1924  —  LOT  6,  RLK.  17, 
Daley's  Scenic  Park,  Berkeley. 
Lee  J.  Immel  vs.  Clara  Pond  Pow- 
ell and  San  Francisco  Htiilders.. 
$64.37 


Blk 


Slat 

Oct.    2 

Hne 


1924 — LOT  1  and  Ptn  Lot  2 
,\  Hamilton  Tract,  Berkeley. 
Nelson  and  C  Arbogast  vs 
J   and   Sadie  Tansey  and   J   W 

$71.50 

1<J24— COM.  at  a  pt.  on  NW 
of  12th  Ave  dist  90  NE  of  fi- 
st th  NE  30  NW  125  SW  30 
SE  125  to  pt.  of  beg,  Oakland.  J 
Carney  v.s  Mi.ss  C  llennelly .  .  .?63.JI 
Oct  27,  1924— LOT  17  AND  S  ^2Vi  ft. 
of  Lot  18,  Blk.  3,  Regents  Park 
Tract  No.  7,  Alameda  Co.  Stege 
T..umber  and  Hardware  Co.  vs.  E.  P. 
Tennv,  Jane  Doe  Tenny,  John  Doc 
Richard  Roe,  Mary  Green,  Albany 
BIdg.   &    Inv.   Co.   and   Black-White 

Oct"'27', '1924— L'6T'i7'A'Nb  "S  12i^  ft. 
of  Lot  18,  Blk.  3,  Regent-s  Park 
Tract  No.  3,  County  of  Alameda. 
.\lbanv  Bldg.  and  Inv.  Co.  vs.  E.  P. 
Tenny,  Jane  Doe  Tenny,  John  Doe. 
Richard  Roe,  Black-White  Co.  ayid 
Marv     Green     •     ^J,^"''','' 

Oct.  28,  1924— E  40  FT.  OF  LOTS  1 
and  2.  Blk.  14,  Daley's  Scenic  Park, 
Berkeley.  E.  F.  Hendersoii  vs. 
Anna     Rayburn     $i),02l.:> 

Oct.  28.  1924  —  LOT  6,  BLK.  li, 
Daley's  Scenic  Park,  Berkeley.  A. 
K.  tioodmundson  vs.  Clara  Pond 
Powell  and  San  Francisco  Builders 
Inc $^*'  - 

Oct.  28,  1924  —  LOT  70,  ORANGE 
(irove  Tract,  San  Leandr.i.  <iil- 
bert  Fulton  vs.  G.  Marini  and  C.  M. 
Flewelling    .  . $275. 

Oct  28.  1925  —  NE  COR.  DUTTO.X 
Ave.  and  E-14th  St.,  being  Lots 
52,  53  and  54,  Orange  Grove  rr.o-i. 
San  Leandro.  Gilbert  Fulton  vs.  (,. 
Marini    and   C.    M.    Flewelling.  ...  »9 

Oct  28.  1924 — POR.  OF  T,OTS  19  and 
(•.,  P.Ik  P.,  Map  of  Rosemont,  Brook- 
lyn Twp.  P.  E.  O'Hair  &  Co.  (Oak- 
land Plumbing  and  Supply  Co.)  vs. 
P.    E.    .Vclson     ''■•'■ 

Oct.  28,  1924— LOT  47,  MAP  OF  RE- 
subdivision  of  Montgomery  Tract, 
Oakland.  J.  E.  Lannom  and  C.  W. 
Lannoni  (Lannom  Bros.  Mfg.  Co.) 
vs.  N.  Rizzo  and  J.  W.  Merritt .$794. 

Oct.  25,   1924— LOT  10  BLK   17  Daleys 


LF.LEASE  OF  LIENS 


Filed  Oct.   18.   1924.   Dated  Oct.   3,  1924. 

5th   Each   month    7B% 

Usual   35   days    25% 

TOTAL  COST,  $11,400 
Bond,  $5700;  Sureties,  Donald  O'Hair 
&  Neil  O'Hair;  Forfeit.  $25;  Limit.  120 
working  days;  Plans  and  specifications 
none. 


00 


ALAMEDA   >,OUNTy 

Rccorc.^d  Amount 

Oct  "3  1924— S  25  FT.  OF  LOT  10 
and  N  12-6  of  Lot  11,  Blk.  16,  Map 
of  Thousand  Oaks,  Berkeley.  I'hl 
Bros.    Inc..   to   H.   C.    Anderson ..  $53.25 

Oct.  22,  1924— LOTS  4,  5,  6,  7,  8,  9,  10, 
11,  12,  13,  14  and  15,  Blk.  45,  Bev- 
erley Terrace  Tract,  Oakland.  A.  C. 
Ked'dy  to  C.  W.  Boden  and  Agnes 
O     Boden     $375.35 

Oct  22,  1924— LOT  7,  BLK.  F,  MAP 
of  Perrin  Tract,  Oakland.  Henry 
Cowell  Lime  &  Cement  Co.  to  Mrs. 
M.  F.  Coppage,  A.  F.  Page  and 
Nick    Wierk    $70.70 

Oct.  20,  1924— LOT  53  PLEASANT 
Valley  Court,  Oakland.  Henry 
Coweil  Lime  &  Cement  Co.  to  J.  S. 
Green,   D.    E.    Hart   and   Joe   Dorsch 

$42.95 

Oct  ''1  1924—1030  ASHMOUNT  AVE 
Oakland.  H.  L.  Call  Lumber  Co.  to 
J  H.  Woods,  Angus,  Chandler  and 
riovle      $1311.75 

Oct.  24,  1924— LOT  38  &  PORT.  LOT 
37  Crocker  Highlands,  Oak  Twp. 
Oakland  Bfdg.  Material  Co.  to 
Jesse   H.   Woods,   Qeorgiana  Woods 

$509.90 

Oct.  "24,'  1924— LOT  38  &  PORT.  Lot 
37  Crocker  Highlands.  Oak  Twp. 
Oakland  Bldg.  Material  Co.  to 
Jesse  H.  Woods,  Georgiana  Woods, 
John    DovlP,    Fred   Chandler $81.90 

Oct.  28,  1924 — W  LINE  OF  GROVE 
St.,  50  N  of  Cedar  St.,  Beikelev. 
Aronscn  Ilnnlwoi.d  Floor  Co.  to 
..\.    W.    Lukes    and    R.    J.    Tab,  r.  .  5.400. 

BUILDING  CONTRACTS 


COMPLETE        ENTIRE        WORK      ON 

above. 
Contractor — Chas.  Pederson,  60     Penin- 
sula Ct.,  San  Mateo. 

As   work   progresses    75% 

Usual    35    days    ii^A^" 

TOTAL  COST.  $63,800 
Bond.  $34,000;  Sureties,  M.  A.  Pass  and 
It.  H.  Hughes;  Forfeit,  $25;  Limit,  120 
working  days;  I'lans  and  specifications 
fdled. 


.SAN    MATEO    COUNTY 


BUNGALOW  „„    „. 

PORT.    LOTS    18,    19    &    20    BLOCK    83 
So.    San    Francisco.    All    work    for 
bungalow. 
Owner — Arthur  J.  and  Mabel  O.  Lund- 
burg,   So.   San   Francisco. 
Architect — None. 

Contractor — R.   C.  Stickle,  So.  S.  P. 
Filed  Oct.  21,   1924.  Dated  Oct.   16.   1924. 

Frame   up    *M;? 

Roof    on     1**0 

Completed    and    accepted    1425 

Usual    35    days    .ii,Vi 

TOTAL  COST.  $5700 
Bond,  $2850;  Sureties.  Fred  J.  Sautze 
and  E.  C.  Peek;  Forfeit,  none;  Limit. 
90  working  days;  Plans  and  specifica- 
tions  filed. 


PLUMBING  ETC. 

PORT.  LOTS  8  &  9  IN  BLK  6  BURLIN- 

gairie.    Plumbing    and    heating    lor 

hotel   building. 
Owner — Fred  D.  Lorton  et  al,  115  Park 

Burlingame.    . 
Architect— E.  L.  and  J.  E.  Norberg,  409 

Occidental,   Burlingame. 
Contractor  — •  Herbert   I.   Lauder,    1205 

Burlingame,    Burlingame. 


STORE 

LOT  33  BLK  17  BURLINGAME  GROVE 
Burlingame.  All  worlc  for  store 
building. 

Owner — John    R.   Lynden,   Burlingame. 

.\rchitect — None. 

Contractor — M.  C.  Rinch. 

Filed  Oct.   21,    1924.   Dated  Oct.   17,   1924 

Concrete    poured    ^^?~r 

Plastered  inside    223j 

Completed  and  accepted   2235 

Usual  35  days   223j 

TOTAL   COST,    $8940 

Bond,  Forfeit,  none;  Limit,  70  working 

days;   Plans   and   specifications   filed. 

MAUSOLEUM 

HOLY    CROSS    CEMETERY.    All    work 

for  mausoleum. 
Owner — Etate   of  G.   P.  Spotonlo. 
Architect — None. 
Contractor   —    Gortano    Boccl    &    Sons, 

2937   Mission  St.,  S.  F. 
Filed  Oct.   21,  1924.  Dated  Oct.  18,  1924. 

Foundation    in     $1500 

Roofed      200" 

Completed    and    accepted 2500 

2000 
TOTAL  COST,  $8000 
Bond,  $4000;  Sureties,  Gartono  Boccl  & 
Louis  Gregoiri;  Forfeit,  none;  Limit. 
120  working  days;  Plans  and  specifi- 
cations filed. 


SIDEWALK    ETC  „„    .„  „ 

FIFTH    AVE.    SAN    MATEO    AND    R.R. 

All    work    for    sidewalk,    driveway 

Owner— E.    S.    Shaver,    765   Farringdon, 

San  Mateo. 
AiiChitect — None. 
Contractor — Southern   Pacific  R.R.   Co., 

65   Market   St.,   San  Francisco. 
Filed   Oct.   20,   1924.  Dated  Oct.   2,  1924. 

Completed   and   accepted    75% 

Usual    35    days    26% 

TOTAL  COST,  $320 
Bond,  Forfeit,  none;  Limit,  Oct.  17,  1924 
Plans   and   specifications   filed. 

DWELLING  „„„„ 

NW   COR.   COLUMBUS   AVE.   &   POPPT 
Drive,    Burlingame.    All    work    for 
5-room  dwelling  and  garage. 
Owner — Navarck    Bros. 
Architect — None. 
Contractor — James    Low,    76    Coleridge 

San   Francisco. 
Filed  Oct.  22,  1924.  Dated  Oct  21,  1924. 

Frame    up    26% 

Brown    coated    25% 

Completed   and   accepted    25% 

Usual  35  days •  •  25% 

TOTAL  COST.  $6700 
Bond,  Forfeit,  none;  Limit,  on  or  be- 
fore Jan.  31,  1925;  Plans  and  specifica- 
tions  filed. 

ALTERATIONS 

"ROSELAWN."    Atherton    Ave.,    Ather- 

ton.      All   work    for   alterations   and 

additions  to  residence. 


BUILDING    AND    ENGINEERING    NEWS 


M 


Owner — George   H.   lioon,   Atherton. 
Archllcrl — John   K.    ISranner,   251   Kear- 
ny St.,  San  FranclBco. 
Contrat-tor— Weedcn         Bros.,         Mcnlo 

Park. 
Fllfil    Oct.    23,    '24.      DalcU.Oct.    1,   '24. 

Iiriiwn     coated     JgtiS.S? 

completed     853.87 

Usual    35    days 5(i!i.26 

TOTAL  roST.  J2277.00 
Bond.  nunc.  Limit.  65  wurkhiK  days. 
Forfeit,  plans  and   specifications,   nunc. 


BUNGALOW 

LOT    28    1!LK    M.    Hayward    I'ark,    San 

Mateii.       All     work     for     liungalow 

and   parage. 
Owni-r — Norman   Oie,    123    14tli   St.,   San 

Mateo. 
Archilecl— None. 
Cnn tractor — G.  Mii.sler. 
Filed    Oct.    21.    '24.      Dated    Oct.    — .    '24. 

On     signing     contract jlOOO 

Usual     35    days,     ?75     per    month, 

interest    7% 

TOTAI^  COST.  J7675 
Bond,  none.  Limit,  oit  or  before  Jan. 
— ,  "25.  Forfeit,  none.  I'luns  and 
specincations  tiled. 


STOItK  &  OFKICK.  lonircte,  J.^n.nnO; 
P.  St.  bet.  3rd  and  4th  Ave.,  San  Ma- 
teo; owner,  Loew  &  Zwierlein,  168 
H.  Han  Mateo;  cnntraitor.  Lcadly 
&  Wiseman,  207  2nd,  .San  .Maloo. 

BUNGALOW.  $4000;  Lot  10  Illk  3:!  No. 
n  St..  San  Mateo;  owner,  John  F. 
Lee.   ini    .South  D  St.,   San    Mateo. 

BUNGALOW  and  Karase,  $6000;  ).,ot  35 
BIk  J  Palm  Ave,  San  M.atcm;  owner 
Robert  Brodcrick,  413  Poplar  Ave.. 
San    Mateo. 

BUNGALOW  and   sarase.  $3.'i00;  Lot  15 

*  5  ft  of  16  Blk  K  Bellevicw,  San 
Mateo;  owner,  HuRh  Ridees  Sr, 
Jersey  Farm  Dairy,  San  .Mateo; 
contractor,  O.  B.  Dewey,  Menlo 
Park. 

r.U.NG.ALOW  and  earaet',  J.^onO;  Lot  28 
Blk  M  ll1h  Ave,  Kan  Mateo;  owner 
G.  Meistcr,  132  North  F  St.,  San 
-Mateo 

RESIDKNCE.  J8000;  Lot  14-15  Blk  12 
Ralston  Ave.,  Burlingrame;  owner, 
II.  V.  Ta.scher,  1617  Ral.ston,  Bur- 
lintiame;  contractor,  W.  B.  Fields, 
2S66  14th  Ave.,  Oakland. 

ADDITION.  $L500:  1237  Cabrillo  Ave., 
Burlineamc;  owner,  M.  S.  Richard- 
son, 1237  ("abrilln  Ave.,  Burlingame 
contractor,  S.  A.  Born,  Glazenwood 
San    Mateo. 

BUN<:AL0W  and  Karate,  $3750;  Lot  11 
Blk  6  Morrell  Ave.,  Burlingame; 
owner,  r.  M.  Unkefer;  contractor, 
II.  Hanson. 

BUNGALOW  and  RaraKc,  $4000;  Lot  14 
Blk  •2!!  Bloomficild,  Burlingame; 
owner,  Frank  Hcuer,  3160  Army  St. 
San    Francisco. 

BUNGALOW  and  garage.  $5000;  Lot  4 
Blk  62  Hillside,  Burlingame;  own- 
er,  D.  M.  Clinc, 

rrxGALOW  and  garage,  $5000;  Lot  5 
Blk  62  Hillside,  Burlingame;  own- 
er.   D.  M.  ('line. 

i:L'NG.ALOW  and  garage 
BlU     25       Bayswatcr, 

•  ■wiior,   D.  M.   Cline. 
BUNGALOW   and  garage 

Blk     37       Vancouver, 
owner.  H.  H.  Laws;  ( 


$5000:    r,ot   13 
Burlingame; 


$6000;  Lot   27 
Burlingame; 

ntractor,  Geo 
W.  Williams,  1321  Capuchino,  Bur- 
lingame. 
STORE  Bl'ILDI.N'G,  $17,500;  T,"t  5  Blk 
1  Burlingame  Ave.,  Burlingame; 
owner.  Geo.  H.  Roos;  contractor, 
Louis  J.  Cohn,  110  Sutter  St.,  San 
Francisco. 


COMPLETION  NOTICES 

SAN    MATKO    COUN'rV 

Recorded  Accepted 

Oct.  18,  1924— SE  COR.  BURLIN- 
game   Ave.   and   Hatch  Alley.   J.   H. 

Hatch    to    L.    A.    Dioguardi 

Oct.    16,    1924 

Oct.  17,  1924 — LOT  S  BLK  40  EAS- 
ton  No.  3,  Burlingame.  H.  H.  Ferns 
to  J.   E.  Bale    Oct.  10.   1924 

Oct.  20,  1924— LOT  20  BLK  11  WEST 
Redwood,  Redwood  City.  H.  P. 
Gittings  Jr.  to  whom  it  may  con- 
cern     Oct.    20,    1924 

Oct.  20,  1924— LOT  5  BLK  2  MENLO 
Oaks,      Menlo      Park.      Edwin      Val 

Schmidt   to   M.    N.   Reibhoff 

Oct.    20,    1924 


Oct.  22,  1924— LOT  9  BLK  44  LYON 
&  Hoag  Sub,  Burlingame.  Frank  I. 
BailuBOn  to  whom  it  may  concern.  . 
Oct.     16,     1924 

Oct.  22,  1924— LOT  6  BLK  31  LYON 
&  Hoag  Sub.  Burlingame.  A.  L. 
Andrew    to   M.   Sorensen .    Oct.   4,    1924 

Oct.  22,  1924— LOT  8  BYRNES  SUB 
San  Mateo.  Charles  N.  Kirkbrlde 
to  whom  It  may  concern .  .Oct.  18,  '24 

Oct.  22,  1921  — LiiT  I  BLK  :ifi,  lOasi 
San  Mateo.  Piter  ,1  lleiniz  ti. 
Morris    Sorensen (Xt.    16.    192  1 

Oct.  23,  1924 — LOTS  3  AND  4  BLK  K. 
University  Park,  San  Mateo.  Gil- 
more  A  and  t'ecilo  E  Duncan  to 
Oro  &  Okerman Oct.    1.   1924 

Oct.  24,  1924— BITRLINGAME  COUN- 
try  Club  Pro|)ertiea.  The  Burlin- 
game Country  Club  to  The  Coast 
Constr  Co Oct.   23,    1921 

Oct.  24,  1924— LOT  23  BLK  8,  Bur- 
lingame Grove,  Burlingame.  Ster- 
ling .-XnderKon  to  whom  it  mav 
concern Oct.    23,    1924 


LIENS  FILED 


s.vN   M.vrKo  ( oi  .vrv 


Recorded  Amount 

Oct.    23.    1924 — LOTS    8    A.ND    9    BLK 

3,     Burlingame       Sub,     Burlingame. 

George  Farrell  vs   P  J   Williams,.. 

Oct."  24,'  i924— LOTS  114  ANlV  'l  l'^ 
Sub  No.  2,  San  Mateo  Park,  San 
Mateo.  James  A  Gattis  vs  S 
Stee!)Struys     et     al .*IT.7.. 


RELEASE  OP  LIENS 


s.\.\   _>i\'ri;o  COUNTY 


Recorded  Amount 

Oct.  17,  1924— LOT  33  BLOCK  3 
Crocker  Tract,  Daly  City.  William 
J.  Finn  et  al  to  Joseph  H.  Tilling- 

hast    $552.50 

Oct.  24,  1924- LOT  21  BLK  60  Easlon 
Addition  No.  7,  Burlingame.  An- 
geln    Terisrli      el      al    to      Harry    C 


Bri 


.11 


BUILDING  CONTRACTS 


SA.XT/'i    CI.ARA    COI'NTV 


COT'I'.MIIO 

ON    N-SIOVE.\TEENTH    ST.,    San    Jose. 

.Ml    wi>rk   for  four-room  cottage, 
(jwner — Charles    P.    and    Emily    A.    Mar- 

tella,   San   Jose. 
.'\reliitect — None. 
Contractor — Stonerson     &     Snider,     San 

Jose. 
Filed   Oct.   22,   '24.     Dated  Oct.   10,   '24. 

Root    on     $   925 

Usual     35    days 2000 

TOTAL  COST,  $292.-. 
Bond.  none.  Limit,  65  days  from  Oct. 
16,  1924.  Forfeit,  none.  Plans  and 
specifications    filed. 


RESIDENCE,    5-room,    $3000;    St.   James 
and    18th    Sts.,    San    Jose;    owner,    J. 
T.    McCart,    37    W-San    Antonio   St., 
San   Jose. 

MARQUISE,  $1200;  No.  173  S-First  St.. 
San  Jose;  owner,  Mrs.  W.  Waters. 
Imperial  Hotel,  San  Jose;  contrac- 
tor, Brumfield  Sign  Co.,  965  Fol- 
S(»iii    St.,    San    Francisco. 

REK'IDIONCE,  9  room,- $10,000;  Grant  & 
Almartcn  Sts.,  ,San  Jose;  owner,  Geo. 
Kellv,    732    S-First    St.,    San    Jose. 

COTTAGE.  5-room,  $4800;  31st  and  St. 
John  Sts..  San  Jose;  owner.  Real 
lOstate  Sub.  Div.  Co.,  Cor.  31st  and 
St.    John    Sts.,    San    Jose. 

RESIDENCES  (4)  5-room,  $3500  each; 
Fuller  near  Prevost  St.,  San  Jose; 
owner,  T.  H.  Herschback,  Twohy 
Bldg.,   San  Jose. 

COTTAGE,  4-room,  $2750;  800  Blk  N- 
17th  St.,  San  Jose;  owner,  G.  N. 
Welde,  868  N-17th  St.,  San  Jose; 
contractor,  H.  Bolwin,  1341  Gar- 
land   St..    San    Jose. 

ALTERATIONS.  $4000;  San  Fernando 
St.,  near  3rd,  San  Jose;  owner,  P.  A. 
Gunimer,  276  S-2nd  St.,  San  Jose; 
architect.  Binder  &  Curtis,  35  W- 
San  Carlos  .St.,  San  .lose;  contrac- 
toi-,  Jorgcnsen  &  Cook,  193  W- 
Pifth   St.,  San   Jose. 

ALTERATIONS,  $1050;  Second  St.  near 
San  (^arlos  St..  San  Jose;  owner, 
San  Jose  Undertaking  Co.,  276  S- 
Second;  architect.  Binder  &  Curtis, 


;:■    W-San   Carlos;   contractor,   Jor- 
gcnsen   &    Cook,     193     N-Flfth    St., 
.^'an  Jose. 

C(.TT,\GE,  4-room,  $2250;  William  and 
22nd  Sts.,  San  Jose;  owner,  J.  A. 
Thompson,  260  S-I5lh  St.,  San  .lose; 
contractor,  J.  A.  Nordeen,  105  Olive 
St.,   San   Jose. 

DWIOLLINO,  $6000;  Lots  25  and  26 
Blk  42,  Unlv.rsity  Ave.,  Palo  Alto; 
owner,  S.  Klarenmayer,  S.  F.;  ar- 
chitect, G.  Fonandren,  326  Edwood 
St..    Redwood   City. 

.M.TKRATIONS,  $5480;  Fountain  and 
.'■>econd  Sts.,  San  Jose;  owner,  L. 
B.  .\reher,  1st  National  Bank  Bldg., 
San  Jose;  contractor.  J.  C.  Thorp, 
Auzerals   Bldg.,   San   Jose. 

.\LTKRATIONS,  $1400;  No.  31  E-Santa 
Cl.ara  St.,  San  Jose:  lessee,  F. 
Arncvich,  Premises;  architect,  Her- 
man Krause,  Bk  of  San  ,lose  Bldg., 
San  Jose;  contractor.  Bridges  & 
Munton,  Lincoln  and  Bine  Sts.,  San 
Jose. 

COTTAGE,  4-room,  $2800;  San  Salva- 
dor and  nth  Sts.,  San  Jose;  owner, 
c.  ('.  West,  Premises;  contracts, 
L.  C.  Rossi.  965  Keller  St.,  San  Jose 

ALT1;RAT10NS  and  repairs,  $4200; 
First  and  S.  P.  Rt.  of  Way,  San 
.lose;  owner,  California  Prune  & 
.Apricot  Growers,  San  Antonio  and 
Market    Sts.,    San   Jose. 

BUSINESS  building,  $10,000;  W  Santa 
t-'lara  near  Vine  St.,  San  Jose;  own- 
er, Farnsworth  &  Callahan,  150  W 
Santa  Clara  St.,  San  Jose;  architect 
Wolfe  &  Higgins,  Auzerals  Bldg., 
San  Jose;"  contractor,  Ben.i.  Qulmet, 
1 112  S-Montgomery  St.,  San  Jose. 

UKSIDK.NCE.  6-rooni.  $3500;  No.  638 
S-Fiflh  St.,  San  Jose;  owner,  Paul 
Mager,    Premises. 

RESIDENCE.  5-room,  $3000;  Shortridge 
and  33rd  Sts.,  San  Jose;  owner, 
.Ino.  W.  Buck,  Premises;  contrac- 
lor.    R.    c.    Douglass,    White    Road, 


COMPLETION  NOTICES 


SANTA    CL.AKA   COUNTY 

Recorded  Acceptet* 

Oct.  16.  1924 — LOT  5  BL  K24,  Frev- 
schla.g's  Addition.  San  Jose.  W  C 
Hatch  to  whom  it  may  concern... 
Oct.    10,    1924 

Oct.  20,  1924 — NE  SIOCOND  ST.  NW 
168-1  NW  Jackson  NE  parallel 
Jackson  137-6x38-2  to  beg,  gian 
Jose.  John  N  GoUner  to  whom  it 
ma.v  concern Oct.   20,    1924 

Oct.  21,  1924— PTN  LOT  1  BLK  12, 
University   Grounds.    Jas.   M.   Miller 

to    whom    it   may   concern    

Oct.    21,    1924 

Oct.  21,  1924— LOT  9  BLK  97,  Palo 
Alto.  W  M  Bernard  to  whom  it 
may  con<'ern.. Oct.   20,    1924 

Oct.  21,  192'1— N  FULTON  100  SE  fm 
intersection  E  Lincoln  St.  SE  Lin- 
coln 112>4x50,  Palo  Alto.  W  M 
Bernard  to  whotn  it  may  concern.. 
Oct.   20,    1924 

Oct.  21,  1921— LOT  18  Sierra  Park, 
.San  Jose.  A  M  Whiteside  to  whom 
it   inay  concern Oct.   21,  1924 

Oct.  21,  1924 — liOT  20,  Sierra  Park, 
.San  Jose.  A  M  Whiteside  to  whom 
it    may    concern Oct.    21,    1924 

Oct.  21,  1924 — LOT  21  Herschbach 
.Sliilvn  of  Sierra  Park,  San  Jose. 
Carl  C  and  Anna  Louise  Maurer  to 
whom   it  may  concern.  .  .Oct.  21.   1924 

Oct.  22,  1924— LOT  5  BLK  1,  Cook 
Sbdvn,   San  Jose.     George  McKillop 

to    whom    it   may    concern 

Oct.    16,    1924 

Oct.  22,  1924— LOT  4  BLK  1,  Cook 
Sbdvn,  San  Jose.  George  McKillop 
to  whom  it  may  concern.  Oct.  16,   1924 

Oct.  22.  1924— E  CLINTONIA  AVE., 
het.  Riverside  Drive  and  Palm 
Haven,  San  Jose.  B  L  Schulz  to  B 
L    Wolfe Oct.    22,    1924 

Oct.  22.  1924— LOT  10  Raniona  Sbdvn, 
.San  Jose.     William  Martin  to  whom 

it    may    concern Oci.    21,    1924 

♦ 

LIENS  FILED 

SANTA    CliAKA    COUNTY 

Recorded                                              Amount 
Oct.  20.  1924      LOT  9  BLK  16,  Beach's 
Addition   to  East  San  Jose.     Tilden 
Lumber  &  Mill  Co  vs  Lottie   E  and 
Willis     G     Greenlee $149.40 
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RELEASE  OF  LIENS 

SANTA       CLARA       COINTTT 

^Tfl.^^2i-25    ACRES   ON    k'IJP ' 

Grant    Road      S    of    Fremont      Ave, 

County  of  Santa  dar^- „  W^"?'-?  ^ 

Bland  to  Margaret  Ji>  aiid   L.   ti  /5c i 


Bland  to  Marga 
geant 


.ifiaas.yo 


BUILDING    CONTRACTS 


SACRAMKlV'l 


,)l  >'TV 


^^^'V^^^D  75  Hon.,-,.  <_^K.;n:-;, 

Sacramento.        All      woi  K    for    lesi 

Owner-T.  P.  I'endUtun,  ^60  :;Bth  St., 
Sacramento. 

^;;^:ii;:;^^''-"(-harl..s  roterson,  K1 
Mo.itc  St.  near  Douglas,  North  Sao- 

Trilp<l''tTJt"  li,  '24.     IJatcd  Oct.    16,  '24. 
Filed  Uct.   i=.            TOTAI,  C'OST,   ?1  0,701) 
Bond,    limit,    forfeit,    plati.s    and   specifi- 
cations,   none. 

FLATS,  (2)  5-rm,  $7650;  No  2000  23ra 
St  Sacramento;  owner,  B.  Hei- 
mann.  1931  20th  St.,  b^acramento, 
contractor,  B.  B.  Sydenstricker. 
1010   27th   St.,   Sacramento. 

DWELLING,  5-room,  $3000;  No  171. 
V  St.,  Sacramento;  ownei,  M.  f  a- 
checn,  2118  18th  St.,.  Sacramenlo; 
contractor,  S.  Sarmento,  2431  loth 
St.,  Sacramento. 

APARTMENTS,  (24)  2-room,  $43,500, 
No  2425  I  St.,  Sacramento;  owner, 
C  'b.  Crisler,  Oregon;  contrai^tor, 
Geo.  D.  Hudnutt,  Inc.,  1015  S  oi-. 
Sacramento.  „„,„      »,   '    mm 

DWELLING.  5-room,  $2S00;  No.  2719 
D  St,  Sacramento;  owner,  c.  s. 
Pane,  Clarksburg;  contractor  te. 
A.    Bolt,   3133   W   St.,   Sacramento 

DWELLING,  6-room  and  garage,  $4500 
No.  929  47th  St.,  Sacramento;  own- 
er, Haworth  &  Jones,  1530  1  bt., 
Sacramento.  .onnn. 

DWELLING,  5-rnom  and  garage,  $3000, 
No  1857  51st  St.,  Sacramento;  own- 
er.'W.  E.  Sturdavant,  2117  27th  St., 

DWELLrNG,"*.?:room,     $4400;    No.     1300 
36th   St.,   Sacramento;  owner,  F.  H. 
Bell.    656    42nd   St..   Sacramento 
DWELLING,  5-room  and  garage,  $4400; 
No    1708  SSth  St.,  Sacramento;  own- 
er,' F.    H.    Bell.  ,„„„„ 
DWELLING,  6-rnom  and  garage,  $2500; 
No    1916  44th  St.,  Sacramento;  own- 
er,'A.  R.  Smith,  3316  2nd  Ave.,  Sac- 
ramento. »ocm 
DWELLING,   5-room   and  garage,   $2500 
No    3644  40th  St.,  Sacramento;  own- 
er,   Wm.    T.    Martin,    3616    40th    St., 
Sacramento.  tccnn 
DWELLING,   8-room   and  garage,   $8500 
No    912  46th  St.,  Sacramento;   own- 
er,'B.   Colledge   &   G.    Camp,    1830   P 
St.,     Sacramento;     contractor,     Carl 
Koch,  3418  L  St,,  Sacramento. 
DWELLING,  5-room  and  garage,  $4600; 
No    321    26th  St.,   Sacramento;   own- 
er    T.    C.    Wright,    1913   M   St.,    Sac- 
ramento;    contractor,     H.    Gunther, 
1931   n  St.,  Sacramento. 
DWELLING,    5-roorn  and   garage,   $3500 
No      293"     42nd   '    St.,       Sacramento; 
owner,    W.    J.    Rond,    4347    5th    Ave., 
Sacramento;       contractor,       W.       T. 
Martin,   40lh   and  11th   Ave.,  Sacto. 
DWELLING,  5-room  and  garage,  $4900; 
No.   811   42nd  St.,  Sacramento;  own- 
er,   F.    J.    Crone,    2321    L   St.,    Sacra- 
mento; contractor,   Frank  Maloney, 
3172  T  St.,  Sacramento. 
DWELLING,   5-room   and  garage,   $3500 
No.    2624    Montgomery    Way,    Sacra- 
mento;   owner.    Peart    Bros.,    300    T 
St..  Sacramento. 
DWELLING.   6-room   and   garage,   $7400 
No    1509  T  St.,   Sacramento;   owner, 
'or!    TI.    II.    Laak.    1612    5th    St.,   Sac- 
ramento;   contractor,    W.    S.    Reed, 
4234    Mariposa    Ave.,    Sacramento. 
DWELLING,  5-room  and  garage,  $2400; 
No       2041       34th    St.,      Sacramento; 
owner,    Mrs.    C.    Bochon,    2101    34th 
St.,   Sacramento. 
DWELLING,    5-room  and  garage,   $4800 
No       2016      35th      St.,      Sacramento; 
owner,     M.     E.     fUayton,     1417     10th 
St..     Sacramento;     contractor,     Geo. 
E    Moore,  3452  3rd  Ave..  Sacto. 
DWELLING,   5-room  and  garage,    $3400 
No.    2608      52nd      St.,      Sacramento; 
owner,  O.  A.  Lux. 


BUILDING    AND    ENGINEERING    NEWS 

DWELLING.  5-room  and  garage,  $3600 
No.  1965  36th  St.,  Sacramento;  own- 
er, H.  Kimbrough,  506  I  St.,  bac- 
ramento;  contractor,  Davies  & 
Rugg,  3200  S  St.,  Sacramento. 

DWELLINGS  (3)  5-room  and  garages, 
2  at  $3600  and  1  at  $3700;  No.  210.-- 
2124  and  3116  35th  St.,  Sacramento; 
owner,  H  Kimbrough,  506  1  bt., 
Sacramento;  contractor,  Davics  At 
Rugg,  3200  S  St.,  Sacramento. 

ADD  TO  STORE,  $4900;  3135-3139  Kies- 
al    Way,    Sacramento;    owner,   J.    J. 
Jacobs.    1500    K,    Sacramento;    con- 
tractor.  W.   C.   Keating.   925   toruni 
Bldg..    Sacramento. 

DWELLING.  5-room.  $3950;  3016  6th 
Ave..  Sacramento;  owner.  S.  Shan- 
non. 3016  7th  Ave..  Sacramento; 
contractor,  J.  W.  Hooper.  5126  14th 
Ave     Sacramento. 

DWELLING.  6-room.  $5500;  741  34th. 
Sacramento;  owner,  Mrs.  B.  Frazer 
704  20th,  Sacramento;  contractor, 
G     E     Hook,    718    18th,    Sacramento, 

STORE,  $2238;  3500  Stockton  Blvd., 
Sacramento;  owner,  Guisippi  Per- 
ini  3508  Sac.  Blvd,  Sacramento; 
contractor.    Chas.    Carson.    Box    129 


Saturday,     November     1.     1924 

LIENS  FILED 


SACHAMENTO    COUNTY 

Recorded  Amount 

uct.  17.  192-1— LOT  175.  Casa  Loma 
•Terrace,  Sacramento.  Ralph  Fran- 
cis (as  Owner.s'  plumbing  &  Heat- 
ing Supply  Co.)  vs  W^m  Chappie 
and    Frank    Davis $38.27 

Uce.  18,  1924— W  V4  LOT  8,  B,  C,  29th 
and  30, h  Sis..  Sacramento.  Tilden 
Liimlier  &  Mill  Co  vs  C  A  and 
FlorciuK    II    (ux)    Simmons $614 

Uit.  21,  1924— N  Vi  LOT  1,  G,  H  9th 
and  loth  Sts.,  Sacramento.  AUyn 
L  Liurr  (a.s  The  Allyii  I.  Burr  Co.) 
vs    J    L    and    Hannah    Aiidereassen 

$291.81 

Let  "2.3'  1924— W  4. GO  ACRS  OF  TCT 
250  C  C  T  Col  2.  Orvis  &  Riley, 
$279.S3;  W  B  Monis,  $279.83  vs 
Mrs.   B   H    Pellissicr 


COMPLETION  NOTICES 

SACIIAMKNTO    <  OUNTY 


Ilecoided  ,        Areei.ted 

Oct.   18,   1924— LOT  204  lleilhron  Oaks 
Tract,    Sacramento.      George   1',   and 
Edna   Mae    (ux)    Moore   lo    «'%''"  J'., 
may   concern Oct.    20,    1921 

Oct  21,  1924- N  1/2  OF  S  Vi  OF  LOT  1, 
T  II,  15th  and  16th  Sts.,  .Sacra- 
ni(!nto,  Daniel  Cameron  to  whom 
it  may  concern Oct.  14,   1921 

Oct  21,  1924— PTN  LOT  S,  A.  H.  Gcr- 
hardt  Tract,  Sacramento.  Joseph 
PFeusitowhomitmay^con,^^rn^^^^ 

Oc't"21,  "l924— l'o'T  11  Darling  Tract, 
Sacramento.  J  W  Newhart  to 
whom  it  may  concern  ..  .Oct    14,   1J.!4 

Oct  21,  1924— LOT  283  BLK  25  Col- 
onial Heights,  Sacramento.  Alice 
A  Wells  to  whom  it  '"^y  '^""'^'^''^igQ., 

Oc't"22,"l9'2'4— l6't'6'b'lK  44,  South 
Sacramento.  Ignacio  Lewis  to 
whom    it   may   concern .  .Oct.   20,   1924 

Oct  23,  1924— LOT  39  Parkside. 
Harry  G  Waterman  1°,  whom  it 
may   concern Oct.  il,  la^i 

Oct.  23,  1924— LOTS  5  AND  6  B  Vi 
Lot  7  E  'A  of  W  Vz  of  S  135  ft.  of 
W  Vi  of  W  1^  Lot  7.  K.  L,  11th  and 
12th  Sts.,  Sacramento.  Hotel 
Senator  Corp  to  whom  it  may  con- 
cern   Aug.     18,     1924 

Oct.  24,'  '1924— LOT  256  Casita  Sub., 
Sacramento.  J  W  Newhart  to 
whom  it  may  concern.  .  .Oct.   20,   1924 

Oct  24,  1924— B>^  LOT  2,  C,  D,  30th 
and  31st  Sts.,  Sacramento.  Mildred 
Tade  Taylor  to  whom  it  may  con- 
^.ern        Oct.    20,    1924 

Oct  le'  1924 — LOT  139,  Heilbron  Oaks 
Sacramento.  G  W  McKay  to  whom 
it  may  concern •- 

Oct.  16,  1924— LOT  55.  Sunnyside  Ad- 
dition No.  1.  Sacramento.  Law- 
rence   Gilbert    Sidner    to    whom    it 

may   concern Oct.    16,   1924 

Oct      18,     1924— LOT     259     South     Oak 
Park,    Sacramento.      Wm    T    Mart'- 
to  whom  it  may  concern.  .Oct.  14 
Oct     18,    1924 — LOT      919,      Elmhun 
Cornelia    A    Bllven    to    whom  it  mi 
,.„„ccrn Oct.     16, 


24 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


BUILDING  CONTRACTS 

SAi\      lOAttl'IN    COUNTY 

KICSIDBNCB 

I.UT  19  AND  B  >4  LOT  18  BLK  :i. 
Pai-ific  Manor,  Stockton.  AH  work 
for  two-story  stucco  frame  resi- 
dence. 

Owntr  —  Robert  C.  Root.  College  ot 
Pacific.    Stockton. 

.Architect — None. 

Contraclor — John  J.  lavanagh.  219  N- 
Sullcr  St..   Stockton. 

Filed  Oct.   22.   '24.      Dated   Oct.    15,     23 

TOTAL    CtJST,     $.;iOO 

Rond,    none.      Limit,    90    working    day.s 

Forfeit,   plans  and   speciricalions  none. 


STORE,  $2000;  No.  204  Bast  Pine  St.. 
.Stockton;  owner,  A.  Boccadoro,  24  4 
N-Pilgrim  St.,  Stockton;  contractor. 
J.  Ramsey,  610  W-Oak  St.,  Stock- 
ton. 

DWELLINGS  (3)  and  garages  (D  at 
$4000;  (2)  at  3500  each;  No.  1306 
College  and  1611-1627  Lucerne  St., 
Stockton;  owner.  William  Peenstra 
2261    Kensington    Way.    Stockton. 

DWELLING  and  garage,  $5000;  No.  628 
B-Washington  St.,  Stockton;  own- 
er M  W.  McDonald,  Premises;  con- 
tractor, Carl  Nelson,  1421  E-Chan- 
nel    St.,    Stockton. 

FLATS,  2-story  and  4  garages,  $8000; 
No  845  N-Ophir  St..  Stockton: 
owner.  M.  C.  Tabacce.  1035  N-Sierra 
9vp.,   Stockton.  .„^„„ 

DWELLING  and  garage,  $3500;  No. 
3121  N-San  Joaquin  St..  btockion; 
owner  Clinton  LSndis.  1126  E- 
Church  St.,  Stoctkon;  contractor,  h . 
\     Stcgmellcr. 

UBMODEL,  $1800;  No.  420  N-Pilgrim 
St  Stockton;  owner,  (  hildren  s. 
Home  of  Stockton,  Premises;  con- 
tractor,   R.    Powell,    945    B-Lindsay 

DWELLING  and  garage,  $3500;  No.  1212 
West  Park  St.,  Stockton;  owner,  J. 
P.   Plecarpo;   contractor.   J.   M.   I'ct- 

DWEI^LING  and  garage,  $2500;  No.  1275 
N-Pilgrim  St.,  Stockton;  owner,  J. 
C     Ma.l<iin 

ALTERATIONS.  $2000;  No.  328  E-Mar- 
ket  St..  Stockton;  owner.  G.  Deluc- 
chi;  contractor.  L.  S.  Paletz.  314 
Bxchange  Bldg..  Stockton. 

STORAGE  bin.  $30,000;  No.  800  East 
Church  St.,  Stockton;  owne^  Na- 
tional Paper  Products  Co.,  Church 
St.,  Cor.  Stockton  St.,  Stockton;  ar- 
chitect  &  contractor,  Davis-Heller- 
Pearce  Co.,  443  B-Weber  St.,  Stock- 

DWELLING  and  garage,  $4500;  No. 
1712  W-Park  Drive,  Stockton;  own- 
er T.  E.  Williamson,  San  Juan  & 
\v  Park    Ave..    Stockton. 

1, WELLING  and  garage,  $4000;  No.  2386 
B-Washmgton    St.,    Stockton;    own- 

DWEl'-L?Na^$'500'o;  No.  1259  W-Hard- 
ine-  Wav  Stockton;  owner,  A.  W. 
Nord,  1221  W-Acacia  St.,  Stockton. 
MTFRATIONS,  $4000;  No.  1037  N- 
Monme  St,  Stockton;  owner,  Mary 
P,.  Hall,  Premises;  contractor,  H.  J. 
Johnson. 


^'■'■*        BUILDING    AND    ENGINEERING     XHWS 
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COMPLETION  NOTICES 

S\N  JOAQl'IN  COIINTK 

Recorded  AcceutsO 

<irt.  :'l.  1S)2<  — ALJ^  LOT  31  K  V^  Lot 
30  Blk  12.  Jackson's  Additinn.  fllpd 
1,  IS'Jo,  subject  to  deed  of  Iriisl 
for  Security  Building  Loan  As- 
sociation. Owner's  Name  not 
given    to   whom    It   may   concern... 

Oct.    17,    1924 

Oct.  27.  1924— STOCKTON  HIGH 
School.  Slooltton.  J  R  Hutnphr.yH 
and    Ansel      S    Williams      lo    H      E 


<1.K 


Vickro 


.OiL 


:;t,    1921 


BUILDING  CONTRACTS 


tONTK.\       COSTA       COli>'l'V 


DWELLING,  one-story  frame.  {2300; 
SE  S-Eighth  and  Virginia  Sis., 
Richmond:  owner,  A.  .Silver.  563  S- 
30th  St..  Richmond;  contractor, 
Waring  &  IMmm,  ^19  •12nd  St.,  Rich- 
mond. 

STORES  and  offices.  2-storv  lirick,  J25.- 
OOt);  N  Maedonald  Ave.  bel.  10th 
and  11th  Sts.,  Kichmond;  owner.  .1. 
F.  Galvin.  1015  Macdonairi  Ave., 
Richmond;  architect,  J.  T.  Narbett. 
904  Maedonald  Ave.,  Richmond; 
contractor,  W.  Snelgrove,  ifio  18th 
St.,    Richmond. 

STORES  (5)  one-story  Ijrick.  $13,500; 
XE  nth  and  Maedonald  Ave..  Rich- 
mond; owner.  Leo  Persico,  1015 
Maedonald  Ave:,  Richmond;  con- 
tractor, Taudy  &  Thies.  2;m  Chans- 
lor    St.,    Richmond. 

DWELLING,  one-.story  frame,  13000;  S 
Orchard  St.,  I)et.  San  Pablo  and 
59lh  St..  Richmond;  owner.  E.  V. 
Newell. Bo.'i  172.  R.  F.   D..  Richmond' 

DWELLING,  one-story  frame,  Jl.-iOO;  E 
Messa  Way,  bet.  View-  ami  Boyd 
Sts..  Richmond;  ow-ner,  N.  E.  An- 
derson, .  1225  Roosevelt  St.,  Rich- 
mond. 


BUILDING     CONTRACTS 


FRESNO    COl'NTV 


STORE.    $.S560;    No.    1 1 4 .i    F   St.,    i-'rc-Jno; 

owner,   .1.    Ruiz,    1152  F   St..   Fresno; 

contractor.  Joe  Lo  Forti,   2065  Clay 

St.,    Fresno. 
ALTERATIONS,    $7500;    No.    1225    B   St., 

Fresno;  owner,  Murray  Cabinet  Co.. 

Piemises;   contractor.  Jolly  &  Jolly 

547  Echo  St.,  Fresno. 


COMPLETION    NOTICES 


FRESNO    COUNTY 

v«...,i-.i,.,i  Accepted 

Oct.  18.  1924 — LOTS  38  AND  39,  Per- 
aita  Heights.  Fresno.  W  H  Rich- 
mond to  whom  it  may  concern... 
Oct.    17,    1924 

Oct.    21,    1924— LOT  .18    E    20    LOT    17 
Blk    16,   North    Park   Terrace,    Fres- 
no.     J    E    Saylor    to    w-hom    it    may   . 
concern Oct.     20,     1924 

Oct.  23,  1924— LOTS  22  AND  23  BLK  1 
Boone  Tract.  Fresno.     H  P  Jorgen- 

sen  to  whom   it  nray  concern 

Oct.    23.    1924 


Uot.    25.    1924  -LdT.S    27    AND    : 

7,  High  Addition.  Fresno.  W  .S 
Proctor  to  whom  it  may  concern.. 
Oct.    24,    1924 

Oct.    25,    1924-    l.i)TS    31    AND   32    BLK 
5,    Hadsell    Addition.    Fresno.      Lena 

and  Dare  Young  lo  G   1"  Nixon 

Oct.    25,    1924 

Oct.   25,    1921 — MARIPOSA    AND   FUL- 
ton   Sts.,   Fre.sn...      p  H  W  T  &   S   l!k 

lo   .\    Kli.iwles Oct.   24,    192  1 

♦ 

LIENS  FILED 


FIIKSIVO    COriVTV 


Recorded                                               Amoun/ 
on      IS.    1924— LOT      28    BLK    76,    San 
Jiiaiinin.     Routt  Lumber  Co  vs  A   L 
Ma.-ion     $635 


SaMI'I'II-BOOTH-IKHP.R      FKATI'RIOS 
PRIflO    t'ATAliOGS 


In  a  letter  to  the  trade.  Smilh-Boolli- 
Usher  Co.,  50  Fremont  St.,  San  Fran- 
cisco, calls  attention  to  the  rompan.v"s 
priced  catalogs  vs.  "the  other  kind," 
and  asks  the  question:  "Have  you  ever 
stopped  to  thing  what  a  poor,  helpless 
thing  a  catalog  is  which  gives  you  no 
suggestion  of  stocks  on  liarid  or  costs? 
Without  letter  or  personal  price  quota- 
tion, the  poor  cripple  is  generally  put 
on  the  shelf  until  somebody  discovers 
that  a  large  part  of  the  matter  is  dead 
■ — and  then  it  is  fired  in  the  office 
mortuary". 

The  comfiany  announces,  from  its  ex- 
perience, catalogs  depreciate  about  15 
per  cent  per  annum  and  calls  attention 
to  Ihe  fact  that  it  will  issue  quarterly 
illustrated  priced  catalogs  revised  to 
show  actual  stock  on  hand  and  all 
openly  priced.  Priced  catalogs  now  on 
the  press  include  No.  1012,  Dodge  Pow- 
er Transmission  Mashinery;  No.  1013, 
Special  Showing  of  Machine  Tools. 
Wood  Working  Machinery,  Construc- 
ticn  EquipiTient,  Piiiups,  Engines,  Mo- 
tors and  Compressors;  No.  1014,  Con- 
struction Equipment.  Industrial  I'-quiP- 
nient.  Pumps,  Engines,  Motors  and 
Cornpressnrs;  No.  1015,  Machine  Tools, 
and  Woodworking  Machinery. 

♦ 

CONTR  '.CTOR   SVES  FOR  D  A  i»l  A C; ll .S 

Suit  of  the  Winter  Construction  Co. 
against  the  Hill  Street  Fireproof  Build- 
ing Company  for  $51), 832. 98  damages 
claimed  by  the  former  on  account  of 
unnecessary  delays  in  finishing  the 
Metropolitan  theatre  building,  Los  An- 
geles, is  being  heard  by  Judge  Fleming 
in  the  Superior  court.  The  construction 
company's  contract,  amounting  to  $470,- 
735,  was  entered  into  April  11.  1921, 
and  called  for  completion  of  the  work 
Nov.  1,  1921.  Because  of  various  delays 
■  for  which  the  company  contends  the 
owner  was  responsible,  the  work  was 
not  finished  until  Aug.  25,  1922.  The 
amount  claimed  is  for  salaries  of  em- 
ployes, rental  of  equipment  and  other 
expenses  incurred  during  the  time  worlv 
was   suspended. 


MOW      MATBKlAb  THAT      .%IUS  CON- 


A  new  walerproodng  material  and 
accelerator  for  use  in  concrete,  known 
as  Cal,  was  announced  recently  by  the 
.Security  Cement  and  Lime  Company, 
llageratown,  Maryland.  This  material 
actually  has  been  usid  for  several 
yeiirs  and  has  aided  in  the  construction 
of  many  pro.iects,  having  been  manu- 
faitured  by  the  Cal  Chemical  Company, 
of  Boston. 

It  is  an  oxychloride  of  calcium,  and 
Is  manufactured  by  pulverizing  the 
product  resulting  from  a  mixture  of 
either  quicklime  or  hydrated  lime, 
calcium  chloride,  and  water.  The  re- 
sult is  a  white  powder  that  Is  put  up 
in  100-pound  sacks  for  convenient 
luindling. 

This  material  is  mixed  witli  the  ce- 
ment and  the  aggregates  before  the 
water  is  added,  and  thus  is  easier  to 
use  and  is  more  convenient  than 
calcium  chloride,  according  to  the 
manufacturers. 

As  a  result  of  tests  made  by  the  Bu- 
reau of  Standards  and  by  oilier  investi- 
gators, the  manufacturers  of  this  pat- 
ented material  claim  tiiat  it  will  make 
unsound  cements  sound,  will  materially 
imrease  the  rate  of  setting  of  concrete, 
will  mal<e  a  dense  waterproof  concrete, 
will  prevent  drying  out  of  concrete  in 
hot  dry  weather,  will  permit  rapid  set- 
ting of  concrete  in  weather  that  is  ap- 
preciably colder  than  the  minimum  that 
ordinary  concrete  would  stand,  that  it 
will  not  affect  reinforcing  steel  but 
will  retard  or  even  preclude  corrosion, 
I'.ecausc  of  the  fact  that  it  is  chemical- 
ly slightly  basic  in  nature,  and  that 
reduction  in  ultimate  strength  of  the 
concrete  as  a  result  of  its  use  is  im- 
possible. 


SACRA  MI'IVTO      ENGINKER     WINS     IN 
SEWER    tONTRACT    SUIT 

\\'ord  has  been  received  that  in  an 
iiiianinious  decision  handed  down  by 
the  second  district  court  of  appeal  in 
Los  Angeles,  Peter  R.  Gadd  of  Sacra- 
mento, foriner  general  manager  and 
mcniiier  of  the  California  State  Re- 
clamation Board,  was  victorious  in  a 
suit  to  compel  tlie  city  of  Los  Angeles 
to  execute  a  contract  with  him  tor  the 
c-onstruction  of  a  $3,000,000  storm 
drain    in    the   southern   city. 

Gadd  was  low  bidder  and  the  con- 
tract was  awarded  him  in  May  of  this 
year.  The  proceedings,  however,  were 
the  first  to  be  instituted  under  the  new 
boundary  line  act,  approved  by  the 
state  legislature  June  2.  1923.  In  order 
lo  test  the  constitutionality  of  the  act 
and  validate  the  present  proceedings, 
the  board  of  public  works  of  Los  An- 
geles refused  lo  sign  the  contracts 
with  Gadd  and  the  latter  petitioned  the 
apiiellate  court   for  a   writ  of  mandate. 
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FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 
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Member 
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ICarsnt  (Unitstrurtinn  l^pporta 

Issued  every  huslneps  day  of  the  year.  Furnishes 
advance  information  nn  work  projected  and  contracts 
awarded  for  all  classes  of  hullduip,  street,  sewer  and 
highway  projects,  hriiiges.  Hams  and  harbor  works, 
machinery,  etc.  Send  for  rales  in  your  territory,  ad- 
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Reinhart  Lumber  and  Planing  Mill  Company 

GBIVERAI,    LUMBER    YARD 

Dry  Kiln  Capacity,  10  Million   Feet  per  Annum 

General    Mill    and    Cabinet    Work.    >it<.ok     Oonra.    Snuh 

Pramrn    and    MniilAinsrs 

JBRROLD   AVE.  &   VARNEVELD  AVE. 


Mission   901-902-902-904 


San  Francisco 
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A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  and  Inside  House  Paints 

Rubber  Cement  Floor  Paint 

Concreta 

Washable  Wall  Finish 

Pioneer  Sliingle  Staina 

Porch  and  Step  Paint 

Decoret  (Varnish  Stain) 

Silkenwhite  Enamel 

Fuller  Oil  Stains 

Factory  White  Enamtl 

Fullerwear  Spar  Varnish    ^for 

inside  and  outside) 
Ifi  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror  Paint   and   Varnish 

Remover 
Pioneer  White  Luad 


GLASS 


Plate  Glass 

Window  Glass 

Ornamental  Glass 

Mirrors 

Beveling 

Polishing 

Silvering 


Estimates     furnished     on     request 

W.  p.  FULLER  &  CO. 

301  Mission  Street  San  Francisco 

Phone  SUTTER  4400 


Fuller  Branches 


OAKLAND 
SACRAMENTO 
STOCKTON 
FRESNO 


LOS  ANGELES 

HOLLYWOOD 

PASADENA 

LONG    BEACH 


SAN    DIEGO  PORTLAND 

SANTA  MONICA  BOISE 

SAN   BERNARDINO  WALLA    WALjjA 

SANTA    ANA  SALT  LAKE  CITY 


SEATTLE 
TACOMA 
SPOKANE 
YAKIMA 
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Permanence 
Economy 


Sale   by   AU   Lumber   and   Bnllduig  Material  DeaJers 


KOEHRINQ 

DANDIE  Light  Mixer 


Dandle  with  steel  disc  wheels  and  solid 

rubber     tires;     power     charging     skip, 

water   tank   and    gasoline   engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.  Light  duty  hoist.  Loiv 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 
Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Dandle  with  steel  tnicks;  power  eharg- 

ing     skip,     water     tank     and     gasoline 

engine. 


— no — but  the  most  remarkable  value  of 
all  light  mixers — and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cii.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Payers,  Mixers,  t  ranes.  Draglines,  Power  Shovels 
MIL^VAUKEE,  WISCONSIN 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 

Har  r  on,  Rickar  d  &  McCone  Co. 


SAN   FRANCISCO 


LOS   ANGELES 
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.    F.    BlILDIVG    ACTIVITIE.S   IN 
OCTOBER    TOTAL    !5C.I1«.313 


Construction  activities  in  San  Fran- 
cisco for  the  month  of  October.  1924, 
totaled  approximately  $6,116,313.  ac- 
cording to  figures  compiled  by  John  P. 
Morgan,  chief  inspector  of  buildings  of 
the  Department  of  Public  Works. 
During  the  month  818  permits  were 
Issued.  Of  these  436  were  for  altera- 
tions, repairs  and  additions  to  standing 
structures,  the  balance  of  the  opera- 
tions being  for  new  construction. 

The  total  of  the  past  month,  accord- 
ing to  value,  exceeds  the  total  for  the 
month  of  September,  this  year,  and 
October  of  1923.  In  September,  918 
permits  were  granted  with  an  estimat- 
ed valuation  of  $5,671,784  and  for  the 
month  of  October,  1923,  records  show 
909  permits  for  improvements  approxi- 
mating $3,793,374. 

The  following  is  a  segregated  list  of 
the  operations  for  the  month  of  Oc- 
tober, 1924: 


Class 


I  Alterations 
I   Harbor  Bldgs 
I  Public  Bldgs. 


No.  of 


its 


Cost 

$1,614,9,t0 

1,165,000 

870,250 

1,915,630 

407,058 

9,025 

134,400 

$6,116,313 


Representatives  of  the  Douglas  Fir 
Kxploitation  and  Export  Company  and 
the  107  defendants  In  the  complaint 
brought  by  the  Federal  Trade  Commis- 
sion of  unfair  methods  of  competition 
In  the  lumber  industry  expressed 
themselves  at  "gratified"  over  the  dis- 
missing "without  prejudice"  by  the 
commission    of    the    charges. 

"We  are  naturally  very  much  grati- 
fied at  the  decision  of  the  Federal 
Trade  Commission,  yet  we  do  not  see 
how  they  could  have  reached  any  other 
conclusion  from  the  facts."  said  Attor- 
ney J.  Barrett  Carter,  who  was  asso- 
ciated with  Louis  Titus  and  Joseph 
X.   Teal   in   the   defense. 

Both  sides  were  agreed  that  there 
was  no  noticeable  stimulation  of  the 
lumber  export  industry  on  the  Pacific 
Coast  as  a  result  of  the  decision  be- 
cause no  clear-cut  issue  was  decided. 

The  dissenting  opinion  of  Chairman 
Huston  Thompson  of  the  board  was 
widely  discussed  because  of  the  em- 
phatic stand  he  took  in  disagreeing 
with  his  colleagues  on  the  decision. 

Thompson  intimated  strongly  in  his 
written  dissent  the  belief  that  the  de- 
fendants were  violating  provisions  of 
the    Sherman   anti-trust    law. 

The  entire  case  can  be  brought  up 
again  by  the  commission,  according  to 
Chairman  Thompson,  should  investi- 
gation reveal  that  the  Douglas  fir  or- 
ganization has  committed  breaches  of 
the   law. 

Dismissing  of  the  case  'without  pre- 
judice" means,  according  to  Thompson, 
that  the  commission  retains  the  power 
to   reopen  the  case. 


rOXCRETE     SLAB    USE    PR.\ISED 


Heavily  reinforced  blocks  with  joints 
of  interlocking  steel  and  concrete  are 
being  used  in  the  Western  Pacific 
Railroad's  new  $250,000  machine  shop 
and  roundhouse  nearing  completion  in 
Stockton. 

Three  hundred  slabs,  cast  at  the 
same  time  as  blocks  for  a  big  oil  sta- 
tion at  Sacramento,  were  moved  by 
train  and  then  placed  in  position.  The 
roundhouse,  designed  for  ten  locomo- 
tives and  consis-ting  of  ten  identical 
units,  can  be  extended  to  accommodate 
fifty-four. 

A  saving  of  25  per  cent  by  use  of  the 
concrete  block  method  invented  by 
John  E.  Conzelman,  former  chief  en- 
gineer of  the  Corrugated  Bar  Company 
of  Chicago,  is  possible  as  compared 
with  the  cost  of  building  false  work 
frames,  setting  up  steel  and  pouring 
concrete  in  the  usual  "way,  according 
to  Shirley  Houghton,  chief  engineer  of 
W.  A.  Bechtel  &  Sons,  in  charge  of  con- 
struction at  Stockton. 

"While  not  suited  to  some  types  of 
buildings,"  state  Houghton,  "in  ware- 
houses, roundhouses  and  structures 
where  the  unit  method  of  construction 
can  be_  employed  and  where  there  is  a 
repetition  of  units,  separately  molded 
reinforced  pieces,  cast  on  the  ground 
and  lifted  into  position  after  being 
thoroughly  set  and  tempered,  make 
possible   speedier   construction." 


In  the  opinion  of  James  Hartness. 
former  governor  of  Vermont,  the  aver- 
age working  day  of  the  building  crafts- 
men of  the  future  will  be  about  five 
hours. 


.1  MATH-    PAVEME.VI'    lllli:\KEIiS 
I  SED    SLffl.;sSFl  t,LV 


■Jhi  Maintenance  Department  of  Di- 
\lKu,r<  VI  of  the  CaIiforn:a  State  High- 
<Viiy  Commission  has  been  e\p,»rlment- 
inic  «;th  a  portable  pneumatS;  ham- 
mer frr  breaking  concre*e  on  a  ma.ior 
pauning  Job  in  M-'rced  coun'y,  ac-oi-d- 
ing  to  S.  T.  Corfiel,!,  assistint  divis^ii! 
engineer  for  the  commission. 

The  pavement  on  which  the  breaker 
was  tried  was  five  inches  thick,  rein- 
forced with  %"  bars,  exceptionally 
tough  to  break  out  by  hand  methods. 

At  the  inception  of  the  work,  several 
days  were  spent  breaking  concrete  by 
hand.  Results  were  slow,  the  six 
laborers  employed  being  unable  to  keep 
a  one-sack  mixer  busy  half  the  work- 
ing day. 

A  6  X  6  Ingersoll-Rand  compressor 
and  a  Type  CC25  Ingersoll-Rand  pave- 
ment breaker  were  then  placed  upon 
the  job.  The  output  was  doubled  and 
only  one  man  was  required  to  actually 
break  the  concrete.  Three  and  four 
other  laborers  were  necessary  to  re- 
move the  broken  concrete  from  the 
grade,  but  the  mixer  was  kept  busy 
eight  hours  a  day.  By  noon  each  day 
or  shortly  afterward,  enough  concrete 
had  been  broken  out  to  keep  the  mixer 
working    the    entire    day. 

Labor  costs  for  the  patching  were 
reduced  from  20  cents  to  14  cents  per 
square  foot  by  the  use  of  the  pneu- 
matic breaker. 

Extensive  patch  work  also  has  been 
dune  near  Lost  Hills,  in  Kern  County, 
with  the  aid  of  a  pneumatic  breaker. 
The  division's  experiments  indicate 
that  the  pneumatic  breaker  is  adapt- 
able to  pavement  repair  work  where 
any  considerable  amount  of  concrete 
is  to  be  broke  and  removed. 

The  breaker's  real  value,  however, 
lies  not  so  much  in  the  low  cost  of 
breaking  the  concrete,  but  in  keeping 
the  work  ahead  of  the  mixer,  permit- 
ting it  to  operate  for  a  full  day  instead 
of  only  part  of  the  day,  as  is  necessary 
when  the  slower  hand  methods  are 
used. 

Compressors  used  on  these  jobs 
should  be  mounted  upon  rubber  tired 
trailers  so  that  they  may  be  moved 
rapidly  from  place  to  place.  Such  an 
outfit  also  may  be  used  for  rock  drill- 
ing on  emergency  jobs. 


YOSEMITE      LUMBER      COMPANY      TO 
EXPEND     $5,000,000 


Five  million  dollars  will  be  spent  on 
expansion  by  the  Tosemite  Lumber 
Company  at  Merced  Falls,  the  sum  be- 
ing raised  by  bonds.  This  money  will 
Ko  for  purchase  of  new  timber  acre- 
age adjacent  to  the  present  company 
holdings   near   Hazel    Green. 

A  number  of  salesmen  for  the  Pierce 
Fair  Company  of  San  Francisco,  bond 
house,  which  will  handle  the  issue,  are 
on  a  tour  of  inspection  of  the  company 
properties  in  Mariposa  county,  prior  to 
taking  the  securities  on  the  road  to 
offer  to  bond  buyers. 

The  Yosemite  Lumber  Company  dur- 
ing the  past  months  has  expanded  its 
plant  at  Merced  Falls  considerably, 
adding  new  equipment  and  arranging 
the  mill  for  rapid  work  on  large  vol- 
umes. 

One  of  the  big  improvements  was  the 
incline  railway  up  the  face  of  the 
Merced  River  Canyon  from  El  Portal 
via  the  incline,  and  is  then  shipped 
down  the  Yosemite  Valley  line  to  Mer- 
ced Falls,  where  the  mill  is  located. 
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ALONG  THE  LINE 


As  the  end  of  1924  approaches,  It  becomes  more  apparent  that  the  total 
volume  of  construction  started  this  year  will  be  considerably  above  that  ot 
1923  During  the  nine  months  ending  September  30.  construction  contracts 
awarded  in  thirtv-six  eastern  states  were  nearly  12  per  cent  greater  in  valua- 
tion than  awards  made  during  the  same  period  in  1923,  according  to  the  Ameri- 
can Contractor.  Business  generally  goes  into  a  depression  shortly  before  a 
presidential  election,  but  that  has  not  been  the  case  this  year  in  the  construc- 
tion industry.  September.  1924,  shows  an  increase  in  value  over  permits 
issued  during  the  same  month  last  year  of  approximately  19  per  cent.  Condi- 
tions were  never  more  favorable  for  continued  prosperity,  especially  in  the 
great  agricultural  states  of  the  Middle  West.  The  largest  wheat  crop  ever 
harvested  is  being  sold  at  a  high  price  and  the  farmers  are  getting  back  on 
their  feet  once  more.  Everywhere  one  goes  in  these  states  there  is  a  note  of 
optimism,  and  the  builders  are  anticipating  a  big  year  in  the  construction  in- 
dustry in   1925. 

former   head   ot   the 


The  organization  of  an  association 
of  non-union  bricklayers  has  just  been 
completed  in  Houston,  Texas.  The  de- 
claration of  principles  of  the  organiza- 
tion says:  "This  association  is  organ- 
ized for  educational  purposes:  to  pro- 
mote and  safeguard  the  interests  of 
the  open  shop  bricklayers  of  Houston 
and  vicinity  as  well  as  their  employers; 
and  ot  the  building  public  in  general, 
as  against  restricted  production  and 
unusual  and  unnecessary  labor  costs 
in   building  construction." 

Vocational 
t  has  com- 
bricklaying 


The  Federal  Board  ot 
Education  announces  that 
pleted  its  study  of  the 
trade,  and  that  a  bulletin  covering  this 
work  is  now  in  press.  The  bulletin 
contains  a  discussion  of  the  funda- 
mental success  factors  which  must  be 
considered  in  any  plan  ot  apprentice- 
ship training,  as  well  as  detailed  sug- 
gestions as  to  how  to  organize  and 
operate  training  courses  for  appren- 
tices in  the  trade. 


State  Treasurer  Chas.  G.  Johnson  has 
sold  the  $2,000,000  bond  issue  to  fi- 
nance completion  of  the  terminal  ware- 
house in  China  Basin,  at  the  foot  of 
Second  street.  A  premium  of  $83,000 
was  paid  for  the  issue.  Construction  of 
the  warehouse  will  be  carried  on  under 
the  supervision  of  the  State  Board  of 
Harbor  Commissioners  of  which  Frank 
G.   White    is   chief  engineer. 


Standard  Building  and  Loan  Asso- 
ciation, capitalized  at  $100,000  has  been 
incorporated  in  San  Francisco  with  the 
following  directors:  R.  F.  Chilcott,  J. 
W.  Coleberd,  J.  D.  Willard,  B.  H.  Hub- 
bard, P.  M.  Brock,  H.  A.  Bewley,  A.  H. 
Burnett,  C.  E.  Hunt,  and  E.  L.  Dear- 
born. 


Jas.  Dean,  city  architect,  ot  Sacra- 
mento, has  completed  a  preliminary 
draft  of  a  proposed  new  building  law 
for  Sacramento.  The  code,  as  proposed, 
will  be  submitted  to  the  city  council 
at  once  for  adoption.  Present  building 
activities  are  being  carried  on  under  a 
building   ordinance   deemed   inadequate. 


The  building  trades  of  Toronto  have 
been  asked  to  accept  a  ten  per  cent 
reduction  in  wages  by  the  Toronto 
Builders"  Exchange  in  order  to  stimu- 
late interest  in  the  construction  in- 
dustry. 


George  A.  McKay.  Berkeley  building 
contractor,  died  in  that  city  Oct.  17, 
following  an  extended  illness.  McKay 
was  a  native  of  Novia  Scotia. 


Chas.  S.  Warnock,  retired  building 
contractor  of  Napa,  died  in  that  citj  ;] 
October  30.  Death  was  due  to  hear  | 
failure.  I 


Charles  H 
division  of  watti-  rights,  state  depart- 
ment of  public  works,  has  been  en- 
gaged by  Los  Angeles  board  of  public 
service  as  consulting  engineer  to  work 
with  a  special  committee  in  drafting  a 
plan  for  a  permanent  agreement  be- 
between  the  ranchers  of  Owens  river 
valley  and  the  city  ot  Los  Angeles  on 
water  rights  in  the  valley.  Members 
of  the  special  committee  are:  W.  B. 
Mathews,  special  counsel  of  the  board 
of  public  service:  H.  A.  Van  Norman, 
city  engineer,  and  Louis  C.  Hill  of  the 
engineering  firm  ot  Quinton,  Code  & 
Hill. 


Some  idea  of  the  importance  ot  the 
construction  industry  may  be  gained 
from  a  report  recently  published  by 
the  National  Association  ot  Real  Estate 
Boards,  which  says  that  the  amount  of 
money  engaged  in  financing  real  estate 
development  in  the  United  States  is 
greater  than  the  total  amount  ot  money 
in  circulation  in  the  United  States  plus 
all  the  gold  and  silver  reserve  in  the 
Treasury. 


.A.  report  by  the  United  States  de- 
partment ot  labor  shows  that  the 
present  full-time  weekly  earnings  of 
workers  in  the  iron  and  steel  indus- 
tries are  greater  than  they  were  in 
1922,  despite  the  introduction  of  the 
eight-hour  day.  In  1922  full-time 
weekly  wages  in  blast  furnaces  aver- 
aged 75  per  cent  above  those  of  1913. 
and  the  present  average  is  90  per  cent 
above  the  1913  average  mark. 


Two  'lundre.".  and  forty  acres  ot  tim- 
ber land  in  Skagit  county,  owned  by 
the  state  of  Washington  have  been  sold 
to  the  English  Lumber  Company,  of 
Ballard  Station.  Seattle.  The  purchas- 
ing price  was  $24,892.  The  timber  land 
is  located  in  township  23  and  is  in  the 
Lake  Cavanaugh  district.  The  amount 
is  the  appraised  valuation  placed  on 
the  timber  by  the  state  appraisers. 


Santa  Cruz  contemplates  a  bond  is 
ui-  for  $150,000  to  finance  construe 
ion  ot  a  sewer  system. 


Loren  Hursh,  for  the  past  four  years 
chief  ot  the  Bureau  of  Architecture  of 
the  San  Francisco  Department  of  Pub- 
lic Works,  has  resigned  to  become  as- 
sociated with  the  office  of  John  Reid 
Jr.,  city  architect.  Chas.  H.  Sawyer, 
formerly  connected  with  the  Bureau  ot 
Building  Inspection  and  more  recently 
assistant  to  Hursh,  has  been  appointed 
to  fill  the  vacancy.  Hursh  will  act  as 
superintendent  of  construction  tor  City 
Architect  Reid.  His  principal  work  at 
this  time  will  be  supervising  construc- 
tion of  the  new  Relief  Home  Building 
costing  $2,000,000. 


C.  H.  Hurley,  president  of  the  C.  &  C. 
Cedar  Company  ot  Bandon,  Ore.,  was 
drowned  in  the  Coauille  river  near 
Bullards,  Nov.  2,  when  a  boom  of  logs 
broke  loose  and  caused  his  tugboat  to 
capsize.  Logs  carried  out  to  sea  in  the 
break   were   valued   at   $100,000. 


At  the  end  of  1923  the  International 
Cement  Corporation  had  a  total  annual 
capacity  of  about  5.400.000  barrels. 
The  capacity  was  so  far  increased  dur- 
ing the  year  1924,  however,  that  at  the 
end  of  September  the  company's  plants 
had  a  total  capacity  ot  6,700,000  bar- 
rels. 


Maj.  R.  G.  McGlone  has  been  appoint- 
ed harbor  engineer  ot  Long  Beach  by 
City  Manager  Windham  on  re^ommen- 
datioji  of  the  harbor  commission  and 
Col.  Edward  N.  Johnston,  consulting 
engineer  on  harbor  work.  Maj.  Mc- 
Glone was  associated  with  Col.  Johnson 
in  harbor  work  tor  8  years.  He  is  a 
graduate  mechanical  engineer  with 
long  experience  in  harbor  dredging  and 
stone  protection  work. 

Charles  K.  Sumner,  architect.  57  Post 
street,  has  filed  suit  tor  $488  against 
Dr.  Joseph  Catton,  209  Post  street. 
Sumner,  according  to  his  complaint, 
prepared  plans  and  specifications  for 
a  $20,000  home  for  Dr.  Catton,  for 
which  he  was  to  have  received  $988. 
After  $500  had  been  paid,  according  to 
Sumner,  Dr.  Catton  changed  his  mind 
about   building. 


S.  Ferche,  general  contractor,  operat- 
ing extensively  in  Crockett,  Contra 
Costa  County,  contemplates  establish- 
ment of  offices  in  Martinez.  Ferche  in 
addition  to  doing  a  general  contracting 
business  is  agent  for  the  Pacific  Ready 
Cut  Home  Company. 


George  X.  Wendling,  president  of 
the  Wendling  Lumber  &  Box  Shook 
Company  and  former  president  ot  the 
Weed  Lumber  Company,  suffering 
from  a  nervous  breakdown,  committed 
suicide    ;,,    San    Francisco,    October    29. 


Lloyd  A.  Pockman,  for  the  past 
three  years  plant  manager  of  the 
Certain-teed  Products  Company  at 
Richmond,  has  been  appointed  plant 
manager  tor  the  company  at  Trenton, 
N.  J. 


Foundation  Company,  formerly  lo- 
cated at  424  Holbrook  Bldg.,  has  moved 
to  larger  quarters  at  1002  Kohl  Build- 
ing    4S6    California    Street,    San    Fran- 


Long  Beach.  Calif,  contemplates  a 
bond  election  for  $1,000,000  to  finance 
construction  ot  a  salt  water  system  for 
fire    protection. 

Berkeley  voters  failed  to  sanction 
S"  300  000  bond  issue  to  finance  erec- 
tion of  now  schools  and  additions  to 
standing  structures. 


Elforts  are  being  made  to  have  the 
Mameda  City  Council  appoint  an  in- 
dustrial expert  to  work  in  connection 
with  the  office  of  city  manager. 
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fion   in    thin   clepnr 


■  Dduatr7   arr    Invltrd 


wnhmlt    nevTs    for    pnhllra- 


IIATIOItlAL     UKAI  ":US     AT     SKATTLIS 
I'KI'Ki'XT    Oac;AM/.  \TIC)> 


To  hi.iter  servo  the  oonstriulion  In- 
dustry of  the  community,  the  Building 
.Miiti-rial  Dealers  Association  of  Seat- 
tle has  been  formed.  The  promotion 
*tf  clean  business  practices  and  closer 
co-operation  with  architects  and  con- 
iraetors  are  t.he  objects  sought,  ao- 
cordine  to  officials  o_£  the  newly  or- 
ganized association. 

D.  E.  Fryer  of  the  D.  E.  Fryer  Co. 
has  been  elected  president  of  the  as- 
sociation. 

"Our  purposes,"  states  Mr.  Fryer, 
"are  to  raise  the  standards  of  business 
methods  and  practices  among  the 
dealers  in  building  materials.  The  Idea 
is  to  encourage  straight  forward  busi- 
ness methods  with  the  purpose  in  mind, 
•to   live   and   let   live."' 

The  association  plans  to  co-oper- 
ate with  architects,  contractors  and 
others  in  the  industry  to  improve  the 
methods  of  building  construction  and 
to  obtain  better  buildings,  for  the  ad- 
vancement of  the  construction  general- 
ly for  the  benefit  oC  the  community. 

The  organization  by-laws  provide 
that  there  shall  bo  no  price-fixing  by 
the  association  or  by  any  branch  or 
agency  of  it  and  this  is  claimed  to  be 
the  first  time  in  the  past  24  years  that 
there  has  been  any  concerted  at- 
tempt made  to  organize  an  association 
along  these  lines. 

All  reputable  dealers  in  building 
materials  who  do  not  belong  to  special 
branches  of  the  trade  having  separate 
organizations  of  their  own  are  eligible 
to  membership.  The  Building  Material 
Dealers'  Association  plans  to  co- 
operate with  other  organizations  which 
are    established    tor    similar    purposes. 

The  present  officers  elected  when  the 
organization  was  formed  are:  Presi- 
dent, David  E.  Fryer;  vice  president, 
David  H.  Williams;  secretary,  Sam 
Hunter;    treasurer,    Arthur    Houlahan. 


Code    of    Ethics    Drafted    for 

San    Francisco    Builders'    Exchange 


RO.VD    MEKT    SCilEDlLED 


Owners  of  property  about  Lake 
Tahoe  and  others  interested  in  the 
final  location  and  construction  of  the 
state  highway  in  that  section  have 
been  invited  by  the  California  High- 
way Commission  to  attend  a  confer- 
ence at  its  offices  in  the  State  Build- 
ing at  San  Francisco,  at  1:30  P.  M., 
Saturday.    November   15th. 

The  desire  of  the  commission  to  per- 
manently Iccate  and  construct  the 
road  will  be  explained  from  the  view- 
point of  the  commission's  engineers,  it 
is  announced  by  State  Highw-ay  Engi- 
neer K.  M.  Morton.  Property  owners 
will  have  ample  opportunity  to  state 
their  position  with  regards  to  future 
improvements. 

The  conference  has  been  called  at 
this  time  because  of  the  recent  protests 
filed  with  the  state  highway  engineer 
over  the  cutting  of  trees  along  the 
present  state  road  around  the  lalce 
where  improvements  have  been  under 
way  during  the  past  Summer. 

Engineer  Morton  immediately  as- 
sured those  interested  of  the  desire  of 
the  state  authorities  to  solve  the  prob- 
lem in  a  manner  satisfactory  to  all 
concerned  and  in  such  a  way  as  to 
make  possible  an  adequate  state  high- 
way sufficient  to  safely  care  for  the 
growing  traffic  of  the  district. 


1.  The  owner  or  architect  should 
not  call  for  tinneoessary  or  full  esti- 
mates on  tentative  projects,  without 
advising  those  asked  for  estimates  that 
the  project  is  tentative. 

'i.  The  owner  or  architect  should 
not  call  for  an  excessive  number  of 
bids.  It  is  recommended  that  not  to 
exceed  six   bids   be  called  for. 

3.  When  the  owner  has  determined 
to  build  he  should  first  decide  whether 
he  is  to  let  a  general  contract,  segre- 
gated contracts,  or  a  percentage  con- 
tract. 

4.  If  the  decision  is  to  let  a  general 
contract,  the  owner  or  architect 
should  call  into  competition  only  gen- 
eral contractors  to  whom  he  is  willing 
to  aw'ard  the  contract.  He  sh'->uld  then 
award  the  contiact  to  the  low  bidder 
on  the  plans  and  specifications  sent  out 
for  bids,  having  required  him  to  file 
with  his  bid  the  list  of  subcontractors 
whose  figures  he  has  used.  He  should 
then  insist  that  the  general  contractor 
let  his  contracts  to  the  subcontractors 
whose  figures  he  used  in  making  up 
his  bid.  provided  such  subcontractois 
arc   satisfactory   to   the   architect. 

5.  If  it  is  decided  to  let  the  job  by 
segregated  contracts,  the  owner  or 
architect  should  only  call  in  as  bidders 
subcontractors  to  whom  he  is  WMlling 
to  award  the  work.  Then  he  should 
award  the  segregated  contracts  to  tlie 
low  bidders  on  the  plans  and  specifica- 
tions  sent   out   for   bids.  , 

6.  If  it  is  decided  to  do  the  work 
upon  the  percentage  contract  plan,  the 
owner  or  architect  should  insist  that 
the  percentage  contractor,  when  taking 
bids,  should  only  call  in  as  bidders  con- 
tractors to  whom  he  and  the  architect 
are  willing  to  award  the  work.  Then 
the  owner  or  architect  should  insist 
that  the  percentage  contractor  award 
the  job  to  the  low  bidders  on  the 
plans  and  specifications  sent  out  for 
bids. 

7.  In  case  a  general  contractor  or 
percentage  contractor  figures  or  esti- 
mates the  total  job  himself  when  tak- 
ing it  from  the  owner,  the  owner  or 
architect  should  insist  that  if,  there- 
after, the  general  contractor  or  per- 
centage contractor  decides  to  let  sub- 
contracts for  any  portion  of  the  work, 
that  he  take  bids  only  from  subcon- 
tractors to  whom  he  and  the  architect 
are  willing  to  award  the  work.  Then 
the    owner    or    architect    should    insist 


DIWER     MEET     PLAXXED 

A  dinner  meeting  which  w'ill  bring 
together  representatives  of  all 
branches  of  the  construction  industry 
is  being  planned  by  the  Los  Angeles 
Construction  Industries  Joint  Com- 
mittee. The  meeting  will  be  held  early 
in  December  on  a  date  not  yet  fixed. 
Lynn  S.  Atkinson,  chairman  of  the  joint 
committee,  lias  appointed  the  follow- 
ing committee  to  make  arrangements 
for  the  dinner:  Ralph  Homann.  chair- 
man; Harold  McGee,  E.  W.  Hokom  and 
I'atil  Langworthy.  Mr.  Atkinson  will 
be  ex-officio  member  of  the  committee 


that  the  jobs  be  awarded  to  the  low 
bidders  on  the  plans  and  specifications 
sent  out  for  bids. 

8.  All  bids  should  be  opened  in  pub- 
lic at  a  set  time  and  place,  except 
where  the  architect  or  owner  deems 
it   impossible. 

9.  All  owners  should  instruct  their 
architects  to  write  into  all  plans,  speci- 
fications and  contracts,  a  clause  re- 
quiring all  W'ork  to  be  done  on  the 
American  Plan,  and  then  the  owner  and 
architect  should  insist  on  the  strict 
observance  of  this  clause. 

10.  The  architect  should  always  act 
entirely  in  a  judicial  capacity  in  de- 
termining contract  obligations,  insist- 
ing upon  full  performance  by  owner 
and  contractor;  he  should  write  into 
his  specifications  clauses  providing  for 
the  observance  by  the  contractor  of  all 
building  ordinances,  safety  and  sani- 
tary codes;  he  should  never  require  a 
contractors  to  perform  any  part  of  the 
service  which  is  generally  recognized 
as  the  worii  of  the  architect;  he  should 
not  attempt  to  cover  possible  over- 
sights or  errors  by  indefinite  clauses 
in  the  contract  or  specification:  he 
should  not  engage  in  work  in  the 
building  trades,  except  in  his  capacity 
as   an   architect. 

11.  The  contractor  should  insist  on 
enforcement  of  building  ordinances 
and  safety  and  sanitary  codes;  he 
should  carry  compensation  insurance; 
he  should  refuse  to  deal  directly  with 
the  owner  w^here  an  architect  has  been 
employed  for  supervision,  and  should 
never  submit  to  the  owner  directly, 
without  the  architect's  approval  and 
knowledge,  any  proposals  or  estimates: 
he  should  never  increase  the  cost  of 
work  or  produce  work  inferior  to  that 
contracted  for;  he  should  deal  fairly 
and  justly  with  the  labor  employed  by 
him  and  make  every  effort  to  afford 
opportunity  to  apprentices  to  learn  the 
building  trades. 

12.  Labor  employed  in  the  building 
trades  .should  never  endeavor  improp- 
erly to  increase  the  cost  of  the  work 
or  to  produce  inferior  work;  labor 
should  never  endeavor  to  restrict  the 
quantity  or  quality  of  the  output  of  the 
individual;  labor  should  cooperate  in 
affording  every  opportunity  to  appren- 
tices to  learn  the  building  trades  and, 
when  qualified,  to  practice  their 
trades. 


ELECTR.'VGISTS         'VVAXT         UNIFORM 
■\VIRIXG    ORDIXAXCE 


The  Association  of  Electragisis  In- 
ternational meeting  recently  at  West 
I'aden,  Indiana  went  on  record  as  fav- 
c-ring  a  uniform  ordinance  in  all  cities 
providing  fcr  municipal  inspection  of 
all  electric  wiring.  Such  an  ordinance 
wculd,  it  was  stated,  provide  for  cer- 
ti;ication  of  all  electrical  installa.tions 
according  to  the  requirements  of  the 
nc.t'onal  electrical  code  as  irfiu  down  by 
toe  American  Engineering  Standards 
C'li-iimittee.  A  committee  was  appoint- 
ed to  confer  with  a  similar  committe-i 
of  the  Electrical  Manufacturers'  Coun- 
cil for  the  purpose  of  drav/mg  up  :i 
n:odeI  ordinance. 
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FOREST       SER\T[CE       REPORTS       ON 
WOOD   DECAY 


Decay  in  wood  is  caused  by  fungi  of 
various  kinds.  Sometimes  these  or- 
ganisms develop  upon  the  trees  in  the 
forest,  and  sometimes  upon  the  lumber 
after  it  is  cut.  But  when  the  lumber 
passes  through  either  the  kiln-drying 
or  steaming  processes  it  is  usually 
taken  for  granted  that  these  destruc- 
tive fungi  have  been  killed  and  that 
the  lumber  is  freed  from  further  de- 
cay. However,  no  definite  tests  to  de- 
termine this  point  having  been  made, 
the  United  States  Department  of  Agri- 
culture through  its  Bureau  of  Plant  In- 
dustry and  Forest  Service  undertook 
experimental  work  along  this  line  at 
the  Forest  Products  Laboratory.  The 
results  are  published  in  Department 
Bulletin  1262,  Effect  of  Kiln  Drying, 
Steaming,  and  Air  Seasoning  on  Cer- 
tain Fungi   in   Wood,   recently   issued. 

For  this  study  66  logs  were  obtained 
from  Wisconsin  and  Oregon  and  addi- 
tional material  from  other  sources  was 
also  used.  In  all,  there  were  26  species 
of  fungi  studied  on  23  species  of  tim- 
ber. From  the  results  obtained  it  was 
found  that  the  ordinary  commercial 
kiln-drying  and  steaming  processes 
were  effective  in  sterilizing  infected 
wood  where  the  experimental  pieces 
used  were  no  larger  than  4  by  4  inches. 
For  larger  pieces  higher  temperature 
or   longer  periods   were   required. 

In  order  to  protect  lumber  against 
fungi  the  methods  of  piling  and  stor- 
age were  found  to  be  important.  Some 
fungi  continue  to  develop  as  long  as 
their  growing  conditions  are  favorable 
and  then  lie  dormant  during  periods  of 
unfavorable  conditions  such  as  absence 
of  sufficient  moisture  in  the  lumber  for 
growth.  In  some  cases  it  was  found 
that  the  dormant  fungi  on  lumber 
kept  in  air-dry  storage  for  as  long  as 
six  and  seven  years  would  renew  their 
destructive  growth  when  moisture  was 
added. 

Copies  of  this  bulletin  may  be  ob- 
tained free  of  charge  from  the  Forest 
Service,  Washington,  D.  C,  as  long  as 
the   supply  lasts. 


S.    F.    CONTRACTORS    LOSE    SUIT    ON 
STATE    HIGHWAY    CLAIM 


The  suit  of  Palmer  &  McBryde,  San 
Francisco  highway  contractors,  against 
the  state  to  recover  compensation  for 
extra  yardage  on  a  grading  contract 
in  Del  Norte  country  was  dismissed  by 
the  court.  The  contractors  sought  a 
writ  of  mandate  to  compel  the  state 
highway  engineer  to  amend  his  final 
estimate  to  include  this  extra  material. 
The  case  was  decided  upon  the  ground 
that  proceedings  in  mandamus  were 
not  the  proper  remedy.  Suit  to  re- 
cover should   have  been   instituted. 

It  was  pointed  out  by  the  court, 
however,  in  making  its  ruling,  that 
the  engineer  is  the  agent  of  the  state 
for  examining  the  work  and  estimating 
the  amount  payable,  which  requires 
the  exercise  of  judgment.  The  ex- 
amination having  been  made,  the 
court  was  without  power  to  direct  the 
engineer  to  make  a  different  finding. 
It  was  also  pointed  out  by  the  court 
that  the  check  given  in  payment  for 
the  final  estimate  was  so  worded  that, 
by  its  acceptance,  the  contractors 
waived    all    further    claims. 

It  was  the  defense  of  the  state  to 
the  claim  of  the  contractors  for  extra 
yardage  that  it  was  due  to  over-shoot- 
ing. The  road  was  being  built  along 
the  side  of  a  cliff,  overlooking  the 
ocean.  Some  heavy  blasts  caused  large 
quantities  of  material  to  slide  into  the 
sea,  and  the  bank  broke  back  beyond 
the  original  slope  stakes,  the  state 
contended. 


ANOTHER   COLUMBIA S 


Here,  There  and  Everywhere 


(Spe<-ial   Correspondence) 


The  second  annual  meeting  of  the 
Kansas  Building  Forum,  held  in  Wich- 
ita. October  16,  17  and  18,  attended  by 
representatives  of  the  Master  Build- 
ers Association  of  Kansas,  the  Kansas 
Society  of  Architects  and  the  Mid-west 
Structural  Society  was  a  success  in 
every  respect  according  to  those  who 
attended  the  various  sessions.  The 
purpose  of  the  forum  is  to  provide  a 
means  whereby  delegates  from  the 
various  associations  may  get  together 
for  a  discussion  of  mutual  problems. 
The  Master  Builders  Association  of 
Kansas  took  a  number  of  important 
steps,  among  them  being  the  adoption 
of  a  resolution  to  affiliate  with  the  Na- 
tional Association  of  Building  Trades 
Employers.  The  association  also  de- 
cided to  put  into  operation  a  Quantity 
Survey  Bureau.  The  most  important 
action  taken  by  the  Kansas  Society  of 
Architects  was  the  adoption  of  a  reso- 
lution to  go  before  the  state  legisla- 
ture with  a  bill  to  make  it  necessary 
for  an  architect  to  secure  a  license  be- 
fore being  allowed  to  practice  in  Kan- 
sas. The  principal  address  was  de- 
livered by  O.  W.  Rosenthal  of  Chicago, 
a  member  of  the  Executive  Committee 
of  the  National  Association  of  Build- 
ing Trades  Employers.  He  emphasized 
the  necessity  for  builders  to  preach  the 
gospel  of  the  desirability  of  the  real 
estate  bond  as  a  safe  investment. 


It  is  expected  that  a  large  number 
of  contractors  and  labor  men  will  meet 
in  St.  Louis  on  December  8  when  the 
next  meeting  of  the  National  Board  for 
Jurisdictional  Awards  convenes.  The 
most  important  case  to  come  before 
the  Board  is  the  reinforcing  rod  ques- 
tion. This  work  was  given  to  the 
structural  iron  worker  in  1920,  but  at 
the  last  meeting  of  the  Board  held  at 
Washington  in  August,  a  number  of 
general  contractors  argued  that  in  the 
interests  of  construction  economy,  the 
work  should  be  given  to  the  common 
laborers.  A  number  of  other  important 
cases  will  also  be  presented  to  the 
Board,  among  them  being  the  handling 
of  derricks,  foreman  on  concrete  work, 
precast  reinforced  cement.  conduo 
base,  artificial  stone  and  the  handling 
of    reinforcing    material. 


Reports  of  new  work  contemplated 
and  awarded  in  the  past  month  itidi- 
cate  a  growing  tendency  in  the  build- 
ing industry  to  approach  a  normal, 
stable  basis.  The  dearth  of  specula- 
tive operations  and  the  increasing 
volume  of  commercial,  industrial  and 
educational  projects  reflect  the  favor- 
able attitude  of  investors  and  sub- 
stantial companies  to  the  fall  and 
winter  market,  according  to  the  Record 
and  Guide  publisher  in  New  York. 
Commitments  made  in  the  last  few- 
weeks  show  definitely  that  shortage  m 
various  lines  of  construction  are  grad- 
ually disappearing  and  that  the  supply 
of  office,  loft  and  residential  develop- 
ments is  nearing  a  parity  with  the  de- 
mand. Homes  for  the  wage  earner  of 
small  income  or  means  are  still  re- 
ported short  according  to  the  Record 
and   Guide. 


"That  the  industrial  welfare  of  the 
country  for  the  next  few  months  is  de- 
pendent on  the  continued  activity  of 
the  construction  industry"  is  the 
opinion  of  B.  H.  Wait,  District  Engi- 
neer of  the  Portland  Cement  Associa- 
tion. "We  are  now  approaching  the 
season  in  which  custom  has  long  de- 
creed that  the  builders  must  lay  down 
their  tools  and  wait  for  spring  before 
resuming  them.  That  habit  of  season- 
al employment  in  the  building  industry 
is  archaic,  it  savors  of  the  past  and 
should  be  relegated  to  the  junk  shop 
with  all  other  cumbersome  and  outworn 
methods.  It  building  slows  up  this 
year,  there  is  bound  to  be  slackening 
in  many  other  lines  of  industry,  result- 
ing in  unemployment  and  decrease  of 
purchasing  power  of  employes." 


"So  your  son  has  decided  not  to  go 
into  the  ministry?" 

"Yes,  he  discovered  by  accident  that 
he  had  a   talent   for  brick-laying." 


"Very  little,  if  any.  changes  were 
noticed  in  the  local  building  situation 
during  the  past  month"  states  the 
monthly  bulletin  issued  by  the  Build- 
ing Construction  Employers  Associa- 
tion of  Chicago.  "Nearly  all  mechanics 
in  the  industry  have  been  pretty  well 
employed  though  at  this  writing  there 
appears  to  be  a  perceptible  slowing  up 
and  from  now  on  it  is  doubtful  it  it 
will  be  as  easy  to  get  a  job  as  it  was 
a  year  ago  at  this  time.  It  is  rumored 
in  some  of  the  trades  where  increases 
are  expected  on  November  1st,  they  are 
seriously  considering  the  advisability 
of  foregoing  any  such  claim  and  will 
go  along  with  the  present  rates.  At 
least  one  trade  has  indicated  a  desire 
to  accept  a  reduction  if  such  action 
would  not  be  too  unpopular  with  the 
rank  and  file." 

The  carpenters  employed  by  the 
Longacre  Engineering  and  Construc- 
t-on Company  on  the  Cosmopolitan 
Theatre  and  the  Hotel  Walker  ni 
Washington,  D.  C,  went  on  stri.ke 
October  13,  in  an  endeavor  to  force  the 
contractor  to  allow  them  to  set  the 
metal  window  frames.  It  is  stated 
that  Washington  labor  officials  advised 
the  construction  company  to  replace 
the  striking  carpenters  by  non-union 
men. 


Construction  activities  in  New  York 
will  be  marked  this  fall  and  winter 
with  a  concerted  move  on  the  part  of 
building  agencies  and  trade  and  labor 
groups  for  better  buildings,  says  the 
Record  and  Guide.  This  movement 
will  be  augmented  by  additional  en- 
couragement to  apprentice  :hip  train- 
ing and  the  continued  advocacy  of 
winter  construction.  The  surety  bond 
companies  have  pledged  their  support 
and  state  that  they  will  seeito  it  that  in- 
experienced and  unreliable  contractors 
are  eliminated  as  far  as  possible.  Labor 
condititions  are  becoming  much  better 
in  New  York  and  with  the  possible  e.x- 
cpption  of  tile  setters  and  stearafitters 
there  is  no  shortage  of  skilled  me- 
chanics. 


A  suit  to  enjoin  the  members  of  the 
.Journeymen  Stone  Cutters'  Associa- 
tion from  interfering  with  their  busi- 
ness and  seeking  to  recover  damages 
because  of  injury  to  their  business  due 
to  the  alleged  threatening  of  pur- 
chasers of  their  product,  was  filed  re- 
cently by  twenty-tour  cut  stone  and 
quarry  companies  of  the  Bloomington- 
Bedford  district  in  federal  district 
court.  The  suit  alleged  that  because 
the  companies  refused  to  operate  on  a 
closed  shop  basis  the  union  men  have 
entered  into  a  conspiracy  and  combina- 
tion to  prevent  the  pursuit  of  the  trade 
by  stone  cutters  not  members  of  the 
union,  and  that  they  have  threatened 
contractors  using  stone  produced  in 
non-union   quarries. 


The  cost  of  construction  liuriiig  Sep- 
tember as  indicated  by  the  average 
costs  in  leading  construction  centers, 
throughout  the  country,  is  approxi- 
mately 100  per  cent  above  the  level  of 
1013,  accord-.ng  to  statistics  compiled 
liy  the  As!^oc;ated  General  Contractors 
of  America.  During  the  last  ten 
months    but    little    variation    from    the 
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SiTilember  kvcl  Is  noticeable  and 
ihrKUKhuut  this  period  the  Industry  has 
riKiiiitained  greater  slnballzatlon  than 
any  time  since  the  war. 


ButldInK  material  supply  dealers  in 
Ohio  and  Indiana  liave  agreed  to  un- 
derwrite a  part  of  the  cost  of  re- 
vitalizing the  National  Builders'  Sup- 
ply Association  according  to  Build- 
ing Supply  News.  A  number  of  other 
states  will  be  asked  to  Join  in  the 
movement  to  raise  sulTlcient  funds  to 
put  the  association  on  a  Bood  sub- 
stantial  footing. 

Delegates  to  the  United  Brother- 
hood of  Carpenters  and  Joiners  of 
America  meeting  in  Indianapolis  voted 
to  drop  any  member  of  their  organi- 
zation who  comes  here  as  a  foreigner 
and  fails  to  become  a  naturalized 
citizen  in  a  period  of  five  years. 


STATK     WATFiK     SI  RVEY     IS     ItBING 
COMPLETBD 


Completion  of  the  statewide  survey 
of  California's  water  resources  is  as- 
sured by  March  1,  according  to  State 
Kngineer  A.  C.  McClure  at  Sacramento. 

The  survey  has  been  in  progress 
since  1921,  when  the  State  Legislature 
appropriated  $200,000  for  the  purpose. 
This  sum  being  insufficient,  voluntary 
subscriptions  amounting  to  $100,000 
were  raised  by  the  San  Francisco  and 
Los  Angeles  Chamber  of  Commerce 
and  turned  over  to  the  State  engineer 
last  September. 

It  is  expected  the  subscribers  will  be 
reimbursed  by  the  Legislature  at  its 
1925   session. 

Utilization  of  three  great  water  in- 
terests— flood  control,  irrigation  ind 
power — will  be  made  possible  by  the 
survey. 


REFRIGATORS    IN    1923 


The  Department  ot  Commerce  an- 
nounces that,  according  to  data  col- 
lected at  the  biennial  census  of  manu- 
factures, 1923,  the  establishments  en- 
gaged primarily  in  the  manufacture  of 
refrigerators,  ice  boxes,  and  refrigerat- 
ing show  cases  and  counters  reported 
products  valued  at  $50,076,444,  an  in- 
crease of  51.7  per  cent  as  compared 
with  1921,  the  last  preceding  census 
year. 

Of  the  132  establishments  reporting 
for  1923,  27  were  located  in  New  York, 
11  in  California,  10  each  in  Massachu- 
setts and  Michigan,  9  in  Illinois,  8  each 
in  Missouri  and  Penn.sylvania,  7  each 
in  Ohio  and  Wisconsin,  6  in  New  Jer- 
sey, 4  in  Indiana,  3  each  in  Iowa,  Texas 
and  Vermont,  and  the  remaining  16  in 
Colorado,  Connecticut,  Georgia,  Louisi- 
ana, Maine,  Maryland,  Minnesota,  Ne- 
braska, New  Hampshire,  Oregon,  Ten- 
nessee, Washington  and  West  Virginia. 


Information  Wanted 


The  following  letter  to  the  editor 
from  Fox  Bros.  &  Co..  126  Lafayette 
St..  New  York,  is  self  explanatory: 

'"One  of  our  customers  complains 
about  outside  noises  in  his  rooms,  these 
noises  being"  caused  by  elevated  trains. 

■*\Ve  understand  that  there  is  a  cer- 
tain tj'pe  of  ceiling  that  can  be  placed 
in  a  room  which  deadens  any  outside 
sounds,  and  "we  -would  appreciate  it 
very  much,  in  view  of  the  fact  that 
you  are  familiar  with  most  of  the 
mechanics  and  artisans  in  this  line,  if 
you  would  be  good  enough  to  advise 
us  where  such  an  article  can  be  ob- 
tained, or  refer  us  to  a  source  where 
we  can  get  the  necessary  information 
pertaining   thereto. 

"We  do  not  exactly  know  the  con- 
struction of  the  ceiling,  but  we  do 
know  that  there  is  such  a  thing  to  be 
had  which.  if  placed  in  the  room, 
deadens  all  outside  noises." 


Rents    for    Wage-earners'    Houses 

Increase    Slightly    Over    6    Per  Cent 


Rents  for  wage-earners*  houses 
have  increased  slightly  over  6  per  cent 
in  the  period  between  July,  1923,  and 
July,  1924,  according  to  a  September 
report  of  the  National  Industrial  Con- 
ference Board  of  247  Park  Avenue, 
New  York.  The  board  finds  after  a 
comprehensive  survey  of  the  rental 
situation  in  178  cities  that  compared 
with  the  rentals  ot  ten  years  ago, 
rents  are.  86  per  cent  higher.  This 
applies  to  accommodations  of  four  and 
five  unhealed  rooms  with  bath  such  as 
are  usually  occupied  by  wage-earners 
and  does  not  relate  to  more  expensive 
houses  and  apartments.  Despite  the 
fact  that  the  increases  in  rents  for  the 
country  as  a  whole  in  July,  1924,  was 
86  per  cent  higher  than  in  1914,  the  in- 
vestigation by  the  board  shows  that 
there  were  69  cities  which  has  a 
greater  average  increase  than  this  and 
five  cities  where  rents  were  150  per 
cent  higher  than  in  1914.  The  cities  in 
the  latter  group  are  Binghamton,  N. 
Y.;  Johnstown,  Pa.;  Los  Angeles.  Cal. ; 
Richmond,  Ind..  and  Scranton,  Pa. 
Forty-four  cities  reported  average 
rents  as  having  increased  100  per  cent, 
but  less  than  150  per  cent  since  1914. 

For  the  four  months'  period,  March 
to  July,  1924,  no  change  in  rents  was 
reported  from  93  cities;  there  were  de- 
creases in  51  cities  and  increases  in  33. 
The  greatest  number  ot  increases  in 
average  rents  were  reported  from  the 
eastern  section  of  the  country  and  the 
greatest  number  of  decreases  from  the 
middle-western  section.  In  the  east 
there  were  19  cities  where  rents  in- 
creased. The  largest  increase  noted 
in  this  section  was  between  11  per  cent 
and  20  per  cent  in  Johnstown,  Pa. 
Eighteen  other  cities  reported  in- 
creases of  10  per  cent,  amongst  these 
were:  Baltimore,  Boston,  Bridgeport, 
Buffalo,  New  York,  Philadelphia, 
Pittsburgh,     Providence     and     Y'onkers. 


D.ireasi-s  averaging  10  per  cent  or 
less   were   reported   from    10  cities. 

In  the  middle  west  twenty-three 
cities  reported  decreases  in  rents  and 
eight  other  large  cities  an  increase  of 
10  per  cent  or  less.  From  the  South 
the  reports  of  changes  in  rents  indi- 
cated that  there  were  average  de- 
creases between  March  and  July,  1924. 
in  eleven  cities  while  four  reported  in- 
creases. In  the  far  West,  only  two 
cities  reported  Increases  in  rent.  They 
were  San  Francisco  and  Seattle  where 
rents  Increased  10  per  cent  or  less. 

The  survey  made  by  the  board  brings 
out  some  interesting  comparisons  of 
rent  increases  in  relation  to  the  size  of 
cities. 

There  were  eight  cities  of  500,000 
population  or  over  where  average  rents 
increased  not  more  than  10  per  cent; 
two  with  10  per  cent  or  less  decrease, 
and  two  which  reported  no  change.  In 
cities  where  the  population  was  be- 
tween 250,000  and  500,000,  six  had  an 
average  decrease  in  rents  of  10  per 
cent  or  less;  only  two  had  increased  10 
per  cent  or  less;  and  in  Ave  there  was 
no  change'.  In  the  cities  with  a  popu- 
lation of  100,000  to  250,000  there  was 
one  with  an  increase  of  11  per  cent  to 
20  per  cent;  four  with  increases  of  10 
per  cent  or  less;  twelve  with  decreases 
of  10  per  cent  or  less;  and  twenty-six 
where  no  change  in  average  rents  w^as 
indicated.  In  the  cities  with  a  popu- 
lation of  50,000  to  100,000,  thirteen  in- 
creases of  10  per  cent  or  less  were  re- 
ported; two  increases  of  11  per  cent  to 
20  per  cent,  but  decreases  in  this  group 
were  10  per  cent  or  less  in  nineteen 
cities  11  per  cent  to  20  per  cent  in  two 
cities  while  in  thirty-two  cities  no 
change  had  taken  place.  Among  the 
forty-two  cities  with  a  population  of 
less  than  50,000  from  "which  reports 
were  received  by  the  board,  more  than 
one-half  recorded  no  change  in  rents 
during  the  period  from  March  to  July, 
1924. 


Publicity    for    Architects    Urged 


Were  a  member  of  the  architectural 
profession  who  has  won  the  right  to 
sign  himself  Fellow  of  the  American 
Institute,  to  be  approached  by  a  law- 
yer with  the  suggestion  that  he  con- 
struct a  twenty-story  building  with- 
out use  of  steel,  he  very  properly 
would  refuse  the  commission.  With- 
out doubt  he  would  tell  his  lawyer 
friend  that  masonry  construction  is 
entirely  of  the  past  and  that  such  a 
suggestion  argued  a  lack  of  under- 
standing of  modern  construction 
methods  and  practice.  Yet  in  its  pro- 
gram for  publicity  for  the  architec- 
tural profession,  the  committee  of  the 
institute  at  work  upon  that  laudable 
ob.1ect  is  in  much  the  same  position 
as  the  lawyer.  Its  program  of  pub- 
licity presented  to  today's  newspa- 
pers is  quite  out  of  the  question  so 
far  as  a  metropolitan  newspaper  is 
concerned.  It  is  of  the  masonry  con- 
struction period  of  newspaper  making. 
It  lacks,  in  our  opinion,  the  appeal  to 
the  public,  and,  therefore,  to  the  editor 
who  is  appointed  to  make  his  selection 
ot     material     to     interest     his     readers. 


Not  that  we  have  a  great  deal  of  re- 
gard for  much  (we  might  say  most),  ot 
the  material  which  finds  its  vray  into 
the  pages  of  the  newspapers  in  the 
name  of  architecture.  But  ,  we  firmly 
believe,  there  are  men  in  the  profes- 
sion who  have  the  ability  to  prepare 
material  that  will  meet  the  require- 
ments of  the  metropolitan  newspaper. 
The  Chicago  chapter,  through  Mr.  A. 
AVoltersdorf,  is  performing  service  ot 
real  value  to  the  profession  in  his 
series  ot  articles  on  Architecture,  pub- 
lished in  Chicago  newspapers.  The 
function  ot  these  articles  is  to  entice  a 
generally  unthinking  public  to  do 
some  near-thinking  along  architec- 
tural lines.  It  is  not  an  easy  task. 
The  "Pill"  must  be  sufficiently  coated 
to  disguise  its  portent.  Newspapers 
are  ready,  as  has  been  demonstrated, 
to  aid  architects  in  their  educational 
work.  But  the  medium  of  imparting 
intorniation  must  be  in  form,  length 
and  style  such  as  will  impress  and  ap- 
peal to  thoughtful  editors  and  their 
readers.  We  are  in  the  steel  period  of 
newspaper  making. — Western  Archi- 
tect. 


ARCHITECT   SUES  FOR  FEB 


A  petition  for  a  writ  of  mandamus 
has  been  filed  in  the  superior  court  at 
Willows  by  W.  H.  Weeks,  San  Fran- 
cisco architect,  vs.  Ed.  S.  Ball,  as  treas- 
urer of  Glenn  County.  It  is  alleged  by 
petitioner  that  he  entered  into  a  con- 
tract with  the  board  of  school  trustees 
of  the  Plaza  district  "to  prepare  plans 
and  supervise  the  construction  of  a 
new  school  building  and  lor  his  services 


was   to   receive   6   per   cent  ot  the   total 
cost  ot  the   building." 

It  is  also  alleged  that  the  claim, 
which  amounts  to  $367.20,  was  passed 
upon  by  the  board  of  school  trustees, 
a  requistion  drawn  for  the  amount  by 
School  Superintendent  S.  M.  Chaney, 
which  was  marked  "allowed"  by 
County  Auditor  J.  W.  Monroe.  On  pre- 
sentation of  the  warrant,  petitioner 
avers.  County  Treasurer  ISall  refused 
its  payment. 
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PUBLICATIONS 


The  Gener'al  Waterproofing  Com- 
pany, Youngstown,  Ohio,  is  distribut- 
ing a  new  waterproofing  handbool< 
containing  working  drawings,  methods, 
specifications,  photographs,  and  tables 
under  the  following  main  divisions: 
sub-structural  waterproofing,  founda- 
tions, basements,  and  other  structures 
subjected  to  hydrostatic  pressure  or 
dampness;  super-structural  "water- 
proofing, proofing  walls  against 
weathering  and  dampness,  stainproof- 
ing  cut  stone,  preserving  and  Ijeautify- 
ing  stucco,  brick,  and  concrete  walls, 
and  filling  expansion  joints;  cement 
and  wood  fioor  preservation,  harden- 
ing, dustproofing,  decorating,  and 
waterproofing  cement  and  wood  floors, 
and  accelerating  the  setting  and  pre- 
venting the  freezing  of  newly  laid 
cement  floors:  technical  paints  and 
coatings,  proofing  walls,  floors,  and 
containers  against  acids  and  oils,  struc- 
tui-al  steei  against  rust,  timbers 
against  dry  rot  and  decay.  Copies  of 
the   handboolc    will  be  sent  on   request. 


"Factory  Floor  Surfaces"  is  the 
second  of  the  text  books  published  by 
the  Aberthaw  Company,  construction 
managers,  Boston,  and  written  by  A.  B. 
MaciMillan,  chief  engineer  of  tlie  com- 
pany. The  booiv  discusses  the  various 
kinds  of  factory  flooring  and  the  ad- 
vantages, di.sadvantages,  and  special 
uses  of  each.  The  important  facts  con- 
cerning each  kind  of  surface  have  been 
grouped  in  tabular  form.  Specifications 
also  are  given  to  indicate  the  require- 
ments that  must  be  observed  in  order 
to  insure  satisfactory  results  in  the 
case  of  each  of  the  standard  t.vpes  of 
floor  construction.  For  the  text  of  the 
hook  Mr.  MacIMillan  has  drawn  from 
the  long  experience  of  the  Aberthaw 
Company;  and  while  the  book  offers 
only  the  salient  facts  of  floor  construc- 
tion, it  does  give  sufficient  information 
to  enable  an  owner  to  discuss  floors 
and  floor  specifications  intelligently 
with  his  architect  or  engineer.  The 
price  of  the  book  is  $1,  but  is  intended 
for  free  distribution  to  engineers, 
builders,  and  industrial  owners.  Copies 
may  be  secured  by  addressing  the  Ab- 
erthaw Company,  27  School  St.,  Boston. 


Bulletin  605  published  by  The  Hisey- 
Wolf  Machine  Company,  Cincinnati, 
Ohio,  describes  the  new  Hisey  friction 
head  electric  screw  driver.  This  new 
machine  is  designed  with  a  practical 
disc  type  friction  clutch  which  is  auto- 
matically adjusted,  according  to  the 
pressure  applied  by  the  operator.  The 
motor  and  frame  unit  of  this  Universal 
electric  screw  driver  is  of  the  same 
design  as  the  Hisey  all  ball  bearing 
equipped  electric  drills.  The  bulletin 
will  be  mailed  to  the  trade  on  request. 
♦ 

STATE      BUILDS      DESERT     ROAD 

Shifting  sand  hills  of  the  Imperial 
county  desert  which  extend  sixty  miles 
north  of  the  Mexican  border,  are  being 
crossed  at  a  point  where  they  are  six 
miles  wide  by  an  experimental  section 
of  new  roadway  of  redwood  timbers, 
under  the  direction  of  the  state  high- 
way commission. 

The  experimental  unit  is  2000  feet  in 
length,  lialt  of  which  will  be  eighteen 
feet  wide  and  the  other  half  ten  feet 
in  width.  The  new  roadway  consists 
of  6-inch  by  S-inch  planks,  respectively 
10  feet  and  eighteen  feet  in  length, 
laid  on  the  eight-inch  side,  and  sepa- 
rated by  spacers  4  inches  by  6  inches 
by  24  inches  so  placed  as  to  form  a 
continuous  track  for  vehicles.  This 
eighteen-foot  road  is  built  in  sections 
6  feet  in  length  to  facilitate  mainten- 
ance, when  it  becomes  necessary  to  re- 
place worn  planks. 


Fallacious    Use    of    "Percentages" 

in   Discussing   Motor   Vehicle   Taxes 


A  favorite  form  of  propaganda  used 
to  mislead  the  public  with  reference 
to  the  fairness  of  existing  or  proposed 
motor  vehicle  taxes  is  the  "percent- 
age" argument.  Thus  if  it  is  proposed 
to  increase  the  annual  license  fee  on 
a  small  passenger  car  from  $5  to  $10 
some  one  objects  because  this  is  "a  100 
per  cent  increase."  That  same  person 
may  argue  that  it  is  perfectly  all  right 
to  increase  the  license  fee  on  a  5-ton 
truck  from  $75  to  $125  as  that  "is  only 
67  per  cent  increase."  When  a  man 
pays  a  license  fee,  however,  he  doesn't 
pay  in  "percentage;"  he  pays  in  dol- 
lars and  cents  of  lawful  money.  The 
two  increases  selected  above  for  il- 
lustration mean  just  this:  the  man 
with  the  passenger  car  must  pay  $5 
more  than  he  had  been  paying  but  the 
man  with  the  truck  must  dig  up  an 
extra  $50  on  his  license  fee.  Is  $50  to 
the  truck  owner  no  more  than  $5  to 
the  passenger  car  owner?  It  may  be 
doubted.  In  fact  many  a  man  owning 
a  sma-ll  passenger  car  has  much  more 
money  than  many  truck  owners.  Many 
owners  of  5-ton  trucks  haul  for  hire 
on  contract  and  have  pretty  much  of  a, 
struggle  to  malte  a  living.  If  any 
man  doubts  it  let  him  talk  to  gravel 
hauler.'*  and  other  dump  truck  owners. 
Many  of  these  men  have  the  hardest 
kind  of  a  time,  at  prevailing  rates  of 
payment,  in  making  a  bare  living.  The 
public  benefits  from  their  efforts  but 
they  are  poorly  rewarded  for  serving 
the  public. 

Of  course  other  elements  enter  into 
fixing  a  license  fee  than  "ability  to 
pay."  But  "ability  to  pay"  has  been 
the  first  factor  in  fixing  taxes  of  all 
kinds   for   centuries   and   should   not   be 


overlooked  in  fixing  vehicle  license 
fees.  The  object  of  this  editorial,  how- 
evr,  is  not  to  disuss  either  high  fees 
or  low  ones,  for  either  passenger  cars 
or  trucks,  but  to  expose  the  "percent- 
age" fallacy  in  discussing  motor  vehicle 
taxation. 

"Per  cent"  merely  means  "per  hund- 
red." The  term  is  relative  and  not  ab- 
solute. A  low  percentage  may  at  times 
be  a  matter  of  the  greatest  consequence 
and  at  other  times,  or  in  other  con- 
nections a  high  percentage  may  be  a 
matter  of  small  consequence.  A  family 
down  to  its  last  dollar  might  be  dis- 
tressed at  the  loss  of  20  per  cent  of 
it:  a  pitiful  20  cents,  but  enough  for  a 
bottle  of  milk  and  a  loaf  of  bread.  A 
wealthy  man,  on  the  street,  might  lose 
1011  per  cent  of  the  small  change  in  his 
pocket  and  never  know  that  he  lost  it. 
He  still  has  his  well-fllled  bill  fold,  his 
check  book,  a  large  bank  account,  let- 
ters of  credit,  a  prosperous  business,  a 
fine  home,  several  cars  and  a  thousand 
cattle  on  a  thousand  hills.  Need  more 
be  said  to  remind  the  public  that  talk 
of  "percentages"  is  often  misleading 
and  intended   lo  mislead? 

One  who  studies  the  motor  vehicle 
taxation  question  must  expect  to  en- 
counter many  weird  theories  in  his 
ciashes  with  the  Huxley  called  "the 
medley  of  prejudices  we  call  public 
opinion."  Many  theories  and  arguments 
are  interesting,  some  are  diverting, 
some  fascinating,  some  amusing,  some 
are  sound  and  helpful,  but  this  percent- 
age "ga^g,"  as  Boccacio  said  in  another 
connection,  "irketh  us  sorely."  Let  us 
talk  about  what  is  right  and  fair,  in 
dollars  and  cents,  and  lay  off  the 
"percentages." — Nevada  State  High- 
way News. 


Commerce   Department   Head    Shows 

Builder   New    Source    for    Profit 


"Tomorrow's  profits  must  come  f  i  om 
today's  wastes,"  declared  Rav  M.  Hud- 
son, chief  of  the  Division  ot  Simplified 
Practice,  U.  S.  Department  of  Com- 
merce, to  an  audience  of  representa- 
tives of  the  building  industry,  com- 
prising the  New  Jersey  Building  Con- 
gress,  meeting  in  Newark  recently. 

"When  the  Hoover  Committee  on  the 
Elimination  of  Waste  in  Industry  made 
an  expert  survey  of  six  of  our  major 
industries,  it  found  that  the  building 
industry  stood  in  fourth  place,  with 
53  per  cent  waste,"  he  continued. 
"Thirty-four  per  cent  was  chargeable 
to  management,  and  one  of  the  major 
causes  is  lack  of  simplification  and 
standardization  in  materials,  methods, 
machinery  and  so  on. 

"Think  what  this  means,  when  you 
consider  that  more  than  five  billions  of 
dollars  are  spent  annually  iii  con- 
struction   in    this    country. 

"The  Department  of  Commerce, 
through  the  Division  of  Simplified 
Practice,  is  endeavoring  to  help  the 
bufilding  industry  in  checking  this 
waste.  It  is  helping  to  bring  about 
the  reduction  of  unnecessary  variety  in 
sizes  and  dimensions  and  other  im- 
material differences  in  every  day  com- 
modities. It  is  not  standardization, 
nor  is  it  technical  but  it  is  based  on 
sound    economice. 

"Our  Division  has  co-operated  with 
the  producers,  distributors,  architects, 
engineers,  contractors  in  simplification 
projects  in  the  field  of  building.  Sixty 
per  cent  of  the  variety  in  finished 
sizes  of  soft  lumber:  81  per  cent  of 
the  variety  in  metal  lath;  98  per  cent 
of  the  variety  in  brick  sizes;  47  per 
cent  in  hollow  building  tile,  and  51  per 
cent  of  the  variety  in  roofing  slate  have 
been  eliminated;  and  this  action  has 
been  taken  by  all  groups  concerned. 

"This   co-operation   between   Govern- 


ment and  Industry  contains  nothing 
regulatory  or  inquisitorial.  Our  job 
is  to  help  such  groups  as  are  interested 
in  reducing  waste  to  get  the  facts  and 
to   put   their   action   into   practice. 

"Many  of  the  18,000  or  more  business 
failures  in  1922  were  due  to  frozen 
capital,  due  to  excessive  stocks  or  in- 
ventories resulting  from  carrying  too 
many  varieties  of  the  same  thing. 
Simplification  helps  release  frozen 
capital,  helps  keep  stocks  liquid  an# 
turning       faster.  Reducing       variety 

means  quantity  production  and  lower 
costs;  and  quantity  buying  means 
lower  prices,  enabling  both  manufac- 
turer, distributor  and  consumer  to  do 
business  on  a  quantity  basis. 

"You  have  the  opportunity  to  make 
further  savings  by  buying  standardiz- 
ed materials,  by  applying  the  recom- 
mendations given  in  the  engineer's  re- 
port entitled  'Waste  in  Industry'  and 
in  the  more  recent  report  on  'Seasonal 
Operation  in  the  Construction  Indus- 
tries.' To  keep  things  on  an  even 
keel  you  have  to  do  business  on  a 
quantity  basis,  cut  out  the  wastes, 
operate  your  business  so  you  can  give 
full  value  for  the  prices  you  ask,  and 
still  make  a  fair  profit.  Y'ou  can  do 
this  in  proportion  to  the  extent  you 
co-operate  in  support  of  the  simpli- 
fied practice  recommendations  cover- 
ing building  materials,  equipment  and 
supplies. 

'■Simplification  Is  an  important  fac- 
tor in  the  continued  success  of  Ameri- 
can industry,  and  we  hope  that  you 
will  put  it  to  work  in  your  field,  not 
because  we  suggest  it,  but  because  you 
see  in  it  greater  opportunities  for  you 
all,    individually    and    collectively." 


Siuurday,     \ov<>mhi>r     «,     l!t54 
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Compressed    Air    Concrete    Piles 


l-ljuit  .,f  I'a.lfir  I.olI;  .lulnt  &  Pipe 
Cc'iiipany.  C,  St..  at  foot  of  48th  St., 
Oakland,  will  shortly  start  operations. 
Company  will  manufacture  lock  joint 
reinforced  concrete  pipe  of  all  types, 
specializing  In  sewer  pipe  and  hydrau- 
lic pres.«ure  pipe.  Culvert  and  irriga- 
tion pipe  as  well  as  fence  posts,  elec- 
troliers and  piles  will  also  be  manu- 
factured. Officers  of  the  company  are: 
F.  T.  Crowe,  president:  A.  T.  Wlnsor, 
vice-president  and  general  manager: 
F.  M.  Crowe,  secretary,  W.  W.  Brill, 
cpnsulting   engineer. 


F.  l".  Swain,  president  and  general 
manager  of  the  Ahalonite  Manufactur- 
ing Company  of  Monterey.  Calif.,  is 
completing  arrangements  for  represen- 
tation in  Xorthern  California  for  the 
sale  of  "Abalonite,"  a  product  produced 
Prom  abalone  shells  for  exterior  stucco 
work.  The  product  comes  in  flakes,  one 
pound  covering  one  square  yard.  "Ab- 
alonite" sells  at  $100  "a  ton. 


VV.  Waltz  of  Modesto  will  represent 
the  Allyn  L.  Burr  Roofing  Company 
of  Stockton  in  the  Modesto  territory 
with  offices  at  407  Tenth  Street.  Mo- 
desto. The  company  carries  all  lines  of 
roofing  materials  with  the  exception 
of   wood   shingles. 


St.  Paul  &  Tacoma  Lumber  Company 
win  expend  ?500,000  at  Tacoma  in  the 
construction  of  one  of  the  largest 
private  lumber  wharfs  on  the  pacific 
Coast,  according  to  announcement  of 
Kverett  G.  Griggs,  president  oi;  the 
company. 


National  Electric  Sign  Co.,  510  18th 
street,  Oakland,  plans  early  construc- 
tion of  a  one-story  brick  and  steel 
plant  at  the  northwest  corner  of 
Thirtieth  and  Myrtle  streets,  Oakland. 
The  structure  will  cover  an  area  of  100 
liy  100  feet. 


California  Shade  Cloth  Company  has 
let  contracts  for  two  additional  build- 
ings at  its  plant.  1710  San  Bruno  Ave., 
San  Francisco.  Additional  quarters 
were  required  to  meet  increased  de- 
mands for  the  company's  product. 


Gaffigan  Sheet  Metal  Works  of  San 
Mateo,  has  purchased  site  at  Ninth 
Avenue  and  Main  Street,  San  Mateo, 
and  plans  erection  of  new  shop  and 
office    quarters. 


Fire  completely  destroyed  the  mill 
and  box  factory  of  the  Sundown  Lum- 
ber Company  of  Puyallup,'  Wash., 
Oct.  30,  with  an  estimated  loss  of  be- 
tween   $250,000    and    $300,000. 


Sunset  Lumber  Company  of  Oakland 
•  has  filed  articles  of  incorporation  in 
Fresno.  The  concern  is  capitalized  at 
$100,000  and  was  originally  incorporat- 
ed  in    1904. 


Santa  Cruz  Electric  Comuany,  op- 
erating under  management  of  John 
Holt  and  Milo  Cain  will  move  to  larger 
quarters  about  December  1.  Increased 
business    warrants    the    expansion. 


Thomas  O.  Riley  and  Joseph  Macau- 
lay  will  operate  the  Oak  Floor  Com- 
pany at  1625  Polk  Street,  San  Fran- 
cisco. 


Plant  of  tne  western  Fixture  and 
Showcase  Co.,  720  McAllister  Street, 
suffered  a  $10,000  fire  loss  Oct.  30. 
Edward   Kipiner    is    owner. 


In  the  usual  method  of  concrete  pil- 
ing, it  Is  the  custom  to  manufacture 
the  piles  some  six  or  eight  weeks,  at 
least,  prior  to  use  to  allow  of  them  hard- 
ening sufficiently,  after  which  they  are 
driven  by  a  pile  driver  exactly  as  tim- 
ber piles  would  be.  Piling  work  carried 
out  on  this  system  has  the  advantages 
of  durability  and  sustaining  power  pe- 
culiar to  all  concrete  pile  foundations, 
but  the  delay  before  the  piles  can  be 
driven,  the  space  required  for  manu- 
facture and  storage  of  the  piles,  the 
slow  and  noisy  work  of  the  pile-driver, 
the  vibration  of  the  soil,  the  danger 
of  injuring  the  newly  made  piles  In 
transportation  or  by  excessive  driving, 
all  constitute  drawbacks  to  the  process. 
An  alternative  to  the  method  consists 
In  the  manufacture  of  concrete  piles  in 
position  in  the  ground.  An  iron  pipe  Is 
first  sunk  either  by  driving  or  boring, 
and  concrete  is  then  rammed  in.  The 
pipe  is  sometimes  left  in  position,  but 
there  is  always  the  danger  of  the  pile 
being  loosened  by  the  pipe  rusting 
away,  and  it  is  preferable  to  withdraw 
tlie  pipe  at  the  time  the  pile  is  made. 
The  concrete  is  introduced  in  layers 
and  is  tamped  by  a  rammer  sliding  in 
the  pipe.  During  ramming,  the  pipe  is 
gradually  raised,  never,  or  course,  be- 
ing withdrawn  above  the  level  of  the 
concrete,  and  the  effect  of  the  ram- 
ming is  to  force  the  concrete  into  the 
surrounding  soil,  thus  greatly  increas- 
ing the  bearing  power. 

The  advantages  of  piles  manufac- 
tured in  this  way  are  many.  Work  can 
be  started  at  once  and  without  causing 
annoyance  by  smoke,  noise  or  vibra- 
tion. The  piles  can  be  applied  in  the 
immediate  vicinity  of  inhabited  build- 
ings and  for  underpinning  existing 
structures  on  insecure  foundations, 
while  by  using  short  lengths  of  pipe 
screwed  together,  they  can  be  sunk 
inside  covered  or  confined  spaces. 
Moreover,  they  are  cheap,  and  work 
is  rapid  as  a  number  of  piles  may  be 
put  in  simultaneously.  It  is  obvious 
however,  that  they  can  only  be  rein- 
forced with  iron  to  a  very  limited  ex- 
tent as  the  process  of  ramming  would 
be  obstructed  by  such  reinforcement  as 
would  be  desirable.  A  further  diffi- 
culty with  such  piles  arises  from  the 
presence  of  subsoil  water.  During  the 
ramming  process,  this  water  can  enter 
the  raw  concrete  and  there  is  a  great 
liability  of  the  cement  being  washed 
out,  not  only  at  the  foot  of  the  pile, 
but  throughout  its  entire  submerged 
length. 

In  order  to  retain  the  merits  of  the 
rammed  concrete  pile  without  its  draw- 
backs, the  Pressure  Piling  Company 
Limited,    of    50    Pall    Mall,    London,     S. 


BURLINGAME        BUILDING        ACTIVE 


Basalt  Rock  Company  of  Napa  plans 
to  issue  additional  stock  to  finance 
plant'  expansions. 


Building  operations  in  Burlingame, 
principally  home  construction,  have  in- 
creased approximately  450  per  cent  in 
the  past  five  years  and  are  still  climb- 
ing steadily.  This  is  shown  in  a  tabu- 
lation of  figures  completed  by  Build- 
ing Inspector  Walter  Scott.  The  sum- 
mary shows  that  there  were  approxi- 
mately $400,000  in  permits  for  1919, 
during  which  records  were  Itept  lor 
but  five  months  and  that  permits  for 
the  present  year  will  total  somewhere 
around  $2,000,000. 

The  tabulation  begins  with  the 
month  of  August,  1919,  when  the  office 
was  established  and  the  first  Burlin- 
game building  ordinance  went  into 
effect  under  Frank  Lindsay,  former  city 
building  inspector.     The  first  month  of 


W.  I.  are  Introducing  a  system  In  which 
the  concrete  Is  consolidated  by  means 
of  compressed  air.  The  piles  are  made 
in  heavy  boring  tubes,  of  10,  12,  16  and 
20-ln.  Internal  diameter.  The  lowest 
carries  a  cutting  edge,  and  the  top 
section  can  be  closed  by  a  blank 
flange.  The  working  lengths  of  the 
tubes  arc  from  6  ft.  to  12  ft.  Sinking 
is  done  in  the  usual  way  by  means  of 
boring  tackle  the  tube  at  the  same  time 
being  forced  down.  When  the  required 
depth  has  been  reached,  the  reinforce- 
ment which  may  be  of  any  type,  is  in- 
serted. The  top  of  the  tube  is  then 
closed  by  the  flange  mentioned,  this 
flange  carrying  certain  pipe  connec- 
tions a  pressure  pipe  descends  to  the 
bottom  of  the  tube.  A  second  connec- 
tion admits  compressed  air  to  the  in- 
terior of  the  tube,  which  forces  the 
subsoil  water  out  of  the  tube  and  out 
of  the  earth  surrounding  its  lower  end. 
Cement  mortar  is  then  forced  in 
through  the  pressure  pipe  until  the 
tube  is  filled  to  a  level  sufficient  to 
balance  the  subsoil  water.  The  flow 
of  cement  is  then  stopped,  and  air  at 
a  pressure  of  140  lbs.  per  square  inch 
admitted  through  a  third  connection  in 
the  top  cover.  This  forces  some  of  the 
cement  out  of  the  lower  end  of  the 
tube  and  drives  it  into  the  surrounding 
soil,  thus  forming  a  club-foot  for  pile. 
.So  effective  is  this  method,  that  piles 
which  have  been  dug  out  have  had  a 
foot  over  two  and  a  hall  times  the 
diameter  of  the  pile,  thus  enormously 
increasing  the  sustaining  power  of  the 
latter. 

After  the  foot  end  of  the  pile-  has 
been  made,  the  pressing  of  cement  into 
the  tube  is  continued.  Finally,  the  tube 
is  withdrawn.  This  is  not  done  mechan- 
ically, but  is  effected  simply  by  in- 
creasing the  air  pressure  until  the  tube 
slips  upward  over  the  core.  During  this 
operation  the  high  air  pressure  not 
only  causes  the  concrete  to  fill  imme- 
diately the  annular  space  left  by  the 
tube,  but  also  drives  the  concrete  into 
any  cavities  or  yielding  places  in  the 
earth  down  the  side  of  the  bore.  The 
consequence  is  that  the  frictional  grip 
of  the  sides  of  the  piles  is  greatly  in- 
creased. Furthermore,  the  method  of 
withdrawing  the  pipe,  and  the  pressure 
of  the  air  on  top  of  the  concrete, 
prevent  any  tearing  of  the  latter.  The 
new  system  appears  to  offer  consider- 
able practical  advantages,  not  only  by 
facilitating  the  construction  of  thor- 
oughly-sound piles  with  full  reinforce- 
ment, and  by  providing  them  with  ef- 
fective end  and  side  resistance  to  mo- 
tion, but  by  enabling  piling  to  be  car- 
ried out  under  conditions  which  pre- 
clude the  use  of  any  other  method. 


business  shows  seven  permits  issued 
tor  a  total  amount  of  $26,190. 

The  total  for  the  five  months  of  1919 
was  sixty  permits  with  building  con- 
struction   amounting   to    $194,256. 

Last  year's  total  was  489  permits 
amounting,  to  $1,969,682,  and  the 
previous  year  was  more  than  $2,000,- 
000.  Both  these  figures  compare  fav- 
orably with  the  estimate  for  the  pres- 
ent year,  which  is  more  than  $1,800,- 
000  for  the  past  ten  months. 

The  tabulation  of  annual  totals  since 
the  establishment  of  the  office  in 
August.  1919,  follows:  Tear  1919,  60 
permits,  $194,256;  year  1920,  142  per- 
mits. $422,672:  year  1921,  214  permits, 
$796,492;  year  1922,  471  permits,  $2,- 
198,869,  and  year  1923,  489  permits,  $1,- 
969,682. 
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Building  News  Section 


APARTMENTS 


To   Be   Done   Bv   Day's    Work. 

APT.    BLDG.  Cost,    $20,000 

SAN    FRANCISCO,    S      Haight      150       E 

Broderick. 
Three-story    and    basement    frame    apt. 

bldg.    (12   apts.) 
Owner — A.     D.     Disston,     Hearst    Bldg., 

San   Francisco. 
Architect — C.   O.  Clausen,   Hearst  Bldg., 

San   Francisco. 


To  Be  Done  By  Day's  Work. 

STORES  &  APTS.  Cost,  $12,000  each 

SAN    FRANCISCO,    N    Clement    82-6      & 

107-6   E   20th  Ave. 
Two  2-story  and  basement  frame  store 

and  apt.  bldgs.   (1  store  and  4  apts 

in   each   building). 
Owner  —   Christiansen    Bros.,    518    25th 

Ave.,  San  Francisco. 


To  Be  Done  By  Day's  Work. 

APT.    BBDG.  Cost,    $20,000 

SAN     F'RANCISCO,    NE    10th    Ave.    and 

Lake  St. 
Thrt-f.-.story    and    basement   frame    apt. 

bldg.    (6   apts.) 
Owner — W.     R.     Voorhies,    615    Masonic 

Ave.,   San   Francisco. 


To   Be   Done  By  Day's   Work. 

APT.    BLDGS.  Cost,    $15,000    each 

SAN  FRANCISCO,  N  Lake   40   &  96-3   E 

10th  Avenue. 
Two   3-story   and   basement   frame   apt. 

bldg.   (6  apts.  each). 
Owner — W.    R.     Voorhies,    615    Masonic 

Ave. 

To  Be  Done  By   Day's  Work. 
APARTMENTS  Cost,    $30,000 

SAN   FRANCISCO.   SE   Filbert  &  Gough 

Sts.     3-story    and    Ijasement    frame 

(15)    apartments. 
Owner — Karl    Holmgren,    726    5tli    Ave., 

San   Francisco. 


Plans    Being    Prepared. 
APARTMENTS  Cost,    $150,000 

ALAMEDA,  Alameda  Co.,  Cal.  Adjoin- 
ing Neptune  Beach. 
Two-story  frame,  stucco  and  brick 
veneer  and  terra  cotta  apartment 
house  (Court  style;  52  2,  3,  4  and  5 
room  apts.) 
Owner — R.   C.    Strehlow,   711   Taylor   St., 

Alameda. 
Architect  —  Willis  Lowe,  Monadnock 
Bldg.,  San  Francisco. 
It  is  planned  to  start  construction 
the  first  of  the  year.  Worlv  will  prob- 
ably be  done  by  days  labor  as  Mr. 
Strehlow  was  formerly  in  the  con- 
tracting  business. 


To   be   Done   by  Day's   Work. 
APARTMENTS  Cost,   $20,000 

SAN    FRANCISCO.      W    Sixteenth    Ave. 

250  S  Irving  St. 
Two    and    one-halt-story   and    basement 

frame    apartment    building    10    apts. 
Owner — Arthur      H.    Klahn,      1334      21st 

Ave.,  Sair  Francisco. 
Architect — None. 


To   Be   Done   By  Day's   Work. 
APARTMENTS  Cost,  $30,000 

SAN    FRANCISCO,     NW    Lombard    and 

Polk    Sts. 
Three-story    and    basement    frame    apt. 

bldg.,    (12   apts.) 
Owner — Herman  Hogrefe,  273  20th  Ave. 

San    Francisco. 
Architect    —    Edward    E.    Young,     2002 

California   St.,    S.    F. 


Permit    Applied    For. 

APT.    HOUSE  Cost,    $450,000 

SAN  FRANCISCO,  SE  Jackson  and 
Steiner  Sts. 

12-story  and  basement  class  A  com- 
munity apt.  house  (16  3  to  12  rm. 
apts.,  basement,  garages,  store- 
rooms,   etc.) 

Owner — 2490   Jackson   Street,   Corp. 

Architect — Henry  C.  Smith,  Humljoldt 
Bank  Bldg.,  Sa  nFrancisco. 


PORTLAND,  Ore. — Architects  Claus- 
sen  &  Claussen,  Macleay  Bldg.,  pre- 
paring plans  for  two  two-story  and 
basement  Ijrick  apartments,  87  liy  137 
feet,  to  be  erected  in  Hawthorne  St. 
near  40th  St..  est.  cost,  $60,000  each. 
I'eters  Consfr^ction  Co.,  Northwestern 
Bank  Bldg.,  Portland,  are  owners  and 
contractors. 


SEATTLE,  Wash.— C.  F.  Martin,  Sea- 
board Bldg.,  at  approx.  $115,000  award- 
ed contract  by  Arch.  Harry  James, 
Alaslia  Bldg.,  to  erect  four-story  and 
basement  brick  apartments,  62x98  ft., 
at  Bolyston  Ave.  and  E-Harrington  St. 
Will  contain  32  apartments  of  two  and 
tliree  rooms. 


SEATTLE,  Wash. — Architect  Harry 
James,  Alaska  Bldg.,  taking  bids  to 
erect  four-story  and  basement  brick 
apartments,  62  by  98  ft.,  at  Boylston 
Ave.  and  E-Harrison  St..  for  Mrs. 
Paula  Nichols:  will  contain  32  apts.  of 
2  and  3  rooms.  Vacuum  steam  heating 
system.     Est.   cost,   $110,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Arthur  Bard,  Union  Oil  Bldg.,  was 
awarded  eontr.  at  about  $93,000  for 
2-story,  60-room  apt.  bldg.,  at  532  S. 
Hobart  Blvd.  for  I.  W.  Fiske,  S.  Charles 
Lee,  329  Douglas  Bldg.,  archt:  60  x 
140-ft.,  brick  comp.  rfg.,  gas  steam  htg. 
sys.,  forced  ventilation,  tile  baths  and 
drainbds.,  hardwood  floors,  pine  trim, 
wallbeds,  refrigerators,  incinerator, 
elevator. 


BONDS 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Election  will  be  held  Nov.  12  in  Pacific 
School  District  to  vote  bonds  of  $20,- 
000  to  finance  school  improvements. 
Trustees  of  district  are:  Albert  J. 
Gregory,  Chas.  J.  Bella  and  Lena  Ga- 
raventa. 


Material  of  Merit 

DOORS 

Piredoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-up-Dors,  'll-co-dors,  Cobald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    fireproof,    ventilated    non- 
slipping   flooring.  • —  Irving   Iron 
Works  Co. 
LIGNT  SALVOR 
Best  Wood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


P.EDUI.VG.  Shasta  Co.,  Cal. — Due  to 
cramped  nuarters  in  present  high 
school,  Redding  Chamber  of  Commerce 
tion  of  new  high  school  on  40-acre  site 
tion  of  ne  whigh  school  on  40-acre  site 
in  southern  section  of  city.  Bonds  will 
probably  be  voted  to  finance  construc- 
tion, r 


SAN  PABLO,  Contra  Costa  Co.,  Cal. — 
Second  election  will  be  called  in  San 
Pablo  School  District  to  vote  bonds  of 
$45,000  to  finance  additions  to  present 
school.  Previous  election  defeated,  67 
favoring  bonds  and  38  against. 


SUNNYVALE,  Santa  Clara  Co.,  Cal. — 
Election  will  be  held  Nov.  22  in  West 
Side  Union  High  School  District  to  vote 
bonds  of  $225,000  to  finance  erection  of 
group  of  high  school  buildings,  pre- 
liminary plans  "for  which  have  been 
prepared  by  W.  H.  Weeks,  architect, 
369  Pine  St.,  San  Francisco.  Trustees 
of  district  are:  Arch.  Wilson,  Leo 
Vishoot,  C.  C.  Spaulding,  H.  G.  Stelling 
and  A.  C.  Butcher. 


TURLOCK,  Stanislaus  Co.,  Cal.— 
Election  to  vote  bonds  of  $50,000  to 
finance  construction  of  city  hall,  failed 
to  carry:  266  for  and  389  against  the 
issue. 


VENICE.  L.  A.  Co..  Cal.— Bond  elec- 
tliin  for  $242,000  to  finance  erection  of 
municipal  auditorium.  $175,000  for  citv 
hall,  .no. 000  for  library:  and  $20,000  for 
comfort  stations,  is  contemplated  by 
city  council. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— City  trustees  contemplate  bond  issue 
of  $35,000  to  finance  erection  of  city 
hall  in  addition  to  $7500  for  site  and 
$3500  for  furniture. 


BERKELEY,  Alameda  Co.,  Cal. — City 
fails  to  vote  bonds  of  $2,800,000  to  fi- 
nance School  improvements:  $1,080,000 
for  elementary  schools  and  $1,720,000 
for  secondary  schools.  For  former,  the 
vote  was  9005  for  and  5553  against;  for 
latter,    S847    for   and    5683    against. 


WATTS,  Los  Angeles  Co.,  Cal. — 
Watts  School  Board  has  postponed 
School  bond  election  which  was  to  have 
i:)een  held  Nov.  21  in  order  to  allow 
the  Home  Gardens  to  withdraw.  Noth- 
ing further  will  be  done  until  it  has 
been  decided  whether  or  not  the  dis- 
trict will   annex  to  Los  Angeles. 


CHURCHES 


FRESNO.  Fresno  Co.,  Cal.  —  Con- 
struction of  temporary  tabernacle  for 
the  John  E.  Brown  evangelestic  ser- 
vices will  be  started  at  once  by 
volunteer  workers  in  Forthcamp  St. 
near  Temple  St.:  will  be  112x155  ft. 
seating  about  4000.  Headquarters  for 
those  interested  in  conducting  the  ser- 
vices are  maintained  in  the  Hotel 
Fresno. 


ALHAMERA,  Los  Angeles  Co.,  Cal. — 
Architects  Marston,  Van  Pelt  &  May- 
hurv,  25  S.  Euclid  Ave.,  Pasadena,  and 
422  Union  Oil  Bldg.,  Los  Angeles,  have 
been  commissioned  to  prepare  plans 
for  church  building  on  Garfield  and 
Commonwealth  Aves.,  Alhambra,  for 
First  Presbyterian  Church  of  Alhambra. 
It  will  consist  of  main  church  building, 
connecting  to  Sunday  school  and 
c'hapel. 


iiuiday,     Nov 
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LOS  ANGELES.  Los  Angeles  Co..  Tal. 
— Mucdonald  &  Driver,  l)i>uKla.s  Uldg., 
awarded  general  contrail  at  |122.1<J0 
for  reinforced  concrete  I'liiss  A  church 
building  at  the  southwest  corner  of 
Wilshlrc  Blvd.  and  I'lymoiith  i;ivd.,  for 
Wilahire  I  onuriKatlonal  iliuroh.  Alli- 
son &  AUisscm.  HU5  HilnTiiian  Hldg.. 
architects,  other  contrails  awarded: 
(  ast  stone,  Karris  Bros.  &  Hurl.  J23,- 
230;  sheet  metal  work.  Main  Cornice 
Works.  J24  34;  tile  ro.iflnK.  C.  L.  Puss- 
more,  $4350;  comijosition  i  ouHny:.  Ham 
mond  Lumber  Co.,  $117;  painllnp.,'.  ICllls 
Reed  Studios.  $1669.43;  trealhiK  e.xtirior 
concrete.  .lohn  Dillenburp.  $in.')0;  hard- 
ware. Bcnnett-MontKumer.v  Co.,  $2375; 
cork  carpet,  K.  V.  Kyan  Co.,  $681.50; 
melal  toilet  partition,  Weisteol  iMtg. 
Co..  $40(J;  electric  wiring,  J.  K.  Allen, 
$3875;  plumbniB,  Lohman  Bros..  $4862; 
heating.  Lohman  Bros.,  $13,31!).  In- 
terior decoration,  light  fixtures,  leaded 
glass   and    pews    have    not    been    let. 


I'ASADENA,  L.  A.  Co..  Cal.— Archt. 
Norman  F.  Marsh.  211  Broadway  Cen- 
tral Bids..  Is  preparing  plans  for  a 
church  bidg-.  to  be  erected  at  .s.e.  cor. 
of  Lacy  and  Dayton  Sts..  Pasadena,  for 
hriendship  Baptist  Church.  Brick  con- 
struction, stucco  exter..  comp.  anil  lile 
rfK.,   art   glass,    pine   trim;    $50,000. 


SANTA  ROSA,  Souoma  Co..  CaJ  — 
Archt.  itobert  H.  Orr.  1300  Corporation 
Bids..  Los  Anpreles.  is  preparing  plans 
for  a  new  church  bklg.,  at  Santa  i{nsa, 
for  First  Christian  Church;  auditorium, 
classrms.,  social  hall,  kitchen,  etc. 
Frame  and  plas.,  basement,  tile  and 
comp.  rfg..  hardwd.  and  cem.  fls.,  gas 
htg.  .sys.,  storage  water  htr.,  pine  trim 
pipe  organ,  art  glass;  $40,000. 


FACTORIES  &  WAREHOUSES 


Contract    Awarded. 

BUILDINGS  Cost,  $120,000  Aoprox. 

EMERYVILLE,  Alameda  Co..  Cal."  Elk 
bounded  by  Hillis  St.,  45th  and 
Stanford    Aves. 

One-story  reinforced  concrete  building 
<Ist  unit  of  a  group  of  about  six 
buildings  consisting  of  storage 
yards,  warehouse,  machine  and 
electrical  shops,  foundry,  laboratory- 
buildings,  metal  shop  and  spur 
tracks). 

Owner — Pacific  Gas  &  Electric  Co.,  445 
Sutter  St..  San  Francisco. 

Architect — Eng.  Dept.  of  Owner. 

Contractor  —  Lindgren-Swinerton  Co., 
Standard  Oil  Bldg..  S.  P. 


Sub-Contracts  Awarded. 

OFFICE,   ETC.  Cost    

SAN  FRANCISCO,  Harrison.  Steuart  & 
Spear   Sts. 

Five-story  warehouse  and  office  build- 
ing   with    roof   garden. 

Owner — Hills    Bros. 

Architect  —  Geo.  W.  Kelham,  Sharon 
Bldg..  San   Francisco. 

Mgr.  of  Constr.— P.  J.  Walker  Co..  Sha- 
ron Bldg..  San  Francisco. 

E^txeavatlng  to  Farrar  &  Carlin,  ISO 
Jessie   St.,    .S.   F. 

Elevators  to  Otis  Elev.  Co..  Beacb  & 
Stockton  Sts.,  S.  F. 

Ornamental  Iron  to  Federal  Ornamen- 
tal Iron  Wks.,  16th  and  San 
Bruno   Ave.,   S.    F. 

PInmhins:  to  Lawson  &  Drucker.  465 
Tehama   St.,   S.   F. 


.Metnl  rornm  to  Kansome  &  McClel- 
land,   Monadnock    Bldg.,   S.   F. 

I.nnilier   to    I,oop   Lumber  Co..   S.   F. 

(Vnienl  to  I'acific  Portland  Cement  Co., 
Standard  Portland  Cement  &  Old 
Mission    Portland  Cement  Co. 

Urnnlte  to  McGillvray-Raymond  Gran- 
ite   Co..    S.    F. 

Sheet  nietnl  work  *  SkyilKhtH,  Sprclnl 
xtefl  winilon-  fninieN,  hiHIo-w  niUI 
trim  <S  rievntor  cnlin  to  I'Virderer 
Cornice  Works.  260  Potrero  Ava. 
San  Francisco. 
As  previously  reported  the  reinforc- 
ing   steel,    etc.,    was    awarded    to    Edw. 

L.   Soule,   RIalto   Bldg.,   at   $1)6,642. 


tub-Contracts  Awarded. 

FACTORY    BLDGS.         Approx.    $200,000 

SAN    FRANCISCO,    Third    and    Bancroft 

Ave. 
•  wo-story    reinforced    concrete   factory 

building    90x4!)0    (1st    unit). 
Owner — Premier'  Spring  &  Bed  Co. 
Architect — Walter  J.  O'Brien  315  Mont- 
gomery   St.,   San    Francisco. 
Contractors    —    Industrial    Construction 

Co.    formerly    Vukicevich    &    Bagge, 

815    Bryant    St..    San    Francisco. 
GmdinK — Farrar    &    Carlin,     180    Jessie 

St..  San  Francisco. 
Cement— J.    S.    Guerin    &    Co.,    720    Fol- 

som   St.,  San   Francisco. 
I.nniher — McCallum      Lumber     Co.,      748 

Bryant  St..  San  Francisco. 
Itc-inforcine   Steel — Giinn  Carle  Co..   444 

Market    St.,    San    Francisco. 
KIcetric  Work — Fred  D.  Wilson,  72  Car- 

mel   St.,  San  Francisco. 
Steel    Siish    —    Michel    &    Pteffer,    1415 

Harrison    St.,    San    Francisco. 
Plumbing — J.    J.    McLeod,    1246    Golden 

Gate   Ave..    San    Francisco. 
Wood    Rnlling     Doors— C.     Christensen. 

77    O'Farrell    St..    San    Francisco. 
RoofiuK— Jas.    Cantley,    180    Jessie    St 

San    Francisco. 
Bids  will  be  taken  for  masonry  work 
glass.      elevators,      sheet      metal,      tile 
metal  partitions,  etc. 


Contractors     to     Take     Sub-Figures     in 

About  a  Week 
WAREHOUSE  Cost,  $120,000 

SAN    FRANCISCO,    Bryant    St.    bet.    7th 

and    8th    Sts. 
Pour-story   reinforced   concrete,   whole- 
sale  plumbine:   warehouse. 
Owner— P.    E.    O'Hair,    857    Mission    St 

San  Francisco. 
Architect — R.  W.  Jenkins,  243  Diamond 

St.,   S.   F. 
Engineer — Russell    &    Ellison,    369    Pine 

St.,    S.    P. 
Contractor— Barrett  &  Hilp,   918  Harri- 
son   St.,    S.    P. 
Excavation    will    be    started    immedi- 
ately. 


Plans    Completed. 

CONCRETE    BLDG.  Cost.    $125,000 

BERKELEY.  Alameda  Co..  Cal.  SW 
Grove  St.  and  Dwight  Way. 

One-story  reinforced  concrete  and 
semi-mill  construction  dveing  and 
cleaning  plant.  130x315  ft" 

Owner — Marshall  Steel  Co.  (dry  clean- 
er.'! and  dyers),  2124  Center  St., 
Berkeley. 

Engineer— R.  Vane  Woods,  505  17th  St.. 
Oakland. 
Construction    will    be   started   shortly 

as  the  City  Planing  Dept.  has  extended 

the   Ime   of   the    industrial   zone. 


"MacArthiir  For  Piles" 

str.4I(;ht  shai  r   (  omprkssed  (oxcrkte  pn.F 
rEr>F,STAL  co>iii{i;s,si:]»  (onchetk  pn.E 

COMPOSITE   rOMPHESSEI)  lOXCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging   delav  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  31  OVA  I)  NOCK  BUILDING,  SAN  FUANCISCO,  CALIF. 

PHONE  SUTTER  3549 
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Segregated    Figures   Being   Taken.    Bids 

Clo»e   Nov.    10,    1924. 

LOFT  Cost.   $ 

SAN  FRANCISCO.  Uth  St.,  near  Hoivard 
Two-story      reinforced      conciete      loft 

building. 
Owner — .N'ot    given. 
Architect — Smilh    O'Brien,     742    Marlii-i 

St..    S.    F. 


Sub-Figures    Being   Taken. 

FACTORY    BLDG.  Cost.    $40,000 

SAN  FRANCISCO.  NW  Eighth  and 
Folsom   Sts. 

One-story   brick    factory   building. 

Owner — Diamond  Patent  Showcase  Co.. 
Inc..  J.  P.  and  C.  D.  Shaffer,  1625 
Mission  St.,  San  Francisco. 

Designer — James  P.  Shaffer.  987  Mis- 
sion St.,  San  Francisco. 

Contractor  —  F.  R.  Siegrist  Co..  604 
\\llllams  Bldg..   San    Francisco. 


Cintract    Awarded. 

LOFT   BLDG.  Cost,   $33,000 

SAN    FRANCISCO.        SW      Folsom      and 

Howthorne   Sts. 
Two-story      reinforced      concrete      loft 

building. 
Owner — Geo.   A.   Clough,   Lessee  of  2nd 

Floor,    Monotype    Co.,    560    Mission 

St..  San  Francisco. 
Engineer    &    Contractor — Jas.    H.    Hjul, 

128  Russ  St.,  San  Francisco. 
Excavation  has  been  started. 


ADDITION  Cost,    $134,400 

.S'AX    FRANCISCO.    17th    near    Mariposa 

Street. 
One-story    reinforced     cone,     additional 

floor    to   municipal    car    barn. 
Owner — City   and    County   of   S.    F. 
<-'ity    Engineer — M.    M.    O'Shaughnessy, 

City   Hall. 
Sheet  metal  work,  patent  >vindows  and 

skylights,    Forderer    Cornice    Wks., 

16th    St.    and    Potrero    Ave.,    S.    P. 
Marble,  Joseph  Musto  Sons-Keenan  Co., 

555    North    Point    St.,    S.    P. 
Plumbing,    J.    J.    McLeod,    1246    Golden 

Gate  Ave.,  S.  P. 
Steel    rolling    doors.    Pacific    Materials 

Co.,   525  Market  St.,   S.   P. 
.Mill  -nork.  Empire  Mill,  750  Bryant  St., 

San   Francisco. 
Cement,    J.    S.    Guerin    Co..    720    Folsom 

St..    S.    F.  m 

Iron    work.   Pair    Hfg.    Co.,    617    Bryant 

St.,    S.    P. 
Steel    sash,    U.    S.    Metal    Products    Co., 

330    10th    St..    S.    F. 
Reinforcing  steel,   Gunn    Carle   Co.,    444 

Market   St..   S.    P. 
Overhead  trolley  work  and  rail  bonding, 

R.    W.    Jamieson.    637    Mission    St.. 

San    Francisco. 
Safety  stair  trends,  C.  Jorgensen  &  Co.. 

604    Mission    St..    S.   P. 
ISIecti-ieal    work,    Fred    D.    Wilson,     72 

Carmel   St..   S.   F. 
nooflng   tile,   N.    Clark    &    Son,    116    Na- 

tonia    St.,    S.    F. 
Window   shades   and   linoleum,   D.    N.    & 

E.  Walter  Co..  562  Mission  St..  S.  P. 
Glass    and    roofing    contracts      "will      be 

awarded    later. 


Completing  Plans. 

FACTORY  BLDG.  Cost,  $— 

OAKLAND,  Alameda  Co.,  Cal. 

Two-story   brick   and   steel    frame   fac- 
tory   bldg.    80x105. 

Owner — Barrow  Trinzle  Co. 

Architect   &    Contractor  —   The    Austin 
Co.    of    California,    Santa    Pe    Bldg., 
San   Francisco. 
Plans   will    be   completed   in   about   10 

days   when    sub    figures    will    be    taken. 


Member  S.  F.  Builders'  Exchange 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Variegated  Colors  Slate 

Roofing 

and 

Random  Tariegated  Colors  Tile 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

180  Jeasle   St.,  San  B'rancbico 

Res.    4201    Mission    St. 

Phone    Randolph    S982 


IS 

Plans    Being    Prepared. 

FACTORY    BLDG.  ?,w'nn7;; 

OAKLAND,  Alameda  Co.,  Cal.,  NW  SOtH 

and  Myrtle  Sts. 
One-story   brick  and  steel  factory  bldg. 

100x100. 
Owner— National   Elec.   Sign   Co. 
Architect  &  Contractor— The  Austin  Co 

of   California,    Santa    Fe    Bldg.,    San 

Francisco.  ,     .         ^      ^ 

Plans    will     be    completed    in    about 

10  days  when  sub  figures  will  be  taken. 

Plans   Completed. 

LAUNDRY    BLDG.  Cost,    HO.OOO 

BERKELEY,     Alameda    Co.,     Cal.       SW 

Grove   St.   and   Dwight  Way. 
One-slory   and   mazzenine  floor   laundry 
building  (brick  walls  and  mill  con- 
struction,   roof    143x11.5    feet). 
Owner— Manhattan    Laundry    Co.,    1812 

Dwight    Way,    Berkeley 
Engineer — R.  Vane  Woods,  o05  17th  St., 
Oakland.  ,      , 

Construction  will  be  started  shortly 
as  the  Citv  Planning  Dept.  has  extend- 
ed   the   line    of   the    industrial   zone. 

:t-lans   Being   Prepared. 

CONCRETE   BLDG.  Cost,   $250,000 

MODESTO,   Stanislaus  Co.,  Cal. 

Steel  and  concrete  chemical  plant  bldg. 

Owner— Peroxide  Mfg.  Co.,   (S.  W.  Herb, 

Pres.),   4th  and  Kentucky  Sts.,  San 

Francisco. 
Engineer — C.  E.  Oilman.  Oakland  Bank 

Bldg.,    Oakland. 
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OAKLAND,  Alameda  Co.,  Cal.— The 
General  Petroleum  Co.,  310  Sansome 
St.,  San  Francisco,  are  planning  to 
erect  plants-on  the  Oakland  Waterfront 
near   the   Parr  Terminal. 

The  value  of  the  General  Petroleum 
company's  investment  is  placed  at 
$665,000.  The  company  will  erect  li 
oil  tanks,  three  of  SO.OOO-gallon  ca- 
pacity, two  of  55,000-gallon  capacity 
and  three  of  25,000-gallon  capacity,  in 
addition  to  numerous  smaller  tanks  for 
refined  oil,  a  warehouse,  220x40  feet, 
and  other  buildings. 

A  pipe  line  from  the  nearby  aocKS 
will  supply  oil  from  the  company  s 
tankers  to  the  plant.  Spur  railroad 
tracks  will  be  extended  to  both  prop- 
erties. In  addition  to  the  waterfront 
plant,  the  General  Petroleum  corpora- 
tion plans  to  extend  its  other  East  Bay 
interests,  and  to  make  this  the  dis- 
tributing point  for  interior  northern 
and  central  California,  it  was  said. 
The  total  investment  of  the  Richfield 
Oil  Company  is  placed  at  $17o,000. 

LOS  ANGELES,  Cal.  —  Globe  Ice 
Cream  Co.,  230  W  Jefferson  St.,  is 
having  plans  prepared  by  its  own  en- 
gineering dept.  for  class  A  addition  to 
present  manufacturing  plant  at  .Jeffer- 
son and  Hill  Sts.  It  will  be  2-story  and 
basement,  rcinf.  cone,  constr.,  corap. 
rfg..  metal  fr.  and  sash.  Ice  making 
machincrv;  $150,000.  Work  will  prob- 
ably be  done  by  the  owners,  and  Is  to 
start  about  Dec.  1. 


CHICO,  Butte  Co..  Cal.  —  French 
American  Laundry,  741  Broadway, 
Chico,  J.  P.  Claverie,  manager,  will 
erect  one-story,  60  by  90  ft.,  laundry 
building  on  site  formerly  occupied  by 
the  Henry  Corral;  will  be  reinforced 
concrete  construction. 


MODESTO,  Stanislaus  Co..  Cal. — Mo- 
desto Evening  News  has  sold  its  pres- 
jnt  plant  and  purchased  Hogan  prop- 
erty in  Eleventh  street  and  will  re- 
model the  quarters  for  a  newspaper 
publishing  plant:  approx.  $40,000  will 
be   expended   in   improvements. 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — Architect  Edward  L.  May- 
berry,  Los  Angeles,  Jti3  Transportation 
Bldg.,  is  comoletinglWans  for  a  4-story 
Class  A  side  addition  to  warehouse  on 
E.  Mason  St.,  Santa  Barbara,  for  Mon- 
tecito  Van  &  Storage  Co.,  D.  B.  Shean, 
secretary.  Reinforced  concrete  con- 
struction, 50x135  feet,  composition 
roofing,  cement  floors,  steel  sash.  Bids 
will  be  taken  in  two  weeks. 


FRESNO,  Fresno  Co.,  Cal. — Construc- 
tion of  $40,000  plant  for  manufacture 
of  macaroni  will  be  started  shortly  in 
the  rear  of  the  present  plant  of  the 
Fresno  Macaroni  Mfg.  Co..  at  1133  E 
street,  Alfonso  Borelli,  president  of  the 
company  announces;  will  be  two-story 
brick,   50  by  100  ft. 


SAN  FRANCISCO— State  Treasurer 
sells  $2,000,000  bond  issue  for  premium 
of  $83,000,  proceeds  of  sale  to  finance 
construction  of  terminal  warehouse  at 
foot  of  Second  street,  San  Francisco, 
the  work  to  be  carried  on  under  the 
supervision  of  the  State  Board  of  Har- 
bor Commissioners  of  which  Frank  G. 
White,  Ferry  Bldg-,  San  Francisco,  is 
chief   engineer. 


COS  ANGELES,  Cal. — Archts.  S.  H. 
Dunford  and  A.  R.  Brandner,  1017  Lin- 
coln Bldg.,  have  completed  plans  and 
are  taking  bids  for  an  8-story  class  A 
warehouse  at  Industrial  and  Alameda 
c)ts  for  Richards  Trucking  and  Ware- 
nouse  Co.  Reinf.  cone,  constr.,  base- 
.netit,  88x150  ft.,  comp.  rfg..  cem.  fls.. 
steel  sash,  sprinkler  sys.,  gas  htg.  in 
offices,  plas.  facing,  two  freight  and 
one  passenger  elec.  elevators,  wire  and 
ijlate  glass. 

LOS  ANGELES,  Los  Angeles  Co., 
Pal  — The  Western  Machinery  Co..  •«  m. 
Angus,  pres.,  900  N.  Main  St.,  will 
erect  new  $500,000  manufacturing 
plant  on  site  not  yet  selected  in  vi- 
cinity of  Los  Angeles,  according  to  re 
ports    by    Mr.    Angus    and    R     "     '—"'-- 


Co., 


MODESTO,  Stanislaus 
Chamber  of  Commerce  announces  an- 
other large  chemical  plant  will  locate 
in  Modesto.  Plant  buildings  contem- 
plated by  the  new  firm,  whose  name 
IS  withheld  until  develoments  are  fur- 
ther advanced,  will  cost  approximately 
$250,000.  The  plans  will  be  erected  in 
the  vicinity  of  the  plant  now  under 
construction  for  the  D-V-O-Products 
Company    in   Woodland   Ave. 


Contract  Awarded. 

FLATS  Cost,  $13,745 

STOCKTON.  San  Joaquin  Co.,  Cal.     No. 

325  Magnolia  St. 
Two-story  frame  flat  building  (4  flats). 
Owner — E.    C.    Ellis,    228    S-Union    St., 

Stockton. 
Architect — None. 
Contractor — William      J.      Scott,    36   N- 

Sutter  St.,  Stockton. 


Jacobs. 
Cal.  — 


FLATH 


To   Be  Done   By   Day's  Work. 

FL\T   BLDG.  Cost,    $11,000 

SAN  FRANCISCO,  S  Grove,  191  W  Ash- 

Two-stor'y    and   basement     frame      flat 

bldg-     (2   flats). 
Owner — Thos.    McCormick,    73    Hill    St.. 

fc'an  Francisco. 


Plans   Completed. 

FLATS  Cost,    $14,000 

OAKLAND,  Alameda  Co.,  Cal.  16th 
Avenue. 

Two-story  frame  and  stucco  flat  build- 
ing  (4   flats). 

Owner — Wm.  Noack. 

-■Vrchitect — Hutchison  &  Mills,  1214 
Webster   St.,    Oakland. 


Plans   Complete. 

FLATS  &   STORES  Cost,  $8000 

OAKL.'VND,      Alameda      Co..      Cal..      SW 

Montclair    Ave.    &    Park    Blvd. 
Two-story    6-room    flats    and    stores. 
Owner — J.     L.     Schultze,     618    Brooklyn 

Ave.,   Oakland. 
Architect — L.  F.  Hyde.  372  Hanover  Av. 

Oakland. 


Contract  Awarded. 

FLATS  Cost,    $15,600 

SAN  FRANCISCO.  NW  California  and 
Twenty-fourth  Ave. 

Two-storv  and  basement  frame  (4) 
flats. 

Owner — J.  F.  Tobin,  2570  Bush  St.,  San 
Francisco. 

.\rchitect — E.  E.  Young.  2002  Califor- 
nia St.,   San  Francisco. 

'ontractor — C.  T.  Magill,  185  19ih  Ave., 
San  Francisco. 


GAR  AGE  fi 


Cost,   $18,000 
and     auto 


Contract   Awarded. 
GARAGE    ETC. 
SA.N  RAFAEL.  Marin  Co. 
One-story    concrete    garage 

salesrooms  75x90  ft. 
Owner — Mrs.  Cochrane,  San  Rafael,  Cal 
Contractor — P.    R.    Ward.    970    Guerrero 

St..    San    Francisco. 


Contract    Awarded. 

GARAGE  Cost,    $11,200 

S.VN  LEA.NDRO,  .\lameda  Co.,  Cal.  E- 
Fourteenth    Street. 

One-story  frame,  stucco  and  brick  ven- 
eer auto  sales  and  garage  bldg. 

Owner — W.  L.  Duarte  (for  Ford  agen- 
cies). 

Architect  —  Miller  &  Warnecke,  1404 
Franklin    St.,    Oakland. 

Contractor — Chester  Gossett,  327  Davis 
Court.    San    Leandro. 


Contract    Awarded. 

GARAGE    BLDG.  Cost.    $15,000 

OAKLAND,   Webster  bet.  23rd  and   24th 

Streets. 
Tile,  brick  and  concrete  garage  bldg. 
Owner — M.  E.  Campbell,  Tribune  Tower 

Oakland. 
Architect — Wythe,    Bla'n    &    Olsen,    ISO 

Telegraph    .\\c...    Oakland. 
Contr.ictjr— Chas.      Heyer.      Jr.,      Mills 

Bldg.,  S.  F. 


Phone  Franklin    ''»4i)0 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


Sjararn  (Enttstrurttnit  IS^pnrtB 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
,S18    MISSION    STREET  SAN    FRANCISCO 


Reinfiart  Lumber  and  Planing  Mill  Company 

GKNEn  M,  T.i"»inr:B  \ARn 

Pry    Kiln   Capacity,    10   MilILm    Feel    per  .^nnum 
<;eiic-ral    Mill    and    Cnhlnpt    X\'nrk.    «t<>rk     Doora,    Saah 


Cnhlnet     X\'cirk.     St.. 

Framrn    ami    Moiildinsr**  

.lERROI.D    AVE.  &   VARNB\TELD  AVE. 

Mission   901-902-903-904  San  Francisco 
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Plans  Holns  FiBured. 
OARAGE 
OAKLAND,    Alameda 

way  nt'ar  24th  St. 
Onu-ntory    brick    and    terra   cotla    com- 

inirrlal   Karagc. 
OwncT— A.  \V.  Kiel,  510  Lake  Park  Ave. 

Oakland. 
Arclilttrt — Schlrmer-nuKbi^f  Co.,  Thay- 

•r  IMdK.,  Oakland 


Contract    Awarded. 

GARAOK  Cost,    $40,950 

SAN    FRANCISCO,    Main    St.    bet.    Mis- 
sion   and    Howard   St."!. 
Two-.story    reinforced    concrete    garage 

building. 
Owner — Henry    Cowell   Lime   &   Cement 

Co.,   2  Market  St.,  San   Francisco. 
Architect — Ward    &    Blohme,    iai    Cali- 
fornia   St.,    S.    F. 
Contractor — CahiU    Bros.,       Call    Bldg., 

San  Francisco. 
Other  bidders  were: 

A.    H.    Vofft $48,763 

1.    M.    Sommer     48.838 

Barrett   &    Hilp    50.72.'> 

Clinton   Constr.   Co 51,790 

John    Siiarsro    53,354 

MolhT   *    De   Luca    5.'i,841 

Cobby    &    Owsley    57,420 

.1.   J.   Leonard    58,500 

West  Coast  Constr.    Co 62,000 


(WVEHNMENT  WOIiK 
A\D  SUPPLIES 


PEARL  HAUUOK,  T.  H.— Until  Dec. 
23,  11  A.  M..  bids  will  be  received  by 
Bureau  o(  Yards  and  Docks,  Navy  De- 
parlmini.  Washington,  D.  (".,  to  erect 
storehouse  and  fiuartirs  at  Naval  Op- 
erating Base  (Hospital).  Pearl  Harbor, 
under  Specification  No.  5003,  .See  enll 
fur  bidN  uiiiler  oflU'litl  profioMnl  .Meetlon 
In  thiM  iNKue. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Bids  will  be  asked  shortly  by  Super- 
vifinii  Architect,  Treasury  Department. 
Washington,  D.  C,  to  construct  one- 
storv  extension  to  U.  S.  Post  OrHce, 
Stockton;     est.     cost,     $20,000. 


SAN  FRANCISCO— H.  G.  Thiele,  New 
,  Call  nidg.,  San  Francisco,  at  $2a90 
awarded  cont.  by  Constructing  Quarter- 
master, Fo't  Masnn.  to  extend  water 
mains   at   Fort  Mason. 


SAN    FRANCISCO— Abeel    &    Co., 

New  Montgomery  St.,  at  $3967  awai 
ed  contract  by  Con.structing  Quarti 
master,  Fort  Mason,  to  construct  .sj: 
track. 


74 


GATE  AND  ARCH  FOR  CLOISTER  APARTMENTS 

Green  &  Taylor 

H.  C.  SMITH,  Architect 

RINCON   IRON   WORKS 

First  Class  Ornamental  Iron  Work 
678  BRANNAN  STREET  Phone  Doughs  1748 


WASHINGTON,  D.  C. — Bids  are  be- 
M'.K  rcc.  by  Bureau  of  Supplies  &  Ac- 
<  iiunts.  Navy  Department,  to  fur.  alTJ 
dt>l.  materials  to  .Navy  Yards  and  Sta- 
tions, date  to  open  bids  as  aotod  ;.t 
ilosc  of  each  paragraph: 

,'-'ched.  2826,  Mare  Island.  10.400  sq. 
ft.  wire  cloth;  San  Dieso.  500  S(|.  ft. 
do:  Mare  Island,  8000  sq.  tt.  do;  I'ujjul 
Sound,   600   sq.   tt.  do;  Nov.   18. 

Sched.  2835,  Mare  Island,  1000  gals, 
boiled  linseed  oil,  Nov.  18. 

Scbed.  2.S44,  Mare  Island,  10  electric 
healers;  Mare  Island,  30  do;  Nov.  18. 

Sched.  2846,  Mare  Island.  216,000  lbs. 
asbestos  millboard,  Nov.  18. 

Sched.  2845,  various  yards,  wire  rope, 
.Nov.    l.s. 

Sched.  2849,  Puget  Sound,  magnet 
wire,   Nov.    18. 

.^cfied.  2850,  various  yards,  leather 
iK-lting-.  leather  fillet,  artificial  leather, 
hydraulic  leather,  lacing  leather,  rig- 
liiuti  leather,  sole  leatlier,  upholstery 
leather  and   chamois  skins,   Nov.    18. 

Sched.  2855,  Mare  Island,  2000  lbs. 
steel  wool,  Nov.  18. 

Sched.  2860,  Puget  Sound,  400  lbs. 
cnridenser  tube  paclcing,  Nov.  18. 


PENDLETON,  Ore. — Custodian  of  U. 
S.  Post  Office  taking  bids  to  construct 
new  entrance  at  post  ofBce;  date  to 
open   bids  not  set. 


SAN  FRANCISCO— See  "Pipe  Lines, 
Wells,  etc.",  this  issue.  Bids  wanted  by 
I'.  S.  Engineer  Office. 


HALLS  AND  SOCIETY 
BlTLDiyaS 


.'-et;!  rf;ated  Figures  Being  Taken. 
I  LUI!   BLDG.  Cost,   $600,000 

S.\.\'  FRANCISCO.  S  Post  W  of  Powell. 
^even-story  class  B  reinforced  concrete 

club    building. 
i.NVMcr — National    League    for   Women's 

service. 
Arch'tect   —    Willis    Polk    &   Co.    (,T.    M. 

Mitchell      and      Austin      Moore       in 

charge).    Hobart  Bldg.,  S.  F. 
Msr.    of    Constr.    —   C.    k.    Collupy,    461 

CaLfornia  St.,  San  Francisco. 
Figures   are    being   taken   on   all  por- 
I  Oils  of  the  work  by  Mr.  Collupy.  Con- 
ft  uction   will  be  started  shortly. 


ri;ins    '^"nmpletod. 

LODGE    BLDG.  Cost,    $:i(l,nnn 

:.lKIf  ED,    Merced    Co.,    Cal.       19th    St. 

bet.   L  and   M   Sts. 
T'vo-s'orv   f'ln.'ss   A    brick   and    concrete 

Indge'buildinar,  66x111  ft. 
OwK'-r — Knights    of    Pythias.    Yosemite 

!,'idt:e.    Merced 
.•ir.  h  tect — C.     E.     Butner,     Cory    Bldg., 

F-osno. 
BuiMing    committee    consists    of:      R. 
r    <~ii:iningham.   John    Simonson,   W.    E. 
I'.ede'^n.    Ge-rge    Conway,    R.    C.    Haun, 
.V.    L.    Kcofleld. 

I'lans    Being    Figured — Bids    Close    Dec. 

1.    11154.    11    a.    m. 
i^.T'TLDTNC,  Cost,  $18,000 

niU'-'NTWOOD.    Contra   Costa   Co..    Cal. 
()ne-s  iirv    frame    and    stnr-rn    Amerifan 

Legion  memorial  building. 
Own-  — Contra   Costa   county,  J.  Wells, 

Clerk. 
^rcbHect    —    Davis-Heller-Pear«e    Co., 

Delta    Pldg..    Stockton. 
Plans    may     be     obtained    from       the 
I'ounfv   Clerk's   office   at  MartiMez   on   a 
deposit  of  $20. 

Mans  Being  Figured — Bids  Close  Dec. 
8.  1924,  10  A.  M. 

rU'Tl, DINGS  Cost,    $400,000 

OAKLAND,  Alameda  Co.,  Cal.,  14th  Ave 
and  E-27th  St.   (Highland  Hospital) 

Three  2-story  and  basement  reinforced 
concrete  class  C  stucco  exterior 
nurses  home,  male  and  female  em- 
ployees'  bldgs. 

Owner — Alameda    County. 

Architect    —    Henry    H.    Meyers,    Kohl 
Bldg.,  San  Francisco. 
Bids   are    being   taken   for   a   general 

contract.    Plans    may    be    obtained   from 

the    County   Clerk's   Office. 


HUNTINGTON  PARK,  L.  A.  Co.,  Cal. 
— Odd  Fellows  Lodge  of  Huntington 
Park  will  hold  a  meeting  soon  to  select 
a  site  for  new  lodge  bldg.  which  they 
ecinternplate  erecting  as  soon  as  lease 
expires  on  present  hall  which  will  be 
one  year. 
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LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
Chas.  Eager,  James  Bldg.,  Compton, 
and  Architect  Frank  Eager,  Monrovia, 
associate,  have  completed  plans  tor  a 
three-story  Masonic  temple  building  at 
the  corner  of  Tamarind  St.  and  Mag- 
nolia Ave.,  Compton,  tor  Anchor 
Lodge  No.  273,  F.  &  A.  M.  It  will  have 
4  stores  on  first  floor,  with  offices  and 
lodgerooms  on  2nd  and  3rd  floors;  brick 
walls,  95x9.')  ft.,  pressed  brick  facing, 
composition  roofing,  plate  glass,  ce- 
ment, pine  and  hordwood  floors,  gas 
heating,  storage  water  heater,  pine 
trim. 

DOWNEY,  L.  A.  Co..  Cal.— Odd  Fel- 
lows Lodge  of  Downey  have  voted  to 
purchase  property  50x140  ft.  at  cor.  2nd 
and  Doland  St.s.,  Downey,  and  will 
erect  2-story  store  and  lodge  bldg.  in 
the  near  future.  The  first  fl.  will  have 
2  stores  and  second  fl.  will  contain 
lodge  rooms. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Archt.  Hobert  Kitts,  1537  S.  Hoover 
St,  has  completed  plans  for  a  2-sto. 
Masonic  temple  bldg.,  at  cor.  Pico  Blvd. 
and  Orchard  St.,  for  Sunset  Lodge  No. 
352,  F.  A.  &  A.  M.  J.  H.  Bell,  32b 
California  Bldg.,  Master  is  taking  bids 
and  has  complete  charge.  Brick,  100- 
xl40  ft.,  press,  br.  lacing,  comp.  rfg., 
cem.  and  hardwd.  fls.,  plate  glass,  pine 
trim,  tile  and  marble  work,  gas  htg. ; 
6  stores  in  1st  fl.  and  lodge  rms.  in 
2nd. 


HOSPITALS 


FRESNO,  Fresno  Co.,  Cal. — County 
supervisors  authorize  construction,  by 
day  labor,  of  contagious  disease  ward 
at  county  hospital;  will  have  25-bed 
capacity.  Construction  will  be  carried 
on  under  supervision  of  N.  E.  James, 
county  building  superintendent.  D.  M. 
Barnwell  is  county  clerk. 


OAKLAND,  Cal. — County  Supervisors 
sell  $500,000  county  bond  issue  for 
premium  of  $22,139;  proceeds  of  sale  to 
finance  construction  of  women's  dor- 
mitories at  hospital.  Henry  H.  Meyers, 
architect,  Kohl  Bldg.,  San  Francisco. 


Van  Nuys,  L.  A.  Co.,  Cal. — E.  Chrys- 
ler, 6372  Hollywood  Blvd.,  L.  A.,  is  pre- 
paring preliminary  plans  for  hospital 
in  Van  Nuys  for  the  American  Legion. 
140x75  ft.,  frame  and  stucco,  U  shape, 
$75,000. 


LA  VERNE,  Los  Angeles  Co.,  Cal. — 
J.  S.  Metzger  &  Son,  1007  S.  Grand  Ave., 
were  low  bidders  at  $118,764  on  the 
general  contract  for  erecting  a  reinf. 
concrete  orphanage  at  La  Verne.  Los 
Angeles  County,  for  Home  Missionary 
Society  of  M.  E.  Church,  1047  S.  Hill  Sl. 
Low  bidders  on  other  contracts  were: 
W.  S.  Goodrich  on  plumbing  at  $10,020; 
Thos  Haverty  Co.  on  heating  at  $8875, 
and  Golden  State  Electric  Co.,  on  wir- 
ing at  $3566.  Wm.  H.  Weeks,  369  Pine 
Street,  San  Francisco,  architect.  The 
building  will  be  two-story  and  base- 
ment,60x125  ft.,  plaster  exterior,  terra 
cotta  trim,   clay   tile  roofing. 


SEATTLE,  Wash.  —  First  Baptist 
Church  congregation  plans  to  cam- 
paign for  funds  to  finance  construction 
of  140-room  fireproof  addition  to  Minor 
Hospital;  est.  cost  $300,000. 


HOTELS 

INGLEWOOD,  L.  A.  Co.,  Cal. — Archts 
Farrell  &  Miller,  760  Western  Mutual 
Life  Bldg.,  Los  Angeles,  have  complet- 
ed plans  for  2-story  brick  store  and 
hotel  bldg.  at  cor.  of  Hillcrest  Blvd. 
and  E  Queen  St.,  for  H.  N.  Longfellow, 
515  Irvington,  Huntington  Park.  Whip- 
ple &  McDonald.  251  So.  Pacific  Blvd., 
Huntington  Park,  contr.  There  will  be 
56  rms..  and  6  single  apts.,  large  lobby. 
Dimesions  100x120  ft.,  pressed  brick 
walls,  art.  stone  trim,  comp.  rf.,  gas 
steam  htg.  sys.,  50%  tile  baths,  hardw. 
tile  and  cem.  fls..  pine  trim,  plate  glass, 
$75,000.  Work  will  start  immediately. 


LAGUNA  BEACH,  Orange  Co.,  Cal.— 
Archt.  Arthur  J.  Williams,  340  Douglas 
Bldg.,  Lo.s  Angeles,  is  preparing  pre- 
liminary plans  for  3-story  semi-fire- 
proof hotel  at  Arch  Beach,  s  of  Laguna 
Beach,  for  F.  W.  Kraemer  Co.,  Com- 
mercial Exchange  Bldg..  Los  Angeles. 
It  will  contain  100  rms;  $250,000. 


POWER  PLANTS 


MARSHFIELD,  Ore. — Archs.  Hough- 
taling  &  Dougan,  Gearin  Bldg.,  Port- 
land, have  completed  preliminary 
plans  for  hotel  building  to  be  erected 
at  Broadway  and  Market  Sts. ;  est.  cost, 
$400,000.  Will  contain  about  150  guest 
rooms  with  stores  on  ground  floor.  Dr. 
George  E.  Dix  heads  company  which 
proposes  to  finance  the  work. 


Plans   To   Be   Prepared. 

.eUB  STATION  Cost,  $49,000 

RED  BLUFF,  Tehama  Co.,  Cal.,  Monroe 

Street. 
Outdoor  sub  station. 
Owner  —   Pacific   Gas   &   Elec.   Co.,   445        _, 

Sutter  St.,  San  Francisco. 
Aichitect — Engineering  Dept.  o£  owner 


FALLON,  Nevada. — Contract  entered 
into  between  Fairbanks-Morse  Co., 
Fan  Francisco,  and  city  council  to  in- 
.stall  emergency  power  plant  has  been 
cancelled. 


CONCRETE  ^(Tf 

^  ^J  OkaXA 


NOW   TH.\T  the  election. 

.\ND    H.\LLOWE'EN   are   over. 

SANDY   PRATT   would   like. 

TO   TELL. 

ABOUT    HIS    boyhood    experience. 

DOWN  IN  Tulare. 

AS  A  Hallowe'en  hound. 

WELL,   OLD  Capt.  Phillips. 

CLAIMED  TO  be  a  veteran. 

OF  THE  Civil  War. 

AND  ALL  the  wars. 

SINCE   1812. 

.A.NYWAY   HE  wore   medals. 

OVER   TWO   dozen. 

BUT   THE  G.   A.   R.   boys. 

SAID  THESE  were  not  credentials. 

TO   JOIN   their   lodge. 

BUT   HE  dressed  up. 

MEDALS  AND   all. 

JUST  THE  same. 

AND  PARADED  with  them. 

NOW,  CAPT.  Phillips. 

OWNED  A  two-horse  wagon. 

AND  THE  Tulare  boys. 

AGAINST  THE  will. 

OF  S.\NDY  Pratt,  President. 

OF  THE  Pratt   Building  Material  Co. 

PRODUCER  OF  hard,   crushed  rock. 

AND  CLE.\N,  sharp  sand. 

PUT  THE  Captain's  wagon. 

ON   THE  roof. 

OF  TULARE'S  two-story  school  house. 

AND  WHEN  the  sun  rose. 

ON  THE  following  morning. 

CAI'TAIN    PHILLIPS    paraded. 
UP  AND  down  the  street. 

WITH   HIS   blue   uniform. 

.■^iNn  HIS  two  dozen  medals. 


DEM.\.\"DI.VG    THE    immediate    return. 

«      •      • 
OF  HIS  old  wagon. 

•     •     • 
HE   WAS   ready. 

•      •     • 
TO   CALL. 

OUT  THE  State  Militia. 

FOR  THE  sheriff. 

AND  THE  Chief  of  Police. 

WOULD   NOT  act  promptly. 

IT  TOOK   the  school  board. 

OVER  TWO  days. 

TO  REMOVE  the  wagon. 

TH.\T  THE   hoys  put  up. 

IN  SIX  hours. 

.\XD   IX    the    investigation. 

THAT    CAPT.    Phillips    demanded. 

NO   SCHOOL  boy   was   suspended. 

AND    SANDY   Pratt. 

PRODUCER  OF  rock  and  sand. 

AT  MARYSVILLE,  Sacramento. 

PRATTROCK    (NEAR  Folsom). 

AND    PRATTCO    (Monterey    County). 

GRADUATED  FROM  this  school. 

AND  WHFN  the  Captain  died. 

*      •      * 
SANDY   WENT  to  his  funeral. 


Perhaps  this  is  the  way  old  Capt. 
I'hillip.s  of  Tulare  "won"  his  medals 
(paid  for  by  himself,  pr-^'iii  lily ).  Sn 
<b  nks  S'.indy  Pratt,  president  of  the 
Pratt  Building  Material  Company  and 
pioducer  of  hard,  crushed  rock,  clean, 
sharp  sand,  washed  gravel  and  rock 
screenings  at  Marysville.  Prattrock 
(near  Folsom),  Sacrnmento,  Prattco 
(Mmterey  County)   and  San  Francisco. 
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TAIOMA.  Wash.— Until  Nov.  10,  2  p. 
in.,  bids  will  bo  rec.  by  Commisuloner 
uf  Lity  LIkIu  and  Walir.  402  City  Hall, 
to  fur.  and  del.  i'i|ui)jnionl  for  Cush- 
man  I'ovvi-r  ProJCLt,  a.s  follows:  (Sec- 
tion U  Trunsmlssliin  line  equipment): 
jOU  cedar  poles;  I20ii  cross  arms;  1800 
space  blocks;  1  F.  W.  D.  earth  boring 
and  pole  setting  machine  or  equal;  Sec- 
tion M,  3O0O  lin.  ft.   hoisting  rope. 

TACOMA,  Wash.  — Until  Nov.  24  2  p 
m.,  bids  will  be  rec.  by  City  Commis- 
sioner of  Light  and  Water  to  furnish 
lor  Cushman  Power  I'roject  the  fol- 
lowing materials:  1  lot  pole  hardware; 
315.000  lin.  ft.  7-16  inch  Siemens-Martin 
strand  galvanized  guy  wire;  16,854  sus- 
pension Insulators;  60  post  insulators; 
1  lot  Insulator  hardware;  1  power  line 
duplex  carrier  telephone  system. 

LOS  ANGELES,  Cal.— Standard  Un- 
derground Cable  Co.,  319  Citizens  Bank 
Bldg..  awarded  com.  l)y  Bd.  Pub.  Wks., 
at  $1.';89  fi)r  olTice  cable,  involv.  (a)  750 
ft.  of  2:i  pair  No.  16  «  &  S  Gauge-  (b) 
S,-)0  ft.  of  31  pair  No.  16  B  &  S  Gauge: 
(c)  250  ft.  of  26  pair  No.  22  B  &  S 
Gauge;  (d)  300  ft.  of  41  pair  No  22 
B  &  S  Gauge;  (e)  250  ft.  of  65  pair  No. 
22  n  &  S  Gauge;  (f)  200  ft.  of  ini  pair 
No.  22  B  &  S  Gauge,  lead  covered  cable 
on  one  reel.  Bid  was:  (a)  58c  ft.;  (b) 
79c  ft.;  (c)  42c  ft.;  (d)  57c  ft.;  (e)  79c 
ft.;    (f)    $1.23    ft.;   lump   sum    $1589. 

LOS  ANGELES,  Cal.— Fulton  Engine 
Wks..  St.  Louis,  Mo.,  awarded  contract 
by_  public  service  commission.  at 
$172,464  f.  o.  b.  cars  deliv.  point,  for 
two  Diesel  engine  generating  sets  un- 
der spec.  731.  Gen.  Elec.  Co.  awarded 
cont.  at  $1199  for  regulator  for  same. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Nov.  13,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  insulated  copper  wire.  H.  B. 
Farrls,    secretary. 


LOS  ANGELES.  Cal.— Until  10  a.  m., 
Nov.  17.  bids  will  be  rec.  by  bd.  pub. 
wks.  to  fur.  gasoline  engine  driven 
generator:  for  motor  generator  sets; 
for  storage  batteries;  one  master  clock. 
H.    B.   Ferris,   secretary. 


LOS  ANGELES.  Cal.  —  Westinghouse 
Elec.  &  Mfg.  Co.  sumbitted  low  bid  to 
pub.  serv,  comm.  at  $47,811  for  three 
transformers.  Also  alt.  bid  of  $47,794. 
Other  bids:  Allis-Chambers  Mfg.  Co., 
$49,400:  Gen.  Elec.  Co.,  $51,170.  alt.  bids 
(2)   $51,550,    (3)   $47,350,   (4)   $47,750. 


PUBLIC  BUILDINGS 


Plans    Being    Figured — Bids    Close    De- 
cember  1,    1924. 

VAULT   LLNING   ETC.  Cost,    $ — 

OAKLAND,    Alameda    Co.,    Cal.,    County 
Treasurer's    Office,    Court    House. 

Vault  lining,  doors,  gates,  etc. 

Owner — Alameda  County,  Geo.  E.  Gross 
clerk. 

Architect    —    Henry    H.    Meyers,    Kohl 
Bldg,,   San  Francisco. 
Plans    may    be      obtained      from      the 

clerk's   office. 


OAKLAND,  Cal. — County  Supervisors, 
Geo.  E.  Gross,  Clerk,  rescind  contract 
previously  awarded  to  construct  \ault 
in  county  treasurer's  office,  as  bid  did 
not  comply  with  specifications.  New 
bids  will  be  asked  immediately. 


KING  S 
ORIENTAL 
STUCCO 

Untform    Color   and   Texture 
Waterproof,   I>iira]>I« 

Manufactured  by 

J.  B. :  rofi  &  CO. 

NEW   YORK 

Send   for   Color  Card 

A.  I~  GRBBNXi 

Pacific   Coast   Sales  Aeent 

490   Burnside   St.,   Portland 

1151-51  Mission  St,  San  Francisco 


S.\N  FHANCISCO — U.iard  of  Super- 
visors authortl/.e  apuroprlation  of 
$1300  to  finance  renewal  of  overhead 
cables    in    city    hall    elevators. 


UKIAll,  Mendocino  Co.,  Cal. — Until 
Nov.  12,  10  A.  M.,  bids  will  be  rec.  by 
supervisors  to  const,  rein.  cone,  vault 
In  otlice  of  county  treasurer.  Plans  on 
file   In   ofllce  of  clerk. 


SANTA  ANA.  Orange  Co.,  Cal.— 
Santa  Ana  Chamber  of  Commerce  will 
purchase  property  at  the  northwest 
corner  of  Second  and  Main  Sts.  as  site 
for  a  new  home,  A  two-story  building 
100x125  ft.,  containing  5  stores  and 
ehnmher  ouarters.  will  be  built.  Cost, 
$90,000.  Building  committee  is  com- 
posed of  D.  N.  Kelly,  W.  B.  Martin,  F. 
L.  Purlnton,  Mac  O.  Robbins,  Guy  J. 
Gilbert.  R.  A.  Chandler  and  A.  B. 
Rousselle. 


COMPTON,  Los  Angeles  Co.,  Cal. — 
Architect  Frank  M.  Goodwin,  207  AV. 
Main  St..  has  been  commissioned  to 
prepare  plans  for  a  new  city  hall  build- 
ine-  at  Compton  for  city  of  Compton.  It 
will  have  city  offices,  courtroom,  police 
department  and  .lail  and  fire  depart- 
ment  quarters.      Cost,    $S5.000. 


RESIDENCES 


Plans    Being    Prepared. 
ALTERATIONS 

SAN   FRANCISCO, 

cific  Ave. 
Alter  residence. 
Owner — Withheld. 
Architect — Fabre    and    Hildrebrand,    110 

Sutter    St.,    San    Francisco. 

Contract   Awarded. 

BUNGALOW  Cost,  $8000 

SAN  FRANCISCO,  Mission  District. 
One-story  frame  and  plaster  bungalow. 
Owner — Mrs.   B.   Johnson. 
Contractor — P.    R.    Ward,    970    Guerrero 
St.,  San  Francisco. 


Plans  Being  Prepared. 

COTTAGES,   ETC.  Cost,    $100,000 

ALAMEDA,  Alameda  Co.,  Cal.  Adjoin- 
ing Neptune  Beach  (Neptune-by- 
the-Sea) 

Concrete  swimming  tank,  100x600  feet. 
Italian  Gardens  and  200  one-story 
3-room   frame    cottages. 

Owner — R.  C.  Strehlow,  711  Taylor  St., 
Alameda. 

Architect  —  Willis  Lowe,  Monadnock 
Bldg.,   San   Francisco. 


Contract  Awarded. 
DWELLINGS    &    GARAGES    (5) 

Cost,    $30,559 
PALO    ALTO,    Santa    Clara    Co.,    Calif., 

Bbd.   by   Mayfield   Ave.   Salvatierra 

St.  &   Santa  Inez  Ave. 
Five      1-story      frame      dwellings    and 

garages. 
Owner — Mrs.    Herbert    Hoover,    Campus 

of    Stanford    University,    Palo    Alto. 
Architect — Birge      M.      Clark,    600    Em- 

barcadero    Ave.,    Palo    Alto. 
Contractor — Wells    P.    Goodenough,    310 

University  Ave.,  Palo  Alto. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAWSON'S    PATENT    CHIMIVEY 

ts  the  Most   Complete  on   the 

Mairket 


OLA-WSON'S 

HOODS   and  DAMPERS  for 

Open    FHreplacea 


Experts    In    Oaring   Smekr   Elnea 
and   in    Venttlattn^ 


Terra  Cotta   and  Galvanized  Iron 

Chimney  Tops   Erected 

Chimney  Sweeping 

149   GOUGH    STREET 
Phone  Park  e«02       San  F^ranclsco 


Plans  Being  Prepared. 

KKSIDENCE  Cost,    $8000 

BKKKELEY,  Alameda  Co.,  Cal.  North- 
brae. 

Two-story  frame  and  stucco  residence 
(U  rooms). 

Owner — C.    M.    Wales. 

Architect — Williams  &  W'astell,  Ameri- 
can Bank  Bldg.,  Oakland. 


Contract  Awarded. 

RESIDENCE  Cost,    $10,000 

BERKELEY,  Alameda  Co.,  Cal.,  5  Hill- 
crest  Court. 

Residence. 

Owner— R.  Perrltt,  Euclid  Ave..  Ber- 
keley. 

Contractor — O.  P.  Lyon,  520  San  Fer- 
nando,  Berkeley. 


Sketches   Prepared. 

RESIDENCE  Cost,   $11,000 

BERKELEY,  Alameda  Co.,  Cal.,  Avenal 
Court. 

Two-story  frame  and  stucco  residence 
with  tile  roof. 

Owner — Miss  Mabel  Weed,  2828  Stuart 
Berkeley. 

Architect  —  Miss  Julia  Morgan,  Mer- 
chants Exchange  Bldg.,  S.  P. 


Contract   Awarded. 

DWELLING  Cost,    $10,000 

OAKLAND,    416    Santa   Clara   Ave. 
One-story      9-room,       3-tamily      frame 

dwelling. 
Owner    —    Chas.    H.    Boek,    412    Sant'a 

Clara   Ave.,   Oakland. 
Architect — None. 
Contractor — J.    F.    Patterson,    2001    68th 

Ave.,   Oakland. 


Sub-Figures    Being    Taken. 
RESIDENCE  Cost,    $15,000 

STOCKTON,  San  Joaquin  Co.,  Cal.,  Rose 

and  Baker  Sts. 
Two-story    and    basement    frame    brick 

colonial       residence      and      garage, 

(slate   or  shingle   root). 
Owner — H.    Y.    Davis. 
Architect — Davis-Heller-Pearce,      Delta 

Bldg..    Stockton. 
Hot  water  heating  system,  hardwood 
floors    and    interior. 


Contract    Awarded 

RESIDENCE  Cost,   $10,000 

SAN  P^RANCISro,  W  Eighth  Ave.  228 
S    Lawton    St. 

Two-story  and  basement  frame  and 
stucco  residence  and  garage  with 
tile  root   (8   rooms  and  2  baths). 

Owner— Walter    Scheffauer,    362    Pierce 

Architect — W,    C.    Faloh,    Hearst   Bldg., 

San   Francisco. 
Contractor — Henry  F.  Papenhausen,  532 
3rd    Ave.,    S.    F. 

Hot  air  heating  system,  hardwood 
floors,    etc. 

Contract  includes  all  work  except 
finish  hardware,  light  fixtures,  wall 
paper,  furnace  and  automatic  water 
heater. 


Contract    Awarded. 

RESIDENCE  Cost,   $12,000 

SAN  FRANCISCO,  NW  San  Anselmo  & 
San    Buenaventura   Way. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — L.  A.  Redman,  333  Pine  Street 
San    Francisco. 

Architect — Louis  M.  Upton.  474  Mont- 
gomery   St.,    S.    F. 

Contractor— Taylor  &  Jackson,  290 
Tehama   St.,    S.    F. 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  612 

E(iiiipped  To  Handle 
Any   Size   Job. 

DIRECT  FACTOET  BETEBS 
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Contract   Awarded.  tiosqn 

liKSiniOM'CE  Cost,   $12,890 

SAN    FKANCISCO,    635    14th   Ave. 

Two-.story  and  basement  frame  resi- 
dence. .,„  „    ,    . 

Owner — Martin  F.  Hunius,  15b  2nd  Ave. 
San   Francisco.  ,     ,   „. 

Architect— J.  H.  Christie,  65  Market  St. 
San   Francisco.  ^  „,, 

Contractor— Ira  C.  Coburn,  Hearst  Bldg 
San   Francisco. 


Contract    Awarded. 

KESIDEXCE  "^°«^,  V^''" 

RICHMOND,    Contra   Costa   Co.,    Cal. 
Two-storv  frame  and  stucco   residence. 
Owner— Dr.    H.   D.   Carpenter. 
Architect— Jas.    T.    Narbett,    910    Mac- 

donald   Ave.,    Richmond. 
Contractor — Carl    Overaa,    246    14th    St., 
Richmond. 

Other   bidders   were:  ,,,.„ 

P.   M.    Sanford *7460 

B.    Rector    7496 

R.   Farrell    7950 

F.   B.   Robertson tiH 

W.    Snelgrove     8223 

Tandy   &  Theis 8400 

Owner  will  install  heating  system. 


Contract   Awarded. 

DVVJOI^LINGS  $800n    each 

SAN  FRANCI.SCO.  SE  I'aloma  and 
.lunipero  Serra  Blvd.;  N  Paloma 
128  and  180  B  Junipero  Serra;  S 
Moncada,  120  and  180  E  Junipero 
Serra  and  W  Cerritos  Ave.  257  S 
Ocean  Ave. 

Six  one  and  one-half-story  and  base- 
ment  frame   dwelling.?. 

Owner — Urban  Realty  Imp.  Co.,  41 
Montgomery  St.,  San  Francisco. 

Architect — None. 

Contractor — Leonard  &  Holt,  41  Mont- 
gomery St.,   San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,   $— — - 

OAKLAND,    Highland  near  Guilford  PI. 
Two-story   frame   and   stucco   residence 

(8    rooms). 
Owner — Mrs.  Frank  Laidlaw. 
Architect    —    Henry    H.    Gulterson,    278 

Post    St.,    San    Francisco. 
Contractor    —    Heath     &     Wendt,       516 

American    Bank    Bldg.,    Berkeley. 


Contract   Awarded. 

RE.SIDENCE  Cost,    $13,500 

FRESNO,  Fresno  Co.,  Cal.  No.  528 
Terrace  Ave.,  Fresno. 

Frame  and  stucco  residence. 

Owner — H.  G.  Miles,  925  Franklin  St., 
Fresno. 

Architect — None. 

Contractor — Shorb  &  Neads,  1291  Lin- 
den  St.,   Fresno. 


Plans   Being   Prepared. 

RESIDENCE  Cost,    $10,000 

SAN   FRANCISCO,   Balboa  Terrace. 

Two-story  and  basement  frame  and 
stucco    residence. 

Owner — Mr.  &  Mrs.  Jacobson,  400  Du- 
boce    Ave.,    S.   F. 

.«irchitect — H.  H.  Gutterson,  526  Pow- 
ell   St.,    S.    P. 


Mailing  Lists 


S1ERR.\  M.KDRE,  Los  Angeles  Co., 
I'al. — Architecls  Marslon,  Van  Pelt  & 
Maybury,  25  S.  Euclid  Ave.,  Pasadena, 
and  422  Union  Oil  Bldg.,  Los  ngeles, 
have  completed  filans  and  Geo.  Clark 
has  the  contract  for  two-.story  and 
basement  Italian  dwelling  in  Sierra 
Madre  for  R.  A.  Pratt;  15  rooms,  franu 
and  plaster,  tilt  roofing,  cast  stone,  or- 
namental iron,  5  tile  baths,  hardwood 
floors  and  trirn.  stone  mantel,  unit  sys- 
tem  of  heating. 


Te    Be   Done   by   Day's  Work. 
DWELLINGS  Cost,  $2500  each 

OAKLAND.  Alameda  Co.,  Cal..  1294  1296 

1340    1342    1343    1345    64th    Ave.    and 

1350   63rd  Ave. 
Seven    1-story    frame    dwellings. 
Owner   . —   C.    A.    Birch,    3601    Xevil    St., 

OaklanJ. 
Mr.   Birch   has  a   contract   to   erect   3 
1 -story    frame   dwellings   at   1434,    38    & 
42    68th    Ave.    for    Ralph    Duncan,    Cost 
$2500    each. 


fontract    Awarded. 

ItESIDENCE  Cost,    approx.    $14,000 

DERKKLEY,  Alameda  Co.,  Cal.,  San 
Domingo   St. 

Two-story   frame  and  stucco  residence. 

Owner — Peter  A.  Kinnoch,  136  Ronada 
St..    Berkeley. 

Archill  ct — H.  H.  Gutterson,  526  Pow- 
ell  St.,   S.   F. 

Contractor — A.  S.  Holmes,  357  12th  St., 
Oakland. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
--Wright  &  Hogan,  1666  N.  Vermont 
Ave.,  Los  Angeles,  have  prepared  plans 
and  will  build  six  5-room  frame  dwell- 
ings at  1126-35  Avoca  and  26-34-98  W. 
Glenarm,  Pasadena,  for  themselves. 
Stucco  exterior,  composition  roofing, 
hardwood  floors,  tiled  baths,  unit  heat- 
ing.    Cost.  $21,600. 


PASADENA,  Los  Angeles  Co.,  Cal.— 
,7.  H.  Simpson,  548  S.  Raymond  Ave., 
Pasadena,  has  secured  permit  for 
dwelling  at  287  S.  Grand  Ave.  for  Wm, 
R.  Staats,  294  S.  Grand  Ave.,  Pasa- 
dena; 78.X82  ft.,  2-story  and  basement, 
17  rooms,  frame  and  cement,  slate  roof- 
ing, marble  floors,  5  tile  baths,  tile 
mantels,  interior  panel  work,  unit  sys- 
tem heating.     Cost,   $72,000. 


WOODLAND,  Yolo  Co.,  Cal. — Mc- 
Anulty  Bros.,  promoters  of  St.  Paul, 
Minn.,  and  interested  in  construction 
projects  in  Los  Angeles,  Pasadena  and 
Oakland,  have  taken  over  250  acres  of 
the  west  Sacramento  Company's  tract 
in  Eastern  Y'olo  county  and  plans  early 
construction  of  500  new  homes.  Mc- 
Anultv  Bro.s.,  maintain  ofBces  in  the 
Western   Mutual  Bldg.,  Los   Angeles. 


All-Key 
Plaster  Lath 

(Patented) 
1(K>%    Mechanical   Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
e  Ijast  Word  in  Wall  Board. 


CALIFORNIA  CEDAK  PRODUCTS  COMPANY 

STOCKTON,  CALIFORNIA 


ARCADIA.  Los  Angeles  Co.,  Cal. — 
Occidental  Constr.  Co.,  4235  Moonstone 
Dr.,  Los  Angeles,  and  Arcadia,  has  pre- 
pared plans  and  will  build  a  two-story 
dwelling  in  Los  Robles  Ter.,  Arcadia, 
tor  Mrs.  L.  Johnston,  Monrovia.  It  will 
contain  14  rooms  and  4  baths;  62x52  ft., 
stucco  exterior,  clay  tile  roof,  hard- 
wood tnim  and  floors,  2  tile  mantels, 
tiled  baths,  electric  controlled  unit 
heating,  garage.  Cost,  $25,000.  Work 
started. 


WHITCO 

CASEMENT  HARDWARE 

Makes    the    Sash    Self-adjusting. 

No  Hinges  or  Adjusters  Are  Re- 
quired. 

It  is  Non-rattling. 

All  Hardware  Is  Entirely  Con- 
cealed. 

No  Special  Sash  or  Frame  Detail 
Required. 

One  Size  Hardware  Fits  All  Sash. 

May  Be  Installed  to  Swing  to 
Right  or  Deft. 

Easily  Fitted  to  Old  or  New  Sash. 

Outside  of  Sash  Easily  Washed 
From  Inside  of  Room. 

WHITCO  HARDWARE  takes  the 
place  of  both  hinges  and  ad- 
justers. 


Each  set  is  packed  in  a  neat 
carton  8  inches  long  and  1  Inch 
square,  which  contains  full  In- 
stalling instructions. 


Manufactured  by 

prafpTMEWlww 

IDEALERS  INlfBUILDlNGUsrEinALTIES 
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I'ASADENA.  Los  Angeles  Co.,  Cal.— 
Anhiii-cl  Wallace  Ncff,  401  Solvln 
Ul«lK  .  I'usadciiu,  has  completed  plant 
and  Thf  Hokuii  Co.,  3711  K.  Colorado  St., 
I'asaiUiia.  luivc  contract  for  iwo-story 
and  basemi-nt  Spanish  ri-sldcnco  on 
I.onibarJy  Kd..  Tasadena,  tor  A.  K. 
Uouriif.  Kranie  and  stucco,  UK-  rooflnK, 
hardwood  and  tile  Moors.  Illi;  baths, 
linil    .svst.MH    hialllitc.      Cost.    loO.OOO. 


SCHOOLS 


Plans    Beintj   Figurtd— Bids    Close    Nov. 
17,    mn,   i   p.    ni. 

SCHOOL  Cost,    »50,000 

ROSEVILLE,   Placer  Co.,  Cal. 

One-story    reinforced   concrete   elemen- 
tary   school    building. 

Owner  —  Kosevillc   Elementary   School 
District. 

Architect — Norman  R.  Coulter  46  Kear- 
ny St.,  San  Francisco. 
Bids   are   being    taiten    for   a   genci-al 

contract. 


LOS  ANGELES,  Cal.  —  Archt.  E.  L. 
Taylor,  IlliS  Citizens  Nnt.  Bank  BldK., 
in  conipletinB  plans  for  a  l-story  and 
part  :;-slory  school  blilt?.  at  the  Laguna 
bt.  school  site  on  Laguna  St.  near 
Mines  Ave.  for  bd.  of  educ;  14  class- 
rooms, kindergarten  dept.  and  offices. 
Brick  walls,  60x125  ft.  with  connecting 
wing  36x125  ft.,  ruff.  br.  exter.,  tile 
rfg.,  maple  tls.,  add.  to  present  htg. 
ays.,  pine  trim,  slate  blackbds.,  relnf. 
cone,  corridor  and  stair  const.;  $112,000 


Plans  Being  Prepared. 
SCHOOL  Cost,    *25.000 

EL   CEHRITO,    Contra    Costa   Co.,    Cal. 
Six-room  fireproof  w-ing  for  Fairmount 

School     (type    of    construction    not 

decided). 
Owner — City       of     Richmond       (\V.     T. 

Helms,    City    Supt.    of   Schools). 
.\rchitect — Jas.    T.     Narbett,    910    Mao- 

donald     Ave.,     Richmond. 


Plans   Being   Prepared. 
SCHOOL  Cost,   $33,000 

PENGROVE,  Sonoma  Ca.,  Cal. 
One-story    reinforced    concrete    6-room 

grammar   school. 
Owner — Gagle   Grammar  School  Dist. 
Architect — Wm.       Herbert,       Rosenberg 

Bldg.,   Santa   Rosa,    Cal. 
Plans    will    be    ready    for    figures    in 
about    45    days.      Bonds    were    recently 
voted. 


LOS  ANGELES,  Cai.— Archt.  John  J. 
Frauentelder,  1116  Story  Bldg.,  has 
completed  plans  for  a  2-story  school 
bldg.  at  Graham  school  site,  Graham 
Station,  for  bd.  of  educ;  8  classrms. 
and  auditorium  to  scat  250  people,  br. 
walls,  tile  rt'g.,  plas.  exter.,  maple  fls., 
reinf.  cone,  corridor  and  stair  constr., 
pine  trim,  slate  blackbds.,  $84,000.  Bd. 
of  p;duc.  will  take  bids  soon. 


LOS  ANGELES,  Cal.  —  Archt.  Otto 
.Neher  and  H.  Hasenberger,  110  Insur- 
ance Exchange  Bldg.,  are  completing 
plans  for  2-sto.  school  bldg.,  at  Eschel- 
man  St.  school  site,  for  bd.  of  educ,  12 
classrooms,  office  and  auditorium  to 
seat  about  400  people.  Brick  walls,  L- 
shape,  178x154  ft.,  basement,  tile  and 
comp.  rfg.,  maple  and  cem.  fls.,  press, 
br.  facing,  slate  blackbds.,  pine  trim., 
$112,000. 

LOS  ANGELES,  Cal. — Archts.  Hudson 
&  Munsell,  444  Douglas  Bldg.,  are  com- 
pleting plans  for  an  add.  to  95th  St. 
school,  at  95th  St.  school  site,  on  95th 
St.,  e.  of  Budlong  Ave.,  |for  bd.  of  educ. 
12  units  with  auditorium  to  seat  250 
people.  Brick  walls,  2-story,  plaster 
exter.,  tile  rfg.,  maple  fls.,  add.  to 
present  htg.  sys.,  slate  blackbds.,  reinf. 
cone,  stair  and  corridor  constr.,  pine 
trim,  $84,0(10.  Bd.  of  educ.  will  take 
bids    soon. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Builders'    Bxohangre) 
1053    MAIUCEn'   iT. 

Phone  Market  891     San  Fr»ncl8CO 


SAN  FRANCISCO.— Board  of  Public 
Works  has  withdrawn  call  for  bids  to 
move  Mission  lligii  School  Annex  from 
S\V  to  NW  corner  of  Dorland  and  Do- 
lores Sts.  Bids  were  to  be  opened  Nov. 
12. 


LOS  ANGELES,  Cal. — Archt.  George 
Lindsey,  327  Laughlin  Bldg.,  is  com- 
pleting plans  for  the  new  James  A. 
Garfield  senior  high  school,  at  6th, 
Louisiana,  Eraser  and  Francis  Sts., 
Belvedere  Gardens  Tr.,  for  bd.  of  educ; 
there  is  administration  bldg.  to  con- 
tain 20  units,  mechanical  arts  bldg.,  to 
contain  moch.  work  shops,  add.  home 
economics  bldg.,  with  cafeteria  and  do- 
mestic science  dept.  Brick  and  cone, 
constr.,  2-story  and  basement,  tile  and 
comp.  rfg.,  cemm.  and  maple  fls.,  slate 
blackbds.,  two  gymnasiums  with  toi- 
lets, locker  and  showers;  $600,000.  Bd. 
of  educ.  will  take  bids  in  about  30  days. 

LOS  ANGELES,  Los  Angeles  Co.,  Co. 
Cal. — Until  9  a.  m.  Nov.  14  bids  will 
be  reed,  by  L.  A.  bd.  of  ed.  for  1-sto. 
top  addition  to  Farmdale  school,  s. 
w.  cor.  El  Sereno  Ave.  and  Gambler  St. 
Separate  bids  will  be  taken  on  gen- 
eral, plumbing,  painting,  heating  and 
ventilating  and  electrical.  Plans  and 
spec,  on  file  at  730  Security  Bldg.  Cert. 
.ir  cash,  check  or  bond,  5%.  Wm.  A. 
Sheldon,  secy.  It  will  contain  6  class- 
rooms., 67  X  141-ft..  brick  constr.,  tile 
and  comp.  rf.,  press,  brick  lacing,  map- 
le   fls;    $36,000. 


SAN  FERNANDO,  Los  Angeles  Co., 
Cal. — Archtl.  dept.  of  L.  A.  bd.  of  educ. 
is  completing  plans  for  a  1-sto.  shop 
bldg.  and  1-sto.  cafeteria  bldg.,  at  the 
San  Fernando  high  school  site.  Shop 
Hdg.,  to  be  64  x  72-ft.  with  L  44  x  32- 
tt.,  reinf.  concr.  and  cafeteria  to  be 
84  x  87-tt.,  frame  and  plas.,  comp.  rfg., 
cem.  and  maple  fls.,  pine  trim;  $65,000. 
Bids  to  be  taken  soon. 


SAN  FRANCISCO — Webster  Mfg.  Co., 
at  $1.40  ea.  awarded  cont.  by  Board  of 
Supervisors  to  furnish  1200  Mosher 
type  chairs   for  school  dept. 

PBTALUMA,  Sonoma  Co.,  Cal. — The 
Board  of  Education  authorizes  pur- 
chase of  550  steel  lockers  for  junior 
high  school.  Further  information  ob- 
tainable   from    secretary    of    board. 

TURLOCK,  Stanislaus  Co.,  Cal. — 
Until  Nov.  17,  8  P.  M.,  bids  will  be  re- 
ceived by  L.  W.  Crabtree,  Clerk,  Rob- 
ert's Ferry  Union  School  District,  to 
remodel  present  school.  G.  N.  Hilburn, 
architect.  Sierra  Bldg.,  Turlock.  Plans 
obtainable  from  architect  fend  from 
clerk,    Star   Route,   Watertord,   Calif. 


Disraeli  said:  "Comfldence  to  a 
plant  of  slow  growth."  The  con- 
fidence which  architeets,  con- 
tractors, and  owners  everywhere 
have  in  Q,uandt-qnality  painting 
and  decorating  srerrice  has  been 
established  throngh  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  past  40  years. 
AVhether  the  Job  be  large  or 
small,  onr  paramount  Interest  is 
to  achieve  the  best  resnlt  and 
give  full  value  for  every  dollar 
expended.  Quandt-qnality  serv- 
ice is  a  dependable  service  and 
will  fulfill  all  your  re«juireinei»t«. 


A.  Quandf  &  Sons 

Painters  •  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAM  FBAHCISCO 

Los  J 


ALAMEDA,  Alameda  Co.,  Cal.— Until 
Nov.  18,  9  p.  m.,  bids  will  be  received 
by  C.  J.  DuFour,  secy.  Board  of  Educa- 
tion, Rm.  9,  City  Hall,  for  lathing  and 
plastering  in  connection  with  new  high 
school.  Bids  previously  received  re- 
jected, low  bid  being  presented  by  Her- 
man Bosch,  429  Fulton  St.,  San  Fran- 
cisco, at  $75,800.  Carl  Werner,  archi- 
tect, Santa  Fe  Bldg.,  San  Francisco. 
Plans  obtainable  from  secretary.  See 
call  for  bids  under  official  proposal 
section  In  this  Issue. 


BURBANK,  L.  A.  Co.,  Cal. — Burbank 
School  Dist.  affirmed  $480,000  bond  is- 
sue at  election  Oct.  29;  $280,000  is  to 
be  used  for  high  school  and  $200,000  for 
grammar  school  improvements. 

ALAMEDA,  Alameda  Co.,  Cal. — Until 
Nov.  18,  5  P.  M.,  bids  will  be  received 
Ijv  C.  J.  Du  Four.  Sect'y.,  Board  of  Ed- 
ucation, City  Hall,  Oak  and  .Santa 
Clara  Sts.,  to  fur.  230  school  desks, 
adjustable,  set  up.  Triumph  or  equal, 
viz:  100-B,  100-C,  15  rears,  B  and  15 
rears,  C;  samples  must  accompany 
bids.  Cert,  check  10%  req.  with  bid. 
Further  information  obtainable  from 
secretary. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
Dan  Callahan,  406  Lankershim  Bldg., 
submitted  low  bid  on  general  contract 
at  $57,975  to  Los  Angeles  Board  of 
Education  tor  new  building  at  Ninth 
St.  school  site,  830  Towne  Ave.  Other 
low  bids  were:  Electrical,  American 
Eleo.  Constr.  Co.,  757  E.  9th  St.. 
$2438.60;  painting,  R.  Rasmussen,  828 
W.  82nd  St.,  $2650:  plumbing,  Rockwell 
Plumbing  Co.,  5419  Moneta  Ave.,  $4252; 
heating  and  ventilating,  W.  H.  Robin- 
son,  126   W.    3rd    St.,    $4225. 

SAN  RAFAEL.  Marin  Co.,  Cal. — 
Until  Nov.  18.  8  P.  M.,  bids  will  be  re- 
ceived by  Oliver  R.  Hartzell,  Sect'y., 
Board  of  Education,  to  fur.  and  install 
6480  sq.  ft.  blackboard  in  new  San  Ra- 
fael High  School.  Separate  bids,  same 
date,  to  fur.  and  install  approx.  500 
steel  book  lockers,  12  by  12  in.  by  36 
in.  and  approx.  250  steel  athletic  lock- 
ers, also  for  high  school.  Cert,  chk  10% 
req.  with  bid.  See  call  for  bids  under 
ofUcial    proposal    section    in    tliis    issue. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Until  Nov.  10,  11  A.  M.,  bids  will  be  re- 
ceived by  L.  ■  Reggiardo,  Clerk.  Bald 
Mountain  School  District  to  erect  one- 
story  frame  school.  Allen  C.  Collins, 
architect.  Peoples  Bank  Bldg.,  Santa 
Cruz.  Cert,  check  10%  req.  Plans  ob- 
tainable from  architect  on  deposit  of 
$5,   returnable. 


REDLANDS,  San  Bernardino  Co.,  Cal 
— Archts.  Allison  &  Allison,  1405  Hi- 
bernian Bldg.,  L.  A.,  have  been  commis- 
sioned to  prepare  plans  for  two  new 
grammar  school  bldgs.  to  be  erected 
at  Redlands.  Bonds  in  the  sum  of  $350,- 
IIOO  have  ben  evoted.  The  bldgs.  will  be 
erected  at  Kingsbury  and  Franklin 
school  sites  and  will  contain  12  rooms 
auditorium,  offices  and  kindergarten. 


srjs^s&^j^isi&^tescss^s 


Phon«   Mission    JI607 

Res.    Phone   Mission    6228 

Fire  Protection  ProduclsCo 

FIRE  DOOR  EXPERTS 

Kalamein,     Copper     and     Bronae 

Door*    and    Trbn 

Ornamental   Kntranoea 

Sheet  Metal  Work  of  ETery 

DeacTlptlon 

CHAS.   SCHULTHEIS,  M«rr. 

SllT-SllO  TWENTIETH    STREET 

near    Harrlaoo    St. 

SAN    FRANCISCO,    OAI.U'. 
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Biltmore  Hotel,  Los  Anyeles 

Announcement  is  made  of  the  affiliation  of  the  Western  Safety  Manufactur- 
ing Co.,  Inc.,  of  San  Francisco,  manufacturers  of  electrical  safety  switches,  with 
the  firm  of  Brown  and  Pengilly,  2114  East  Ninth  street,  Los  Anj);eles.  The  latter 
concern  manufactures  switch  and  panel  boards.  The  former  company  in  future 
will  manufacture  and  distribute  in  conjunction  with  the  Los  Angeles  firm  all 
switchboards  and  panels  in  the  northern  section  of  California. 


The  panels  asd  switchboards  are  well  known 
on  the  Pacific  Coast  and  are  extensively  used  in 
the  Southern  California  section,  where,  company 
officials  point  out,  more  than  seventy-five  per 
cent  of  the  office  buildings,  theatres,  clubs  and 
hotels  erected  within  the  past  few  years  have 
been  equipped  with  the  Brown  and  Pengilly  in- 
stallations. 

Among  the  more  important  installations  re- 
cently completed  in  the  Southern  California  sec- 
tion is  the  Biltmore  Hotel  in  Los  Angeles.  Other 
large  installations  include  Grauman's  Metropolitan 
Theatre  in  Los  Angeles  and  another  in  Holly- 
wood. The  Pacific  Finance  Building,  the  Uni- 
versity Club,   Pacific  Mutual   Building  and   other 


notable  structures  have  been  equipped  with  the 
Brown  and  Pengilly  switch  and  panel  boards. 

The  materials  used  in  the  manufacture  of  the 
boards  are  of  the  highest  quality.  G.  E.  Toggle 
switches  and  Johns-Manville  Ebony  boards  are 
used  in  the  manufacture.  The  products  are  in- 
spected and  ajinroved  by  the  National  Board  of 
Fire  Underwriters  and  meet  with  the  approval  of 
all  local  departments. 

Catalogs,  prices  and  samples  of  main  switch 
boards,  electric  panel  boards,  safety  switches  or 
special  gutter  for  the  installation  of  wires  of  ap- 
pliances will  be  furnished  on  request  to  the  office 
of  the  Western  Safety  Manufacturing  Company, 
Inc.,  which  maintains  offices  and  salesrooms  at 
247  Minna  Street,  San  Francisco. 


WESTERN  SAFETY  MANUFACTURING  CO.,  Inc. 

Manufacturers  of 

ENCLOSED   EXTERNALLY  OPERATED   SAFETY    SWITCHES,  KNIFE   SWITCHES,    METAL 
SWITCH  AND  CUT-OUT  BOXES,  SAFETY  SWITCH  BOARDS 

247  MINNA  STREET  SAN  FRANCISCO 

Phone  Sutter  30O8 
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LOW  ANOELKS.   Los   AnK-«U'R  Co.,  Cal. 

intll    9    A.    M.    Nov.    \'.i.    bids    will    be 

.  ivi-d   t>y   l.xx  Ans,M  l.s    i:..ar.l   of  Bd- 

(tlon    for    Miidition       t..     Lorena      St. 

ii.iol  at  I  he  fiprner  of  l.onnii  and  7tn 

S«|iiiriil»    lj|<lH    will    111'    taken    on 

:ioral.     plumbing.     palniliiK.     heatInK 

M.I    V.  ntlliitiiiB.   (iiid   eliciii.-.il.      Plans 

and  stii-cilK-atlons  on  llle  ii  i  7:!ii  Security 

UldK.      Cerlltled    or    laMhi.r's    cheek    or 

l.onrt    ri<-c.      Win.    A.    Slu-Ulon,    secretary. 

nulldine    will    be    2-story,    8-rooni,    114x 

fii)    n..    brick    conslructiiiii,    art    stone, 

composition  rooflnp.  concrete  and  maple 

floors,  wrousbt   Iron.     Cost.  }r.n.iiOO.     H. 

••     Deckbar.    architect,    l"""    WriRht    & 

I  Mender  Hldg. 


SA.\T.\  MONICA.  I.os  Angeles  Co.. 
(al.— Until  8  P.  M..  Nov.  24  (time  ex- 
tended from  Nov.  10).  bids  will  be  re- 
ceived bv  Santa  Monica  City  School 
District  lioard  of  Kducatlon,  1333  6th 
St.,  Santa  Monica,  for  exlen.sion  of 
present  systems  and  new  installations 
of  clocks,  bells  and  telephones  at  Mc- 
Klnlev.  John  Adams,  John  Mulr.  Wash- 
inKtofi,  JelTerson,  Kuosevelt  and  Gar- 
lleld  s<-hools,  Santa  Monica.  Plans  and 
specifications  on  file  with  Architects 
Allison  &  Allison,  1405  Hibernian 
Uldg.,  Los  Angeles.  Cash  or  cert,  check 
or  bond'  o%.  Deposit  of  $10  for  plans 
to  be  refunded.     Theo.  II.  Schoenwelter, 


LOS  AXGELES,  L..s  Angeles  Co.,  Cal. 

rntil    9    A.    M..    Nov.    111.    bids    will   be 

r.ceived  by  Los  Angeles  Hoard  of  Edu- 
cation for  addition  No.  2  at  Murchlson 
St  school  on  Murchlson  St  .  between  St. 
Charles  and  Alcazar  Sts.  Separate  bids 
n-ill  be  taken  on  general.  iilumblnB, 
painting,  heating  and  ventilating,  and 
electrical.  Plans  and  specifications  on 
file  al  730  Security  Gldg.  Cert,  or  cash, 
check  or  bond  5%.  Wm.  A.  Sheldon, 
secretary.  Building  will  be  2-story  12- 
room  brick  construction,  tile  roof.  Cost, 
184,000.  Frank  D.  Hudson,  architect, 
444   Douglas  Bldg. 


ALAMEDA,  Alameda  Co.,  Cal.— New 
bids  will  be  received  until  November 
18.  1924,  S  P.  M.  by  the  Board  of  Edu- 
cation of  the  City  of  Alameda,  for  lath- 
ing and  plastering  for  the  new  brick 
and  tile  high  school  building.  Carl 
Werner,  Santa  Fe  Bldg.,  San  Fran- 
cisco, is  the  architect.  Plans  may  be 
obtained  from  the  Superintendent  of 
Construction.  Room  n  City  Hall,  Ala- 
meda. The  bid  of  Herman  Bosch  of 
San  Francisco  at  $73,000.  was  rejected 
by  the  City  attorney  on  account  of  a 
slight    technicality. 


i!ELL,  Los  Angeles  Co.,  Calif.— 
Willard-Brent  Co..  254  E.  27th  St.. 
was  low  bidder  at  $193,990  un  the 
gi-neral  contract  for  electing  a  new 
high  school  bldg.  at  Bell  for  the  Hunt- 
ington Park  Union  high  school  dlst.; 
Train  *  Williams.  220  Western  Mu- 
tual Life  Bldg..  archts.  Low  bidders 
on  the  other  contracts  were:  l.a.y 
Elec.  Co..  Long  Beach,  on  wiring  at 
$10,700;  H.  H.  Mann  on  painting  at 
$5096  with  an  addition  of  $2500  for  al- 
ternate A;  K.  A.  Zorn.  Downey,  on 
plumbing  at  $17,667:  Arthur  Hess  Corp. 
tn  steam  heating  at  $19,500;  and  Bis-, 
hop  Furniture  Mfg.  Co.  on  cabinet 
work  and  fixtures  at  $60:i2  and  on 
equipment  at  $11,806.  Bids  taken  under 
advisement. 

>Villard-Brent  Co.  bid.  $193,990;  (a) 
deduct  for  omitting  laboratory  equip- 
ment. J12.148:  (b)  deduct  for  omitting 
cabinet  work,  $626fi;  (c)  deduct  for 
omitting  athletic  field,  $3837:  (d)  de- 
duct for  substituting  steel  toilet  par- 
titions  for   marble.   $4159. 


LEMOORR.  Kings  Co..  Cal. — Until 
Nov.  20,  7  P.  M.,  bids  will  be  rec.  by 
trustees  of  Lemoore  Union  High  School 
District  to  furnish  and  install  electric 
ranges,  school  desks,  auditorium 
chairs,  ofBce  equipment,  metal  lockers, 
etc..  in  new  high  school.  Additional 
information  obtainable  from  clerk  of 
district. 


S.\X  FERNANDO.  L.  A.  Co..  Cal. — 
Archts.  Krempel  &  Erkes,  Bradbury 
Bldg.,  L.  A.,  are  completing  plans  for 
a  1 -story  and  part  2-story  school  bldg. 
at  the  O'Melvney  St.  school  site. 
O'Melvney  St.  and  Chatsworth.  near 
San  Fernando,  for  bd.  of  educ,  10  class 
rooms,  offices  and  auditorium  to  seat 
about  500.  Brick  walls,  sel.  com.  br. 
facing,  tile  rfg.,  part  basement,  maple 
and  ceni.  fls..  reinf.  cone,  stair  and  cor- 
ridor constr..  pine  trim,  slate  blackbds; 
$110,000. 


P.^SADE.NA,  Li.  A.  Co.,  Cal — Pasadena 
School  Bd.  has  retained  Archts,  Alli- 
pon  <si  Allison,  1405  Hibernian  Bldg.. 
Los  Angeles,  to  prepare  plans  for  ad- 
ditions to  Washington  elementary 
school  (10-room  brick  and  o  class 
rooms  auditorium  and  cafeteria;  cost 
?120.000)  and  Archts.  Cyril  J.  Bennett 
and  Pitch  H.  Haskell,  600  Security  Bldg 
Pasadena,  to  prepare  plans  I'or  Madison 
school  addition.  O.  W.  Ott  will  probably 
prepare  plans  for  heating  *nd  ventilat- 
ing for  Longfellow  school,  and  Elliott 
Lee  Ellingwood  will  design  same  work 
for  new  administration  bld.g. 


BANKS,  STORES  &  OFFICES 


Contract   Awarded. 

EXCHANGE  BLDG.  Cost,  $22,140 

OAKLAND.    N   E-14th    St.   W    96th   Ave. 
'•'■ick    .Tddition   to   exchange  building. 
Owner — Pacific  Telephone  &  Telegraph 

Co.,   807   Sheldon   Bldg..   S.  F. 
.\rchitect — E.  V.  Cobby,  care  owners. 
Contractor — W.    G.    Thornally,    357    12th 

St.,   Oakland. 


Plans  Being  Prepared  —  Contract 
Awarded. 

STORE   BLDG.  Cost,   $350,000 

SAN  FR.\NCISCO.  Market  and  Fulton 
Sts.  Gore. 

12-storv  and  basement  Class  A  store 
and  office  building,  94x116  (granite 
and   terra  cotta   exterior). 

Owner — F.   W.   Leis. 

.\rchitect — Powers  &  Ahnden,  460  Mont- 
gomery  St.,    San   Francsico. 

C.mtraetor — Cahill  Bros.,  Sharon  Bldg., 
San  Francisco. 

Contract  Awarded. 

OFFICE   BLDG.  Cost,    $23,425 

REDWOOD  CITY,  San  Mateo  Co..  CaL 
Fronting  on  Main,  Heller  and  Ma- 
ple Streets. 

One-story  reinforced  concrete  auto 
sales,  machine  shop,  stores  and 
offices    (site    110x26x36). 

Owner — Des'sin  Bros.,  Main  and  Don- 
nelly Sts.,  Burlingame  (Dodge 
Agents). 

Architect — Kuhn  &  Edwards,  833  Mar- 
ket St.,  San  Francisco. 

Contractor — L.  Diogunrdi.  319  Highland 
Ave.,  San  Mateo. 
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Plans    Being    Prepared. 

STORE    BLDG.  Cost,    $40,000 

SAX  FRANCISCO,  S  Market  near  Brady 

Street. 
One-story   brick   store  bidg    (8   stores.) 
Owner — Ackerman    &    Harris,       Phelan 

Bldg.,    San    Francisco. 
Architect — W.  L.   Schmolle,   Russ  Bldg.. 

San    Francisco. 
Bids   will   be   taken   next   month. 

Plans    Being    Prepared.  _       

STORE  BLDG.  Cost,   $lo,000 

BERKELEY.    Alameda    Co.,    Cali£. 

One-story  reinforced  concrete  store 
bldg.,    100    X    100,   6   stores. 

Owner — Not    given. 

.Architect — Chas.  W.  McCall.  Alameaa 
Co.  Title  &  Insurance  Bldg.,  Oak- 
land. 

To    be  done   by  day's   work. 


Completing    Plans. 

ALTERATIONS  Cost,  $75000  to  $100,000 

SAX    FRANCISCAO.      No.     560    Mission 

Street. 
Extensive     alterations      to      five-story 

Class   C   brick   and   steel   store   and 

loft  building. 
Owner — Dalziel  Estate. 
Architect   —    Willis    Lowe,    Monadnock 

Bldg.,    San   Francisco. 
The   entire   interior  will   be   torn   out 
and    rebuilt.      Plans   will   be    ready   for 
figures  in  about  a  month. 


Plans  Being  Figured. 

STORE   BLDG.  Cost,   $15,000 

SAN   FRANCLSCO.     Fillmore    and   Ful- 
ton Streets. 

One-story    and      basement      reinforced 
concrete    store    building    C6   stores). 

Owner — H.    F.    Ramacciotti.    228    Mont- 
gomery St..  San  Francisco. 

Archntect  —  Willis   Lowe,   Monadnock 
Bldg.,   San   Francisco. 
Bids   are   being   taken   for   a   general 

contract. 


Bids  to  be  Called  For  This  Week. 
STORE    BLDG.  Cost.    $12,000 

MARTINEZ,      Contra      Costa      Co.,    Cal. 

Main  and  Las  Juntas  Streets. 
One-story   brick   store   building.    37x100. 
Owner — M.  R.  Jones,  Balfour  Bldg.,  San 

Francisco. 
Architect — James  T.  Narbett,   910  Mac- 

donald   Ave.,   Richmond. 


Contract    Awarded. 

SHOP,    &    OFFICES  Cost,    $20,000 

SAN  FRANCISCO.  NE  Fourth  and 
AVelsh  Streets. 

One-.story  and  mezzanine  floor  Class  C 
shop  and   offices. 

Owner — Walter  H.  Sullivan,  Inc.,  Al- 
exander Bldg.,  S.  F. 

-Architect — E.  E.  Weihe,  Sharon  Bldg., 
San    Francisco. 

Contractor — Geo.  Wagner,  Inc.,  181  So. 
Park    St.,    San    Francisco. 


Plans   Being   Figured — Bids   Close    Nov. 

21.   1924.   4:30  P.  M. 
STORE    BLDG.  Cost,    $12,000 

MARTINEZ,      Contra      Costa    Co.,    Cal. 

Main    and    Las    Juntas    Streets. 
One-story   brick   store   building.    37x100. 
Owner — M.  R.  Jones,  Balfour  Bldg.,  San 

Francisco. 
Architect — James  T.   Narbett,    910    Mac- 

donald     Ave.,     Richmond. 
Bids   are   being   taken    for   a   general 
contract    and    will    be    opened    in    Mr. 
Narbett's  office. 


LOS  ANGELES.  Cal.— Archts.  Gable 
&  Wyant,  634  S  Western  Ave.,  have 
completed  plans  and  will  take  segre- 
gated bids  latter  part  of  this  week  for 
all  work,  except  foundation,  for  part  1 
and  part  2-story  class  C  bldg.  at  s.e. 
cor.  3rd  and  Catalina  Sts.  for  Burton 
&  Co.,  998  S  Western  Ave.  It  will  con- 
tain stores,  shops,  offices  and  apts.: 
70xl5G  ft.,  mezzanine  fl.,  brick  constr., 
stucco  exter.,  stone  trim,  tile  and  comp. 
rff.,  ornam.  iron,  plate  glass  and  meta; 
fronts,  gas  rads,  cem.  and  hardw.  fls  ; 
$45,000. 


LOS  AXGELES.  Cal.— The  Hill  and 
Eighteenth  Sts.  Bldg.  Co.,  S.  L.  Mackey. 
L.  C.  Christy  and  H.  Kennedy,  care  of 
Corporation  Service  Co..  901  Market  St, 
Wilmington.  Del.,  has  secured  through 
Metzler  &  Co.  of  Calif.,  727  S  Spring 
.St.,  a  98-year  lease  on  n.w.  cor.  18th 
and  Hill  Sts.  It  is  reported  that  a  fire- 
proof business  bldg.  will  be  erected 
on  the  site  within  6  to  12  months. 


SAN  FRANCISCO,  Cal.— The  follow- 
ing contracts  have  been  awarded  for 
the  17-story  Class  A  office  building  now 
under  construction  on  the  southeast 
corner  of  Market  and  Beale  streets  for 
the  Pacific  Gas  &  Electric  Co.  Bake- 
well  &  Brown,  251  Kearny  street,  are 
the  architects. 

Glazed  tile  to  Mangrum  &  Otter  at  ap- 
proximately  $6000. 
Linolpuin — L>.  S.  &  E.  Walter  &  Co.,  562 

Mission   St.,   at   approx.    $20,000. 
HarilHarp — Palace     Hardware     Co.,     at 
approx.    $15,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Meyer  &  Holler,  Wright  &  Callender 
Bldg.,  will  prepare  plans  for  height- 
limit  class  A  office  bldg.  at  s.  e.  cor. 
6th  and  Olive  Sts.  for  King  C.  Gillette. 
Leases  on  the  present  structure  do  not 
expire  for  about  5  years. 


THEATRES 


Contract    Awarded. 

THEATRE  Cost,   $30,000 

RIO   VISTA.   Solano   Co.,   Cal.,   Main   St. 

(New  Vista  Theatre.) 
Brick  Theatre  40  x  100. 
Owner — Paul    Weiss.    Rio    Vista,    Cal. 
Architect — Not   given. 
Contr;ictor — Chas.    F.    Mabrey.    Ochsner 

Bldg.,   Sacramento. 


Sub-Figures   Being   Taken. 

THEATRE    BLDG.  Cost,    $75,000 

SAN   FRANCISCO,   Market   St.   opposite 

Crystal  Palace  Market. 
Two-story   reinforced   concrete    theatre 

bldg.,    400    seat   capacity. 
Owner — Crystal  Theatre  (Wm.  B.  Wag- 
ner.) 
.\rchitect — Rousseau   &   Rousseau,   1171 
Market  St.,   San   Francisco. 
Sub-figures  are  being  taken   on  con- 
crete   work,    reinforcing    steel,    electri- 
cal  work,    plumbing,   painting,   plaster- 
ing,  etc. 


Contracts   Awarded. 

THEATRE  Cost,  $ 

MOU.VTAIN  VIEW,  Santa  Clara  Co., 
Cal. 

Two-story  reinforced  concrete  store, 
office   and   theatre   building. 

Owner — C.    Hartley    and    F.    Campen. 

Architect — A.  A.  Cantin,  68  Post  Street, 
San   Francisco. 

General  Contract  to  Minton  Co.,  Mt. 
View,    $29,822. 

Painting  to  Wm.  Bernstein,  Hearst 
Bldg..  S.  F.,   $792. 

Electrical  Mork  to  M.  E.  Ryan.  Red- 
wood City  at  $ . 


LOS  AXGELES,  Cal.— Archt.  Richard 
D.  King,  519  Van  Nuys  Bldg.,  is  pre- 
paring plans  for  a  theater,  store  and 
office  bldg.  on  Vermont  Ave.  s.  of  Bev- 
erly Blvd.  for  Chotiner  Theaters,  Inc.; 
reinf.  cone  2-stor5',  comp.  rfg.,  press, 
br.  and  terra  cotta,  plate  glass,  cem. 
tile  and  hard^v.  fls.,  marble  wk..  vtg. 
sys.,  pine  trim,  stores,  lobby  and  thea- 
ter on  first  fl.  with  offices  above; 
$150,000. 


LOS  .A..NrGELES,  L.  A.  Co.,  Calif.— 
Lawrence  McConville,  3203  W.  Wash- 
ington St.,  is  preparing  plans  for  a  2- 
sto.  class  A  theatre,  on  S.  Main  St..  for 
G.  A.  Gill:  it  will  have  a  seating 
capacity  of  1000  people,  2  stores  and  4 
office  suites;  reinf.  concr.,  press,  br. 
facing,  plate  glass,  comp.  rfg.,  cem.  and 
hardwd.  fls..  part  basement.  60x130  ft., 
pipe  organ,  tile  "wk.,  stage,  sprinkler 
sys.,    fan    sys.    of    vtg. 


GLENDALE,  Los  Angeles  r-o..  Cal.— 
J.  H.  Woodworth  &  Son,  200  E.  Colo- 
rado St.,  Pasadena,  will  start  work  at 
once  on  2-storv  Class  C  building  at 
1012  E.  Colorado  Blvd.,  Glendale,  for 
M.  G.  Khodigian,  900  E.  Colorado  St., 
Glendale.  Theatre  seating  900.  4  stores 
and  apartments.  86x191  ft.,  brick  walls 
stucco  exterior,  composition  roof,  steel 
trusses,  stone  trim,  iron  balconies. 
Cost,  $100,000.  Kenneth  A.  Gordon  is 
the  architect.  200  E.  Colorado  St.,  Pasa- 
dena. 


WHARVES  AND  DOCKS 


S.\X  FRANCISCO — See  "Factories 
and  Warehouses,"  this  issue.  Bonds 
sold. 


TACOMA,  Wash.— St.  Paul  and  Ta- 
coma  Lumber  Co.,  Everett  G.  Griggs, 
liresident,  plans  early  construction  of 
$500,000  private  lumber  wharf  at  Ta- 
coma.  In  addition  to  wharves,  company 
will  dredge  265-ft.  waterway  for  1200 
ft.  Two  20-ton  electric  cranes  will  be 
installed. 


HUNTINGTON  BEACH,  Cal— $100,000 
bond  issue  for  extension  to  municipal 
wharf  failed  to  carry  at  recent  election 


MISCELLAXEO  US    B  UILDIXG 
CONSTRICTION 


SAN  FRANCISCO  —  The  Board  of 
Park  Commissioners  of  the  City  and 
County  of  San  Francisco  opened  bids 
on  Oct.  31st  for  the  construction  of  a 
comfort  station  at  the  Chain  of  Lakes 
in  Golden  Gate  Park.  Plans  were  pre- 
pared by  Architects  Weeks  and  Day, 
315  Montgomery  street.  Bids  were  tak- 
en under  advisement  and  are  as  fol- 
lows: 
Rellly  and  Nemetz,  180  Jessie  St., 

San   Francisco    $6718 

F.  R.  Siegrist  &   Co 6977 

Vannucci    Bros 6999 

Barrett  and  Hilp    7700 


SAN  FRA.XCISCO.  —  California  tMeel 
Co.,  Inc..  2nd  and  Harrison  Sts..  Oak- 
land, at  $29,640  submits  low  bid  to  Bd. 
Pub.  Wks.  to  furnish,  aeliver  and  erect 
steel  bus  structures  for  Moccasin  Creek 
Power  plant,  Hetch  Hetchy  project. 
Other  bids  were; 

Pacific   Coast   Engr.   Co ^34,320 

Jloore    Drv    Dock    Co 34,840 

Judson    Mfg.    Co 38,740 

Pacific    Roll.    Mill    Co 40.716 

Ralston    Iron    Wks 48,100 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO — Further  informa- 
tion regarding  thesie  opportunities  may 
be  obtained  from  the  office  of  Larsen 
-\dvance  Construction  Reports,  818 
Mission  Street.  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requestes 
must  be  accompanied  by  the  Index 
Number   of   each   opportunity. 

D-1400 — New  York  City.  Manufac- 
turers of  high  grade  line  of  centrifugal 
and  rotary  blowers  and  exhausters,  also 
stationary  and  heavy  duty  portable 
vacuum  cleaners  and  other  pneumatic 
specialties  want  sales  engineering  or- 
ganization to  act  as  their  local  rep- 
resentative. 

D-1401 — Pittsburgh,  Pa.  Engineering 
and  contracting  firm  offers  exclusive 
sales  their  kerosene  locomotive  and 
complete  line  of  elevating  and  con- 
veying machinery  to  engineer  with 
good  reputation  as  salesman.  Com- 
mission   basis. 

D-;402 — Jhino.  Calif.  Firm  wants  to 
get  in  touch  with  concern  handling 
new  and  used  centrifugal  pumps  from 
12  to  20  inches  for  pumping  water  from 
rivers,  also  steam  engines  100  to  200 
H.    P. 

D-1406 — Derby,  Conn.  Metal  goods 
manufacturers  want  to  make  connec- 
tion with  reputable  manufacturers' 
sales  agents  to  handle  their  new  insu- 
lated wire  amateur  radio  receiver 
wiring  on  the.  Coast.   Commission  basis. 

S6S8  —  United  Kingdom.  A  firm  of 
specialists  in  high  speed  engines  is  de- 
sirous of  appointing  an  agent  in  ^n 
Francisco  for  the  sale  of  their  manu- 
factures. Illustrated  pamphlets  of  • 
these  engines  and  particularly  of  skin 
splitting  machine  on  file  with  the 
.San   Francisco  British  Consul. 

8685 — Hamburg,  Germany.  Trading 
company  wishes  to  act  as  buying 
agents  for  San  Francisco  importers  of 
German  goods  and  also  desires  to  pur- 
chase talifornia  products  and  manu- 
fac:ur-s.  i,r  act  as  representatives 
throughout  Germany  for  San  Fran- 
cisco   manufacturers    or    exporters. 

8692 — Bombay,  India.  Import  and  ex- 
port house  desires  to  obtain  the 
agency    for   California    products. 
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Knfnel — BlaekbaardH    and    Lookers 


Bids  will  be  received  by  the  Board  of 
Kducatlon  of  the  City  of  San  Kafael 
for  furnishing  and  installing  about 
6.480  square  feet  of  Blackboard  In  the 
new  San  Rafael  High  School  and  fur- 
nishing and  Installing  approximately 
500  steel  Book  Lockers  12  inchcR  by  12 
inches  by  36  inches  and  approximately 
■^:,u  steel  Athletic  L'jckers  in  the  new 
High   School   Building. 

All  bids  must  be  entered  on  or  before 
8i00  p.  m.,  Nov.  18  at  the  office  of  the 
Secretary  of  the  Board  in  the  High 
School  building  and  in  accordance  with 
the  plans  and  specifications  on  file  In 
said  office. 

All  bids  must  be  accompanied  by  a 
certified  check  for  one-tenth  of  the 
amount  bid  and  made  payable  to  the 
Secretary  of  the  Board  of  Education 
of  the  City  of  San  Rafael. 

Signed:    OLIVER    R.    HARTZELL. 
Secretary. 


A  call  for  bids  publlBhed  in 
thiB  section  indicates  that  bid? 
are  de.«i.ed  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  1»  assured 
through  BUILDING  AND  ENGl- 
N'EEi;iNG  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  on 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bid*  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this   section. 


NOTICE    TO    CONTUACTORS 

(l^utliins   &    Plastering,   Alameda    High 
Scliool) 


OFFICE  OF  THE  SECRETARY  OF 
THE  BOARD  OF  EDUCATION  OF  THE 
CITY    OF   ALAMEDA. 

NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Education  of  the  City  of 
Alameda,  and  of  Alameda  High  School 
District  of  Alameda  County,  hereby 
calls  for  sealed  proposals  to  be  deliv- 
ered to  the  Secretary  of  said  Board, 
City  Hall,  Alameda,  California  antll 
Tuesday,  the  18th  day  of  November, 
19S4,  at  8  o'clock  P.  M.,  at  which  time 
said  bids  will  be  opened  for  all  the 
labor  and  material  necessary  for  the 
lathing  and  plastering  work  on  the 
new  building  to  be  used  in  connection 
with  the  present  Alameda  High  School 
Building.  Said  building  will  be  located 
on  the  block  bounded  by  Central  Ave, 
nue.  Oak  Street,  Alameda,  Avenue  and 
Walnut  Street.  Alameda,  California. 
These  bids  shall  be  presented  in  ac- 
cordance with  plans  and  specifications 
for  said  work  on  file  in  the  office  of 
the  Superintendent  of  Construction  for 
the  Board  of  Education,  Room  Number 
9,   City   Hall,   Alameda,   California 

On  a  deposit  of  Twenty-five  ($25.00) 
Dollars  plans  and  specifications  for  said 
work  may  be  had  by  any  bidder  on 
application  to  said  Superintendent  ot 
Construction  at  his  office  hereinbefore  . 
mentioned  and  may  be  retained  for 
seven    (7)    days. 

If  the  plans  and  specifications  are 
not  returned  to  the  Superintendent  of 
Construction  within  the  time  above 
specified,  or  are  returned  in  a  mutilated 
or  damaged  condition,  the  dePOSit  shal 
be  retained  by  the  said  High  School 
District  as  agreed  and  liquidate^d  dam- 
ages for  said  mutilation  or  detention, 
and  will  be  immediately  used  for  the 
purchase  of  a  ne-w  set  of  blue  prints 
and    specifications. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Superinten- 
dent of  Construction,  and  be  signed  by 
the  bidder  and  accompanied  by  a  cer- 
tified check,  certified  to  by  some  re- 
.^ponsible  bank  or  banker,  and  made 
payable  to  C.  J.  Du  Four,  Secretary  of 
the  Board  of  Education  of  the  City  of 
Alameda,  and  of  Alameda  High  School 
District  of  Alameda  County,  to  be  re- 
tained by  the  said  High  School  Dis- 
trict as  agreed  and  liquidated  damages 
should  the  party  or  parties  to  whom  the 
contract  is  awarded  fail  to  enter  into 
the  contract  after  the  award  or  to 
give  bonds  required  for  the  faithful 
performance  of  the  contract  or  any 
bond  required  by  law.  Only  surety 
bonds  will  be  accepted  by  said  Board 
The  amount  of  said  check  shall  not 
exceed  Five  Thousand  ($5,000.00)  Dol- 
lars—but for  all  bids  of  less  than  Fifty 
Thousand    ($50,000.00)    Dollars    —   said 


check  shall  be  for  at  least  ten  (10  7<,) 
per  cent  of  the  amount  of  the  bid. 
Each  bid  shall  be  accompanied  by  an 
affidavit  executed  on  a  form  obtained 
from  the  Superintendent  of  Construc- 
tion. 

Bids  will  be  opened  by  the  Board  of 
said  District  on  Tuesday,  the  18th  day 
of  November,  1924,  at  eight  o'clock  P. 
M.,  in  the  Board  Room  No.  9,  Second 
Floor  of  said  City  Hall,  in  said  City  of 
Alameda.  The  Board  reserves  the  right 
to  reject  any  and  all  bids  or  any  or  all 
items   of  such  bids. 

C.   J.    DU   FOUR, 
Secretary  of  the  Board  of  Education  of 
Alameda.  California. 


giiiirur.s.  Gate  Hou.-;e,  Septic  Tank  and 
lluusi-.  .Sleel  Water  Tank  and  Concrete 
Iiam.  This  work  will  include  reinforc- 
ed concrete  construction,  hollow  tile, 
mi'tal  lathing,  tile  and  built-up  roofing, 
marble  work,  floor  tile,  carpentry,  iron- 
work, steel  sash,  plastering,  painting, 
glazing,  hardware,  plumbing,  heating 
:ind  electrical  work,  electric  elevators 
and  outside  service  connections. 
Separate  ProposuLn  will  be  received 
for  Building  Construction,  Plumbing, 
Heating,  Electrical  Work,  Elevators 
and  Refrigerating  Plant,  all  as  set 
forth  on  proposal  sheet.  Proposals  will 
be  considered  only  from  individuals, 
firms  or  corporations  possessing  satis- 
factory financial  and  technical  ability, 
equipment  and  organization  to  Insure 
speedy  completion  of  the  contract  and 
in  making  awards,  the  records  of  bid- 
ders for  expedition  and  satisfactory 
performance  on  contracts  of  similar 
character  and  magnitude  will  be  care- 
fully considered.  -At  the  discretion  of 
the  Director,  drawings  and  specifications 
may  be  obtained  upon  application  to 
the  Construction  Division,  Room  791, 
Arlington  Building,  Washington,  D.  C, 
or  to  \Vm.  H.  Radcliffe,  U.  S.  Veterans' 
Hospital  No.  102,  Livermore,  California. 
Deposit  with  application  of  a  check  or 
postal  money  order  for  $100  payable 
to  the  TREASURER  OF  THE  UNITED 
STATES  Is  required  as  security  for 
safe  return  of  the  drawings  and  speci- 
fications within  ten  days  after  date  of 
opening   proposals. 

FRANK  T.  HINES,  Director, 

October  30,   1924 


NOTICE    TO    CONTRACTORS 


Storeliouse  and  Quarters,  Pearl  Harbor 


Sealed  bids  are  wanted  until  11  A. 
M.,  December  2S,  by  the  office  of  the 
Chief  of  the  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
under  Spec.  5003.  for  storehouse  and 
quarters  at  the  naval  operating  base 
(hospital).  Pearl  Harbor,  T.  H.  The 
work  includes  plain  and  reinforced 
concrete,  bricl;,  hollow  tile,  steel  and 
iron,  steel  sash,  asbestos  shingle  and 
tiuilt  up  roofing,  metal  covered  doors, 
rolling  steel  doors,  lathing  and  plaster- 
ing, stucco,  wood  framing,  doors,  sash, 
trim  and  flooring,  electric  freight  ele- 
vator and  sprinlvler,  plumbing  and 
electric  lighting  system;  deposit  of  $10 
required  for  plans  and  specifications, 

NOTICE    TO    CONTRACTORS 


{V.     S.    Veterans'     Hospital,     San     Fer- 
nando,   Calif.) 


OU.\NTITY  SURVEYOR 

Valuation    Engineer 
ARTHUR    l=»RIDDLE 

0»3    Mission    Street,   at    Third    St. 
San    Francisco,    Caill. 

Telephone    Douglas   8-4-9-3 
General  Listing  Bureau 

Architect's  Preliminary  Estimates 


NOTICE    TO    CONTRACTORS 


(Garage — Pt.    St.    George 


SEALED  PROPOSALS,  marked 
■'Proposal  for  Construction  of  Build- 
ings and  Utilities,  San  Fernando,  Cali- 
fornia," will  be  received  by  the  U.  S. 
Veterans'  Bureau,  Room  791,  Arlington 
Building,  Washington,  D.  C,  until  11:00 
A.  M.,  December  9,  1924,  and  then  and 
there  publicly  opened  for  the  con- 
struction complete  of  Serai-Ambulant 
Building,  Infirmary,  Men's  Ambulant 
Building,  Administration  Building, 
Women's  T.  B.  Building;  Women's  Gen- 
eral Medical  Building,  Recreation 
Building,  Garage,  Storehouse,  Laundry, 
Attendants  Quarters,  Nurses  Quarters, 
.Junior  Officers  Duplex  Quarters,  Senior 
Officers      Duplex      Quarters,      M.    O.    C. 


SEALED  PROPOSALS,  indorsed  "Pro- 
posals for  Garage  at  Radio  Compass 
Station,  Point  Saint  George,  California, 
Specification  No.  5038,  will  be  received 
at  the  Public  Works  Office,  Navy  Yard, 
Mare  Island,  California,  until  11  o'clock 
A.  M.,  November  19th,  1924,  and  then 
and  there  publicly  opened,  for  a 
garage  at  Radio  Compass  Station, 
Point  Saint  George,  California.  The 
building  will  have  a  concrete  founda- 
tion, concrete  lioor,  wood  frame,  wood 
siding,  wood  shingle  roofing,  work 
benches,  sliding  doors,  casement  sash 
and  a  complete  electric  lighting  sys- 
tem. Specification  No.  5038  and  ac- 
companying drawings  may  be  obtained 
on  application  to  the  Bure-au  or  to  the 
Commandant,  Navy  Yard,  Mare  Island, 
California.  Deposit  of  a  check  or 
postal  money  order  for  $10.00,  payable 
to  the  Chief  of  the  Bureau  of  Yards 
and  Docks,  is  required  as  security  for 
tile  safe  return  of  the  drawings  and 
specifications.  L.  E.  GREGORY,  Chief 
of    Bureau,    October    25,    1924. 


1928     SAFE-VAULT     PRODUCTION 


The  Department  of  Commerce  an- 
nounces that,  according  to  the  data 
collected  at  the  biennial  census  of 
manufactures,  1923,  the  establishments 
engaged  primarily  in  the  manufacture 
of  safes  and  vaults  reported.  such 
products  valued  at  $18,977,298,  to- 
gether with  other  classes  of  products 
valued  at  $124,016,  making  a  total  of 
$19,101,314,  a  decrease  of  3.2  per  cent 
as  compared  with  1921,  the  last  pre- 
ceding census  year.  The  principal  pro- 
ducts of  establishments  covered  by  this 
classification  are  fire-proof  and  bur- 
glar-proof safes,  vaults,  chests,  safe- 
deposit  boxes,  and  steel  burial  vaults. 

Of  the  34  establishments  reporting 
for  1923,  18  were  located  in  Ohio,  4  in 
New  York,  3  in  Pennsylvania,  and  the 
remaining  9  in  California.  Illinois, 
Indiana,  Iowa,  Kentucky,  Maryland 
and  Missouri. 
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BRIDGES 


LIGHTING  SYSTEMS 


SANTA  ANA,  Cal. — Bids  to  construct 
bridge  across  Newpoi't  Bay  rejected  by 
supervisors;  work  will  be  done  by  day 
labor  under  direction  of  J.  L.  McBride, 
CO.  rd.  comm.  County  Purch.  Agent  F. 
W.    Slabaugh    will    purchase    materials. 


VISALIA,  Tulare  Co.,  Cal.— Until  Nov 
20,  2  p.  m.,  bids  will  be  rec.  by  Gladys 
Stewart,  county  clerk,  to  const,  rein, 
cone,  bridge  over  Mill  Creek  (Bridge 
No.  75)  involv.  114.39  cu.  yds.  A  and 
16.30  cu.  yds.  B  cone.  Material  to  be 
furnished  by  county  f.  o.  b.  Visalia. 
Cert,  check  5%  req.  with  bid.  Plans  ob- 
tainable from  County  Surveyor  Laur- 
ence A.  Moye  on  deposit  of  $10,  re- 
turnable. 


NEV.JiDA  COUNTY,  Cal.— Bids  will 
be  asked  shortly  by  .Slate  Highway 
Commission,  R.  M.  Morton,  engineer,  to 
const,  bridge  in  Nevada  county,  about 
i'/u-mi.  east  of  Summit;  will  be  reinf. 
cone,  composed  of  one  110-ft.  arch  span 
and  two  40-ft.  girder  spans  24-ft.  wide 
with  necessary  approach  fills.  Commis- 
sion suggests  that  prospective  bidders 
view  the  site  of  the  work  in  order  to 
properly  examine  the  ground  and  the 
time  of  advertising  for  bids,  the  ground 
may  be  covered  with  snow  so  as  to 
jirevent    thorough    examination. 


SACRAMENTO,  Cal.— T.  H.  and  M.  C. 
Polk,  at  $7829  awarded  cont.  by  super- 
visors to  const,  cone,  bridge  over  Ar- 
cade   Creek    at    Marysville    road. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


TRACY,  San  Joaquin  Co.,  Cal. — 
Olympic  Dredger  Co.  and  the  Cale- 
donian Dredger  Co.,  249  1st  St.,  San 
Francisco,  submitted  two  low  bids  for 
dredging  ditches  and  intake  canal  for 
tile  Banta-Cai'bona  Irrig.  Dist.,  near 
tracy.      Taken   under   advisement. 

TACOMA.  Wash. — See  "Wharves  and 
Docks"  this  issue.  Construction  planned 
by  St.  Paul  and  Tacoma  Lumber  Co. 


TRACY,  San  Joaquin  Co.,  Cal. — Cale- 
donian Dredging  Co.,  Merchants  Ex- 
change Bldg.  San  Francisco,  awarded 
contr.  by  Banta  Carbona  Irrig.  Dist., 
Tracy,  for  dredging  from  river  to  river 
road,    involv.  275,000  cu.  yds.  at  10c  yd. 


MODESTO,  Stanislaus  Co.,  Cal.— Geo. 
K.  Poulos.  Sacramento,  at  $6995  award- 
ed cont.  by  Modesto  Irrigation  Dist.  to 
excavate  approx.  1000  yds.  earth  and 
rock  from  canals  and  place  approx.  450 
cu.  yds.  cone,  in  bottom  and  sides  of 
fiinal;  sand,  cement  and  rock  to  be  fur- 
nished by  dist.  Other  bids  were  Carl- 
son Bros.,  Turlock,  $8055.50;  H.  E.  Mac- 
Auley,    San   Francisco,    $8132.25. 


EMERYVILLE,  Alameda  Co.,  Cal.  — 
Faraffine  Companies,  Inc.,  has  pur- 
chased 10  additional  acres  for  plant 
expansion  and  plans  fill  and  dredging 
improvements    costing    $65,000. 


AVALON  (Catalina  Island)  —  Until 
1;30  p.  m..  Nov.  28.  bids  will  be  rec.  by 
City  of  Avalon,  Santa  Catalina  Island, 
for  2  landing  floats.  Cert,  cashier's  chk 
for  2%,  or  bond  for  10%.  Plans  on  file 
with  Ethel  D.  Kilgour,  city  clerk. 
Avalon. 


IRRIGATION  PROJECTS 


VENTURA,  Cal. — Nov.  24  set  as  pro- 
test date  for  two  drainage  dists.  for 
which  petitions  have  been  presented  to 
supervisors. 


VE.NICE,  Call.  —  Bond  election  for 
$50,000  to  finance  installation  of  street 
lighting  system,  is  contemplated  by 
city   council. 


LOS  ANGELES,  Cal.— J.  C.  Rendler, 
Inc.,  625  S  Main  St.,  awarded  cont.  at 
$156,777  for  light  sys.  in  Sunset  Blvd.. 
bet.   Hollywood  Blvd.  and  Vista   St. 

Fritz  Ziebarth,  302  E  Anaheim,  Long 
Beach,  avv.irded  cont.  at  $3348  for  light, 
sys.  in  Deane  Ave.,  bet.  Wilshire  Blvd. 
and  Country  Club  Dr.,  and  in  portion 
of  9  th  St. 


LONG  BEACH,  Cal. — Jensen  Elec.  Co. 
114  w  7th  St.,  Long  Beach,  awarded 
cont.  at  $9900  to  install  ornam.  light. 
sys.  in  Ocean  Blvd.  bet.  39th  PI.  and 
Termino  Ave.,   etc. 

LOS  .\NGELRS,  (^al. — Council  orders 
in.-tallation  of  light  sys.  in  Main  .St., 
bet.  36th  PI.  and  57th  St.:  159  pressed 
steel  posts;   1911  act. 


ORANGE,  Cal. — Council  petitioned  to 
install  ornani.  light  sys.  in  West  Chap- 
man Ave.,  bet.  Santa  Fe  R.  H.  and 
Main  St. 


GLENDAT.E,  Cal. — CounCii  declares 
inten.  to  infall  light  sys.  in  Los  Feliz 
ltd.,  bet.  S.  P.  Ry.  and  Glendale  Ave.; 
1911  Act.  A.  J.  Van  Wie,  city  clerk. 
John  F.   Johannsen,  city  engineer. 


LOS  ANGELES,  Cal. — H.  H.  Waiker, 
ISOO  W  12th  St.,  submitted  low  bid  at 
$8160  ($240  for  removing  trees),  to  bd. 
pub.  wks.  for  ornam.  light,  sys.  in 
Western  Ave.,  bet.  Franklin  Ave.  and 
Hollywood   Blvd. 


LOS  ANGELES,  Cal.  —  Council  de- 
clares  inten.  to  install  light  sys.  in: 

Orange  Dr.  bet.  Sunset  and  Santa 
Monica    Blvds.:    26    pressed   steel    posts. 

Detroit  St.,  laet.  Sunset  Blvd.  and 
Fountain   Ave;    13   cone,   posts. 

Mullen  Ave.,  bet.  Wilshire  Blvd.  and 
Country   Club    Dr.:    21   cone,    posts. 

June  St.,  bet.  Willoughby  and  Mel- 
rose Aves:   14  cone,   posts. 


PETALUMA,  Sonoma  Co.,  Cal. — No 
bids  rec.  Nov.  3  by  council  to  fur.  10 
electrolier  standards;  new  bids  have 
been  called.  Spec,  obtainable  from 
G.  V.  Roberts,  city  clerk. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
City  council  plans  early  installation  of 
electrolier  system  in  3rd  Ave.,  bet.  R 
St.  and  state  highway;  22  standards  in 
all;   est.   cost,   $3500. 


Carbide   Flare  Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried    in    stock 

E.    D.    BULLARD 

5G5   HOWARD   STREET 
San   FTancisco,   Call*. 

Douglas   6320 


MEliCED.  Merced  Co..  Cal.  —  Until 
.\ov.  17,  bids  will  be  rec.  by  W.  W,  Cor- 
n.  11,  city  clerk,  (No.  385)  to  install  rein 
cnc.  electroliers  with  wires,  pipes, 
(■  nduils,  lamps,  etc.,  in  23rd  St.,  bet. 
G  and  N  Sts.  1911  Act  &  Bond  Act  1915. 
T'lans  on  file  in  office  of  clerk. 


MACHINERY  &  EQUIPMENT 


ANAHEIM,  Cal.— Until  .Nov.  13,  bids 
will  be  rec.  for  fire  truck,  automatic 
.'^t.  sweeper,  power  la'wn-mower,  and 
2.j00  bbls.  road  oil.  J.  W.  Price,  city 
.  iigineer. 


MODESTO,  Stanislaus  Co..  Cal. — 
Moreland  Sales  Corp..  237  East  Miner 
Ave..  Stockto?:,  at  $3,170.75  submits 
iiiw  bid  to  council  to  fur.  one  2i4-ton 
capacity  auto  truclv,  complete  with 
closed  cab  and  power  pumped  body. 
Other  bids: 

International  Harvester  Co.,  Mo- 
desto      $4049.75 

General    Motors      Truck      Co.,   515 

Van   Ness  Ave.,  S.  F 3995.46 

■■•red    F.    Webber,    1502    10th    St., 

Modesto     4293.75 

M.  M.  Shelly,  705  10th  St.,  Mo- 
desto          4285.00 

Tlie   White   Truck   Sales   Co.,    253 

J    St..    Fresno 4455.00 

M.Tck  International  Motor  Truck 
Corp.,  11th  &  Howard  Sts.. 
San    Francisco    4413.89 


MODESTO,  Stanislaus  Co..  Cal. — M. 
M.  Shelly,  705  10th  St.,  Modesto,  at 
■57895  sulimits  low  bid  to  council  to 
furnish  one  auto  combination  flusher 
and  sprinkler  with  1500-gal..  tank  on 
o-ton  truck.  Other  bids,  taken  under 
;idvisement,  were: 
.Moreland    Sales    Corp.,    237    East 

Miner    Ave..    Stockton $8245.50 

General  Motor  Truck  Co.,  515  Van 

Ness    Ave.,    S.    F 8763.40 

Fred   F.   Webber,      1502      10th   St.. 

Modesto     8531.30 

The    White    Truck    Sales    Co.,    253 

J    St.,    Fresno 9702.50 

Mnck    International   Motor  Truck 

Corp.,   11th  &  Howard,  S.  F.   8392.68 
International     Harvester     Truck 

Corp.,    Modesto     8060.75 


JIODESTO,  Stanislaus  Co.,  Cal. — 
Stuart  S.  Smith  Co..  625  Market  St., 
San  Francisco,  at  $7180  sumbits  low  bid 
to  council  to  furnish  one  aulo  pick-up 
street  sweeper.  Other  bids,  talven  un- 
dt^rvisement,   were: 

-Austin    Mfg.    Co.,    Chicago,    HI $7300 

Kimball  Motor     Truck      Corp.,   368 

Pacific   Elec.    Bldg..   L.   A 8000 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
.American  Laundry  Machinery  Co.,  San 
Francisco,  at  $12,922  awarded  contract 
l>y  supervisors  to  furnish  and  install 
laundry    machinery    in    county    hospital. 


RAILROADS 


S.A.X  FRANCISCO— Abeel  &  Co.,  74 
New  Montgomery  St.,  at  $3967  awarded 
rnntract  by  Constructing  Quartermas- 
ter. Fort  Mason,  to  construct  spur 
track. 


S.AN  DIEGO,  Cal. — Santa  Fe  Ry.,  ac- 
cording to  Frank  Herkelrath.  general 
asent.  has  started  condemnation  pro- 
ceedings for  acquisition  of  additional 
land  in  Old  Town  as  site  for  new 
freight  terminal,  classification  yard, 
engine  bouse,  repair  shop  and  addition- 
al trackage  to  cost  $750,000.  Present 
yard  facilities  would  be  used  for  hand- 
ling passenger  equipment  while  freight 
business  would  go  to  new  terminal 
at  Old  Town.  Work  wil  probably  not 
be  started  until  latter  part  of  1925. 


iJUILDING    AND    ENGINEERING    NEWS 


23 


FlUE  ALARM  SYSTEMS 


liINITiA.     Tiihii-o  <■.!>,     Ca.!.  -Uycrs- 

I.lKhly    Co..    at    J-120  awartl.il    cniil.    by 

vlty    rouiicll   to   fur.  and    Install    Heath 
D-li.p.  fire  siren. 

STOrKTON.  San  .loaqnln  On.,  Cal.  — 
Due  lo  error  in  advertisement  for  bids, 
city  counrll  haB  rejeili-d  hids  suhmil- 
ted  to  Install  pullcc  and  lire  alarm 
systems  and  bids  ordered  re-advertlsed 
to  be  opened  Nov.  is.  rians  on  file  In 
office  ot  A.  L.   Banks,  city  clerk. 


PALO  ALTO.  Santa  Clara  Co.,  Cal, — 
rJamewell  KIre  Alarm  Co.  has  contract 
with  council  to  fur.  and  Install  10  tire 
alarm  boxes  and  second  fire  alarm 
circuit;  est.   contract  price  $7000. 

VENICE.  Cal.  —  Bond  election  for 
tlUa.OtiO  to  finance  instal'.atlon  of  po- 
lice and  fire  alarm  systems  Is  con- 
templated   liy    city    council. 


FIRE  EQUIPMENT 


SANTA  CRUZ.  Santa  Cruz  Co..  Cal. — 
Seagrave  Co.,  at  $12,000.  less  2%  dis- 
count, awarded  cont.  by  council  to  fur- 
nish motor  pumper  for  tire  dept. 

EL  CERRITO,  Contra  Costa  Co..  Cal. 
— City  trustees  contemplate  bond  is- 
sue for  $19,000  to  finance  installation 
of  fire   engine  and  signal  system. 

LOS  ANGELES,  Cal.— Seagrave  Co. 
submitted  low  bid  at  $11,853  ea.  for  3 
pump  engines  for  fire  dept.:  spec.  1017. 
Other  bids:  American-La  France  Fire 
Engine  Co.,  $13,000;  Stutz  Fire  Engine 
Co..  $14,250. 


in-JSERVOIRS  AND  DAMS 


SANTA  BARBARA,  Cal.— City  Mgr. 
Herbert  Nunn  recommends  raising 
Gibraltar  dam  40  ft.,  increasing  the 
storage  capacity  from  16,000  ac.  ft.  to 
36,000    ac.    ft. 


with  rclnf.  concr.  .spill-wav  lo  iniii  niml 
1200  ac.  ft.  for  the  proic-iiun  o(  land 
bet.  i;lcnd(ira  and  Baldwin  I'ark.  list. 
coMt,  $5,".,'p.0(M).  The  Hiiwplt  reservoir 
dam  will  In-  125  ti.  hiKh.  ..f  cone,  iiiu- 
aunry,  arrlud  in  type,  inipoiii'idiiii;  :.aO 
uc.  ft.  and  will  tie  locnii-d  In  the  laat- 
ern  part  ot  Monrovia.  Est.  cost,  %'iil,- 
000. 


MISCELLANEOUS     SUl'l'LlES 

l;l.\l,T(J,  I'al.  — Until  7:;iii  p.  m..  .Nov. 
11,  I'ds.will  lie  rec.  to  const,  cone, 
rcsi'ivoir.  riaiis  obtainable  from  city 
clerk  on  deposit  ot  Ja.  i  ert.  check  $250. 
Celiaa  1.   Stewart,  city  clerk. 


riFE  LLXES,  WELLS,  ETC. 


this 


SAN  BEltNAUDINO,  Cal.  —Western 
Pipe  &  Steel  Co.  awarded  cont.  at  $91,- 
G52.S6  for  riv.  steel  pipe  for  the  Devil 
Canyon  water  project;  pipe  ranges 
from  6-in.  to  24-ln.  di..»m.,  and  Includes 
about    79.1)74    ft. 

Chapman  Valve  Mfg.  Co..  awarded 
the  contr.   for  gate  valves  at  $46110. 

The  low  bid  of  W.  A.  Rice  for  drill- 
ing well  No.  4  was  rejected  by  the 
council. 


S.4N  FRANCISCO— Until  Nov.  10,  11 
a.  m..  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  85  2nd  St.,  under  Order 
No.  5631-545-50,  to  fur.  and  del.  Rio 
A'lsta,  Solano  county:  (a)  approx.  lOnO 
lin.  ft.  oC  punton  pipe.  20  in.  inside  dia. 
of  %  ill.  high  carbon  sleel  and  in  40- 
It.  lengths,  weighing  approx.  S2  lbs. 
lin.  ft.:  (b)  5000  lin.  ft.  of  shore  pipe. 
20  .n.  in  dia.,  3/16  in.  high  crabon  steel, 
ill  about  15-fl  lengths  weighing  approx 
32   lbs.  lin.  ft. 


MO.NTEREY  PARK,  Cal.— Pac.  Pipe 
&  Supply  Co.  1002  S  Santa  Fe  Ave.,  Los 
Angeles,  awarded  cont.  at  $1732.90  for 
2600  ft.  4 -in.  class  "B"  cast  iron  water 
pipe.  Other  bids:  U.  S.  Cast  Iron  Pipe 
&  Fdy.  Co.,  $1545.2.S  (sand-cast)  and 
$1474.46  (De  Lavaud),  shipment  in  Nov; 
Grinnel    Co.,   $1820. 


LOS  .\NGELES.  ("al.— ''ounty  flood 
contrail  dept.  preparing  plans  for  Ihe 
Big  Dalton  and  Sawpit  dams.  The  Big 
Dalton  dam  is  to  be  a  multiple  arch 
type  dam.  140  ft.  high,  of  conor.  constr. 


PALO  ALTO,  Sanla  Clara  Co.,  Cal. — 
Western  Well  Works  awarded  cont.  by 
council  to  drill  two  wells  tor  water 
supply;  bid  is  $10.50  tt.  to  decth  of 
200    to    500    ft. 


Barber  Greene   Model  42  Loader 


-    1  /  rominent  U serx  Ar 


<  ikland    Paving    Co. 

^'(■(i)l]i\Tay     Constr. 
Co. 

!  le  Dowling 

ilifornia     Highway 
( 'oinmi.ssion 

Blumenki'.anz  &  Ver- 
non 

'  ites  &  Borland 
,'asalt  Rock  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and   Dlsiribuiors 

50-GO  FREMONT  ST. 

Sutter  952  San  Francisco 


SEWAGE  DlSl'OSAL  I'LANTS 


I'IS.MO  11E.\CII.  (■al.-<'.  B.  Cowden, 
21182  tfreen  .St.,  Sun  Francisco,  only 
bidder  for  sewage  disposal  works  and 
ocean  outfall  for  Pisnio  Beach  Sanitary 
Board.  The  disposal  works  will  in- 
volve a  sedimentation  plant,  the  sludge 
lo  be  discharged  through  the  ocean 
1/nc.  The  outiall  will  consist  ot  a  12- 
in.  r.  1.  pipe,  1800  tt.  long  (from 
plant),  1300  ft.  under  water  (approx. 
20  II.  deep).  Black  &  Vea.cb,  3uu  Fay 
IMilH.,  Los  Angeles,  engineers.  The  bid, 
which  was  considerably  higher  than 
the  est.,  was  taken  under  advisement 
bv'  the  engrs.  until  after  consultation 
\%iih   Ihe   state   board  of  health. 


SANTA  B.\RBARA,  Cal.— Until  10  A. 
.M..  .Nov.,  19,  bids  will  be  rec.  for  (1) 
election  complete,  Incl.  materials,  of 
a  combined  pump  and  screen  plant  for 
sewage  disposal.  I'laiit  to  consist  ot 
hollow  tile  and  concr.  bldg.  with  reint. 
concr.  sump,  one  12-in.  and  one  10-ln. 
centrifugal  pump  direct  connected  lo 
niciiors,  one  12-in.  centrifugal  pump 
wilh  gas  engine  drive,  two  cylindrical 
screens  of  si.x  million  gals.  cap.  per 
day  each,  with  sludge  elevators,  motors 
and  automatic  ejectors,  with  valves, 
pipe,  etc.;  (2)  all  labor  and  mat.  for 
constr.  Interceptor  sewers,  Involv.  4300 
cu.  yds.  excav.,  2382  14-in.,  470  tt.  18-in., 
and  675  ft.  24-in.  vit.  pipe;  9  manholes. 
Plans  and  spec,  on  file  at  ofHce  of  City 
Engr.  Cert,  chk.,  10%.  Deposit  $10. 
Pierbert  Nunn,  city  manager. 

HUNTINGTON  BEACH,  Cal.— $20,000 
disposal  plant  bond  issue  defeated  at 
recent  election;  $10,000  storm  drain 
issue  also  defeated. 


CORONA,  Cal. — Currie  Engr.  Co.,  in- 
structed to  prepare  plans  for  new  sew- 
er extensions  and  sewage  disposal 
plant  to  be  built  under  the  recent 
.<liiu,000  bond  issue. 


MISCELLANEOUS 
CONSTRUCTION 


SAN  FRANCISCO— Board  ot  Super- 
visors authorize  expenditure  of  $200,000 
from  1924-25  tax  on  good  roads  to  de- 
fray portion  of  city's  one-half  cost  of 
constructing  Eureka  Valley  tunnel 
under  Mount  Olympus  connecting  Sun- 
set and  Mission  districts;  city's  total 
share  ot  cost  is  $1,600,000,  the  balance 
to  be  furnished  by  property  owners. 
M.  M.  O'Shaughnessy,  city  eng. 


LOS  ANGELES.  Cal.— Until  2  P.  M., 
Nov.  14.  bids  will  be  rec.  for  2  250  cu. 
yd.  new  wooden  barges:  spec.  657  on 
nic  at  office  of  harbor  engr.,  berth  90, 
San  Pedro. 


TAFT,  Kern  Co.,  Cal.— Until  8  p.  m., 
.Nov.  10.  hids  will  be  rec.  by  C.  A.  Page, 
city  clerk,  for  garbage  and  refuse  dis- 
posal incinerator.  Cert,  or  cash,  check 
or  bond.  10%.  Plans  obtainable  from 
city  engr.   on  deposit  of  $5,  returnable. 


VENICE,  Cal— Bond  election  for  $1S,- 
000  to  finance  construction  of  subway 
is  contemplated  by  city  council. 


HUNTINGTON  BEACH,  Cal.  —  Bond 
issues  for  municipal  imps,  amounting 
to   $242,000   defeated  at  recent  election. 


WATER  WORKS 


LONG  BE.\CH,  Cal.— Fire  Chief  G.  C. 
Craw  recommends  $1,000,000  bond  issue 
for  a  high-pressure  salt-water  system 
for   fire   protection. 


LOS  ANGELES,  Cal.— Wavne  Tank  & 
Pump  Co.,  135  W.  Washington  St.. 
awarded  cont.  at  $1025  for  tanks, 
pumps,  etc.,  under  spec.  1019;  deliv  15 
days. 

PPIOENIX,  Cal.— Until  10  A.  M.,  Nov 
12,  bids  will  be  rec.  by  City  Mgr.  V  A 
Thompson  for  294  lin.  ft.  30-in.  concr 
pipe  (complete)  and  for  conor.  stand- 
pipe,  on  15th  Ave.,  bet.  Madison  and 
Jefferson  Sts.  Plans  on  file  at  office 
of  city  engineer.     Depos.  or  bond,  10% 
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OAKLAND,  Cal.— See  "Factories  and 
Warehouses,"    this    issue. 

EL  CENTRO,  Cal.— Until  7:30  p.  m., 
.Nov.   la.   bids   will  be   rec    to  i'i/-.^. 

Cast  iron  pipe  (ind-  X^'^es.  n"'"SS) 
as  tollows:  2280  ft.  16-in.,  1.668  ft.  14- 
^n  4720  ft.  10-in.,  4416  ft.  8-in..  5504  ft 
6-Vn.,  8288  ft.  4-in.  pipe.  Items  i,  8  and 
s-A,  Schedule  B. 

Labor  to  install  water  mains. 
\bove  work  for  new  waterworks  sys. 
James    A.    Schoneld,    acting   city   clerk. 

OAKLAND,  Cal.— City  votes  bonds  of 
say  000,000  to  finance  construction  of 
municipal  water  system;  waters  to  be 
taken  from  Mokelumne  river.  V, .  W. 
Harmon,    city   engineer.  • 
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OAKDALE.  Stanislaus  Co.,  Cal.— City 
trustees  will  ask  bids  at  once,  to  be 
opened  about  Dec.  1,  to  fur.  and  install 
pumping  plant  in  southern  section  of 
city.      Geo.    Alacomber.    city    engineer. 

FRESNO,  Fresno  Co.,  Cal.  —  E.  W. 
Redman,  Fresno,  at  $4105  awarded 
fOnt  l<y  supervisors  to  install  pipe 
line  at  Old  People's  Home  and  General 
Hospital. 

SEATTLE,  Wash. — Until  Nov.  14,  10 
A  M  bids  will  be  rec.  by  Wm.  D. 
Freeman,  city  purchasing  agent,  to 
fur.  and  install  2  pumping  units.  Spec, 
obtainable  from  above   ottice. 


TERRA  BELLA.  Tulare  Co.,  Cal.— 
Until  Dec.  2.  10:30  A.  M.,  biCs  will  be 
rec  by  Earle  R.  Clemens,  Secratery, 
Terra  Bella  Irrigation  District,  to  fur. 
and  install  one  1500-bbl.  steel  water 
tank;  bidders  to  submit  plans  and 
specifications.  Cert,  check  5%  payable 
to  dist.  req.  Additional  information 
obtainable    from    Secretary. 

SAN  FRANCISCO— H.  G.  Thiele,  New 
Call  Bldg.,  San  Francisco,  at  $2990 
awarded  cont.  by  Constructing  Quarter- 
master, Port  Mason,  to  extend  water 
mains   at  Fort  MasoB. 


LOS  AXGELE.S,  Cal.— Wells  &  Bress- 
l.T.  3  Calif.  Bank  Bldg.,  Santa  Ana, 
submitted  low  bid  to  supervisors  Oct. 
•'7  at  ?60,H66.92  for  imp.  work  in  Wash- 
ington Blvd.,  bet.  Culver  City  boundary 
at  WalTUt  Dr.  and  Venice  city  boun- 
dary at  Walnut  Ave.  and  Del  Rey  St.. 
2.43  mi.,  involv.  15,273  cu.  yds.  excav., 
29,444  sq.  yds.  shaping  roadway,  29,444 
sq.  yds.  cem.  cone,  pav.,  19,700  ft.  cone, 
curb.  Other  bids:  L.  F.  Murphy,  $63,- 
598;  Ed  Johnson  &  Sons,  $74,618.  Engrs 
est.,   $56,775. 

Cristich,  Mandic  &  Cristich  309  Doug- 
las Bldg.,  low  at  $30,203.83  for  imp. 
John  St..  Riggin  Ave.  and  other  streets, 
2  04  mi.,  under  Co.  Imp.  No.  73,  involv. 
840  cu.  yds.  e.xcav.,  14,939  ft.  curb,  60,- 
201  sq.  ft.  walk,  33,121  sq.  ft.  gutter, 
4897  sq.  yds.  oil  and  screenings  surf., 
2  cone,  box  culv.  Other  bids:  Gus  Mor- 
ris, *30,532.90:  E.  L.  Phillips,  $31,223.95; 
Fry  Bros.  Constr.  Co..  $31,895.54;  H.  M. 
Henn  ng.  $32,331.92;  Chas.  T.  Salata, 
$32,426.67;  C.  R.  Snow,  $33,269.66.  Engrs 
est.,    $34,586.25. 

Basich  Bros.  Co.,  2103  W  28th  St., 
low  at  $22,936.91  for  imp.  work  along 
Chev>'  Chase  Dr..  7295  cu.  yds.  excav. 
incl.  trees;  5570  ft.  curb;  11,938  sq.  yds. 
cone,  pav.;  270  cu.  yds.  cone,  in  storm 
diain,  incl.  reinf.  steel;  35  cu.  yds.  cone, 
in  retaining  wall  for  stream  inlets;  140 
ft.  guard  fence.  County  furnishes  4088 
bbls.  cem.  and  freight  on  sand  and 
gravel  amounting  to  5209  tons.  Cash 
Contr.  Xo.  231.  Other-bids:  J.  F.  Mur- 
phy. $30,047.31;  O.  K.  Hearte,  $33,351.85; 
Breedlove  Bros..  $38,758.26;  Gibbons  & 
Reed  Co.,  $46,491.70.  Engr"s  est..  $24.- 
467.55. 


SAN  FRANCISCO— Board  of  Public 
Works  completes  spec,  to  imp.  Quesada 
Ave.,  bet.  Ingalls  and  Hawes  Ave.,  In- 
cluding crossing  of  Hawes  Ave.,  Involv. 
.■.:i2  lin.  ft.  cone,  curb;  660  sq.  ft.  art. 
stone  walks;  40  lin.  ft.  8-in.  ironstone 
pipe  sewer;  3  br.  catchbasins;  90  Un. 
ft.  10-in.  Ironstone  pipe  culvert;  2D,- 
350  sq.  ft.  asph.  cone,  pavement;  est. 
cost,    $7450. 


ALHAMBRA,  Cal.  —  Council  declares 
inlen.  to  install  6-in.  c.i.  water  mains 
in  Curtis  Avej,  from  Mission  Rd.  to  a 
point  150  ft.  s  of  Commonwealth  Ave. 
R.  B.  Wallace,  city   clerk. 


LIVINGSTON.  Merced  Co.,  Cal. — City 
trustees  will  call  election  shortly  to 
vote  bonds  of  $55,000  to  finance  con- 
struction of  water  system;  50.000  gal. 
steel  tank,  complete  circulating  sys- 
tem; 2  pumps,  one  350-gal:  and  one 
1000-gal  per  min.  -will  be  installed.  A. 
E.  Cowell,  Merced,  is  engineer. 


COSTA  MESA.  Calif. — Until  Nov.  21. 
3  p.  m.,  bids  will  be  rec.  by  Roy  L. 
Davis,  secy.  Newport  Heights  Irriga- 
tion District,  to  fur.  and  install  pump- 
ing unit  in  16-in.  well.  Cert,  check  10% 
payable  to  district  req.  Additional  in- 
formation   obtainable  from  clerk. 


PLAYGROUNDS   AXD   PARKS 


County  Surveyor  J.  R.  Thornton  is  pre- 
paring specifications  to  beautify 
grounds  of  welfare  center  at  county 
hospital  grounds  comprising  approx.  27 
acies. 


at 


BAKERSFIELD.  Kern  Co.,  Cal.— 
BEVERLY  HILLS.  Cal. — Until  8  P. 
M..  Nov.  10,  bids  will  be  rec.  to  fur. 
and  plant  trees,  shrubbery,  etc.. 
and  around  6  city  parcels  on  land,  in 
accordance  with  plans  and  spec,  on 
file  at  office  of  B.  J.  Firminger,  city 
clerk. 


GLENDALE.  Cal. — Until  10  A.  ?'.. 
Nov.  6.  bids  will  be  rec.  to  imp.  Watson 
St..  Alameda  Ave.,  Mountain  St.,  involv. 
25.446  sq.  ft.  grade,  15,277  sq.  ft.  3-In. 
oil  mac.  pav.,  4916  sq.  ft.  walks.  14  sq. 
ft.  gut..  1028  ft.  class  B  curb.  10  ft. 
12-in.  corr.  iron  pipe  drain,  28  ft. 
wooden  header.  394  ft.  8-in.  vit.  sewer. 
1  manhole.  1  flushtank,  18  hse.  con.,  855 
ft.  4-in..  and  630  ft.  6-in.  class  B.  C.  I. 
water  pipe.  1  6-in.  single  fire  hydrant. 
Plans  on  file  at  office  of  city  engrr., 
John  F.  Johannsen;  1915  act.  A.  J.  Van 
Wie,  City   Clerk. 


OAKLAND,  Cal.  —  Hutchinson  Co.. 
Hutchinson  Bldg.,  Oakland,  awarded 
cont.  by  council  to  imp.  Pleasant  St., 
bet.  Fruitvale  and  Champion  Aves., 
involv.  excavation,  $.45  cu.  yd;  cone, 
curb,  $.65  lin.  ft.;  cone,  gutter.  $.26  sq. 
ft:  oil  macadam  pavement,  $.1125  sq. 
ft:  cem.  walks,  $.14  sq.  ft.;  S-in.  vit. 
sewer.  $.95  lin.  ft;  lampholes,  $15  ea; 
wye  branches,  $.35  ea. 


SAN  DIEGO.  Cal. — Until  10:30  a.  m. 
Nov.  17.  bids  will  be  rec.  by  supervis- 
ors for  5-in.  cone.  pav.  on  portion  of 
Julian  Road  No.  3-A  (Ramona  Road. 
Mussey  Grade  Section),  from  Mussey's 
grove  to  the  w  end  of  the  Santa  Maria 
Valley.  5.S6  mi.  Cert,  check  or  bond  5%. 
.]  B.  McLees,  clerk;  will  be  about  6 
mi.  in   lengtt,   18   ft.   wide. 


GLENDALE,  Cal.  —  Contracts  for 
Clendale-San  Fernando  Valley  Inter- 
lepting  Sewer  aggregating  $1,285,784 
awarded  by  city  trustees  to  Chas.  and 
Geo.  K.  Thompson,  701  Brockman  Bldg., 
Los  Angeles.  Sec.  1  at  $515,000  on  Alt. 
3,  using  elliptical  monolithic  concrete 
with  vit.  liners  throughout.  Sec.  3,  at 
$343i000  on  Alt.  3  using  elliptical  mono- 
lithic concr.  with  vit.  liners  through- 
out, and  By-pass  at  $31,000,  total  $770,- 
000.  C.  E.  Green,  contr.  for  Sec.  2  at 
$396,784  on  Alt.  3  using  elliptical  mono- 
lithic concr.  with  vit  liners  except 
where  C.  I.  pipe  is  designated.  Bonds 
in  amt.  of  $1,600,000  have  been  sold: 
Burns  &  McDonnell,  Cons.  Engrs.,  415 
Marsh-Strong  Bldg.,  Los  Angeles. 

Sees.  1  and  3  comprise  5487  ft.  class 
A  42-in.,  1380  ft.  class  B  and  495  ft. 
Class  C  42-in.,  1550  ft.  class  A  45-in. ; 
8354  ft.  class  A  48-in.;  4150  ft.  class 
B  48-in.;  10,486.2  ft.  54-in..  as  follows: 
2120  ft.  class  A.  1336  ft.  class  B.  4054 
ft.  class  C.  2996.2  ft.  class  D;  6  spec.  m. 
h.;  9  drop  m.  h. ;  25  stand,  m.  h. ;  90  Y 
or  T  connections  and  caps;  3555  ft. 
tiench  to  15-ft.  deep  tor  42-in.,  2140  fi. 
15-ft.  to  20-ft.  deep  ft>r  42-in.,  1190  ft. 
20  ft.  to  25  fi.  deep  for  42-in.,  410  ft. 
25  ft  to  30-ft.  deep  for  42-ln.;  65  ft. 
over  30-ft.  deep  for  42-in.,  1450  ft.  15-ft. 
to  20-ft.  deep  for  45-in.,  and  100  ft.  20- 
ft.  to  25-ft.  deep  for  45-in;  2834  ft.  to 
15-ft.  deep  for  48-in..  5105  ft.  16-ft.  to 
20-ft.  deep,  3853  ft.  20-ft.  to  25-ft.  deep 
for  48-in..  835  ft.  25-ft.  to  30-ft.  deep, 
920  ft.  over  30-ft.  deep  for  48-in.;  1815 
ft.  15-ft.  to  20-ft.  deep  for  54-in.,  2520 
ft.  20-ft.  to  25-ft.  deep  for  54-in.,  2965 
ft.  over  30-ft.  for  54-in. 

By-pass  comprises  3130.4  ft.  27-in. 
vit.  or  precast  concr.  pipe,  2500  ft. 
tiench  10-ft.  to  15-ft.  deep,  630.4  ft. 
trench  15-ft.  to  20-ft.  deep,  5  m.  h.  This 
by-pass  will  not  be  constructed  if  the 
East  Los  Angeles  Interceptor  is  com- 
pleted by  the  time  the  Glendale  outfall 
is  finished. 

Sec.  2  comprises  1912  ft.  48-in.  class 
A  C.  I.  pipe  and  spec,  fittings,  and 
mono,  concr.  sewer  as  follows:  937  ft. 
class  A  42-in.,  6860.25  ft.  class  A  48-in., 
4721  ft.  class  B  48-in.,  1250  ft.  class  C 
48-in.,  3  spec.  m.  h.,  3  stand,  m.  h.,  34 
drop  m.  h..  5  Y'  or  T  connections  and 
cap  s8,86  ft.  trench  15-ft.  to  20-ft.  deep 
for  42-in.,  50  ft.  deep  for  48-in.,  6285 
ft.  15-ft.  to  20-ft.  deep  for  48-in.,  4599 
ft  20-ft.  to  25-ft.  deep  for  48-in.,  1300 
ft.  to  25-ft.  to  30-ft.  deep  for  48-in. 


HUNTINGTON  BEACH,  Cal. — Council 
declares  inten.  to  imp.  Walnut  Ave.. 
bet.  1st  and  11th  Sts.:  l>4-in.  Topeka 
pav.  on  3Vi-in.  asph.  f'.>nc.  base;  cem. 
walks,  curbs,  corru.  iron  culv..  ornam. 
light  sys.  (20  posts):  1911  and  1915 
acts.    E     M.    Billings,    city    engr. 


SANTA  ANA,  Cal. — Until  Nov.  17, 
bids  will  be  rec.  by  supervisors  to  imp. 
streets  under  R.  D.  I.  on  Central  Ave., 
bet.  La  Mirada  Ave.  and  county  line, 
and  %  mi.  asph.  concr.  pav.  on  Ha- 
cienda Dr.  bet.  Whittier  Blvd.  n.  to  the 
county  line.  J.  L.  McBride,  county  road 
commissioner. 


SACRAMENTO,  Cal. — Until  Nov.  17, 
bids  will  be  rec.  by  Harry  W.  Hall, 
county  clerk,  to  grade  approx.  2  mi.  of 
New  "Marysville  Rd.,  est.  cost,  $1300. 
Plans  on  file  in  office  of  clerk.  Chas. 
Deterding  Jr.,  County  Surveyor. 


PETALUMA.  Sonoma  Co.,  Cal. — 
Board  of  Education  authorizes  prepa- 
ration of  specifications  for  beautifying 
Junior  high  school  grounds;  lawns  and 
shubbery,  etc. 


SEWERS  &  STREET  WORK 


FRESNO  Fresno  Co..  Cal.  —  City 
rouncil,  H.  S.  Foster,  clerk,  declares  in- 
tention (No.  23-D)  to  imp.  portions  of 
Ferger  Ave.,  involv.  const,  of  cem.  cone 
walks,  curbs  and  driveway  approach- 
es. 1911  Act.  Protests  Nov.  20.  Wm. 
Stranahan,   city   eng. 


Contractors  Machine  Works 

We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We   build   rock  bunkers,  elevators  and   conveyors,  portable   pumping 

plants,  hoist  and  rock  crushers. 
T.,et  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 

CKEAR  &  BATES 


3S  Stanford 


San  Francisco 


Phone  Kearny  1885 
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Architects — -Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Arc  you  satisfied  with  the  bids  you  received  on  that 
last  job? 

Did  you  have  competition— and  plenty  of  it? 
If  not — whv  not? 


Without  charpre  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and— competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particnlai-s  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specilications. 

Reach  the  Independent  Bidder  through  the  columns 

of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


— reaching  the   Engineer,   Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  sei"vice  published 
in  this  section?  We  think  not — ^in  fact,  we  know 
vou  cannot. 


If  you  want  competition — if  you  want  independent 
contractora  to  figure  your  job — if  you  want  the 
lowest  possible  hid — send  particulars  of  j^our 
project  to 

tJuilding  &  tLngineering  iNews 
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LOS  ANGELES,  Cal.— Following  are 
low  bidders  on  different  types  ot  con- 
strue tor  each  division  of  bee.  17  NorlU 
outfall  Sewer,  (bet.  i"tersec-lion  ot 
Maryland  Dr  and  S^veetzer  Ave.  and 
in te. section  of  Cashio  bt.  with  Crescent 
kts.  Blvd.)  using  five  types,  viz^-U) 
serai-ellip.  brick-conc.,  <^>  „P"^f," 
Tjine  incl.  circular  brick-conc,  wiin 
nre-cast  pipe  made  by  contr.,  (3)  pre- 
cast con£^  pipe,  incl.  certain  circular 
bffck-coni.,  with  pre-cast  cone,  p.pe 
fur  by  citi',  (4)  semi-ellip.  sewer,  (d) 
circular   brick-conc.  sewer.  tji,i„ 

Martin  G.  Bekich  31U  Douglas  Bldg. 
— Div  A  (4353  lin.  ft.  either  3-ft.  6-in. 
^pmi-ellin    or   3-ft.   'J -in.   circular)    type 

lin  ft  e  th^r  2-ft.  i)-n\.  semi-elUp.  oi 
3-ft.    circular)    type    1,    ?21.198,    type    4. 

*^Mlagenovich  &  Gillespie,  1029  W  36lh 
St  --Div.  A,  type  2,  m.WO:  type  3,  |3.,- 
FOO;  type  5,  $45,000,  D.v.  B.  tyPf  „^-  *^"'- 
000    type  3,  $24,000,  type  o,  $31,000 

Following  is  low  bidder  on  different 
types  ot  constr.  for  each  division  of 
Sec.  IS,  North  Outfall  Sewer  (betw  n- 
tersection  ot  Orange  Grove  Ave  with 
Beverly  Blvd.  and  ot  Maryland  Dr. 
wtth  Beverly  Blvd.  and  of  Maryland 
Sr  with  Sweetzer  Ave.,-  using  five 
types,   viz.:    (1)    semi-ellip.   brick-conc.. 

(2)  pre-cast  pipe,  incl.  circular  brick- 
conct^  with  pre-cast  pipe  made  by  con'r 

(3)  pre-cast  cone,  pipe,  incl.  certain 
circular  hrick-conc.  with  pre-cast  cone, 
pipe  fur.  by  city,  (4)  semi-ellip.  sewer, 
(5)  circular  brick-conc.  sewer: 

Mlagenovich  &  Gillespie,  1029  W  36th 
St.— Div.  A  (1202  lin.  ft.  either  2-ft  3- 
in  semi-ellip.  or  2-ft.  6-in.  circular), 
type  1  %7500;  2,  $10,300;  3,  $7400;  4. 
$7200;  5,  $9000;  Div.  B  (4780  lin.  ft.  2- 
ft  fi-in  semi-ellip.  or  2-ft.  0-in.  circu  - 
ar),  iype  i  $32,0M;  2,  $43,000;  3,  $31,- 
000-4,  $30,000;  5,  $38,200 

Following  are  low  bidders  on  differ 
ent  types  of  constr.  tor  each  division 
of  Sec.  19,  North  Outtall  Sewer  (betw. 
°,  tersection  ot  Melrose  Ave.  wi  h  A  ta 
Vista  St.  and  of  Beverly  Blvd.  with 
Orange  Grove  Ave.),  using  five  types 
viz.;  (1)  Semi-ellip.  brick-conc,  (2) 
pre-cast  pipe,  incl.  .  circular  brick- 
conc  with  pre-cast  pipe  made  by  contr 
(3)  pre-cast  cone,  pipe  incl.  certain  cir- 
cular brick-conc,  with  pre-cast  pipe 
fur  by  city.  (4)  semi-ellip.  sewer,  (5) 
circular   brick-conc     sewer: 

Mlagenovich  &  Gillespie,  1029  W  36th 

St Div     A    (920    ft.    either    2-ft.    3-in. 

spini-ellip  or  2-tt.  6-in.  circular),  tyim 
1  WOO  2,  $8000;  5,  $7000;  Div.  B  (2191 
ft  2-ft.  semi-ellip.  or  2-ft.  9-in  circu- 
lar), type  1,  $15,300;  2,  $20,300;  5,  $18  - 
000;  Div.  C  (3297  ft.  eitlier  2-tt  3-in^ 
semi-ellip.  or  2-ft.  6-in.  circular),  type 
r^'l  500'   2,    $29,000;    5,    $25,700. 

'  R  A  Wattson,  4928  Melrose  Hill — 
A,  $5520;  4,  $5290;  B,  3,  $13,146;  4,  $12,- 
$5l!  C,   3,    $19,782;    4,   $18,133.50. 
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sumers  Rock  &  Gravel  Co. — A,  $1.45;  B. 
$1.43.  Geo.  U  Eastman  Co. — A,  $1.15; 
B,  $1.15  (deliv.  as  spec,  by  truck  direct 
from  p]ant  to  job  site).  Fewel-Webb 
Co. — A  U9c;  B.  $1  (city  to  pay  tri.  from 
Baldwin  Park  to  Culver  City).  Ham- 
mond Lbr.  Co.— A,  $1.10;  B,  $1.10.  Lear- 
mont-Mullin,  Inc.— A,  $1.12:  B,  $1.1.:. 
Mayhugh-McGaftey  Co.— A.  $1;  B,  $1.2o 
(quot.  include  all  frt.  charges  on  mat. 
shipped  by  rail).  Union  Kock  Co. — A, 
7oc;  B,  95c  (plus  frt.  from  plants  at 
Puente,  Largo-Kivas,  Crushton,  Calif., 
to  Sherman  bunkers  and  Vineyard  Dis- 
trib.  Sta. ;  city  pays  frt.,  company's  op- 
tion, item  B,  $1.45  per  ton  deliv.  direct 
from  plants,   no  frt.  included). 

Sianrtard  Brick  Co.,  101  Stimson  Bldg 
low  bidder  at  $15.50  net  per  M  for  com- 
mon sewer  brick  for  Sees.  17,  IS  and 
19,  North  Outfall  Sewer.  Simons  Brick 
Co.  and  Western  Brick  Co.  each  bid 
$16  net. 

Pac.  Clay  Products  Co.,  Inc.,  and 
Tropico  Potteries,  Inc.,  submitted  iden- 
tical bids  Oct.  29  at  $122  per  M  lin.  ft. 
of  block  for  vit.  clay  lining  blocks  for 
Sees.  17.  18  &  19,  North  Outtall  Sewer; 
both  bids  offered  2%  disc,  paymt.  lOih 
mo.   following   delivery. 

LOS  ANGELES,  Cal. — County  Drain- 
age Engr.  A.  K.  Warren  completes 
plans  for  a  reinf.  concr.  storm  sewer 
which  will  extend  from  Santa  Monica 
Blvd.  and  La  Cienega  Ave.  in  Sherman 
to  a  point  near  Washington  Blvd.  and 
Adams  St.  Est.  cost,  bet.  $1,300,000  and 
$1,500,000.  Constr.  will  be  of  mono- 
lithic  and   concrete   pipe. 


LOS  ANGELES,  Cal.  —  Bids  rec.  by 
Bd  Pub.  Wks.  tor  pre-cast  cone  pipe 
with  vit.  clay  block  lining  tor  Sees. 
17,    18    and    19,    North    Outtall    Sewer, 

^Bent  Cone.  Pipe  Co —A.  S''-^;  f. 
$5  20-  C,  $5.40;  D,  $7.20  (all  pipe  to  be 
in  4-ft  lengths).  Western  Cone  Pipe 
Co— A,  $5  45;  B,  $5.50;  C,  $5.65;  D,  $6.80 
(deliv.  to  be  made  at  300  ft.  per  day 
and   shall   begin   40   days   from   date   of 

''°Bids  rec  for  crushed  rock  or  screened 
gravel  for  Sees.  17,  IS  and  19,  North 
Outfall  Sewer,  were:  Blue  Diamond  Co 

SI  40    city  to  pay  frt.  from  Corona  to 

siding  'at  West  3rd  St.  and  P.  E.  tracks 
fA  Los  Angeles;  1%  disc  10th  mo.  fol- 
lowing deliv.  Consumers  Eock  &  Gra- 
vel Co.— $1.95  ton.  Geo.  L.  Eastman  Co. 
—$1.60  ton  (deliv.  as  spec,  by  truck  di- 
rect from  plant  to  job  sites).  Fewel- 
Webb  Co.— $1.20  per  ton  (city  to  pay 
frt  from  Baldwin  Park,  pit  to  Culver 
City).  Hammond  Lbr.  Co.— Crushed 
rock,  $1.70;  screened  gravel,  $l-=!'. 
Learmont-Mullin,  Inc.— $1.65  ton.  May- 
hugh-McGaftey Co.— $1.70  ton  (inc  . 
all  frt.  ,?harges  on  mat.  shipped  by 
rail)  Union  Rock  Co.— $1  ton,  plus  frt. 
from  plants  at  Rivas.  Puente,  Largo. 
Crushton,  Calif.,  to  Sherman  bunkers 
HUd    Vineyard    Distrib.    Sta.    (city   pays 

'"^Efdl'Vec  for  sand  for  Sees.  17,  18  and 
19  North  Outfall  Sewer,  were:  Blue 
Diamond-  Co.— Item  A,  $1.10  ton;  item 
B  $110  (1%  disc,  paymt.  10th  mo.  fol- 
lowing   deliv.;    no    frt.    charges).    Con- 


LOS  ANGELES,  Cal— Until  2  p.  m. 
Nov.  24,  bids  will  be  rec.  by  supervis- 
ors to  imp.  Hawthorne  Ave.,  bet.  Ren- 
dondo-Riverside  Blvd.  and  Redondo- 
Torrance  Blvd.,  13,400  ft.  or  2.54  mi., 
involv.  (1)  4443  cu.  yds.  excav.,  (2)  3».- 
010  sq.  yds.  shaping  roadbed,  (3)  12,951 
sq.  yds.  6-ln.  to  8-in.  cone,  pav.,  (4) 
15.275  ft.  5-in.  disin.  granite  shoul- 
ders. „,     . 

Bids,  same  date,  to  imp.  Western 
Ave  from  e  line  Paloa  Verdes  Estate 
to  w  line  of  Tr.  4252  (west  of  Dodson 
Ave).  5181  ft.  or  .98  mi.  (graded  road- 
way 30  ft.  wide),  involv.  (1)  20,S20  cu. 
yds.  excav..  (2)  17,270  sq.  yds.  shaping 
roadway,  (3)  266  ft.  24-in.  corru.  iron 
I.  pe  culv.  (4)  150  ft.  30-in.  corru.  iron 
pipe   culvert. 

LOS  ANGELES.  Cal.  — 5eo.  R.  Curti.s 
Paving  Co.,  2440  E  26th  St.,  awarded 
cont  at  $10,115  by  Bd.  Pub.  Wks.  to 
imp.  Humboldt  St.,  bet.  Aves.  33  and  31. 

Wm.  Liddington.  420  E  60th  Street 
award,  cont.  at  $16,637  to  imp.  San  Pe- 
dro   St.,   bet.   Slauson    Ave.   and   61st   St. 


SAN  BENARDINO  and  xHiverside 
Counties.  —  Following  bids  rec.  by 
State  Highway  Commission  Nov.  3  to 
pave  with  Port.  cem.  cone  7.1-mi.  in 
San  Bernardino  and  Riverside  counties, 
bet.  ',i-mi.  north  of  S.  B.  Co.  line  and 
Beaumont  involv.  3000  cu.  yds.  road- 
way fxcavation  without  classification; 
500  cu.  vds.  .structure  excavation  with- 
out classification;  36.130  lin.  ft.  sub- 
grade  (preparing  and  shaping);  15.050 
cu.  vds.  class  "A"  cem.  cone,  (pave- 
ment): 430  cu.  yds.  class  "A"  cem. 
cone,  (curbs,  gutters  and  aprons):  100 
cu.  yds.  class  "A"  cem.  cone,  (struc- 
tures); 400  cwt  bar  reinf.  steel  in  place 
(structures):  1200  sq.  yds.  reinforcing 
steel  in  place  (pavement):  906  lin.  ft. 
18-in..  192  lin.  ft.  24-in.,  and  20  lin. 
fi.  30-in.  corru.  metal  pipe;  550  lin.  ft. 
corru.  metal  pipe  (clean  and  relay). 
Comm.  will  fur.  corru.  metal  pipe: 
T.  W.  Oglessey,  Santa  Ana.  .$179,268 
Kasich   &   Douglas   Co.,   L.    A...   187,391 

W.    F.    Beale,    L.    A 193,605 

Wells  &   Bressler,   Santa   Ana..   202,041 

Kaiser  Piving  Co..  Oakland 210,225 

Jahn    &    Bre.ssi,    L.    A 212,045 

H.    H.    Peterson.    San    Diego....    213,335 

Griffith    Co.,    Los    Angeles -I"'''!? 

Pioneer  Transfer  Co.,  Calexico.    216.000 

J.    Paul    Benson,    L.    A 218,586 

T.    M.    Morgan,    L.    A 219, 48n 

Gibbons    &    Reed.    L.    A 220,923 

W.    D.    McCray,    L.    A 221,037 

H     H.    Linau,    San    Bernardino.    222.630 
Sam     Hunter.    Santa    Barbai-a..    224.260 

F.    Johnson    &    Son,    L.    A 227,129 

Engineer's    Estimate    243,442 

POMONA,  Cal. — Bent  Concr.  TMpe  Co., 
419  Grosse  Bldg.,  Los  Angeles,  awarded 
cont.  at  $32,093  to  fur.  reinf-  concr. 
pipe  for  tri-city  outtall.  Delivery  will 
not  start  until  after  construction  con- 
tract has  been  awarded.  Bids  for  con- 
struction will  be  called  shortly.  F.  C. 
Froehde.     city     engineer. 


ELSl.N'ORE,  Cal. — City  trustees  pUn 
const,  of  walks  and  curbs  in  more  than 
20   business   and   residential   streets. 

SAN  DIEGO,  Cal. — Application  has 
been  made  to  U.  S.  Engineer's  Office  by 
city  of  San  Diego  for  permission  to 
const,  two.  8-in.  sewer  outfalls,  from 
septic  tanks  on  shore,  one  each  at 
-\renas  St..  and  Granvilla  St.  in  soutli 
La  .loUa  district,  extending  into  th. 
Pacific  ocean  from  high  water  lin< 
distances  of  approximately  200  and  ID' 
ft.   respectively. 

HANFORD.  Kings  Co.,  Cal.  —  City 
council  on  reccomendation  of  city  engr. 
and  acting  st.  supt.  refused  to  accepi 
resurfacing  ot  sts.  in  the  business  dist. 
as  done  by  Calif.  Constr.  Co. 

LOS  ANGELES,  Cal.— Approx.  quan- 
tities to  imp.  Valley  Rd.  from  Durfee 
Ave.  to  a  point  1200  ft.  west,  for  which 
bids  will  be  opened  by  supervisors  Nov. 
17,  are:  (1)  870  cu.  yds.  excav.,  (2)  392 
cu  yds.  remov.  old  mac.  (3)  4036  sq. 
vds.  sub-base,  (4)  4036  sq.  yds.  shaping 
roadbed,  (5)  2312  ft.  shaping  shoul- 
ders, (6)  3908  sq.  yds.  cone  pav.  Av. 
haul,  from  Pico  on  U.  P.  Ry.,  2  ml. 

LOS  ANGELES,  Cal.  —  Bids  rec.  by 
supervisors  to  imp.  Chevy  Chase  Dr 
from  Sicomoro  Canyon  Tr.  to  a  Iin 
2974  ft  east,  .56  mi.,  involv.  (1)  79L 
cu.  yds.  excav.  incl.  remov.  trees;  (2i 
5570  ft.  curb;  (3)  11,938  sq.  yds.  cone 
pav.;  (5)  270  cu.  yds.  cone  in  storm 
dain.  incl.  reinf.  steel;  (6)  35  cu.  yds. 
cone  in  retaining  wall  for  stream  in- 
lets; (7)  140  ft.  guard  fence.  County 
furnishes  408S  bbls.  cem.  and  freight 
on   sand  and  gravel  amounting  to   5209 

'°Basich  Bros.  Co.— (1)  55e  (2)  80c,  (3) 
7c   (4)   75c,   (5)   $14,    (6)    $13,    (7)   70o. 

b  K.  Hearte— (1)  63c  (2)  $1.10,  (3) 
19c    (4)    $1.26,    (5)    $16,    (6)    $14,    (7)    SOe 

J  F.  Murphy— (1)  65c.  (2)  65c.  (3) 
12c     (i)   $1,    (5)    $25,    (6)    $25,    (7)   $2. 

Breedlove  Bros.- (1)  78c  (2)  $1.48; 
(3)    12e    (4)    $1.20,    (5)    $21,    (6)    $19,    (7) 

^■^(jibbons  &  Reed  Co.— (1)  $1.  (2)  $1.50 
(3)    15c.    (4)    $1.50,    (5)    $35,    (6)    $25,    (7) 


$1.35 


Autt>    Supplies 

at  Cut  Rate ■ — 


EVERYTHING    FOR    YOUR    MACHINE 


Zimmerlin  Bros.  Co. 

Established   1907 

3190  MISSION  ST.  24  VAN  NESS  AVENUE 

.I„„etio„   Valencia  Phone   Market  8926  Near  Market 


u :  a  J 


-iiib.-r 


SWTA  BAKLiAItA,  Cal— I'ouncll  <lc- 
iliuiH  iniun.  to  Imp.  [)u  L,u  Uuurra  St., 
bfl.  Aiiauupu  uiid  Slate  Sts. :  l>^-ln. 
uspli.  cimor.  pav,  on  5-lii.  coiilt.  pav.; 
comb,  curb  and  sutti-r.  curb  roluins, 
gutter.  croSB-gutier.  UrIv.wayB.  <-in. 
vit.  Iise.  con.;  1911  act.  S.  11.  Taugart, 
cliy  clerk. 
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SAN  F'ltANClHCO — Hoard  of  Public 
Works  completes  spec,  to  imp.  Julius 
St..  bet.  Lombard  and  Whiting  .Sts.. 
Involv.  275  lln.  ft,  cone,  curb;  785  sq. 
ft.  art.  stone  walks;  1325  sq.  ft.  cone, 
pavement;  cone,  steps,  cone.  wall.  etc. 
Ksl.   cost,   11200. 


LA  VEUNE,  Cal.— Black  &  Vealch, 
Fay  UidB,.  Los  Ang:eles.  completing 
working  plans  for  new  La  Verne  sewer 
system  and  outfall,  for  which  bonds  In 
sum  of  $80,000  have  been  voted.  The 
ouilali  will  extend  from  La  Vren-  lo 
l-omona.  to  connect  with  main  ouir.-il;. 
This  portion,  which  will  be  built  by 
La  Verne,  will  be  about  3  mi,  in  length. 
Mans  will  be  ready  in  about  2  weeks. 
The  city  collection  sys.  will  be  done 
under  the  1911  act. 


BERKELEY.  Alameda  Co..  Cal.— City 
council.  E,  M,  Hann.  clerk,  declares  In- 
Icn,  (521)  to  imp.  portions  of  Ada  St., 
Involv.  const,  cone,  curb  and  gutter; 
grade  and  pave  with  oil  macadam.  1911 
Act  and  Bond  Act  1915.  Protests  jN'ov.  1.S 


BAKERSFIELD.  Kern  Co..  Cal.  — 
City  council.  V.  Van  Riper,  clerk,  de- 
clares inlen.  (503)  to  imp.  portions  of 
24th  St.,  involv.  grading;  cem.  cone, 
gutters  ipave  with  3"-in.  asph.  cone, 
base  with  I*-in.  Warreniie  surface, 
cem.  cone,  culverts  with  corru.  iron 
covering;  1  cone,  catchbasin.  Imp.  St. 
Dist.  No.  503).  1911  Act  &  Bond  Act 
1915.  Protests  Nov.  17.W.  D,  Clarke, 
city  engineer. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
City  council,  V.  Van  Riper,  ,elerk.  de- 
clares inten.  (No,  502)  to  imp.  por- 
tions of  Baker,  Bernard.  Jefferson, 
Lincoln  Sts,,  involv,  con.st.  cem.  cone, 
curbs  and  walks.  (Imp.  St.  Dist.  502), 
1911  Act  &  Bond  Act  1915.  Protests  Nov 
17.  W.  D.  Clarke,  city  eng. 


NEVADA  STATE— Nevada  Contract- 
ing Co.,  Fallon,  Nevada,  at  $90,533 
awarded  cont,  by  State  Highway  Com- 
mission to  const.  16.02-mi.  in  Clark 
county  from  west  slope  to  east  slope 
of  Mormon  Mesa,  involv,  40,000  cu,  yds. 
unclassified  excavation:  16.02  miles 
prepare  subgrade  and  shoulders;  5.87 
miles  Tui'npike  section  grading;  7140 
cu.  yds.  loading  and  screening  gravel 
from  pit  .N'o.  4;  15,260  cu.  yds.  loading 
and  screening  gravel  from  Pits  2  &  3; 
54,500  yd.  mi.,  haul  gravel;  22.400  cu. 
yds.  spreading  gravel;  205  cu.  yds.  class 
A  cone;  464  lin.  ft.  15-in.,  266  lin.  ft.  18 
in,,  92  lin,  ft.  24-in.,  and  60  lin,  ft.  30- 
in.  corru.  metal  pipe;  190  cu.  yds.  dry 
rubble  masonry;  42  monuments;  2  sign 
posts.  Other  bidders  were:  Inland  En- 
gineering &  Construction  Co.,  Ogden, 
Utah,  $102,751,80;  Bishop  &  Brooks, 
Sacramento,  Cal,.  $121,578;  Ken  Hodg- 
man,  Reno.  Nevada,  $121,416:  Dodge 
Bros,  &  Dudley  Contracting  Co.,  Fal- 
lon, Nevada,  $109,536.50:  Tieslau  Bros., 
Berkeley,    Cal.,    $125,089.50, 


VENICE,  Cal,— Sunder  Piarson,  3847 
S  Broadway,  Los  Angeles,  low  bidder 
ut  12468  to  pave  Nowlta  Ct.  and  Shell 
Ct,  with  cem.  cone;  walk,  manhole,  hse 
con. 

Ross  and  Youngbhiod,  Venice,  award, 
cont.  at  $2774  to  Imp.  Vernon  Ave.,  bet. 
Wash.ngion  and  Lincoln  Blvds;  6-ln. 
cone,  pav.,  curbs,  walks,  alter  man- 
holes. 

Kuhn  Bros.,  408  Centre  St.,  Manhat- 
tan Beach,  awarded  cont,  at  $19,507  to 
pave  Indiana  Ave,  and  poriiiin.s  of 
other  sts,  with  cone;  walks,  alter 
manholes,    catch-basins. 


OAKLAND,  Cal.  —  Oakland  I'aving 
Co.,  5000  Broadway,  awarded  com,  by 
eounc  I  to  Imp,  iiortions  of  Park  Rd,. 
Involv.  excavation.  $,90  cu,  yd;  cone, 
curb  $.75  lin.  ft;  cone,  gutter,  $.25  sq. 
It;  o,l  macadam  pave.  $.10  sq,  ft;  8x30- 
in,  CO,  ru.  iron  and  cone,  culvert,  $5  lin. 
ft. 


LOS  ANGELES,  Cal,- -Until  10  a.  m., 
Nov,  lu,  bids  will  be  rec  by  bd,  pub, 
\.  1^..  tor  ornam.  light,  sys.  in  Broad- 
way, bei.  Coloiado  oivd.  and  13s  ft.  w 
of    Eagle    Dale    Ave.:    31    pressed    steel 


NEVADA  STATE— Chi  istensen  Con- 
struction Co.,  San  Francisco,  at  (a) 
♦  jj,i_(.35  iisph.  cone,  curb  and  (b) 
yo7,,'>!)4,o8  Willite  process,  submits  low 
Old  to  citate  Highway  Commission  to 
const.  1.9b-ml.  in  Clark  county  from  5th 
ot.  c.iy  of  Las  Vegas  to  1650  ft.  n.e. 
North  city  limits,  involv.  70O0  cu,  yds. 
uncl-s.  ified  excavation;  1.61  mi.  pre- 
pare subgrade  and  shoulders;  3210  cu. 
yd.1.  ciusii.iig,  loading  and  screening 
gravel;  12,650  yd.  mi.  h.iul  gravel;  3210 
cU.  yds.  spread  gravel,  110  cu.  yds  class 
A  and  17  cu.  yds,  cla^s  B  ccnerete;  lO 
lin,  ft.  15-in„  112  lin.  tt.  '.S-in  and  26 
1  11.  f,,  24-in,  corru.  metal  pij.c.  2  monu- 
ments. 2  sign  posts;  12,04u  sq,  yds,  pre- 
pare subgrade  lor  asph.  co;;c  ;  I  iOii  In;. 
It.  coin;,  cu.  0  a;ul  gutter.  B'd  ■  may  be 
submPced  on  <iJc!  one  or  both  types 
of  iiavtnent  covered  by  the  fcU'j-.ving 
items;  (A)  5273  sq,  yds.  5-'n.  asph, 
cone,  pave,  6707  sq,  yds.  SV.!-in.  to  5- 
in.  a'jpli.  cone,  pavement;  (B)  r.;"3  sq, 
y  ■-l,-^,  \'  :it  ce  Piocess  asph,  cone,  pave- 
inei.t  5-;n.  thicK,  6767  sq.  yns.  Williie 
iioce.'-s  fisph.  cone,  pavement  S'i  to  5- 
in.  thick.  The  price  bid  for  Willite 
process  asph.  cone,  pavement  includes 
royalty  charge  of  15  cents  sq.  yd.  Other 
bids,  all  taken  under  advisement, 
were:  J.  C.  McQuire,  Idaho  Falls,  Idaho 

(a)  $59,706,73,    (b)    $62,114,73;    Miller    & 
John.son,    Reno,    Nevada,    (a)    $69,952,50, 

(b)  $71,768,50;    Prank    L,    Carson,    San 
Francisco,    (a)    $67,006,20,   (b)    $67,006,20. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— Un- 
til Nov,  10,  ii  p,  ni..  bids  will  be  rec,  by 
.;ohn  J.  Lynch,  city  clerk,  to  imp,  Pre- 
vost  SI,,  bet.  Grant  St.  and  south  city 
iim.ts  involv.  grade  and  pave  with 
l"-in.  Warrenite  Bit.  surface  on  3-in. 
bituminous  cone,  base;  hyd.  cem.  cone, 
walks,  curbs,  gutters;  1  br.  manhole; 
10-in.  hyd.  cem.  cone,  box;  8-in.  vit, 
pipe  drains;  9  hyd,  cem,  cone,  box;  8- 
in,  vit.  pipe  drains;  9  hyd,  cem,  cone, 
water  inlets,  1911  Act  &  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  Wm, 
Popp,  city  eng. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWAllD  STREET,  SAN  FRA]!JCISCO 

MOTORS 

>'ew   and   Used,  Itoiiglit,   Sold,  Exchanged,  Rented  and  Repaired 
Industrial  Light  and  Power  InstaUation 

Telephone  SUTTER  3266 


BLYTHE,  Cal.— Bids  to  imp,  Hobson 
Way  rejected  unopened  by  the  city 
trustes,  owing  to  irregularity  in  pro- 
ceedings. New  bids  will  be  called 
shortly  for  this  and  other  work,  mak- 
ing a  total  of  about  50,000  sq.  yds. 
Marie  Crcn,-haw,  city  clerk.  A,  C.  Ful- 
mor.   Riverside  engr. 


RIVERSIDE,  Cal.— Supervisors  plan 
paving  if  Winchester-Temecula  road. 
■  ^.  <'.  Fulmor,  county  surveyor. 


VENICE,  Cal,  —  Bond  election  for 
!;iiMi,ooo  to  finance  construction  of  sew- 
i  u'fall  Is  contemplated  by  city 
council. 


CHICO,  Butte  Co,,  Cal,— J,  Orendorff. 
I  lico.  at  $.14V4  sq,  ft,  awarded  cont,  by 
nd.  of  Educ.  to  const,  cement  walks 
fronting  school  property  in  Lincoln 
Avenue. 


RIVERSIDE.  Cal, — Council  declares 
inten.  to  const,  sewer  in  Van  Buren 
M..  bet.  Miller  and  Rudlsil  Sts..  inch 
manholes,  wye  branches,  and  hse.  con; 
1911   act.  C.  B.  Burns,  city  clerk. 


r:OSEVILLE,  Placer  Co.,  Cal— Pacific 
States  Const.  Co..  Call  Bldg.,  San 
Francisco,  awarded  conts.  by  city  trus- 
iiis  to  pave  Main  and  Vernon  sts., 
$46,536'  and  $42,020.  respectively. 


IMVEUSIDE,  Cal. — Stahlman  &  Pot- 
tci.  Market  St„  Riverside,  awarded 
cont.  at  $65,054,75  to  imp,  various  sts, 
in  n.w.  section  of  city;  mac.  pav.,  comb, 
curb  and  gut,,  walks,  cone,  alley  en- 
trances, catch-basins,  ornam,  light  sys. 


SAN  DIEGO,  Cal.— Pioneer  Truck  Co. 
954  E  3rd  St.,  San  Diego,  awarded  cont 
at  $;i7,843  to  pave  Sixth  and  Date  Sts, 
with  2-in,  asph.  cone,  on  3-iii.  bitum. 
base. 


EUREKA,  Humboldt  Co,,  Cal,  —  City 
council,  A.  Walter  Kildale,  clerk,  de- 
clares inten.  (No.  177)  to  imp,  portions 
of  E  St„  involv.  grading  and  paving 
with  214-in.,  3>^-in.  and  5%-in.  asph. 
concrete  base  and  1%-in.  Warrenite- 
Bit.  surface;  6-in.  vit.  pipe  sanitar.v 
sewers;  vit.  pipe  house  sewers;  cone. 
ciirb.s,  1911  Act  &  Bond  Act  1915,  Pro- 
tests Nov,  IS,  Harry  H.  Hannah,  city 
engineer. 


POMONA,  Cal.— Total  cost  of  paving 
Fifth  Ave.,  incl,  curbs,  from  east  to 
west  city  limits,  will  be  $275,000.  The 
job  will  be  divided  into  two  contracts, 
F,  C,  Froehde,  city  engr. 


SAN  GABRIEL,  Cal,  —  City  trustes 
declare  inten,  to  imp,  Broadway,  bet, 
Santa  Anita  St.  and  San  Gabriel  Blvd. 
etc.,  curbs,  5-ft,  walks,  etc.:  Vrooman 
act.   Ira  H.   Stouffer,  city  clerk. 


VE.NICE,  Cal. — Until  Nov.  10,  bids 
will  be  rec  to  imp.  Vernon  Ave.,  in- 
volving approx.  120,000  sq,  ft.  6-in.  cone 
pav.  H.  D.  Chapman,  supt,  of  sts,  T.  H. 
Hanna,  city  clerk. 


SAN  DIEGO,  Cal. — Geo.  R.  Daley  4430 
Boundary  St.,  San  Diego,  low  bidder  at 
$10S,3S1  to  pave  El  Cajon  Ave,,  between 
Park    Blvd,    and    e    city    limits,    involv. 

(a)  245,827,76  sq,  ft.  3-in.  bitum.  base 
pav.  with   2-in.  asph.  cone,  top  17.7c  ft; 

(b)  285,085,46  sq,  ft,  4-in,  cone,  base 
with  lV4-in,  asph,  cone,  top  19.9c  sq.  ft; 

(c)  33,243.09  sq.  ft.  walk  23c  ft;  (d) 
137.38  ft.  curb  67c  ft;  (e)  miscellaneous 
$400. 

Griffith  Co,  bid  (a)  18e,  (b)  21, 5e,  (c) 
23c,   (d)   67c,   (e)   $430;  total,  $113,710.32, 

Geo,  R,  Daley,  4430  Boundary  St„  San 
Diego,  low  at  $23,040  to  pave  Thorn  St., 
bet,  30th  and  Gregory  Sts.,  involving 
(a)  96,SS2,9  sq,  ft,  4-in,  cone.  pav.  with 
l"-in.  asph.  cone,  top  20.9c  ft.,  (b)  5,- 
820.53  sq.  ft.  walk  23c  ft.,  (c)  1795,59  ft. 
curb  67c  ft,,   (d)   miscellaneous,  $250, 

Griffith  Co.  bid  (a)  21,5c,  (b)  23c,  (c) 
67c,    (d)    $295;   total,   $23,666,59, 


LOS  ANGELES,  Cal.  —  Hall-Johnson 
Co.,  Box  355,  Main  Office,  Los  Angeles, 
at  $246,999'  awarded  cont,  Pasa  Ham- 
bra  Blvd,  bet.  E  and  W  lines  of  Tr. 
77S4;  cone,  pav,,  Warrenite  pav,,  curb, 
light  sys,,  etc,  Engrs.  est.,  $249,189,53. 
Geo,   H.  Oswald,  $267,963.69. 


28 


BUILDING     AND     ENGINEERING     NEWS  Saturday.    November    8.    1924 


KUUEKA,  Humboldt  Co..  Cal.— Until 
Nov.  18,  8  p.  m.,  bids  will  be  rec.  by 
A.  Walter  Kildale,  city  clerk,  to  imp. 
(Ues.  of  Iriten.  176)  portions  o£G  bt.. 
involv.  grade  and  pave  with  ^',4 -m. 
asph.  cone,  base  with  iVa-m.  Warren- 
ite-Bit.  surface;  6-in.  vit.  pipe  sanitary 
sewers;  cem.  cone,  sanitary  sewer  ana 
storm  sewer  manholes;  c.  i.  and  cone, 
culverts.  1911  Act  and  Bond  Act  191o. 
Cert,  check  10%  payable  to  city  req. 
Harry  H.  Hannah,  city  eng. 

LOS  ANGELES,  Cal.  —  Griffith  Co., 
502  L.  A.  Ry.  Bldg.,  awarded  contract 
at  $89,780  to  pave  Mines  Ave,  bet.  Mira- 
sol  St.  and  392  ft.  w  of  Lorena  St., 
asph.-conc.  pav.,  bitum.  pav.,  cem.  sew- 
er, etc. 


LOS  ANGELES,  Cal.— Martin  Petro- 
vitch,  208  W.  2nd  St.,  sub.  low  bid  at 
$HB,II1)U  to  bd.  pub.  wks.  for  sewer 
complete  in  Colorado  Blvd.  bet.  May- 
wood  Ave.  and  vv.  boundary  line  of 
city.  Otirer  bids:  Tom  Gogo  and  S. 
Rados  &  Co..  $157,000;  Adam  Dalmatin, 
$167,000;  Joe  Chutuk,  $167,000;  Culjak 
&  Bebck,  $181,000;  Hickey  &  Harmon, 
$186,000;  D.  A.  Foley  &  Co.,  $192,813; 
Geo.  W.  Kemper,  $198,000;  S.  Zarubica, 
and  U.  P.  Radish,  $199,000;  M.  Simuno- 
vich  $223,700;  Leo  Miletich,  $230,000; 
P.  S.  Tomich,   $234,000. 


ALHAMBRA,  Cal.— Council  declares 
inten.  to  imp.  alley  east  of  La  Crescen- 
ta  Ave  ,  bet.  Loma  Vista  Dr.  and  the 
alley  bet.  La  Crescenta  Ave.  and  Fre- 
mont Ave.:  grade  and  surface  with  oil 
and  rock.  R.  B.  Wallace,  city  clerk. 

RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  Manager  Jas.  A.  McVittie  author- 
ized to  surface  3rd  and  4th  sts.,  bet. 
Barrett  and  Pennsylvania  Aves;  est. 
cost  $3000. 

HUNTINGTON  PARK,  Cal. — Until  8 
p.  m.,  Nov.  17,  bids  will  be  rec.  to  imp: 
Roseberry  Ave.,  involv.  asph.  cone,  pav, 
cone,  gut.,  etc.;  Newell  St.,  involv.  asph. 
cone,  pav.,  cone,  gut.,  etc.  Plans  on  file 
at  office  of  Paul  E.  Kressly,  H.  W. 
Hellman  Bldg.,  Los  Angeles,  city  eng. 
II.  H.  Hunter,  city  clerk. 


SAN  FRANCISCO— Board  of  Public 
Works  has  released  Jas.  M.  Smith  (bid 
$55,566)  from  contract  to  imp.  Vicente 
St.,  bet.  14th  and  19th  Aves.,  and  new 
proceedings  will  be  started  for  the 
work.  Project  involves  in  the  m.ain  19.- 
592  cu.  yds.  cut;  8225  cu.  yds.  fill;  85,- 
392   sq.   ft.  asph.   cone,   pavement. 

SAN  FERNANDO,  Cal. — Chamber  of 
Commerce  starts  movement  to  widen 
San  Fernando  Rd.,  from  Turley  cross- 
ing at  Burbank  to  Newhall,  through 
San  Fernando;  will  be  75  ft.  with  15-ft. 
for  curbs  and  walks  on  south  side;  old 
pavement  to  be  used  as  base  for  7-in. 
cone.  With  3-in.  should,  and  3-in.  filler 
cover  over  entire  road. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— City  eng.  C.  L.  Dimmitt  preparing 
spec,  fur  shoulders  on  El  Camino  Real 
within   city   limits;   National   pavement. 


BURBANK,  Cal. — Until  7;30  p.  m., 
Nov.  25,  bids  will  be  rec.  to  imp.  under 
1911  act: 

First  St.,  bet.  Cypres  Ave.  and  Bur- 
bank  Blvd.,  approx.  1000-ft.  involv. 
curbs,  walks,  oil  mac.  pav. 

Evergreen  St.,  Valley  St.  and  Rose 
St.,  bet.  Clark  Ave.  and  Magnolia  Ave., 
approx.  1300-ft.  for  each  St.,  involv. 
curbs,  kalks,  ail  mac.  pav. 

San  Jose  Ave.,  bet.  4th  and  6th  Sts., 
approx.  1000-ft.,  involv.  curbs,  walks, 
and  oil  mac.  pav. 

Plans  on  file  at  office  city  clerk., 
F.  S.  Webster.  Cert,  check  or  bond. 
10%. 

SAN  FRANCISCO — Board  of  Public 
Works  completes  spec,  to  imp.  Ells- 
worth St.  bet.  Tompkins  and  Crescent 
Aves.,  involv.  56S  lin.  ft.  cone,  curb; 
6,590  sq.  ft.  asph.  cone,  pavement;  1,- 
954  sq.  ft.  cone,  pavement;  212  sq.  ft. 
art.  stone  walks;  19  lin.  ft.  8-in.  and 
60  lin.  ft.  10-in.  ironstone  pipe  sewer; 
3    br.    catchbasins.      Est.    cost,    $3900. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Council  petitioned  to  pave  University 
Ave.  and  Waverly  St.,  with  Warrenite- 
l;it.  pavement.  Referred  to  City  Eng. 
J.  F.  Bxybee,   Jr. 

LOni.  San  Joaquin  Co.,  Cal. — City 
truslee.s  petitioned  to  install  sewers 
in  Poplar  St.  bet.  Central  &  Stockton 
.\ves;  est.  cost  $2500.  L.  F.  Barzellot- 
ti,  city  eng. 

P.l^VKilLY  HILI^S.  Cal. — Until  8  P. 
M.,  Nov.  10,  bids  will  be  rec.  for  300 
tons  Warrenite,  Willite,  National,  or 
.similar  jiavement,  in  accordance  with 
spec,  on  file  at  office  of  the  city  clerk, 
B.   J.    Firminger. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Following  conts.  awarded  by  county 
supervisors  for  road  improvements: 

West  Side  road,  approx.  19,845  feet 
from  end  of  present  gravel  surface 
South  to  Stanislaus  county  line;  gravel 
surface:      Irey   &   Hnlden,   Lodl,   $22,768. 

Charles  ^auffer  Rd..  Tharnton-Wal- 
nut  Grove  Highway,  thence  n:  along 
west  line  of  Prize  Medal  Farms  tract 
for  8445  ft.,  gravel  road:  W.  Moreing, 
Stockton,    $7421. 

Urgon  road  from  Cherokee  Lane 
westward  5300  ft.,  asph.  oil  surface: 
Irey  &  Holden.   $9098. 

H.  C.  Beckman  rd.,  from  Kettleman 
Lane  south  to  Roach  road,  approx.  2 
mi.,  asph.  oil  surface:  Irey  &  Holden, 
S 1  8  810 

A.  O.  Stewart  rd.,  from  S.  P.  right- 
of-way  near  west  end  of  bridge  over 
San  Joaquin  river  west  6600  ft.,  gravel 
surface:      W.   Moreing,   $5998. 

Grant  Line  Road,  i:!,196  ft.  and  River 
Drive.  5476  fc.  both  near  Tracy,  gravel 
surface:      Irey    &    Holden,    $16,706. 

G.  Brichetto  Rd.,  from  state  highway 
south  to  Tracv-Vernalis  Rd..  15.800  ft., 
gravel    surfece:      Irey    &    Holden,    $11,- 


PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
Council  plans  construction  of  sewers 
in  South  I'alo  Alto,  bet.  Seal  and  Ore- 
gon .\ves.     J.  F.  Byxbee  Jr.,  City  Eng. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Uiil.'l  Nov.  24,  11  A.  M.,  bids  will  lie 
rec.  by  Eugene  Graham,  county  clerk, 
to  imp  roads  in  Tracy  Garden  Farms 
in  Naglee-Burk  tract,  involv.  approx. 
2.62  mi.  graveling;  est.  cost,  .$13,055. 
Plans  obtainable  from  county  surveyor 
P.   B,   Quail. 


RICHMOND.  Contra  Costa  Co.,  Cal. — 
L.  L.  Page,  8th  and  Bissel  Ave.,  Rich- 
mond, at  $25,676  awarded  cont.  by  San 
Pablo  Sanitary  District  to  const.  8-in. 
vit.  sewers  in  portions  of  Stockton 
Street  Extension  and  70  ft.  of  8-in.  c. 
i.  pipe  across  Alvarado  St.  and  6-in. 
c.  i.  pipe,  50  ft.  in  length  in  Alvarado 
St.  and  6-in.  vit  sewer  in  Alvarado 
St.  and  Church  Lane;  br.  and  cem.  cone, 
manholes;  lampholes  and  wye  branches. 


LOS  ANGELES,  Cal.— C.  W.  Shafer. 
3301  S.  Hill  St.,  sub.  low  bid  to  bd. 
pub.  wks.  to  imp.  Lomitas  Dr.  bet 
Carnegie  St.  and  Monterey  Rd.,  involv. 
grade  at  $3500,  70,679  sq.  ft.  concr. 
pav.,  21.4c;  380  sq.  ft.  remod.  oil  surf., 
10c;  6759  ft.  curb,  58c;  storm  drain,  $250 
san.  sewer,  $10,300;  guard  rail,  $100. 
Other    bids: 

Geo.  J.  Bock— $600  grade;  24c  cone, 
pav.;  20c  remod.  surf.;  60c  curb;  $400 
storm  drain;  $11,500  san.  sewer;  $50 
guard    rail. 

W.  D.  McCray — $7500  grade;  22c  cone, 
pav.;  10c  ,-emod.  surf.;  60c  curb;  $250 
storm  drain;  $12,750.  san.  sewer;  $150 
guard    rail. 


GLENDALE,  Cal. — St.  dept.  survey- 
ing to  widen  Verdugo  Rd.  in  Verdugo 
Canyon,  to  provide  ultimately  a  100-ft. 
blvd.  into  Tujunga  and  Crescenta  val- 
leys. 

SAN  FRANCISCO — Board  of  Public 
Works  completes  spec,  to  imp.  Galvez 
Ave.,  bet.  Keith  and  Lane  Sts.,  involv. 
1389  lin.  ft.  cone,  curb;  1320  sq.  ft.  art 
stone  walks;  6  br.  catchbasins;  240  lin. 
ft.  10-in.  ironstone  pipe  culvert;  38.- 
826  sq.  ft.  asph.  cone,  pavement;  est. 
cost,    $13,800. 


POMONA,  Cal.  —  Council  declares 
inten.  to  imp.  Alvarado  Ave.,  bet.  Cas- 
well and  San  Antonia  Aves.;  grade, 
curbs,  8-in.  vit.  sewer,  flush  tanks, 
manholes,  house  connections;  1911  act. 
F.    C.    Froehde,   city   engineer. 


FULLERTON,  Cal.  —  Council  de- 
clares inten.  to  imp.  West  Brookdale 
PI.,  bet.  N.  Richman  and  North  High- 
land Aves.,  and  portions  of  other  Sts.: 
1%-in.  asph.  concr.  wearing  surface 
on  3%-in.  asph.  concr.  base  2-course 
asph.  pav.,  ornam.  ligiit  sys.,  4-in.  vit. 
hse.  con.;  1911  act.  P.  C.  Hezmalhalch, 
city   clerk. 


LOS  ANGELES.  Cal. — Gibbons  & 
Reed  Co.,  905  S.  Olive  St.,  sub.  low  bid 
to  bd.  pub.  wks.  to  imp.  Fulton  Ave., 
bet.  Victory  Blvd.  and  260.74  ft.  s  of 
Moorpark  St.,  involv.  grade  at  $6500. 
132,288  sq.  ft.  asph.  pave.  15.9c,  136,726 
sq.  ft.  asph.  concr.  (Topeka)  pave.  15.9c. 
concr.  culv.  $80;  total,  $49,263.26.  Other 
bids: 

Geo.  R.  Curtis  Paving  Co. — $10,000 
srade.  17c  asph.  pave.,  17c  asph.  cone. 
(Topeka)   pave..  $100  culv. 

Griffith  Co.— $9300  grade.  18c  asph. 
pave.,  18c  asph.  concr.  (Topeka)  pave., 
$80  culv. 

Chas.  U.  Heuser— $8800  grade.,  20c 
asph.  pave.,  20c  asph.  concr.  (Topeka) 
pave..  $100  culv. 

Los  Angeles  Paving  Co. — $14,500 
grade.,  23c  asph.  pave..  23c  asph.  concr. 
(Topeka)   pave..  $250  culv. 

Geo.  H.  Oswald — $7800  grade.,  17c 
asph.  pave.,  17c  asph.  concr.  (Topeka) 
pave.,    $95    culv. 


STOCKTON,  San  Joaquin  Co..  Cal. — 
Cl.nrk  &  Henery  Constr.  Co.,  Chancery 
Bldg.,  Fan  Francisco,  at  $5593,48  sub- 
mits low  bid  to  council  to  imn.  Hard- 
ing Way,  bet.  Edison  and  Harrison  Sts., 
involv.  '  grading;  const,  comb.  cone, 
curbs  and  gutters;  cone,  walks;  pave 
21-2-in.  cementing  gravel  base  and  2V2- 
in.  asph.  cone,  base  with  2-in.  cone, 
asph.  cone,  surface;  portions  of  Harri- 
son, Lincoln,  Van  Buren  and  Monroe 
Sts.,  involv.  grading;  cone,  walks.  J. 
E.  Johnston,  Stockton,  at  $5582.18,  only 
other  bidder.  Taken  under  advisement. 
W.  B.  Hogan,  city  engineer. 

SANTA  BARBARA,  Cal. — Chas.  T. 
Richardson,  525  E  Haley  St.,  Santa 
Barbara,  awarded  cont.  ta  12c  sq.  ft. 
to  pave  anto  park  at  the  high  school 
involv.    50,000   sq.   ft. 


SANTA  BARBARA.  Cal. — City  Engr. 
Geo.  D.  Morrison  .completing  spec,  for 
three  st,  paving  jobs  amounting  to 
$40,000.  These  include  Barranca  Ave. 
and  Luneta  Plaza,  4  blocks,  $25,000; 
pav.  and  walks  on  Tanonali  St.,  2 
blocks.  $12,734;  curbs,  grades,  gut., 
storm  drains  in  Chino  St..  bet.  Pedre- 
gosa  and   Mission   Sts;   $2200. 


SHASTA  COUNTY,  Cal — As  previous- 
ly reported,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  Nov.  24,  to  grade  and  sur- 
face with  crushed  gravel  or  stone,  10.8 
mi.  in  Shasta  County  bet  Halway  Creek 
and  Dos  Creek.  Project  involv.  310,000 
cu.  yds.  roadway  excavation  ■without 
classification;  990.000  sta.  yds.  overhaul 
6000  cu.  yds.  structure  excavation  with- 
out classification;  31,800  tons  crushed 
gravel  or  stone  surface;  1230  cu.  yds. 
class  A  cem.  cone,  (structures);  575  cu. 
yds.  Class  C  cem.  cone,  (incasing  pipe 
culverts);  860  cwt.  bar  reinf.  steel  in 
place  (structures);  100  cu.  yds.  dry 
rubble  (retaining  walls);  1200  lin.  ft. 
12-m.,  800  lin.  ft.  IS-in.  and  500  lin.  ft. 
24-in.  corru.  metal  pipe;  2000  lin.  ft. 
oorru.  metal  pipe  (clean  and  relay): 
260  monuments;  1590  M  gals,  water  ap- 
plied to  crushed  gravel  or  stone  sur- 
face. Comm.  will  furnish  corru.  metal 
pipe.   R.  M.  Morton,  state  highway  eng. 

COMPTON,  Cal.  —  Council  declares 
inten.  to  imp.  Aranbe  Ave.,  bet.  Tr. 
4000  and  n  city  limits,  involv.  5-in. 
cone,  pav.,  cast  iron  water  mains;  1911 
act.  Maude  Hecock,  city  clerk.  E.  M. 
Lynch,  Central  Bldg.,  Los  Angeles,  city 
engineer. 


BURBANK,  Cal.  —  Council  declares 
inten.  to  imp.  under  1911  act: 

Emp're  Ave.,  bet.  San  Fernando  Rd. 
and  Hollywood  Way,  involv.  cone,  pav., 
grading,    std.    screw    water    pipe. 

Keystone  St.,  bet.  Clark  and  Mag- 
nolia .\ves,  curbs,  walks,  oil  mac.  pav. 

Valencia  Ave.,  bet.  4th  and  6th  Sts; 
curbs,  walks,  oil  mac.  pav. 
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Al»DlTIOXAL   SPACK  PROVIDED   FOR 
AiMKHIfArV    ROAD    SHOW 


More  space  for  the  road  show,  a 
coTivt-ntion  proicram  which  discusses 
every  angle  of  road  construction  and 
maintenance,  and  a  series  ot  entertain- 
ments that  will  e'liminate  any  possi- 
bility of  idle  time  have  been  provided 
liy  the  American  Koad  Builders'  As- 
fuciation  for  its  annual  Kathering  at 
Chicago  .January   5th  to  9th  next. 

At  present  the  list  ot  applications 
for  exhibition  space  in  the  Coliseum 
and  adjoining  buildings  includes  more 
than  200  manufacturers  of  r.;ad  build- 
ing ci.iu*pmciit.  This  is  a  greater 
number  than  had  applied  at  this  time 
lust  year  or  in  previous  years,  and  by 
the  time  the  allotment  of  space  is  made 
on  November  10th.  it  is  expected  that 
the  previous  record  tor  the  total  num- 
l.ei-  of  exhiliitors  will  have  been  passed. 
Tbp  increased  space,  in  addition  to 
making  it  possible  to  accommodate  a 
.;reau  r  number  of  exhibitors,  will  offer 
•in  opportunity  for  larger  and  more  at- 
tractive exhibitions  than  have  been 
Ijos.sible  in  the  last  few  years. 

The  convention  program  has  been 
prepared  by  Prof.  T.  R.  Agg  who  has 
long  been  identified  with  road  build- 
ing in  the  United  States.  Some  ot 
Ihose  who  are  expected  to  speak  are; 
A.  H.  Hinkle,  Maintenance  Kngineer, 
Indianapolis  Highway  Department;  W. 
H.  Connell,  Engineering  Executive  and 
lieputy  i^'ecretary  of  Highways  for 
I'ennsylvania;  C.  H.  Conner,  State  Con- 
struction Engineer  for  North  Carolina; 
Charles  M.  Upham,  Director,  Advisory 
Board  on  Highway  Research;  Arthur 
H.  Blanchard,  Professor  of  Highway 
Engineering  and  Highway  Transport; 
Prevost  Hubbard,  Chemical  Engineer. 
The  Asphalt  Association,  and  Plarry 
D.  Robbins,  Division  Engineer,  New 
•  leisey  State  Highway  Department. 
Other  names  will  be  added  to  the  list 
within  the  next  few  weeks. 

The  entertainment  of  the  delegates 
and  other  visitors  is  again  in  charge 
of  A.  C.  Cronkrite  who  has  arranged  a 
stag  party  on  Tuesday,  January  6th, 
and  an  informal  supper  and  dance  at 
the  Club  Chez  Pierre  on  Thursday,  Jan- 
uary 8th.  The  annual  banquet  ot  the 
American  Road  Builders'  Association 
also  will  be  held  during  the  Conven- 
tion. 

The  Road  Show,  as  has  previously 
been  announced,  will  again  be  in 
charge  of  C.  M.  Upham,  Business  Di- 
rector of  the  Association.  He  will 
open    headquarters      at    the      Congress 


Fire-Safe    and    Incombustible 

Buildings  Ruled  on  at  New  Orleans 


New  Orleans  is  the  latest  city  to  free 
itself  from  the  error  ot  confusing  pro- 
tection from  fire  with  the  use  of  non- 
combustible  building  materials.  Not- 
withstanding the  disastrous  fires  that 
frequently  occur  in  so-called  fireproof 
buildings,  many  cities  have  made  the 
mistalie  of  prohibiting  slow-burning 
construction  in  certain  districts,  in 
spite  of  the  fact  that  experience  has 
dLUionslrated  that  the  fire  loss  risk  may 
be  less  with  the  latter  than  with  cer- 
tain types  of  structures  ot  incombus- 
tible materials. 

On  September  23  the  Commission 
Council  of  New  Orleans,  according  to 
a  statement  by  the  Research  Bureau  of 
the  National  Lumber  Manufacturers 
Association,  unanimously  adopted  an 
amendment  to  the  present  building 
ordinance  which  permits  the  erection 
of  standard  mill-construction  building 
to  a  height  of  five  storie.s.  or  6.=i  feet, 
within  the  existing  so-called  fireproof 
zone,  providing  such  buildings  are 
equipped  with  sprinkler  systems.  This 
action  was  recommended  by  the 
Councl's  Advisory  Committee  on  Build- 
ing Code  Revision  made  up  of  repre- 
sentatives of  the  New  Orleans  Associa- 
tion of  Commerce,  the  Real  Estate  and 
Homestead  League,  the  General  Con- 
tractors Association,  the  American  In- 
stitute ot  Architects,  and  the  Louisi- 
ana Fire   Prevention   Bureau. 

The  area  affected  is  the  equivalent  of 
about  fifty-five  major  city  blocks. 
Heretofore,  the  only  non-fireproof 
liuiliiings  permitted  within  that  ter- 
ritory have  been  buildings  limited  to 
one  story  in  height  with  a  ground  area 
not  exceeding  5,000  square  feet,  and 
two-st'ory  buildings  wdth  a  ground 
area  of  not  more  than  3,500  square  feet. 
The  value  of  most  of  the  property  in 
the  area  affected  is  too  great  to  per- 
mit of  its  utilization  for  low  build- 
ing.s  and  the  types  of  construction  for- 
merly   required    for    the    higher    build- 


ings  was  for  various  economic  reasons 
undesirable.  These  regulations  have 
prevailed  for  at  least  fourteen  years. 
Within  this  former  ■•fireproof  region 
there  are  many  aged  buildings  which 
are  sorely  in  need  of  repair,  and  many 
which  should  be  reconstructed  Oor 
the  accommodation  of  modern  indus- 
trial operations,  but  the  cost  of  reno- 
\'ation  or  replacement  was  prohibitive 
under  the  former  regulations. 

Under  the  amendment,  a  mill-con- 
struction factory  building  can  be 
erected  in  this  zone  at  an  investment 
cost  that  will  make  it  profitable,  and 
this  without  in  any  way  jeopardizing 
the  protection  of  the  district  from 
disastrous  fires.  As  a  result  the  recla- 
mation of  an  extensive  "run  down  "  dis- 
trict is  now  predicted.  Such  reclama- 
tion has  been  similarly  effected  in 
other  progressive  cities. 

It  is  more  and  more  coming  to  be 
understood  in  cities  that  under  some 
conditions  certain  types  of  lumber  con- 
struction are  fully  as  fire-safe  as  cer- 
tain other  types  of  buildings  construct- 
ed entirely  of  incombustible  material. 
The  reason  is  that  the  principal  fire 
hazards  come  not  from  the  type  of  con- 
struction but  from  the  occupancy  or 
contents.  Combustible  materials 
stored  in  fireproof  buildings  will  burn 
as  freely  as  in  slow-burning  buildings. 
Structural  materials  that  will  them- 
selves not  burn  are  often  so  weakened 
by  the  fire,  in  the  way  ot  warping, 
disintegration,  cracking,  contraction, 
and  expansion  that  a  building  made  of 
them  will  sonittimes  collapse  before 
the  fire  is  extinguished,  whereas  un- 
der similar  conditions  a  slow-burning 
lumber-construction  building  will  hold 
up  until  the  fire  is  under  control. 
.Moreover,  the  salvage  value  of  such  a 
building  is  generally  greater  than  that 
of  a  burned  and  wrecked  fireproof 
building. 


Hotel  a  month  or  more  before  the  con- 
vtntion  starts.  All  applications  in  re- 
gard to  space  and  other  details  should 
be   addressed  to  him  there. 


Proposed  city  manager  form  ot 
government  for  Fresno  was  defeated  at 
the    recent    election    by   a   vote    of    2    to 


Convention  of  city  building  inspec- 
tors of  the  State  -will  be  held  in  Stock- 
ton, November  20. 

City  of  Palo  Alto  plans  early  crea- 
tion of  a  building  inspector's  office.  The 
move  was  prompted  by  the  Builders' 
Association  of  Palo  Alto  of  which  E.  C. 
Jacobsen   is  president. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Matl   Today 
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TO  BUILDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  San  Franoisco,  Calif. 

Send  me  Building  and  Engineering  News  for  one  year,  coiamenoing  with  next  issue,  for  which 

I   enclose  cheek  for  $5.00    (RemittaJ.ce   ma=.t   accompany   order) 
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Perynanent 

roads  are  a 

good  investment 

— not  an  expense 


Road  Building 
Far  Behind  the 
Automobile 


Millions  now  recognize  the  automobile  as  a  necessity.  It 
is  no  longer  a  luxury  ior  the  few.  Sixty  per  cent  of  its  use 
is  for  business. 

Because  of  tliis  the  modern  paved  highway  has  become 
an  economic  necessity. 

Yet  although  the  mileage  of  Gsncrete  Roads  and  Streets 
has  been  steadily  increasing,  our  highway  system  today  lags 
far  behind  the  automobile.  The  great  majority  of  our  high- 
ways are  as  out  of  date  as  the  single-track,  narrow  gauge 
railway  of  fifty  years  ago. 

Such  a  condition  not  only  seriously  handicaps  the  progress 
of  the  automobile  as  a  comfortable,  profitable  means  of  trans- 
portation, but  also  holds  back  commercial,  industrial  and  agri- 
cultural advancement  in  practically  every  section  of  the  coun- 
try'. It  is  costing  taxpayers  millions  of  dollars  annually. 

Highway  building  should  be  continued  and  enlarged  upon. 

Your  highway  authorities  are  ready  to  carry  on  their  share 
of  this  great  public  work.  But  they  must  have  your  support. 
Tell  them  you  are  ready  to  invest  in  more  and  wider 
Concrete  Highways  now. 

PORTLAND  CEMENT  ASSOCIATION 

A  National  Organization  to  Improve  and  Extend  the  Uses  of  Concrete 
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BUILDING  CONTRACTS 

SAN    FRANCISCO    COUNTV 


J!1,0<M>  and  0» 

cr  Reported 

The    following    is 

an    Index    fo 

r    th« 

i-ontr-ictR   in    this  Issue. 

No. 

Owner 

Contractor 

Amt. 

4540 

Hawliins 

Owner 

3000 

4550 

Hamill 

Owner 

4551 

Ferguson 

Olafson 

3000 

4552 

Nelson 

Owner 

4553 

Owner 

4554 

Union 

Owner 

2000 

4555 

Isaacson 

4556 

Natenstedt 

Dahl 

3500 

4557 

Redman 

Taylor 

12000 

4558 

Holgren 

Owner 

4559 

Sichel 

Meyer 

4560 

Hansen 

Owner 

4561 

Hemminga 

Owner 

4562 

Whitehead 

Meyer 

456a 

4564 

Sanchez 

Owner 

7000 

4565 

Cosgrove 

Owner 

4566 

Athey 

3200 

4567 

Hansen 

Owner 

9000 

4568 

Crocker 

Owner 

3800 

4561) 

Sullivan 

Wiander 

O'Ni'il 

Padsfptt 

4571 

Sorbi 

Owner 

3000 

4572 

Pengelly 

Anderson 

6000 

4573 

Martin 

Amoroso 

4574 

Strand 

Owner 

16000 

4n75 

Same 

4576 

Giovannini 

Owner 

1500 

4577 

Dolman 

Moll 

4578 

Knuble 

Pearson 

4579 

Bluntz 

Furness 

4580 

Stranch 

Mattock 

2500 

4581 

Urban 

Leonard 

4582 

Urban 

Leonard 

4583 

Urban 

Leonard 

24O0O 

4584 

United 

Schultz 

12000 

4585 

Nineteen 

Atlas 

4610 

4586 

Moneta 

Arnott 

4587 

Hills 

Lawson 

18965 

4588 

Hills 

Lawson 

4589 

Lutz 

Owner 

6000 

4590 

Miller 

Owner 

4000 

4  591 

Livingston 

Barrett 

inoo 

4592 

Lindsav 

Owner 

4593 

Herrick 

Owner 

4000 

4591 

1  pllano            C 

o-Operfative 

4595 

Dispton 

4596 

McCormick 

Owner 

11000 

4597 

Christensen 

Owner 

4598 

Voorhies 

Owner 

4599 

Samp 

Same 

snnnn 

46liO 

Friedle 

Barnett 

1200(1 

4601 
4602 
4603 
4604 
4605 
4606 
4607 
4608 
4  609 
4610 
4611 
4612 
4613 
4  614 
4615 
4616 
4617 
461S 
4619 
4  620 
4621 
4622 
4623 
4624 
4627 
4628 
4629 
4630 
4631 
4632 
4633 
4634 
4635 
4636 
4«37 
4638 
4639 


Peterson 

Johnson 

Haas 

Davis 

Juel 

Irvine 

O'Connor 

Campbell 

Sullivan 

Cowell 

Miller 

Ciampaoli 

De  Martini 

Meyer 

Meinberger 

Sourich 

Allen 

Wickersham 

Kane 

Dondero 

Sarlandt 

Heilmann 

Hemman 

McCarthy 

Dairy 

Klahn 

C   leman 

H'lgrefe 

Bernhardt 

Arnott 

24iin 

Tobin 

Kliauch 

Scliettauor 

United 

Hunius 

F'rost 


Peterson 

Owner 

Owner 

Owned 

Owner 

Reed 

Soules 

Owner 

Wagner 

Cahill 

Jenkins 

Greene 

Owner 

Owner 

Owner 

Co-Operative 

Lindsay 

Owner 

Owner 

Bruce 

Scharlandt 

Owner 

Owner 

Arnott 

Owner 

Owner 

Owner 

Owner 

Owner 

Arnott 

Owner 

Magill 

Mattock 

Pap^'uhausen 

schultz 

•Jobur'i 

Hansen 


7000 

7000 

500U 

6000 

4000 

1000 

4000 

4000 

20000 

46000 

2916 

12965 

3000 

3000 

5000 

4000 

3800 

3500 

6000 

2000 

1000 

6000 

80011 

3000 

7500 

20000 

12500 

30000 

12000 

23000 

125000 

15600 

399S 

1000 

17900 

12890 

4700 


DWELLING 

()r.52)      S\V    ViCFNTE   A.NU   WAWONA. 

2-stc  ry   and   basement   frame   Cwlg. 
Owner  — Fernando    Nelson   &    Pons,    Inc., 

2   West   Portal   Park,   S.   F. 
Architect — .Vone.  $4500 


DWELLING 

(4553)      E  MADRONE   135  S  Taraval.  1- 

storv  and  basement  frame  dwelling 
Owner — Fernando    Nelsnn    &   Sons,   Inc.. 

2   West  Portal   Park.   S.   F. 
Architect— None.  J  4  000 


STATION 

(4554)  NW  CLEMENT  &  TWENTY- 
first  Ave.  1-story  steel  auto  sup- 
ply   station. 

Owner— Union  Oil  Co.  of  Calif.,  28  i 
Mills    Bids.,    San   Francisco. 

Plans    by    owner.  J2000 


DWELLING 

(4555  1  S  MONTEREY  275  W  Congo. 
1-story   and   basement  frame  dwlg. 

Owner — Isaacson  and  Nylund,  53  Court- 
land  Ave.,   San   Francisco. 

Architect — None.  $3750 


(4549)  S  VASQUEZ  43  W  Woodside. 
1-story   and    basement   frame    dwlg. 

Owner    — "  Hawkins    Improvement    Co., 

M;11s   Bldg..   S.  F. 
Architect — O.    M.  Thayer.   110  Sutter  St.. 

San    Francisco.  $3000 

DWELLING 

(4550)  W    FORTIETH 
Anzn.    1 -story 
dvvcUin;?. 

Owner — Thos.    Hamill,    6140    Geary    St., 

San   Francisco. 
Architect — None.  $4000 

DWELLING 

(4551'  IIE.M:  OF  1575  WASTITN(1T0X 
■  Street.    1-story   frame   dwelling. 

Owner — O.  H.  Ferguson,  1575  Washing- 
ton  St.,   San   Francisco. 

..\rrhitcct — None. 

Contractor — S.  F.  Olafson,  336  Pierce 
St.,    San    Francisco.  $300i 


DWELLING 

(4556)      N        TWENTY-THIRD        77        K 

Harrison.      1-story     and     basement 

frame  dwelling. 
Owner   —    H.    A.    Natenstedt,    S35    Treat 

Ave..    San    Franci.«c<>. 
Architect — None. 
Contractor — E.     Dahl,     1463     18th    Aye.. 

San   Francisco.  $3500 


RESIDENCE 

(4  5.-.7)  NW  SAN  ANSELMO  AKV  SAN 
Buenaventura  Way.  2-story  and 
basement   frame  residence. 

Owner — L.  A.  Redman,  333  Pine  St., 
San  Francisco. 

Architect — Louis  M.  Upton,  454  Mont- 
gomery St..   S.  F. 

Contractor— Taylor  &  Jackson,  290  Te- 
hama St.,  S.  F.  $12,000 


APARTMENTS 

,4  558)         SE    FILBERT    AND    GOUGH. 

3-story    and    basement    frame    (15) 

aoart'iienis. 
Owner— Karl   Holmgren,    726    5lh    Ave., 

.San    Francisco. 
Architect— None.  $30,000 


W 


PFVEXTFF^'T'T   .WE.   150   S  Irvincr. 
2-story    and    basement    frame     (2) 

flats. 


TOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(FIRE 

SURETY  BONDS 
( CASUALTY 


DOUGLAS  6000 
550  MONTGOMERY  ST. 
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Owner— M.     Konnealy,     1285       Blh  Ave.. 

.*>an    Francisco. 

Plans  by  Owner.     .,     ,.    ,       .  ,,.. 

I  oniraciur— Jc.lin     K.     McCarthy,  14.9 

12th   Ave..   S.  F.  »»000 
NOTK  —  KecordiU  coniract    reporied 
Oct.    3U.    l'J24,    No.    4u48. 

DWELLING 

(4551')       K    FORTY-SECOND    AVE.    225 

N    CabrlUo    25    x    E    120.      All    work 

for     1 -story     and     basement     frame 

dwelling. 

O^vner — Malvin  A.  Sichel,  634  2l8t  Ave., 

San   Francisco, 
Archilect— None.  ,     ..      . 

Contractor — Meyer    Bros.,    1    Wontgom- 

ery   St.,   S.   F. 
Filed  Oct.   30.   1924.  Dated  Oct.   29,  1924. 

Roof  shcathinB  on    »io:n.b; 

Brown    coatfd     1037,08 

Con^pU^eJ.     ^103768 

TOTAL  COST.  $4150 
Hond.  sureties,  forfeit,  none.  Limit,  90 
days.     Plans  and  specifications  not  filed 

DWELLINGS  ^    „^^  ^.   „ 

(4560)  W  OTSEGO  IIT)  and  200  N  San 
Juan.  Two  one-story  and  base- 
ment   frame    dweliines. 

Owner — Waller  E.  Hansen,  485  Capis- 
trano    Ave.,    San    Francisco. 

Architect— None.  $3000   each 


fh^K?)^  N  CALIFORNIA  32-6  W  11th 
Ave.  Two-story  and  basement 
'name    Ci)    rtats.  ,,     ,    . 

()„.ner — Nicli  Heniiiiinga.  i0.>  22nil  Ave.. 
Vrchitect— None.  $«»00 


(4502)  S  BALBOA  32  E  Forty-flfth 
Ave.  Three-story  and  basement 
frame   (U)   flats. 

Q„ner — A.  E.  Whitehead,  7c  Contractor. 

Architeci — None. 

Coniractor— Meyer  Bros.,  1  Montgomery 
St..   San   Francisco.  *ouuu 


DWELLING 

(4568)  S  CHICAGO  WAY  297  E  Cor- 
dova. One-story  and  basement 
frame   dwelling. 

Owner — CrocKcr  Estate  Co..  525  Crock- 
er   Bldg.,    S.in    Francisco. 

Architect— None.  $3800 

fhw^   N      TWENTY-FOUUTH      60    W 

Noe.       Two-story       and       basement 

frame    (2)    fiats. 
Owner — U.    Sullivan,    Ve   Architect. 
Architect— Arthur   G.    Scholz.    839    Phe- 

land   Bldg,,   San   Francisco. 
Contractor — E.    Wiander,    41    Coleridge 

St.,    San    Francisco.  $6000 

DWELLING 

(4570)  S  LOWER  TERRACE  304-5  E 
First  Anglo  of  Lower  Terrace.  One 
story    and    basement    frame    dwlg. 

Owner — Lucy  H.  ONeil,  3134  Washing- 
ton St.,  San   Francisco. 

Architect — None. 

Coniractor— James  L.  Padgett,  2602 
California  St..  S.  F.  $3000 

DWELLING 

(4571)  B  PARIS  225  S  Russia,  One- 
story   and    basement   frame    dwlg. 

Owner — A.   Sorbi,    224    liussia   Ave,,   San 

Francisco. 
Architect — None.  $3000 

DWELLINGS  '      „„        .,-,, 

(4572)  W  TWENTY-SECOND  A\  IC 
180  and  210  S  UUoa.  Two  one- 
story    and    basement    frame    dwlgs 

Owner— Mrs.    M.    Pengelly,    35    Hildago 

Terrace,   San   Francisco. 
Architect — C.     Anderson,     Malito     Park, 

San  Mateo.  ,_   ,.^      ,.     , 

Contractor — C.    Aifderson,    Malito    I  arl<. 

San    Mateo.  $3000    each 


FI  ATS     ETC. 

(4.^63)  '  S    BALBOA    57-6    E    Forty-flfth 

Ave.       Two-siory       and       basement 

frame  (2)   flats  and  store. 
Owner — A.  E.  Whitehead,  %  Contractor. 
Architect — None. 
Contractor — Meyer  Bros.,  1  •Montgomery 

St.,    San    Francisco.  54000 


''<\i)      NE  MURRAY  AND  CRESCENT 

Ave.       Two-story       and       basement 

frame   (2)    flats. 
,  „,,r — M.   fcanchez,    13-18   Fairfax   Ave., 

San    Francisco. 

liiiect — None.  $7000 


i;,)  .\  '/WENTY-SEGOND  37-6  E 
D.jlores,  Two-story  and  basement 
frame    (4)    apartments.  . 

,  ,,.,r— John  P.  Cosgrove,  2819  Mission 
St.,   San  Francisco. 

,  hiiecl — J.  H.  Powers  and  John  H. 
.\hnden.  460  Montgomery  St..  San 
Francisco.  $,jOO 
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.VLTERATIONS  &  ADDITION 

(4579)      1631   44TH   AVENUE.    Concrete 

foundation,   add   porch   to  dwelling. 
Owner — Mr.    Bluntz.    1634    44th   Avenue, 

San    Francisco. 
Architect — None. 
Contractor — John      J.      Furness,    1381a 

43rd  Ave.,   S.   F.  »1200 

STORES    (2)  „ 

(4.^.80)      E    MISSION    160    N    26TH.    One- 

^^trlry   frame    (2)    stores. 
Owner — W.   G.   and   F.    H.   Stranch,    869 

Clayton    St..    San    Francisco. 
Architect   iind  Supt.— F.    H.   Sptzer,   251 

Kearnv  St.,  San   Francisco. 
Contractor — Mattock    &    Fcasey,    5th    & 

Clara   Sts.,   S.   F.  $2500 


\  ELLING  ,     ,     ^ 

■     v.C)      E   WINFIELD   AVE.,   bet.    Coso 

and    Esmeraldo.         One-story      and 

basement   frame  dwelling. 
(Kviier  —  John    N.    Hadzes,    29   Winflcld 

.\ve.,  San  Francisco. 
Archilect— Richard    D.    Irvine,    74    New 

Montgomery  St.,   San   Francisco. 
Contractor— R.    H.    Athey,    42    Winlield 

Ave.,    San    Francisco.  ifi3-iiU 


GARAGE  .   ^      ^ 

(4573)      W  HY'DE  45  S  Greenwich.     One 

story  brick  private  garage. 
Owner — Evlyn   Martin.    2360   Larkin   St., 

San    Francisco. 
Architect — None. 
Contractor— F.   C.   Amoroso,   1336   K.ear- 

ny    St.,    San    Francisco.  $6000 


(4574)  W  WEBSTER  52-6  and  79-6  S 
Green.  Two  two-story  and  base- 
ment frame  flats  (2  flats  in  each 
building).  „„    „ 

Owner  —  Strand  &  Strand.  163  Par- 
nassus   Ave..    San    Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
nv   St.,    San    Francisco.  $8000    ea 


APARTMENTS  „„„„„„ 

(4575)  SW  GREEN  AND  WEBSTER. 
Three-story  and  basemant  frame 
(12)    apartments. 

Owner  —  Strand  &  Strand.  163  Par- 
nassus   Ave.,     San     Francisco. 

Architect— Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco.  $2u,a00 


REMODEL  RESIDENCE 
(4576)      15      CORDELIA    ST. 

for    residence. 
Owner — Daniel    Giovanniiii, 

St.,    San    Francisco. 
Architect — None. 


$1500 


ALTERATIONS  _^    . 

(4577)  2709  FOLSOM  ST.  Raise,  un- 
derpin and  remodel  for  residence, 
exterior    plastering,    etc. 

Owner— Percival  Dolman,  2709  Folsom 
St.,    San    Francisco. 

Architect — None.  ,,„    ^    i.,i„ 

Contractor— Sigurd  Moll,  540  Laidley 
St.,    S.    F.  $2000 


DWELLINGS 

(4567)  E  CAPISTRANO  7d,  100,  and 
125  S  San  Juan.  Three  one-story 
and    basement    frame   dwellings. 

Owner — Walter  B.  Hansen,  48o  Capi- 
strano  Ave.,  San  Francisco. 

Architeci — None.  $3000    each 


"'"""'  ?gl\?DLE-rTAB"Es!'"an;d    "3700   Splay   Base,   and   Oth*r   Oalcnla- 

tion-s,"   for  ftuantity    Surveyors   and   Contractors. 

Loose    Leaves    in    Fabrikoid    Covers    $3.50    Net,    Postpaid.      Same    In 
Genuine  Leather  Covers   $5.50  -Net,   Postpaid. 

Mail   Personal   Check   to  ARTHUR  PRIDDLE,  Publisher,  693  Mission 
St..   San   Francisco,  Calif.,   U.   S.  A. 


DWELLINGS  ,^    .„„    „ 

(4581)       S    MONCADA    120    AND    180    E 

Junlpero    Serra    Blvd.        Two    1V4- 

story  frame  dwellings. 
Owner — Urban  Really  Improvement  Co. 

41   Montgomery   St.,   S.   P. 
Architects  and  Contractors — Leonard  & 

Holt,   41   Montgomery   St..   S.   F. 

Each,   $8000 


MOVE    .S:    ALTERATIONS 

(4578)      225   5TH   ST.      Move   and   make 

alterations   for  store. 
Owner— H.   J.   Knuble,   126  Pine   Street, 

San  Francisco. 
Architect — None.  „      ,    ,.  „„,, 

Contractor— Pearson    &    Johnson,     2031 

Bryant  St.,  S.  P.  $1000 


DWEI^LING 

(4582)  W     CERRITOS     AVE.     257     S 

Ocean   Ave.     2-story  and   basement 

frame    dwelling. 
Owner — Urban  Realty  Improvement  Co. 

41  Montgomery  St.,  S.   F. 
Architect    and    Contractor — Leonard    & 

Holt,   41    Montgomery  St,,   S.   F. 

$8000 


DWE1,LINGS 

(4583)  SE  PALOMA  AND  JUNIPERO 
Strra  Blvd.  N  Paloma  120  and  180 
E  Junipero  Serra.  Three  IVi -story 
and    basement   frame    dwellings. 

Owner — Urban  Realty  Improvement  Co. 
41    Montgomery   St.,    S.    F. 

Arcliilects- and  Contractors — Leonard  & 
Holt,    41    Montgomery    St.,    S.    F. 

Each,   $8000 


STORES 

(i;)84)       NE    FILLMORE    AND    O'FAR- 

rell    Sis.       1-story    concrete    stores. 
Owner — United   States   Realty   Corp. 
Architeci — I'.arl    Bertz.     168    Sutter    St., 

San  Francisco. 
Contractor — Schultz      Construction    Co., 

4i;   Kearny   St.,   S.   F.  $12,000 


inCATING,    ETC. 

(45S5)  N  BROADWAY  BET.  OCTAVIA 
and  Laguna.  All  work  for  steam 
heat,  domestic  hot  water  system, 
crude  oil  burning  equipment  and 
oil   storage   plant   for   bldg. 

Owner- — Nineteen  Sixty  Broadway. 

Architect — Quandt  <t  Boz,  Humboldt 
Bank   Bldg.,   S.   P. 

Contractor — Atlas  Heating  &  Ventilat- 
ing  Co.,    557    4th    St..    S.    P. 

Filed  Oct.   31.   1924.  Dated  Oct.   29,   1924. 

10th   of  each   month    75% 

Usual     35    days     25  % 

TOTAL   COST.    $4610 

Hond,  $2305,  Sureties,  Hartford  Acci- 
dent   &    Indemnity    Co.      Forfeit,    none. 

Limit,     100     days.       Speciflcations     fllcd. 

Plans   not   filed. 


IIESIDENCES 

(1586)       S    STAPLES    AVE.    215    E    De- 
troit  E   75   X  S   100,  Lots  27.   28  and 
20.    Resub.    Blk.    33,   Sunnyside.     All 
work   for   three   4-room    residences. 
Owner  —  Moneta    Investment    Co.,    233 

I'aciflc   Bldg.,    S.    P. 
.\rchitect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville  Way,  R.  F. 
Filed  Oct.   31,   1924.  Dated  Oct.   15,   1924. 
Concrete  foundation  and  frame 

up     $2250 

Plumbing     and     electric     work 

roughed  in    2250 

Completed    and    accepted    2250 

Usual    35    days    2250 

TOTAL  COST,  $9000 
Bond,  sureties,  none.  Forfeit,  $10.00 
per  day.  Limit,  120  days.  Plans  and 
speciflcations  filed. 

PLUMBING 

(45S7)  N  HARRISON  AND  SPEAR. 
NE  275  NW  276.  .A.11  work  for 
plumbing  for  6-story  reinforced 
concrete  warehouse  and  office  l^Idg, 

Owner — Hills  Bros.,  17.'^7  Fremont  St., 
San   Francisco. 

Architect — Geo.  W.  Kelliam.  Sharon 
Bldg.,    S.    F. 

Contractor — Lawson  &  Drucker,  465 
Tehama    St.,    S.    F. 
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Filed  Oct.   31,   1924.  Dated  Oct.   27,   1924. 

10th    of    each    month     T5% 

Usual    35    days     25% 

TOTAI.  COST,  $18,965 
Bond,  $9483.  Sureties,  Fidelity  &  De- 
posit Co.  Forfeit,  none  .  Limit,  July 
1,   1925.     Plans   and  specifications   filed. 


(4588)       INTERIOR     AND     EXTERIOR 

ornamental   iron   and   bronze   work 

on   above. 
Contractor  —  Federal    Ornamental    Iron 

&    Bronze    Co.,     16th    St.    and    San 

Bruno    Ave.,    S.    F. 
Filed  Oct.   31,   1924.  Dated  Oct.  27,  1924. 
Payments  same  as  above. 

TOTAL  COST,  $23,000 
Bond,  $11,500.  Sureties,  Maryland  Cas- 
ualty Co.  Forfeit,  none.  Limit  June 
30,  1925.     Plans  and  specifications  filed. 


DWELLINGS 

(45S9)  SW  LOWELL  50  and  75  NW 
Brunswick.  Two  one-story  and 
basement  frame  dwellings. 

Owner — Nelson  E.  Lut/.,  521  Waller  St., 
San  Francisco. 

Plans    by    Owner.  $3000    each 


DWELLING 

(4590)  W  TWENTY-THIRD  AVE  160 
N  Kirkham.  One-story  and  base- 
ment frame  dwelling. 

Owner — P.  S.  Miller,  1250  15th  Ave., 
San    Francisco. 

Architect— None.  $4000 


ALTERATIONS 

t45in)  NE  GRANT  AVE  AND  GEARY. 
Enlarge    booking   quarters. 

Owner — Livingston,    Inc.,    Premises. 

Architect — None. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son   St.,    San    Francisco.  $1000 


DWELLING 

(4592)   W  BORICA  200  N  Urbane  Drive 

One-story      and    basement      frame 

dwelling. 
Owner  —  John    R.    Lindsay,    55    Alviso 

St.,  San  Francisco. 
Architect — None.  $5500 


DWELLING 

(4593)  E  STANYAN  121-9  S  17th  St. 
One-story  and  basement  frame 
dwelling. 

Owner — June  L.  Herrick,  219  Montgom- 
ery St.,  San  Francisco. 
Architect — None.  $4000 

ALTERATIONS 

(4594)  E  VERMONT  25  N  19th  St. 
New  store  front. 

Owner  —  J.   Yellano,   635   Vermont   St., 

San  Francisco. 
Architect — T.     A.   Sourich,      625   Market 

St.,   San   Francisco. 
Contractor — Co-Operative    Builders,    625 

Market  St.,  S.  F.  $1400 

APARTMENTS 

(4595)  S  HAIGHT  150  E  Broderick. 
Three-story  and  basement  frame 
12)    apartments. 

Owner  —  A.    D.    Disston,  Hearst   Bldg., 

San  Francisco. 

Architect — -C.   O.  Clausen,  Hearst  Bldg., 

San    Francisco.  $20,000 

FLATS 

(4596)  S  GROVE  191  W  Ashbury. 
Two-story  and  basement  frame  (2) 
fiats. 

Owner — Thos.    McCormick,    73    Hill    St., 

San   Francisco. 
Architect — None.  $11,000 

APARTMENTij 

(4597)  N  CLEMENT  82-6  and  107-6  E 
Twentieth  Ave.  Two  two-story 
and  basement  frame  stores  and 
apartments  (1  store  and  4  apts.  in 
each  building). 

Owner — Christiansen     Eros.,      518      25th 

Ave.,  San  Francisco. 
Architect — None.  $12,000    each 

APARTMENTS 

(4598)  NE  TENTH  AVE  AND  LAKE. 
Three-story  and  basement  frame 
(6)    apartments. 

Owner  —  W.   R.   Voorhies,   615  Masonic 

Ave..  San  Francisco. 
Architect — None.  $20,000 

APARTMENTS 

(4599)  N  LAKE  40  and  96-3  E  Tenth 
Ave.  Two  three-story  and  base- 
ment  frame    (6)    apartments. 

Owner  —  W.   R.   Voorhies,   615   Masonic 

Ave.,  San  Francisco. 
Architect — None.  $15,000    each 


DWELLINGS 

(46U0J  S  CABHILLO  32-6,  57-6  and  82-6 
E  48th  Ave.  Three  one-story  and 
basement  frame  dwellings. 

Owner — John  M.  Friedle,  4726  Cabrillo 
St.,  San  Francisco. 

Architect — None. 

Contractor — Geo.  F.  Barnett.  4726  Ca- 
brillo St.,   S.   F.  $4000  each 


FLATS 

(4601)      W     SIXTEENTH     AVE     200     N 

Judah.       Two-story    and    basement 

frame   (2)    flats. 
Owner — Elizabeth      Peterson,      683    9th 

Ave.,   San   Francisco. 
Architect — None. 
Contractor — Gustav    Peterson,    683    9th 

Ave.,   San   Francisco.  $7000 


DWELLINGS 

(4602)      N  CABRILLO  82-6  and   107-6  K 

Thirty-fifth     Ave.       Two     one-story 

and  basement  frame  dwellings. 
Owner — S.   F.  Johnson,   5750   Fulton  St., 

San  Francisco. 
Architect — Chas.      F.      Strothoff,      2274 

I5ih  St.,  San  Francisco. 

$3500  each 


ALTERATIONS 

(4603)  NO.  2007  FRANKLIN.  Con- 
struct elevator  pit  in  residence;  '.n- 
stall   push    button   elevator. 

Owner — Mrs.    Haas,    I'remises. 

Architect  —  Bliss  &  Faville,  P.alb-ja 
Bldg.,    San    Francisco.  $0000 


DWELLI.NGS 

(4604  >  S  JOOST  150  and  175  W 
Forester.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner — F.  J.  Davis,  661  Joost  Ave.,  San 
Francisco. 

Architect — None.  $3000  each 


DWELLING 

(4605)      NE    MARKET    AND    EUREKA. 

Two-story    and      basement      frame 

dwelling. 
Owner — Adolph  A.  Juel,  %  Architect. 
Architect — C.   O.   Clausen,  Hearst  Bldg.. 

San   Francisco.  $4000 


ALTEltATIONS 

(4606)  N  MARKET  250  —  Marshall 
Square.  Underpin  west  wall  of 
brick    building. 

Owner — Irvine    Estate,    Crocker    Bldg., 

San   Francisco. 
Architect — Quandt     &    Bos.     Humboldt 

Bank  Bldg.,  San  Francsico. 
Contractor — Walter    Reed,    196    Precita 

Ave.,  San  Francisco.  $1000 

DWELLING 

(4607)  E  JULES  375  S  Ocean  Ave. 
One-story  and  basement  frame 
dwelling. 

Owner — Margaret     O'Connor,    308   Jules 

Ave.,    San    Francisco. 
Architect — None. 
Lontractor — C.    E.    Soules    159    Brighton 

Ave.,    San    Franciscc.  $4000 

SHOP 

(4608)  S  McLEA  CT.  112  NE  Ninth  St. 
One-story  and  mezzanine  lloor  re- 
inforced   concrete    carpent'-r    shop. 

Owner  —  J.    V.    Campbell,    104ii    Bryant 

St..   San   Francisco. 
Architect — None.  $4000 

OFFICES 

(460:i)  NE  FOURTH  AND  WELSH. 
One-story  and  mezzanine  floor 
Class  C  shop  and  offices. 

Owner — Walter  H.  Sullivan,  Inc.,  Al- 
exander Bldg.,  San  Francisco. 

Architect — E.  E.  Weihe,  Sharon  Bldg., 
San    Francisco. 

Contractor — Geo.  Wagner,  Inc.,  181  So. 
Park,    San    Francisco.  $20,000 

GARAGE 

(4610)  W  MAIN  137-6  N  Howard.  Two 
story   concrete   Class   B   garage. 

Owner — I.  M.,  H.  E,  and  S.  H.  Cowell, 
2   Market   St.,   San    Francisco. 

Architect — Ward  &  Blohme,  454  Cali- 
fornia  St.,    San   Francisco. 

Contractor — Cahill  Bros.,  55  New  Mont- 
gomedy  St.,   S.   F.  $46,000 

MOVING  &  ALTERATIONS 

(4611)  N  LOWER  TERRACE.  196 
Lower  Terrace  to  be  moved  to  Lot 
43  Blk.  P  Map  5  Park  Lane  Tct. 
Moving,  retaining  walls,  founda- 
tion, fences,  grading,  walks  under- 
pinning, steps,  etc.  1-story  frame 
residence. 


Owner— Gussie    I.    &    Edw.    W.    Miller, 

196  Lower  Terrace,  S.  F. 
Architect — Lewis   M.   Gardner,   942   Pine 

St.,   San   Francisco. 
Contractor — Jenkins  &  Gross,  3360  Mar- 
Filed   .Vov.''3,'l924.   Dated   Oct.   25,   1924 
Bldg.  moved  to  new  location  $1458.00 
Completed   and    accepted    ....    1458.7.1 
TOTAL  COST,   $2916.7.5 
Hond.     $1458.75.       Sureties.    G.     C.     Jen- 
kins   &    J.    F.    Hamann.      Forfeit,    none. 
Limit,    60    days.      Plans    and    specifica- 
tions filed. 


APT.    BUILDING 

(1612)      S    P'lLBERT    100    E    WEBSTER 
S    125    X    E    37-6.       Two-Story    and 
basement    frame   apartment   bldg. 
Owner — C.  Giampaoli. 

Architect — H.     C.     Baumann       &       Edw. 

Jose.  251  Kearny  St.,  San  Francisco. 

Contractor — M.    E.     Greene,    180    Jessie 

St.,   San   Francisco. 
Filed    Nov.    3,    1924.    Filed   Oct.    24,    1924. 
Wall    and    roof    sheathing    on..   3241 

Brown     coated     3241 

Completed  and  accepted 3241 

Usual    35    days     3242 

TOTAL  COST.  $12,965 
liond,  none.  Sureties,  Maryland  Cas- 
ualty Co.  Forfeit,  none.  Limit  120 
days.      Plans    and    specifications    filed. 

BAKERY 

(4613)  W  POWELL  112  6  N  FILBERT. 
One-story  and  basement  frame 
bakery. 

Owner — J.   De  Martini,   1830  Mason   St.. 

San   Francisco. 
Architect— Paul    F.    De      Martini,      946 

Broadway,   San   Francisco.         J3000 

DWELLING 

(4614)  E  CAPITOL  AVE.  125  S  HOL- 
loway.  One-story  and  basement 
frame    dwelling. 

Owner — Meyer    Bros.,       1      Montgomery 

St.,  S.  P. 
Architect — None.  $3000 

DWELLING 

(4615)  E  20TH  AVE.  150  S  NOREIGA. 
Two-story  and  basement  frame 
dwelling. 

Owner — H.  S.  Meinberger,  653  15th  Ave. 

San   Francisco. 
Architect — None.  $5000 

DWELLING 

(4616)  S  PALOU  200  W  NEWHALL. 
One-story  and  basement  frame 
dwelling. 

Owner — T.   A.   Sourich,   1733   Palou   Av., 

San   Francisco. 
.Vrchitect — Plans   by   owner. 
Contractor — Co-Operative   Builders,   625 

Market   St.,    S.   F.  $4000 

DWELLING 

(4617)  NW  SAN  JOSE  &  TINGLEY 
St.  One-Story  and  basement  frame 
dwelling. 

Owner — Thos.    E.   Allen. 
.\rchitect — None. 

Contractor — Lindsay  Construction  Co.. 
271    Winchester    St..    S.    F.  $3800 

DWELLING 

(4618)  SE  ITALY  &  EDINBURGH. 
One-story  and  basement  frame 
dwelling. 

Owner — B.    Wickersham,  694    San    .lose 

Ave.,  S.  F. 

Architect — W.      Douglas  Gildert,      817 

Ashbury    St.,    S.    F.  $3500 

FLATS    (2) 

(4619)  N  GOLDEN  GATE  AVE.  75  E 
Arguello.  Two-story  and  base- 
ment  frame   (2)   flats. 

Owner — Frank  Kane,  779  7th  Ave.,  S.F. 
Architect — None.  $6000 

GARAGES     WASH  ROOM 

(4620)  3826-3834  CALIFORNIA  ST. 
Hollow  tile  garages  and  wash   rn. 

Owner — Chas.   Dondero,   3832   Caiifo-nia 

St.,  S.  F. 
.A  rchitect — None. 
Contractor — Bruce     &     Ash     ,1920     Post 

St.,    Room    24,    S.    F.  $2000 

ALTERATIONS 

(.!e21  )      E  RHODE  ISLAND  125  X  22ND. 

More    cottagres    to    another   location 

and  make  gene-'il  repairs. 
Owner — A.     .Scarlandt.     917     Rhode     Ts- 

land    St..    S.    F. 
Architect — C.   R.   Scharlandt,   917   Rhode 

Island  St.,  S.  F. 
(Contractor  —   Scharlandt       3ros.,       917 

Rhode  Island.,  S.  F.  $1000 
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HVVKia^lNGS   (2) 

(46J;i)      S    BAY    aa   &    58    W    L.MtKlN.   2 

l-.stiiry    and    liascim-iit    fram-<   Jv^lt;. 
OwntT— LK)ula    Heilmann,    645    Bush    St.. 

Apt.  401,  S.  F. 
.Vrehltect — (iustiivc   Stalilberff,   Fiatlron 

Blilb'..  S.  F.  J3000  ea. 


r>WKI-HXGS    (2) 

U623)  \V  20TH  AVK.  12.-.  S  UIVEnA 
W  20th  Av<>.  300  N  SantiOBO.  Two 
l-slory  and  basement  frH'ii..-  dwlgrs- 

Owner — Hemmen  &  Welasmann,  S 
Ocean  Ave.,  S.  F. 

.\rchitci-t — Gustave  Stahlber:?.  hli  Mar- 
ket  St.,   S.    F.  i\UDi   ea. 


iiwn.T — I.   K  &  Akius  Toblii.  2570  Hush 

St.,   S.    F. 
Arehilecl — Kdw.    K.    Young,    2002    Cali- 
fornia St.,  S.  F. 
Contractor— Chas.    T.    MaRllI,    185    19th 

Ave.,  San  Francisco. 
Filed   Nov.    5,    lii24.   Dated   Nov.   5,    1924. 

Frame    up    »3900 

Brown   coated    3900 

i;ompiet<>d  and  accepted    3900 

Usual  35  days    3900 

TOTAL  COST,  J15,600 
Bond,  none.  Sudeties,  none.  Forfeit, 
none.  Limit.  90  days.  I'laiis  and  speci- 
fications   filed. 


DWELLING 

(4624)      E    FAXON   AVE.   150   N  LAKE- 

vicw.      One-story      and      basement 

frame    dwelling. 
Owner  —  MiCarthy    Co.,    316    Bush    St., 

San   Francisco. 
.Vrrhitect — None. 

Contractor — Ja.s.      .^rnott      &    Son.    235 
Granville  Way,  S.  F.  $3000 


DWELLING 

(4625)      W    24TH    AVE.    225 

val.         One-story      and 

frame   dwelling. 
Owner — W.  H.  Mundt. 
Architect — None. 
Contractor — Jas.     Arnott    & 

Granville  Way,  S.   F. 


Son,     235 
$4000 


STORAGE  ROOM 

(4626)      E    GUERRERO    197-6  N    19TH. 

One-story    frame    storage  room. 
Owner — Daily    Delivery    Co.,    3550    19th 

St.,    S.    F. 

Architect — Will    H.    Toepke,  72      New 

.Montgomery   St.,   S.   F.  $4500 


ALTERATIONS   &   ADDITION 

(4627)  W  LAPIDGE  100  -V  19TH.  Two- 
story  frame  addition  and  remodel 
for    blacksmith    shop. 

Owner — Dairy  Delivery  Co.,  3550  19th 
St..  San  Francisco. 

Architect — Will  H.  Toepke,  72  New 
Montgomery    St..    S.    F.  $7500 


Al'ARTMENTS 

(4628)         W    SIXTEENTH    AVE.    250    S 

Irving.        2% -story    and    basement 

frame    (10)    apartments. 
Owner — Arthur  H.  Klahn,  1334  21st  Ave 

San   Francisco. 
.Architect — None.  $20,000 


.APARTMENTS 

(4629)     SW  POLK  AND  LOMBARD  STS 

2   and    3   story  and   basement  frame 

(5)    apartments. 
Owner — D.    C.    Coleman,    2727    Polk    St., 

San   Francisco. 
Plans   by   Owner.  $12,500 


(4630)     NW  LOMB.ARD  AND  POLK  Sts. 

3-story    and    basement    frame    (12) 

apartments. 
Owner— H.rman  Hogrefe,  273  20th  Ave. 

San   Francisco. 
Architect    —    Edward    E.    Young,     2002 

California    St.,    S.    P.  $30,000 


DWELLINGS  ,.^ 

••  (4631)  E     TWENTY-SECOND     AVE., 

i  100.    125    and    150    N    Irving.      Three 

1-storv  and  basement  frame  dwlgs. 

Owner    — '  H.    B.    Bernhardt,    1350    29th 

Ave      S     F. 
Architect— None.  Each,  $4000 


DWELLINCS  ^,^ 

(4632)  NE  BRIGHTON  AND  L.AKE- 
view  and  E  Brighton  25,  50  and 
75  N  Lakeview  and  E  Faxon  Ave., 
175  N  Lakeview,  $3000  each.  E 
Faxon  100  and  125  N  Lakeview, 
$4000  each.  Seven  1 -story  and 
basement  frame  dwellings. 
Owner — Jas.  Arnott,  235  Granville  Way, 

San    Francisco. 
Architect — None.  ,    „     „ 

Contractor   —    Jas.    Arnott    &    Son,    235 
Granville  Way.   S.   F. 

Costs   as   noted   above. 


BUILDING 

(4635)      E    MISSION    160    N    26TII    20-6 
X  115.     One-story  frame  store  bids. 

Owner— N.   G.    &      F.      H.      Strauch,    869 
Clayton   St.,   S.   F. 

Architect — Felix   H.   Spitzer,   251   Kear- 
ny St.,  S.  F. 

Contractor — Mattock    &    Feasey.    5th    & 
Clara    St.,   S.   F. 

Filed   Nov.   5,    1924.    Dated   Oct.   30,   1924. 
75%  of  work  done  on  Dec.  1,  1924 
On  completed  and  accepted  bal. 

to  make  total  of   $3000 

Usual    35    days    998 

TOTAL  COST,   $399S 

Bond,      none.      .Sureties,      tUemcnce      B. 

Feasey    and    Miliy    Maitock.         Forfeit, 

none.     Limit,  45  days.     Plans  and  spec- 
ifications   filed. 


APARTMENTS  „    ^^  ,„^ 

(4633)       NE    JACKSON    AND    STEINER 

Sts.       12-story    steel    and    concrete 

community   apartments. 
Owner — 2490    Jackson    Street    Corp.,    % 

Architect. 
Architect — Henrv  C.   Smith,   785  Market 

St.,  S.   F.  $125,000 


RESIDENCE 

(4636)  W  8TH  AVE.  228-6  S  LAU- 
ton  S  35  X  W  110  Lot  36  &  ptn.  35 
Allen  &  Co.  Sub.  Windsor  Terrace. 
-All  work  except  shades,  finish 
hdw.,  light  fixtures,  wall  paper, 
furnace  and  automatic  water  heat- 
er for  1-story  basement  and  attic 
frame   residence. 

Owner — Waller  A.  &  Edna  SchefEauer, 
362   Pierce   St.,  S.  F. 

Architect — Walter  C.  Falch,  Hearst 
Bldg.,    S.    F. 

Contractor — Henry  F.  Papenhausen, 
532   3rd  Ave.,  S.  F. 

Filed   Nov.    5,    1924.    Dated   Nov.      1,1924. 

Roof    boards    on     $2500 

Bi  own    coated     2500 

Completed  and  accepted   2500 

Usual   35   days    2500 

TOTAL  COST,  $10,000 

Bond,   $5000.      Sureties,    H.   W.   Gaetzen 

&   John    Clervi.      Forfeit,   none.     Limit, 

100    days.      Plans      and      specifications 

filed. 


BUILDING 

(4634)  NW  24TH  AVE.  &  CALIFOR- 
nia  N  25  X  W  95.  All  work  except 
finish  hdw.,  wall  paper,  wall  beds, 
shades  and  electric  fixtures  on  3- 
story  frame  building. 


STORE   BUILDING 

(4637)      NE  O'FARREDL  &  FILLMORE 
X  44-5  X  E   107-6.     All  work  for  3- 
story   store   building. 
Owner — United    Stores    Realty    Co. 
Arcliitect — Earle    B.    Bertz,    16S    Sutter 

St.,    S.    F. 
Contractor — Schultz     Construction     Co., 

46   Kearny  St.,   S.   F. 
Filed  Nov.    5,    1924.   Dated  Oct.   24,   1924. 

Roof   boarding  on   place    $4475 

I'lain    and    ornamental      plaster 

work    completed     4475 

Completed    and    accepted    4475 

Usual   35   days    4475 

TOTAL  COST,  $17,900 
Bond.  $8950.  Sureties,  New  Amster- 
dam Casualty  Co.     Forfeit,   $25.     Limit, 


Nt 


4584. 


BUILDI.NG 

(1638)      635    14TII    AVE.      All    work    on 
2-story    and    basement   frame    resi- 
dence. 
Owner — Mr.   &   Mrs.   Martin   P.   Humus. 

156  2nd  Ave.,  S.  P. 
Architect— J.     H.     Christie,     65     Market 

St.,   S.  F. 
Contractor — Ira    W'.       Coburn,       Hearst 
Bldg.,   S.   P.  ,„„;i 

Filed   .Nov.    5,    1924.   Dated   Nov.    3,    1924. 

Frame    up     ^^^^?'5? 

Brown    coated     3222.50 

Completed    and   accepted    ....    3222.50 

Usual  35  days   ^^^n,^? 

TOTAL  COST,  $12,890 
Bond,  none.  Sureties,  Geo.  Rehn  &  J. 
C  Bach.  Forfeit,  $5.00.  Limit,  120 
days  after  Nov.  3,  1924.  Plans  and 
specifications   filed. 


Filed    Nov.   5,    1924.    Dated  Oct.   29,   1924. 

On  inmallatiun   75% 

TOTAL  COST,  $470" 
Bond,  sureties,  forfeit,  limit,  aoio 
rians  and  specifications  flle<1. 


OPERATORS  „.-,„^,^T 

(4639)  GRANT  JUNIOR  HIGH  SCHOOL 
San  Jose,  Calif.  All  work  for  Han- 
sen Multiple  Operators  for  sash. 

Owner — Robert  Trost,  26th  and  How- 
ard   Sts.,    S.    F.  „„   ^. 

Architect — W.  H.  Weeks,  369  Pine  St., 
San    Francisco. 

Contracror— Hansen  Window  Co.,  13  lO 
Harrison  St.,  S.  F. 


M'»rrr4*tluii    bi    <'«»ii(rat>1or*N    Nniiii') 

I'.UILDING 

(14.6)      .N"  GltO\E   110   E  Oitavia.  Two- 

.slory  and  basement  frame  building 

owner — \Vm.    and    Mary    E.    Meyer.    472 

(Srove   St.,   San   Francisco. 
-Architect — None. 
>  oiiiractor    —    Geo.     D.    Gilmour,     1953 

Howard  St.,  San  Francisco. 
Filed  Oct.  23,  '24.     Dated  Sept.  27.  '24. 

Frame     up      $3287.50 

Brown    coated    3287.50 

l^ompleted    and    accepted 3287.50 

Usual    35    days 3287.50 

TOTAL  COST,  $13,150.00 
I'.ond.  $ — .  Sureties,  Margaret  and  John 
K.  (5ilmour.  Limit,  90  days.  Forfeit, 
nolo-.       Plans    and    specifications    filed. 


COMPLETION  NOTICES 


SAi-^    FRANCISCO   COl''«ITY 


ttccorded  Accepted 
Oct.  29,  1924 — N  TARAVAL  32-6  E 
2Ulh  Ave  E  50xN  100.  John  E  Hill 
to  whom  it  may  concern. Oct,  29,  1924 
(Jct.  29,  1924— E  TWELFTH  AVE 
37-6  N  Lawton  N  50xE  82-6. 
Richard  F  Cassidy  to  L  H  Steven- 
son  Oct.     28,     1924 

Oct.  29,  1924 — SW^  MONTEREY  BLVD 
and  S  E  line  ppty  Westgate  Park 
LO  NW  73.50  Irom  point  beg  to 
following  SE  line  Monterey  Blvd 
N  60  SW  100  SE  60  NE  60  NE  100. 
.■Vle.xander    E     Richardes     to     whom 

it  may  concern Oct.  28,   1924 

Oct.  29,  1924— N  BEACH  90  W  Retiro 
Way  W  30  x  N  100,  Lot  9,  Blk.  439 
-\  Sub.  No.  1,  Marina  Park  Tr. 
Herbert  J.    Weiss   to   R.   J.    Stempel 

Oct.  29,   1924 

Oc;..  29.  1924— B  3RD  41.3  N  QUES- 
ada  Ave.  N  63-10  »^  E  139-0  V2  S  60 
W    117-2%.        Otto    Roeder      to      S. 

Rasori    Oct.    15,    1924 

Oct.  29,  1924 — S  PIERCE  55  W'  Union 
55    X   85.      Emil   Nelson   to    w-hom    it 

may  concern    Oct.   29,   1924 

Oct.  29,  1924— LOT  10,  BLK.  12,  Flint 
Tract  Hd.  Assn.  Lester  Ball  to  Wm. 

Horstmeyer    Co Oct.    29,    1924 

Oct.  29,  1924 — E  35TH  AVE.  225  N 
Irving  N  25  X  E  120.  Thos.  E.  Con- 
nollv     and     E.     R.     Emory     to     Jas. 

Arnott  &   Son    Oct.    16,    1924 

Oct.  29,  1924 — E  36TH  AVE.  250  S 
Geary  S  25  x  E  120.  Jacob  H. 
Thorup   to   whom    it  may  concern.. 

Oct.    29.    1924 

Oct.  29,  1924— E  28TH  AVE.  125  AND 
150  N  Judah  25  x  120.  Standard 
Bldg.  Co.,  and  Carl  and  Fred  Gel- 
lert    to    whom    it    may    concern.... 

Oct    29    1924 
Oct.  '25,'    1924— NW    JONES    &    TURK 
67-8   on   Jones   x   77   on   Turk.   Wal- 
ter   A.    Plummer    to    whom    it    may 

concern     Oct.    29,    1924 

Oct.  29,  1924 — W  PLYMOUTH  AVE. 
175   N   Grafton   Ave.      Henry   Erick- 

son  to  whom  it  may  concern 

Oct.    1,    1924 

Oct.  29,  1924— S  BRYANT  AND  MOR- 
ris  Ave.  Margaret  Rourlve  to 
whom  it  may  concern .  .Oct.  27.  1924 
Oct.  30,  1924 — W  TWENTY-EIGHTH 
Ave.  275  S  Taraval  S  25x120.  A 
Erickson    &    Co    to    whom    it    may 

concern .Oct.     29,     1924 

Oct.  30,  1924 — S  VIRGINIA  AVE  60 
W  Coleridge  W  40xS  20.  Josephine 
M  Warden  to  w^hom  it  may  concern 

Oct.    30,    1924 

Oct.  30,  1924 — W  TWENTY-EIGHTH 
Ave    175    S   Irving    S    75xW    120.      A 

M    Tadwicli    to    Meyer    Bros 

Oct.    21,    1924 

Oct.  30.  1924— E  THERESA  143.52  S 
.San  Jose  Ave  S  50xE  100  Lots  33 
and  34,  De  Martini  Tract.  Peter 
Berta  to  J  C  Bortano .  .  .Oct.  29,  1924 
Oct.  29,  1924— S  WASHINGTON  128 
W  Cherry  W  32xS  127-8%.  Joseph 
Sockolov   to    whom    it   may   concern 

Oct.   25,  1924 

Oct.  31,  1924 — COM.  525  N  85°  40'  E 
from  int.  S  Humboldt  &  E  Georgia 
N  4°  20'  W  75  N  85°  4  0'  E  80  S  4° 
20'  E  75  S  85°  40'  W  80  m  or  1  to 
beg.  Pacific  Gas  &  Electric  Co.  to 
N.  Heidt  Cornice  Wks..Oct.  25,  1924 
Oct.  31,  1924 — S  MULLEN  155  E  AL- 
abama    49    Mullen   Ave.      Peter   Me- 

dus   to  w^hom  it  may  concern 

Oct.    30,    1924 


ae 
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Off.  31,  1924— N  CORTIjAND  AVE. 
48-4  K  i'rospect  Ave.  K  23-8  x  77 
No.  115,  117  Cortland  Ave.  Her- 
man &  Emma  Molander  to  whom  it 

may  concern Oct.   31,   1924 

Oct.  31,  1!I24— W  GRANT  79-3  N  SIL- 
ver  Ave.  N  25-2  x  W  75.  Wm.  Pow- 
ell   to    Lindsay    Construction    Co... 

Oct.    28,    1921 

Oct."  31,"  1924-^3  UNION  185  E  VAN 
Ness  Ave.  E  28  x  S  69-2 Mi.  Victor 
Zullman    to   whom    it   may   concern 

Oct.    23,    1921 

Oct.  31,  1924— N  HOLLOWAY  AVE.  75 
W  Faxon  Ave.  W  50  x  N  112-6. 
Meyer  Bros,  to  whom  it  may  con- 
cern   Oct.    30,    1924 

Oct.  31,  1924— LOTS  25,  26  &  27  BLK. 
6452  CrockJr  Amazon  Tract,  Sub 
2.     Crocker   Estate  Co.   to  whom   it 

may  concern   Oct.  25,  1924 

Oct.  31,  1924— LOT  19  BLK  Q  MAP 
of  2nd  Addition  to  Glen  Park  Ter. 
Crocker  Estate  Co.  to  whom  it  may 

concern    Oct.    25,    1924 

Oct.  31,  1924— ON  POR.  OF  UNSUB- 
divided  lands  belonging  to  Crock- 
er Estate  Co.  lying  to  SB  of  and 
adjacent  to  Crocker  Amazon  Tract 
Sub.  No.  2.  Crocker  Estate  Co.  to 
whom  it  may  concern.  . .  .Oct.  25,  1924 
Nov  1,  1924 — S  EDDY  137-6  W  Hyde 
W    68-9xS    137-6.      Margaret   Bell   & 

B  H   Denke  to  Bowes   &  Bell — 

Nov.  1,  1924 — S  BAY  250  E  Octavia 
E    25xS   137-6.      Mrs.    Bessie    Cooley 

to  R  J   Stempel Oct.   31,   1924 

Nov.  1,  1924— SW  GOUGH  AND 
Chestnut  S  lOOxW  50.  Stock  & 
Jose   to   whom    it   may   concern.... 

Oct.    30,     1924 

Nov.  1,  1924— NE  SACRAMENTO  & 
Steiner  E  93-9xN  53.  G  Merzback 
lo  whom  it  may  concern  .Oct.  30,  1924 
Oct.  31,  1924— W  35TH  AVE.  250  x 
275  N  of  Irving.  Frank  A.  Soracco 
to  whom  it  may  concern  Oct.  31,  1924 
Oct.  31,  1924— LOT  49  BLK.  6664 
ppty.  known  as  259  Randall.  J.  T. 
&   Sophie  A.   Hayden   to  A.   A.   Wes- 

endunk Oct.    26,    1924 

Oct.  31,  1924— E  36TH  AVE.  175  S 
Anza  25  x  120.  L.  M.  Carusio  to 
whom  it  may  concern .  .Oct.  25,  1924 
Oct.  31,  1924— S  FLOOD  AVE.  100  W 
Genessee  W  25  x  S  112-6  Tct.  24 
Blk  2  Sunnyside  also  Lots  1,  2,  and 
a  Blk.  33  Resub.  Sunnyside.  Mone- 
ta    Investment    Co.    to    James   Arn- 

ott    &    Son Oct.    17,    1924 

Oct.  31,  1924— W  CRAUT  79-3  W  SIL- 
ver  Ave.  N  25-2  x  W  75.  Wm. 
Powell    to      Lindsay      Construction 

Co Oct.    28,    1924 

Oct.  31,  1924— KEY'  LOT  N  WASII- 
ington  W  of  Cherry.  M.  P.  Lilien- 
thal  to  Mattoch  &  Feasey  Oct.  22,  '24 
Oct.  31,  1924— S  TARAVAL  82-6  B 
24TH  Ave.  25  x  100.  Armen  Nish- 
kian   to   whom   it   may   concern.... 

Oct.    30,    1924 

Oct.  31,  1924  —  COM.  312  S  FROM 
SW  int.  of  Oakwood  &  ISth  W  110 
X    S    30.      C.    &    L.    Rasi    to    Lindsay 

Construction   Co Oct.   31,   1924 

Nov.  3,  1924— S  CALIFORNIA  137.6 
E  Gough,  E  40  X  S  137.6.  J.  V. 
Campbell  to  whom   it  may  concern 

Nov.    3,   1924 

Nov.  3,  1924— S  O'FARRELL  114.6  E 
Larkin   48   x   137.6.      E.   V.   Lacey   to 

L.   Vannucci    &    Eros Nov.    3,    1924 

Nov.  3,  1924— S  CALIFORNIA  177.6 
E  Gough  E  40  X  S' 137.6.  J.  V. 
Campbell  to  whom   it  may  concern 

Nov.   3,   1924 

Nov.  3,  1924 — S  MAGELLAN  KNOWN 
as  Blk.  2,  Lot  45,  Forest  Hill  John 
Hadeler  and  John  F.  Beuttler  to 
whom  it  may  concern ...  .Nov.  3,  1924 
Nov.  3,  1924 — E  35TH  AVE.  250  S 
Cabrillo  S  25  x  B  120.  Bryan  Pee- 
ricli    to    whom    it    may    concern.... 

Oct.    29,     1924 

Nov.  3,  1924 — NO.  1939-1941-1943- 
1945  Ocean  Ave.  Maude  M  Har- 
ris  and   Isabel    H   Allison    to    whom 

it    may    concern Nov.    3,    1924 

Nov.  3,  1924— E  MADRID  250  S  France 
25x100.     H  G  Cramerding  to   whom 

it  may  concern Nov.  3,   1924 

Nov.  3,  1924— E  SEVENTH  AVE  50  S 
Cabrillo  S  25xE  115.     H  P  Zinkand 

to    whom    it    may    concern 

OctI    31,    1924 

Nov.  3,  1924— COMG.  ON  OCTAVIA 
100  N  Chestnut  25x110  No.  3225  Oc- 
tavia.     Chas   P  Boyson    to   whom    it 

may    concern Nov.    3,     1924 

Nov  3,  1924— E  THIRTY-FIFTH  AV 
70  N  Cabrillo  N  25xE  82-6.  S  F 
Johnson  to  whom  it  may  concern 
Nov.    3,    1924 


Nov.  3,  1924— NW  ELEVENTH  AVE 
and  Muiaga.  B  T  and  Iteinette 
Hughes  to  whom  it  may  concern.. 
Oct.    21,    1924 

Nov.  3,  192.4 — N  PRAGUE  101  E  Cor- 
dova   30x100.      Christopher   It   Mills 

to     ivhom     it     may    concern 

Oct.    31,    1924 

Nov.  3,  1924— W  ASHTON  AVE.  120 
X  Giation  Ave.  N  40  W  53.3  S  40 
m  or  1  K  53.2,  Lot  4.  Blk.  33.  Lake- 
view.  The  McCarthy  Co.  to  James 
Arnott  &  Son    Oct.  25.  1924 


.lENS  FILED 


S.\>    FRANCISCO   COUNTY 


P.ecorded  Amount 

Oct.  29,  1924 — E  LEXINGTON  1  I II  i 
Sycamore  S  25xE  80.  O  H  Frisk  & 
C  Swanson  vs  Philippe  Soure  and 
F   M    Greene t575 

Oct.  29,  1924— N  GEARY  82-6  W  8TH 
Ave.  W  15  x  X  100.  William  Smith 
P..  Smith,  R.  S.  Firmstone  and  P. 
V.  .Maury  as  Wm.  Smith  Co.  and 
Wm.  Smith  Co.  vs.  Roman  Catholic 
.\rchbishop  of  San   Francisco .  .$237.30 

Oct.  29.  1924  —  COMG.  AT  PT.  ON 
I'acheco  95  E  20th  Ave.  E  25  S  150 
W  20  N  50  W  5  N  100.  Frank 
Portman  as  Portman's  Planing  Mill 
vs.    Ludwig   and    May   P.   Hansen... 

S  3 .5  8  89 

Oct!  "36,'  V92'4— N ' GEARY  '1O8  W  8TH 
Ave.  W  60  X  N  100.  E.  M.  Hund- 
ley vs.  Roman  Catholic  Archbishop 
and   Andrew  Lynch    $117.99 

Oct.  30,  1924— N  GEARY  82-5  W  8TH 
Ave.  W  75  X  N  ino.  P.  O.  Lind  vs. 
Andrew  Lynch  and  Roman  Catholic 
Archliishop    of    S.    F $475. 

Oct.  30,  1924— E  LEXINGTON  AVE. 
135  N  18th  N  25  X  B  80.  S.  Mari- 
an! cS:  Sons  vs.  Phlllippe  Saure  & 
M.   E.   Green    $184.05 

Oct.  30.  1924— E  LEXINGTON  AVE. 
HO  S  Sycamore  Ave.  S  25  x  E  80. 
Albert  Pope,  Frank  Murphy,  S.  M. 
Gile,  Verda  Maddox,  O.  Jacobson 
and  J.  Schroeder  vs.  Philippe  Saure 
and    M.    E.    Green     $185. 

Oct.  30,  '■924— E  LEXINGTON  AVE 
135  N  18th  N  25xE  SO.  J  K  Stewart 
vs  P'hillippe  Saure  and  M  E  Grt-eni^ 
$152 

Oct.  30.  1924— N  GEARY  108  W  8th 
Ave  W  45xi\  100  No.  4420  Geary. 
Pacific  Mfg  Co  vs  The  Roman 
Catholic  Archbishop  of  S  F  and 
Andrew    Lynch     $2525.50 

Oct.  30,  1924— NE  6.66  FT.  LOT  36  and 
all  Lot  37  Blk  2,  Forest  Hill.  P  J 
Rudenko  (as  Pacific  Floor  Co)  vs 
N  J  Malville,  and  A  McCauley  & 
A  Weber  (as  McCauley  &  Weber) 
$124.50 

Oct.  30.  1924— N  O'FARRELL  377-6 
W  Steiner  W  22xN  82-6.  George  M 
Merritt  Bldg  Co  vs  Wm  F  and 
Nellie    C    Itsell    $7400 

Oct.  30.  1924— E  LEXINGTON  AVE 
135  N  18th  B  SOxN  25.  J  S  Guerin 
&  Co  vs  Philippe  Saure  and  M  E 
Greene      $243.45 


Oct.  30,  1924 — E  BRIGHT  490  S  Hol- 
loway  S  oOxE  100.  John  Cassaretto 
vs   G    W    Yost $331.82 

Oct.  31,  1924— E  LEXINGTON  135  N 
18th  N  25  X  E  80.  Reinhart  Lumber 
&  Planing  Mill  Co.  vs  M.  E.  Greene 
Philippe   Saure    $3176.65 

Oct.  31,  1924 — E  REVERE  &  KEITH 
NE  100  X  SB  25.  Eureka  Sash  Door 
&  Moulding  Mills  vs  Gust  Michos, 
W.  P.  Homines   $46.76 

Oct.  31,  1924— E  LEXINGTON  AVE. 
135  N  ISth  N  25  X  E  80.  P.  A.  Smith 
Co.  vs  Philippe  Sauer,  M.  E.  Green 
$195 

Oct.  31,  1924— NE  REVERE  &  KEITH 
25  on  Revere  &  100  on  Keith.  P.  A. 
Smith  Co.  vs.  Gust  Michos,  W.  P. 
Homines     $57.23 

Oct.  31,  1924—897  &  899  OCEAN  AVE. 
Thomas  H.  Grimes  &  H.  P.  Con- 
way as  Grimes  &  Conway  vs  Harry 
Epstein    $83.90 

Oct.  29,  1924  —  S  ANDOVER  200  N 
Crescent  Ave.  N  25  x  E  70.  Frank 
Portman  as  Portman's  Planing 
Mill  vs.  John  T.  and  Elizabeth  A. 
Denahy  and   J.   J.   Mullane. $123. 

Nov.  3,  1924 — W  BRIGHT  310  S 
HoUoway  S  25.\W  100.  John  Cas- 
saretto   to    David    A    Barry 


RELEASE  OF  LTS^S 


SAN 


fllANCISCO     COLNTV 


Recorded  Amount 

Oct.  28,  1924— S  MARKET  bet.  7th 
and  8th  known  as  Crystal  Palace 
Market  No.  1175  Market.  Pioneer 
Plate  &  Window  Glass  Co  to  Marion 
Realty     Co . 

Oct.  30,  1924— N  ST.  ItOSES  60  W 
Masonic  Ave  W  75xN  100.  Chris- 
tensen  Lumber  Co  to  Mar.v  Ostran- 
der   

Oct.  30,  1924— N  ST.  ROSES  85  W 
Masonic  Ave  W  25xN  100.  M  Stul- 
saft  Co  to  Mary  W  Ostrander  and 
Rasmus    Albertson     


BUILDING  CONTRACTS 


ALAMEDA    COUIfTT 


91,0(M)  and 

Over 

I(-»ort«l 

■adex    fo 

Th 

B    following 

is    ar 

r    th* 

"•ontracts  in   this 

issue. 

.1729 

Niosi 

Palo 

7000 

5730 

Coolliaugh 

Sims 

3000 

5731 

Hammarberg 

Owner 

5750 

5732 

Marquis 

Owner 

3000 

5733 

Woodburn 

Owner 

4500 

3734 

Birch 

Owner 

1500 

5735 

Zoning 

Brown 

2000 

5736 

Long 

Owner 

2750 

5737 

Smith 

Foreman 

3000 

5738 

Graves 

Owner 

3000 

5739 

Wrench 

Carreia 

3200 

5740 

Duncan 

Birch 

7500 

5741 

Birch 

Owner 

15000 

5742 

Dowling 

Owner 

6000 

5743 

Suenderman 

Owner 

2500 

5744 

Congdon 

Wood 

3000 

5745 

Berkeley 

Owner 

1200 

The  San  Francisco  Savings  and  Loan  Society 

(THE  SAN  FR.ANCISCO  BANK) 

SAVINGS  COMMERCIAL 

INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 

the  Assets  of  which  have  never  been  increased 

by  mergers  or  consolidations  with  other  Banks. 


Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  30th,  1924 

Assets $93,198,226.96 

Capital,  Reserve  and  Contingent  Funds 3,900,000.00 

Employees'  Pension  Fund 446,024.41 


MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  DISTRICT  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haiphtand  Belvedere  Streets 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Uiloa  St. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (41^4)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 
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5710  Kiiiiiii'k 

ft747  ArchllKiia 

57  4  s  Kiiinook 

5749  KiiwllnsB 

5750  Cambla 
6751  Vis 
575::  .Miinro 

5753  ICv.rall 

5754  U.>if.l 

5755  lliirton 

5756  Dahl 

5757  Wilson 

5758  Xlcl'hail 

5759  I'arks 

5760  rack 

5761  Stenbro 

5762  SJiluiltze 

5763  Mclnllcr 

5764  Kloss 

5765  Frayies 


5770 
5771 
5772 
6773 


Pei-itt 

Peterson 

Bardwell 

Johnson 

Pacific 

Wtlls 

5775  Htndeison 

5776  Hales 

5777  Sohwiiid 

5778  Johnson 
577S     Hauke 

5780  Anderson 

5781  Pauldine 

5782  Hayward 

5783  Rassner 

5784  Beyer 

5785  Davidson 

5786  Walter 

5787  Page 

5788  Francis 

5789  Michaelson 

5790  Leonard 

5791  Boek 

5792  Benner 

5793  Siri 

5794  Golden 

5795  Threaded 
57a6  Jewett 
5797  Berrill 


788 
5799 
5800 
5801 
5802. 
5803 
5804 
5805 
3806 
5807 
5808 
5809 
r.SK) 
,-  s  n 


5815 
5816 
5817 
5818 
5819 
6820 
5821 
5822 
5823 


Nichols 

Ilupchmidt 

Alder 

Waldman 

Dadone 

McCord 

Bilse 

C'alkins 

Calkins 

Perry 

Wick  ham 

VoUmer 

Annereau 

Bradley 

Bernardini 

AnlofC 

Hoprors 

Fish 

Marlin 

Baker 

Rhoadcs 

Dunn 

Johanson 

Johanson 

Jolianson 

Pacilic 


Stho.Milnt; 
Holmes 
(Jwner 


Owner 
Taylor 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Butzbaeh 
Fox 
Owner 
Owner 
Brennan 


HUM) 
6000 

12500 
2150 
1500 
7000 
lOOK 
4500 
5000 
2500 
7200 
3000 
3000 
3600 
4000 
3000 
SOOO 

10500 
35S3 
5500 
4500 


i>wi:ij.iN<'. 

1-7J3)      1523     TACOMA,     Berkeley. 
Dwellint;. 

Owner — K.  Woodburn,  1227  tOuelid  Ave. 
Berkeley. 

Architect — Harvey  Slocomb,  85  Cam- 
bridge   Ave..    Oakland.  J45O0 

DWELLING 

(5734)  1350  SIXTY-THIRD  AVE,  Oak- 
land,  l-story  3-room  dwelline. 

Owner  —  C.  A.  Birch,  3C.01  Nevll  St., 
Oakland. 

Architect — None.  $1500 


Owner 
Morgensen 
Thornally 
Burnett 
Owner 
Bates 
Owner 
Owner 
Owner 
Owner 
,      Monez 
Gaubert 
Owner 
Owner 
Rose 
Coward 
Owner 
Owner 
Patterson 
Owner 
Patterson 
Woody 
Valente 
Cuthb»rtson 
Hamilton 
Owner 
Hawkins 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Casha 
Valleroy 
Valleroy 
Owner 
Victor 
McWethy 
McDonald 
Owner 
Passarino 
Anloff 
Owner 
Owner 
Wilson 
Lindquist 
Meyers 
Sprague 
Owner 
Owner 
Owner 
Thornallv 


5000 
6400 

22140 
1575 
5100 

30000 
2800 
2500 
2000 
1600 
6000 
48O0 
1200 
2S00 
2500 
4000 
6000 
3000 
3200 

10000 

10000 
9200 


3500 
1500 
2200 
15000 
600O 
6000 
3500 
6000 
4000 
3000 
5400 
3100 
4200 
4000 
3000 
1200 
3400 
6200 
4250 
4850 
2900 
12,000 
8000 
28000 
24000 
5300 
3150 
23140 


RESIDENv.E,  „.    ^ 

(5729)  139  WILDWOOD  AVE.,  Pied- 
mont.   Residence    and    garage. 

Owner  —  John  Niosi,  1341  60th  Ave., 
Oakland. 

Architect — Xone. 

Contractor— E'.  J.  Palo,  Hotel  Touraine 
Oakland.  $i000 


DWELLING 

(5730)      2120   SPAULDING 

Dwelling. 
Owner — Alice    Coolbaugh, 

Way,  Berkeley. 
Architect — None. 
(Contractor — L.    Sims,    1S12    Virg 

Berkeley. 


Berkeley. 

2536    Chilton 


ALTERATIONS 
(5735)      1331       E 

St.,  Oakland 
Owner — Mrs.  A. 
Architect — None. 
Contractor — Guy    L.    Brown 

Bank  Bldg.,  Oakland. 


TWICNTV-SEVE.NTII 
.-Vlterations. 
'.    Zoning. 


DWELLING 
15736)      S   .4RIZO 

Ave.,    Oakland. 

dwelling. 
Owner — E.    R.   Long. 

Oakland. 
Architect — None. 


A   ST.    193   E  MAPLE 
One-story    4-room 


2981    Hopkins    S! 


ADDITION 
(5737)      445 

ditions. 
Owner — Freda    Smith,    418 

Oakland. 
Architect — None. 
Cont' actor — H.    S.    Foroma 

field  Ave.,"  Oakland, 


59TH    ST.,    OAKLANu.    Ad- 
ISth    Street, 


3411    Shef- 
$3000 


DWELLING 

(5738)      W    74TH    AVE.    70       N 

field,    Oakland.      One-story 

dwelling. 
Owner — M.     P.    Graves,     !(03    Gr< 

Oakland. 
Architect — None. 


DWELLING 

(5739)      1024    AILEEN    S 

One-st- ry    5-room    d 
Owner — G.    C.    Wrench,    565 

Ave.,   Oakland. 
Architect — .No.e. 
Contractor — A.     E.     Carreia 

27th    St..    Oakland. 


OAKLAND. 

HinK. 

7    San    Pablo 


DWELLINGS    (3) 

(5740)      1434,    1438    &    1442    68TH    AVE  , 

Oakland.       Three     1-story       4-room 

dwellings. 
Owner — Ralph   Duncan. 
Architect — None. 
Contractor — C.  A.  Birch,   3601   Nevil  St., 

Oakland.  $2500   each 


DWELLINGS    (6) 

(5741)  1294,  1296,  1340,  1342,  1343  & 
1345  64th  Avenue.  Oakland.  Si.K 
1-story    4-room    dwellings. 

Owner— C.  A.  Birch,  3601  Nevil  Street, 
Oakland. 

Architect — None.  $2500    each 


DWELLINGS 
(5742)      3000 

Berkeley. 
Owner — Geo. 

Ave.,    Oaklai 
Architect — None 


ALTERATIONS 

(5744)      2527     PIEDMONT, 

Berkeley. 

Alterations. 

Owner — Mrs.    Congdon,    25 

7    Piedmont 

Ave.,    Berkeley. 

Architect — None. 

Contarctor — P.    A.    Wood, 

1731     Milvia 

St.,   Berkeley. 

$3000 

DWELLING  ,     , 

(5731)      1755   MARIN  AVE..   Berkeley. 

Iiwelling. 
Owner — A.    Hammarberg,    S'O    60th    St., 

Berkeley.  cr^cn 

Architect — None.  ■  •      ?oT50 


.747) 


1012    THE    ALAMEDA.    Berke- 

l.y.    Dwelling. 
Owner  —   M.  Archibald.    1217  Josephine 

St.,  Berkeley. 
Architect — H.   A.   Schoenlng.    1623   Shat- 

tuck  Ave.,  Berkeley. 
Coniractor — H.    Schoenlng,    1623    Shat- 

tuc-k    Ave.,    Berkeley.  $6000 


&     3004     WHEELER    ST., 

2  dwellings. 

Dowling,     424     Lagunitas 

$3000    each 


DWELLING  „„       ^      , 

(.^732)  1227  DELAWARE  ST.,  Berke- 
ley.   Dwelling. 

Owner— P.  E.  Marquis,  2045  Shattuck, 
Berkeley. 

Architect — None.  $3000 


DWELLING 

(574S)      47    DOMINGO,    Berkeley.    Dwie 

Owner — P.  A,  Kinnock,  Ramona  Court 
.\pts.,  Berkeley. 

\r  hit.  et — Henry  Gutterson.  526  Pow- 
ell   St.,   San   Francisco. 

('..ntractor- A.  S.  Holmes,  357  12th  St.. 
Oakland.  $12,500 


DWELLING 

(5743)      1014    EIGHTH    ST.,    Berkeley. 

Dwelling. 
Owner — John  Suendernian,  Cor.  Univer- 

•    sity   and   Eighth,   Berlteley. 
Architect — None.  $2500 


DWELLING 

(5749)      W    SEVENTY-FOURTH      AVE. 

172     S    Hillside,     Oakland.     4-room 

dwelling  and    garage. 
Owner— Harry    Rawlings,      648      E-14lh 

St.,  Oakland. 
.\  rchltect — None, 


$213 


STORES 

(3750)      2701     E-9TH    ST.,       OAKLANl 

One-Story   stores. 
Owner — .Anton    Cambia,    823    28th    Av 

Oakland. 
.\rchitect — None. 


$1500 


FACTORY 

(5731)  S  29TH  ST.  140  W  WEST  ST., 
Oakland.       One-story     tile     factory. 

Owner — A.  Vis,  181  Vernon  Terrace, 
Oakland. 

Oakland — None. 

Contractor— J.  T.  Klngrea,  4116  Ter- 
race   St.,    Oakland.  $7000 


SE    COR.    64TH    &    MARSHALL 
Sts..    Oakland.      Alterations. 


Owner — Alexander    Munr 
Pablo  Ave.,  Oakland. 

Architect — None. 

Contractor — S.  M.   Pherson, 
Ave.,  Oakland. 


2151    Ashbv 
$1000 


DWELLING 

(5753)      1362    CAVANAUGH    RD.. 
land.      One-story 


-Willa 
St.,    Oakland. 
Architect — None. 

FLATS 

(5754)      NW     COR.     27TH 

23rd    St.,    Oakland. 

room    flats. 
Owner — Miss   M.    E 

St.,  Oakland. 
Architect — None. 
Contractor — E.     R 

Ave.,    Oakland 


DWELLING 
(3733)      NE    COR, 


Everhart,      555      55th 


Reifel,   2620    E-23rd 


lor 


AND 


99TH      AVE. 
^e.,       Oakland.       1-story 
3-room    dwelling. 
Owner — R.    Barton,    2795    99th    Avenue, 

Oakland. 
Architect — None.  $2500 


OAK- 

dwlgs. 


DWELLING   &   GARAGE    (2) 
(5736)       2907.     2915     56TH    AVE 

land.      Two    1-story    5-roorr 

and  garages. 
Owner— E.  W.  Dahl,  2435   East  24th  St, 

Oakland. 
.\rchitect— None.  $3600   ea. 


DWELLING 

(5757)      W   68TH   AVE.    510    N   AVENAL 

Ave.,    Oakland.       One-story    4-room 

dwelling. 
Owner — Roy    Wilson,     1455     86th     Ave.. 

Oakland. 
Architect — None.  $3000 


DWELLING 

(5758)      iS     STANLEY     RD.     85    B     99TH 

Ave..    Oakland.      One-story    6-room 

dwelling. 
Ownei- — Edward       McPhail,       2S52    99th 

Ave.,   Oakland. 
Architect— None.  $3000 


REPAIRS 

(5745)  DWIGHT  WAY  near  Telegraph 
Ave.,    Berkeley.    Repairs. 

Owner    —    Berkeley    School    Dist.,    2133 

A  listen    Way,    Berkeley. 
-Architect — None.  $1200 

(5746)  47  DOMINGO,  Berkeley.  Garage 
Owner    —    P.    Kinnock,    Ramona    Court 

Apts.,  Berkeley. 
Architect — None. 
Contractor— A.     S.     Holmes,     357     12th, 

Oakland.  $1000 


DWELLING  &  GARAGE 

(.^759)      2551    63RD    AVE.,      OAKLAND. 

One-story       6-room      dwelling    and 

garage. 
Owner— D.    W.    Parks,    2536    63rd    Ave., 

Oakland. 
Architect — None.  $3600 


DWELLING 

(5760)      2421     HAVENSCOURT       BLVD. 

Oakland.      One-story    G-room    dwlg. 
Owner — W.    E.    Pack,    407    44th    Street, 

Oakland. 
Architect — None.  $4000 


a 
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DWBLLINO 

(5761)      293n      55TH      AVENUE,      OAK- 

land.      One-story    5-room    dwelling. 
Owner — Andrew   Stenbro,   4340   Division 

St.,  Oakland. 
Architect — None.  $3000 

FLATS,   ,STORBS 

(.5762)       SW     COR.     MONTCLAIR    AVE. 

and    l^ak    Blvd.,    Oaliland.      2-story 

6-room   Hats  and    siores. 
Owner — J.    L.    Schullze,     618    Brooklyn 

Ave.,   Oakland. 
Architect — L.     F.     Hyde,       372    Hanover 

Ave.,    Oakland.  $8000 

APARTMENTS 

(5763)  252,  254,  256  AND  258  OAK- 
land  Ave.,  Oakland.  2-story  12- 
room  apartments  and   garage. 

Owner    —    H.     W.     Mclntier    Co.,     1528 

Franklin    St.,    Oakland. 
Architect — None.  $10,500 

SHOP 

E  BROADWAY  68  S  KIDGEWAY  AVE., 

Oakland.      1-story    tile   auto   repair 

shop. 
Owner — Mrs.  M.  E.  Kaufman,  Berkeley. 
Architect — None. 
Contractor   —   Hansen,      Robertson      & 

Zumwald,  4145  Broadway,  Oakland. 
$10,000 
NOTE  —  Recorded  contract   reported 
Oct.   23,   1924,   No.   5603. 

(5764)  E  SIDE  OF  SIXTY-FIFTH 
Ave.  250  ft.  N  of  E-14th  St.,  Oak- 
land. General  construction  5-room 
frame   bungalow. 

Owner — Wm.    Kloos,   Oakland. 

Architect — None. 

Con'.ractor— G.  H.  Butzbach  &  Son,  8030 

K-14th  St.,  Oakland. 
Filed  Oct.  30,  1924.  Dated  Oct.  7,  1924. 
When  building  is  completed.  .$358.5 
TOTAL  COST,  $3585 
Bond,  sureties,  forfeit,  none.  Limit,  90 
working  days  from  Oct.  21,  1924.  Plans 
and    specifications    not    filed. 

DWELLING 

(5765  515  ARLINGTON  AVE..  Berke- 
ley.   Dwelling. 

Owner — W.    T.    Frayies,    Berkeley. 

Architect  &  Contractor — Fox  Bros.  1926 
University  Ave..  Berkeley.         $5500 

DWELLING 

(5766)  2952    ASHBY.    Berkeley.    Dwlg. 
Owner — Jas.   Brazier,  1912  Blake  Street 

Berkeley. 
Architect — None.  $4500 

DWELLING 

(5767)  120  SOUTHAMPTON,  Berkeley. 
Dwelling. 

Owner — Fred    Townsend,    1522    Ada    St., 

Berkeley. 
Architect    —    Hudson       Thomas,       2726 

Dwight   Way,   Berkeley.  $7000 

DWELLING 

(5768)  1624  BEVERLY  PLACE,  Ber- 
keley. Dwelling. 

Owner — L.  Buchenery  1949  Milvia,  Ber- 
keley. 

Architect — None. 

Contractor — J.  P.  Brennan,  2110  Shat- 
tuck   Ave.,   Berkeley.  $3000 

DWELLING 

(5769)  5  HILLCREST  COURT,  Berke- 
ley.  Dwelling. 

Owner — R.  Perritt,  Euclid  Ave.,  Berke- 
ley. 

Architect — None. 

Contractor — O.  F.  Lyon,  520  San  Fer- 
nando,  Berkeley.  $10,000 

DWELLING 

(5770)  E  LYMAN  RD.  500  N  Fruitvale 
Ave.,  Oakland.  1-story  6-room  dwlg 

Owner — Wm.    A.    Peterson.    1133    Well- 
ington  Ave.,   Oakland. 
Architect — None.  $3500 

DWELLING 

(5771)  518  SANTA  RAY  AVE.,  Oak- 
land. 1-story  6-room  dwelling. 

Owner    —    Chas.    E.    Bardwell,    Jr.,    522 

Santa  Ray  Ave.,  Oakland. 
Architect — None.  $5000 

DWELLING 

(5772)  N  PROSPECT  AVE.  80  E  Ken- 
wyn  Rd..  Oakland.  1-story  6-room 
dwelling    and    garage. 

Owner — Frank    Johnson,    3027    Bateman 

St.,    Berkeley. 
Architect — None. 
Contractor  — •  Morgensen     Bros.,     5664 

Broadway,    Oakland.  $6400 


ADDITION 

(5773)      N  E-FOURTEENTH  ST  W  96th 

Ave.,  Oakland.  Brick  addition. 
Owner — Pacific  Telephone  &  Telegraph 

Co.. ^07   Sheldon   Bldg.,  S.  F. 
Architect — E.   V.    Cobby. 
Contractor — W.    G.    Thornally.    357    12th 

St.,  Oakland.  $22,140 


ALTERATIONS 

(5774)      NO.  309   PALA  AVE.,  Piec 

Alterations. 
Owner — F.  C.  Wells,  Premises. 
Architect — None. 
Contractor — F.    L.    Burnett,    5950 

pect  Drive,   Oakland. 


Pros- 
$1575 


RESIDENCE 

5775)      NO.      545    BOULEVARD      WAY. 

l^iedmont.     Residence  and  garage. 
Owner — Herbert       K.       Henderson,     198 

Mountain   Ave.,   Piedmont. 
Architect — Roy    Bancroft,    1426    i^Vank- 

Im  St.,  Oakland.  $5100 


RESIDENCE 

(5776)      NO.      300      HAMPTON      ROAD. 

Piedmont.     Residence  and  garage. 
Owner — Chas.   D.   Bates,   Oakland  Bank 

Bldg.,   Oakland. 
Architect — Sidney  B.  &  Noble  Newsom, 

Nevada  Bank  Bldg.,   S.  F. 
Contractor — Bates       &       Borland,       528 

Oakland   Bk.   Bldg.,   Okd.  $30,000 


DWELLING 

(5777)      NO.     1246    ADDISON    ST.. 

keley.      Dwelling. 
Owner — M.    Schwind.    1805    Bonita 

Berkeley. 
.\rohitecl — None. 


DWELLING 

(5778)      2656     73RD     AVE.,     OAKLAND. 

One-story    5-room    dwelling. 
Owner — A.  Johnson,  2202  Seminary  Av., 

Oakland. 
Architect — None.  $2500 


DWELLING 

(5779)  SS3  41ST  STREET,  OAKLAND. 
One-Story   3-room   dwelling. 

Owner— E.  Hauke,  746  5th  Ave..  Oak- 
land. 

Architect— None.  $2000 


DWELLING 

(5780)      W     LINDEN    ST.,     175    S    14TH 

St.     (Rear),    Oakland.         One-story 

4 -room   dwelling. 
Owner — A.  L.  Anderson.  1305  Linden  St. 

Oakland.  $1600 


DWELLING 

(57S1)      780     TRESTLE    GLEN       ROAD, 

Oakland.      Twn-story   8-room   dwlg. 
Owner — Mrs.  Pauldine. 
Architect — None. 
Contractor- A.     H.    Monez.     3321     Adell 

Court.   Oakland.  $6000 


I      E      PER- 

-story  5-rm. 


DWELLING    &    GARAGE 
(5782)      N    JAYNE    AVE.    i 

kins  St.,  Oakland.     On 

dwelling   and  garage. 
Owner — J.    B.    Hayward,    297    Perry    St.. 

Oakland. 
Architect — None. 
Contractor — N.     Gaubert.     4735     Brook- 


dale   Ave..    Oakland. 


$4800 

AVENUE, 

3505   Tele- 

$1200 


DWELLING 

(5784)      3051       60TH      AVENUE,     OAK- 

land.      One-story    5-room    dwelling. 
Owner — J.   A.   Beyer,   3051    60th   Avenue, 

Oakland. 
.-\ichitect — None.  $2800 


ALTERATIONS 

(5783)      3505    TELEGRAPH 

Oakland.      Alterations. 
Owner — Mrs.    Mida    Rasaner. 

graph  Ave.,  Oakland. 
Architect — None. 


AVE..     OAKLAND. 
219    25th    Ave.. 


FIRE    REPAIRS 
(57S5)      266S     23RD 

Fire   repairs. 
Owner — Mr.    Davidson 

Oakland. 
A  rch  itect — None. 
Contractor — A.    H.    Rose,    478    25th    St.. 

Oakland.  $2500 

DWELLING 

(57SG)      N      SUTTER      ST..    35    E    ABEY 

St.,     Oakland.       One-story       5-room 

dwelling. 
Owner — David  Walton. 
Architect — Jos.  Coward,   1930  East  27th 

St.,  Oakland.  $4000 


DWELLINGS  (2) 

(5787)      5927-33   MILLS  ST.,  OAKLAND. 

Two    1 -story    5-room    dwellings. 
Owner — Mark    I'age,    2060    55th  Avenue, 

Oakland. 
Architect — None.  $3000  each 


DWELLING 

(5788)      3426  ADELINE  ST.,  OAKLAND. 

One-story    5-room    dwelling. 
Owner — E.    O.   Francis,   1422   14th   Ave 

Oakland. 
Architect — None.  $300 


A  rch  i  tect — None. 


$423 


DWELLING  &  GARAGE 

(5789)  1900  94TH  AVE..  OAKLAND. 
One-story  5-room  dwelling  and 
garage. 

Owner — A.    J.    Michaelson. 

Architect — None. 

Contractor — J  F.  Patterson.  2001  Pat- 
terson,   2001    68th   Ave.,    Oakland. 

$3200 


ALTERATIONS   &    ADDITION 

(5790)      746    GRAND   AVE.,    OAKLAND. 

Alterations   and   addition. 
Owner — E.    B.    Leonard,    1429    Franklin 

St.,   Oakland. 
Architect — None.  $10,000 


DWELLING 

(5791)      416    SANTA    CLARA    AVENUE. 

Oakland.     One-story  9-room  3-fam- 

ily   dwelling. 
Owner— Chas.  H.  Boek,  412  Santa  Clara 

Ave.,  Oakland. 
Architect — None. 
(Contractor — J.    F.    Patterson,    2001    68th 

Ave..  Oakland.  $10,000 


DWELLING 

(5792)      1060    HUBERT      ROAD,      OAK- 

land.      Two-story    9-room    dwelling. 
Owner — E.     C.     Benner.     935     Delaware 

St..   Berkeley. 
.Vrchitect — Willis  C.  Lowe,  1056  Hubert 

Rd..  Oakland. 
C.mtractor — C.  D.  Woody,  910  Delaware 

St.,    Berkeley.  $9200 

RESIDENCE 

^5793)      W  SIDE  OF  MARKET  ST."  68  S 
of   43rd   St.,      Oakland.        One-Story 
frame   resitjence. 
Owner   —    Domenico    Siri,    891    41st    St., 

Oakland. 
Architect — None. 

Contractor — M.  E.  Valente,  5215  Locks- 
ley  Ave.,  Oakland. 
Filed  Nov.  3,  1924.  Dated  June  17,  1924. 

Frame    up    $1050 

Plastered      1050 

•  Completed    and    accepted    1050 

Usual    35    days    1050 

TOTAL  COST.  $4200 
Bond.  none.  Sureties,  none.  Forfeit, 
none.  Limit.  65  working  days.  Sueci- 
fications   filed.      Plans,    none. 


CHURCH 

(5794)  SE  COR.  61ST  ST.  &  IDAHO 
St..  Oakland.  One-story  frame 
church. 

Owner — Golden    Gate    Methodist    Epis- 
copal Church,  5611  San  Pablo  Ave., 
Oakland. 
Architect — Wythe  Blaine  &  Olson,   1800 

Telegraph  Ave.,  Oakland. 
Contractor— Thos.  A.   Cuthbertson,   1716 

12th   Ave.,   Oakland. 
Filed   Nov.   3.   1924.   Dated   Oct.   24,   1924. 

Frame    up    822 

1st    coat    of    plaster    822 

Completed   and  accepted    822 

Usual  35   days    823 

TOTAL  COST,  $3289 
Bond,  yes.  Sureties,  F.  H.  McCullum 
&  F.  W.  Roth.  Forfeit,  none.  Limit, 
fiO  working  days  from  filing  of  con- 
tract .   Plans  and  specifications. 

SHOP 

(5795)  COR.  EIGHTH  AND  CARLTON 
Sts.,    Berkeley.      Shop. 

Owner — Threaded  Products  Co..  8th  and 

Carlton    Sts..    Berkeley. 
Architect — None. 
Contractor — M.    Hamilton,    603    Colusa. 

Berkeley.  $1000 

nWELLTNO 

(,",796)       728    EUCLID    AVE.,    Berkeley. 

Dwelling. 
Owner   —   Harvey   Jewett,    1817    Hearst 

Ave..  Berkeley. 
Architect — B.    Estez,    1815    Hearst    Ave., 

Berkeley.  $3500 
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DDITION 

S71I7)  2204  PRINCE  ST.,  Berkeluy. 
Additlun. 

wiiir— .Mrs.  Berrlll,  594  35lh  St..  Oak- 
land. 

.rihltect — None. 

ontractor — J.  Hawkins.  2025  Emerson 
St.,  Berkeley.  J1500 


ADDITION 

(5810)      212  OLENWOOD         GLADE, 

Oakland.      Twu-8tory    addition. 
Owner — Gio.    W.    Annercau.    212    Glcn- 

wood    GIa»li>.    Oakland. 
.\rcliltpc't — None. 
Contractor — McDonald  &  Foreman,  1686 

Shattuck    Ave.,    Berkeley.  13000 


(WELLING 

5798)  1208       CARLTON,       Berkeley. 

Dwelling. 

Iwner— James  Nichols  Jr.,  2842  Chest- 
nut St.,  Berkeley. 

irchitect — None.  ;2200 


nVELLlNGS 

5799)     1635  ASHBURY  AVE.,  and  1526- 

30    and    -34     Russell    St.,    Berkeley. 

Four  dwellings. 
>wner — Walter     Uupchmtdt,     89     Nona 

Drive,     I'iedmont. 
Vrchitect — None.  Each   $3750 

"JWELLING 
5S0n)      1131       PORTAL      AVE.,      OAK- 

land.       One-story     6-room    dwlg. 
Jwner— Alder  &  Clark.  2907  Florida  St, 

Oakland. 
\rchitect— None.  IGOOO 


DWELLING 

;5S01)      W      EVERETT      AVE.       1  DO    N 

Wellington    Ave.      One-story    C-rm. 

family   dwelling. 
Jwner — A.    E.    Waldman,    1205   Hn'kins 

St.,   Oakland. 
Architect— None.  $600 


DWELLING 

(5802)      4481     HOWE     ST..     OAKLAND. 

Cne-story   5-room   dwelling. 
Dwner — Michele  Dadone,  4481  Howe  St, 

Oakland. 
.\rchitect—None.  J3500 


DWELIJNGS   (2) 

(5803)      10818    -    10826    SUNNYSIDE    ST, 

Oakland.       Two       1-story       5-room 

dwellings. 
Owner— T.    J.    McCord,    4741    East    }4th 

St.,  Oakland. 
Architect— None.  fSOOO  ea. 


DWELLING 

(5S04)  5410  TELEGRAPH  AVENUE, 
(Rear),  Oakland.  One-story  'j-rm. 
2-family   dwelling. 

Owner— H.  A.  Bilse,  630  58th  St.,  Oak- 
land. 

Architect — None. 

Contractor — T.  C.  Casha,  1S39  40lh  A'-.. 
Oakland.  51000 


DWELLING 

(58li.i)  N  DAVIS  ST.  65  W  3nTH  AVE, 
Oakland.      One-story    4-room    dulg. 

Owner  —  .lohn  .T.  Calkins.  3406  Fruit- 
vale    Ave..    Oakland. 

Architect— None. 

Contractor— H.  L.  V.illeroy,  3636  M.ni-'e 
.■\ve.,    Oakland.  $i000 


DWELLINGS   (2) 

(5806)      W  3oTH  AVE.  30   N  DAVIS  ST, 

Oakland,    N    D..vis    St..    30    W    35th 
>       .'^ve.,   Oakland.     Two   l-.stsry  4-rm. 

dwellings. 
0\>'ner— John  J.  Calkins,  3406  Fruitvale 

-■^ve..   Oakland. 
/.  rci-  itect — Noi.e. 
Conti-nclci— H.    L    Valleroy,   3636  Maple 

Ave.,    Oakland.  S2700    ea. 


DWELLING 

(5811)      1050    75TH    AVE.,      OAKLAND. 

One-story    3-room   dwellins. 
Owner — W.    E.    Bradley,    1634    East    14th 

St.,   Oakland. 
Architect— None.  $1200 


DWELLING  &   GARAGE 

C5807)      1508     80TH    AVE..     OAKLAND. 

One-story       5-room       dwellin.j    and 

garage. 
Owner— .\uRu.st    Perry,    1729    88th    Ave., 

Oakland. 
Architect — None. 


S3100 


DWELLING  &  GARAGE 

(580S)  LOT  211,  FOREST  PARK.  Oak- 
land. 1-story  4-room  dwelling  & 
garage. 

Owner — Wiclcham  Havens,  Inc..  loth  & 
Franklin   St.,   Oakland. 

Architect — None. 

Contractor— Theo.  victor,  81S  Lincoln 
-Ave.,   Alameda.  $4200 


DWELLING 

(5812)  1054  65TH  STREET,  OAK- 
land.      One-story    4-room    dwlg. 

Owner — W.  Bernardlnl,  1056  65th  St., 
Oakland. 

Architect — None. 

Contractor — John  Passarino,  5518  San 
Pablo   Ave.,   Oakland.  $3400 


DWELLING    &    GARAGE 

(5813)      S  M.\TTHEWS  RD.  30  W  HOL- 

man    Rd..    Oakland.      Two-story    6- 

room  dwelling  &  garage. 
Owner— D.    D.    Anloff,    595    54th    Street. 

Oakland. 
Architect— None. 
Contractor — E.   A.   Anloff,   595   54th   St.. 

Oakland.  •  $6200 


DWELLING  &  OARAGE 

(5814)      2668     67TH     AVE..     OAKLAND. 

One-story  6-room  dwelling  and  gar. 
Owner — C.    A.    Rogers,    307    21st    Street, 

Oakland. 


STORES 

(5809)      NW     COR.     FOOTHILL     BLVD. 

&    42nd    Ave.,    Oakland.      One-story 

stores. 
Owner — J.  Vollnier  &X  W.   A.   Gregory. 

291(1   Telegraph  Ave.,  Oakland 
Architect — None. 
Contractor    —    McWethy    &    Greenleaf. 

2910     Telegraph    Ave.,    Oakland. 

$4000 


DWELLING 

(5S15)      1422    EXCELSIOR   AVE.,    OAK 

land.      One-story    5-room    dwelling. 
Owner — L.     C.     Fish,     2453    Park    Blvd., 

Oakland. 
Architect — None.  $4850 


DWELLING 

(5S16)      S  FLORA  ST.  75  E  65TH  AVE.. 

Oakland.      One-story    4-room    dwlg. 
Owner — G.  C.  Martin. 
..\rchitect — None. 
Conti  actor— T.  J.  Wilson.  1497  66th  Av. 

Oakland.  $2900 


APAREMENTS 

(5817)  N  APGAR  ST.  212  W  Telegraph 
Ave.,  Oakland.  2-story  16-room 
apartments. 

r-\vner — Max  Baker,  455  17th  St.,  Oak- 
land. 

Architect — None. 

Contractor — John  Lindquist,  834  Talbot 
Ave.,  Berkeley.  $12,000 

STORE.   DWLG.  „,„, 

(5818)  W  FRUITVALE  AVE.  NO.  3431, 
Oakland.  2-Ktory  6-roo  mstore  and 
Dwelling. 

Owner — S.    M.    Rhoades,    3431    Fruitvale 

Ave.,  Oakland. 
Architect — None.  ^ 

Contractor— Harry  Meyers,  3216  Brook- 

da'e    Ave.,    Oakland.  $8000 


APARTMENTS  „„ 

(5819)      751,  745  EAST-ELEVENTH  ST., 

Oakland.       Two     2-story       16-room 

apartments. 
Owner — V.    A.    Dunn. 
Architect — None. 

Contractor— J.    E.    Sprague.  .,,„„„ 

Each    $14,000 


AHDrnON,   ETC. 

(,-.823)  NO.  SIDE  OF  E-FOURTEENTH 
St.  bet.  85th  and  86th  .Wes.,  Oak- 
land. General  contract  for  addi- 
tion  and   alterations    to   ofBce    bldg. 

Owner — Pacific  Telephone  &  Telegraph 
Co.,   333   Grant   Ave.,    S.   F. 

.\rchitect — Engineer    of    Pac. 


DWELLINGS  „,     „„, 

(5820)  W  MADERA  AVE.  187,  224,  261, 
298,  335,  372.  409  and  446  N  Bird- 
sail  Ave.,  Oakland.  Eight  1-story 
5-room    dwellings. 

Owner — K.  A.  Johanson,  2429  13th  Ave., 
Oakland.  

Architect— None.  $3000   each 


Co. 


DWELLINGS  „    .  ^,^  „„„ 

(5821)      E  MADERA  AVE.   150  AND  229 

N   Birdsall   Ave.,  Oakland.      Two   1- 

story   4-room      dwellings     and   ga- 

Owner — K.  A.  Johanson,  2429  13th  Ave., 

Oakland. 
Architect — None.  Each,     $2650 


T.  &  T. 
357  12th 
30,    1924. 


Contractor — W.   G.    Thornally, 

St.,   Oakland. 
Filed   Nov.    5,    1924.   Dated  Oct. 

On    the   first   day   of   each   month  and 
at    completion,    75%    of    work    per- 
fiirmed. 
Balance,   :tu  days   after  completion. 

TOTAL  COST.  $23,140. 
P.niid,  $23,140.  Sureties,  Continental 
Casualty  Co..  Forfeit,  $50.  per  day. 
Limit,  50  working  days  after  Nov.  4, 
1924.      Plans   and   specifications    filed. 

NOTE — Permit    reported    Nov.    3,    '24, 
No.   5773. 


DWELLING  „.,. 

(5822)      SW  COR.  MADERA  AND  CAM- 

den    Sts.,   Oakland.      1 -story   5-room 

dwelling  and  garage. 
Owner — K.  A    Johanson,   2429   13th  Ave. 

Oakland. 
.-Vrchitect — None.  $3150 


OAKLAND  ni'II.niNG   Sl'MM.-lRY 


Following  is  a  sep.-egated  list  of 
building  activities  in  the  city  of  Oak- 
land, covering  the  month  of  October, 
1924,  as  compiled  by  T.  W.  Ryan,  city 
building  inspector: 
Classifications  of               No.  of 

P.Idgs.                              Permits  Cost 

1 -story   dwellings 355     $1,015,526 

1st   2-family  dwlgs 10  55,650 

1-st  8-family  dwlg 1  14,000 

1'4-st    dwellings 4  21.200 

IVj-st  dwlgs  &  stores..        2  7,000 

2-story  dwellings 18  160,978 

2-story  fiats    4  24,000 

2-st  flats  &  stores 2  17,000 

2-story    apartments 16  194,200 

2-st  apartments  &  stores       2  25,000 

3-st  apartments 1  36,000 

1-st    stores    6  23,850 

1-st    warehouse 1  1,850 

1-st    shop 3  4,500 

1 -story  oflice    1  350 

2-st  office   building 1  25,000 

3-st   office    building 1  35,000 

1-st  brick   .shop 1  10,500 

1-st  brick  garage 5  42,950 

1-st   brick    stores 3  25,600 

1-st  brk  cleaning  works        1  400 

1-st  brick    f.qctory 1  16,350 

1-st   brick   service   stn .  .        3  7,000 

1-st  brick   addition 2  23,140 

2-st    brk    stores  &  offices        1  18,000 

2-st   brick   loft   bldg 1  43,000 

2-st   brk    &   steel  stores 

&    offices 1  250,000 

1-story    tile   garage 3  12  inn 

1-st  tile  service   stn....        2  3,500 

1-st   tile    factory 1  7,000 

2-st  tile  stores  &  lofts...        1  36,000 

1-st  concrete  dwlg 1  670 

2-st  concrete  warehouse        1  15,000 

2-st   concrete   stores....        1  25,000 

2-st  concrete  art  bldg..        1  87,887 

2-st  cone   shop.  ..  .Add'l  cost  600 

1-st  cone  &  tile  dry  kiln        1  12,000 
3-st  cone  &  steel  stores 

&    offices 1  42,330 

1-st  steel  service  stn...        3  2,500 

1-st   steel  comfort  stn..        1  500 

Steel    incinerator.......        1  7,500 

1-st  garages  &  sheds...    365  75,387 

Electric    signs. 44  8,977 

Billboards    3  80 

Additions    137  83,519 

Alterations   &   repairs...   196  100,909 

Total    1210  $2,619,703 

♦ 

COMPLETION  NOTICES 


alambDjV  county 

Recorded  Accepttd 

Oct.  29,  1924—3526  BOSTON  AVE.. 
Oakland.  Nels  C.  Jerden  to  whom 
it    may    concern    Oct.    2S,    1924 

Oct.  29.  1924. — LOT  41  &  NE  15  OP 
Lot  42  Blk.  H  Map  of  Broadway 
Terrace.  Oakland.  John  Calvin 
Evans,  Jr.,  to  AVilliam  M.  Holton 
Oct.    29.    1924 

Oct.  29.  1924 — LOT  25  BLK.  E  LOW- 
cr   Piedmont    Park,    Piedmont.    Axel 

Carlson   to  Aug  Hendrickson    

Oct.    23,    1924 

Oct.  29,  1924— THE  GROUNDS  OF 
the  University  of  California.  The 
Regents  of  the  University  of  Calif, 
to  John  M.   Bartlett    ....Oct.   28,   1924 


40 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,     November     8,     1924 


Oct.  29,  1924— NE  40  OF  LOT  10  & 
N  W  30  of  Lot  U  Resub  of  Map 
of  Crocker  Oaks  of  Oakland  and 
Piedmont.  Alder  &  Clark  to  whom 
it    may   concern    Oct.    29,    1924 

Oct.  30,  1924— LOT  .5  BLK.  13  SAN 
Pablo  Park,  Berkeley.  B.  H.  Har- 
rison  to  L.  A.   Peters Oct.   27,  1924 

Oct.  30,  1924— LOT  43  &  SW  15  OF 
Lot  42  Blk.  H  Map  of  Broadway 
Terrace,  Oakland.  John  Peters 
Lertora  to  William  M.  Holton.... 
Oct.    30,    1924 

Oct.  30,  1924 — NO.  4035-37-39  B  16TH 
St.,  Oakland.  Ida  Waterman  to 
Calif.  Builders  Co Oct.  28,  1924 

Oct.  30,  1924— FOR.  LOTS  67  &  68 
Blk.  7  Map  of  Key  Route  Terrace 
No.  3,  Berkeley.  Rita  Warford  to 
Fred  P.   Ingram    Oct.   28,   1924 

Oct.  30,  1924— POR.  OF  LOTS  67  & 
68  Blk.  7  Map  of  Key  Route  Ter- 
race No.  3.  Berkeley.  Rita  War- 
ford  to  Fred  F.  Ingram .  .Oct.  28,  1924 

Oct.  30,  1924— LOT  7  MAP  OF  THE 
Cotter  Tract.  N.  Chouvaldjy  to 
A.   E.    Orton    Oct.   28,    1924 

Oct.    30,    1924— LOTS    23    &    24    BLK. 
B  Map   of   the  Leonard  Tract,   Ber- 
keley.    Charles   F.  Mielenz   to   Calif. 
Builders  Co Oct.  29,  1924 

Oct.  30,  1924— COM  AT  A  PT.  ON  E 
line  of  E-21st  St.  dist.  285.02-ft. 
SB  from  SB  line  of  Mitchell  St. 
running  thence  S  on  a  circle  to  the 
right  and  dist.  of  38.3-ft.  SB  4.5.65- 
ft.  NE  3.57-ft.  22.55-ft.  NB  96.99- 
tt.  S  St,  115.77-ft.  to  pt.  of  beg,  Oak- 
land. Earle  H.  Moore  to  whom  it 
may    concern    Oct.    29,    1924 

(C«>rrootioii    in    I,,ocat)oii> 

Oct.  30,  1924— LOT  1  BLK.  E  MAP 
of  Lower  Piedmont  Park,  Piedmont. 
Lowell  O.  Dixon  to  A.  J.  "Serrick 
Oct.    22.    1924 

Oct.  30,  1924— NOS.  25,  27,  29  AND  31 
Rose  Walk,  Berkeley.  B.  Frank 
Gray  to  whom  it  may  concern.. 
Oct.  27,  1924 

Oct.  30,  1924 — E  35-07  OF  LOT  18 
Blk.  1340/4,  Amended  Map  of  the 
Butler  Tract,  Oakland.  Mrs.  Je- 
anne Davancens,  formerly  Mrs. 
Jeanne  Berry  to  Beadell  &  Lane 
Oct.   30.  1924 

Oct.  31,  1924— NE  COR.  CHESTNUT 
St.  and  Lincoln  Ave.,  Oakland.  A. 
Andronico  to  whom  it  may  con- 
cern        Oct.    26,    1924 

Oct.  31.  1924—550  41ST  ST.  V.  E. 
Spencer  to  J.  W.  Swift.. Oct.   21,   1924 

Oct.  31,  1924 — NOS.  469,  471,  473  and 
475,  63rd  St.,  Oakland.  Edwin  A. 
Hemenway  to  who  mit  may  con- 
cern        Oct.    31.    1924 

Oct.  31,  1924 — S  48  PT.  OF  LOT  11, 
Blk.  5.  Berkeley  Square,  Berkeley. 
Reid  Fulkman  and  Lena  A.  Pulk- 
man  to  A.  F.  Anderson .  .Oct.   30,    1924 

Oct.  31.  1924— OAKLAND  PIER,  Oak- 
land. Southern  Pacific  Co.  to  Stev- 
ens &  Hopkins    Oct.    22,   1924 

Oct.  31,  1924— PARCEL  I — LOT  15; 
Parcel  2 — Lot  16.  View  Tract,  Oak- 
land. S.  Victor  Davidow  to  whom 
it  may  concern   Oct.   30,   1924 

Oct.   31.   1924 — LOT   3'i.   BLK.   129.   Re- 
vised Map  of  the  property   of  Ala- 
meda  Co.   Land   Co.    Blk.    153,    East      . 
Oakland.      Geo.    B.   Burch    to   Harry 

C.  Knight Oct.  30,  1924 

Oct.    31,    1924— LOTS    1    AND    2,    BLK. 

5,  Map  of  Los  Palmos  on  the  Bou- 
levard, Brooklyn  Twp.  Isabel  G. 
Graham  to  C.  H.  Graham.. Oct.  28,  '24 

Nov.  1.  1924— LOT  57  BLK  10  Map 
of  Havenscourt.  Oakland.  Paul 
Louis    Kick    and    Magdalena    Silber 

Kick  to  whom  it  may  concern 

Nov.    1,    1924 

Nov.  3.  1924 — LOT  8,  BLK.  18,  Lake- 
shore  Highlands,  Oakland.  Solo- 
mon B.  and  Jeannett  Baston  to 
Alex    Marshall    Nov.    3,    1924- 

Nov.  3,  1924— SW  COR.  E-14TH  ST. 
and  80th  Ave.  Jerry  Bonneau  to 
Marshall    &    Burks Oct.    27,    1924 

Nov.  3,  1924 — NO.  1823  CATILBNA 
Ave.,  Berlseley.  L.  T.  Brewer  to 
L.  T.  Brewer    Oct.   31,   1924 

Nov.  3,  1924 — NO.  1560  33RD  AVE., 
Oakli  nd.  Nellie  Cox  to  A.  F.  An- 
derson        Nov.    3,    1924 

Nov.  3.  1924— LOT  23,  BLK.  E,  Map 
of  Piedmont  Knoll,  Oakland.  Ga'm- 
pau-Hall  Bklg.  Corp.  to  whom  it 
may    concern     Nov.    3,    1924 

Nov.  3.  1924  —  LOT  32  DUTTON 
Manor    Addition,    San    Leandro.     J. 

D.  Eldridge  to  whom  it  may  con- 
cern        Nov.   3,    1924 

Nov.  3.  1924— ALL  LOT  44  AND  y, 
of  Lot  4.5,  Blk.   1.  Map  Havenscourt 


Oakland,  Calif.     D.  McCreight  to  C. 
A.   Rogers   Nov.  1,  1924 

Nov.  3.  1924— LOT  8,  BLK.  4,  Daley 
Scenic  Park,  Berkeley.  Mary 
Human-n  to  whom  it  may  concern 
' June    23.    1924 

Nov.  1,  1924 — NO.  LINE  OP  DAVIS 
Court  96  SW  of  Woodland  Ave.,  San 
Leandro.  Edward  E.  Barnickel  to 
whom    It   may    concern.  .Oct.    28,    1924 

Nov.  1,  1924 — PORT.  LOTS  20  &  21 
Blk.  G  Map  showing  resub  of  Blks 
G  and  H  of  Flint  Tract.  A.  Kal- 
man    to   A.    Ortzow Oct.    29.    1924 

Nov.   3.    1924— LOT   18,   BLK.    17.   Hav- 
enscourt,   Oakland.      Albert    Hallert 
to   whom   it   may  concern .  .Nov.   1,   '24 
Springs     Tract,     Piedmont.       Sarah 

M.    Patterson   to   F.   C.   Stolte 

Oct.    21,    1924 


LIENS  -PILED 


ALAMEDA   COi;iVTY 


vec'jirled  Amiiont 

Oct.  29.  1924— LOT  28  MAP  OF  IM- 
perial  Heights,  Oakland.  Andrew 
Meyer  vs.  Jay  P.  Allen  alias  J.  F. 
Allen.  Mary  E.  Allen  alias  Mary  E. 
Alspaugh    Allen    $1334.30 

Oct.  29.  1924- LOT  42  BLK.  2811 
Map  No.  fi  Regents  Park.  Albany. 
V.  Perry  vs.  M.  Logoteia  vs.  C. 
Sampietro     $116 

Oct.  29.  1924— LOT  47  MAP  OF  RE- 
sub.  Montgomery  Tract.  Oakland. 
Petrium  Sanitary  Sink  Co.  vs.  X. 
Rizzo    &   J.    W.    Morritt    ?72.n0 

Oct.  29.  1924— LOTS  54  &  49  BLK. 
279  Orange  Grove  Tract.  San  Lean- 
dro. F.  H.  McLaughlin  (Chris  Nel- 
son &  Co)  vs.  G.  Marini  &  C.  M. 
Plewelling     $105 

Oct.  29,  1924— LOTS  10  &  11  BLK.  10 
Map  of  Eastlawn.  Oakland.  Charles 
H.  Prinz  (C.  H.  Prinz  Co.)  vs.  R. 
&  Anna  Grueter  &  Geo.  E.  Min- 
nis    $90 

Oct.  30.  1924— LOT  1  &  POR.  LOT  2 
Blk.  A  Map  of  Hamilton  Tract.  Ber- 
keley. Nathan  Boleus  vs.  John  J. 
Tansey,  Sadie  Tansey  &  J.  W.  Slate 

Oct'  '  so!  '  i'9'2'4— LO'TS  '  53'  &  54  MAP 
of  Orange  Grove  Tract,  San  Lean- 
dro. Leo  Brisacher  vs.  G.  Marini 
&   C.   M.    Plewelling    $483.54 

Oct.  30,  1924 — NE  20  OP  LOT  71.  ALL 
of  Lots  72,  73,  74.  75  and  76  Map 
of  Orange  Grove  Tract,  San  Lean- 
dro. Leo  Brisacher  vs.  G.  Marini 
&   C.   M.    Plewelling    $463.85 

Oct.  30,  1924— LOTS  53  &  54  MAP  OF 
the  Orange  Grove  Tract,  San  Lean- 
dro. Louie  Hecker  vs.  G.  Marini 
&   C.  M.  Plewelling    $130 

Oct.  30.  1924— NE  20  OF  LOT  71  & 
all  of  Lots  72,  73,  74.  75  and  76 
Map  of  Orange  Grove  Tract,  San 
Leandro.  Louie  Hecker  vs.  G.  Mar- 
ini  &   C.   M.    Flewelling $1S0 

Oct.  30,  1924— LOTS  53  &  54  MAP  OF 
Orange  Grove  Tract,  San  Leandro. 
R.  W.  Shannon,  T.  A.  Douglass  & 
Mrs.  R.  W.  Shannon  (San  Lf-andro 
Mill  &  Lumber  Co.)  vs.  G.  Alarini 
&  C.  M.  Flewelling   $2495,85 

Oct.  30.  1924— NE  20  OF  LOT  71  & 
all  of  Lots  72,  73,  74.  75  and  76 
Map  of  Orange  Grove  Tract.  San 
Leandro.  R.  W.  Shannon.  T.  A. 
Douglass  Xz  Mrs.  R.  W.  Shannon 
(San  Leandro  Mill  &  Lumber  Co.) 
vs.  G.  Marini  &  C.  M.  Flewelling 
$732.15 

Oct.  31.  1924— S  Vs  OP  LOT  6  BLK. 
B  Map  sho\ving  subdiv.  of  P'iftv 
Associates  Tract,  Oakland.  Zen- 
ith Mill  &  Lumber  Co.  vs.  Petro 
Villino.  Madra  Villino  &  Thomp- 
son  &  Wilson    $641.53 

Oct.  31,  1924— LOT  6  BLK.  A  MAP 
of  San  Pablo  Park  Map  No.  2. 
Berkeley.  B.  W.  Harmon  and  PI. 
Nicolai  (Melrose  Sheet  Metal  Wks) 
vs.    A.    J.    Simon   and   E.   W.    Borden 

•Oct.' '  31.'  '1924— LOT  ■  e'  BLK.'  '17'  DAL-"'' 
ey's  Scenic  Park.  Berkeley.  Hoff 
Magnesite  Co.  vs.  Clara  P.  Pow- 
ell, San  Francisco  Builders.  Inc.. 
Perkins  and  Hughes,  and  P.  E. 
Sherwood     $387.27 

Oct.  31,  1924 — 2330  BROWNING  ST.. 
Berkeley.  Van  B.  Henderson  vs. 
Fred  A.  Carriok  &  John  Doe 
Sawyer    $88. 7(1 

Oct.  31.  1924 — LOT  17  &  S  12.50  PT. 
of  Lot  18  Blk.  3  Map  of  Regents 
Park    Tract    No.    7.      E.    P.    Tenney 


Co.,  Inc.,  vs.  Albany  Building  In- 
vestment  Co $353.11; 

Oct.  3i,  r.J24  — VV  103.40  FT.  OP  LOTS 
53  &  54  Map  of  the  Orange  Grove 
Tract,  San  Leandro.  R.  D.  Fearey 
&  C.  Moll  (Robert  D.  Fearey  and 
Chas  Moll)  vs.  G.  Marini  &  C.  M. 
Flewelling    $210.50 

Nov.  1,  1924— SW  103.04  FT.  OP  LOTS 
53  &  54  Map  of  the  Orange  Grove 
Tract,  San  Leandro.  L.  A.  Gile  vs 
G.   Marini.   C.    M.    Flewelling.  ...  $1284 

Nov.  1.  1924— SE  45  FT.  OF  THE  NW 
90  ft  of  Lots  75  &  76  May  of  the 
Orange  Grove  Tract,  San  Leandro. 
L.  A.  Gile  vs  G.  Marini.  C.  M. 
Flewelling     $290 

Nov.  1,  1924— NO.  186  &  198  DUTTON 
Ave..  San  Leandro.  Charles  P.  Os- 
good vs  G.  Marini,  C.  M.  Flewell- 
nig    $40 

Nov.  1,  1924— W  103.04  FT.  OF  LOT 
53  &  54  Map  of  Orange  Grove  Tract 
Brook  Twp.  Charles  P.  Osgood  vs 
G.   Marini,  C.   M.    Flewelling $92.45 

Nf.v.  1,  1924— .NO.  156  &  162  DUTTON 
Ave.,  San  Leandro.  Charles  P.  Os- 
g  .od    vs   G.    Marini,    C.    M.    Flewell- 


r^ELEASE  OF  LIENe' 


AL.\ME»A    .  OUNTV 


MO 


Recorded  Amount 

Oct.  30,  1924— LOT  13.  BLK.  52.  Hig- 
ley's  Map  of  Clinton,  Oakland. 
Sunset  Lumber  Co.  to  N.  J.  and 
Julia    Rizzo    $582.74 

Oct.  29,  1924— PARCEL  1— Beg.  at  a 
point  on  W  line  of  Patton  St.  130 
S  of  Chabot  road  running  thence 
S  40  W  120  N  40  E  120  to  pt.  of 
beg.  Parcel  2 — Beg.  at  a  point  on 
W  line  of  Patton  Road  170  S  of 
Chabot  road  running  thence  S  40 
W  120  N  40  E  120  to  pt.  of  beg. 
Parcel  3 — Beg  at  a  point  on  W  line 
of  Patton  St.  20  S  of  Chabot  Road 
thence  S  40  W  120  N  40  E  120  to 
point  of  beginning.  E.  K.  Wood 
Lumber  Co.  to  A.  Jines  and  L.  L. 
Lucas   $42.00 

Oct.  29,  1924 — 5827  PATTON  ROAD. 
Oakland.  Rhodes-Jamieson  &  Co. 
to  Arthur  Jines  and  L.  L.  Lucas.  .$55. 

Oct.  29,  1924 — POR.  LOTS  52  AND  53, 
Amended  Map  of  Alta  Piedmont, 
Oakland  Twp.  C.  W.  Short  to  C. 
Maude   Burdick    $2855.00 

Oct.  29.  1924 — POR.  PLOT  61.  Kel- 
lersberger's  Map  of  the  Ranches  of 
Vicente  and  Domingo  Peralta. 
Berkeley.  James  H.  Lavenson  and 
Earle  G.  Alexander  (Alexander  & 
Lavenson  Electric  Supply  Co.)  to 
John  Conant.  Roy  Thompson  and 
Rockridge    Electrical     Co $88.27 

Oct.  29,  1924— LOTS  11  AND  12  AND 
I'or.  Lots  50  and  51.  College  Tract. 
Tvre  Bros.  Glass  Co.  to  Rebecca- 
Roth    Hotel    and       Murch-Williams 


BUILDING  CONTRACTS 


S-'ilV    MATEO    COUNTY 


DWELLINGS 

LOT    18    AND    PART    CP    19,    BLK.    129, 
South       San       Francisco.         General 
contract   for  two  1-story  and  base- 
ment   frame    5-room    dwellings. 
Owner — Addison     L.     Clark,     386    Geary 

St..    S.    P. 
Architect — None. 

Contractor — Meyer  Bros..  603  First  Na- 
tional   Bank    Bldg.,    S.    P. 
Filed   Oct     24.    1924.    Dated   Oct.    8,    1924. 

Sheathed     $1445.65 

Browned      1445.65 

Completed     1445.65 

Usual    35    days    1445.65 

TOTAL  COST,  $5782.60 
Bond,  sureties,  forfeit,  none.  Limit,  90 
working  days.  Plans  and  specifications 
not  filed. 


BUNGALOW  and  garage.  $4500;  Lot  21 
Blk.  N,  Hayward,  San  Mateo;  own- 
er, Mr.  Niederreiter,  547  So.  E.  San 
Mateo;  contractor,  Frank  Ferrea. 
712   5th.  San  Mateo. 


COMPLETION    NOTICES 


.SAN    M.4TF,0    COUIVTY 


Recorded  Accepted 

Ocl.    27.    1924— LOT    273.    SAN   MATEO 

Park    3rd    addition.    San    Mateo.    G. 

H.  Eilers  to  C.  H.  Bessett  Bldg.  Co. 
Oct.   17,  1924 
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Oct.  27.  1924 — LUT  1!*  HL.K.  23.  Bur- 
llneamo.      John    C.    nnd    Josephine 

Byrne    to    William    U.    Zupar 

Oct.  2U,   1924 

Oct.  27.  1924 — I-OT  3U  BLK.  25.  Croc- 
ker Ksl.  Tract.  Daly  City.  C.  W. 
Wilson    to    whom    It   may   concern.. 

Oct.    27.    1924 

Oct.  27.  1924— LOT  16  AND  17.  Win- 
chester Acres,  Athcrton.  Genevieve 
li.    Ingriim    to    Wooilwurd    Wrashered 

Oct.  21.  1924 

Oct.  28.  1924— LOT  11.  BLK.  11.  Bur- 
linBame  Grove.  Burlingame.  Mary 
Anna    Itossl    to    Thos.    N.    Gesso.... 

Oct.    20.     1'J24 

Oct.  28.  1924 — LOT  16,  BLK.  2.  Bur- 
lingiimr  Grove.  Burllneamc.  James 
H.    Walker,   et  al   to   whom    it   may 

concern   Oct.  27.  1924 

Oct.  28.  1924— LOT  15.  BLK.  2.  Bur- 
lingame  Grove.  IJurllngamc.  James 
H.    Walker    et    al    lo    whom    it    may 

concern    Oct.  1>7.  1924 

Oct.  29.  1924— LOT  23.  W  IXrHKSTKK 
Property,  Atherton.  Charles  E. 
Stewart    to    Uussell    and    Duncan.. 

Oct.  28.   1924 

Oct.  29.  1924 — LOT  18.  WISNOM  .--HJB., 
San  Mateo.  W.  W.  Benepe  lo  Wal- 
lace  Waterhouse    Oct.   27,    1924 

Oct.  30.  1924— PART  OF  LOT  Marked 
Heserve  Oak  Lawn  Villa  Lots.  San 
Mateo.  F.  W.  and  Hulda  Loewe  to 
Mitchell-Jackson  &  Co... Oct.  25.  1924 
Oct.  25.  1924— LOT  18,  BLK.  11,  Bur- 
lingame  Sub.,  Burlingame.  Kath- 
erine    K.    Payne    to    whom    it    may 

concern Oct.  22.  1924 

Oct.  2a.  1924 — LOT  36.  BLK.  58.  Eas- 
ton  So.  7,  Burlingame.  Ra.v  A.  Gil- 
bert  to    whom    It   may   concern.... 

Oct.  24.  1924 

uo.  31,  1924— PART  LOT  29,  San 
Mateo  Park  No.  1.  San  Mateo. 
Blanche    Ball     lo    A.    Duscnberry.. 

Oct.     31.     1924 

.\ov.    I,    1924— LOT    186    SUB.    NO.    2. 
San  Mateo  Park.     C.  W.  Higgins'to 
whom   it   may   concern.. Oct.   20.    1924 
Oct.    27.    1924 — LOT    39.    BLK.    1,    Bur- 
lingame   Terrace,    Burlingame.       S. 

L.    Hawken    to    M.    C.    Rineh 

Oct.   — ,    1924 

♦ 

COMPLETION   NOTICES 


Plans   and   specifications    tiled. 


dayt 

DWELLING 

BEING    LOT    5.   BLK.    10,    RANGE    3    W 

ot    Maces     .Southwestern     Addition. 

Building    complete.    1-story    a-roum 

frame    dwelling. 

Owner — Bliss   J.    Cowles   and   Josephine 

Cowles.    1031   McLellan.  San  Jose. 
Architect — None. 
ContracUir  —   William    H.    O'Noll,    14th 

and  Jackson.  San  Jose. 
Filed  Oct.  30.  1924.  Dated  Oct.   11,  1924. 

Hoof    is    shingled    J&1S.75 

1st  coal   plaster  on    518.75 

House-    is     completed     518.75 

Usual    15    days     518.75 

TOTAL  COST.  |2075. 
Bond,  sureties,  forfeit,  limit,  none. 
Plans    and    specifications    filed. 

THREE-ROOM  residence.  ?2075;  Al- 
maden  near  Willow,  San  Jose; 
owner.  B.  J.  t  owles,  1031  McLrl- 
lan.  San  Jose;  contractor.  Wm.  H. 
O'Nell.   50   Sierra  Ave..  San  Jose. 

FIVE-ROOM  residence.  $3500;  lath 
near  Jackson.  San  Jose;  owner, 
Wm.  H.  O'Nell,  50  Sierra  Ave..  San 
Jose. 

FIVE-HOOM  residence.  ?3500;  Taylor 
near  San  Pedro.  San  Jose;  owner. 
Geo.  McKcUop.  premises. 

COLD  storage  plant,  JIOOO;  Julian  and 
Stockton.  San  Jose;  owner,  Cali- 
fornia Poultry  Supply  Co..  prem- 
ises; contractor,  Frank  Hoyt,  343 
Reed.  San  Jose. 

FIVE-ROOM  cottage.  $4000;  15th  near 
Washington.  San  Jose;  owner,  Jos. 
Foster,  361  X  17th,  San  Jose;  archi- 
tect and  contractor.  The  Minion  Co. 
84   N  First.   San   Jose. 

COMBINATION  store  and  residence, 
$3600;  3rd  near  St.  James.  San  Jose; 
owner,  O.  Consello.  premises;  con- 
tractor, H.  M.  Dangerfield,  51  S 
22nd,   San  Jose. 

FOUR-ROOM  residence,  $1500;  Atlanta 
near  Bird.  San  Jose;  owner,  Mrs. 
A.   C.   Sanders.   442   S  9th,   San   Jose. 

ALTERATION  garage  to  residence, 
$1000;  379  S  17th,  San  Jose;  owner. 
C.    S.    Harper,    premises. 


«AN   JOACIUIN    COUNTY         ' 

Recorded  Accepted 

(let.    30,    1924    —    SITUATK    ON    THE 

c-.-Mlral    45    ft.    each    ot   Lots    11    and 

li;  in  blk.  2  ot  Rosedale  Subdivision 

iMadys    Irene    Co.x    to    C.    L.    Few.. 

Oct.  28,  1924 

30.  1924 — PTN.    LOT    2.    BLK.    9 

I     West    Park.      Willis    Routt    to 

■  illis  Routt    Oct.   29,    1924 

31,  1924 — LOT    7    BLK.    5.    MAP 

■  the  Oaks,  being  a  subdivision  of 
I  at  portion  ot  the  city  of  Stock- 
■ij.      Edith    Baker    to    Nelson   Bros. 

Oct.   L'it,   1924 


LIENS  FILED 


SA,\-    .JOAaillN    COUNTY 


Kecorded  Amount 
Uct.  31.  1924 — LOT  lo,  BLK.  20,  Map 
B  ot  subdivision  No.  2,  Tuxedo 
Park.  J.  J.  Mclntire  (doing  busi- 
ness under  the  name  and  style  ot 
Union  Street  Lumber  i'ard.  vs. 
Charles  K.  Pasma.  Margaret  Pas- 
ma  and  Harry  N.  Stetson  and  Geo. 
F.     Lyon,     trustees $790.09 


BUILDING    OONTEACTS 


SANTA    CL.VUA    COUNTY 


COTTAGE 

ON    ORCHARD    PROPERTY    OP    J.    W. 
McClay  on   Norwood  Ave.   near  Ev- 
ergreen,    Cal.       Building     complete, 
1 -story    frame    cottage. 
Owner — J.   W.   McClay.   563   S   10th,   San 

Jose. 
Architect — Charles    S.    McKenzie,    Bank 

of  San  Jose  Bldg.,  San  Jose. 
Contractor — Frank     Nevis,     891     Harri- 
son. Santa  Clara. 
Filed  Oct.   29,   1924.  Dated  Oct.  11,   1924. 
Frame     cottage     is     erected .  .$1114.50 

1st    coat    plaster    on     1114.50 

.  Cottage   completed    1114.50 

Usual    35   days    1114.50 

TOTAL  COST.  .$-)458 
Pond,  ()ne.  Sureties,  J.  L.  Pierce  and 
E.  E.  Young.     Fortoit,  $25.00.     Limil,  90 


COMPLETION  NOTICES 


SANT.V    CLARA    COUNTY 


Recorded  Accepted 

Oc-'t.  25,  1924 — LOT  16,  BLK.  3,  Glen 
Ridge  Terrace,  San  Jose.  Fred  P. 
Blondin  to  L.  P.  Larsen..Oct.  11,  1924 

Oct.  25,  1924— LOT  26,  SAN  JUAN 
Subdivision  No.  2.  The  Board  of 
Trustees  of  the  Leland  Stanford  Jr. 
University  to  whom  it  may  concern 
Oct.  24.   1921 

Oct.  25,  1924 — LOT  4,  BLK.  13,  KEN- 
drum  Tract.  San  Jose.  Robert  C. 
Douglass  and  George  H.  Douglass 
to  whom  it  may  concern. Oct.  24,  1924 

Oct.  27,  1924 — LOT  13,  BLK.  2,  May- 
park  Halt  Acres.  Emily  L.  Roy 
and  Harvey  D.  Roy  to  whom  it  may 
concern    Oct.  24,  1 924 

Oct.  27,  1924 — LOT  42,  ADAM  AND 
Keller  Subdivision.  L.  C.  Rossi  to 
whom    it    may    concern .  .Oct.    24.    1924 

Oct.  27,  1924— LOT  34,  COLE  REAL- 
ty  Co.  Subdivision.  L.  C.  Rossi  to 
whom   it  may   concern ...  .Oct.    17,    '24 

Oct.  27.  1924— LOT  43,  HANCHETT 
Court.  B.  J.  Smith  to  whom  it  may 
concern   Oct.  24,  1924 

Oct.  24,  1924  —  KNOWN  AS  CHEW 
Place  on  Aborn  Road,  near  Ever- 
green, Calif.  P.  L.  Mirassou  to  An- 
derson   &    Dias    Oct.    23,    '24 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


I  Id.  24.  1924— LOT  H  AND  W  ONE- 
half  of  Lot  1.  Blk.  4,  Palm  Haven, 
.San  Joso.  Harold  K.  Sl.rn  to  whom 
it    may    concern    .^ Oc:l.    21.    1924 

LIENS  FILED 

S\NT.\   CI..\lt.V    COUNTY 

Recorded  Amount 

Oct.  29.  1924— PORTION  OF  LOTS  7. 
8.  t-:ubdlvision  of  Blk.  41.  Univers- 
ity Grounds.  San  Jose.  Tilden  Lum- 
ber &  Mill  Co.  vs.  Bernhard  Strigel 

$144.80 

Oct.    29,    1924— PORTION    OF    LOT    5.  • 
John  R.  Chase  Villa  Lots  No.  2.  San 
Jose.       B.     H.    Painter    vs.    Blanche 
Margaret   Watchers    $133.05 


RELEASE  OF  LIENS 


S.VNT.\        CI.AIt.V        COl  \TY 


Recorded  Amount 

Oct.  30,  1921 — I'ART  I.UT  1.  11.  T. 
Pierce  Subdivision.  Tilden  Lum- 
ber  &  Mill   Co.   to  Lena   L.   Pollard 

$114.60 

Oct.  25,  1924  —  LOT  24,  MYRTLE 
Park.  Borohers  Bros,  to  Bert  Gam- 
ble  and   M.   J.   Mass $14.13 

Oct.  30,  1924— NE  ALAMEDA  RD. 
and  Morrison  Ave.,  E  57  x  200  ft., 
part  Lot  1.  R.  T.  Pierce  Subdivision 
.Sunset  Lumber  Co.  to  Lena  L.  Pol- 
lard     $545.15 

» 

BUILDING   CONTRACTS 


PltESNO    COliNTV 


BRICK  EI-DG. 

LOTS  4.  5.  BLK.  40.  Fresno.  All  work 
tor  1 -story   briclc  building. 

Owner — J.   Ruiz. 

.Architect — None. 

Contractor — Joe   Lo   Forti. 

Filed  Oct.  28.   1924.  Dated,  . 

Foundation    coniiileted    $   500 

Brick    work    is    up     500 

Roof    is   on    : 800 

Plastering  completed    SOO 

Building    is    finished     1515 

Balunre  :iO  days   sifter  vouipletion. 

TOTAL    COST.    $5615 

Bond,  sureties,   forfeit,  none.    Limit,   50 

working  days.     Plans  and  specifications 

not  filed. 

DWELLING,  $13,500;  528  Terrace  Ave.. 
Fresno;  owner,  H.  G.  Miles.  923 
Franklin.  Fresno;  contractor.  Sli^.l 
&  Neads,   1291   Linden.  Fresno. 


LIENS  FILED 

SACRA  MI'.NTO  COUNTY 

P.ecorded  Amount 

Oct.  25.  1924 — LOT  9,  BLK.  27,  Wood- 
lage.  A.  O.  Mapes  and  A.  B.  At- 
kinson as  Mapes  Lumber  Co.  vs. 
Geo.  W.  Townsend  and  Blanche. 
(Wife)    $615.10 

Oct.  28,  1924— AV  9  ACRES  OF  LOT 
11,  Carmichael  Col.  J.  A.  Jaeobson 
vs  William  A.  and  Florence  A. 
.Murray    $151.25 

(lot.  28.  1924— S  40  FT.  OF  LOT  2015 
and  N  14  ft.  ot  Lot  2016,  W.  &  K. 
Tract  24.  Ralph  Francis  as  The 
Owners'  Plumbing  and  Heating 
Supply  Co.  vs.  Bell  C.  Worth  and 
Frank  Davis    $33.49 

Oc-I.  28.  1924 — S  45  FT.  OP  LOT  9, 
Cutter  Bros.  Tract  1.  Ralph  Fran- 
cis as  The  Owners'  Plumbing  & 
Heating  Supply  Co.  vs.  Alice  and 
Louis  Gutenberger  and  Frank 
Davis    $54.82 

Oct.  29,  1924 — LOT  8,  BLK.  27.  Wood- 
lake.  R.  O.  Mapes  and  A.  B.  At- 
kinson as  Mapes  Lumber  Co.  vs. 
Geo.  W.  Townsend  and  Blanche 
(wife)    $615.10 

Oct.  31,  1924— S  ONE-HALF  OF  N 
one-halt  of  Lot  8,  T-U-11-12.  P.  J. 
O'Brien  vs.  Tony  F.  and  Anna  P. 
Silva    ?39. 

Oct.  31,  1924— LOT  7,  U-V-12-13.  P.  J. 
O'Brien  vs.  Kozma  and  Ursa  Sim- 
oni    $199. 

Oct.  30.  1924— LOT  1682  W.  &  K. 
Tract.  Ralph  Francis  as  The  Own- 
ers' Plumbing  &  Heating  Supply 
Co  vs.  Albert  Reicher  and  Blanche 
M.    (wife),    and    Frank    Davis.  .  $67.35 
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GLASS 


A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  and  Inside  House  Paints 

Rubber  Cement  Floor  Paint 

Concreta 

Washable  Wall  Finish 

Pioneer  Shingle  Stains 

Porch  and  Step  Paint 

Deeoret  (A^arnish  Stain) 

Silkeiiwhite  Enamel 

Fuller  Oil  Stains 

Factory  White  Enamd 

Fullcrwear  Spar  Varnish    (for 

inside  and  outside) 
If)  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror   Paint    and    Varnish 

Remover 
I'io'ipcr  White  Lead 


Plate  Glass 
Window  Glass 
Ornamental  Glass 


Mirrors 


Beveling 

Polishing 

Silvering 


Estimates     furnished     on     request 

W.  p.  FULLER  &  CO. 


301  Mission  Street 


San  Francisco 


Phone  SUTTER  4400 


OAKLAND 
SACRAMENTO 
STOCKTON 
FRESNO 


Fuller  Branches 


LOS   ANGELES 
HOLLYWOOD 
PASADENA 
LONG    BEACH 


SAN    DIEGO  PORTLAND 

SANTA  MONICA  BOISE 

SAN   BERNARDINO  WALLA    WALi^A 

SANTA    ANA  SALT   LAKE  CITY 


SEATTLE 
TACOMA 
SPOKANE 
YAKIMA 
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KOEHRINQ 

DANDIE  Light  Mixer 


Dandie  with  steel  disc  wheels  and  solid 

rubber     tires;     power     charging     skip, 

water   tank   and    gasoline   engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.  Light  duty  hoist.  Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 
Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Dandie  with  steel  trucks;  power  eharg- 
ing     skip,     water     tank     and     gasoline 


— no — but  the  most  remarkable  value  of 
all  light  mixers — and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  -May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Papers,  3Iixers,  (raiies.  Draglines,  Power  Shorels 
aHLUAUKEE,  inSCOSSLN" 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 

Harron,  Rickard  &  McCone  Co. 


SAN   FRANCISCO 


LOS    ANGELES 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SAX  FRANCISCO.  CALIF.,   NOVKMHKR   15,   1924 


Tuinty-fiiurth    Yiar    Xn.    415 


I'liosiMcitrrv    i;i«  \    at    ii.wu,   sir- 

VEY    SHO^VS 


I'AIXT  KIOKI'S    MMB  l'I,\STEU    KHOjM 
SETTING 


Building  p 
Engineerifif^ 


News* 


No.   818   Mission  otreet. 

San    Fr&nolsco.   Calir. 

Telephone    Garfield    3140 


THE    MEHCITRY    PRESS 

(E.   J.    Cardinal    &    J.    I.    Stark) 
I'ubllnhera  and  Provrletors 


J.    P.   FARRELI/,   Editor 

E.  J.  CARDINAL,  General  Manager 

J.  E.  ODGERS.  AdverlUInc  Manaser 


IJevoted  to  the  Engineering.  Archi- 
tectural. Hullding  and  Induairlal  Ac- 
tivities of  the  Facltlc  Coast. 


OEFICIAL,    PAPER    OF 

Stockt<in    Arcliltect-s'    Axxoriation 

Richmond    Bnlldem'    Exchange 

Stoeklon    Builder:!'    ExcUnnee 

Frenuo    BnHder.s'     Exrli:ini;e 

Vallejo     Bnlliler*'    E.xeIiiiiiBP 

Subscription  terms  payable  In  advance 

U.  S.  and  Possessions,  per  year.. 55. 00 
Canadian  and  Foreign,  per  year..  6.00 
Single    Copies    2Be 

Bantered  a»  ■econd-cla««  matter  at 
San  Frnnclnco  Post  Offlee  under  act  of 
Consreaa    of   Mnrch    3.    1879. 


LOWER    PRICES    FOR    LUMBER    AND 
STEEL  NOTED  IN  SURVEY 


Lower  steel  and  lumber  prices  re- 
duced the  construction  cost  index 
number  (or  the  month  ending  Novem- 
ber 6,  Engineering  News-Record,  New 
York,  reports.  The  number,  which  i.s 
ba.sed  on  costs  statistics  covering 
common  labor,  steel,  lumber  and  ce- 
ment quotations  throughout  the  United 
States,  registers  205.70,  as  against 
207.55  for  the  construction  month  end- 
ing October  2.  The  Nationwide  aver- 
age rate  for  common  labor  remains  at 
56  cents  an  hour. 

General  construction  costs,  the  index 
number  computations  show,  is  7  per 
cent  lower  than  for  the  same  period  a 
year  ago;  25  per  cent  under  the  peak, 
which  came  in  June,  1920,  and  106  per 
cent  above  the   1013  level. 

In  the  general  materials  market 
structural  steel  showed  an  upward 
trend  for  the  first  time  since  March. 
Current  mill  quotations  include  rein- 
forcing bars,  $2;  shapes,  $1.80  and  J2 
.  per  100  pounds  f.  o.  b.  Pittsburg,  and 
'  plates,    $1.60    and    $1.90. 

Crushed  stone  advanced  10  cents  a 
ton  in  Boston,  with  no  other  changes 
reported.  Gravel  was  firmer  in  New 
York,  Boston  and  Kansas  City  districts. 

Lumber  production,  shipments  and 
demand  are  all  below  a  year  ago.  Mill 
prices,  however,  hold  firm.  Common 
brick  rose  $1  per  thousand  in  New 
York  City  in  the  month  just  ended. 
The  present  level  is  $18,  against  $17 
delivered  at  job  site.  Slight  easing  in 
lime  prices  is  reported  in  New  York, 
Boston,  San  Francisco,  Minneapolis  and 
Kansas   City. 


"We  pi-edlct  a  period  of  prosperity 
that  will  compare  favorably  with  any 
previous  trade  expansion  era.  Certain- 
ly this  Is  the  time  to  expand  your  busi- 
ness program."  Such  is  the  statement 
Issued  by  the  Literary  Digest,  follow- 
InK   a    national   business   survey. 

Practically  every  factor  making  for 
national  prosperity  Is  favorable,  the 
statement  indicates,  and  citizens  are 
justified  In  planning  their  business 
accordingly,  according  to  the  survey. 

"The  farmers  have  had  an  increase 
In  purchasing  power  estimated  at  a 
billion  dollars  annually,"  the  report 
states.  "The  reparations  settlement 
opens  up  foreign  trade  to  American 
Industry.  There  is  an  abundance  of 
Investment  capital  and  more  than 
$100,000,000  worth  of  new  bonds  a 
week   have   been   sold  during  1924. 

"An  ebbing  tide  of  gold  shipments 
to  the  United  States  is  indicated  in 
the  current  review  of  the  Federal  Re- 
serve bank  and  our  wonderful  Federal 
Reserve  system  stands  as  a  check  to 
infiation   and   speculation." 

The  story  of  business  activity  is 
told  by  recent  car  loading  statements, 
which  show  the  largest  total  on  record, 
according  to  the  survey.  Increases  in 
bank  clearings  and  better  conditions  in 
employment  are  further  barometers  of 
prosperity. 

In  making  this  prediction  of  pros- 
perity, the  Literary  Digest  cites  the 
accuracy  of  its  presidential  poll  as 
an  indication  of  the  accuracy  of  its 
statement  of  business  conditions.  Its 
straw  ballot,  which  indicated  the  over- 
whelming victory  of  President  Cool- 
idge,  reached  16,000,000  voters,  it  states, 
and  in  making  a  prediction  of  prosper- 
ity it  declares  it  has  been  as  thorough 
as  it  was  in   tl^   presidential  poll. 


WINDOW-DOOR  SCREEIV    PRODUCED 


The  Department  of  Commerce  an- 
nounces that  according  to  data  col- 
lected at  the  biennial  census  of  manu- 
factures, 1923,  the  establishments  en- 
gaged primarily  in  the  manufacture  of 
window  and  door  screens  reported  pro- 
ducts to  the  value  of  $18,094,786,  and 
those  whose  principal  products  were 
weather  strips  reported  an  output 
valued  at  $3,161,362,  making  a  total  of 
$21,477,142  for  the  industry.  This  total 
represents  an  increase  of  76.6  per  cent 
as  compared  with  1921,  the  last  preced- 
ing census  year. 

In  addition,  windoiv  and  door  screens 
and  weather  strips  are  manufactured 
to  some  extent  as  secondary  products 
by  establishments  engaged  primarily 
in  other  industries.  The  value  of  such 
commodities  thus  produced  outside 
the  industry  proper  in  1921  was  $865,- 
688,  an  amount  equal  to  7.2  per  cent  of 
the  total  value  of  products  reported 
for  the  industry  as  classified.  The 
corresponding  value  for  1923  has  not 
yet  been  ascertained  but  will  be  shown 
in  the  final  reports  of  the  present 
census. 

Of  the  165  establishments  reporting 
for  1923,  30  were  located  in  Illinois,  14 
each  in  Massachusetts  and  Pennsyl- 
vania, 12  each  in  Michigan  and  New 
York,  10  each  in  California  and  Ohio, 
9  in  Missouri,  6  in  New  Jersey,  5  each 
in  Louisiana  and  Texas,  4  each  in  In- 
diana, Kentucky  and  Maryland,  and 
the  remaining  26  in  17  other  states. 


That  oil  paint  applied  to  the  surface 
of  fresh  lime  plaster  has  a  decided 
tendency  to  hinder  the  setting  of  such 
plaster  is  one  of  the  conclusions  drawn 
from  a  series  of  tests  made  by  the 
Commerce  Department's  Bureau  of 
Standards.  The  setting  of  the  plaster 
results  from  the  absorbtlon  of  carbon 
dioxide  from  the  air  and  the  resulting 
change  of  the  hydroxide,  or  slaked 
lime,  into  limestone. 

This  absorbtlon  of  carbon  dioxide  Is 
very  greatly  hampered  by  the  paint 
film,  the  bureau  finds.  It  is  retarded,  but 
not  seriously,  by  a  finish  coat,  and  takes 
place  more  rapidly  in  lean  mortars 
than  in  rich.  The  combination  of  a 
finish  coat  with  a  film  of  oil  paint  on 
top  of  it  was  subsequently  tried,  and 
was  found  to  prevent  the  absorbtlon  of 
carbon  dioxide  almost  entirely,  cubes 
of  plaster  in  this  way  showing  no  ap- 
preciable penetration  of  carbon  dioxide 
after  a  period   of  six  months. 

In  all,  144  two  inch  cubes  were  made 
for  the  sets.  Four  different  types  of 
lime  were  used,  and  the  mortars  were 
made  in  three  different  proportions  of 
sand  and  lime.  Twelve  cubes  were 
made  for  each  mortar,  of  which  four 
were  left  as  molded,  four  were  covered 
with  a  white  finish  coat,  and  four  were 
covered  with  an  oil  paint.  One-fourth 
of  the  cubes  were  tested  each  month 
to  determine  the  condition  of  the  lime 
and  the  amount  of  carbon  dioxide  ab- 
sorbed. 


LUMBER    MOVEMENT    STEAJJY 


Lumber  production  continues  to  fall 
off,  says  the  National  Lumber  Manu- 
facturers Association,  while  shipments 
and  new  business  sliow  an  increase,  as 
compared  with  the  preceding  week, 
according  to  reports  received  from  367 
of  the  chief  commercial  softwood  mills 
of  the  country  for  the  week  ending 
November    1. 

The  unfilled  orders  of  248  Southern 
Pine  and  West  Coast  mills  at  the  end 
of  last  week  amounted  to  550,399,613 
feet,  as  against  536,801,681  feet  for 
249  mills  the  previous  week.  The  130 
Southern  Pine  mills  in  this  group 
showed  unfilled  orders  of  226,367,750 
feet  at  the  end  of  last  week,  and  228,- 
825,100  feet  for  130  mills  the  preceding 
week.  F'or  118  West  Coast  mills  the 
unfilled  orders  were  324,031,863  feet, 
as  against  307,976,581  feet  for  119  mills 
a  week  earlier. 

Of  the  367  comparably  reporting 
mills,  last  week's  shipments  were  105 
per  cent  and  orders  102  per  cent  of 
actual  production.  For  the  Southern 
Pine  mills  by  themselves  these  per- 
centages were  114  and  111,  respective- 
ly; and  lor  the  West  Coast  group  97 
and  95. 

Of  the  foregoing  mills  343  have  a 
d'itermined  normal  production  for  the 
week  of  217,959.351  feet,  according  to 
which  actual  production  was  97  per 
cent,  shipments  99  per  cent,  and  orders 
98    per   cent    of    normal    producttion. 


The  upward  trend  of  wages  In  the 
construction  industry,  which  was 
checked  for  the  first  time  in  over  two 
years  during  August,  1924,  showed  a 
tendency  to  weaken  still  further  in 
September.  This  condition  was  brought 
about  largely  by  contractors  refusing 
to  longer  pay  bonuses  to  some  of  the 
trades  where  the  greatest  shortages 
have  been. 
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Los  Angeles,  during  the  month  of 
October,  1924,  reports  the  issuance  of 
4312  building  permits  for  improvements 
costing  $11,057,277.  For  the  same 
period  in  1923  the  number  of  permits 
issued  was  6632  with  an  estimated 
valuation  of  $20,541,872.  For  October, 
1922  the  number  of  permits  issued  was 
4951  with  an  estimated  valuation  of 
$11,580,427.  Compared  with  September, 
1924  the  October  total  shows  a  de- 
crease of  $2,033,190.  Housing  opera- 
tions for  October,  1924,  were  represent- 
ed by  1583  permits  for  dwellings  and 
apartments  with  an  estimated  valua- 
tion of  $6,570,964  or  36.7  per  cent  of 
the  entire  number  of  permits  and  59.4 
per  cent  of  the  entire  valuation  for  the 
month.  These  buildings  will  provide 
accommodations  for  2252  families. 

Francis  Cuttle  of  Riverside,  Calif.,  a 
member  of  the  State  Forestry  Board, 
predicts  complete  exhaustion  of  the  na- 
tion's timber  resources,  with  a  conse- 
quent depletion  of  soil  and  general  de- 
moralization of  economic  conditions, 
is  in  store  for  the  United  States  unless 
more  drastic  forest  conservation  meas- 
ures are  adopted.  Cuttle  cites  the  fact 
that  timber  of  all  kinds  in  the  United 
States  is  disappearing  nearly  five  times 
as  fast  as  it  is  growing,  while  soft 
wood  timber  is  being  cut  down  at  a 
rate  eight  times  as  fast  as  its  growth. 


To  apprise  employers  and  employes 
of  the  newest  safety  first  devices  in 
use,  the  three  members  of  the  In- 
dustrial Accident  Commission  have 
mapped  out  a  campaign  in  which  each 
will  deliver  addresses  to  industrial 
groups  on  the  subject.  In  Northern 
California,  President  John  A.  McGill- 
vray  and  J.  Bmmett  Almstead  will  ad- 
dress employes  in  labor  unions,  at 
factories,  new  building  projects  and  in 
business  establishments,  while  Com- 
missioner John  Carrigan  will  do  like- 
wise  in  Southern  California. 

A  bill  to  increase  the  state  gasoline 
tax  from  2  cents  to  3  cents  a  gallon 
will  be  introduced  when  the  California 
State  Legislature  convenes.  Senator 
Arthur  Breed  of  Oakland  announces. 
Senator  Breed  declares  the  additional 
1  cent  tax  would  add  $6,000,000  to  $7,- 
000,000  revenue.  He  also  states  a  pro- 
posal would  also  probably  be  made  to 
increase  the  license  fee  by  $2,  so  that 
the  Highway  Commission  might  have 
approximately  $15,000,000  a  year  for 
highway  work. 


Experts  employed  by  the  Canadian 
Pacific  Railway  to  examine  resources 
along  its  lines  in  Nova  Scotia  report 
undeveloped  deposit  of  exceptionally 
high-grade  gypsum,  most  favorably  lo- 
cated for  development  and  shipment, 
on  Shubenacadie  river,  having  a  meas- 
urable tonnage  of  2,200,000  tons  and 
probably  several  further  million  tons 
of  commercial  gypsum. 


The  State  District  Court  of  Appeal 
has  affirmed  the  conviction  of  S.  J. 
Pearson,  Oakland  builder,  on  a  charge 
of  obtaining  money  under  false  pre- 
tenses from  Mrs.  Frances  Keller  by  in- 
ducing her  to  pay  him  $707  on  her  last 
installment  with  representations  that 
the  sub-contractors  and  materialmen 
were  all  paid  up-to-date  when  they 
were  not.  Pearson  was  found  guilty 
June  2,  1924.  by  a  jury  and  sentenced 
to  San  Quentin  State  Prison  for  an 
indeterminate  sentence  of  from  one  to 
ten  years. 


Non-Pressure  Glazing  Co.,  capitalized 
at  $10,000  has  been  incorporated  in  San 
Francisco  with  the  following  directors: 
D.  J.  Murnane  Sr.,  D.  J.  Murnane  Jr. 
and  J.  P.  Murnane, 


Steel  ingot  production  by  all  com- 
panies in  October  aggregated  3,111,452 
tons  compared  with  2,814,996  the  month 
before  and  3,577,091  in  October,  1923,  it 
is  calculated  by  the  American  Iron  & 
.Steel  institute  on  reports  by  com- 
panies which  made  94.48  per  cent  in 
1923.  The  approximate  daily  produc- 
tion for  27  working  days  of  the  month 
was  115,239  tons.  Production  for  the 
10  months  this  year  was  29,985,393  tons 
against  37.488,078  tons  in  the  corres- 
ponding period  of  1923. 


Discovery  of  a  method  for  extracting 
pure  steel  and  forge  iron  directly  from 
iron  ore,  eliminating  the  use  of  melt- 
ing furnaces,  is  announced  by  the 
.Swedish  engineer  Flodin  of  the  Hag- 
fors  Iron  Works  at  Stockholm.  The  in- 
vention, which  is  the  result  of  exten- 
sive experimental  work,  has  aroused 
lively  interest  among  metal  experts 
and  will  immediately  be  submitted  to 
practical   tests   on   a  large   scale. 

Unfilled  tonnage  of  the  United  States 
Steel  Corporation  increased  51,410  be- 
tween September  30  and  October  31,  ac- 
cording to  monthly  report  of  that  cor- 
poration. Unfilled  orders  on  the  books 
of  the  corporation  on  October  31 
amounted  to  3,525,270  tons,  against  3,- 
473,789  tons  on  September  30  and  3,- 
289,577  tons  on  August  31,  1924.  One 
year  ago  the  steel  corporation  reported 
unfilled   orders  of  4,672,825   tons. 


S.  P.  Ross  of  the  Central  Lumber 
Company  of  Hanford  has  purchased  the 
business  of  the  Lemoore  Lumber  Com- 
pany at  Lemoore.  Through  the  pur- 
chase, the  Central  yard  returns  to  the 
ownership  of  the  plant  under  which  it 
operated   twenty   years   ago. 

Sandusky  Cement  Co.,  Cleveland, 
Ohio,  announces  the  appointment  of  A. 
T.  McCormack  to  the  position  of  gen- 
eral sales-manager  succeeding  Clinton 
B.  Rogers,  resigned.  The  appointment 
is  effective  Nov.   15. 


David  I.  Mahoney  and  Charles  T. 
Lyman  will  operate  at  1925  Howard  St., 
San -Francisco,  under  the  trade  name 
of   Commercial   Electric  Company. 


M.  M,  O'Shaughnessy,  city  engineer 
of  San  Francisco,  has  been  appointed 
by  the  Portland,  Ore.,  city  council  a 
member  of  a  board  of  consulting  engi- 
neers to  advise  upon  plans  for  water 
front  development,  the  first  unit  of 
which  will  be  undertaken  next  year  at 
a  cost  of  $2,000,000.  The  total  expendi- 
ture for  the  developments  is  placed  at 
$11,165,000.  Other  engineers  who  will 
serve  on  the  board  in  addition  to  City 
Engineer  Laurgaard  of  Portland,  are: 
C.  W.  Standiford,  former  chief  engi- 
neer of  the  commission  of  public  docks 
of  New  York  city,  and  J.  C.  Stevens  of 
Stevens  &  Koon,  consulting  engineers 
of   Portland. 


Nickolas  S.  Thomas  and  Mary  V. 
Harlan  will  operate  in  San  Francisco 
under  the  trade  name  of  General  Elec- 
tric Works  and  Electric  Crane  and 
Hoist  Equipment  Company. 


Lucerne  Lumber  Company  of  Han- 
ford has  been  taken  over  by  the  Tilden 
Lumber  &  Mill  Company.  R.  C.  Ken- 
dall will  remain  as  manager  of  the 
yard. 

Wm.  Prevost.  painting  contractor  of 
Woodland,  Calif.,  died  suddenly  in  that 
city  Nov.  8.  Death  was  due  to  heart 
trouble. 


R.  E.  Burnett  plans  to  establish  a 
lumber  yard  at  Tracy.  Negotiations  for 
a  site  have   been  completed. 


B.  F.  Jakobsen,  San  Francisco  hy- 
draulic and  electrical  engineer  has  re- 
ceived notification  from  the  American 
Society  of  Civil  Engineers  that  he  won 
the  Norman  medal,  which  is  the  highest 
annual  award  of  that  body.  The  award 
was  made  by  a  board  of  judges  for 
Jacobsen's  paper  entitled  "Stresses  in 
Multiple  Arch  Dams."  The  medal  will 
be  publicly  presented  to  the  San  Fran- 
cisco engineer  at  the  next  annul  meet- 
ing of   the  society   in  New  York  City. 

Martin  T.  Hooper,  consulting  engi- 
neer, specializing  in  mechanical  and 
electrical  layouts  for  buildings,  power 
plants,  etc.,  has  opened  an  office  at  634 
I.  W.  Hellman  Bldg.,  Los  Angeles.  Mr. 
Hooper  was,  until  recently,  field  engi- 
neer for  the  U.  S.  Public  health  service 
of  Washington,  D.  C,  specializing  in 
design  and  tests  of  heating  and  venti- 
lating equipment  for  public  buildings 
and  schools. 

M.  R.  MacKall,  for  three  years  as- 
sistant hydraulic  engineer  of  the  State 
Railroad  Commission,  has  been  ap- 
pointed hydraulic  engineer  to  fill  the 
vacancy  caused  by  the  resignation  of 
P  M.  Faude.  who  has  held  the  position 
for  seven  years.  MacKall  was  a  captain 
of  engineers  with  the  American  army 
during  the  world  war. 

A  L.  Sonderegger,  consulting  engi- 
neer of  Los  Angeles,  has  been  chosen 
president  of  Los  Angeles  Chapter, 
American  Association  of  Engineers,  to 
fill  the  unexpired  term  of  Samuel  Stor- 
row,  resigned.  Paul  H.  Ehlers  was 
elected  vice-president  and  J.  Max  Lee 
a  director. 

San  Jose  contemplates  $3,000,000  to 
finance  purchase  and  improvement  of 
privatelv  owned  water  system  to 
operate  as  a  municipal  project.  A  sec- 
ond proposal  contemplates  construction 
of  municipal  mains  to  connect  up  with 
Hetch  Hetchy  system  of  the  city  of 
San  Francisco. 

L.  Wayne  McCollum,  civil  engineer 
of  Fullerton,  Cal.,  was  killed  Nov.  11 
by  an  accidental  discharge  of  his  gun 
while  on  a  hunting  trip.  He  was  23 
years   of   age. 

Union  Planing  Mill  of  Stockton,  on 
Nov  8  suffered  a  $100,000  fire  loss. 
Practically  the  entire  plant  was  de- 
.stroyed. 
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>KW    TYI'K    Oh'    WALL     IS    I'l.AN     OP 
BIUCK     l\Ti'^ItI':STS 


To  broaden  still  fiirthev  the  m.irUct 
fill-  brick,  a  new  low-cost  type  of  briclt 
wall  has  been  invented  by  the  Common 
BYlck  Manufacturers'  Association  of 
America.  Taking  the  eigrht-inch  wall 
as- an  example,  a  square  foot  of  solid 
brick  construction  uses  thirteen  brick; 
a  souare  foot  of  Ideal  hollow  wall  re- 
quires nine  brick,  and  the  new  wall, 
which  will  be  known  as  the  Cirver- 
Economy  wall,  uses  seven  and  ont- 
third  brick  to  the  square  toot. 

Tests  are  now  being  made  on  the 
new  type  of  construction,  and  it  will 
bo  presented  in  workable  form  at  the 
annual  convention  of  the  Common 
Brick  Manufacturers'  Association  cf 
America  to  be  held  at  Hotel  Drake, 
Chicago,   February   9th   to   13th. 

Since  brick  has  been  used  for  at 
least  7000  or  8000  years,  it  was 
thought  by  many  that  there  was  no 
opportunity  for  new  development  in 
brickwork  itself.  However,  since  the 
organization  of  the  Common  Brick 
Manufacturers'  Association,  six  years 
ago,  two  new  types  of  wall  have  been 
brought  out,  and  one  these,  the 
Ideal  wall,  has  come  into  general  use 
throughout  the  United  States  and 
Canada.  By  giving  a  variety  of  types 
of  wall  the  brick  mason  is  placed  in 
a  position  to  meet  every  price  demand. 

Solid  brick  masonry  never  was  sold 
upon  price.  It  has  frankly  been  pro- 
moted as  higher  in  first  cost  than  less 
enduring  construction,  although  cost- 
ing less  in  the  long  run.  The  Ideal 
wall  was  promoted  not  to  take  the 
place  of  solid  wall  entirely,  but  to 
meet  a  demand  for  lower  cost  m  resi- 
dential and  other  types  of  building,  and 
has  to  some  extent  broadened  the  use 
of  brick  and  given  a  substantial  and 
flre-safe  structure  to  thousands  who 
could  not  spend  the  money  necessary 
to  build  a  solid  masonry  building. 
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RICHMOND         BUILDEKS'        TUBKBY 
FEED   A   BIG   SUCCESS 


Committees    at   Work   on    East 

Bay    Uniform    Building 


Code 


More  than  one  hundred  members  of 
the  building  fraternity  in  the  San 
Francisco  Bay  District  attended  the 
regular  monthly  dinner  of  the  Contra 
Costa  County  Builders'  Exchange  at 
Richmond,    Friday    evening,    Nov.    1. 

Turkey  and  pumpkin  pie  with  all  the 
trimmings  were  served  by  members  of 
the  contracting  and  architectural 
crafts  A  musical  program  was  con- 
stantly underway  during  the  course 
of  the   dinner. 

P.  M.  Sanford,  president  of  the  ex- 
change, acting  as  toastmaster,  '"tro- 
duced  Chas.  Gompertz,  president  of  the 
California  State  Builders'  Exchange,  as 
the  principal  speaker  of  the  evening 
Mr.  Gompertz  told  of  the  National 
American  Plan  convention  recently  held 
in  Oklahoma  City  and  spoke  of  the 
successful  operation  of  the  American 
Plan  system  in  San  Francisco. 

Other  speakers  included  E.  W.  Shaw, 
secretary  of  the  Builders'  Exchange  of 
Alameda  County;  Mayor  J.  H.  Plate  and 
City  Attorney  D.  J.  Hall  of  Ric-hmond. 

Building  Ordinances  of  Chicago  with 
all  amendments  up  to  and  including 
July  1,  1924,  have  been  published  in 
booklet  form.  The  publication  is  on 
sale  in  the  Municipal  Reference  Lib- 
rary, Room  1005,  City  Hall,  Chicago. 
The    price    is    50    cents. 


Marking  an  epoch  in  Eastbay  unity 
of  purpose  and  having  for  its  objective 
a  uniform  building  code  for  the  com- 
munities on  the  continental  side  of  San 
Francisco  bay,  extending  from  Rich- 
mond to  San  Leandro,  a  committee  is 
now  at  work  revising  the  building 
laws  of  eight  Eastbay  cities. 

This  committee  originated  with  the 
Builders'  Exchange  of  Alameda  county, 
which  has  taken  the  lead  in  formulat- 
ing a  co-operative  effort  to  the  end 
that  the  Eastbay  cities  may  possess  a 
harmonious' and  uniform  building  code. 

From  a  .small  committee  of  builders, 
headed  by  Horace  D.  Jones,  appointed 
by  President  E.  M.  Tilden  of  the  Build- 
ers' Exchange,  the  enlarged  committee 
now  includes  official  representatives 
of  the  cities  of  Oakland,  Berkeley,  Ala- 
meda, Albany   and  Emeryville. 

More  than  35  men  are  on  the  com- 
mittee. 

The  work  of  revising  the  building 
codes  of  the  Eastbay  cities  will  have 
the  expert  aid  of  Mark  C.  Cohn,  author 
of  the  State  Housing  Law. 

Present  building  regulations  in  all 
eight  of  the  Eastbay  municipalities  are 
so  divergent,  it  is  stated,  that  there  is 
continued  conflict  between  the  cities, 
the  builders  and  the  owners  of  struc- 
tures built  in  these  eight  cities.  It  is 
stated  that;  . 

"A  type  of  construction  permitted  in 
Oakland  is  not  tolerated  in  Berkeley. 
There  is  similar  conflict  between  Oak- 
land and  Alameda.  San  Leandro  and 
Emeryville,    Richmond    and    Piedmont." 

The  revision  of  the  building  laws  in 
the  Eastbay  communities  has  long  been 
recognized  as  a  potential  need  of  the 
cities,    according    to   Jones. 

The  unanimity  witli  which  the  build- 
ing departments  of  the  various  com- 
munities affected  have  accepted  the 
suggestion  and  the  encouragement  of 
the   mayors    and   city   councils   has   dis- 


SEEK      SIMPLIFICATION     OF      STEEfL 
LOCKERS 

Following  an  extended  study  of  the 
sizes  and  varieties  of  steel  lockers,  the 
Division  of  Simplified  Practice  has  sent 
out  invitations  to  manufacturers  dis- 
tributors and  users  of  this  product  to 
attend  a  conference  in  the  Department 
of  Commerce  to  consider  the  elimina- 
tion of  excess  varieties. 

This  conference  is  a  sequal  to  a 
meeting  of  manufacturers  held  in  Feb- 
ruary, 1923,  when  it  was  suggested 
that  steel  lockers,  now  being  made  in 
50  or  more  sizes  and  styles,  could  be 
simplified  to  a  much  smaller  number 
without  interfering  with  the  nor'I!^! 
purposes  for  which  they  are  made.  The 
survey  which  followed  indicated  that 
the  greater  portion  of  the  demand  is 
covered    by    14    items. 

The  tentative  recommendations  for 
the  standard  sizes  to  be  retained  pro- 
vide for  three  widths,  four  depths,  and 
four  heights,  and  the  adoption  of  these 
sizes    as    the    recognized    varieties    will 


closed  the  need  of  such  remedial  legis- 
lation as  proposed  by  the  committee 
working  an  the  revision  plans,  it  is 
stated. 

It  is  pointed  out  that  a  uniform 
building  code  for  all  the  Eastbay  cities 
will  not  only  result  in  a  saving  of  time 
and  money  to  the  owners  and  builders 
in  actual  construction  work,  but  that 
it  will  also  tend  to  reduce  insurance 
rates. 

To  facilitate  matters,  President  Jones 
of  the  general  committee  has  appointed 
sub-committees  to  give  special  atten- 
tion to  the  various  clauses  in  the  pro- 
posed uniform  building  law.  These 
have  been  divided  as  follows; 

General  Advisory — Comprising'  of- 
ficial representatives  of  each  of  the 
Eastbay  cities  involved,  the  chairman 
and  secretary  of  the  committee. 

Frame  construction  —  H.  D.  Jones, 
president    Master    Builders,    chairman. 

Roofing — James  M.  McKeon,  presi- 
dent of  Roofing  Contractors'  Associa- 
tion   of    Alameda   County,    chairman. 

Plastering — T.  D.  Sexton,  president 
of  the  Master  Plasterers'  Association 
Alameda  County,  chairman. 

Plumbing  —  Carl  Doell,  master 
plumber,  chairman. 

Electrical  —  Walter  Spencer,  master 
electrician,  chairman. 

Heating  and  Ventilating  —  Gardner 
Buss,  secretary  Gas  Appliance  Society, 
chairman. 

To  these  sub-committees  will  be 
added  other  members.  Eastbay  archi- 
tects and  engineers  will  also  have  a 
place    in  the   committee  work. 

Mark  C.  Cohn,  building  regulations 
expert,  will  consult  with  all  the  com- 
mittees. Cohn  is  executive  director 
and  secretary  of  the  California  Hous- 
ing and  Building  Institute  and  con- 
sultant to  the  Pacific  Coast  Building 
officials'   Institute. 


rest  on   the  action   of  the   general  con- 
ference. 

The  invitations  sent  out  by  the  Di- 
vision include  more  than  200  associa- 
tions representing  the  users  as  well  as 
100  or  more  individual  firms. 

Tentative  sizes  proposed  as  the  re- 
sult of  the  survey  are  as  follows: 

Width  Depth  Height 

in   inches  in  inches  in   inches 

T!  12  36 

36 
36 


IS 


The  practicability  of  including  com- 
partment and  multiple  tier  steel  lock- 
ers in  this  recommendation  will  also  be 
acted  upon  by  the  conference,  it  was 
announced. 
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^''f^^l%^r.lT^o''jr^r^^""  October    Building    Permit    Totals 

IPfG  ACTIVITIES  

bu  Idint  and  loan  association  support  pern.its  in  October  than  in  September,  some  establishing  new  ^'Sh  "co'-ds  and 
than  tetany  other  agency,  was  declared  few  of  them  report  notable  reductons.  This  is  shown  by  «"/"?;  f'^^*  "J^'^^^' 
in  Atlantic  City  in  a  resolution  adopted  reports  from  building  department  executives  of  81  'i'''". '",?f  =^^^'"f '°"-  °"f  ""j 
by  the  eighth  annual  convention  of  the  ijl^^o,  Utah,  Nevada,  Arizona  and  California,  comprised  in  the  Pacific  Coast  sec- 
National  Lumber  Dealers  Association.  jj^^  „j  t^^  National  Monthly  Buildinsr  SurYy  of  S-^  Straus  &  Co 
The  subject  was  widely  discussed  by  Following  are  the  official  October,  1924,  construction  figures  reported  oy 
the  delegates,  who  represent  17,000  re-  building  department  executives,  from  the  various  cities  comprised  in  the  s.  w. 
tail  lumber  merchants  in  the  land,  and  straus  &  Co.  building  survey  for  the  Pacific  Coast  States: 

i^a^as^cty'that"  dur'ing  Thifyfa'J'there  October,  1924  October,  1923   September.  1924 

has  been  built,  because  of  building  and  ARIZONA:                                                              144790             s      217  424  i      214,016 

loan   aid,   an   average   of   1000   homes   a           Phoenix     : *      1|^,,29             $      217  4.4  ^^^.^^^ 

day.                                                    .„fl    tn    CO  To"tal '.'■'■■'■i       aselil              $       266,869  $       316,724 

The   lumber   men   were   urged   to   co-  lotai   _. » 

operate    with    the    home  buyers,    giving  *ifamfda                             S       192.fl93              i       129,879  %      128,737 

them  necessary  credit,  but  seeing  to  1  ^^^^^^^^  •"■::::                        394.095  549.840  318,020 

that    the    home       purchaser      does    no  '^'n^h^im     .  !  ! ! 36,450  1^8,37.5  57,190 

"over  buy"  or  assume  heavier  financial  Bakersfield     214,948  15o,S27  98  |3i 

burdens    than    he    is    able    to    carry  Berkeley     660,985  ^iil^fo  416  600 

S.    S.   King   of   Dayton,   Ohio,   declared  Beverly    Hills    5fiR'l?l  176  200  287,375 

that    his    city      owed    its      progress      to  Burbank     O8226O  206:709  277,517 

building  and  loan  associations,  and  that  Burhngame     "°6'500  39,600  8,100 

it   numbers    more   home    owners    on    the  Lolton      95  392  172,075  ^9,990 

basis  of  population  than  any  other  city  Oompt^o^n^    ..............._...........           9^.3  ,,,,, 

'"o^  ^r^n^ion  also  adopted  a  reso-  ^l^^^r']^.--::---::.         ^  ,  3I0OO  ^46  210 

lution    stating    that    lumber    dealer    ad-  p^^^„„     181,355  ^Hlf^l  3M2i 

vertising  creates   business,   without   in-  Fullerton      S118«  805506  781,687 

creasing    the    cost    of    building    to    the  Glendale 9ic.80  345;096  135,263 

public.                                                                       ,  Huntington  Park    152''48  348,642  74.950 

One    of    the    outstanding   features    of  inglewood 986'275  2.336,695  2.368,746 

the   session    was   a   review   of   business  Long  Beach    11,057'.277  20,541,872  l^'"??'!?' 

conditions  throughout  the  country  from  Los  Angeles   •••••■■•  • ; ;  ••;;;; ; ; ;  ■  ;               uMl  34.480  22,610 

the  lumber  man's  standpoint,  with  par-  M°nrov°a '  ' '. ! '.    i           •    244,150  212,1  =  0  141,400 

ticular    reference      to  Jail    trade      and  Monro,,a^^.    50  61,8   0  21  24o 

spring     prospects.       The     rep.ort     from  National  City    o  r^AIII  2  759208  2,502  144 

every    section    was    that    fall    business  Oakland    '   s?655  105  640  102.435 

has    been    fair,    and    that    spring    trade  Ontario    11700  1421225  46,600 

depends    to   some   extent   upon    the  out-  Orange    140'708  171,160  139,359 

come  of  the  election.     Labor  conditions  Palo  Mto   •••■■•■•         14»;^g0»  1,062.362  923,899 

were    reported    satisfactory    generally,  I?^?^^"=J 188,884  129,875  ^SffiJq 

with     prices     stabilizing    and     with     no  Piedmont    ,j4  725  161.295  74.679 

Tcarcity  in  any  particular  section.  S°ediands  •:•.:;::::::::::::::::::.::••      71.875  4.5  . 

Reports       from       the       Northwestern  ^IS^ndo  Bea'^h    ^6.000  153.73o  10».4b 

states   were    to    the    effect      that      whi  e  gl^.^oodCity    3|'"«  ijI'gSS  117.245 

better   prices    for   agricultural   products  Richmond     174093  173'580  141.342 

are  resulting   in   better  business   condi-  Riverside      914'8''9  448,897  622.016 

tions     the    building    industry    will    not  Sacramento   252'l95  221,105  352, 27o 

begin  to  feel  the  effect  until  the  farm-  San    Bernardino    1  004',649  1,318,147  982.96. 

ers  have  settled  accounts  with  bankers.  San  Diego   6,116.313  3,793,374  "■^Ihll- 

louthern     sections     reported     not     only  San   Francisco    50  230  66,345  25,87a 

good  business  for  the  fall  months,  but  |an   Gabr.el    ......  •  • .  .  •  ■ ._  ■  -^  ■  ■  • ; ; ; ; ; ;         ^,J^,,o  207,040  721.990 

fxtremely   bright   prospects   for   the   re-  San  ^ose      . . 95,680  86,231  JO  743 

mainder  of  the  winter  and  spring    due           glji    Mateo     ' fj|4l5  "isOO  21,295 

to  a  large  cotton  crop,  which  IS  selling  San   Rafael    169690  4011578  230.235     - 

for  good  prices.  Santa  Ana 359'673  213,540  241. o85 

New    England    States    reported    from  Santa    Barbara    58'840  73,000  42,020 

fair  to  good  fall  business.     Labor  con-  Santa  Cruz    39l'.28n  519.810  417.510 

iiiH^r..;     are     satisfactory     except     that  Santa    Monica 48  050  18,180  81,792 

few    appre'ntices   ire    being    trained   for  South  San  Francisco    ..■■.••■■         269;S2i  S^JOO  231798 

hi  building   trades     with      a   prospect  Stock  o 1,0  i    .4 

that   there   will    be    a   scare  ty    of   such  ^°^[|."     .  ■      • oJl'nSO  194  970  141  900 

labor    in    the    event    of    a    big    building  Vamjo    25|,050  194,j;u  ^^^^^^ 

demand  next  year.  Ventura    44'200  65,500  177,198 

Vernon      13l'400  259,364  69,565 

— . « whittier  ::::::;::::?32,5]8;546  $43,726,317  $34,443,516 

MALOTT     &  PETERSON     APPOINTED           IDAHO:         '5         84  997  $         32.448  $       223,278 

GOODYEAR   TILE    REPRESENTA-  poise *            s'lBO  5.700  000,000 

TIVES  Twin   Falls    ■.'.'.■.'.'.$         88',147  *         38,148  $       223.278 

Malott  &  Peterson.  2412  Harrison  St.,           ^^e£aDA: ■■■' ^         42,700  $         26,710  $         19,400 

San      Francisco,    have    been      appointed  qREGON:                                                             j         62  050  $       176,715  $       147,680 

factory  distributors  for  Goodyear  tiling  Astoria     *       102  650  92,325  99,000 

In    Northern    California.       The    product  Eugene    13l'725  30,960  230.050 

is   manufactured  by   the   Goodyear   Tire  Klamath    Falls    41600  16.860  27.590 

&   Rubber  Company   of  Akron,  Ohio.  LaGrande     :"■.'.'.■.::      2.429.195  2.136.360  2.548,575 

The   entry   of   the   Goodyear    interests  Portland     ;;;; 256,000  112,475  .    ,  |fin'i25 

in  this  territory  is  the  result  of  a  local           ^alem •_■■; j   3.023,220  $   2,565,695  i   3,160,125 

demand     for     Goodyaur     tile     and     the            xttah-         «         11  non  $         25  000  $         51,800 

necessity   of   having   local   warehousing  UTAH. 5         11,000  $         -5.0^0  ^^p.jOj 

and    sales    connections.       Eventually    a  og%en    34'300  51,900  28,600 

branch   factory   will  be   erected  on   this  provo     45l'o41  481.955  445. 52d 

coast.  Salt  Lake   City    ^       660;i41  $       606,005  $       636, 22o 

Goodvear   tiling   is   made   in   squares,  Total     . .  ■  ■ „,„,„ 

sheets   and     strips   and      in    35    colors-  WASHINGTON:                                5         34,191  5         78,601  $         74,312 

with    cove      bases.       It      is    laid    in       a  Bellingham    ;;;         81,625  61.675  i9,484 

Tpeciany      prepared       rubber      cement,  Everett       ......•■••••:;;: ; 23,940  ,9  36,645 

wJhich  is  alkali   proof  and   water   proof,  SP^U  e       ■■■■ '^All  183:S92  203,72 1 

and    is    not    affected    by    lime,    cement  |poUne    ^0771.5  275,636  546,860 

-salts,    or   dampness.      The    product   con-  Tacoina     Sd'820  298,550  37,635 

tains   a   large  amount   of   pure    rubber,  Vancouver    4^805  22,875  ,1MI| 

is    free    from    reclaimed    material    and  Walla    Walla    92,990  19.660  „  HM?, 

is    in    every   way,    in    keeping    with    the  yakima     ;•.:$   .3,123  309  »   2,188,988  |   2.594.571 

maiufaltuTers    ^reputation       for       high  ■          Total   ^.  -^;^^-^^  -cities  ]  l $39,722,274  $49,418,732  $41,393,839 

quality  and  service.  un^i  ^ 
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TRADE  NOTES 


Perfection    of    Structolite    is 
Announced  by  U.  S.  Gypsum  Company 


toiisiruciion  will  be  siarled  shortly 
on  u  now  plant  for  the  Folsotn  Street 
Iron  Works  at  Se\  f  nictnth  and  Mis- 
souri streets,  the  company  huvint;  out- 
grown the  present  quarters  at  iSeven- 
teenth  and  Folsom  streets,  San  Fran- 
cisco. The  new  plant  will  be  of  con- 
crete construction  covering  an  area 
of  100  by  lUO  feet. 


Construction  of  a  four-story  rein- 
forced concrete  plumbing  supply  ware- 
house and  salesrooms  will  be  started 
at  once  for  P.  E.  O'Hair  in  Bryant 
street  between  Seventh  and  Eighth 
streets,  San  Francisco.  The  structure, 
when  completed,  will  represent  an  ex- 
Hture  of  $150,000. 


y  Engineering  Corp.  of  Calif.,  will 
..iblish  San  Francisco  oflices  and 
plant  in  a  new  structure  to  be  erected 
at  Fourth  and  Welsh  streets.  The  com- 
pany manufactures  refrigerating  ma- 
chinery. San  Francisco  offices  of  the 
company  are  now  located  at  311  Cali- 
fornia street. 


A.    Newman    Co..    contractors    and 

Urs    in    plumbing    supplies,    is    hav- 

A   ;i  new  building  erected  in  North  H 

.'iir.et,   Fresno,    to   house   the   plumbing 

and    heating    shop   departments,    offices 

and  salesrooms. 


Triumph  Steel  Co.,  capitalized  at 
$20,000,  has  been  incorporated  in  Reno, 
Nevada.  Capt.  R.  M.  Henningsen  and 
J.  Harris  of  San  Francisco  are  reported 
to  be  Interested  in  the  companv. 


Louis  J.  Colin,  general  contractor, 
formerly  located  at  110  Sutter  street, 
announces  the  removal  of  his  offices 
and  yards  to  No.  1,  DeHaro  .street,  San 
Francisco. 


Union  Lumber  Company  of  Bakers- 
fleld  plans  to  establish  yards  at  Cor- 
coran, Calif.  Negotiations  for  a  plant 
site  are  being  completed. 


SACRAMENTO       UlILDINCi      PKRMlTS 
EACEEU      PREVIOUS      RECORD 


Shattering  all  previous  records  for 
construction  in  Sacramento,  building 
permits  for  the  month  of  October 
totaled  ?914,829.50  as  compared  with  a 
total  of  $448,897.50  for  September,  a 
gain  of  nearly  100  per  cent,  according 
to  Ben  H.  Covell,  city  building  in- 
spector. 

Although  building  permits  for  the 
year  to  date  are  sliglitiy  behind  the 
total  for  the  first  ten  months  of  last 
year,  the  decline  is  not  a  sign  that  in- 
dustrial and  home  building  has  taken 
a  slump,  Covell  declares.  Tlie  increase 
of  last  year's  total  over  the  current 
year,  he  continued,  is  due  to  the  large 
amount  of  school  construction  com- 
pleted during  the  first  ten  months  of 
1923. 

The  total  for  the  month  of  a  little 
less  than  $1,000,000  is  the  largest 
amount  of  building  permits  ever  is- 
sued in  this  city  for  any  single  month 
in  history. 

Of  the  total  of  $914,829,50  of  new 
building  permits  istsued  durtng  the 
month  of  October  nearly  $500,000  was 
for  new  residences  and  apartment 
houses.  The  balance  was  mostly  for 
commercial  and  industrial  purposes, 
while  a  comparatively  small  amount 
was  for  alterations  and  repairs  to  ex- 
isting buildings.  A  total  of  321  per- 
mits  were   issued   during   the   month. 

The  total  permits  for  the  year  to 
date  is  $6,921,665.83  as  compared  with 
$8,627,529  for  the  same  period  last  year. 


One  of  this  year's  most  Important 
developments  In  the  gypsum  industry 
Is  the  perfecting  of  Structolite,  a  prod- 
uct of  the  United  States  Gypsum  Com- 
pany, which  is  poured  like  concrete  to 
form  insulating  fireproof,  bearing 
walls  In  residences,  service  stations, 
garages  and  similar  buildings  or  In 
one-story  industrial  buildings  where 
there  are  no  heavy  concentrated  loads. 

This  development  Is  Important  be- 
cause it  adds  bearing  strength  to  the 
list  of  recognized  qualities  of  gypsum 
— fireproofing,  heat  and  sound  insula- 
tion, quick  setting  which  means  rapid 
erection,  solid  construction  and  easy 
adaptability.  This  bearing  strength 
and  economy  are  the  factors  that  now 
makes  all-gypsum  residential  con- 
struction  practicable. 

Structolite  is  a  form  of  structural 
gypsum  finely  ground  and  treated 
chemically  to  increase  its  density.  This 
density  gives  it  a  compressive 
strength,  mixed  neat,  of  2500  pounds 
per  square  inch  when  set  and  dry, 
whereas  the  compressive  strength  of 
ordinary  gypsum  is  approximately  800 
pounds. 

Any  of  the  accepted  aggregates  used 
with  Portland  cement  may  be  used 
with  Structolite.  The  producing  com- 
pany recommends  for  this  purpose  1 
part,  by  volume,  of  clean  sand  and  3 
parts  of  cinders  to  1^  parts  of  Struc- 
tolite. In  these  proportions  it  develops 
an  ultimate  compressive  strength  of  at 
least  500  pounds  per  square  inch,  which 
permits  of  a  factor  of  safety  of  10.  in 
ordinary  residential  design. 

This  gypsum  concrete  may  be  mixed 
either  by  hand  or  by  drum  type  batch 
concrete  mixer.  The  U.  S.  Gypsum 
Company  recommends  that  the  stone 
or  cement  foundation  of  the  house  be 
carried  at  least  18  inches  above  the 
grade-line,  and  that  the  top  of  the 
foundation  be  coated  with  a  good  grade 
of  waterproofing  compound.  This  done, 
the  foundation  is  ready  for  pouring 
the  Structolite  walls. 

In  bungalows  the  walls  should  be  at 
least  6  inches  thick;  in  two-story 
dwellings,  at  least  8  inches.  All  por- 
tions of  the  walls  subjected  to  tension- 
al  or  shear  stresses  should  be  rein- 
forced with  steel  rods  or  by  galvanized 
welded  mat  reinforcement. 

Unretarded  Structolite  sets  in  about 
15  minutes;  since  this  may  prove  too 
fast  for  larger  building  operations,  this 
material  can  be  retarded  so  as  to  set 
in  30  minutes  or  longer.  By  that  time 
it  acquires  60  per  cent  of  its  ultimate 
strength  in  compression.  Consequently, 
building  with  Structolite  is  much  more 
rapid  that  with  ordinary  concrete.  This 
makes  it  economical  to  use  interlock- 
ing metal  forms,  since  they  may  be  re- 
used frequently  and  therefore  only  a 
small  number  is   required. 

The  usual  method  of  handling  is  to 
adjust  a  course  of  tliese  forms  around 
at  least  two  sides  of  the  building,  pour 
this  course,  then  place  another  level 
of  forms  above  the  first  one  and  pour 
the  second  course.  By  that  time  the 
first  forms  can  be  removed  and  used 
for  the  third  course  or  for  the  first 
course  on  other  sides  of  the  house. 
This  not  only  speeds  up  erection,  but 


it  minimizes  the  contractor's  Invest- 
ment tied  up  In  forms  and  makes  It 
possible  to  carry  up  all  walls  and  par- 
titions of  the  building  simultaneously. 
After  the  forms  are  removed  and  the 
surplus  moisture  dried  out,  the  outside 
walls  should  be  surfaced  with  a  good 
damp-proofing  compound.  The  e.xterlor 
finish  then  can  be  applied  at  any  time. 
If  the  outside  finish  Is  to  be  stucco,  the 
manufacturers  recommend  that  a  light 
4"  X  4"  electrically  welded  wire  fabric 
be  stapled  onto  the  walls  and  then  cov- 
ered with  %  inch  of  approved  exterior 
stucco.  If  a  brick  veneer  is  desired, 
anchors  may  be  driven  Into  or  cast  in 
place  In  the  wall  and  embedded  in  the 
brick  course.  If  the  exterior  is  to  be 
drop-siding,  it  is  recommended  that 
vertical  furring  strips  be  embedded  In 
or  securely  nailed  to  the  wall  and  the 
hiding  nailed  to  them. 

Fire  and  water  tests  on  this  con- 
.struction  were  made  at  Columbia  Uni- 
versity last  December.  A  panel  3  inches 
thick,  9  feet  high  and  14  feet  long  was 
subjected  to  an  average  temperature 
of  1700  degrees  Fahrenheit  for  one 
hour.  Following  this  a  1>^  inch  stream 
ot  water  was  played  on  the  fired  side 
with  30  pounds  pressure  from  a  dis- 
tance of  20  feet.  The  panel  stood  this 
test  perfectly  and  thereupon  was  ap- 
proved as  fireproof  construction  by 
the  City  of  New  York.  The  insulation- 
value  of  Structolite  is  indicated  by  the 
fact  that  in  this  test  the  temperature 
on  the  unexposed  side  of  the  panel  at 
no  time  exceeded  210  degrees  F. 

Structolite  cinder  concrete  weighs 
only  85  pounas  per  cubic  foot  whereaa 
Portland  cement  concrete  weighs  150 
pounds.  It  is  designed  for  a  working 
load  of  50  pounds  per  square  inch, 
while  the  average  load  in  a  dwelling 
liouse  need  not  exceed  25  pounds  per 
square  inch  of  bearing  area.  Finally, 
the  cost  of  this  construction  compares 
favorably  with  that  of  ordinary  frame 
construction. 

When  the  U.  S.  Gypsum  Company 
perfected  a  material  embodying  the 
foregoing  characteristics  it  was  first 
used  for  garages  and  service  stations, 
then  for  bungalow-type  homes,  and 
then  for  two-story  dwellings.  In  each 
case  the  material  met  every  condition 
presented  by  that  type  of  construction. 
It  also  has  been  used  for  bearing  walls 
in  one-story  factory  buildings  where 
there  are  no  heavy  concentrated  loads, 
and  is  recommended  for  curtain,  fire- 
stop  and  other  walls  in  heavy-type  in- 
dustrial and  commercial  building! 
where  the  principal  loads  are  support- 
ed by  steel  or  Portland  cement  con 
Crete. 

Thus  far  all  residences  built  ol 
Structolite  have  had  frame  roofs  and 
floors.  As  the  U.  S.  Gypsum  Company 
has  had  25  years  of  experience  in 
building  poured  gypsum  floors  and 
roofs,  the  next  step  in  the  evolution 
of  the  all-gypsum  residence  is  the 
adaptation  of  these  constructions  to 
the  small  dwelling.  Adaptations  of  re- 
inforced gypsum  roofings  can  be  ap- 
plied now  where  the  roof -design  is  not 
too  complicated. 

Structolite  is  shipped  in  100  pound 
jute  sacks  or  80  pound  paper  contain- 
ers. It  is  produced  by  the  United  States 
Gypsum  Company  at  Fort  Dodge,  Iowa; 
Gypsum,  Ohio;  Oakfield  and  New 
Brighton,  New  York,  and  Loveland, 
Colo.  Eventually  it  will  be  manufac- 
tured at  all  other  plants  of  the  com- 
pany. 
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193   Out  of  252   Sawmills   in   U.   S. 

Show    Wage    Increases    Since    1921 


"Science  and  Practice  of  Integral 
Waterproofing,"  fourth  edition,  is  oft 
the  press.  A  number  of  changes  has 
been  made  in  the  new  edition  of  the 
Uoolflet  in  the  interest  of  simplifica- 
tion. The  first  fifteen  pages  take  up 
the  study  of  why  concrete  should  be 
porous,  and  how  the  pores  in  concrete 
act  to  absorb  moisture.  The  subject  is 
then  developed  to  show  how  this  mois- 
ture absorption  can  be  stopped  by  the 
use  of  a  repellent  waterproofing  com- 
pound. The  last  section  of  the  pam- 
plet  is  devoted  to  specification  for 
waterproofing  mass  concrete  and  ma- 
sonry by  the  cement  plaster  coat 
method,  and  for  the  production  of 
waterproof  cement,  stucco  and  mortar. 
The  concluding  chapter  is  especially 
valuable,  as  it  treats  of  the  practical 
application  of  a  cement  plaster  coat, 
calling  attention  to  certain  little  pre- 
cautions which,  if  followed,  prevent 
failure  of  plaster  coat  or  stucco.  A 
copy  of  the  new  edition  may  be  ob- 
tained by  any  person  interested,  by 
addressing  the  Truscon  Laboratories, 
Detroit,  Michigan. 


The  Common  Brick  Manufacturers' 
Association,  2121  Discount  Kldg., 
Cleveland,  has  published  a  16-page 
pamphlet  called  "Brickwork— Working 
Details  "  It  describes  and  illustrates  a 
new  method  employed  by  several  ar- 
chitects to  obtain  interesting  surface 
effects  with  Chicago  common  brick. 
The  new  effects,  which  have  been 
grouped  under  the  general  classifica- 
tion of  skintled  brick  work,  are  pro- 
duced in  a  very  simple  manner  by 
setting  some  of  the  brick  beyond  and 
others  behind  the  normal  building 
line  giving  in  addition  to  the  natural 
irregularities  of  the  brick  itself  strong 
light  and  shade  effects.  The  pamphlet 
may  be  obtained  from  the  secretary  of 
the  association,  Ralph  P.  Stoddard,  for 
15  cents  a  copy. 

The  Save  the  Surface  Campaign,  507 
the  Bourse,  Philadelphia,  is  distribut- 
ing reprints  of  an  address  by  Ernest 
T  Trigg  before  the  thirty-seventh  an- 
nual convention  of  the  National  Paint, 
Oil  and  Varnish  Association  beld  at 
the  Ambassador  Hotel,  Atlantic  City, 
October  22.  Mr.  Trigg's  subject  was  A 
Great  Industry  Reaping  Its  Reward, 
and  he  outlined  the  work  undertaken 
by  the  Save  the  Surface  campaign,  and 
the  splendid  results  achieved. 

United  States  Gypsum  Co.,  Chicago, 
has  issued  a  16-page  illustrated  pam- 
phlet on  Sheetrock-Pyrofill  construc- 
tion for  roofs  and  floors.  This  Is  a 
poured-in-place  construction,  m  which 
the  composition  board  constitutes  the 
forms-  reinforcement  of  the  poured 
gypsum  is  provided  by  electrically 
welded  galvanized  steel  fabric.  One  of 
the  advantages  claimed  for  this  ma- 
terial is  its  light  weight— 56  lb.  per 
cubic   foot.  • 


slates  were  the  Carolinas  and  Ala- 
bama, all  below  25  cents;  the  next 
highest  were  Washington  and  Idaho, 
over  54   cents. 

Average  full  time  earnings  per  week 
show  California  to  be  the  high  state, 
paying  $29.30,  followed  by  Oregon, 
?27.69.  and  by  Pennsylvania,  Idaho, 
Minnesota,  Montana  and  Washington, 
all  over  $26.00.  The  following  states 
are  lowest  in  weekly  as  in  hourly 
earnings— Georgia.  $12.89.  the  Caro- 
linas and  Alabama,  up  to  $14.81. 

Average  full  time  hours  per  week 
are  highest  in  these  four  Southern 
states,  which  will  Florida  and  Louis- 
iana show  a  fraction  over  61  hours  a 
week.  Average  full  time  hours  per 
week  are  lowest  in  Idaho — 48.3  hours; 
and  in  Washington  and  Oregon — 48.5 
hours. 

Although  the  general  Average  of 
wages  is  almost  twice  as  high  in  the 
West  as  in  the  South,  head  band  saw- 
ers  in  Florida  get  $61.49  per  week  as 
compared  with  $55.29  in  Oregon  and 
$55.34  in  Washington.  Head  circular 
sawyers  likewise  receive  $63.40  in 
Florida:  $60.66  in  Louisiana;  $57  in 
Alabama;  and  $52.42  in  Washington. 
All  other  classes  of  mill  employees 
were  generally  much  lower  in  the 
South  than  in  the  West,  laborers  re- 
ceiving only  $9.71  a  week  in  Georgia 
and  $12.36  in  Florida,  compared  with 
$24.67  in  Oregon  and  $25.76  in  Califor- 
nia. 

The  following  tabulation  shows 
average  weekly  full  time  earnings  of 
various  groups  in  four  different  years: 

1923  1921  1919  1913 

Head   sawyers,   band *o^»  ^3  $46^0^  $44  16  $33^9(, 

Head  sawyers,   circular ^0-1'  ^f;^'^  ^|^»*g  ^^^^2 

P°fSers      Wll  11-1,1  25.42  15.71 

Setters     „  27  38  29.22  19.02 

Sawyers,    gang    ^^'^  ;^-|»  ag,,;,  15.77 

Sawyers,  resaw    •      f^-^  ,5:13  25.88  16.28 

Bdgermen    .•■•■•■• 24  47  21.66  23.21  13.20 

Trimmer    operators    "■''  jg  ^^  22.04  11.34 

Machine   feeders    f'"-  j„-j^  jg  7Q  1040 

Laborers     ' 


In  a  survey  of  "Wages  and  Hours  of 
Labor  in  Lumber  Manufacturing  in  the 
United  States.  1923,"  conducted  in  252 
representative  mills  in  23  manufactur- 
ing states,  the  Bureau  of  Labor  Statis- 
tics finds  that  in  the  252  mills,  192 
made  net  increases  in  wages,  as  com- 
pared with  July  1.  1921,  ranging  for 
118  mills,  from  1  to  50  per  cent,  with 
average  increase  of  16  per  cent;  48 
made  no  net  changes  in  wages  since 
July  1,  1921;  8  made  net  reductions,  7 
ranging  from  4  to  20  per  cent,  with 
average  reduction  of  14'  per  cent. 

Of  these  252  mills,  the  National  Lum- 
ber Manufacturers  Association  says  in 
a  review  of  this  survey,  that  11  mills 
reported  payment  of  50  per  cent  in- 
crease for  overtime  work,  10  of  the  11 
being  located  on  the  Pacific  Coast  and 
one  in  Maine.  The  same  rate  for  over- 
time as  for  regular  time  was  paid  in 
214   mills. 

As  compared  with  1921,  the  largest 
increases  in  the  wages  of  head  band 
sawyers  were  in  Florida,  Georgia, 
South  Carolina,  Tennessee,  Minnesota, 
and  California;  the  smallest  in  West 
Virginia,  Maine,  and  Arkansas.  The 
largest  increases  in  the  wages  of 
laborers  were  in  Minnesota,  Pennsyl- 
vania. Washington,  Oregon  and  Wis- 
consin; the  smallest  increases  in  West 
Virginia  and  North  Carolina.  Maine 
showed  a  slight  decrease  in  1923  as 
compared  with  1921  in  wages  paid 
laborers. 

The  average  earnings  per  hour  rang- 
ed in  1923  from  21  cents  in  Georgia  to 
57    cents    in   Oregon.      The   next   lowest 


1924    Building    Construction    Will 

Total    Nearly    Five    Billion    Dollars 


Save  the  Surface  Campaign,  the 
Bourse,  Philadelphia,  is  distributing  a 
portfolio  displaying  the  co-operat  ye 
advertising  of  the  paint  and  varnish 
industry  for  the  first  six  months  of 
1925  It  summarizes  the  activities  01 
the  Save  the  Surface  Campaign,  show- 
ing what  Is  available,  in  material  or 
ideas,  to  help  dealers  and  painters 
move  their  customers  and  neighbors  to 
action. 


The  American  building  bill  for  1924 
is  expected  to  exceed  the  enormous 
sum  of  $4,500,000,000.  and  the  con- 
struction of  homes  accounts  for  about 
40  per  cent  of  that  total,  according 
to  figures  made  public  by  the  Federal 
Reserve  Board  and  the  Department  of 
Commerce. 

It  has  been  a  boom  year  in  the  build- 
ing industry. 

There  still  is  a  national  housing 
problem,  but  the  situation  is  the  best  it 
has  been  since  the  war,  officials  said. 

Complete  statistics  for  1923  and  the 
first  ten  months  of  1924,  show: 

Total  construction:  1923,  $3,794,789,- 
250;   1924,  $4,247,064,000. 

Residential  construction:  1923,  $1,- 
607,436,000;    1924,    $1,906,218,125. 

Road  building,  it  was  estimated  by 
the  Federal  Reserve  Board,  will  ag- 
gregate  about  $1,400,000,000   this  year. 

"The  volume  of  construction  in  1924 
has  given  direct  employment  to  more 
than  2,500,000  persons  and  has  exer- 
cised a  sustaining  effect  on  the  build- 
ing material  industries,"  the  Federal 
Reserve  Board  said. 

"Cement  plants  had  a  record  pro- 
duction during  the  first  nine  months  of 
1924,  shipment  of  oak  flooring  and 
structural    steel    have    been    sustained, 


but    there    was    some    decrease    in    the 
demand  for  lumber  and  brick." 

Reviewing  the  last  few  years,  the 
board  said  that  "the  expansion  in 
building  operation  dates  from  1921, 
with  sha^p  increases  in  1922  and  more 
moderate   increases   in    1923. 

"Analysis  of  contract  awards  indi- 
cates that  residential  construction 
reached  a  peak  in  the  spring  of  1924," 
the  board  said. 

"Contracts  for  business,  industrial 
and  educational  buildings  and  other 
public  structures  reached  a  peak  in 
1922,  which  has  not  been  exceeded 
since." 

Officials  said  that  building  materials 
have  declined  in  price  during  the  last 
season,  following  the  rise  accompany- 
ing the  expansion  of  1921,  1922  and  1923. 

"Analysis  of  contracts  indicates  that 
new  construction  has  been  maintained 
in  relatively  greater  volume  in  the 
New  York  and  San  Francisco  districts 
than  in  any  other  sections  of  the 
country,"  according  to  the  federal  re- 
serve  summary. 

"The    increase    in    1924    is   due    almost 
entirely    to    the    large    number    of    new 
projects   in    the  New   York   district.      In     * 
the  Philadelphia.  Cleveland,  Minneapolis     j 
and  Kansas  City  districts  new  building     ; 
has  been  smaller  in  volume  in  1924  than 
in    1923." 
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APARTMENTS 


(.)«rur  TakiMK  Segregated   Figures. 

Ar.VFtTMKNTS  Cost,    150,000 

SAN  KKANCISCO.  SE  Clay  and 
Steliier    Sts. 

Three-story  frame  and  stucco  apart- 
ments   (9    apts.,    3   and    4-rooms.) 

Owner — Fred  Anderson,  720  38th  Ave., 
San   Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,    San    Francisco. 


Owner  Taking  Segregated  Figures. 

APAItTMHNTS  Cost,  $50,000 

SAN  FRANCISCO.  NE  Lombard  and 
Gough  Sts. 

Three-story  frame  and  brick  veneer 
apartment   building   (12  4-rm  apts.) 

Owner — Chas.  .lohnson,  36  Steiner  St., 
San  Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny   St.,    San    Francisco. 


Owner  Taking  Segregated  Figures. 

APARTJIENTS  Cost,   $60,000 

SAN  FRANCISCO.  NW  Second  Ave. 
and  Lake  St. 

Three-story  and  basement  frame  and 
brick  veneer  apartments  (15  apts. 
3   and   4-rooms). 

Owner — I.  Epp,  4747  Geary  St.,  San 
Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 


Contractor    Taking   Sub-Figures. 

APARTMENTS  Approx.    $150,000 

SAN  FRANCISCO.  Jones  and  Maiden 
Lane. 

Six-story  and  basemen  steel  and  brick 
apartment  house   (54  2-room  apts.) 

Owner — A.    Hanch. 

Architect — Albert  Burgren,  110  Sutter 
St.,   San   Francisco. 

Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket St.,  San  Francisco. 


Segregated     Figures     to     be     Taken     in 

About  a  Week. 
APARTMENTS  Cost.    $450,000 

SAN      FRANCISCO.        SE    Jackson    and 

Steiner    Streets. 
Twelve-story     and     basement    Class     A 
community  apartment   house    (16    3 
to    12-room      apts.,    basement,      ga- 
rages,   storerooms,    etc.) 
Owner — 2490    Jackson    Street,    Corp, 
Architect — Henry    C.    Smith.    Humboldt 
Bank   Bldg.,   San   Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,    $18,000 

SAN  FRANCISCO.  NW  Eighteenth  St. 
and  San   Carlos  Ave. 

Two-story  and  basement  frame  apart- 
ment   building   (8    apts.) 

Owner — Harry  Davies.  251  San  Carlos 
Ave..   San  Francisco. 

Architect  —  Walter  E.  Falch,  Hearst 
Bldg.,   San   Francisco. 

Contractor  —  George  H.  Hansell.  349 
10th   Ave.,    San    Francisco. 


To   Be   Done   By   Day's   Work. 
APARTMENTS  Cost,   each   $10,000 

SAN  FRANCISCO.  N  Francisco  125,   150 

and    175    E   Octavia. 
Three    2-story       and       basement    frame 

apts..    (4    apts.    each). 
Owner — H.  O.  Lindeman,   619  27th  Ave., 

San    Francisco. 
Architect — None. 


Contract  Awarded. 

APARTMENTS  Cost.   $8000 

SAN    FRANCISCO,     Cal.,     W     Francisco 

30   N  Filbert. 
Two-story    and    basement      frame       (4) 

apartments. 
Owner — M.    Martinelli,    2101B    Webster 

St..   S.   F. 
Architect — David   Coleman,   French  Bk. 

Bldg.,   S.   F. 
Contractor — J.  J.  Coyle,  2101B  Webster 

St.,    S.   F. 


SAN  FRANCISI'O.  Cal. — The  struc- 
tural steel  contract  has  been  awarded 
at  $16,450  to  the  Golden  Gate  Iron 
Works.  1541  Howard  St..  San  Francisco, 
and  they  are  now  erecting  same  for  a 
slx-stury  and  oasement  steel  and  con- 
crete building  containing  forty-eight 
apartments  with  stores  on  the  ground 
floor  at  S  Eddy  183-6  W  Taylor  St, 
This  building  Is  being  built  for  Wm, 
Helbing  of  The  Helblng  Co.,  1332  Lom- 
bard St.,  San  Francisco,  the  Engineer 
being  W.  W,  Brelte,  Clunie  Bldg.,  San 
Francisco.  It  is  estimated  the  building 
will  cost  about  $100,000. 


BONDS 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — Montecito  School  Dist.  af- 
firmed $100,000  bond  issue  for  new 
elementary  school.  It  will  contain  6 
classrooms  and  auditorium;  Spanish 
type,  Archt.  W.  H.  Weeks,  369  Pine  St., 
San   Francisco,   will  draw  plans. 


PASADENA,  Los  Angeles,  Co.,  Cal.— 
Bond  issue  of  $750,000  to  provide  addi- 
tional funds  for  Pasadena  Civic  Center 
failed  to  carry.  $3,500,000  was  voted  in 
June,  1923,  for  this  work.  Bonds  for 
branch  library  were  also  defeated. 


SANTA  PAULA,  Ventura  Co.,  Cal. — 
Bond  election  has  been  called  for  Dec. 
2,  at  which  time  it  is  proposed  to  vote 
$225,000  for  school   improvements. 


HUGHSON.  Stanislous  Co..  Cal. — 
Election  will  be  called  shortly  to  vote 
bonds  to  finance  erection  of  new  gram- 
mar school. 


ASTORIA,  Ore. — Bonds  of  $100,000 
voted  to  finance  erection  of  new  grade 
and  junior  high  school.  Architect  is 
yet  to  be  selected.  W.  A.  Sherman  is 
clerk  of  Board  of  Education. 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-np-Dors,  'in-co-dors,  Cotald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    fireproof,    ventilated    non- 
slipping  flooring.  —  Irving  Iron 
Works  Co. 
LIGNI  SALVOR 
Best  "Wood  Preserver. 
Douglas    "Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


AUBURN.  Placer  Co.,  Cal, — County 
defeats  proposal  to  Issue  bonds  of 
$160,000  to  finance  construction  of  fire- 
proof county  hospital  buildings,  pre- 
liminary plans  for  which  have  been 
prepared  by  Architect  W.  H.  Weeks, 
369  Pine  St.,  San  Francisco. 


KLAMATH  FALLS,  Ore.— City  votes 
bonds  of  $50,000  to  finance  construction 
of  library  and  women's  rest  room 
building. 


CHURCHES 


Plans   Being   Prepared. 

CHURCH  Cost,   $40,000 

DALY  CITY,  San  Mateo  Co.,  Cal.,  Wel- 
lington  Ave.    &    Mission    Street. 

One-story    reinforced    concrete    church, 
(400    seats.) 

Owner — Roman    Catholic   Archbishop. 

Architect — C.  H.  Jensen,  Santa  Fe  Bldg, 
San   Francisco. 
Plans    will    be    ready    for    figures    In 

about    a   month. 


Figures  To  Be  Taken  Next  Week. 

CHURCH  Cost,    $55,000 

SAN  LEANDRO,  Alameda  Co.,  Cal.,  San 
Leandro. 

Two-story  gothic  style  frame  and  stuc- 
co   church    bldg. 

Owner — First  Presbyterian  Church. 
San  Leandro.  Cal. 

Architect — Kollin  S.  &  Paul  V.  Tuttle, 
351    12th   St..   Oakland, 


Sub  Contracts  Awarded, 
CHURCH  Cost,  Approx,  $125,000 

BERKELEY,    Alameda    Co.,    Cal. 
Brick  and  steel  Class  C  church   (this   is 

the  first   unit  of  a  group   of  build- 
ings   to    cost    $250,000.) 
Owner — First    Congregational   Church. 
Architect — E.    A,    Mathews    and    H.    G. 

Simpson,   Call  Bldg,,   S,   F. 
Contractor    —    Lawton    &    Vezey,    Call 

Bldg.,  S.  F, 
Structural    steel    and    erecting,    Moore 

Dry  Dock   Co,,   Foot  of  Adeline   St,, 

Oakland, 
I^athiucr    aud    iilastering,    Wm.    Makin, 

1084  Excelsior  Ave..  Oakland. 
Pluiubin^  aud  heatiuK,  Fearey  &   Moll, 

1075    40th    St.,    Oakland. 
lileetrjcal    work.      Slater      Electric    Co., 

Oakland. 
Palntlngr,   R.    Zelinsky,    693    Mission   St., 

San   Francisco, 
GIa$.s  and  glazing:,  W,  P.  Fuller  &  Co. 

Contracts  will  be  awarded  shortly  on 
the  excavating,  roofing,  linoleum  and 
shades. 


YOLANSDALE,  Marin  Co,,  Cal,— 
Campaign  for  funds  being  made  by 
Yolansdale  Church  to  finance  erection 
of  Sunday  .school  unit  and  gymnasium; 
F,  A.  Farnkoph  of  San  Anselmo  has 
prepared  preliminary  plans  for  the 
work,     L,  E,  Stein  is  pastor. 


FACTORIES  &  WAREHOUSES 


Bids  Being  Taken  for  Sand,  Rock, 
Gravel   and   Cement. 

BUILDINGS  Cost,    $120,000    Approx. 

EMERYVILLE.  Alameda  Co,,  Cal,  Blk, 
bounded  by  Hillis  St.,  45th  and 
Stanford   Aves, 

One-story  reinforced  concrete  building 
(1st  unit  of  a  group  of  about  six 
buildings  consisting  of  storage 
yards,  warehouse,  machine  and 
electrical  shops,  foundry,  laboratory 
buildings,     metal     shop     and     spur 

Ownei- — Pacific  Gas  &  Electric  Co,,  445 
Sutter    St,,    San    Francisco, 

Architect — Eng,     Dept.     of    Owner. 

Contractor   —   Lindgren-Swinerton   Co., 
Standard  Oil  Bldg,,  S,  F. 
Sub-contracts      will    be    awarded      In 

about  a  week. 


10 

Commissioned   To   Prepare   Preliminary 

Plans   and   Estimates.  

HARDWARE  BLDG.      Appro.  $1,000,000 
SAN   FRANCISCO,   Block     fronting     on 
Beale  St..  bet.  Bryant  and  Brannan 
550x137-6. 
Six-story  and  basement  reinforced  con- 
crete   wholesale   hardware   building 
Owner— Baker-Hamilton    &    Pacific    Co. 

700  7th  St..  San  Francisco. 
Architect  —  Weeks  &  Day.  California 
Ins.  Bldg.,  San  Francisco. 
Construction  is  not  definite,  depend- 
ing entirely  on  the  preliminary  esti- 
mates, etc.  F^irther  reports  will  be 
given    later. 

Plans   Being   Figured.  ,,,,;„„/> 

FACTORY    BLDGS.  Cost.    $175,000 

SAN    FRANCISCO.      Mission    and   Bond 

Streets.  ^      ^      » 

Five-story   reinforced   concrete   factory 

building. 
Owner — Speyer  &  Schwartz. 
Architect — S.   Heiman.    57    Post   St.,   San 

Francisco. 
Lessees — Alcone    Knitting    Co. 

Bids  are  being  taken  for  a  general 
contract,  plumbing,  electrical  work, 
metal  window  frames  and  elevators. 

OAKLAND,  Cal.— The  Pacific  Lock 
Joint  Pipe  Company  (A.  T.  W'indsor  62o 
Market  St.,  San  Francisco)  has  pur- 
chased a  site  for  a  new  factory  soon 
to  be  erected  on  G  Street,  opposite  the 
foot  of  Eighty-eighth  Avenue,  Elm- 
hurst  District.  Further  information 
will  be  given  shortly. 

Contract  Awarded. 

FACTORY  Cost,  $10,000 

SAN  FRANCISCO,  NE  10th  &  Sheridan 
Streets. 

One-story  and  mez.  floor  concrete  fac- 
tory. 

Owner — C.  A.  Chaquette. 

Designer  and  Contractor — J.  H.  Hjul, 
12S  Russ  St.,  S.  F. 
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Contracts   Awarded. 

LOFT    BLDG.  Cost,    $ 

SAN    FRANCISCO.      W    Ninth    St.    S    of 
Howard  St. 

Two-story  _  reinforced      concrete      loft 
building. 

Owner — Smith  O'Brien  &  C.  B.  Hobson. 

Architect — Smith    O'Brien,    742    Market 
.St.,  San  Francisco. 

General  Contract  to  Buschke  &  Brown, 
6u4  Mission  St..  San  Francisco. 

I'luiubing  to  Ahlbach  &  Mayer,  85  Dor- 
land  St. 

Heating    to    H.    S.    Tittle,    85    Columbus 
Sq.,    San    Francisco. 
Painting  will   be   awarded  later. 

Contractor   Taking  Sub-Figures. 
PL'^NT  Cost,  $80,000 

OAKLAND,  Alameda  Co.,  Cal.,  19th  Ave 

and  Dennison. 
Oil  and  gas  distributing  plant,  3   1-sto. 

brick,     concrete    and    wood     bldgs. 

(garage,     warehouse     and     office) 

tanks,  filling  stand,  etc. 
Owner — Ventura  Refining  Co. 
Engineer — R.  Vane  Woods,  505  17th  St. 

Oakland.  , 

Contractor — Henry    J.    Christensen,    o05 

17th   St..   Oakland. 


Contract  Awarded. 

BUILDING  Cost.    $9995 

SAN    FRANCISCO,    SW   Mission   &   17th 

Streets. 
One-story   concrete   iron   works   bldg. 
Owner — Folsom   Street  Iron  Wks.,   17th 

&   Folsom   St.,   S.  F. 
Architect — J.  C.  Thayer,  251  Kearny  St, 

San   Francisco. 
Contractor — Moller     &     De     Luca,     18o 

Stevenson  St.,  S.  F. 


Contractors    Taking    Sub-Figures. 
PRINTING    PLANT  Cost,    $25,000 

SAN  FRANCISCO.      E     Montgomery  St. 

N   Jackson. 
One-story    and      basement      reinforced 
concrete  printing  plant  building,  50 
xl37. 
Owner — Louis   R.   Lurie. 
Lessee — Bankers   Printing   Co. 
Architect — O'Brien      Bros.,      315      Mont- 
gomery  St..   San   Francisco. 
Contractor  —  Industrial      Construction 
Co.,   S15   Bryant  St.,  S.   F. 
Sub-bids    are    wanted    on    steel    sash, 
reinforcing   steel,     sheet     metal   work, 
roofing,    glass   and   glazing,   and   dumb 
waiter. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal. — Payne  Furnace  &  Supply  Co.,  162 
N  Los  Angeles  St.,  has  purchased  site 
and  contemplate  erecting  a  factory 
near  cor.  3rd  St.  and  Foothill  Rd.,  Bev- 
erly Hills.  About  150x180  ft.,  contain- 
ing mill,  warehouse  and  offices.  Work 
will  start  about  Jan.l;  $100,000. 


Plans   Being   Prepared. 
FACTORY  BLDG.  Cost.    $12,000 

EMERYVILLE,   Alameda   Co.,   Cal. 
One-storv  hollow  tile  factory  bldg. 
Owner — James   Stewart   Mfg.   Co.,      4071 

Hollis    St.,    Emeryville. 
Architect   —  Miller   &    Warnecke,    1404 

Franklin   St.,   Oakland. 


Contract   Awarded.  ,,,-rn 

BUILDING  Cost     $14,650 

EMERYVILLE,  Alameda  Co.,  Cal.,  Cor. 
Green  &  61st  St.  ^   ,    v 

General  construction  on  shop  and  lab- 
oratory  building. 

Owner— Associated  Supply  Co.,  74  New 
Montgomery  St.,   S.   F. 

Architect — None. 

Contractor — Villadsen  Bros,  Monadnock 
Bldg.,   San   Francisco. 

Sub  Contracts  Awarded.  ,,„„„„„ 

ADDITION  Cost,    approx.    $400,000 

SAN  FRANCISCO.  SE  Second  and 
Brvant  Streets.  . 

Four-storv  and  basement  reinforced 
concrete  and  steel  addition  to  lith- 
ograph   plant,    240x140. 

Owner — Schmidt  Lithograph  Co.,  2nd 
and  Brvant  Sts.,   San   Francisco. 

Engineers — Maurice  Couchot  and  Jesse 
Rosenwalt,    60    Sansome    St.,    S.    F. 

Contractor  —  R.    McLeran    Co.,    Hearst 
Bldg.,  San  Francisco. 
Sub-contracts   were   awarded   as   fol- 

Plnmbing— Wm.  J.  W.  Forster,  670 
Howard   St.,   San   Francisco. 

Hentine — Scott  Co.,  243  Minna  St.,  San 
Francisco.  _„    ^,.     . 

Sprinkler  —  Grinnell  Co.,  4  53  Mission 
St.,   San  Francisco. 


SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal. — The  Sun  Co.,  newspaper  pub- 
lishers, 466  Court  St.,  has  had  tenta- 
tive plans  drawn  for  two-story  me- 
chanical plant  at  the  southeast  cor^ 
ner  of  4th  and  D  Sts.,  to  be  first 
unit  of  building  to  cover  entire  site, 
160x149  ft.  Cost,  $250,000.  Date  for 
starting  work  not  set. 


"MacArthur  For  Piles" 

STKUGHT   SHATT    COMPRESSED    C0>  CRETE    PILE 
PEDESTAL  COMl'KESSED  CONCRETE  PILE 
tOMTOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADXOCK  BUTLDDiG,  SA^  FRANCISCO,  CALIF. 

PHONE  SUTTER  3549 


SAN  DIEGO,  Cal.  —  Lange  &  Berg- 
strom.  801  Washington  Bldg.,  Los  An- 
geles, submitted  low  bid  at  $113,300  for 
steel  shed  and  whse..  930  ft.  by  140  ft., 
40  ft.  high,  on  the  Municipal  Pier. 

OAKLAND,  Alameda  Co..  Cal. — E.  B. 
Field  &  Co.,  owners  of  the  property 
formerlv  occupied  by  the  Hunt-Hatch 
Warehouse  at  the  foot  of  Webster  St.. 
Oakland,  are  planning  the  replacement 
of  the  old  dock  and  warehouse  soon. 
No  definite  plans  have  been  made  to 
date  however,  and  further  report  will 
be  made  shortly. 


BAKERSFIELD,  Kern  Co..  Cal.— 
Cotton  gin  at  Magunden,  recently  de- 
stroved  bv  fire,  will  be  rebuilt.  Stock- 
holders of  the  company  authorized  the 
work  at  the  last  meeting. 


Terrazzo — P.    Grassi      &    Co.,    1945      San 

Bruno  Ave. 
Painting — D.     Zelinsky       &       Sons,     16o 
Grove  St..  San  Francisco. 

Glass ^V.    P.    Fuller    Co.,    301    Mission 

St..  San  Francisco. 
Reinforcine    Steel — Edw.    L.    Soule    Co., 

Rialto  Bldg.,  San  Francisco. 
Gradine — Carlin    &    Farrar,    180    Jessie 

St..    San    Francisco. 
Sheet     Metal    'Work — Forderer    Cornice 
"O^orks,  16th  and  Potrero  Ave.,  San 
Francisco. 
Ornamental   Iron — Monarch   Iron   Wks., 

262    Seventh   St..   S.   F. 
Roofing: — Alta   Roofing  Co.,    570   Waller 

St..    San   Francisco. 
Elevator — Otis       Elevator       Cto.,       2300 

Stockton    St..    San   Francisco. 
Finish  Hardware  —  Palace     Hardware 
Co.,   581  Market   St.,  San  Francisco. 
Contract  for  plastering,  steel  rolling 
doors  and  steel  sash  not  yet  decided. 


MONTEREY.  Cal. — See  "Government 
Work,"   this   issue. 

SAN  FRANCISC — Bernhard  Davidow, 
110  Sutter  St..  has  acquired  property 
bounded  by  Harrison.  Twentieth  and 
Alhambra  streets,  208x200.  comprising 
two  corners  and  three  frontages.  Mr. 
Davidow  plans  to  erect  a  substantial 
building  on  the  property  as  soon  as  a 
lease  is  signed. 


LOS  ANGELES.  Cal.  —  Shauer  Bros.. 
New  Y'ork  and  Chicago,  Ira  W.  Wolfe. 
1331  W  71st  St..  local  representative, 
are  planning  erection  of  large  canning 
factory  on  7-acre  site  at  39th  St.  and 
Santa  "Fe  Ave.  to  cost  $350,000.  D.  J. 
Schanner.  New  York,  is  the  archt.,  and 
it  is  reported  that  Macdonald  &  Kahn 
535  S  Spring  St..  will  erect  the  bldg. 
"Work  will  probably  be  started  soon. 


PLATS 


LOS  ANGELES.  Cal.— Louis  M.  Hen- 
och. Ambassador  Hotel,  secy,  of  A.  M. 
Castle  &  Co..  Chicago,  iron  and  steel 
manufacturers,  states  that  his  com- 
pany contemplates  establishing  branch 
plaiit    and    warehouse    here. 


To  be  Done  by  Day's  Work  and  Seg- 
regated   Contracts. 

FLVTS  Cost,  $10,000 

SAN  FRANCISCO.  S  California  82-6  E 
Thirty-first    Ave. 

Two-storv  and  basement  ff^me  (2) 
flats.  •  ^    . 

Owner — John  D.  Stewart,  502  8th  Ave., 
San  Francisco. 

Architect — Dodge  A.  Riedy,  Paciflc 
Bldg.,    San    Francisco. 


Member  S.  F.  Builders'  Exchange 
Phone  Sutter  6700 

ALBERT  DEAN 

Random  Variegated  Colors  Slate 

Roofing 

and 

Kandom  Variegated  Colors  Tile 

Roofing 

Composition  Roofing 

General  Root  Repairing 

Samples  Sobmittad 

190  Je<«Ie  St.,  San  Franetaeo 

Res     4201    Mission    St. 

Phone   Randolph   5981 
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To   W    Done   by   Day'a   Work.  I'lanned.  aide..   C.    W.    Irwin,    WestlaUe    Profes- 

KLATS                                         Cost,   tl2.000  GARAGE3                                            Cost,  »—  sional   Bide.,  pres.   Heinf.   cone,   constr.. 

SAN    FKANCISCO.      S    Sevcnteiiith    SU  SAN    FRANCISCO.    Sli      Jackson      and  82x176   ft;   $500,000.   The   bldg.  has   been 

lu4    E  Church   St.  Mason.  financed. 

Two-story     and     buBeraent     frame     Oat  Fireproof    garage.  

building    (4    nais).  Owner — Wm.   Crlchton,   38   Montgumciy 

Owner— J. ^hn  J.   Wilsh,  3416-A   16th  St|,  St..  San  Francisco.  SAN    DIKGO,    San    Diego    Co.,    Cal.    — 

San  Francisco.  Architect — Not  selected.  .^rchts.  John    Parkinson   and   Donald   B. 

Architect — None.  .^n    architect    will    be    selected    when  F'arkinson,  42"  Title  Ins.  Bldg.,  Los  An- 

the  permit  is  obtained.  seles.    are    preparing   plans   for   a   class 

ro    be    Done    by    Days    Work.                                                               A    garage    bldg.    to    be    erected    at    San 

FL.VTS                                    Cost.  $9.Miii  each  Contract  .\ warded.  Diego  for  Mrs.  Austin  W.  Mitchell.  Two 

SAN    FKANCISCO.      W    Steiner    85    and  AUTO    S.VLKS    BLDG.           Cost,    J15,630  story   and    basement,    100x200      ft.,      de- 

110   S   Lombard   St.  SACHAME.NTO,      Sacramento      Co.,   Cal.  fipned   for   4-story,   relnf.   cone,   constr., 

rwo  two-story  and  basement  frame  flat  Lot  4  Blk   loth,   16th,  K  and  L  Sts.  stucco    exter.,    comp.    rfg.,    steel    sash. 

buildings  (2  flats  In  each  building).  One-story      reinforced      concrete      auto  ramps. 

awner — \V.  W.  Uednall,  2500  Filbert  £9t.,  sales    building.  

San    Francisco.  Owner — .Mliler   .Automobile  Co.  .^^_^_^^_^— ^^^— — — — ^^— ^^ 

Architect — None.  Architect— Dean    &   Dean,    City    Library  nOVV'IiN'hfFNT    WOUK 

Bldg..  Sacramento.  Tif^    Jt^^^ 

To  be  Done  By  Day's  Work.  Contractor— Wm.    V.    Whitsell,    2900    C  -LVD    SUPPLIES 

FLATS                                 Cost.    18000   each  St.,  Sacramento.  

SAN  FrtANCISCO.     9  Francisco  118,  143  Other  bidders  were: 

and  168   W  Scott   Street.                              Herndon   &  Finnigan,   Sacto $16,293  Plans  Being  Figured — Bids   Close   Nov. 

Three    two-story    and    basement    frame  Frederickson  &  Shannon,  Sacto..    16,423  17,   1924. 

flats  (2  flats  in  each  building).                John   C.   Hunt.   Sacto 16,600  HANGAR                                        Cost,   % 

Owner    —    Sbarboro-Detjen-Jorgensen,       A.  W.  Robertson,  Sacto 16,816  VANCOUVER,   Wash.     Vancouver  Bar- 

2300  Chestnut  St.,  San  Francisco.            L.  F.  Gould,  Sacto 16,880  racks. 

Architect — None-                                                     Chas.    Peterson,    Sacto 17,080  Suel  hangar,  66x140  feet. 

Geo.   D.   Hudnutt,  Sacto.. 17,100  Owner — United    States    Government. 

To  be  Done  by  Day's  Work.                                Holdener   Constr.    Co.,    Sacto 17,682  Architect — Constructing      Qubrtermas- 

FL.VTS                                   Cost,    $8000    each        Wm.    Murcell,    Sacto 17.907  ter's    Office,    Fort   Mason. 

S.\N  FR.ANCISrO.     W'  Twelfth  .-Vve  142,        C.   J.    Hopkinson,    Sacio 17,975  Plans    mav    be    obtained    from     Fort 

167   and   192  N  Kirkham  St.                                                           Mason.      Bids    will    be    opened    at    Van- 

Thice    two-story    and    basement    frame  Sub-Figures   Being   Taken  couver. 

flats   (2  flats  in  each  building).  GARAGE                                     Cost,   $30,000  

Owner  —  Dahlberg    &     Peterson,     1560  g^N   FRANCISCO,   W    Fillmore      27     S  ,     „.              ,     ^,     „   , 

Tenth  Ave.,  San  Francisco.  Washington  Plans  Completed — Figures  to  be  Taken 

Architect— None.  Two-storv   and  basement  class   B  pub-  '"   About  Two  W'eeks. 

lie   garage  WAREHOUSE                                Cost,   $ 

Contract  Awarded.                             .,„„„„  Owner— J.    Sockolow,    3925    Washington  MONTEREY,  Monterey  Co.,  Cal.     Presi- 

STOKE   &    FLAX.    ^   r.         ^°a^*'    "WTl  St..    San   Francisco.  „       <Jio   of  Monterey. 

SAN   FR.\NCISCO,   E   Ocean  Ave.   114   S       Engineer S    Hodes  One-.story    frame    and    galvanized    iron 

.Ashton   Ave.  '                '  warehouse.  30x300,   (12  steel  cover- 

Two-storv    and    basement    frame    store  Plans  I^einff  Revised  *<3   sliding   doors). 

and  flat.  GARAGE                          '             Cost     $20  000  Owner — United    States    Government. 

Owner— Jo.seph   Lombardi.  OAKLAND,    Alameda    Co.,    Cal.      Broad-  Architect— U.     S.     Quartermaster's     Of- 

Architect — None.  way   near   24th    St.  ''ce.    Fort   Mason.    San   Francisco. 

Contractor — John    R.    Lindsay,    55    .\1-  One-storv    brick    commercial    garage.  

viso    St.  Owner — A.  W.  Kiel,  510  Lake  Park  Ave.  SAN  FRANCISCO — See  "W'harves  and 

Oakland.  Docks,"  this  issue.     Plans  approved  for 

Plans  Complete.  Architect — Schirmer-Bugbee  Co.,  Thay-  fender   line   and   dock    reconstrluction. 

FLATS                                         Cost,  $12,000  er  Bldg.,   Oakland.  

S.\N   FRANCISCO,   Cal.,  E  Baker  112  N  .     The     three     lowest     bidders     will     re-  HERMISTON,     Ore. — Until     Kov.     17, 

Green.  figure.  bids   will   be   rcc.   by  U.    S.   Reclamation 

Two-story      and      basement    frame    (2)                                          Bureau,    to   fur.    3650    lln.    ft.    40-in.   dia, 

flats.  Plans  Complete.  precast    reinforced      concrete      pressure 

Owner— Merton    J.    Price,      850      Pacific  OARAGE                                       Cost,    $30,000  pipe,  under  Specification  No.   367-D,   tor 

Bldg.,   S.   F.                                              .  SAN     FRANCISCO.     W     Fillmore     27     S  Umatilla    project.    Ore. 

Architect — Dodge      A.      Riedy,      Pacific  Washington.  

Bldg.,   S.   F.  Two-story   and   basement   class  B  pub-  STOCKTON.   San   Joaquin  Co.,   Cal.  — 

lie    garage.  Separate    bids    will    be    opened    Decem- 

To  Be  Done  By  Day's  Work.  Owner — J.    Sockolow.    3925    Washington  her   1.    1924   at   3   p.  m.,  at  the   Treasury 

FLATS   (4)                                Cost.   $9000  ea.  St..  Pan  Francisco.  Department,    Office    of  the    Supervising 

SAN   FRANCISCO.    Cal.,    E      33rd      Ave.,  Engineer — S.  Hodes.  Architect,    Washington,    D.    C.    tor      an 

325,    350.    375    &    400   X  Fulton.                                                     extension    including   incidental   changes 

Four  2-story  and  basement  frame  flats  ALHAMBRA,   Los  Angeles  Co..  Cal. —  in    and  extension   to        the      mechanical 
(2  flats  In  each  building.)  G.    E.    Penn.    1515    W.    Main   St..    Alham-  equipment,    also    tor   a    freight   elevator 
Owner— Oscar    Heyman    &   Brother,    742  b^a     jj^s    contract    for    one-storv    brick  in     the    United    States     Post    Office    at 
Market  St.,  S.  F.  garage     at     Avenue     50     and     Pasadena  Stockton.  California.  See  "Official  Pro- 
Architect — Alvin    J.    Stern,    742    Market  ^^^     for    Ellen    Boote.      Noerenberg    &  posals''  this  Issne. 

St.,    S.    F.  Johnson,    401    L.    A.    Ry.    Bldg..    are    the  

___^ architects.      100x125   ft.,   cast  stone  and  PACIFIC  COAST — Strengthening  and 

1/-1T-IO  plaster     facing,     cement     floors,     wood  enlarging  Pacific   Coast      Naval     Bases 

GAlxAGrjb  roof  trusses,  skvlights,  steel  sash,  plate  will   involve  an  expenditure   of  approx. 

glass,  office  and  auto   salesroom.  $111,500,000.  Roughly,  the  amounts  to  be 

~~^                                                                      asked    at    the    next    Congress,    include: 

I      HEALDSBURG      Sonoma     Co.,     Cal. —  LOS  ANGELES,  Cal. — Archts.  Noeren-  naval   base,   Hawaiian   Islands,   $42,528,- 

F    A    Gross,  Healdsburg,  has  purchased  berg    &    Johnson,    401    L.    A.    Ry.    Bldg..  200;     naval    base,     San    Francisco    Bay, 

site   in  Main  street  .^nd  will  erect  two-  are   preparing   plans   for   a    9-story   and  $26,529,950;    naval    base.    Puget    Sound, 

5(pry    garage    and    machine    shop;    est.  basement    class    A    sarage    bldg.    to    be  $23,605,500;  naval  base.  San  Diego,  $17,- 

cost,     $20,000.       Earlv     construction     is  erected  at  742-46  S  Hope  St.,  Los  .Ange-  101,000;    naval    base.    Canal    Zone,  '$1,- 

cont'emplated.  I^s.    for    7th    and    Hope    Sts.    Fireproof  815,000. 


IVIILLWORK 

A  ser»'ic«  of  real 
value  is  offered  by 

National  Mill  &  Lumber  Co. 

We  are  glad  to  place  at  your  disposal,  without  obligation, 
the  services  of  a  corps  of  skilled  estimators,  with  wide  ex- 
perience in  figuring  general  millwork,  cabinet  work  and 
detail  work  of  all  kinds.  Behind  them  is  an  organization 
offering  virtually  unlimited  selection  of  materials.  We  be- 
lieve  their   assistance   will   be   genuinely   helpful   to  you. 


312  JIarket  Street 
San  Francisco 


High  St  &  Tidewater  .4ve. 
Oaliland 


IS 

SAN  FRANCISCO— See  "Streets  and 
Sewers,"  this  issue.  Plans  completed 
for  outfall   sewers. 

HERMISTON,  Ore.  —  Until  Nov.  17, 
bids  will  be  rec.  by  U.  S.  Bureau  of 
Reclamation  to  fur.  and  erect  continu- 
ous wood  stave  pipe,  specifications  ibb- 
D,  for  Umatilla  project,  Oregon.  The 
material  will  consist  of  stiaves  for 
3750  lin.  ft.  of  40  in.  diameter  con- 
tinuous wood  stave  pipe,  460  wooden 
cradles,  5325  steel  bands,  and  2  cast 
irin   saddles. 

SAN  DIEGO.  Cal.— Until  Dec.  1,  bids 
will  be  received  by  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington, D.  C  under  Specilication  No. 
5025  to  fur.  and  install  one  electric 
passenger  elevator  at  Naval  Operating 
Base  (Hospital),  San  Diego.  Deposit 
of  $10  required  for  plans. 

SAN  FRANCISCO,  Cal.— The  follow- 
ing bids  were  received  on  November  5. 
1924  noon,  by  W.  A.  Newman,  Super- 
vising Superintendent,  Post  Office 
Building,  7th  and  Mission  Sts.,  San 
Francisco,  for  a  garbage  burner  for  the 
U.    S.    Appraisers    Building,    San    Fran- 

I^awson  &  Drucker,  450  Hayes  St. 

San   Francisco   ^^^^2 

Eurnham  Plumbing  Co 1149 

Knlttle   Cashel   Co 1184 
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Completing  Steel  Plans  —  Ready  for 
Figures   in   About  Three  Weeks. 

Y    M    C.   A.   BLDG.  Cost,   «900,000 

SAN  FRANCISCO.  Embarcadero  bet. 
Mission  and  Howard  Sts. 

Eight-story  reinforced  concrete  Y.  M. 
C.  A.  building  (army  and  navy 
branch). 

Owner — Y.  M.  C.  A. 

Designer — International  Bldg.  Bureau 
of  Y.  M.  C.  A.,  New  York. 

Ijocal  Architect — Carl  Werner,  605  Mar- 
ket St.,   San   Francisco. 

Engineer — T.  Ronneberg,  Crocker  Bldg. 
San  Francisco. 
Plans    call   for   a    structure    covering 

137    square    feet,    with   swimming   pool, 

gymnasium,     dormitory,       club       rooms 

and  other  conveniences. 


WASHINGTON,  D.  C— Until  Nov.  25, 
10:30  a.  m..  bids  will  be  rec.  by  Pur- 
chasing Officer,  Panama  Canal,  under 
Circular  No.  1638.  to  fur.  and  del.  Bal- 
boa (Pacific  Port):  cable,  trolley  wire, 
pipe  fittings,  valves,  cocks,  siphons, 
electric  fans,  glass,  dies,  band  saws, 
steel  drums,  insulation,  asbestos  wood, 
resistance  units,  brackets,  extension 
bells,  goggles,  battery  jars,  emery 
cloth,  asbestos  gaskets,  strip  rubber, 
asbestos  and  rubber  packing,  linoleum, 
rubbing  belt,  leather  belting,  pitch, 
ship  glue,  paints,  varnishes  and  press- 
board.  Further  information  obtainable 
from  Assistant  Purchasing  Agent,  Fort 
Mason,  San  Francisco. 


HALLS  AND  SOCIETY 
BUILDINGS 


Plans  Being  Prepared. 
CLUBHOUSE  Cost,  approx.   $100,000 

MOSS  BEACH,   Monterey   Co.,   Cal. 
Two-story    concrete    frame    and    stucco 

clubhouse. 
Owner — Del  Monte  Properties  Co. 
,\rchitect — Clarence    A.      Tantau,       251 

Kearny  St.,  S.  P. 


Contract  Awarded. 
LODGES   &    OFFICES 

Cost,   $169,000   approx. 
S.\N  JOSE,   Santa  Clara  Co.,  Cal.   North 

First   Street. 
Pix-story     and      basement       reinforced 

concrete    lodge    and   office   bldg. 
Owner — Knights  of  Columbus,  San  Jose 
Architect — Leo.  J.  Delvin,  Pacific  Bldg, 

San    Francisco. 
Contractor — J.   D.    &    G.    E.    Carlson   Co. 

234    Sierra    Ave    &    Builders   Ex.,    70 

W    San    Antonia    St.,    San    Jose. 


SAN  FRANCISCO— Grading  contract 
was  awarded  to  Sibley  Grading  & 
Teaming  Co.,  135  Landers  St.,  S.  F..  at 
$2350  on  the  four-story  class  "A"  Y. 
M  C.  A.  Bldg.  (Chinese)  at  Sacramento 
St.,  bet.  Stockton  and  Grant  Ave., 
planned  by  Architects  Meyer  &  John- 
son, 742  Market  St.,  S.  F.  A  complete 
list  of  the  bidg  received  follows: 
Siblev    Grading   &   Teaming   Co. ..$23.50 

B.    Rosenberg   &    Son    2673 

I'eter  Montague   fSoO 

II.  N.  McClure    4700 

LOS  ANGELES,  Cal.  —  See  "Banks 
Stores  and  Offices,"  this  Issue. 

SAN  JOSE,  Cal.— See  "Factories  and 
Warehouses,"   this   issue. 

SANTA  MONICA,  L.  A.  Co.,  Cal.  — 
William  Allen,  archt.,  1018  Bank  of 
Italy  Bldg..  is  completing  plans  for  a 
4-storv  and  basement  Legion  bldg.  at 
Santa'Monica,  for  Santa  Monica  Ameri- 
can Legion  Post  No.  123.  Locker  rooms, 
frymnasium.  lodge  rms.,  lobby,  canteen, 
banquet  hall,  kltches,  ball  rm.  and  liv- 
iTr«  apt  brick  walls.  .JOxloo  ft.,  com., 
maple  and  oak  fls.,  comp.  and  tile  rfg., 
(IMS  lit^;  .sys.,  storage  water  htr.,  pine 
trim  ornam.  iron  work,  Raymond  cone 
piles'  Summerbell  rf.  trusses,  tile  and 
marble  wk..  press,  br.  and  tufta  stone 
facin''  aut.  elec.  elevator,  dumb  wait- 
er, tile  and  marble  wk.,  struc.  steel, 
liowling  alleys. 

RICHMOND,  Contra  Costa  Co.,  Cal.-- 
Los  Angeles  capitalists  have  purchased 
the  Robert  H.  Collins  property  in  the 
hills  between  San  Pablo  and  Standard 
Oil  tank  farm  and  will  establish  a 
semi-public  golf  course.  In  addition  to 
two  18-hole  golf  course  it  is  planned 
to  erect  a  modern  club  building.  The 
club  will  be  known  as  "Fairmead," 
John  D.  Dunn  will  prepare  plans  for 
the  golf  courses. 

L AMANDA  PARK,  Los  Angeles  Co., 
Cal  — Glenn  E.  Smith.  411  Central  Bldg. 
Pasadena,  has  compl.  plans  for  1  and 
part  2-story  brick  blrtsr  iti_  Lamn".la 
Park  for  the  American  Legion  ol  La- 
raanda  Park  Post  No.  280;  50x100  ft., 
brick  and  hollow  cone,  bloci;  constr,. 
maple  firs.,  gas  htrs..  tile  mantei.  Bids', 
will  contain  gymnasium,  check  rm.,  ot- 
fices    billiard  rm.,  lockers,  showers,  etc. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal. — P.  J.  Rowell,  Central  Arcade 
Bldg.,  Santa  Monica,  has  prepared  pre- 
liminary plans  for  two-story  Colonial 
type  club  house  on  ocean  front,  400  ft. 
south  of  Santa  Monica  Canyon,  for  the 
Nautilus  Club.  Warren  H.  Pattison, 
Geo.  Cole  and  Geo.  Bechtel,  Santa 
Monica.  Indoor  plunge,  ballroom  and 
dining  hall. 


HOSPITALS 


Contract  Awarded. 

HOSPITAL  Approx.   $60,000 

ROSS,  Marin  Co.,  Cal.  . 

Two-story    frame    and    stucco    hospital 

bldg.  with  tile  roof. 
Owner — Ross  General   Hospital  Cptn. 
Architect — S.   Heiman,   57   Post  St.,   San 

Francisco. 
Contractor — Franlc    Howard   Allen,   San 

Anselmo. 
Heating  has  been  awarded  to  the  At- 
las Heating  &  Ventilating  Co.,   557  4th 
St.,  S.  F.  Work  will  be  done  on  a  cost- 
plus  basis. 


SACRAMENTO.  Cal. — Following  con- 
tracts awarded  by  county  supervisors 
to  fur.  and  install  furniture  in  county 
hospital  buildings: 

Capitol  Furniture  Co.,  200  bedside 
bed-cabinets;  poUows;  mattresses;  in 
infants'  cribs  and  mattresses,  total  bid 
S 14  962 

Benjamin  Co.,  furnish  four  surgical 
dressing  carriages,  5  chart  filis,  two 
combination  nurses'  desks,  total  bid 
$712.50. 

Reid  Bros.,  8  nurses'  desks  and  two 
wheel  stretchers,  total  bid  $445. 


OAKLAND,  Alameda  Co.,  Cal. — Bid.-^ 
were  opened  by  Geo.  E.  Gross,  Clerk  of 
teh  Board  of  Supervisors,  Alameda 
County,  Nov.  10,  1924,  at  10  o'clock,  for 
the  erection  of  a  two-story  frame  and 
stucco  service  building  on  the  Del 
Valle  Farm  Site  near  Livermore,  same 
having  been  planned  by  Henry  H. 
Meyers,  Kohl  Bldg.,  San  Francisco. 
General  contract  was  awarded  to  F.  ■«  . 
Maurice,  1362  E.  25th  St.,  Oakland.  A 
complete  list  of  the  bide  received  fol- 
lows; 

F.   W.   Maurice $29,860 

Schnebly    &    Hostrawser 34.191 

Thos.    A.    Cuthbertson 34.957 

John   Branagh    34,969 

J.    F.    Shepherd 35,877 

Moore    &    Peppard 37,543 

Carl    H.     Peterson 37.588 

E.    T.    Leiter   &    Son 38,767 


OAKLAND.  Cal. — As  previously  re- 
ported, bids  will  be  received  by  Geo.  E. 
Gross,  county  clerk,  until  Dec.  8,  10  a. 
m..  to  erect  male  and  female  employees' 
buildings  and  nurses'  home  for  High- 
land (County)  Hospital  at  14th  Ave.. 
Vallecito  PI.,  E-31st  St..  Oakland. 
Henry  H.  Meyers,  architect.  Kohl  Bldg.. 
San  Francisco.  Cert,  check  10%  payable 
to  clerk  req.  Plans  obtainable  from  elk 
on  deposit  of  $20.  returnable.  See  call 
for    bids    under    official    proposal    scc- 


Phone  Franklin    S4()03 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


as 


L 


ICars^n  (EnttBtrurttxin  Imports 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
818   MISSION    STREET  SAN    FRANCISCO 


Reintiart  Lumber  and  Planing  Mill  Company 

GENERAL    LUMBER    YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 

Cabinet    'Work,    Stock    Doora,    Sash 


Mill 


nrn    and    M* 


nldlT 


JERROLD  AVE.  &  VARNETEIiD  A'VE. 

Mission  901-902-903-904  San  Francises 
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POP.TLAND.    Ore. — Archs.    Kairrence 
*  Holford,  Chamber  of  Commerce  BldlT., 

Portland,  compl.  lii, i;  pi.  ■!  ^  f.i  two- 
story  rclnforci  1  and 
brick  veneer  !■  be 
erected  on  Vr  _;.jn 
lampus  to  be  (li  'i  of 
Mrs.  l'].  \V.  Mor.-i.  in  h..i:  .  ..i  Hi.-  late 
Frank  B.  Doi-rnbochor,  furniture  manu- 
facturer; est.  cost.  ?L'00.0"0.  lUils  will 
b>-    aski'tl    in    al)out    one    montli 


HOTELS 


Plans  Being  Prepared. 

HOTEL  Cost.    $80,000 

SACRAMENTO,  Sacramento  Co.,  Cal., 
SE  Sth  and  I  Sts. 

Six-story  class  C  concrete  hotel  bldg. 
cement  exterior,  100  rooms,  25% 
baths. 

Owner — Lewis  Grcenwald.  315  Mont- 
gomery  St..   S.   P. 

Architect,  Eng.  &  Contr. — Geo.  D.  Hud- 
nntt.  California  Fruit  Bldg..  Sac- 
ramento. 

Plans    will    be    completed    in    about    3 

Weeks    when    sub-bids    will    be    taken. 


Working  Drawings  Being  Planned. 
HOTFL.    ETC.  Cost.    $60n.000 

LOS  GATOS.  Santa  Clara  Co..  Cal.,  four 

miles  east  of  Los  Gatos. 
Three    of    4-story     reinforced    concrete 

hotel.    200    rooms;    frame      country 

club;    Kolf  cour.>;e;    4    tennis   courts; 

swimm''nR:   piml;   eottages.   etc. 
Owner — Los   Gatos    Hotel    and    Country 

Club,  headed  by  L.  Vincent  GalTney. 
Work  wili  be  started  shortly  on  18- 
hole  golf  course,  plans  for  which  were 
prepared  by  Harold  Sampson.  Cotton 
&  Co.  of  San  Francisco  will  be  land- 
scape engineers  on  the  project.  Swim- 
niinK  pool  will  be  75  by  150  feet.  A 
number  of  cottages  will  be  erected 
within  the  grounds.  Hotel  will  be  un- 
der the  management  of  the  Van  Noy 
Interstate  Co. 


Low   Bidder. 

ANNEX  Cost.  Approx.  $54,000 

PASO    ROBLES,    San    Luis    Obispo    Co., 

Cal.     13th  and  Spring  Sts. 
Three-stor.v  brick,  steel  and  reinforced 

concrete    annex    to    hotel    with    city 

oftiees  on  first   floor. 
Owner — A.  1.  Smith   (Taylor  Hotel). 
Architect  —  Miller   &   Warnecke,    1404 

Franklin    St..   Oakland. 
Low  Bidder — Wni.  Lane,  Paso  Robles. 


Bids   Rejected. 

ANNEX  Cost,    $50,000 

PASO    ROBLES.    San    Luis    Obispo    Co., 

I'al.      I3th  and   Spring  Sts. 
Three-story  brick,  steel  and   reinforced 

concrete   annex   to   hotel   with   city 

olTlces  on  first  floor. 
Owner — A.    I.    Smith    (Tavlor    Hotel). 
Architect   —   Miller   &    Warnecke,    1404 

Franklin  St.,  Oakland. 
Bids   have   been   rejected  and   will  be 
slighti.v    revised    and    refigured    by    the 
three    lowest    bidders.      Following   is    a 
list  of  the  bids  received: 

Wm.  Lane,  Paso  Robles $54,150 

.\nton  Johnson,  Los  Angeles....  55,346 
Theo.  M.  Maino,  San  Luis  Obispo  57,734 
Hansen.    Robertson    &    Zumwalt, 

Oakland    58,?00 

Schuler   &    MacDonald,   Oakland.    61,633 

West  Coast  Constr.  Co.,  S.  F 62.000 

Murch-Williams  Constr.  Co.,  Okd  66,130 


PORTLAND,  Ore. — Strong  &  Mac- 
Naughton,  structural  engineers,  cor- 
bett  Bldg..  Portland,  have  prepared 
preliminary  plans  for  eight-story  an- 
nex to  Congress  Hotel,  6th  and  Main 
Sts.,  Portland;  est.  cost,  $200,000.  Re- 
inforced concrete  construction  with 
light    brick    facing. 


POWER  PLANTS 


GATE  AND  ARCH  FOR  CLOISTER  APARTMENTS 

Green  &  Taylor 

H.  C.  SMITH,  Architect 


RINCON   IRON  WORKS 

First  Class  Ornamental  Iron  Work 
678  BRANNAN  STREET  Phone  Douylas 
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Contract  Awarded. 

roWEK    STATION  Cost,    $10,744 

OAKLAND,    Alameda    Co.,    Cal.,    Fruit- 
vale   Power   Station. 
Steel   Fraining.   concrete   and  tile   work 
for    installation    of    Turbo-Genera- 
tor. 
Owner — Southern    Pacific    Company,    65 

Market   St.,    San   Francisco. 
Architect — S.  P.  Co. 
Contractor — L.  P.  Youdall. 

NOTE — S.  P.  Co.  has  also  awarded 
contract  to  Rees  Blow  Pipe  Mfg.  Co., 
:;4i)  7th  St..  San  Francisco  for  instal- 
lation of  Blow  pipe  'system  at  Rail- 
roads planing  mill  at  Marine  Ways, 
Oakland,    Cal.,    amount    $7,471. 


LOS  ANGELES.  Cal. — Until  3  p.  m., 
Nov.  18,  bids  will  be  rec.  by  pub.  serv. 
comni..  207  S  Broadway,  for  50  25-amp.. 
P600  volt  type  L  Anderson  time  switch- 
er;: spec,  p-342-425.  Jas.  P.  Vroman, 
secy. 


LOS  ANGELES,  Cal. — Until  3  p.  m., 
Nov.  25,  bids  will  be  rec.  by  pub.  serv. 
eomm..  207  S  Broadway,  for  oil  circuit 
breakers;  spec,  p-342.  Jas.  P.  Vroman, 
secretary 


LODI.  San  Joaquin  Co..  Cal. — Pacific 
Telephone  and  Telegraph  Co.  333  Grant 
Ave.,  San  Francisco,  will  install  350 
lines  in  Lodi  District  to  furnish  ser- 
vice to   1400  additional  subscribers. 


LO?  ANGELES.  Cal.— Until  10  a.  m., 
Xr.v.  24  bids  will  be  rec.  by  bd.  pub. 
wks.  for  pole  hdwe.  Separate  bids  also 
rnr  insulators,  cross  arms,  standard 
Locust  p:ns.  cable  splicers'  carts.  Spec, 
on  tile  at  office  of  city  electrician.  205 
n  city  hall  annex. 

WOODLAND.  Tolo  Co..  Cal. — Pacific 
Telephone  and  Telegraph  Co.  333  Grant 
Ave..  San  Francisco,  will  expend  be- 
tween S40.000  and  $50,000  in  installing 
:i0.755  ft.  cable  for  additional  phone 
facilities. 


PUBLIC  BUILDINGS 


I'lan.s    Awaiting    Final    Approval. 
AUDITORIUM  Cost.    $750,000 

SACR.-\MENTO,    Sacramento   Co.,    Cal. 
One-story     and    basement    steel    frame 

and      concrete      auditorium       with 

brick   exterior. 
Owner — Citv    of    Sacramento. 
Architect — Dean    &   Dean,    City  Library 

Bldg..    Sacramento. 
It    is    expected    the    city    commission 
will    approve    plans    and   call   for    bids 
this   month. 


OAKLAND.  Cal.  —  City  council  has 
passed  resolutions  calling  for  prepara- 
tion of  plans  for  proposed  municipal 
museum,  to  be  constructed  on  the  unit 
system,  at  19th  and  Harrison  Sts.;  e«t. 
cost  between  $50,000  and  $60,000. 
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Plans   Being   Figured— Bids   Close  Nov. 

18,  1924,  9  A.  M.  .mnnn 

FIREHOUSE  Po^°  ck/    Vlr? 

BERKELEY,  Alameda     Co.,     <-ai.     vir 

One-^stmT  ^frame   and   stucco  firehouse. 
owner— City    of   Berkeley.  T^r.^^an- 

Arrhitect — W.  H.  Ratclitf,  Jr.,  Mercan- 
"^      tilfBank    Bldg.,    Berkeley. 

NOTE— Bids    are    being    taken    for    a 
general  contract^ 

Plans    Being     Completed.  

^^^fi&^V^I^.I.l'^'ianta    Cru^^fy  Cal. 

Van  Ness  Ave.  near  Second  St. 
TwoTs^tory  reinforced  concrete  an^  hoi- 

low    tile    firehouse    and    4 -room   diiu 

baTh   apartment   for   fire   chief,    35x 

50    feet.  ... 

,-,_,_„_ citv  of  Watsonville. 

Architect-Ralph    Wyckoff,    San    Jose. 

RENO     Nev.— The     Southern,    Pacific 

h'  mi?  t^:  b"uildTn|"tiU    be ''of 
tr.l^  w\?f  stucco  'finish,  ^although   this 
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OAKLAND,  Alameda  Co.,  Cal.  —  Bids 
were  received  Nov.  6,  by  Eugene  K. 
Sturgis,  city  clerk,  to  furnish  and  in- 
stall automatic  water  heaters  in  the  (1) 
Northern  and  (2)  Eastern  Fire  Engine 
Houses.  The  bids  were.  F.  E.  Pollard 
Co  (1)  $287,  (2)  $285;  Pittsburg  Water 
Heater  Co.,  (1)  $286,  (2)  $281;  Pacific 
Gas  Appliance  Co.,  (1)  $298.50,  (2) 
$287.50.  The  bids  will  be  taken  under 
advisement. 


brick   with   stucco 

has  not  yet  been  decided 

Further  informatio 
later. 


ill  be  reported 


SAN  ANDREAS,  Calaveras  Co.,  Cal. — 
A.  Carlisle  &  Co.,  San  Francisco,  at 
$685  submits  low  bid  to  supervisors  to 
fur.  and  install  one  complete  metal 
doulde-faccd  sloped  top  roller  shelf 
ronnter  containing  110  openings,  eacri 
opening  being  24  in.  deep,  2%  in.  high 
and  IBV-  in.  wide  in  the  clear.  Other 
bids,  all  taken  under  advisement,  werS: 
M.  G.  West  Co.,  San  Francisco.  $698; 
Tredwav   Eros.,    Stockton,    $897.50. 


«ANTA    ROSA,      Sonoma      Co.,    Cal. 

REDDING,    Shasta    ^o-,    CaLTT^te^'Jn'^ 
r^rnnrl    Turv  recommeuds  immediate  in 

ofllce     of    county    treasurer,     est.     cosi. 


aONORA.  Tuolumne  Co.,  Cal.  -—  Jos. 
Benetti  Sonora,  at  $1796  awarded  con- 
tract hy  supervisors  to  pamt  county 
courthouse.  Other  bids:  H.  M.  Hartvig, 
Sonora,  $2375;  A.  B.  Bowen,  Som>ra  $2  - 
590;  McKee  and  Kropp,  Stockton,  $2465, 
J.  L.'  Severn,  Stockton,  $4494. 

OAKLAND,  Cal.— Until  Dec.  1,  10  a. 
m  bids  will  be  rec.  by  Geo.  B.  Gross 
"unty  clerk,  to  const,  vault  in  county 
treasurer's  office.  Hall  of  Records 
Building.  Bids  previously  received  for 
this  work  were  rejected.  Cert.  cnecK 
10%  payable  to  clerk  req.  Plans  obtain- 
able from  clerk  on  deposit  of  $10,  re 
turnable.  See  call  for  bids  nnder  offi- 
cial proposal  section  in  tliis  issne. 

OAKLAND,  Alameda  Co.,  Cal.— Bids 
.  were  received  on  Nov.  6th  by  Eugene 
K  Sturgis  city  clerk,  to  erect  one- 
story  frame  and  stucco  firehouse  at 
northeast  corner  of  Milton  and  Market 
Sts.,  as  follows: 
J.   M.   Bartlett,    351   12th  St.,  Oak- 

land      »   3,580 

Schnebly   &   Hostrawser    in'9qn 

M.  E.  Hopper  &  Son 10.^9U 

S.   J.   Bertelsen    10,388 

Lawton    &    Vezey    10,66^ 

Daniel    Nordstrom     in',cQ 

F.  W.  Maurice    •■•.•    10. 'f» 

Bids  will  be  taken  under  advisement. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—J.  C.  Bannister,  6331  Hollywood  Blvd. 
Room  706,  submitted  low  bid  to  county 
supervisors  Nov.  10  at  $209,810  for  gen- 
eral work  including  concrete,  brick 
and  tile  masonry,  carpentry,  composi- 
tion roofing  and  lath  and  plaster,  for 
unit  No.  1,  Museum  of  History,  Science 
and  Art,  Exposition  Park.  Plans  by 
Allied  Architects  Association,  1136  Citz. 
National  Bank  Bldg.  Three-story  and 
basement.  150x200  ft.,  steel  frame, 
mher  bids:  Sm'ith  BPos..  $(228,938; 
Clinton  Constr.  Co.,  $243,996;  MacDon- 
ald  &  Driver,  $247,400;  Anton  Johnson. 
$249  466;  Wm.  H.  Larkins.  $252,539; 
Hennessey  Bros.,  $255,000;  North  Paci- 
Yic.  Constr.  Co..  $255,000;  Edwards. 
Wildey  &  Dixon,  $260,000;  Wm.  G. 
Reed  $267,000;  Davison  &  Thompson, 
$979  700-  Walter  Slater  Co.,  $275,935; 
r"  E.  Campbell,  $281,266;  L.  A.  Plan- 
ning Mill  Co.,  $284,422;  J.  A,  Hill 
Constr.    Co.,    $319,000. 


UP  IN  the  mountains. 

NOT   1000  miles   from  Sacramento. 

LIVES  AN   old  couple. 

WHO   ARE   raising  a  grandson. 

WHOSE  MOTHER  is  dead. 

WE   WILL  call  him  Willie. 

WHO  IS  now  old   enough. 

TO  ATTEND  public  school. 

THEY  TAKE  the  "Bee." 

AND   THE   little   local   paper. 

BUT   ON   Sundays. 

ON  THE  way  from  church. 

THEY  BUY  a  Sunday  paper. 

EITHER   THE   Chronicle   or  Examiner. 

BUT  TO   keep  Willie. 

FROM  BEING  a  bad  boy. 

BECAUSE   OF  reading  such  stuff. 

AS  JIGGS  or  Andy  Gump. 

THE    "FUNNIES"    are    burned. 

IN   THE   kitchen   stove. 

BEFORE  WILLIE   can  read   them. 

WILLIE    HAS   a   fertile    brain. 

.\ND  TOLD  Clarence  Sand  Pratt. 

OF  THE  Pratt  Building  Material  Co. 

DOUGLAS  300 — "Easy  to  remember." 

PRODUCER  OF  clean,  sharp   sand. 

AND   HARD,   crushed  rock. 

AT    SACRAMENTO    and    Marysville. 

*      «      * 
PRATTROCK    (NEAR   Folsom). 

ALSO    PRATTCO,    Monterey   County. 

THAT  THE  school  kids. 

BROUGHT  HIM  the  "funnies"  on   Mon- 
days. 

IP    THEY   don't   forget. 

AND  THAT  he  kept  them. 

IN  AN  old  buckeye  tree. 

DOWN   NEAR    the   creek. 

WHEN  SANDY'   (alias  Clarence)   Pratt. 

WENT    TO    see    Willie's    "library." 

SANDY  FOUND  dozens  of  "funnies." 

SOME   ALMOST   a   year   old. 

ALSO   A   complete   set. 


OF    NICK    Dtteetive    Carter's    works. 

A  BEAUTIFUL   volume,    entitled. 

"LIFE    OF    Jessie   James,    Bandit." 

EVERYTHING    TUCKED    away. 

SO    GRANDMA   and    the    rain. 

COULD  NOT  disturb  them. 

WILLIE   SAID   the   squirrels. 

WATCHED   THEM   for   him. 

IN  THE  day  time. 

AND  THAT  a   big  owl. 

•      •      • 
WHO  HAD   a  nest. 

IN   THE   tree   top. 

STOOD  WATCH   at  night. 

AND   WILLIE   told   Sandy   Pratt. 

PRODUCER  OF  Clean,  sharp  sand. 

AND   HARD,   crushed   rock. 

THAT  WHEN  he  grew  up. 

AND  HAD  a  little   boy  of  his  own. 

HE   WAS  going  to  give   him   the   "fun- 
nies." 

SO  HE  could  read   them. 

AND   HAVE   some   fun. 

AND    SANDY    likes    this    story. 

AND   BECAUSE   so   many. 

HAVE  COMMENTED  upon  it. 

SANDY   IS   printing   it   again. 


Maybe  Willie  will  turn  out  to  be  a 
sa.xaphone  operator.  Sandy  Pratt, 
President  of  the  Pratt  Building  Ma- 
terial Co.,  producer  of  crushed  rocic, 
c-lean  sharp  sand,  washed  gravel  and 
rock  screening  at  Marysville,  Sacra- 
mento Prattrock  (near  Folsom), 
Prattco  (Monterey  County)  and^  San 
Francisco  believes  in  the  "funnies  and 
Sandy  tries  to  be  funny  in  these 
colunins,   but   does  not  always  succeed. 


Hirday.    November    15.    1924  BUILDING      AND      ENGINEERING      NEWS 


15 


RESIDENCES 


Planx  ii.ni|>Utid — I'itjuiis   to   bu   Tiiken 

Shortly. 
D\VKL1>IN(!  Cost,    tSSOO 

SAN      KKANCISCO.        N   Twenty-fourth 

St.  00  E  Treat  Ave. 
Two-3tory    frame    Krunch    luundry    and 

-dwelling. 
Owner — Jullen  Cagala,  205  Chattanooua 

St.,   San   Francl.sco. 
Architect  —  Gustave      Stahlberg,      544 

Market  St.,  San  B'rancisco. 

Tontract    Awarded 

!tg?,W,'?.^.V7?  Cost.    M2.000 

IStUKLl.h.^ ,  Alameda  Co.,  Cal  2418 
Ashby  Ave. 

Residence. 

Owenr— P.  Young,  2806  Fulton  St.,  Ber- 
keley. 

Architect  &  Contractor — P.  W.  Thaxter 
86  Kl  ("amino  Real,  Berkeley. 

Contracts   Awarded 

RESIDENCE  Cost    $33  000 

PIEDMONT.    Alameda    Co.,    Cal". 
Two-story    frame   and   stucco   residence 

with   terra  cotta  tile  roof. 
Owner — Dr.   Robt.   Dunn,   1904  Franklin 

St.,  Oakland. 
Architect— Williams    &    Wastell,    Amer. 

Bank   Bldg.,   Oakland. 
PIoMerine — P.     H.     Donnelly,    553    37th 

St.,   Oakland. 
TUe    Roof — Gladding,    McBean    Co.,    660 

M.irket    St.,    S.    F. 
Mill    Work— Oakland    Planing   Mill   Co., 

105    Washington,    Oakland. 
PlnnibinK— J.  B.  Cruz,   1520  Webster  St, 

Oakland. 
Electric       Work — Frank       Bettencourt, 

Oakland. 
Hot  Water  Meating:  Syntem — L.  F.  Fra- 

zee,   699   36th   St.,   Oakland. 


Work   Started. 

RESIDENCE  Cost,   $12,000 

BERKELEY,    Alameda    Co.,    Cal.      1532 

Hawthorne  Terrace. 
Two-story  T-room  Spanish  style,  frame 

and    stucco    residence,    tile    roof. 
Owner — Professor  Hill,   2524   Benvenue, 

Berkeley. 
Architect — Doctor   &   Hodgson,    505    Bk. 

of   Italy   Bldg.,   Oakland. 
Contractor   and    Supt. — Mr.    Yule,    Park 

Avenue. 


Contract  Awarded. 

RESIDENCE  Cost,   ?12,000 

SAN  FRANCISCO.  Cal.,  NW  Lake  & 
19th   Ave. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — George  Anderson,  1933  Lake  St, 
S.    F. 

Architect — F.  R.  Collins,  1032  Hyde  St., 
San   Francisco. 

Contractor — A.  M.  Wallen,  1253  Waller 
St.,    S.    F. 


Contract  Awarded. 

RESIDENCE  Cost,    ?12,000 

BERKELEY,     Alameda     Co.,     Cal.,     San 
Luis   Road. 

Two-story  frame  and  stucco  residence. 

Owner — P.    O.    Pickard.    Professor,   Uni- 
versity   of    California.    Berkeley. 

Architect    —    Miller    &    Warnecke.    1404 
Franklin  St.,  Oakland. 

Contractor— H.    J.   H.    Satin,    2925   Hllle- 
gass  St.,  Berkeley. 
Contractor    is    now    taking    sub    bids. 

House   will   have    hardwood   floors,   hot 

air  heating  and   shingle  roof. 


KING^S 
ORIENTAL 
STUCCO 

Untfom   CJoloT   »nd   Texture 
Waterproof,   DnraM* 

Manufactured  by 
J.  B.  -JSG  &  CO. 

NEW   YORK 
Send  for  Color  Card 

Pacific  Coast   Sales  Apent 

490   Burnslde   St..   Portland 

1161-BI  Mission  St,  San  Francisco 


Completing    Plans. 

KKSIDE.Ni'E  Cost,   »30,000 

I'KI!1II..E   BEACH,  Monterey  Co.,  Cal. 
Two-8tory   frame   and   stucco   residence 

with    tile    roof. 
Owner — Harry   Hunt. 
Architect — C.    A.    Tantau.     251    Kearny 

St.,  S.   F. 


Plans    To    Go    Out    For    Figures    This 

Week. 
RESIDENCE  Cost,    »45,000 

PIEDMONT,    Sea    Cliff    Ave, 
Two-story   frame   and   stucco   residence 

of    Italian    architecture    with    terra 

cotta    tile    roof    (S)    rooms). 
Owner— Whiteheld. 
.\r<  hllect — C.    W.    McCall.    Alameda    Co. 

Title   &    Ins.   Eldg..   Oakland. 


Contract   Awarded. 

RESIDENCE  Cost.  $13,800 

OAKLAND,    Alameda    Co.,    Cal.,    Clare- 

mont   District. 
Two-story   frame   and   stucco   residence 

and  separate  garage  with  tile  roofs 
Owner — Mrs.    Kleinschmldt. 
Architect — Chas.    W.    McCall,    Alameda 

Co.   Title   Ins.   Bldg..   Oakland. 
Contractor — H.   ('.  Andreson,  1229  Pearl 

St.,  Alameda. 


Contract  Awarded. 

DWELLINGS  Cost.  $9000  each 

SAN    FRANCISCO,   W    Pierce    St.,    75    to 

150  N  Capra  Way. 
Four      1-story      and      basement      frame 

d\vellings. 
Owner — R.     O.     Hall.     6140     Geary     St., 

San   Francisco. 
.\rchitect — None. 
Contractor — Thos.    Hamill,    6140    Geary 

St.,   S.   F. 


Contract  Awarded. 

DWELLING  Cost,    $10,657 

SAN    FRANCISCO,    Cal.,   Lot   4    Blk.   10, 

St.   Francis   Wood. 
Tw'o-storv    and    basement    frame   dwlg. 
Owner — Joseph    A.    Hatter,    10    3rd    St., 

San    Francisco. 
Architect — Masten  &  Hurd,  278  Post  St., 

San    Francisco. 
Contractor — Henry      F.      Papenhausen, 

532  3rd  Ave.,  S.  P. 


Contract  Awarded. 

RESIDENCE  Cost,   $15,000 

BERKELEY,   Alameda  Co.,   Cal.,   Clare- 

mont   District. 
Two-story    and    basement     frame     and 

stucco   residence. 
Owner  —   John    Calkins   Jr.,   Syndicate 

Bldg.,  Oakland. 
Architect    —    Ernest    Coxhead.    Hearst 

Bldg.,    San    Francisco. 
Contractor — J.  B.  Malmstrom,  2326  27th 


Plans  Being  Figured. 

RESIDENCE  Cost,  $-— 

PEBBLE    BEACH,    Monterey    Co.,    Cal., 

Pebble  Beach. 
Two-story     and     basement     frame    and 

stucco     slate     roof    Normand     type 

residence    (17    rooms,    5    baths    and 

separate    garage). 
Owner — Withheld. 
Architect — Houghton    Sawyer,     Hearst 

Bldg.,   San   Francisco. 
Bids   are   being   taken   for   a   general 
eontract. 


CLAWSON    PATENT 
CHIMNEY   CO. 

OLAWSON'S    PATENT   CHIMNEY 

fa  the  Mo»t   Complete  on   the 

Market 


CLAWSON'S    FURNACE     GRATE 
tor  Ga»,   C«al   or  Wood 

OLAWSON'S 

HOODS  and  DAMPERS  for 

Open    Fteeplacea 


Expert*   In    Cnrlngr   Smoty   Fine* 
and   In   Ventllatinc 

Terra  Cotta  and  Galvanized  Iron 

Chimney  Top*   Erected 

Chimney  Sweepins 

149  OOCGH  STREEyr 
Phone  Part  60«a       San  FrancUeo 


Contract  Awarded. 

RESIDENCE  Cost,   $15,000 

SAN  FRANCISCO,  NW  Lake  and  24th 
Avenue. 

Two-Btory  and  basement  frame  resi- 
dence. 

Owiur— F.  H.  Turner,  1200  Battery  St., 
San   Francisco. 

Architect — Lewis  M.  Gardner,  942  Pine 
St.,    San    Francisco. 

Contractor — R.  A.  McLean,  761  17th  Ave 
San  Francisco 


Plans  Being  Figured — Bids  Close  Nov. 
10.  1924 

RESIDENCE  Cost,    $14,000 

0.\KLAND.  Alameda  Co.,  Cal.,  Clare- 
mom   District. 

Two-story  frame  and  stucco  residence 
and  separate  garage  with  tile  roofs 

Owner — ^Mrs.  Kleinschmldt. 

Architect — Chas.  W.  McCall,  Alameda 
Co.   Title  Ins.   Bldg.,   Oakland. 


Contract  Awarded. 

RESIDENCE  Cost,    $10,565 

SAN  FRANCISCO,  W  Santa  Paula  327 
S   Yerba  Buena. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — T.    H.    Porramore. 

Architect — H.  H.  Gutterson,  526  Pow- 
ell St.,  S.  P. 

Contractor — Moore  &  Watson,  77 
O'Farrell  St.,  S.   F. 


PALOS  VERDES,  Imperial  Co.,  Cal. 
— Archt.  Kirtland  Cutter,  1010  F  &  M 
Bank  Bldg.,  Long  Beach,  has  complete 
plans  and  work  will  start  at  once  on 
2-story  dwelling  in  Palos  Verdes  for 
J.  Wehrman;  7  rms.,  frame  and  plas., 
tile  rtg.,  hardwd.  fls.  and  trim,  3  tile 
baths,  unit  sys.  htg.,  aut.  water  htr.; 
$20,000. 


PALOS  VERDES,  Imperial  Co.,  Cal. — 
Archt.  Kirtland  Cutter,  1010  F  &  M 
Bank  Bldg.,  Long  Beach,  has  completed 
plans  and  work  will  start  at  once  on 
a  10-room.  2-story  dwlg.  in  Palos 
Verdes  for  Ella  D.  Campbell.  Frame 
and  plas..  tile  rfg.,  hardwd.  fls.,  hard- 
wood trim,  6  tile  baths,  unit  sys.  htg., 
aut.   water  htr;  $40,000. 


SCHOOLS 


rost,   $- 


Cal. 


Plans  Being  Prepared. 

LABORATORY 

PALO    ALTO,      Santa      Clar 
University  Campus. 

One-story  steel  and  corrugated  iron  ex- 
perimental   laboratory. 

Owner — Iceland  Stanford  Jr.  University. 

Architect — Bakewell      &      Brown,       251 
Kearny  St.,  San  Francisco. 


Completing  Plans. 

GYMNASIUM    BLDG.  Cost,     $60,000 

POMONA,    Los    Angeles    Co.,    Cal.,    Po- 
mona  H.   S.   Dist. 

Reinforced  concrete  and  brick  gymna- 
sium building. 

Owner   —   Pomona   Union    High   School 
Dist.,   Pomona,    Cal. 

Architect — Wm.  H.  Weeks,  369  Pine  St,. 

San  Francisco,  and  Tribune  Tower, 

Oakland,    and   Robert   H.   Orr,    1305 

Corporation  Bldg.,  Los  Angeles. 

Plans    will    be    ready    for    figures    in 

about  a  week. 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  ProBpect  612 

Equipped  To  Handle 
Any   Size   Job. 

DIRECT  FACTOET  BUTEBS 


IS 
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SAN  jOSE,  Santa  Clara  Co.,  Cal.— 
The  following  bids  were  received  on 
Nov.  11th,  at  8  o'clock  P.  M.,  by  the 
Board  of  Education  of  the  City  of  San 
Jo=e  for  the  construction  of  a  two- 
story  reinforced  concrete  junior  high 
school  building  to  be  erected  on  Santa 

*" '  General  Contract 

rroposltion   No.  2,   Deduct  for   Omitting    Manic   Room 


Clara  street,  to  be  known  as  the  "Santa 
c;iara  !-lri,et  Junior  High  School." 
rians  were  prepared  by  Architects  W. 
H.  Weeks,  369  Pine  St.,  San  Francisco, 
Tribune  Tojver,  Oakland,  and  iJindcr  <S: 
Curtis,  Binder  Bldg.,  San  Jose,  asso- 
ciated. The  two  lowest  bids  were 
taken  under  advisement. 


EAGLE  ROCK,  Los  Angeles  Co.,  C»I. 
— Architect  lllchard  D.  King,  519  Van 
Nuvs  Bldg..  i.s  preparing  plans  for  a 
12-unit  1-storv  and  part  2-story  school 
building  at  San  Rafael  school  site. 
Eagle  Rock,  for  the  Board  of  Educa- 
tion. Auditorium  and  classrooms,  brick 
walls,  part  basement,  tile  corridor  and 
stair  construction,  slate  blackboards, 
folding    partitions.      Cost,    ?84,000. 


Prop.  Xo.   1 

F.  T.  Edmans,  143  K-8th  St.,  San  Jose HIHls 

Jorgen.sen   &   Cook.   San   Jose oVAA 

R.  O.  Summers,  San  Jose z]7ii,, 

Robert   Trost.   San   Francisco otK'nnn 

E.  Nommensen,   San   Jose. iw^ti 

R.   W.   Moller,   San   Francisco ,;is,ij» 


Littlef'ield,    Oakland ?f I'nnn 

Shepherd,    Stockton tlt'lnn 

„   "^ — ,,..    !.■,.„   Francisco i.i9,!(0U 


Alt.  1 
$1,100 
1.100 
1,853 
1,100 
1.600 
1,390 
1,350 
400 
1.440 
1,150 


Prop.  No.  8 

$14,297 

16,000 

14,699 

16,500 


16,400 
14,200 
17,6'JO 
14,262 
19,000 


""^      Heating  and   Ventilating 


R.    W 

J.    F.  . 

Cobby   &   Owsley,   San ,  9,0010 

Herndon   &   Finnigan,   Sacramento Z3»,81J 

Electrical  Work 

Ri^nerRoy    Butcher,    68    S-Willard    St.. 
^"'""         San   Jose,   $11,136;   $497;   $988;    $28, 
$1074x6    Page-aicKenny    Co..    589    Howard 

St.rs.    F.,    $12,587;   $285;   $838;   $18.. 
1111^1.  E.  Ryan,  Redwood  City $13,000 


Co.,    192 


.$17,955 


Ideal   Heating 

Erie    St.,    S 
W.    K.    Nottingham,    368 

10th    St.,    Oakland..    18,444 
W     S.    Bays,    Alameda..    18,570 

P.  J.   Enright,   S.  F 18,785 

W     H     Picard,   Oakland  18,935 
Geo.  Schuster,  Alameda  19,976 


$650;   $1404;   $370. 
S.  F. 


1100 

1158F.  E.  Newbery, 

n20    $481;  $949;  $425. 


.$13,267 


Plans   Being   Figured— Bids   Close   Dec. 

1    1924    8PM 
AUDITORIUM    BLDG.  Cost,    $60,000 

TURLOCK,   Stanislaus  Co.,  Cal. 
Two-story       brick       auditorium       bldg. 

seating  capacity  1500  persons. 
Owner — Turlock     Union     High     School 

District.  „.        „. 

Architect— Wm.  H.  Weeks,  369  Pine  St. 

S    F    and  Tribune  Tower,  Oakland. 
Bids   are    being   taken   for   a   general 
contract.   Plans   may   be   obtained   from 
the  architect. 

OCEANSIDE.  San  Diego  Co..  Cal.— 
Theo.  C.  Kistner  &  Co.,  architects,  616 
Pantages  Bldg.,  Los  Angeles,  and  537 
Spreckels  Bldg..  San  Diego,  will  pro- 
ceed at  once  with  working  drawings 
for  the  new  Oceanside  Union  High 
School  addition.  Money  is  now  avail- 
able and  call  for  bids  will  be  issued 
soon;  8  classrooms  and  auditorium; 
stucco  exterior,  composition  roof,  gas 
heating  system,  maple  floors.  Cost, 
$80,000. 


NAP\  Napa  Co.,  Cal. — Frank  Lamb, 
Vallejo'. 'at  $3295  awarded  contract  by 
Gordon  Valley  School  District  to  erect 
one-story   frame   and   stucco   school. 

INGLEWOOD.  L.  A.  Co.,  Cal.— Archt. 
Norman  F.  Marsh,  211  Broadway  Cen- 
tral Bldg.,  Los  Angeles,  has  been  com- 
missioned to  prepare  plans  for  2  gram- 
mar school  bldgs.  at  Inglewood  lor  In- 
glewood  Grammar  School  Dist.  No  de- 
tails have  been  definitely  decided,  al- 
though the  $175,000  bond  issue  recently 
voted  will  be  used  to  erect  1  new  bld&. 
and  an  additional  bldg.  on  one  of  the 
present  grammar  school  sites. 


Mailing  Lists 

Will  help  you  increase  sales 
i  Epnd  for  FREE  catalog  glviog  ccunt^ 
'  ^d  prices  oa  ^hooEanda^of^  class^ified 

I^-*Nation3r.StateandU>t:al;-lndMd- 
lala    Profe3aioii3,  Businesa  Cooceros. 

•_  Guaranteed  t^ji^^j^ 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical   Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
e  Last  'Word  in  Wall  Boai 


CAUFOKMA  CEDAB  PRODUCTS   COMPAinr 

STOCKTON,   CALIFORNIA 


PAN  FTJANCISCO— Elliott  and  Grant, 
180  Jessie  St.,  at  $4,136  submit  low 
bid  to  Board  of  Public  Works  to  con- 
struct exits  at  Girls"  High  school 
auditorium.      Other    bids    were: 

H.   Hallensleben    $4844 

J.    C.   Schultheis    4938 

Barrett  and   Hilp   

Grant    and    Hart    


5697 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Martinez  School  District  has  pur- 
chased 14-acre  site  on  which  it  is  pro- 
posed to  erect  a  new  grammar  school. 


LOS  ANGELES,  Cal.— Until  9  a.  m  . 
Nov.  26.  bids  will  be  rec.  by  L.  A.  bd. 
of  ed.  for  addition  to  Hammel  Street 
Fchool,  Bannick  and  Hammel  Sts.  Sep- 
arate bids  will  be  taken  on  general, 
plumbing,  painting,  heating  and  venti- 
lating, and  electrical.  Plans  and  spec, 
as  prepared  by  bd.  of  ed.  archt.  dept., 
on  file  at  730  Security  Bldg.,  Los  An- 
geles. Cert,  or  cash,  check  or  bond.  5%. 
Wm.  A.  Sheldon,  secy.  Two-story,  60  by 
145  ft.,  brick  constr.,  press,  brick  fac- 
ing, comp.  rf.,  maple  fls.,  reinf.  cone, 
corridors  and  stairs;   $82,000. 

LOS  ANGELES.  Cal.  —  Archts.  John 
Parkinson  and  Donald  B.  Parkinson, 
420  Title  Inc.  Bldg.,  Los  Angeles,  are 
preparing  plans  for  the  Law  bldg.  to 
be  erected  for  the  University  of  South- 
ern California.  Three-story  and  base- 
meat,  120x120  ft.,  class  C  brick  constr., 
cast  stone  trim,  clay  tile  rfg.,  pine 
inter,  trim,  steam  htg. 


WHITCO 

CASEMENT  HARDWARE 

Makes    the    Sash    Self-adjusting. 

No  Hinges  or  Adjusters  Are  Re- 
quired. 

It  is  Non-rattling. 

All  Hardware  Is  Entirely  Con- 
cealed. 

No  Special  Sash  or  Frame  Detail 
Required. 

One  Size  Hardware  Fits  All  Sash. 

May  Be  Installed  to  Swing  to 
Right  or  Left. 

Easily  Fitted  to  Old  or  New  Sash. 

Outside    of   Sash    Easily    Washed    11 
From  Inside  of  Room. 

WHITCO  HARDWARE  takes  the 
place  of  both  hinges  and  ad- 
justers. 


Each  set  is  packed  In  a  neat 
carton  8  inches  long  and  1  Inch 
square,  which  contains  full  In- 
stalling instructions. 


Manufactured  by 

IDEALERS  INI  IBUILDINCUsrECMJES 
365  Market  Strevt 


xy.     .NuVuiMij-r     u 
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SAN    FRANCISCO    —    Anderson    and 

■■"■■rosf.    S2U    Jlarkoi    St.,    at    1324,000 

at.d   cuntract    by    Uuard    u(    I'ubUc 

.^   to  erect  Dudley  Slonu  School  In 

<l    St.    bet.    Masonic    and    Central 

,  will  be  two-story  reinforced  con- 

wlth    terra    cotta    trim,    contaln- 

l   classrooms.      \Vm.   J.   Bays,  Ala- 

>.    at    }lU.41iil    awarded    mechanical 

1  mt-nl.       Uowd-Seid     Klect/rlc     Co., 

Mission     St.,    at     $1,530    awarded 

■ic    fixtures.      L,.       Klatland,       1959 

.  iti  St.,  awarded  electric  worit.  Gil- 

hinidt    Co..    198    Otis    St.,    at    $14,- 

warded    plumbing. 

lowliiy:   Is  u   complete  list  u(   bids 

\.-d; 

<ienenil  Coiitniet 
Anderson  *i  Rintjrose, 

(awarded)     J3:i4,000 

O    Monson    327,760 

Barrett  and   IlUp    330,200 

K.    K.   Parker    337,800 

Mahoney    Bros 339,000 

Jas.    L,.    McLaughlin    Co 344,400 

C.    L,.    Wold     344,489 

Anton    Johnson    349,490 

Sampel    and    Cody     352,000 

Mvchauieal  Department 

\V,    J.    Bays    (awarded)     $16,499 

W.  H.   Picard    17,026 

Knittle-Cashel  Co 17,228 

A.    Lettich    17,330 

Scott    Co 17,393 

P.   J.   Enright   17,410 

Gillcy-Schmidt    Co 17.956 

Geo.  A.  Schuster   17,960 

Fred.  W.  Snook  Co 18,306 

Turner  Co 18,660 

Thos.    Skelly     20,349 

ESlectric   AVork 

L.    Flatland    (awarded)     $9,652 

Crown    Electric   Co 9,975 

Butte    El.    &.   Eq.   Co 10,082 

Pacific   Klec.   Const.   Co 10,417 

Decker  Elec.  Const.  Co 10,733 

Standard  Elec.  Const.  Co 10,938 

M.    E.    Ryan    11,900 

Plnnibinp 
Gilley-Schmidt    Co.     (awarded)    $14,154 

Thos.   Skelly 15,597 

A.    J.    Wilson    16,466 

A.   Lettich    17,392 

Electric    Fixtures 
Dowd-Seid    Elec.    Co.    (awarded)    $1,530 

J.    W.    Eurtchaell     1,875 

Severin    Electric   Co 2,000 

Roberts    Mfg.    Co 3,150 


SAN  JOSE,  Santa  Clara  Co.,  Cal — 
Until  November  20,  1924,  5  P.  M.  bids 
will  be  received  by  W.  L.  Bachrodt, 
Secretary  of  the  Board  of  Education, 
City  of  San  Jose  tor  heating  and  ven- 
tilating system  at  the  new  Woodrow 
W^ilson  Jcnion  High  School  Bldg., 
(formerly  "Grant  Street"  school)  now 
being  erected  according  to  plans  and 
spicifieations  prepared  by  W.  H.  Weeks 
3611  Pine  St.,  San  Francisco  and  Binder 
&  Curtis,  Associated  Architects,  San 
Jose,  or  at  the  office  of  the  Secretary 
of  the  Board  of  Education,  High  School 
Bldg.,  San  Jose. 

Bids  previously  taken  for  this  work 
were  rejected.  Slight  changes  in  the 
plans  have   been  made. 

See  "Official  Proposals"  tills  Lssue. 

EVERETT,  Wash. — Bids  will  be  ask- 
ed shortly  to  erect  Ihree-story,  E  shape, 
40  classroom,  auditorium,  boys'  and 
girls'  gvmnasium,  junior  hign  school 
to  be  erected  in  Everett  for  School  Dis- 
trict No.  24,  Snohomish  County.  Mor- 
rison &  Stimson,  architects.  Lumber 
Exchange  Bldg.,  Seattle.  Brick  and 
terra  cotta  construction. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Exohanse) 
1083  MAJIKBT  8T. 

Phone  Market  891    San  Francisco 


SAN  FRANCISCO — E.  B.  Hamilton,  at 
J449U  auhmllted  low  bid  to  Board  of 
Public  Works  to  iiiuv.  Everett  school. 
Other  bids  were;  Anderson  and  Klng- 
ruse,  $6JUU,  Grant  and  Uart,  $7650;  A. 
Letllch,  $7952;  Mutthles  and  Gale,  $7- 
t«u4;  Elliott  and  Grant,  $8400;  A.  S. 
GouBh,   $8410. 

GERLACH,  Nevada  —  Until  Dec.  8, 
bids  will  be  received  by  Mont  E.  Hut- 
chison, Clerk,  Gerlach  Consolidated 
School  District  No.  27,  to  construct  ad- 
dition to  present  school.  Plans  ob- 
tainable   from    clerk    at    Gerlach. 


BANKS,  STOKES  &  OFFICES 


ComplctlnB    I'lans. 

Bank  Bldg.  Cost,  $200,000 

SACRAMENTO,     Cal.       Seventh    and    K 

Streets. 
Two-story   and  basement  Class  A  bank 

building. 
Owner — United  Bank  &  Trust  Co. 
Architect   —   C.   E.    Gottschalk,    Phelan 

Bldg.,   San   Francisco. 
Plans    will    be    ready    for    figures    in 
about  six  weeks. 


Contract   Awarded. 

STORES  Cost,    $7885 

SAJM  JOSE,  Santa  Clara  Co.,  Cal.  The 
Alameda. 

One-story  bricli  (4)  stores. 

Owner — Mr.  J.  Atlas. 

Architect — Wolfe  &  Higgins,  Auzerlas 
Bldg.,  San  Jose. 

Contractor — H.  Sherman,  41  W-San  An- 
tonio St.,  San  Jose. 


Plans   Being  Figured. 

STOKES  Cost,  $12,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     Santa 
Clara  St.,   bet.   2nd  and  3rd  Sts. 

Two-story  brick  stores  and  loft  build- 
ing   (2   stores). 

Owner — Markovits  &  Fox,  40  N-Fourth 
St.,   San  Jose. 

Architect — Wolfe    &    Higgins,    Auzerais 
Bldg.,   San  Jose. 
Bids   are    being    taken   for   a   general 

contract. 


Completing  Plans — Ready  for  Figures 
in   About  a  Week. 

OFFICE  BLDG.  Cost,  $35,000 

SAN  FRANCISCO.  Ocean  Ave  and 
Watson   Street. 

Brick    branch   Post   Office   building. 

Owner — Louis  R.  Lurie  Co. 

Architect  —  O'Brien  Bros.,  315  Mont- 
gomery St.,  San  Francisco. 

Lessees — United    States    Government. 


Contract   Awarded. 

STORES  Cost,    $12,000 

OAKLAND,  Alameda  Co.,   Cal.     SE  Cor. 

Grand  Ave.  and  Boulevard  Way. 
One-storv  concrete  stores. 
Owner — F.  E.  Romie,  2655  Dwight  Way, 

Berlveley. 
Architect — Hutchison      &      Mills,      1214 

Webster  St.,  Oakland. 
Contractor — R.    Wilson,    3051    Benvenue 

Ave.,    Berkeley. 


Disraeli  said:  "Confldence  Is  a 
plant  of  slow  growth."  The  con- 
fldence which  architects,  con- 
tractors, and  ©"wners  everyTvhere 
have  In  ftuandt-quallty  painting 
and  decorating  service  bas  been 
e.stabli.«hed  throngli  the  strictest 
adherence  to  tlie  highest  stand- 
arfls  during  the  past  40  years. 
AVhether  the  Job  be  large  or 
small,  onr  paramount  interest  is 
to  achieve  the  best  result  and 
give  full  value  for  every  dollar 
expended.  Quandt-qnality  serv- 
ice in  a  dependable  service  and 
will  fniflll  all  your  reqnlrementa. 


A.  Quandt  &  Sons 

Painters  •  Decorators 

Since  18S5 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  rRANCISCO 

Los  Angeles 


Preliminary    Plana    Being   Prepared. 

EXCHANGE   BLDG.        Approx.    $400,000 

PKESNO,  Fresno  Co.,  Cal.  SW  'Van 
Ness   Ave.  and   Stanislaus   St. 

Four  to  eight-story  class  A  telephone 
exchange  building,  100x150  (height 
not  decided). 

Owner — PaciUc  Tel.  &  Tel.  Co.,  833 
Grant  Ave.,  San  Francisco. 

-Vrchitect — Architectural  Dept.  of  Own- 
er   (E.    V.    Cobby,    S.    F.) 


Figured  to  be  Taken  In  a  Few  Days. 
STORE    BLDG.  Cost,    $13,000 

SA.V    FRANCISCO.      N    Commercial    St., 

bet.   Kearny  and  Montgomery  Sts. 
Three-story     and     basement     reinforced 

concrete    loft   and   store    building. 
Owner— Withheld. 
Architect — Erie       J.     Osborne,       Bolboa 

Bldg.,   San   Francisco. 


Completing  Plans — Figures  to  be  Taken 
in   Two   Weeks. 

STORES,    ETC.  Cost,    $32,000 

SAN  JOSE,  .Santa  Clara  Co.,  Cal.  2nd 
St.   near"  Santa  Clara. 

Two -story  reinforced  concrete  build- 
ing (4  stores,  printing  plant  and 
dancing  academy). 

Owner — Roy  Atkinson. 

Architect — Wolfe  &  Higgins,  Auzerais 
Bldg.,  San  Jose. 


Completing  Plans. 

STOliES,    ETC.  Cost,    $25,000 

BURLINGAME,  San  Mateo  Co.,  Cal. 
Howard   St. 

One-story  reinforced  concrete  and  hol- 
low tile  building  (2)  stores  and 
(2)    shops. 

Owner — Withheld. 

Architect — Kuhn  &  Edwards,  Commer- 
cial Bldg.,   San  Francisco. 


Contract  Awarded. 

STORE  BLDG.  Cost,  $15,000  approx. 

SAN  FRANCISCO.  Fillmore  and  Ful- 
ton Streets. 

One-story  and  basement  reinforced 
concrete   store   building   (6   stores). 

Owner — H.  F.  Ramacciotti,  228  Mont- 
gomery St.,   S.  F. 

Architect  —  Willis  Lowe,  Monadnack 
Bldg.,  S.  F. 

Contractor — C.  F.  Parker,  251  Kearny 
St.,  S.  F. 


Completing   Plans — Ready    for   Figures 

In  Two  Weeks. 
STORE    BLDG.  Cost,    $50,000 

BUKLINGAME,  Primrose  Rd.  and  Bur- 

lingame   Ave. 
One-story  and  mezz.  class  C  store  bldg. 
Owner — Levy  Bros. 
Architect — E.    L.    Norberg,    593    Market 

St.,    San    Francisco. 


Pile   Foundation,   Excavating  &  Pump- 
ing— Bids    Being   Taken. 

BUILDING  Cost,    $50,000 

SAN       FRANCISCO,      W     Embarcadero 
45.10   N   Howard. 

One-story   class   C   store   building  with 
wooden   pile  foundation. 

Owner — Pope  &  Talbot  Land  Co. 

Architect — J.  E.  Krafft  &  Sons,  Phelan 
Bldg.,    S.   F. 
NOTE — Bids   will   be   taken   In   about 

two   weeks  for   the  building. 


Bids   Being   Taken. 

BUILDING  Cost,  $12,000 

BURLINGAME,     San     Mateo     Co.,     Cal., 

Broadway    and    El    Camino    Real. 
One-story    concrete    store    building. 
Owner — L.    Liberopolis,    Burlingame. 
Architect — Capt.    Ernest    L.       Norberg, 

.-)93  Market  St.,  S.  F. 


Phono   Mission    J607 

Res.    Phone   Mission    5228 

Fire  Protection  ProductsCo 

FIRE  DOOR  EXPERTS 

Kalamein,     Copper     and     Hran«« 

Doora   and   Trim 

Ornamental   Bntranees 

Sheet  Hetal  W^orlc  o<  ESvery 

Deocrlptlan 

CHAS.   SCHULTHEIS,  Mer. 

SllT-SxlO  TWENTIICTH   STRBBT 

near    Hnrrisoo    St. 

SAN    FUAJIOISOO,    OAUS'. 
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Biltmore  Hotel,  Los  Angeles 


Announcement  is  made  of  the  affilia 
ing  Co.,  Inc.,  of  San  Francisco,  manufac 
the  firm  of  Brown  and  Pengilly,  2114 
concern  manufactures  switch  and  panel  b 
will  manufacture  and  distribute  in  conju 
switchboards  and  panels  in  the  norther 

The  panels  and  switchboards  are  well  known 
on  the  Pacific  Coast  and  are  extensively  used  in 
the  Southern  California  section,  where,  company 
officials  point  out,  more  than  seventy-five  per 
cent  of  the  office  buildings,  theatres,  clubs  and 
hotels  erected  within  the  past  few  years  have 
been  equipped  with  the  Brown  and  Pengilly  in- 
stallations. 

Among  the  more  important  installations  re- 
cently completed  in  the  Southern  California  sec- 
tion is  the  Biltmore  Hotel  in  Los  Angeles.  Other 
large  installations  include  Grauman's  Metropolitan 
Theatre  in  Los  Angeles  and  another  in  Holly- 
wood. The  Pacific  Finance  Building,  the  Uni- 
versity Club,  Pacific  Mutual  Building  and  other 


tion  of  the  Western  Safety  Manufactur- 
turers  of  electrical  safety  switches,  with 
East  Ninth  street,  Los  Angeles.  The  latter 
oards.  The  former  company  in  future 
nction  with  the  Los  Angeles  firm  all 
n  section  of  California. 

notable  structures  have  been  equipped  with  the 
Brown  and  Pengilly  switch  and  panel  boards. 

The  materials  used  in  the  manufacture  of  the 
boards  are  of  the  highest  quality.  G.  E.  Toggle 
switches  and  Johns-Manville  Ebony  boards  are 
used  in  the  manufacture.  The  products  are  in- 
spected and  approved  by  the  National  Board  of 
Fire  Underwriters  and  meet  with  the  approval  of 
all  local  departments. 

Catalogs,  prices  and  samples  of  main  switch 
boards,  electric  panel  boards,  safety  switches  or 
special  gutter  for  the  installation  of  wires  or  ap- 
pliances will  be  furnished  on  request  to  the  office 
of  the  Western  Safety  Manufacturing  Company, 
Inc.,  which  maintains  offices  and  salesrooms  at 
247  Minna  Street,  San  Francisco. 


WESTERN  SAFETY  MANUFACTURING  CO.,  Inc. 

Manufacturers  of 

ENCLOSED   EXTEENALLT  OPERATED   SAFETY    SWITCHES,  KNIFE   SWITCHES,    METAl 
SWITCH  AND  CUT-OUT  BOXES,  SAFETY  SWITCH  BOAKDS 

247  MINNA   STREET  SAN  FRANCISCO 

Phone  Sutter  3008 
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Plans    Complelf — Contractors   To   Take 
Sub-Figures. 

OFFICE   BLDG.  Cost.   $300,000 

SAN    FrtANCISCO,   W   Sansome   S  Cali- 
fornia. 

FiKht-story    class    A    office    bldtt. 

OwniT — Klrcman'.-"    Fund    Ins.    Cu..    315 
MontBomery   St..  S.   F. 

Architect— Weeks    &    Day,      315      Mont- 
somory  St..   San   Francisco. 

Contractor  —   MacDonald   &   Kahn,    130 
Montgomery   St.,   San    Fram-Lsco. 
The    new    building    will    adjoin     the 

present      structure      of      the    Fireman's 

Fund  Insurance  Co. 


One-story  reinforced  concrete  and  ter- 
ra cotta  bank  building:. 

Owner — First  National  Bank  of  Teha- 
ma  County,    Redd    Bluff. 

Architect — Wm.  H.  Weeks,  369  Pine  St. 
San  Francisco  and  Tribune  Tower, 
Oakland. 


Contract   Awarded.  - 

lUMLPING  Cost,   J6800  approx. 

SAX  MATKO,  San  Mateo  Co.,  Cal. 
.Innction  nf  El  Camino  Real  and 
Crystal  Springs  Road. 

One-story   frame  and  stucco  hidg. 

Owner  —  Cal.  State  Automobile  Asso- 
ciation. 

Architect — W.  H.  Crim  Jr.  and  H.  Mur- 
dock.    425    Kearny    St.,    S.    F. 
'  Contractor — Chas.     Pedersen.     60     Pen- 
insular  Court,   San   Mateo. 


To  Be  Done  By  Day's  Work. 

STORE  BI.DG.  Cost,  J20,000 

BURLINGAME,  San  Mateo  Co.,  Cal,, 
Burllngame  Ave.  near  El  Camino 
Real. 

One-story  brick  and  tile  arcade  store 
building. 

Owner — .lohn  W.  Rutherdale,  Burlln- 
game,  Cal. 

Architect — E.  L.  Norberg,  593  Market 
St.,  San  Francisco. 


Preliminary   Plans   Being   Prepared. 
r.AXK  BLDG.  Cost,  $75,000 

RED  BLUFF,  Tehama  Co.,  Cal. 


Plans   Being  Prepared. 

OFFICE    F.LDG.  Approx.    $700,000 

OAKLAND.     Alameda     Co.,     Cal.       19th 

and   Franklin   Sts. 
Twelve-story  Class  A   office  building. 
Owner — A  Corporation.  Name  Withheld 
Architect — Wythe.  Blaine  &  Olson,  1800 

Telegraph   Ave   Oakland. 
Contractor — Chas.    W.    Heyer   Jr.,   Mills 

BIdg.,   San   Francisco. 
The  financing  is  now  being  arranged 


Plans  Complete — ^^'ork  To  Be  Done  By 

Day's    Labor. 
STORE  BLDG.  Cost,   $ — 

BERKELEY.     Alameda    Co.,     Cal.,     All- 

ston   Way. 
Onc-storv     reinforced     concrete     store 

hidg.,    40x120    ft.,    (7    stores). 
Owner — ("has.  W.  Heyer  Jr.,  Mills  BIdg. 

•San   Frjinclsco. 
.Vrchitoct — Chas.    W.    McCall,    Alameda 

County  Title  &  Ins.  Bldg..  Oakland. 


SAN  FRANCISCO,  Cal.— Alex  Cole- 
man. 706  Ellis  St.,  has  been  awarded  a 
contract  for  plumbing  and  heating  for 
a  ten-story  reinforced  concrete  store 
and  odlce  building  being  erected  on 
Post  St.  between  Powell  and  Mason 
Sts.  for  Selah  Chamberlain.  Plans 
were  prepared  by  Bakewell  and  Brown, 
251  Kearny  St.  Engineer  T.  Ronne- 
berg.  Crocker  BIdg..  has  charge  of 
awarding  contracts.  Bids  for  the  elec- 
trical work  are  under  advisement. 
Other   bids   will   be   taken    later. 


SAN  FUANCI.SCO,  Cal.  —  Standard 
Electric  Co..  80  Natoma  St..  S.  F.  has 
been  awarded  contract  for  the  elec- 
trical work  in  the  ten-story  and  base- 
ment Class  A  office  and  loft  building, 
owned  by  Selah  Chamberlain,  planned 
by  Bakewell  &  Brown.  251  Kearny  St., 
S.  F.,  architects.  Engineer,  T.  Ronne- 
berg,  Crocker  BIdg.,  S.  F.  having 
charge  of  awarding  contracts. 

Other  contracts  previously  awarded 
are:  Furnishing  terra  cotta  awarded 
to  niadding-McBean  Co.,  Crocker  BIdg., 
S.  P.  Brick  work  and  setting  tile  to 
Keed  &  Reed.  180  Jessie  St.,  S.  F.  Low 
bidder  for  concrete  work,  H.  L.  Peter- 
son. Lick  BIdg.,  S.  P. 

Bids  will  be  taken  next  week  for 
ornamental  iron  and  carpentry  ^vork. 


LOS  ANGELES.  Cal. — McFadden  and 
Winkelman,  1102  W  Pico  St.,  were 
awarded  gen.  cont.  for  erecting  a  class 
C  store,  office  and  lodge  bldg.  at  Hoov- 
er and  23rd  Sts.  and  Union  Ave.,  for 
Golden  State  Ma.'sonic  Lodge.  Morgan, 
Avails  &  Clements.  1124  Van  Nuys  Bldg. 
archts.  The  site  is  215x113x215  ft:  a 
portion  of  the  present  bldg.  will  be 
remodeled  and  the  remainder  will  be 
improved  with  a  3-story  and  basement 
structure  with  stores  in  first  story  and 
offices  and  lodge  rooms  above.  Brick 
constr.,  stucco  exter.,  cast  stone  trim, 
plate  glass,  steel  beams,  comp.  rfg., 
pine  trim.  cem.  and  hdwd.  fis.,  marble 
and  tile  work. 


SANTA  MONICA,  Los  Angeles  Co.. 
Cal. — Chas.  A.  Tegner,  402  Santa  Monica 
Blvd..  Santa  Monica,  is  taking  segre- 
gated bids  for  four-story  Class  B  de- 
partment store  building  at  the  south- 
east corner  of  4th  St.  and  Santa  Monica 
Blvd..  Santa  Monica,  for  himself:  50x 
100  ft.,  basement,  steel  frame,  brick 
walls,  composition  roof,  ornamental 
iron,  plate  glass,  maple  and  composi- 
tion floors,  electric  elevators,  marble 
and  tile.  Cost,  $80,080.  H.  C.  Holl- 
wedel,  architect,  1819  S.  Manhattan  PI., 
I>os   Angeles. 


BEVERLY  HILLS.  Los  Angeles  Co., 
Cal. — Archt.  W^.  Asa  Hudson,  Woods- 
Beekman  BIdg,  Beverly  Hills,  has  com- 
pleted plans  and  bids  have  been  taken 
tor  1-story  store  bldg.  at  n.e.  cor.  Do- 
heny  Dr.  and  Burton  Way.  Berkely 
Hills,  for  S.  S.  Anderson;  8  stores,  stuc- 
co exter.,  tile  rfg.,  plate  glass;  will 
contain  garage,  market,  drug  store, 
etc.;  $42,000. 


POSITION 
WORKS  MANAGER 

Young  man  seeks  opening  with 
manufacturer  of  sheet  metal  or 
lig^ht  structural  steel  products,  or 
a  standard  product,  heating  and 
ventilating  systems,  building  ma- 
terial, etc.  Able  organizer  of 
plant  and  employees,  shop  and 
cost  systems,  improver  of  prod- 
ucts, member  American  Society 
Mechanical  Engineers,  best  of 
reference.  Possible  future  finan- 
cial  investment. 

Addre.ss  to  Engineer.  1020  East 
17th   St..   Oakland.   Calif. 
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L.    A.   Co.,   Cal. — Archt. 
227  Laughlin  Bldg.,   is 
for  a  7-story  and  base- 
tore   and   loft   bldg.    on 
bet.   5th  and  6th  Sts., 
Sz.    Navy    Store.    Dimen., 
inf    cone,  constr.,   stucco 
ass,  steel  sash,   3  eleva- 
ing     doors,      gas      rads; 


Los  Angeles, 
W.  J.  Saunders, 
preparing  plans 
ment  class  A  £ 
Lios  Angeles  St 
for  the  Army 
82.5x130  ft.,  re 
exter.,  plate  gl 
tors,  steel  roll 
$175,009.  

SANTA  PRUZ,  Santa  Cruz  Co.,  Cal.— 
W  H.  Crowe  &  Sons,  Santa  Cruz,  auto- 
sales  agents,  have  purchased  site  75 
bv  123  ft.  in  Walnut  avenue  and  plans 
early  construction  of  an  autosalesroom 
structure    of    fireproof    construction. 

HAYWARD,  Alameda  Co.,  Cal. — H. 
Ogaar,  formerly  of  Sioux  City,  and 
now  a  resident  of  Hayward,  has  pur- 
cSrsed  site  66  by  95  ft.  at  Castro  St. 
and  Melvin  Court  and  plans  early  con- 
struction of  a  store  and  autosales 
building.  A.  Sorenson,  Hayward  con- 
tractor, will  erect  the  building.  Esti- 
mated   cost,    $20,000. 

LOS  ANGELES,  Cal.  —  Archts.  John 
Parkinson  and  Donald  B.  Parkinson, 
420  Title  Ins.  Bldg.,  Los  Angeles,  have 
prepared  plans  for  a  class  A  store  and 
loft  bldg.  to  be  erected  on  s  side  of 
7th  St.,  bet.  Hope  and  Flower  Sts.,  for 
the  Martz  Estate.  Three-story  and 
basement,  designed  for  12-story,  44x125 
ft  steel  frame,  reinf.  cone,  and  brick, 
terra  cotta  facing,  plate  glass,  elevator 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
The  Bank  of  Italy  is  planning  the  erec- 
tion of  a  new  building  at  First  and 
Santa  Clara  Sts.,  San  Jose.  H.  A.  Mm- 
ton,  Bank  of  Italy.  San  Francisco,  will 
be   the  architect,    it   is   understood. 


OAKLAND.  Alameda  Co.,  Cal. — It  is 
reported  that  Louis  R.  Lurie,  315  Mont- 
gomery St.,  San  Francisco,  and  asso- 
ciates will  erect  boxing  arenas  in  Oak- 
land, San  Francisco,  Los  Angeles  and 
Fresno. 

It  is  also  reported  that  the  arena  to 
be  built  in  Oakland  will  cost  approxi- 
mately $500,000  and  will  have  a  seat- 
ing capacity  of  at  least  10.000.  Fur- 
ther information  will  be  reported  later. 

Ready   for   Figures   End   of   This   Week. 
THEATRE  Cost,  $90,000 

OAKLAND,  Alameda  Co.,  Cal.      18th  St. 
and  Park  Blvd. 
Class  A  theatre   (1000  seats). 
Ovvner — Golden  State  Theatre  Co. 
Architect — Mark   Jorgensen,   110   Sutter 
St.,   San  Francisco. 
Bids    will    be    taken    for    segregated 
contracts. 


S.A.N  FRANCISCO  —  Constructing 
Quartermaster,  Fort  Mason,  completes 
plans  for  reconstruction  of  fender  line 
and  Transport  Dock  No.  1  and  bids  will 
be  asked  about  Jan.  1.  Work  Involves 
creosoted   and   timber   piles. 

SAN  FRANCISCO— See  "Streets  and 
Sewers,"  this  issue.  Plans  completed 
for   outfall   sewer.     Piling  work. 

SAN  FRANCISCO  —  Healy-Tlbbitts 
Construction  Co.,  64  Pine  St.,  submits 
only  bid  to  Constructing  Quarter- 
master, Fort  Mason,  to  drive  piles,  etc., 
for  wharf  repairs  at  Fort  McDowell. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


Contract   Awarded.  .,„„„„ 

ALTERATIONS  Cost,    $18,000 

OAKLAND,  Alameda  Co.,  Cal.  Franklin 
and  Fourteenth  Sts. 

Remodel  front  and  interior  of  theatre 
(redecorating,  slight  changes  in 
heating,  erect  entire  new  front,  ce- 
ment   plastered). 

Owner — Aclterman   &   Harris. 

Architect — Henry  H.  Meyers,  Kohl 
Bldg.,  San  Francisco. 

Contractor — Chas.  W.  Heyer  Jr.,  Mills 
Bldg.,    San   Francisco. 


Contract  Awarded.  ticcn 

STATION  ^  Cost,    $3660 

OAKLAND,  Alameda  Co.,  Cal.,  Oak- 
land  &   Jerome   Aves. 

One-story  frame  and  stucco  station 
with   tile  roof. 

Owner— Key   Route   System. 

Architect— Chas.  W.  McCall.  Alameda 
Title    Ins.    Bldg.,    Oakland. 

Contractor — C.  H.  Lawrence.  5321  Law- 
ton    Ave.,   Oakland. 


THEATRES 


Working  Drawings  Being  Prepared. 

THEATRE    ETC.  Cost,    $150,000 

BURLINGAME.  San  Mateo  Co..  Cal.,  N 
Burlingame  320  E  El  Camino  Real. 

One-story  steel  frame  class  A  vaude- 
ville theatre  and  4  store  bldg., 
Spanish  style,  cement  and  tile  ex- 
terior, tile  roof  (1525  seats). 

Owner — Ackerman    &    Harris,    S.    F. 

Architect — S.   Helman,    57    Post   St.,    San 
Francisco. 
It    will   have   a   fully   equipped   stage. 
Plans  will   be  ready  for  figures   In  a 

month. 


LOS  ANGELES,  Cal.— L.  A.  Smith. 
301  S  Western  Ave..  Los  Angeles,  is 
preparing  plans  for  3-story  brick  bldg. 
on  Ocean  Blvd.  w  of  new  West  Coast 
Theatre  for  Gore  Brothers.  Sol  Lesser 
and  Adolph  Ramish  of  West  Coast 
Theatres  Co..  Walter  Hcrne  and  I.  E. 
Barker.  It  will  contain  5  stores,  cafe 
and  studios;  100x150  ft.,  terra  cotta  and 
press,  brick  front,  plate  glass  and  mar- 
ble store  fronts,  comp.  rf.,  struc.  steel; 
$100,000.  Plans  will  he  ready  for  fig- 
ures  latter  part  of  next  week. 

PASADENA,  L.  A.  Co.,  Cal.— J.  H. 
Woodwnrth  &  Son,  200  E  Colorado  St., 
Pasadena,  will  start  work  at  once  on 
theatre  bldg.  at  s.e.  cor  E  Colorado 
St  and  Roosevelt  Ave..  E  Pasadena,  for 
J  W  and  Emma  Hickmore,  46  S  Roose- 
velt Ave..  Pasadena.  Kenneth  A.  Gor- 
don.,   archt.;    $50,000. 


WHARTES  AND  DOCKS 


Plans  Being  Revised. 

THEATRE  BLDG.  Cost,  $175,000 

OAKLAND.    Alameda    Co.,    Cal.      Grand, 

Lakeside  and  Walker  Avenues. 
Two-story     Class     A     theatre     building 

(1800    seating    capacity). 
Owner — A.    C.    Karski    and    Louis    Ka- 

liski. 
Architect — Reid  Bros..   105  Montgomery 

St.,    San    Francisco. 
New  bids  will  probably  be  called  for. 


Plans  Being  Figured.  ,cnnn 

STATION  Cost,  $5000 

OAKLAND.    Alameda    Co.,    Cal.,      Oak- 
land  &   Jerome   Aves. 
One-story    frame    and      stucco      station 

with    tile    roof. 
Owner— Key  Route  System. 
Architect— Chas.     W.    McCall,    Alameda 
Title    Ins.    Bldg.,    Oakland. 


Additional    Sub-Contracts    Awarded. 

ADDITION  Cost,   $134,400 

SAN  FRANCISCO,  Seventeenth  St.  near 
Mariposa  St.  .  jj- 

One-story     reinforced     concrete     addi- 
tional  floor   to  municipal   car  barn. 

Owner — City  and  County  of  S.  F. 

City    Engineer — M.    M.    O'Shaughnessy. 
City  Hall.  ^   „ 

Sub-contracts  were  let  as  follows: 

Hoofing J.   W.   Bender  Roofing  &   Pav- 
ing Co.,   Monadnock   Bldg.,   S.   F. 

,;i„.HH^P.  A.  Smith  Co.,  638  4th  St     S    F. 

HeatinB— Gilley-Schmid     Co..     198     Otis 
St.,   San   Francisco. 
Contracts  have  not  been  let  on  plas- 
tering or  painting. 

FRESNO,  Fresno  Co.,  Cal. — Fresno 
Post  No.  4,  American  Legion,  plans 
early  construction  of  boxing  arena, 
seating  5000,   costing  $10,000. 

SAN  FRANCISCO— Calif.  Steel  Co.. 
2nd  and  Harrison  Sts.,  Oakland,  at 
$29,640  awarded  contract  by  San  Fran- 
cisco Board  of  Public  Works  to  erect 
•Jteel  bus  structure  for  Mocassin  Creek 
Power  Plant,  Hetch  Hetchy  project. 
(53484)      1st    report    Oct.    25;    2nd    Nov. 

LOS  ANGELES,  Cal.— City  of  Los. 
Angeles  has  completed  plans  for  1-sto. 
sewer  screening  plant  at  end  of  City 
Rd.  n.  of  Coast  Blvd.  Hyperion,  H.  A. 
Van  Norman.  City  Engr.,  P.  A.  Warner, 
des..  rm.  318  Brunswick  Bldg.  160x96  ft. 
reinf.  cone,  frame,  brick  panels,  steel 
truss  rf.,  tile  and  tar  and  gravel  rfg., 
cera.    fls.;    $40,000. 


SUBSCRIPTION  BLANK 


Cnt  Out  and  Mall  Today 


192. 


TO  BUILDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  San  Franeiseo,  Calif. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I  enclose  check  for  $5.00    (Remittance  must  accompany  order) 


Name   

Street  and  No. 
City   - 


.State 


Saturday.    November    15.    19i4  BUILDING      AND      ENQINEERINQ      NEWS 
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NOTIfK    1H>    •■ONTIIACTORS 
(AUmeda    <oun«y    Ilonpltul) 

Office  of  the  Clerk  o(  the  Roard  of 
Supervisors.    Alameda    County,    Calif. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County,  at  his  office,  until 
Monday,  December  8,  1924,  at  10  o'clock 
A.  M.  (the  day  when  said  bids  will  be 
opened  and  the  contract  awarded)  for 
the  erection  and  completion  of  male 
and  female  employees'  buildings  and 
nurses'  home  for  Highland  Hospital 
of  Alameda  County  at  Fourteenth 
avenue,  Valleclto  Place  and  East 
Thirty-flrst  street.  Oakland,  California. 

Complete  plans  and  specifications  for 
said  work  are  on  file  in  the  office  of 
the  County  Clerk  in  the  Hall  of  Rec- 
ords Building.  City  of  Oakland,  Cali- 
fornia, where  copies  may  be  obtained 
by  depositing  with  the  County  Clerk 
the  sum  of  Twenty  Dollars  ($20.00). 
Contractors  will  be  restricted  as  to  the 
length  of  time  they  may  retain  these 
plans    and    specifications    to    ten     (10) 

Contractors  failing  to  return  said 
plans  and  specifications  within  said 
time  limit  will  forfeit  their  deposit  to 
the  County  of  Alameda.  The  entire 
amount  of  the  deposit  will  be  re- 
turned to  contractors  returning  said 
plans  and  specifications  in  good  condi- 
tion  within  said   time  limit. 

Each  bid  must  ba  accompanied  by  a 
check  for  at  least  ten  per  cent  of  the 
amount  o£  the  bid.  or  proposal,  certi- 
fied to  by  some  responsible  bank  and 
made  payable  to  Geo.  E.  Gross,  Clerk 
of  the  Board,  to  be  forfeited  to  the 
County  of  Alameda  as  agreed  and 
liquidated  damages  should  the  party 
or  parties  to  whom  the  contract  shall 
be  awarded  fail  to  enter  into  the  con- 
tract after  the  award  or  to  give  the 
bond  required  by  the  Board  for  the 
faithful  performance  of  the  Contract. 

(SEAL)  GEO.   E.   GROSS, 

Clerk    of    the   Board    of   Supervisors   of 
the  County  of  Alameda. 
Dated:     November   3,   1924. 


Bins    WAIVTED    FOR    KXTEXSIOX    TO 
STOCKTON    PO.ST   OFFICE 


A  call  for  bid!  publlihed  In 
this  section  Indicates  that  bids 
are  desl.-ed  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  Is  assured 
through  BUILDING  AND  BNGI- 
.NKEllING  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratei  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this   section. 


NOTICE    TO    CONTRACTORS 

TRE\SURT  DEPARTMENT,  Office 
nf  the  Supervising  Architect.  Wash- 
ington D.  C  November  3,  1924— 
SEALED  PROPOSALS  will  be  opened 
in  this  office  at  3  p.  m.,  pecember  1, 
l')24  for  extension,  including  inciden- 
tal changes  in  and  extensions  to  the 
mechanical  equipment  of  the  YH'te<l 
States  Post  Office  at  Stockton  Califor- 
nia. Drawings  and  specifications  niay 
be  obtained  from  Custodian  of  the 
building,  or  at  this  office  '"  the  dis- 
cretion of  the  Supervising  Architect. 
Jas.    A.    Wetmore,    Acting    Supervising 

Architect.  ^ 

NOTICE    TO    CONTRACTORS 
(County   of   Alameda — Vault) 

Office  of  the  Clerk  of  the  Board  of 
Supervisors,    Alameda    County,    calif. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  P.oard  of  Supervisors  of 
Alameda  County.  at  his  office  until 
Monday,  December  1st,  1924,  .  »*  I" 
o'clock  A.  M.  (the  day  when  said  bids 
wm  be  opened  and  the  contract  award- 
ed) for  the  erection  and  .complet  on  of 
a  vault  for  the  Treasurers  "'flee  in  "V^ 
Hall  of  Records  Building,  Oakland. 
Alameda     County,     California,     Depart- 

"cmnpl'ete  plans  and  sPeciAcations  for 
said  work  are  on  file  m  the  office  of 
the  County  Clerk  in  the  Hall  of  Reo- 
orls  BuildTng,  City  of  Oakland  Califor- 
nin  where  copies  may  be  obtained  by 
dSo^ting  w°th  the  County  Clerk  the 
fum  of  T?n  Dollars  ^lO-OO)-  Contrac- 
tors will  be  restricted  as  to  the  length 


of  time   they   may     retain  these     plans 
and   specifications   to    ten    (10)    days. 

Contractors  failing  to  return  said 
plans  and  specifications  within  said 
time  limit  will  forfeit  their  deposit  to 
the  County  of  Alameda.  The  entire 
amount  of  the  deposit  will  be  returned 
to  contractors  returning  said  plans  and 
specifications  in  good  condition  within 
said  time  limit. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  per  cent  of  the 
amount  of  the  bid,  or  proposal,  certified 
to  by  some  responsible  bank  and  made 
payable  to  Geo.  E.  Gross,  Clerk  of  the 
Board,  to  be  forfeited  to  the  County  of 
Alameda  as  agreed  and  liquidated 
damages  should  the  party  or  parties  to 
whom  the  contract  shall  be  awarded 
fail  to  enter  into  the  contract  after  the 
award  or  to  give  the  bond,  required 
by  the  Board  for  the  faithful  perfor- 
mance of  the  Contract. 

(SEAL)  GEO.  E.  GROSS, 

Clerk    of    the    Board    of    Supervisors    of 
the  County  of  Alameda. 
Dated:     November  3,  1924. 

« 

STATE  OF  CALIFORNIA 
CALIFORNIA  HIGHWAY  COMJUSSION 

NOTICE   TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Hi;;hway  Commission,  515  Forum 
Bulldine,  Sacramento,  Cal.,  until  2 
o'clock  P.  M.,  on  Dec.  8,  1«;:4,  at  which 
time  they  will  be  publicly  opened  and 
read  for  the  construction,  in  accor- 
dance with  the  specificationE,  therefor, 
to  which  sp3cial  reference  is  made  of 
portions  of  State  Highway,  as  follows: 
Madera  County,  a  reinforced  concrete 
girder  bridge  across  Chowchilla  River, 
about  two  and  one-half  (2.V2)  miles 
north  of  Chowchilla  (VI-Mad.-4-C), 
consisting  of   five    25    foot   spans. 

Imperial  County,  a  wooden  creosoted 
pile  trestle  across  the  Main  Canal  of 
the  Yuma  Project  about  one  mile  west 
of  Yuma  (VIII-Imp.-27-B),  consisting 
of  five   19  foot  spans. 

San  Bernardino  County,  between  ^A 
Mile  west  of  Barstow  and  1  mile  east 
of  Barstow  (VIII-SBd-31-P-58-E), 
about  two  and  three-tenths  (2.3)  miles 
in  length  to  be  graded. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said  office 
and  they  may  be  seen  at  the  offices 
of  the  Division  Engineers  at  Los  Ange- 
les  and  San   Francisco,  and   at  the  of- 


OU.\NTITY  SURVEYOR 

Valuation    Engineer 
ARTHUR    F»RIDDLE 

693   Mission    Street,   at   Third    St. 
San    Francisco,    CallX. 

Telephone    Douglas   8-4-9-3 
General  Listing  Bureau 

Architect's  Preliminary  Estimates 


flee  of  the  Division  Engineer  of  the 
division  In  which  the  work  Is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  WUlits.  Dunsmulr,  Sacramento, 
Pan  Francisco,  San  Luis  Obispo.  Fres- 
no,   Los    Angeles,    San    Bernardino    and 

A  representative  from  the  Division 
office  win  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  ol 
work  to  be  done,  with  a  representa- 
tive of  the  Commission.  It  Is  requested 
that  arrangements  for  Joint  field  In- 
spection be  made  as  far  In  advance  as 
possible.  Detailed  information  concern- 
inK  the  proposed  work  may  be  obtained 
from  the  Division  office. 

No  bid  win  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be   don' ,  etc.  „  .     , 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  aeemed  tor 
the  best  interests  of  the  State. 

HARVEY    M.    TOY, 

LOUIS   EVERDING, 

N    T.  EDWARDS, 
California    Highway    Commission. 

R.  M.  MORTON, 
State   Highway   Engineer. 

W.    P.    MIXON,    Secretary. 
Dated    November    10,    1924. 

NOTICE    TO    CONTRACTORS 

NOTICE  IS  HEREBY  GIVEN  That 
Sealed  Bids  will  be  received  and  open- 
ed by  the  Board  of  Education  of  the 
City  of  San  Jose.  Santa  Clara  County, 
State  of  California,  in  the  office  of 
the  Board  of  Education,  High  School 
Building,  San  Jose.  California,  up  to  5 
P  M  ON  THE  20TH  DAY  OF  NOVEM- 
BER 1924,  for  the  following  work  in 
connection  with  the  now  Woodrow 
Wilson  Junior  High  School  Building  to 
be  erected  in  the  City  of  San  Jose, 
California,  according  to  plans  and 
specifications  prepared  for  the  sarne  by 
W  H  Weeks,  Architect,  369  Ptne  street, 
San  Francisco,  or  at  the  office  of  Bin- 
der &  Curtis,  Associated  Architects, 
San  Jose,  California,  or  at  the  office 
of  the  Secretary  of  the  Board  of  Edu- 
cation, High  School  Building,  in  the 
City   of  San   Jose:   Heating  and  Ventll- 

"*Au'bids  should  be  presented  on  bid 
forms  furnished  by  the  architects. 
Each  bid  must  be  accompanied  by  a 
certified  check  on  responsible  Califor- 
nia bank  in  a  sum  of  not  less  than 
five  per  cent  (5%)  of  the  amount  bid, 
made  payable  to  the  President  of  the 
Board  of  Education  of  the  City  of  San 
Jose,  for  the  purpose  stated  in  tne 
specifications.  j    ,„    o 

Each  bid  must  be  delivered  In  a 
sealed  envelope  and  addressed  to  W. 
L  Eachrodt.  Secretary  of  the  Board  of 
Edccation.  and  endorsed  "Proposal  for 
Heating  and  Ventilating  for  the  Wood- 
row  Wilson  Junior  High  School  BuUd- 

The  Board  reserves  the  right  to  re- 
3ect  any  and  aiynd^s.  ^^^^^^^^^ 
Secretary    of   the   Board    of    Education, 

City  o"f  San  Jose,   California. 

BIDS    WANTED   FOR   FREIGHT 

ELEVATOR 

NOTICE  TO  CONTRACTORS 

TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office.  Washington, 
DC  November  3,  1924-SBALED  PRO- 
POSALS will  be  opened  in  this  office 
at  3  P  M..  Dec.  1,  1924,  for  the  Instal- 
iation.  complete,  of  one  full  magnet 
electric  freight  elevator  for  the  U.  S. 
Post  Office  Extension  at  Stockton,  Cal. 
Drawings  and  specifications  may  be 
?btaTned  at  this  office  in  the  discretion 
of  the  Supervising  Architect.  Jas.  A. 
Wetmore,  Acting  Supervising  ArcM- 
tect. 
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BRIDGES 


SAN  DUIS  OBISPO  CO.,  Cal.— Follow- 
ing bids  rec.  Nov,  10  by  State  Highway 
Commission  to  const,  rein.  cone,  bridgre, 
21  ft.  wide,  across  Simmons  Creek, 
about  14  mi.  east  of  Paso  Robles,  con- 
sisting of  one  34  ft.  and  two  21  ft. 
spans    on    concrete    bents. 

C.    C.    Gildersleeve,    Taft J5106 

Wm.  Lane,   Paso  Robles 5866 

Adel    Courtright,    Hanford 6797 

Theo.  M.  Maino,  San  Luis  Obispo..    6943 

Engineer's   estimate,    $5653. 

RIVERSIDE,  Cal.— Until  Dec.  1,  bids 
will  be  rec.  by  Supervisors  to  const. 
Alberhill  bridge  on  Corona-Elsinore 
Rd.      A.    C.    Fulmor,    county   surveyor. 


WILLOWS,  Glenn  Co.,  Cal.— Eerlin- 
ger  and  Bostrom,  Orland,  at  J2275 
awarded  cont.  by  supervisors  to  const, 
rein.  cone,  bridge  in  Rd.  Dist.  3  (Mc- 
Sheehy  Bridge).  Other  bids:  Bales  and 
Ferguson,  Colusa,  $3200;  Hillaker  and 
Halterman,    Willows,    $2485. 

HANFORD,  Kings  Co.,  Cal.  —  Until 
Nov.  21,  11  a.  m.,  bids  will  be  rec.  by 
E.  F.  Pickerill,  county  clerk,  to  const. 
rein.  cone,  bridge  on  Riverbend  high- 
way ,(Rd.  No.  714),  involv.  39.23  cu. 
yds.  cone;  2600  lbs.  square  deformed 
reinforcing  steel.  Cert,  check  10%  pay- 
able to  Chairman  of  Bd.  of  Sups.  req. 
Plans  obtainable  from  Roy  May,  county 
-■surveyor,   on  deposit   of  $5,   returnable. 


RIVERSIDE,  Cal.  —  Until  10  a.  m., 
Dec.  1,  bids  will  be  rec.  by  supervisors 
to  const.  2-span  cone,  girder  bridge,  65 
ft.  in  length,  on  the  Corona-Elsinore 
Rd.  near  Alberhill,  involv.  (1)  lump 
sum  on  bridge  compl.,  incl.  remod.  of 
old  bridge,  (2)  114.5  cu.  yds.  excav., 
(3)  176.3  cu.  yds.  A  cone,  (4)  14,809  lbs. 
reint.  steel,  (5)  remov.  old  bridge. 
Plans  on  file  at  office  of  County  Sur- 
veyor A.  C.  Fumor. 


MADERA  COUNTY,  Calif.— Until  Dec 
8,  2  p.  m.,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  to  const,  rein.  cone,  girder 
bridge  in  Madera  county,  over  Chow- 
chilla  river;  about  2%-mi.  north  of 
Chowchilla,  consisting  of  five  25-ft. 
spans.  R.  M.  Morton,  .state  highway  en- 
gineer. Se«  call  for  bids  under  official 
liroposal  section  in  tliis   issae. 


SAN  JOSE,  .Santa  Clara  Co.,  Cal.  — 
Until  Dec.  1,  11  a.  m.,  bids  wil  be  rec. 
by  Henry  A.  Pfister,  county  clerk,  to 
const,  rein.  cone,  culvert  in  McAbee  rd., 
.Supervisor  Dist  No.  4.  Robt.  Chandler, 
county  surveyor.  Plans  on  file  in  office 
of  clerk. 


LOS  ANGELES,  Cal.— Oberg  &  But- 
ler, 769  Gower  St.,  submitted  low  bid 
to  supervisors  for  culv.,  incl.  fills,  etc., 
across  Cherry  Ave.,  Pac.  Elec.  Ry.  and 
Cypress  Ave.,  at  San  Pedro. 


IMPERIAL  COUNTY.  Calif.  —  Until 
Dec.  8,  2  p.  m.,  bids  will  be  used  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  to  const,  wooden 
f-reosoted  pile  trestle  across  main  canal 
of  Yuba  project  about  1-mi.  west  of 
Yuma,  Imperial  County,  consisting  of 
five  19-ft.  spans.  R.  M.  Morton,  state 
highway  eng.  .See  call  for  bids  nnder 
official    proposal    section    in    this    issue. 

SAX  JOSE,  Santa  Clara  Co..  Cal  — 
Wm.  Martin,  456  Delmas  St.,  San  Jose, 
at  $1989  awarded  cont.  by  supervisors 
to  const,  rein.  cone,  culvert  in  Waverly 
Ave.  over  Matadear  Creek,  Supervisor 
Dist.  No.  5.  H.  F.  Meyers  bid  $2400. 
Eng.   est.   $2090. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


NEWPORT  BEACH,  Cal.  —  Pacific 
Yachting  Assn.  requests  that  Orange 
county  harbor  comm.  const,  jetty  about 
300  ft.  to  the  west  of  the  present  one 
and   parallel  with   it. 


SOUTH  SAN  FRANCISCO,  3an  Mateo 
Co.,  Cal. — City  Eng.  Geo.  A.  Kneese 
estimates  cost  of  outlet  sewer  through 
marsh  and  across  new  Eastside  High- 
way at  $3,000;  will  be  4^  ft.  deep,  30 
ft.   wide. 


IRRIGATION  PROJECTS 


MERCED,  Merced  Co.,  Cal. — Pacific 
Portland  Cement  Co.,  Pacific  Bldg.,  San 
Francisco,  awarded  cant,  by  Merced  Ir- 
rigation District,  to  fur.  and  del.  ce- 
ment for  Exchequer  Dam  project  $3.32 
per  bbl.,  allowing  40  cents  on  return  of 
sacks  and  5  cents  for  cash.  Coweli 
Lime  &  Cement  Co.,  San  Francisco,  bid 
$3.37    bbl. 


PORTERVILLE,  Tulare  Co.,  Cal.  — 
Ralph  P.  Ware,  Los  Angeles,  awarded 
contract  by  Vandalia  Irrigation  Dis- 
trict for  ditch  work  in  connection  with 
irrigation  works.  Western  Pipe  and 
Steel  Co.  awarded  cont.  for  pipe  lines 
ranging  from  4  to  36-in.  dia. 


O.A.KLAND,  Cal. — City  council  peti- 
tioned to  install  electrolier  system  in 
Grand  Ave.,  bet.  Broadway  and  Harri- 
son Sts.   W.  W.  Harmon,  city  eng. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Land 
owners  in  vicinity  of  Bolinas  petition 
county  supervisors  seeking  formation 
of  Bolinas  Irrigation  District  compris- 
ing 3000  acres.  A  dam  would  be  con- 
.etructed  on  Arroyo  Honda  Creek  and 
the  water  conveyed  In  pipe  lines. 


NAPA.  Napa  Co.,  Cal. — Napa  County 
Farm  Bureau  compiling  estimates  of 
cost  for  proposed  Conn  Canyon  Irriga- 
tion Project  dam  providing  storage 
facilities  for  12.000  acres  of  land.  It  is 
expected  irrigation  works  complete 
would  cost  $100  per  acre.  The  dam  and 
ditch  worlf  would  cost  approximately 
$1,000,000. 

LIGHTING  SYSTEMS 


LOS  ANGELES,  Cal.  —  Council  de- 
clares inten.  to  install  41  cone,  ornam. 
lights  in  Anaheim  St.,  bet.  End  Ave. 
and  Anaheim  St. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

566  HOWAKD  STREET 
San  Firanciiico,  Calif. 

Douglas  6320 


.^AN  MATEO,  San  Mateo  Co.,  Cal. — 
City  council,  E.  W.  Foster,  clerk,  de- 
clares inten.  (No.  24-6)  to  install  in 
portions  of  3rd  Ave.,  El  Camino  Real, 
-A  St.,  22  c.  i.  single  lamp  electroliers. 
1911  Act  and  Bond  Act  1915.  Protests 
Dec.  1. 


LOS  ANGELES,  Cal.  —  Council  de- 
clares inten.  to  install  88  pressed  steel 
posts  in  Beverly  Blvd..  bet.  Vermont 
and  Western  Aves;   1911  act. 


LOS  ANGELES,  Cal.  —  Council  de- 
clares inten.  to  install  39  cone,  ornam. 
lights  in  McCadden  PI..  Las  Palmas 
Ave.  and  Cherokee  Ave.,  bet.  WiUough- 
by  and  Melrose  Aves.  and  2  cone,  posts 
in  Waring  Ave.,  with  cables,  conduits, 
etc.;  1911  act. 


MONTEREY,  Monterey  Co.,  Cal.  — 
Until  Nov.  25,  7  p.  m.,  bids  will  be  rec. 
I>y  A.  J.  Mason,  city  clerk,  to  install 
.street  lighting  system  under  Resolu- 
tion of  Intention  No.  1999.  1911  Act. 
Cert,  check  10%  payable  to  city  req. 
H.  D.  Severance,  city  eng.  Plans  on  file 
in  office  of  clerk. 


LOS  ANGELES,  Cal.— Council  de- 
clares inten.  to  install  ornam.  lights  In: 

Western  Ave.,  bet.  Jefferson  St.  and 
.Santa  Barbara  Ave:  92  pressed  steel 
posts. 

Homewood  Ave.,  bet.  Cahuenga  Ave. 
and  Seward  St.:   14  cone,  posts. 

Western  Ave.,  bet.  Pico  and  Wash- 
ington Sts.:   42  pressed  steel  posts. 


MACHINERY  AND  EUIPMENT 


OAKLAND,  Cal. — Until  Nov.  25,  1:30 
P.  M.,  bids  will  be  rec.  by  Park  Di- 
rectors. Helen  V.  Estey,  Sect'y.,  to  fur. 
one  power  lawn  mower.  Bond  of  $500 
req.  of  successful  bidder.  Additional 
information  obtainable  from  secretary. 
Room   407   City  Hall. 


ALHAMBRA,  Cal.— Hall- Johnson  Co., 
3025  Fowler  St.,  has  started  work  on 
400-ton  asphalt  paving  plant  at  1101  S 
Westminster,  Alhambra;  est.  cost,  $20,- 
000. 


COMPTON,  Cal.  —  Until  7:30  p.  m., 
Nov.  18,  bids  will  be  rec.  by  city  clerk 
for  one  steel  sand  trap.  Plans  on  file 
at  office  of  city  clerk.  Cash  or  cert, 
check  or  bond  10%.  Maude  Hecoek,  city 
clerk. 


LOS  ANGELES.  Cal — Union  Iron  Wks 
3123  Santa  Fe  Ave.,  awarded  cont.  by 
pub.  serv.  comm.  at  $6150  for  one  elec. 
traveling  crane  of  5-ton  cap.  for  use 
in  the  Ducommun  shop,  441  N  Ducom- 
mun  St. 


RAILROADS 


DUNSMUIR,  Siskiyou  Co.,  Cal.  — 
Southern  Pacific  Co.,  65  Market  St., 
San  Francisco,  is  reported  to  be  mak- 
ing surveys  for  propsed  railroad  from 
point  near  Dunsmuir  north  along  east 
side  of  Mt.  Shasta  to  connect  with 
present  Weed-Klamath  branch.  The 
proposed  extension  is  in  line  with  the 
.Vatron   Cut-off. 

FIRE  ALARM  SYSTEMS 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Nov.  17,  5  p.  m.,  bids  will  be  rec. 
bj-  A.  L.  Banks,  city  clerk,  to  install 
police  and  fire  alarm  systems.  Bids 
previously  received  for  this  work  re- 
jected due  to  error  in  proceedings. 
Cert.  chk.  10%  payable  to  City  Auditor 
req.  Plans  on  file  in  office  of  clerk.  W. 
B.  Hogan,  city  eng. 
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FIRE  EQUIPMENT 


NKVVPORT  IJE.VCH,  Cal.  — Until  7:30 
p.  III..  Nov.  17.  bids  will  be  rec.  for 
400  ft.  lV4-ln.  std.  thread  fire  hose.  V. 
A.    Sebrint?,    city    clerk. 


BUAWLKY.  Cal.— Honrctt  Kubber  Co. 
Los  Angeles,  awarded  cent,  at  il  ft.  for 
".00  ft.  fire  hose. 


MISCELLANEOUS    SUPPLIES 


POMONA.  Cal.— Until  12  m.  Nov.  18, 
bids  will  be  rec.  for  1860  cnam.  Iron 
street  signs.  Spec,  at  office  of  F.  C. 
Froehde,  city  engr.  T.  K.  Trotter,  city 
clerk.  Cert,  check  or  bond  lOVc. 


liESEliVOlliS  AM)  DAMS 


DEL  MAR,  Cal. — Until  10  a.  m.,  Nov. 
22,  bids  will  be  rec.  by  Santa  Fe  Irrig. 
Dist.  to  const,  concr.  reservoir.  Cert, 
chk.  or  bond,  5%.  W.  O.  Boettiger, 
secy. 


COKCORAN,  Kings  Co.,  Cal.— Harp 
l;r.in..  have  contr.  to  drill  four  wells, 
aii|)ro.\.  200U  ft.  each,  to  be  connected 
with  24  and  26-ln.  concr.  pipe  under- 
ground, on  2000  ac.  tract  on  Dairy 
Ave.,  in  Sees.  22,  27  and  34,  for  Banca 
Popolaro  FugazI,  of  San  Francisco,  on 
which  grading  operations  have  been 
commencetl.  K.  S.  Battclle,  repre- 
sents the  owner.  L.  F.  Ithodes  has 
contr.  for  concr.  pipe.  Est.  cost,  $67.- 
000. 


SAN  BENARDINO,  Cal.— Until  7:30  p. 
m.  Nov.  18  bids  will  I.e  rec.  for  water 
pipe  as  follows:  Full  weight  std.  mer- 
chant pipe  galv.  tlireadeU  and  coupled 
— 2«,UU0  ft.  VS-in.,  .852  Ib.s.  per  ft.;  1000 
ft.  %-in.,  1.134  lbs.  per  ft.;  1000  ft.  1- 
in.,  1.684  lbs.  per  ft.;  1000  ft.  IVj-in, 
pipe,  .2731  lbs.  per  ft.,  full  weight  std. 
merchant  pipe.  black,  threaded  and 
coupled,  with  thread  protectors;  not 
dipped  — ."lOOO  tt.  3-in.,  7.616  lbs.  per 
It.;  1500  ft.  4-in.,  10.880  lbs.  per  ft. 
Cert.  chk.  or  bond,  10%.  J.  11.  Osborn, 
city    tlli. 


NAPA,  Napa  Co.,  Cal. — See  "Irriga- 
tion Projects,"  this  issue.  Construction 
estimates  being  compiled. 


PIPE  LINES,  WELLS,  ETC. 


RED  BLUFF,  Tehama  Co.,  Cal. — Un- 
til Dec.  1.  7  p.  m.,  bids  will  be  rec.  by 
E.  F.  Lennon,  city  clerk,  to  bore  well 
In  Block  75.  Further  information  ob- 
tainable from   clerk. 


CHICO,  Butte  Co.,  Cal.— Martin  C. 
Polk,  consulting  engineer,  commis- 
sioned by  city  trustees  to  make  survey 
of  Improvements  required  to  place 
sewage  farm  in  condition  necessary  to 
meet  approval  of  State  Board  of  Health 


SAN  LUIS  OBISPO,  Cal. — Following 
bids  rec.  by  city  council  to  furnish 
2000  ft.  4-in.  clasn  B  c.  i.  hell  and 
spigot  pipe  in  16-ft.  lengths,  not  less 
than  45-lOOths  inch  thick  with  out- 
side dia.  of  5-in.  and  weight  not  less 
than  21.7  lbs.  lin.  ft.  Delivered  f.  o.  b. 
San  Luis  Obispo:  American  C.  I.  Pipe 
Co.,  Los  Angeles.  $.76  tt.  with  ait.  bid 
of  $.72  it"  city  would  await  shipment 
from  factory.  U.  S.  Cast  Iron  Pipe  Co., 
San  Francisco.  $.70  ft.  and  $.60  ft.  for 
centrifically  cast  pipe;  Steven,  Smith  & 
Co..  San  Francisco,  McWayne  brand, 
$.74  ft.  with  alt.  bid  $;69  f.  o.  b.  fac- 
tory,      taken    under    advisement. 


PORTER VILLK.  Tulare  Co.,  Cal.— 
Currie  Engr.  Co.,  Alhambra,  completes 
spec,  for  sewage  treatment  plant.  Est. 
cost,  $43,000.  Proposed  plant  will  con- 
sist of  two  units  of  ImhofC  tanks,  $17,- 
000;  niter  beds,  $15,000;  dosing  cham- 
ber, $8600;  misc.,  $125ii;  engineering, 
$3500;  proceedings,   $500. 


MISCELLANEOUS 
CONSTRUCTION 


TRACY,  Calif.— Geo.  L.  Frerichs,  city 
clerl<.  announces  the  city  of  Tracy  is 
interested  in  establishing  a  gas  plant 
and  desires  to  get  in  touch  with  par- 
ties interested  in  such  a  project.  The 
city  has  several  sites  to  offer  and 
guarantees  a  good  number  of  con- 
sumers. 


Barber  Greene   Model  42  Loader 


Prominent  Users  Are 


Oakland    Paving    Co. 

^IcGilli-vray    Constr. 
Co. 

J  lie  Dowling 

( 'alifornia     Highway 
Commission 

P>lnmenkraiiz  &  Ver- 
non 

'  Nitcs  &  Borland 

asalt  Rock  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Distributors 

50-60  FREMONT  ST. 

Sntter  962  San  Francisco 


HERMOSA  BEACH,  Cal— $35,000  gar- 
bage Incinerator  plant  bond  issue  car- 
ried at   election   Nov.   4. 


SEWAGE  DISPOSAL  PLANTS      h. 


YOLO  COUNTV,  Cal.— State  Railroad 
Commission  authorizes  State  Highway 
Commission,  R.  M.  Morton,  Chief  engi- 
neer, to  const,  undergrade  crossing  at 
tracks  of  Sacramento  Northern  R.  R.  In 
Washington  Township,  Yolo  County; 
cost  to  be  apportioned  on  basis  of  75% 
to  States,  25%  to  R.  R.,  Highway 
<  omnilssion  will  pay  an  cost  of  paving. 


WATER  WORKS 


LOS  ANGELES,  Cal. — United  Casting 
Co.,  Wilson  and  Violet  Sts.,  awarded 
contr.  by  pub.  sere,  comm.,  at  $34.22  ea 
1.  o.  b.  whse.,  510  E.  2nd  St.,  for  200 
2  1.i-in.  single  fire  hydrauts.  A  similar 
contract  was  awarded  to  Keystone  Iron 
&  Steel  Works,  2931  Santa  Fe  Ave.,  at 
$34.40   ea.,   f.   o.   b.  same   point. 

American  Steel  Pipe  &  Tank  Co.,  113 
W.  9th  St.,  awarded  cont.  at  $6625  tor 
1200  joints  No.  10  gaugs  stove  pipe 
"■"11-casing  and  four  starters,  spec.  733- 


SAN   JOSE,   Santa  Clara  Co.,   Cal.   

City  council  will  meet  Nov.  17  to  con- 
sider proposal  of  City  Councilman  D. 
M.  Denegrl  to  finance  construction  of 
municipal  water  system.  It  is  proposed 
to  float  $3,000,000  bond  issue  to  finance 
the  system,  other  advocates  of  the 
plan  propose  purchase  of  present  sys- 
tem of  San  Jose  Water  Works  or  by 
construction  of  municipal  mains  to 
connect  with  Hetch  Hetchy  system  of 
city  of  San  Francisco.  Wm.  Popp  is 
city  eng.  of  San  Jose. 


BAKERSFIELD,    Kern    Co.,    Calif.   — 

I'etitions  seeking  disincorporation  of 
XJakerstield  Municipal  Water  District 
and  the  establishment  of  a  water  sys- 
tem owned  and  operated  by  the  city 
are  being  circulated.  The  request  for 
ilisincorporation  follows  recent  defeat 
o£  $1,600,000  water  bond  proposals  by 
citizens.  The  principal  objection  to  the 
plan  was  that  it  would  take  an  extra 
set  of  officials  to  conduct  a  utility 
that,  if  managed  directly  by  the  city, 
could  be  conducted  by  the  citv  man- 
agement with  the  advice  of  the  city 
engineer  at  no  additional  cost  to  the 
taxpayers.  Decision  of  the  city  coun- 
cil to  establish  a  city  system  will  mean 
that  negotiations  to  buy  out  the  two 
local  water  companies,  which  were  in- 
terrupted by  the  defeat  of  the  bond 
issue,    will   be    resumed. 


ANAHEIM,  Cal.  —  City  council  will 
ask  bids  for  sprinkler  sys.  In  the  city 
park,  covering  about  20  acres. 


PASADENA,  Cal.  —  $980,000  water 
bond   issue   carried  at   election   Nov.  .4. 

WILLIAMS,  Colusa  Co.,  Cal.— State 
Reclamation  Board,  Forum  Bldg.,  Sac- 
ramento, will  purchase  pumping  equip- 
ment for  installation  in  Williams  Irri- 
gation  District:   est.   cost   $15,000. 


CALIPATRIA.  Cal.  —  $50,000  water 
system  and  filtration  plant  bond  issue 
defeated    at    election    Nov.    4. 


HAWTHORNE,  Cal.— Until  8  P.  M , 
Nov.  17,  bids  will  be  rec.  for  worlc 
complete  (or  10.000  6-in..  3000  ft  4-in 
riv.  steel  pipe.  2808  ft.  2-in.  std.  screw 
pijie.  valves,  fittings,  connections  to  old 
mains  ,eto.  Plans  on  file  at  office  of 
engr..  C.  P.  Harnish,  1112  Hollings- 
worth  Bldg..  Los  Angeles.  Cert.  chk. 
or  bond,  10%.  Bonds  for  this  work 
were   voted-  some   time   ago. 


OAKDALB,  Stanislau.s  Co.,  Cal. — 
Until  Dec.  1^  S  P.  M.,  bids  will  be  rec. 
by  R.  L.  Acker,  city  clerk,  to  fur.  and 
install  pumping  machinery  at  muni- 
cipal water  plant.  Cert,  check  10% 
payable  to  C.  E.  Wood,  president  of  Bd. 
of  City  Trustees  req.  Specifications  on 
file   in   office  of  citv  clerk. 


ANAHEIM.  Cal.— Until  8  P.  M.,  Nov. 
13,  bids  will  be  rec.  for  one  water 
pump,  900  gal.  per  min.  against  110  ft. 
head,  price  to  be  f.  o.  b.  cars  Anaheim. 
Spec,  on  file  at  office  of  Edw  B.  Merritt 
city  clerk.     Cert.  chk.  or  bond,   10% 
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LOS  ANGKLES,  Cal.— Until  9  A  M.. 
Nov.  19,  bids  will  be  rec.  by  bd-  of  /d. 
for  water  supply  tank  at  Jefferson 
High  School. 

rOMPTON,  Cal.  —  Until  7:30  p.  m., 
M„v    18    bids  will  be  roc.  lor  one  motor 

elk.     Cert,  chk.,  2%. 

PLAYGROUNDS   AND   PARKS 

RICHMOND.  Contra  Costa  Co     CaL^J 
\-S:  ^"!l' Coim/s'^P  o'perty   ln%hs   hills 
l!^?w'^en"-San°"pabl^o    and    the    Standard 
Oil   Tank    Farm   and   will      estaoiisn 
,iemi-public  golf  course. 

tsTOCKTON,    San    Joaquin    Co.,    Cal.—- 

l^^n'^-holes  Funds^wili  also  be  pro- 
lll'e'd  'foi'^fand^cape  work  in  -nnecnon 
with  the  project.  A.  L.  Banks  is  ciiy 
clerlt. 

SANTA  BARBARA,  cal  -  Cabrillo 
park  bond  election  will,  le  changed  lo 
allow     *ia,00ll     for    niuii.c.pal       athletic 
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8EWER8  &  STREET  WORK 


SAN   JOSE,   Santa   Clara   Co„   Cal. 
ru"poi°t-StrSaS  ?ose.^|^va?d^%^n. 
by  council  to  imp.  Jerome  St.,  bet.  JJei 
:ip^^[^^-«ar:^r-t^ 
^^^^s,<^St^er^rth;^"^en;:°?^nc.^?^S 
water  inlets. 

TjTVFTitSIDE    Cal.   —   Until   10   a.   m., 

bid  (3)  131,200  sq.  ft.  mac.  pac  (4) 
on  liT,  ft  12-in.  corru.  iron  culv.,  (5)  i.i 
cu  yds  cem.  cone,  headwalls.  Plans  on 
fUe  at  office  of  County  Surveyor  A.  C. 
Fulmore. 

,SAN    Fl:ANCiSCO— Board    of    -'"blic 
W?rys    c».mpletes    spec,    to    imp.    Foote 
Me      bet     Mission    and    Ellington    Sts 
involv     129    lin-   "■   <=onc.    curb;    1927   sq. 
ft    asph.   cone,   pavement. 

Spec,  completed  to  imp.  w  V4  of 
qtanvan  St  bet.  Alma  and  east  line  ol 
ittnyan  at 'its  intersection  with  north 
line  of  Estes  St.,  involv.  2082  sq.  rt. 
art.  stone  walks^ 

CORONADO,  Cal.-City  tI,"^t^«^if^P- 
prove  spec,  to  19  alleys.  T.  J.  Alien, 
city  cngr.  ^ 

REDDING,    Shasta    Co.,    Cal.    —    CUy 

council  has  ordered  P-^o-^^^^^'^fhe  tvi  e 
ed  to  pave  following  streets,  the  type 
of  Davement  to  be  determined  when 
estiSfateT'of  cost  have  bee"  Prepared: 
North  St.,  from  Court  to  West  St  bhas 
ta,  from  California  to„West  St  Te- 
Vinma  from  Oregon  to  West  St.;  Butte. 
f^^  nree^on  to  West  St;  Tuba,  from 
Cou™t  °to  West  StT  Placer,^  from  West 
to  Magnolia  Ave;  Willis,  from  Placer 
to  Butte  St;  Sacramento,  from  Center 
to  Court  St  South,  from  California  to 
Coin-t  St-  Center,  from  California  and 
Oregon  railroad  right  of  way  from 
Yuba  St.  to  Placer  St.;  Center  on  west 
side  of  California  and  Oregon  railroad 
rie-Vit  of  way  from  Yuba  St.  to  Sacra- 
mfnto  St;  Oregon  from  Placer  to  south 
«t-  West  from  Placer  to  Nortn  &i. , 
lalifornik,  from  South  to  Hill  St;  Shas- 
fa  roadVfrom  West  St.  to  city  limits. 

SFATTLE  Wash.— Until  Nov.  14,  10 
a.  r^.  bids  wil  be  rec.  by  Wm  D  Free- 
man city  purchasing  agent,  to  fur.  8b0 
Turb  and  Corporation  co^^^s  for  water 
dent  Spec,  obtainable  from  C.  B.  Bag 
ley,  secy.  Bd.  Pub.  Wks. 


LOS  ANGELES,  Cal.— Geo.  H.  Oswald 
366  E  58th  St.,  submitted  low  bid  to  Da. 
pub.  wks.  to  imp.  Angelus  Mesa  Dr.,  bet 
Adams  St.  and  5175  ft.  s  thereof,  involv 
grade  at  ?6000,  299.247  sq.  ft.  cone,  pave 
ISc,  4157  sq.  ft.  remod.  oil  surf.  7c,  36  It 
curb  70c,  180  sq.  ft  walk  18c,  san.  sewer 
$5000,  5606  lin.  ft.  hse.  con.  $1.25.  Total 
$72,220.55 

HERMOSA  BEACH,  Cal.  —  Council 
declares  inten.  to  imp.  Prospect  Ave., 
bet.  lots  41  and  42,  Hermosa  Hts.  Tr. 
and  lots  51  and  52,  Tr.  733,  involv.  b- 
in.  cone,  pav.,  A  cone,  curbs,  curb  re- 
turns, 2-in.  wrt.  iron  monuments;  1911 
act. 

EL  CERRITO,  Contra  Costa  Co..  Cal. 
—Town  Eng.  Ross  L.  Calfee,  221  S- 
22nd  St.,  Richmond,  completes  spec,  to 
pave  ijortions  of  Lexington,  Liberty, 
Central,  Oak,  Willow.  Eureka  and 
Stockton  Aves.  Bids  will  be  asked 
.shortly. 

TUOLUMNE  COUNTY,  Calif.— Until 
Nov  28,  10  a.  m.,  bids  will  be  rec.  by 
O  H.  Sweetser.  Dist.  Eng.,  U.  S.  Bur. 
of  Pub.  Rds.,  9  Main  St.,  San  Francisco, 
to  const.  Sonora-Long  Barn  Nafl.  For- 
i-st  Highway,  Tuolumne  county,  located 
aliout  8-mi.  east  of  Sonora.  Project 
12  6  mi.  in  length.  Involv.  70  acres 
clearing-  S5.000  cu.  yds.  excavation;  186 
i-u  yds.  A  and  240  cu.  yds.  C  cone;  15,- 
400  lbs.  rein,  steel;  4350  lin.  ft.  corru. 
metal  pipe;  23,300  cu.  yds.  crushed 
rock  surfacing  (optional).  Plans  on  file 
at  office  of  engineer,  Calif.  State  High- 
way Commission,  Forum  Bldg.,  Sacra- 
mento, and  W.  S.  Dolliver,  U.  S.  Eng., 
on    project    at    Soulsbyville,    Calif. 

OAKLAND,  Cal. — City  council,  E.  K. 
Sturgis,    clerk,   declares    inten.   to   imp: 

8th  St.,  bet.  Peralta  and  Pine  Sts., 
involv.  grading  and  paving;  construct 
curbs  and  gutters,  catchbasins,  man- 
lioles  and  conduits.   1911   Act. 

76th  Ave.,  from  Beach  St.  n.e.,  involv. 
grade  and  pave;  const,  curbs  and  gut- 
ters,   1911   Act. 

Portions  of  Watts  St.,  north  of  Per- 
alta Ave.,  involv.  grade  and  pave;  con- 
struct curbs  and  gutters.  1911  Act. 

Commerce  Way,  bet.  15th  and  16th 
Aves.,  and  portion  of  14th  and  15th 
Aves.,  adjacent  to  commerce  Way.  in- 
volv. grading  and  paving;  const,  sewer 
with  manholes,  lampholes  and  wye 
branches.  1911  Act. 

Protests  Dec.  4.  W.  W.  Harmon,  city 
engineer. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
City  council,  J.  J.  Lynch  clerk,  declares 
inten.  to  imp.  Royal  St.,  bet.  Auzerals 
Ave.  and  San  Carlos  St.,  Involv.  grade 
and  pave  with  l^^-in.  Warrenite-Blt. 
surface  on  3-in.  bituminous  base;  hyd. 
cem.  cone,  walks,  curbs  and  gutters. 
1911  Act  and  Bond  Act  1915.  Protests 
Nov.  24.  Wm.  I'opp,  city  eng. 

BAKERSFIELD,  Kern  Co.,  Cal. — Un- 
til Nov.  24,  5  p.  m.,  bids  will  be  rec.  by 
V  Van  Riper,  city  clerk,  (No.  501)  to 
imp.  portions  of  N,  14th,  13th  Sts.,  In- 
volving grading,  const,  cem.  cone  curbs 
and  walks;  surface  with  oil  and  sand. 
I'Jll  Act.  Protests  Nov.  3.  (Imp.  St.  Diet 
.N'o  501).  Cert,  check  10%  payable  to 
city   req.   W.   D.   Clarke,   city   eng. 

OAKLAND,  Cal. — City  votes  bonds  fo 
Jl  147,000  to  finance  new  sewers  and 
extensions.  W.  W.  Harmon,  city  eng. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
City  council,  S.  A.  Evans,  clerk,  de- 
clares inten.  (No.  331)  to  imp.  Lie- 
brandt  Ave.,  involv.  grading;  const, 
cone  curbs,  gutters  and  driveway  ap- 
proaches; vit.  clay  pipe  sewer  laterals; 
pave  with  5-in.  44-ft.  wide  Port.  cem. 
cone.  1911  Act.  Protests  Dec.  4.  H.  E. 
(Jodegast,  city  eng. 

LOS  ANGELES,  Cal.— Contracts  for 
materials  for  Sections  17,  18  and  19, 
North   Outfall   Sewer,  awarded   are: 

t-ommon  sewer  brick,  $210  M.  to 
Standard  Brick  Co.,  101  Stimson  Bldg., 
at  »15.o0   per  M. 

Sand,  3(00  tons  cone,  sand  and  300 
tons  mortar  sand,  to  Mayhugh-Mc- 
Llaffey  Co..  11th  Ave.  and  Exposition 
Blvd.,  at  $1  ton  cone,  sand  and  $1.25 
ton  mortar  sand,  prices  to  incl.  all  frt. 
charges  on  material  shipped  by  rail. 

Crushed  rock  or  screened  gravel, 
.'■3U0  tons,  to  Union  Rock  Co.,  1403  E 
16lh  St.,  at  $1  ton.  plus,  frt.,  from 
plants — Rivas,  Puente,  Largo,  Crush- 
ton,  Calif.,  to  company's  Sherman 
Hunkers    and    Vineyard      Distrib.      Sta. 

^'vurifted  ci'^y  lining  blks.,  104,000  lin 
ft  as  follows:  52,000  lin.  ft.  to  Tropico 
lotteries.  Inc.,  Glendaie,  at  $122  per  M 
less  2%  disc,  paymt.  loth  mo.  follow- 
ing deliv.,  and  52,000  lin.  ft.  to  Pac. 
Clay  Products,  Inc.,  600  American  Bank 
Rldg  ,  at  $122  per  M  less  2%  disc,  paymt 
10th  mo.  following  date  of  invoice. 

All  bids  for  pre-cast  cone,  pipe  re- 
jected. 


WHATCOM  COUNTY,  Wash.— Until 
Nov  25  10  a.  m.,  bids  will  be  rec.  by 
C  H.  Purcell,  Dist.  Eng.,  U.  S.  Bureau 
of  Public  Roads,  216  New  Postoffice 
Rldg..  Portland,  Ore,  to  surface  Shuk- 
san-Austin  ass  section  of  Mt.  Baker 
highway.  Whatcom  county,  Wash..  8.71 
mi  involv.  5700  cu.  yds.  crushed  rock 
base  course;  5100  cu.  yds.  crushed 
rock,  top  course;  500  cu.  yds.  crushed 
rock  sub-base;  900  cu.  yds.  crushed 
rock  maintenance;  350.000  gals,  water 
applied;  sub-grade  8.71-mi.  Spec,  ob- 
tainable from  eng.  on  deposit  of  $10, 
returnable. 

TAF'T,  Kern  Co.,  Cal. — Taft  Boost- 
ers Club  proposes  to  organize  road 
imp  dist.  to  finance  paving  of  high- 
way leading  from  Taft  through  Mari- 
c-.-pa  to  Bakersfield-Los  Angeles  high- 
way. 


CHICO,  Butte  Co.,  Cal— City  trustees,. 
Ira  K  Morrison,  clerk,  declares  mten. 
(No  i924-A)  to  imp.  portions  of  Nor- 
mal' Ave.,  Chestnut,  Hazel,  Ivy,  Cherry 
and  other  sts.,  involv.  grading;  const, 
hyd  cem.  cone,  curbs,  gutters  and 
walks;  corru.  galv.  iron  culverts;  gut- 
ter drain  inlets;  reconst.  manholes;  4- 
in  vit.  sewer  pipe;  pave  with  1%-in. 
asph.  cone,  surface  on  3% -in.  asph. 
cone.  base.  1911  Act  &  Bond  Act  1915. 
Protests  Nov.  21.  Raymond  Witt,  city 
engineer.  

OAKLAND,  Cal.— John  Garden,  Oak- 
land, awarded  cont.  by  council  to  Imp. 
Walnut  Ave.,  involv.  8-in.  se-wer,  $.89 
lin  ft  •  6-in.  sewer,  $.80  lin.  ft;  man- 
holes, $62.50  each;  lampholes,  $17  each; 
wye  branch,  $1  each. 


Contractors  Machine  Works 

We  Specialize  iu  rebuilding  and  repairing  contractors'  equipment. 
We   build   rock  bunkers,   elevators  and  conveyors,  portable  pumping 

plants,  lioist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 

CREAR  &  BATES 

38  Stanford  San  Francisco  Phone  Kearny  1885 
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Architects — Engineers — 
City  and  County  Officials 


How  about  bids  wanted? 

Are  you  satisfied  with  the  bids  you  received  on  that 
last  job? 

Did  you  have  competition — and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and^competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEEKING NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  published 
in  this  section?  We  think  not — in  fact,  we  know 
you  cannot. 

If  you  want  competition — if  j'ou  want  independent 
contractors  to  figure  your  job — ^if  you  want  the 
lowest  possible  hid — send  partictdars  of  your 
project  to 


Duilding  &  lL, 


ngineenng 


N 


ews 
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SAN  ANSEL.MO,  Marin  Co.,  Cal.— A. 
G  Raisch,  46  Kearny  St.,  San  Francisco 
at  $36,249  awarded  cont.  by  town  trus- 
tees to  imp.  Greenfield  Ave.,  3d00  cu. 
yds.  excavation,  grading.  $.So  cu.  yd; 
91,000  sq.  ft.  grading,  surface,  $.03  sq. 
ft;  91,000  sq.  ft.  asph.  cone,  pave,  $.239 
sq  ft-  400  cu.  ft.  cone,  in  headwalls, 
cu'rbwaU  and  culvert  junction,  $1  cu. 
ft-  5900  lin.  ft.  cone,  curb  and  gutter, 
$l'25  lin.  ft.;  50  lin.  ft.  36-in.  corru. 
iron  pipe  culvert.  $6  lin.  ft;  60  Im.  ft. 
18-in..  do,  $4  lin.  ft:  120  lin.  ft  12-in.  do 
$2.25  lin.  ft;  6  catchbasins.  $25  each. 

1.0S  ANGELES,  Cal.— R.  A.  Wattson 
4928  Melrose  Hill,  awarded  cont.  for 
const.  Sec.  19,  North  Outfall  Sewer 
(city  to  fur.  materials),  bet  intersec- 
tion of  Melrose  Ave.  with  Alta  Vista 
iSt  and  of  Beverly  Blvd.  with  Orange 
Grove,  as  follows:  Item  A,  using  type 
4  2-ft  3-in.  semi-ellip.  cone,  sewer,  920 
lin  ft.  from  Sta.  0  minus  02.00  to  Sta. 
9  plus  18.29,  incl.  curves,  struc,  stubs, 
spurs,  etc.,  at  $5290,  with  2c  per  bar  de- 
duction for  omission  of  reinf.  steel  in 
base  as  specified:  item  B,  using  type  4 
'-ft  6-in  semi-ellip.  cone,  sewer,  2191 
Tin  'ft.,  from  Sta.  9  plus  18.29  to  Sta. 
31  plus  60.92,  incl.  curves,  etc.,  at  $12,- 
051  with  Ic  per  bar  deduction  for 
omission  of  reinf.  steel  in  base  as 
specified:  item  C.  using  tyPf.*'2-"; 
3-in.  semi-ellip.  cone,  sewer,  3297  Im  ft 
from  Sta.  31  plus  60.92,  to  Sta.  65  plus 
135  50,  with  Ic  per  bar  deduction  for 
omission  of  reinf.  steel  in  base  as 
specified.  

KLAMATH  FALLS,  Ore.  —  Klamath 
County  votes  bonds  of  $125,000  to  fi- 
nance completion  of  The  Dalles-Cali- 
fornia highway. 

EUREKA,  Humboldt  Co.,  Cal.— City 
council  petitioned  to  pave  with  5-in. 
cone.  7th  St.  bet.  Myrtle  St.  and  Broad- 
way. Harry  H.  Hannah,  city  eng. 

LOS  ANGELES.  Cal.— tTntil  2  p.  m., 
Nov.  24,  bids  will  be  rec.  by  supervisors 

*°County  Imp.  No.  139.  Ford  St.,  bet 
Eugene  Ave.  and  Anaheim-Telegraph 
Rd  1  45  mi.,  involv.  8931  cu.  yds.  excav 
31,400  sq.  yds.  shaping,  607  ft.  curb 
•'479  sq  ft.  walk,  1754  sq.  ft.  gut.,  31,400 
sq.    yds.    cone.    pave.   Est.    contr.    price, 

**CoSntyImp.  No.  308,  Fir  St.,  between 
Manchester  and  Shorb  Ave..  .47  rni  in- 
volving 2983  cu.  yds.  excav..  10.434  sq. 
ft.  gut..  9996  sq.  yds.  cone.  pave.  Est. 
contr     nrire.    $21,429.15. 

Count  J  imp  No  307.  Elm  St.  betw. 
Manchester  and  Shorb  Aves.,  •«  ml., 
involv.  3351  cu.  yds.  excav  1284  ft. 
curb.  10.330  sq.  ft.  gut..  .f'9",„|5.,y^s. 
cone.   pave.  Est.  contr.  price.   $22,274.60. 

County  Imp  No.  306.  61st  PI.,  betw. 
Compton  and  Hooper  Aves.,  -24  rai  in- 
volving 1188  cu.  yds.  excav  ,4063  sq. 
yd.s.  shape,  2184  ft.  curb.  5057  sq.  ft. 
gut  1295  sq.  ft.  walk.  4063  sq.  yds  asph 
5onc  base.  4063  sq.  yds.  asph.  cone, 
top.  Est.  contr.  price.  $10285.05. 

Plans  and  spec,  on  file  at  office  of 
Mame  B.  Beatty.  county  clerk. 


MONTEREY.  Monterey  Co..  Cal — City 
council.  A.  J.  Mason,  clerk,  declares  in- 
tention (No.  1996)  to  imp.  Jefferson  St. 
bet  Main  and  Pacific  and  bet.  Pacific 
and  High  Sts..  involv.  grade  and  pave 
with  2% -in.  asph.  cone,  base  and  iy2- 
in  asph.  cone,  surface;  cone,  euros, 
glitters  and  walks;  2  oorru.  iron  cul- 
verts- 4  catchbasins;  7  sidewalk  cross- 
ings 'l911  Act  &  Bond  Att  19lD.  Pro- 
tests Nov.  25.  H.  D.  Severance,  city  eufe. 

POMONA,  Cal.— Until  12  m,  Nov.  18, 
bids  will  be  rec.  to  pave  Locust  ot  ._bet. 
-qt  end  2nd  Sts.,  6  in.  cone.  pave.  ^ert. 
check  or  bond  lOVc.  F.  C.  Froehde,  city 
erg;neer. 

SAN  BERNARDINO  COUNTY,  Cal.— 
Until  Dec.  8.  2  P.  M.,  bids  will  be  rec. 
bv  State  Highway  Commission,  Forum 
Bldg.  Sacramento,  to  grade  2.3  mi.  in 
San  Bernardino  county,  bet.  %  mi.  west 
of  Barstow  and  1  mi.  east  of  Barstow. 
R.  M.  Morton,  state  highway  engineer. 
See  call  tor  bids  under  official  pro- 
posal  section   in    this   issue. 

OAKLAND.  Cal.— .1.  H.  Fitzmaurice, 
351  12th  St..  Oakland,  at  $1,433  award- 
ed cont.  by  supervisors  to  const,  ce- 
ment  walks   at   Arroyo    Sanitarium. 


SAN  FRANCISCO— E.  J.  Treacy,  Call 
Bldg.,  San  Francisccj,  at  $5,537.65 
awarded  cont.  by  Bd.  Pub.  Wks.  to  imp. 
Child  St.  bet.  Greenwich  and  Lombard 
Sts.,  involv.  804  lin  ,t.  cone,  curb, 
$1  lin.  ft.;  2,950  sq.  f  art.  stone  walks, 
$.175  sq.  ft.;  6,170  sq.  ft.  cone,  pave, 
$.32  sq.  ft.;  steps,  copings,  walls,  etc., 
$275.  (total  bid);  363  lin.  ft.  8-in.  sewer 
$4  lin.  ft.;  28  8-in.  wye  branches,  $2 
ea. ;  3  br.  manholes,  $120  ea. 


PHOENIX,  At':-'.. — According  to  lat- 
est reports,  $3,000,000  road  bond  issue, 
for  highway  from  Phoenix  to  Blythe, 
was   defeated   at   recent   election. 


ARCADIA,  Cal —Until  8  p.  m.  Nov.  19 
bids  will  be  rec.  to  imp.  Alice  Diamond, 
Santa  Anita  and  Orange  Sts.:  grade, 
oil,  mac.  pave.,  curb.  Cert.  chk.  or  bond, 
10%.  G.  W.  Meade,  city  elk.  G.  B. 
Watson,  city  engr. 


REDLANDS.  Cal.— Until  2  p.  m.  Nov. 
19  bids  will  be  rec.  to  pave  High  Ave. 
bet.  Church  and  Orange  Sts.;  4-in.  mac. 
gut.,  curbs,  walks,  8-in.  vit.  pipe,  wye 
branches;  1911  act.  C.  P.  Hook,  city 
elk. 


SAN  LUIS  OBISPO,  Cal.— City  Engr. 
L.  W.  Moore  instructed  to  prepare  esti- 
mates of  cost  for  different  kinds  ot 
pavement  for  Palm  St.,  bet.  Chorro  St. 
and  S.  P.  right  of  way.  Petition  pre- 
sented to  city  council  asked  for  6-in. 
concr.   with  walks   and  curbs. 


SAN  FRANCISCO  —  Bd.  Pub.  Wks. 
completes  spec,  to  const.  12,670  sq.  ft. 
art.  stone  walks  in  Valencia  St.  bet. 
Army  and  Mission;  Mission  St.  bet. 
Army  and  Valencia  and  Army  St.  bet. 
Valencia   and  Mission;   est.   cost   $3,160. 


SANTA  CRU2i,  Santa  Cruz  Co.,  Cal.— 
Granite  Construction  Co.,  Watsonville. 
at  $8,829.79  awarded  cont.  by  council  to 
imp.  Clinton  St.,  involv.  grading,  $.04 
sq.  ft.:  asph.  macadam  surface,  $.06  sq. 
ft.;  waterbound  macadam  base,  $.05  sq. 
ft.:  cone.  curb.  $.65  lin.  ft.;  cone,  gutter 
$.30  sq.  ft.:  sewer  laterals,  $1.10  lin. 
ft.:  handhole  traps,  $7  ea.;  part  circle 
corru.  metal-cone,  culverts,  $2.  lin.  ft.; 
cone,   catchbasins,   $30   ea. 


WILLIAMS.  Colusa  Co.,  Cal. — Man- 
uel Smith.  1003  85th  Ave.,  Oakland,  at 
$29,597  submits  low  bid  to  tow^n  trus- 
tees to  const,  sewer  system.  Other 
bids  were:  Frederickson  and  Shannon. 
Fresno,  $34,479;  W.  J.  Tobin,  $35,620; 
M.  Murphy,  $36,172.  Engineer's  est. 
$40,000. 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal. — 
Granite  Constr.  Co..  Watsonville.  at 
$24,684.71  awarded  cont.  by  council  to 
imp.  S-Branciforte  Ave.,  involv.  grad- 
ing, $.02%  sq.  ft.:  cone,  pav,  $.17 1^  sq. 
ft.:  cone,  curb,  $.55  lin.  ft.;  cone,  walks, 
$.20  sq.  ft.:  sewer  laterals,  $.76  lin.  ft.; 
handhole  traps,  $6  ea.;  5%-in.  by  12-in. 
part  circle  corru.  metal-cone,  culvert. 
$1.50  lin.  ft.;  5%-in.  by  14-in.,  do  $1.50 
lin.  ft.;'  5%-in.  by  16-in.  do,  $1.60  lin. 
ft.:  5%-in.  by  18-in.  do,  $1.70  lin.  ft.; 
cone,  catchbasins,   $25  ea. 


TAFT,  Kern  Co.,  Cal. — Due  to  pro- 
tests of  Southern  Pacific,  Pacific  Oil 
and  Sunset  Railway,  owning  43  per  cent 
of  lands  affected,  city  trustees  have 
abandoned  proceedings  to  pave  approx. 
20    blocks    of   downtown    streets. 


SANTA  BARBARA.  Cal. — Until  5  P. 
M.,  Nov.  20,  bids  will  be  roc.  for  6-ln. 
vit.  sewer  in  Redrick  St.,  bet.  Quaran- 
tina  St.  and  370  ft.  n.;  1911  act.  S.  B. 
Taggart,   City   Clerk. 


SANTA  BARBARA,  Cal.— Until  5  P. 
M.,  Nov.  20,  bids  will  be  rec.  to  pave 
Chapala  St.,  bet.  Cabrillo  Blvd.  and 
Vanonali  St.  and  portions  of  other 
Sts.:  lV&-in.  asph.  concr.  on  5-in.  concr. 
base.  gut.,  comb,  curb  and  gut.,  stone 
curb.  6-in.  vit.  sewer,  4-in.  hse.  con.. 
6-ft.  walks:  1911  act.  Geo.  D.  Morri- 
son,   city   engineer. 


HANFORD,  Kings  Co..  Cal.  —  Until 
Nov.  20.  7:30  p.  m..  bids  will  be  rec.  by 
G.  W.  Armstead,  clerk.  Hanford  Joint 
I'nion  High  School  District,  to  const. 
5000  or  more  sq.  ft.  cone,  walks  at 
.school  property.  Cert,  check  10%  req. 
with  bid.  Further  information  obtain- 
able from  clerk. 


RENO.  Nevada — County  Commission- 
frs  autiiorize  preparation  of  spec,  for 
pfrmanent  road  between  Gerlach  and 
Empire. 


SANTA  ROSA.  Sonoma  Co..  Cal.  — 
Clark  and  Henery  Const.  Co..  Chancery 
i;ldg..  San  Francisco,  awarded  cont.  by 
cnuncil  to  imp.  2nd  St..  bet.  Davis  and 
Main  Sts..  involv.  grading  and  pave 
with  3-in.  Willite  process  asph.  cone. 
$.20  sq.  ft:  hyd.  cem.  cone,  curb  and 
prutter.  $.85  lin.  ft:  hyd.  cem.  cone,  curb 
$.60   lin.  ft. 

Clark  and  Henery  awarded  cont.  to 
imp.  7th  St..  bet.  Wilson  and  Washing- 
ton, Sts..  involv.  grading  and  paving 
with  3-in.  Willite  process  asph.  cone. 
$.20   sq.   ft. 


LYNWOOD.  Cal. — Hall-Johnson  Co- 
Box  355.  Main  Office,  Los  Angeles, 
cont.  at  $11,364  for  imp.  Osgood  St.  and 
Anderson  Ave.,  involv.  7400  sq.  ft.  gut. 
27.5c  sq.  ft.,  66,630  sq.  ft.  grading  2c  ft., 
66.630   sq.   ft.   4-in.   oil  mac.  pav.   12c  ft. 


EUREKA.  Humboldt  Co..  Cal.— Mer- 
cer-Fraser  Co..  Eureka,  at  $53,553 
awarded  cont.  by  council  to  imp.  Spring 
St.,  bet.  Wabash  and  Harris  Sts.,  in- 
volving grading  and  pave  with  2-in. 
asph.  cone,  base  and  IVi-in.  Warrenite 
Bit.  surface:  6-in.  vit.  pipe  sanitary 
sewers  and  house  connecting  laterals; 
cem.  cone,  sanitary  sewer  manholes 
^vith  c.i.  tops,  covers  and  wrought 
steel  iron  steps;  cone,  culverts  and 
curbs. 

Merced-Fraser  Co.  at  $21,303  awarded 
cont.  to  imp.  portions  of  A  St..  involv. 
grading,  paving  with  asph.  cone,  base 
(various  thicknesses)  and  li/^-in.  War- 
renite-Bit.  surface:  c.i.  and  cone,  cul- 
verts; vit.  pipe  house  sewer  laterals; 
catchbasins;   cem.   cone,   curbs. 


SAN  ANSELMO,  Marin  Co.,  Cal.— T. 
Ongaro,  Fairfax,  at  $2318.90  submits 
only  bid  to  city  trustees  to  const,  sani- 
tary sewer  with  wyes  in  portions  of 
Calumet  Ave.,  including  bulkhead,  br. 
and  cone,  manholes.  Taken  under  ad-  ■ 
visement.  I 


HUNTINGTON  BEACH,  Cal.  —  City 
Engr.  E.  M.  Billings,  preparing  open 
spec,  to  pave  14th  St.,  bet.  Palm  Ave. 
and  Main  St.  The  spec,  were  changed 
from  Willite  to  open  spec,  over  several 
protests. 


(Continued   on   Page   41) 
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BUILDING  CONTRACTS 

»A>'    FKANCISCX»    COL.NTY 

fl.OUO  and  0»er  IlJ'portrd 
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Owner  Contractor 

1     Old     Home  Ulaser 

Cabrol  Hcusul 

J     Pereira  -I  ertira 

Associated  Owner 

,     Sockolov  owner 

Dahlberg  Owner 

Sbarboro  Owner 

MafCei  Owner 

,      Davies  HansuU 

'     Bostford  Callaghan 

iiii-.ij     Slepnikoff  Owner 

4661     Meyer  Owner 

4B62     Stevens  Owner 

■1G63     Kcknian  Owner 

4C64     John  National 

4665     Kanz  Ross 

4Kfi6     Crocker  Owner 

4r,i;T     McHugh  Owner 

^      Pope  Owner 

•     Stewart  Owner 

Sullivan  Wiander 

Murphy  Lindenian 

J     Anderson  Meyer 

Same  Same 

1      Pedro  Owner 

,.     Feltman  Mullen 

i.,;ii     Cagala  Owner 

■77      Hills  Western 

-Ts      Same  Pneumatic 

1     Holden  Terry 

I      Union  Owner 

Real  Wagner 
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;     Rodney  Owner 

;      Lottus  Owner 

I      Meyer  Owner 
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■1US7     Field  Owner 

4  688      Kednall  Owner 

4689     Welsh  Owner 

46S)0     Schmidt  McLeran 

46D1      Campbell  Owner 

4692  Clift  Peterson 

4693  Hills  Bender 

4694  McCarthy  Arnott 

4695  Cowell  Cahill 

4696  Ebbinghausen  Carty 

4697  Meyer  Owner 

4698  Foster  Bertolino 

4699  Schaffauser     Papenhausen 

4700  Traves  Owner 
47U1  Cancilla  Larson 
4702     McKnight  Owner 
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ei— Gustave  A.  Cabrol,  336  Clem- 
entina St.,  San  Francisco. 

Architect — J.  B.  Heusel,  336  Clementina 
St.,  San  Francisco. 

Contractor — J.  B.  Heusel,  336  Clemen- 
tina St.,  San  Francisco.  $1800 


DWELLING 

(4642)      E     NINETEENTH     AVE     25     N 

Kirkham.     One-story  and  basement 

frame  dwelling. 
Owner — Mr.   and  Mrs.   John   A.   Pereira, 

1430   lath   Ave.,   San   Francisco. 
Architect — None, 
('ontractor — John  A.   Pereira,   1430  19th 

Ave.,  San   Francisco.  $4000 


STATION 

(4643)  SW  GEARY  AND  TWELFTH 
Ave.  One-story  steel  service  sta- 
tion. 

Owner — Associated  Oil  Oo.,  79  New 
Montgomery  St.,  San  Francisco. 

Plans    by   Owner.  $1500 


GARAGE 

(4644)  W  FILLMORE  27  S  Washing- 
ton. Two-story  and  basement 
Class  B  public   garage. 

Owner — J.  Sockolov,  3925  Washington 
St.,   San   Francisco. 

Engineer — S.   Hodes.  $30,000 


FLATS 

)4645)  W  TWELFTH  AVE  142-5,  167-5 
and  192-5  N  Kirkham.  Three  two- 
story  and  basement  frame  flats. 
(2  flats  in  each  building). 

Owner — Dahlberg  &  Peterson,  1560 
lOtli    Ave.,    San    Francisco. 

Architect — None.  $8000    each 


ST. 


oVen 

(4640)    no.  3983     sacramento 

Construct  brick  bake  oven. 
Owner — Old   Home    Pastry  Co.,   Prem. 
Architect — None, 
Contractor   —   J.    P.    Glaser,    180   Jessie 

St.,  San  Francisco.  $1475 


FLATS 

(4646)      S  FRANCISCO  113-9,   143-9  and 

168-9   W  Scott.       Three     two-story 

and   basement    frame   flats    (2    flats 

in  each  building). 
Owner    —    Sbarboro-Detjen-Jorgensen, 

2300  Chastnut  St.,  San   Francisco. 
Architect — None.  $8000    each 


DWELLING 

(4641)  N  JAMESTOWN  bet.  Ingalls 
and  Jennings.  One-story  and 
basement  frame  dwelling. 


FLATS 

(4647)      S  CHESTNUT  62  W  Grant  Ave. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — F.     Maffei,     369     Chestnut     St., 

San   Francisco. 
Architect  . —  Paul    F.    De    Martini,    946 

Broadway,   San  Francisco.  $8000 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(fire 

■  surety  bonds 

CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 


ae 
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APARTMENTS 

(4648)  NW  ISIGHTEENTIJ  AND  SAN 
(•alios.  Two-story  and  basement 
frame    (8)    apartments. 

Owner — Harry    Davics,    251    San    Carlos 

Ave.,  San  Francisco. 
Architect  —  Walter    E.    Palch,    Hearst 

Hldg.,  San  Francisco. 
Contractor  —  George    H.    HansoU,     :Hi> 

10th  Ave.,  S.   F.  $18,000 

DWELLING 

(4649)  W  ELEVENTH 
Noriega.  1-story  ai 
frame   dwelling. 

Owner — Frands  Lauridsen,  1507  Steiner 

St.,   a   F. 
Architect — None.  $4000 


DWELLING 

(4650)      E  TWENTY-EIGHTH  AVE.  160 

N    Irving.      2-story    and    basement 

frame   dwelling. 
Owner — Fernando    Nelson   &   Sons,    Inc., 

2    West    rorlal    Park,    S.    F, 
Architect— None.  $7000 


ALTERATIONS 

(4651)  446  SIXTH  ST.  Brick  veneer 
front;  one-story  addition,  etc.,  for 
mfg.    plant. 

Owner — H.  J.  Friedlander,  %  Contract- 
or. 

Architect — None. 

Contractor — Samuel  Sohell,  180  Jessie 
St.,   S.   P.  HOOD 


STORES 

(4652)  NE  FILLMORE  AND  FULTON 
Sts.     reinforced  concrete  stores. 

Owner — H.  F.  Kamacciotti,  228  Mont- 
gomery  St.,   S.   F. 

Architect  —  Willis  Lowe,  Monadnock 
Bldg.,  S.  F.  $10,000 


IRON   WORKS 

(4653)         SW    MISSION    &     17TH    STS., 

1-story  concrete  iron  works. 
Owner  —   Folsom     Street     Iron   Wks., 

17th  and  Folsom  Sts.,  S.  F. 
Architect  —  John      Carl      Thayer,      251 

Kearny   St.,   S.   F. 
Contractor — Moller     &      De      Luca,    185 

Stevenson    St.,    S.    F.  $9995 


STORE  &  FLAT 

(4654)   E  Ocean  AVE.  114  S  Ashton  Ave, 

Two-story     and     basement     frame 

store    and    flat. 
Owner — Mr.    Joseph   Lombard!. 
Architect — Plans  by  owner. 
Contractor — John     R.     Lindsay 

viso  St.,   ,S.  F. 


$12,000 


RESIDENCE 

(4655)  W  SANTA  PAULA  327  S  TER- 
ba  Buena.  Two-.story  and  basement 
frame   residence. 

Owner — T.  H.  I'orramore,  c/o  architect. 

Architect — H.  H.  Gutterson,  526  Pow- 
ell  St.,   S.   P. 

Contractor  —  Moore 
O'    Farrell    St.,    S 


Watson,      77 
$10,565 


FACTORY 

(4656)  NE  lOTH  &  SHERIDAN  STS. 
One-story  and  mezzanine  floor  fac- 
tory   (concrete.) 

Owner — C.  A.  Chaquette. 

Enarineer  and  contractor — J.  H.  HJul, 
128    Russ    St.,    S.    F.  $10,000 


FLATS 

(4657)      SE  RANDALL  98  E  CHENERY. 
Two-story      and     basement     frame 
building     (flats). 
Owner — Thomas  &  Katherine  Walsh,  25 

Cortland    Ave.,    S.    F. 
Architect — None. 
Contractor  —  Henry       Erickson,       1825 

Church  St.,  S.  F. 
Filed  Nov.    6,    1924.   Dated  Oct.   15,   1924. 

Roof    on    $1987.50 

Brown    coated     1987.50 

Completed   and   accepted    ....    1987.50 

Usual    35   days    1987.50 

TOTAL  COST,  $7960 
Bond,  $4000.  Sureties,  Frank  Tate  & 
H.  L.  Rheinhart.  Forfeit,  none.  Limit, 
none.     Plans  and  specifications  filed. 


RESIDENCE  &  GARAGE 

(4658)      NW    LAKE    &    24TH    AVE.    40 

on   Lake   and   100   on    24th   Avenue. 

Two-story     and     basement     frame 

residence    and    garage. 
Owner — P.    H.   Turner,    1200   Battery   St, 

San  Francisco. 
Architect — Lewis       M.       Gardner,       942 

Pine   St.,   S.   F. 
Contractor — Robert      A.      McLean,    761 

17th  Ave.,  S.  P. 


Filed  Nov.  6,  1924.  Dated  Nov.  5,  1924. 
Payments    on    1st    and    15th    of    each 

month    of    full    value    of   work   and 

material    plus    5%. 

TOTAJ-  COST.  Actual  cost  plus  5% 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  100  days.  Plans  and  spec- 
ifications filed. 


ALTERATIONS 

(4659)  NO.  2404  BROADWAY.  Gen- 
eral repairs  for  interior  and  ex- 
terior of   residence. 

Owner — Mrs.     E.     Bostford,     Premises. 

Architect — None. 

Contractor — Jack  Callaghan,  900  Clay- 
ton  St.,  S.  F.  $3000 


DWELLING 

(4660)  K  DEHARO  425  S  Twenty- 
second.  Two-Story  and  basement 
I'rame  dwelling. 

Owner — Fred  Slepnikoff,  926  DeHaro 
St.,  San   Francisco. 

Architect — None.  $3000 


FLATS 

(4661)      E    SCOTT    25.215    and    50.215    S 

Alhambra.      Two      two-story      and 

basement    frame    flats     (2    flats    in 

each    building). 
Owner — Meyer  Bros 

San   Francsico. 
Architect — None.  • 


1  Montgomery  St., 
$7000    each 


FLATS 

(4662)      W    THIRTY-EIGHTH   AVE   100 

N  Fulton.  Two-story  and  basement 

frame    (4)    flats. 
Owner — George    W.    Stevens,    405    27th 

Ave.,  San  Francisco. 
Architect— None.  $7800 


DWELLING 

(4663)      W    TWENTY-THIRD    AVE    125 

N  Irving.     One-story  and  basement 

frame  dwelling. 
Owner — -A.    O.    Eckman,    525    Irving   St., 

San   Francisco. 
Plans   by  Owner. 


$300u 


DWELLING 

(4664)      N     NAGLES 

One-story'    and 

dwelling. 
Owner — G.   John. 
Architect — None. 
Contractor  —  National 

High  St.,   Oakland. 


DWELLING 

(4665)      N    HANCOCK    125    W    Church. 

One-story    and       basement      frame 

dwelling. 
Owner — Louis  Charles  Kanz. 
Architect — Chas.    E.    J.    Rogers,    Phelan 

Bldg.,  San  Francisco. 
Contractor — D.  W.  Ross,  180  Jessie  St., 

San    Francisco.  $5090 


DWELLING 

(4666)  B  DRAKE  110  S  Winding  Way 
One-story  and  basement  frame 
dwelling. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er Bldg.,  San  Francisco. 

Architect — None.  $4200 


FLATS 

(4667)      N     TWENTY-SEVENTH     80  W 

Church.      Two-story   and   basement 

frame   (2)   flats. 
Owner — W.   P.    McHugh,    1314    Valencia 

St.,  San  Francisco. 
Architect— None.  $8000 


FOUNDATION,   ETC. 

(4668)  W  EMBARCADERO  45.10  N 
Howard.  Pile  foundation  work  and 
excavating;  pumping,  etc.,  for  one- 
story   Class   C   stores. 

Owner — Pope  &  Talbot  Land  Co.,  % 
Architect. 

Architect — J.  E.  Krafft  &  Sons,  Phelan 
Bldg.,     Sann    Francisco.  $12,000 


FLATS 
(4669; 
Ave 


CALIFORNIA     82-6     E     31st 
Two-story      and      basement 
frame    (2)   flats. 
Owner — John  D.   Stewart,   502   8th  Ave., 

San    Francisco. 
Architect — Dodge       A.     Riedy,       Pacific 
Bldg.,  San  Francisco.  $8000 


PLATS 

(4670)    N  TWENTY-FOURTH  60  W  Noe. 

Two-story     and     basement     frame 

flats  and  garages. 
Owner — Daniel  and  Julia  Sullivan,  4000 

24th   St.,    S.   F. 
Architect — Arthur    G.    Scholz,      Phelan 

Bldg.,   S.  P. 


Contractor — E.    Wiander,    41    ColeridK- 

Filed  Nov.   7,' 1924.   Dated   Nov.   1,   19::  i 

Ready    for    roof     $1866  2 

Brown    coated     1866.2 

Completed  and  accepted    ....   1866.2 

Usual   35   days    1866.2 

TOTAL   COSrT,    $7465 

Bond,  sureties,  none.     Forfeit,  $4.00  per 

day.     Limit,  75  <iays.     I'lans  and  speci- 

lications    filed. 


BUNGALOW 

(4671)         W       THIRTY-EIGHTH    AVE. 

220-9    S   Anza   S   25   x    W    120.     AH 

work  for   l-.story   frame   bungalow. 

owner — Chas.     P.     and     Mrs.     Alice    V. 

Murphy,    1475    Cliestnul   St.,    S.    F. 
-Vrchitect — None. 
Contractor — H.    O.    Lindeman,    619    27th 

Ave.,   S.   P. 
Filed  Nov.   7,    1924.   Dated   Sept.   3,   1924. 

Frame  up  and  enclosed $1437.60 

Rough   plastered    1437.50 

Completed    1437.60 

Usual   35   days    1437.60 

TOTAL  COST,  $5750 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.     Plans  and  specifications  filed. 


DWELLING 

(4672)      E    FORTY-FIRST   AVE.    225   N 

Cabrillo   N    25   x  E    120.      All   work 

for     1-story    and    basement    frame 

dwelling. 

Owner — Jontahan    Anderson,    423      16th 

Ave.,   S.   P. 
.Vrchitect — None. 

Contractor — Meyer    Bros.,    1    Montgom- 
ery St.,   S.   F. 
Filed  Nov.  7,   1924.   Dated  Oct.   16,   1924. 
Side  and  root  sheathing  on.. $1039.55 

Brown  coated   1039.55 

Completed    1039. i 

Usual     35     days     1039.55 

TOTAL  COST,  $4158.20 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.     Flans  and  specifications  not  filed 


DWELLING 

(4673)      E    FORTY-SIXTH    AVE.    125    S 

Cabrillo    S   25    x   B    120.      All   work 

for   1-story  frame  dwelling. 

Owner — Jonathan    Anderson,    423    16th 

Ave.,  S.  F. 
Architect — None. 

Contractor — Meyer    Bros.,    1    Montgom- 
ery  St.,   S.   P. 
Filed  Nov.   7,   1924.  Dated  Oct.  25,   1924. 
Side  and  roof  sheathing  on.. $1039.55 

Brown  coated    1039.65 

Completed    1039.66 

Usual   35   days    1039.55 

TOTAL  COST,  $4158.20 
Bond,  sureties,  forfeit,  none.  Limit,  90 
days.     Plans  and  specifications  filed. 


ALTERATIONS 

(4674)      NO.  1945  TWENTIETH  ST.  Re- 
model attic  for  apartments. 
Owner — Pete  Pedro,  Premises. 
Architect — None.  $1000 


ALTERATIONS 

(467  5)  SW  FOURTH  AND  MARKET. 
New  store  fronts;  plastering,  re- 
pairs, etc. 

Owner — The  Feltman  &  Curme  Shoe 
Stores,  Chicago,  111. 

Architect — None. 

Contractor — Mullen  Mfg.  Co.,  60  Rausch 
St.,    San   Francisco.  $5800 


DWELLING 

(4676)  N  TWENTY-FOURTH  50  E 
Treat  Ave.  Two-story  frame  store 
and  dwelling. 

Owner.— Julien  Cagala,  205  Chattanooga 
St.,   San   Francisco. 

Architect — Gustave  Stahlberg,  544  Mar- 
ket St.,    San   Francisco.  $8500 


WAREHOUSE 

I  4677)  N  HARRISON  AND  SPEAR  NE 
275.\-NW  276.  Receive,  rivet,  dis- 
tribute structural  steel  for  six- 
story  reinforced  concrete  wait- 
house  and  office   building. 

Owner — Hills  Bros.,  175  Fremont  St., 
San  Francisco. 

Architect — George  W.  Kelham,  Sharon 
Bldg.,   San   Francisco. 

Contractor — Western  Iron  Works,  141 
Beale  St.,  San  Francisco. 

Filed  Nov.    8,   '24.     Dated  Nov.    7,   '24. 

On  10th  of  each  month 75% 

Usual    35    days ••    „2o% 

TOTAL  COST,   $4250 

Bond,    $2125.      Surety,    Maryland    Casu- 
alty Co.     Limit,  15  days  after  delivery. 

Forfeit,  none.     Plans  and  specifications 

filed. 
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I'NKUMATIC     TUUE     SYSTEM 
tbuve. 

or-i'iicuiiialio  Tube  Supply  Co. 
...V.   8,    '24.      UiitcU   Nov.    7.   '24. 

i-nis    same    us   above 

TOTAL  COST,  »1 1.385 
id. ml.  (!>693.  Surely,  Maryland  Casu- 
ilty  >o.  Limit,  July  31.  ll»2i.  Forfeit, 
lone.     I'lans  and  specitlcallons  hied. 


(46'tn      W      OUI5RUERO      120   N   14TH. 

Two-story  and  basement  frame  (4) 

flats. 
Own<-r— CeorBe  ramplioll,  3443   ITlh  St., 

Snn   Francisco. 
Architect— None.  $9000 


\V      CLKMKNT      100    N    Ulloa. 
-story    frame    (2)    stores. 
-St.  GcorBe  Holdon,  308  Crocker 
n.,  San  Francisco. 
.1— Chus.  K.  Strothoft.  2274   IStli 
.  .San  Francisco. 

,,..ctor  —  W'm.     L.     Terry.     Allston 

Way,  San  I^ranclsco.  $4000 

aTATION 

(4»iSU)  SE  LA  VLATA  AND  LINCOLN 
Way.  One-story  steel  service  sta- 
tion. 

Owner — Union  Oil  Co.  of  California, 
287   Mills   Bldg.,  San  Francisco. 

Plans   by  Owner.  $2000 

AV.VliliHOUSE 

(4t;8U  N  SEVENTEENTH  50  E  Mis- 
souri.    One-story  concrete  warehouse 

Dwnvr — Heal  Estate  Development  Co., 
Hearst  Bldg.,  San  Francisr.o. 

Plans   by  Owner. 

Contractor — Ueo.  Wagner,  Inc.,  181  So. 
Park,    San    Francisco.  $500< 


DWELLING 

(4682)      E  TWENTY-FIRST  AVE   250   S 

Judah.     One-story     and      basement 

frame    dwelling. 
Owner — Berg    &    Smith,    1914-A    Judah 

St.,   San   Francisco. 
Architect— Wm.   D.  Berg,    1914-A  Judah 

St.,    San    Francisco. 
Contractor  —  Wm.     D.     Berg,      1914-A 

Judah   St.,   S.   F.  $2000 


(4«83)     S    BROAD      320      E    Plymouth. 

One-story      and      basement      frame 

dwelling. 
[Owner — Annie    I.     Rodney,     14     Capitol 

Ave.,   San   Francisco. 
'Architect — None.  $2000 


DWELLINGS 

(4«S4)  N  ORTEGA  32-6,  57-6  and  82-6 
E  Twentieth  Ave.  Three  one-stori 
and  basement  frame  dwellings. 

Owner — Thos.  F.  Loftus,  2111  Balier  St., 
San  Francisco. 

Architect — None.  $2500    each 


•ibW'ELLING 

(4685)  E  FAXON  AVE  350  9  Hollo- 
way.  One-story  and  basement 
frame   dwelling. 

Owner — Meyer  Bros.,  1  Montgomery  St. 
.San   Francisco. 

Architect— None.  $3000 


BAKE   OVEN 

(4686)      NO.    1548    OCEAN    AVE.      Con- 
struct   brick    bake    oven. 

©wner — A.    Jungcalus. 

SSirchitect — None, 
ontractor — Paul     Metz.     S55     44th     St., 
Oakland.  $1375 


'DWELLINGS 

(4687)  E  TWENTY-FIRST  AVE  150 
and  175  N  Kirkham.  Two  one-story 
and    basement    frame   dwellings. 

Owner — ^A.  O.  Field,  1465  20th  Ave.,  San 
Francisco. 

Architect — None.  $3000  each 


Owner — Meyer  Bros.,  1  Montgomery  St., 

San   Francisco. 
Architect — None.  $6000 


FLATS 

(4688)      W  STEINER   110  S  LOMBARD, 

Two    2-story    and   basement    frame 

(2)    flat   building. 
O^vner— W.  \\.  Rednall,  2500  Filbert  St, 

San   F'rancisco. 
Architect — Plans    by    owner. 

$9500   each 


FLATS 

(46S9)      S  17TH  104  E  CHURCH.     Two- 
story   and   basement  frame    (4)   flats. 
Owner- John  J.   Welsh,   3446A   16tii  St., 

San    Francisco. 
Architect — None.  $12,000 


ADDITION 

(4692)      SE  GEARY  &  TAYLOR  S  137-6 

X    E    137-6.      Reinforced      concrete 

work  for  15-story  addition  to  hotel 

building. 
Owner— Clift   Realty   Co.,   premises. 
Architect— Sdiultze      &      Weaver,    New 

York  City. 
Contractor — H.  L.  Petersen,  Lick  Bldg., 

San  Francisco. 
Filed  -N'ev.   10.   1924.  Dated  Nov.  6,  1924. 
Payments  of  90%  bet.   1st  and  10th 

of   each    month. 
Balance    10%   35    days    after 

TOTAL  COST.  $93,200 
Bond.  $600.  Sureties.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  Oct.  1. 
1925.      Plans    and    specifications    filed. 


INDUSTRIAL   PLANT 

(4690)  SE  BRYANT  &  2ND  STREETS. 
4-story  and  basement  reinforced 
concrete   industrial  plant. 

Owner — Schmidt  Lithograph  Co.,  Bry- 
ant and  2nd  Sts.,  S.  F. 

Architect  and  Consulting  Engineers — 
Couchot  &  Rosenwald,  60  Sansome 
St.,  S.  F. 

Contractor  —  Ralph  McLeran  &  Co., 
Hearst  Bldg.,  S.  P.  $350,000 


BUILDING 

(4693)      N    HARRISON    &    SPEAR    NE 

275  X  NW  276.     Damp-proofing  and 

membrane  water-proofing  work  on 

6-story  reinforced  concrete   bldg. 
Ow-ner — Hills    Bros..    175    Fremont    St., 

San  Francisco. 
Architect — (jeorgt   W.    Kelham    .Sharon 

Bldg.,  S.  F. 
Contractor — J.  W.  Bender.  Roofing  and 

Paving  Co..  Monadnock   Bldg.,  S.  F. 
Filed  Nov.  10,  1924.  Dated  Nov.  10,  1924. 
Payments   of   75%   on    10th   of  each 

month. 
25%  35  days  after. 

TOTAL  COST,  $4310 
Bond.  $2155.  Sureties,  Maryland  Cas- 
ualty Co.  Forfeit,  none.  Limit.  15 
.days  after  notified  to  begin.  Plans 
and  specifications  filed. 


BUNGALOW 

(4694)   FAXON  AVE.,  175  N  LAKE- 

vie-w    N    25    X    E    112-6    Lot    13    Blk. 

20    Lakeview.        One-story      frame 

bungalow. 

Owner— The    McCarthy    Co.,    316    Bush 

St..   S.   F. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville  Way,  S.  F. 
Filed  Nov.  10,  1924.  Dated  Oct.  15,  1924. 

■30   days   after   frame   up    25% 

30   days   after   brown   coated    ....25% 
30  days  after  completed  and  ac. ..25% 

35   days  thereafter    25% 

TOTAL  COST,  $3000 
Bond,  none.  Sureties,  none.  Forfeit, 
$1.00.  Limit,  90  days.  Plens  and  spec- 
ifications   filed. 


FACTORY 

(4G98)     E  HOWARD  200  S  Fourteenth. 

Two-story  frame   factory. 
Owner— John   Foster,   1322  Howard   St., 

San   Francisco. 
.Anhitect — None. 
Contractor — M.    Bertolino,    32    Shotwell 

St.,    San    Francisco.  $2000 


DWELLING 

(4699)  W  EIGHTH  AVE  228  E  Lawton 
One-story  nad  basement  frame 
dwelling. 

Owner— W.  A.  Schaffauser,  62  Pierce  St., 

San    Francisco. 
Architect— Walter      C.    Falch,      Hearst 

Bldg.,   San   Francisco. 
Contractor — H.    Papenhausen,    532     3rd 

Ave.,   San  Francisco.  $6000 

DWELLING 

(4700)  E  LYELL  72  S  Bosworth.  One- 
story   and    basement   frame    dwlg. 

Owner — Louis  Traves,  21  Lyell  St.,  San 

Francisco. 
Plans  by  Owner.  $3000 

(4701)  W  FOLSOM  75  S  Bessie.  Two- 
story  and  basement  frame  (2)  flats. 

Owner — E.    Cancilla,    Premises. 
Architect  —  J.    C.    Hladik.    Monadnock 

Bldg.,  San  Francisco. 
Contractor — Axel    R.    Larson,    516    San 

Jose  Ave.,  S.  F.  $6000 


GARAGE  BUILDING 

(4695)  COM.  137-6  N  FROM  NW  HOW- 
ard  &  Main  N  91-8  x  W  137-6.  Gen- 
eral constructionk  plumbing  and 
electric  wiring  2-story  class  B 
garage   building. 

Owner — I.   M.   &  H.   E.   &   S.  H.   Cowell, 

2  Market  St.,  S.  F. 
Architect — W'ard    &    Blohme,    454    Cali- 
fornia St.,   S.   P. 
Contractor — Cahill    Bros.,    Inc.,    Sharon 

Bldg.,  S.  F. 
Filed  Nov.  10.  1924.  Dated  Nov.  10,  1924, 

On   1st  of  each  month    75% 

36    days    after    25% 

TOTAL  COST,  $45,000 
Bond,  none.  Sureties,  none.  Forfeit. 
$20.  Limit,  April  17,  1925.  Plans  and 
specifications  filed. 

BUILDING 

(4696)  NW  21ST  &  MISSION  N  60 
X  AV   90.     Tw-o-story  frame  bulg. 

Ow-ner — Ebbinghausen  Estate,  261  Val- 
encia St.,   S.  P. 
Architect— Carl    Geilfuss,    1056    Fulton 

St.,  S.  F. 
Contractor — John  Casty  &  Son,  180  Jes- 
sie St.,  S.  F  . 
Filed  Nov.  10,  1924.  Dated  Oct.  20,  1924. 
Enclosed  and  roofed  and  ready  for 

plaster    $2016 

Completed    and    accepted     2016 

Usual     35     days     1345 

TOTAL  COST,  $5377 
Bond.  $3000.  Sureties,  J.  H.  McCallum 
&  Peter  T.  C.  Wolff.  Forfeit,  $25,  Lim- 
it. 40  days.  Plans  and  specifications 
filed. 

FL,\TS 

(4697)  W  PIERCE  36.43  9  Alhambra 
Blvd.  Two-story  and  basement 
frame    (2)   flats. 


DWELLING 

(4702)      S  CASSANDRA  78  W  Whittier. 

One-story      and    basement      frame 

dwelling. 
Owner  —  W.  R.  McKnight,  34  Whittier 

St.,    San    Francisco. 
Plans  by  Owner.  $3000 

FLATS 

(4  703)      E   THIRTY-THIRD  AVE   200   S 

Balboa.       Two-story  and  basement 

frame   (2)  flats. 
Owner — William  Costello,  758  29th  Ave., 

San   Francisco. 
Architect — None.  $5000 


OFFICE 

(4704)  SE  GENEVA  AVE.  and  So.  Hill 
Blvd.     1-story  frame  sales  ofHce. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er Bldg.,   S.   F. 

Architect — None.  $2500 


DWELLING 

(4705)  NE  FAXON  AND  HOLLOWAY' 
Aves.  1-story  and  basement  frame 
dwelling. 

Owner — Thomas    J.    Sullivan,    254    Jules 

Ave..  S.  F. 
Architect — None.  $3000 

DWELLING 

(4706)  W  TWELFTH  AVE.  275  N  Ca- 
brillo.  2-story  and  basement  frame 
dwelling. 

Owner — A.    T     Morris,    687    11th    Ave., 

San   Francisco. 
Architect — None.  $6000 

DWELLING 

(4707)  N  FILBERT  247  E  Laguna.  1- 
story  and  basement  frame  dwelling 

Owner— Mary  and  J.  J.  Mullaly,  2861 
Octavia    St.,    S.    P. 

-•Vrchitect — None. 

Contractor — J.  M.  Andersen,  1612  Pa- 
cific   Ave.,    S.    P.  $3800 

DWELLING  " 

(470S)  E  FAXON  AVE.  25  N  Hollo- 
way.  1-story  and  basement  frame 
dwelling. 

Owner — Thomas  J.  Sullivan,  254  Jules 
Ave.,    S.    P. 

Architect — None.  $3000 

DWELLING' 

(4709)       N    LOBOS    366    E    PLYMOUTH. 

1-story   and   basement   frame  dwlg. 
Owner — J.    Ginsburg.    3458    Mission    St., 

.San   Francisco. 
Architect — None. 
Contractor    —    W.    E.    McDonough,    225 

Powell  St.,  S.  F.  $1400 


APARTMENTS 

(1710)  NW  LAKE  AND  SECOND  AVE. 
3-story  and  basement  frame  (15) 
apartments. 

Owner — Epp  &  Son,  4747  Geary  St.,  S.  F. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,    S.    P.  $25,000 
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^C?.^lV?'=^t?S%I,S.ION    ST       Consuuot  '^'i^^^  ^^f  SACRAMKNTO    ST.    Con-  ^-f^^F^Vl^s^or^"  al,-^.    IfiiS 

lnr{,"!ck'"une")^      '•       '  ,.wne'r-OiJ'  Hom"^"^  Pas7ry"co.,    (Theo-  fame  dwelling 

Owne?-ronman"s    Planing    Mill.      1618  dorelos  Bros.)   3983  Sacramento  St.,  Owner-Joseph    A.    Hatter.    10    3rd   St.. 

Mission  St.,  S.  F.                ^          ^,  ^       San   Francisco.  VrehiUct— Masten    &    Kurd.    278    Post 

^^^'lilreV?/  C^o^^'/^m-St^'s^R"  <  o  rac'i'o7-^J."p.  Olaser,  180  .Jessie  St.,  Su'^kn'^  Franc  is'^co.""; 

Pipe   Mfg.    Co.,   .i40   7tn   &i.,   »•   I  ■  g^^   Francisco.                                 $1475  Contractor— Henry      F.      Papenhausen, 
*  532  3rd  Ave.,  S.  F. 

Filed  Nov.  12,  1924.  Dated  Nov.  10,  1924. 

nWFTUNGG  ALTEKATIONS  Frame    up    . *|rK4'9^ 

74712^     S    PARK    93-2    W    Holly    Park  (4725)      34    THIRD    ST.      Remodel   store  Brown    coated    V  V  •  •  •  •   iHlH 

^Circle    f-sfory  and  baseSent  frame  for    restaurant    booths;    new    store  Completed    and    accepted    ...    2664,2o 

dwelling.  ^      front    etc.                                  <,,      o    tt  ^^"^                '^     TOTALCOST'   $10,657 

n„.,,or.     TTrnnk  Susian  Owner — Press  Grill,   30  Third  St..   S.   t .  iuial,  ^Y'' '■•  * tX',^.! 

ArPhl^^t— None                                      $2000  Architect— None.  Bond.    $5328.50.      Sureties.    LH.    B^h 

■*"='"'^^^'     '^""t Contractor— Mullen   Manufacturing  Co.,  &   w.   J.   Mahoney.    Forfeit,   $o      Limit 

60  Uausch  St..  9.  F.                       $2000  UO     days.        Plans   and     specifications 

?4nf)''"w°llERCE    180.    205.    230    AND  "1«<J-                        

255  N  Chestnut.     Four  1-story  and  aI.TKKATIONS 

basement  frame  dwellings.  14726)      SE    GEARY    AND    15TH    AVE.  STORE                                                      „ 

Owner— Meyer  Bros..  1  Montgomery  St..  ^^ '''^^^^Ve  3  room  aparunt-nl  in  lobby  u 736)     NE    FULTON      &      FILLMORE. 

San    Francisco.  j^„<j    remodel    for    stores    construct  One-story    store    btiilding. 

Plans  by  Owner.                       Each.  ?4J00  fireproof  boiler  room;  install  steam  Owner— H.    F.    Ramacciotti.    228    Mont- 

heating  plant,   etc.  gomery   St.,   S.   F.                    „„j„„„i, 

DWELLINGS  Owner  —  John    W.    Alderson,    410    15th  Architect— Willis   C.   Lowe.   Monadnock 

(4714)  E  FORTY-THIRD  AVE..  25  &  Ave..  S.  F.  Bldg..  S.  F.  t/-^,,^^. 
50  S  Clement.  Two  1-story  and  Architect— None.  $-1000  Contractor— C.  F.  Parker,  2b1  Kearns 
basement   frame  dwellings.  St..  S.  F.        ,..,,..  .•«.,    7    1094 

Owner— D.    Tiscornia,    188    Bertita    St..  Filed  Nov.  12.   1924.  Dated  Nov.  7.  1924 

San   Francisco.                                   ^„„^  APARTMENTS    (3)  Roof    on     *,!l,9K 

Architect— None.                          Each    $3000  (4727)      N  FRANCISCO  125,  150  &  17o  E  Brown    coated     • Si!,',? 

Octavia.      Three   2-story   and   base-  Completed   and  accepted    %llt^- 

ADDITION  ment    frame    apartments     (4    apts.  Usual   35   days    ••••••;■  •••™    ;?r„? 

(4715)  1830  PAGE  STREET.  Two-  m  each  building).  ,  TOTAL  COST.  $11.3'3 
room  apartment  addition  for  ten-  Owner— H.  O.  Lindeman,  619  27th  Ave.,  iiond.  $11,373.  Sureties.  Fidelity  f."^- 
ements.                                                    „  San   Francisco.  posit  Co.   of  Md.     Fo'feit,  none.  Limit. 

Owner— Thomas  Curran,   1830  Page   St.,  Architect— None.                         $9=00    each  -^.,  ^ays  after  Nov.  12.  1924.     Plans  and 

San  Francisco.  specifications    filed. 

Architect — Jno.    J.    Foley,    770    5th   Ave., 

San    Francisco.                                   $2000  DWELLINGS    (4)  Ft  AT  BUILDING 

,4728)      W    PIERCE    75.    100     12d    &    150  ^^i^^^,  ^^'^J'^'o^AVE.   N   GEARY   N   25 

ALTERATIONS  NCapraWay.      Four   1-story    and  **'''4ei'0       Two-story      frame     flat 

(4716)  1088  MARKET  ST.     Alterations  basement    frame    dwellings.                     .  building' 

for   candy   store.                                 ,     ^  Owner— R.  G.  Hall,  6140  Geary  St..  San  o,y„^^_H    o    Linudeman.   619  27th  Av, 

Owner— John    Lazarakes,    145    Bartlett  Francisco.  "      g^n  Francisco. 

Arclfitect-None.  Comr«toT-^Tho's.    Hamill,    "40    Geary  jV^^i^^^ftoT^W.^-K.   Lindeman,   619   27th 

Contractor— Mullen  Manufacturing  Co..  St.,   S.   F.                                 $9000   each  ^''"avb     S    F 

64   Rausch  St.,   S.  F.                      $2000  FiledNo'v.  12,  1924.  Dated  Oct.  18,  1924. 

Kncloseil  a.  .  •  •  $3000 

t4m7'°2^4    SECOND   AVE.      One    room  "^l^^?,^   ^!\znV    AVE     325,    350,    375    &  i,^„"rp^\V'arric^cepted  "  i !  i !  i !   fooS 

0.:%f-Url  ^A°d^f  B?^fiL'r  p/emfs^s-  raL;^;e^"'^ra"me  "f^a"[s  M^fllts^l^  b"sSkV1l^da%.s    .^^^  ..^^.  -.JOO. 

Architect-None^ $1000  „^^,  -%^^^'ng-)            ^   brother,   742  Bond.    none.     ^Sureties,  ^none.  ^^ForfeU, 

f4ns^,'' NeTu'eRRERO  AND  DUEOCE  Arch^ft^c^AlVin^- j"^' Stern,    742    Market  ificaiions  filed.       ] 

Ave,      Remodel    for    6    apartments,  St.,    S.    .F.                               $9000    each  —                                              j 

(interior  and   exterior  changes).  APARTJVIENI                                     T  AGUNA  1 

S[;^f--:^-^^^'^-;^U^-  72  ^New  -f^-|?^.AKE    .    19TH    AVENUE.  ^"^1^  ^^^^Z.^^^^^. 

Montgomery  St..  .S.  F.                   $2000  Two-story     and     basement     frame  ^^s^'^^'l'o^rwork    hollow  t'lfptnf- 

ALTERATIONS  Own^/r-GeS?ge    Anderson.      1933    Lake  tions    tor    10-«t°^y  .^""^  .^frtSInt 

(4719)     1915  MCALLISTER  ST.  Enlarge  "      gt     SF.  reinforced        concrete       apartment. 

^l^'Ul^!^:"'  '^"'  '=°"'*''"'  °"  ^'■'='^^Ir'B^rnc?sco^.°"'"''  ""'  """''  ''■'  Own^e?llNineteen    Si.ty   Vallejo    Street. 

rchu;it-N^onr^^'"°'  ''''"""•  ^""'^-f^'l V-  ""■  '''"""'  ''"   nt.OoS  Archi"tect-Carl  Werner.  Santa  Fe  Bldg, 

Contractor— S.     A.     Guisti     &     Co.,     200  "      "      "      San  Francisco.                        T..==i»  <?i 

(3reen   St.,   S.  F.                               $6000  Contractor— H.;  E.  Drake.  180  Jessie  St, 

AI  TERATIONS '   (*^^1'      ^    ^AKER    112-6      N      GREEN  p„  J'^gof  ^12"f9?i.  Dated  Oct.   6.   1924. 

f47lo^)     NeTotRERO  AVE.   and  15TH  Two-story  and  basement  frame   (2)  F'l,^^.^^,";;^^     'f    „%    on    1st   of   each 

St.     New  store  front:  rearrange  in-  nwnpi— iwerton    J     Price      850    Pacific  month. 

terior  partitions;  wiring,  plumbing,  0^^"^;,,g^^sln"F^ancisc".'  25%   3o   days  aft^r.^^^  ^^^^^  ^^^^^^ 

Own^e?^C."  Sander,    715    Hampshire   St.,  Architect-Dodge    A.      Riedy.      Pacific  ^^^^^                   g.                 Hartford  Acc^- 

San  Francisco.  Bldg.,  S.  F. ji-.uuu  ^_^^^^    ^    Indemnity    Co.      Forfeit    none 

Architect— None.  Limit,  without  delay.     Plans  and  spec- 
Contractor— F.   &  J.  Nielsen  Bros.,   2311  DWELLINGS  itications   filed. 

Brvant  St     S    F.                               $1800  (4732)      S   SANTA    ROSA.    100,    125,    loO,  .  „^„„ 

Bryant  sc,  &^_r^ ^^_    ^   ^^^   ^^,   Cayuga.      Five    1-sto.  ,^.35,      ELECTRIC  WORK  ON  ABOVE. 

.,_,„_.  „,^„„  and   basement   frame   dwellings.  contractor— Decker   Electric   Construc- 

7k79i^      4Vc:"'V-Ti'4-pv    =;TPFFT     Under-  Owner— L.    Depaoli,     3289    Mission    St.,  j;        co.,   149  Montgomery  St.,  b.  F. 

^        in    west    walflf    6-s't^?y    conc?lte  San   Francisco.  Filed  Nov.   ^2,    1924.   Dated   Oct.    6,    1924. 

E13g"yith"2j-in.\}i^clc°7o^^StT^?  -(^rn't'LTt'oT-^^^etv    Era    Bldg.    Co.,     3289  ^'^^••"-''^-S-"^^   ^^O^'Xr-COST,    $5998 

Ownl^rl'b^JTas^WaTl'anr^^  architect  ""^-'Mlss^n  St.,_SF_            $3000  each  Bond,    $2999.      SureU.s.    Hartford   Acci- 

^■"^'yrn^V^rnciSio''''^'^'^'^'    '''   """^   ^'-  apartments                      „  ^.  ^^^  ^^^^  1  tJi  t,\-  t"hrt"deTay^°- Plans'and  spec- 

-"?iSi?k'   #     -'^^°^-$l^So  ^^"?:\voIt^rraTd^fa?eL»e^t^J^Sf'^r)  ^-^-ions   filed. 

ALTeLtiONS—  Owi|.^;Sllrtinelli.    2101B    Webster  ^^^^^^^^^J^^      ^^^ 

(4722)  W  POLK  33  N  CHESTNUT.  St.,  S.  F^  nr.^^m!,J^  Pranch  Bk  Contractor— Peter  Bradley,  180  Jessie 
Raise  residence;  new  underpinning,  Architect— David  Coleman.  Franch  BK.  ^  st.,  S.  F.  ^,  ^  ,„_ 
tar  and  gravel  roofing,  stucco  front  Bldg..    S.    F.                                  Webster  Filed  Nov.   12,    1924.   Dated  Oct.    6,   1924. 

°""c^heI^nft"sts';,"a'F.°''^    """'^    '^"'^  ""^     it.    s!!^      '^   """''•  ''               Tsotl  Payments-Same  -  ab^o^ve.  ^^^^   ^^^^^^ 

Architect— None.                                     $2000  Bond,    $5019.      Sureties,   Hartford   Acci- 

ALTERATIONS ""f  Jo^to^r^^nd^Ia^se^l^ntVa^m^i^?)  fjm'it.^LS-reLy""- PllnJ^Ind  ?p°ec^: 

(4723)  1274-76     NINTH     AVE,       Raise  Two^-story  and  basement;  irame  y^i  ii^.._^^iionx    filed, 

Owne?— j!"e.  ^Theriot,  ''1234     9th  Vv'e!;  Owner— Chas    Robinson.   228  Montgom-  ^^^^^^      METAL   FURRING     &    LATH- 

San   Francisco.  ,«.ry  ft.,  b.  D.  ^-^      ^jp     on  above. 

Architect— None.  ■^^'^^^^^^}~^m^r:^     TTo,r,ni     Kl4fl    Gearv  Contractor— C.   H.   Edwards.   180   Jessie 

Contractor Arthur    N.    Ellison,    1327  Contractor— Thos.    Hamill,    6140    Geary  coni^ac 

9th  Ave..  S.  F.                                    $1000  St.,   S.   F.                                                $8«"» 
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piled   Nov.    12,   19^4.   Dated  Oct.    4.  1924. 
Paymi-nts — Same  as  above. 

TOTAL,  COST.  $5350 

$2673.      Sureties.    Hartford  Accl- 

V     Iiiiiemnliy    C".      Forfeit,  none, 

wlihout  delay.     Plans  and  spec- 
-iis   filed. 


(474::)      .STEAM  HEATI.VO  O.V  ABOVE. 
Ciintiactor — C.  Petersen  Co.,  390  6th  St, 

San   Francisco. 
Filed    Nov.    12,   1924.   Dated   Oct.    6,   1924. 
Pavinents — Same  as  above. 

TOTAL   COST.    $3949 

"   ■■  I     $1975.      Sureties,    Hartford   Accl- 

,v    Indemnity    Co.      B'orfeit.    none. 

without  delay.     Plans  and  spec- 

■  ns   tiled. 


1      PLUMBING    OX    ABOVE. 
a,  tor — C.  Peterson  Co.,  390  6th  St.. 
Ill   Francisco. 
N'ov.    12.    1924.   Datcd'Oct.    6,   1924. 

Ills — Same  as  .\bove. 

TOT.\L  COST.   $9605 

$4803.       Sureties.     Hartford     Ac- 

>t   Indemnity  Co.     Forfeit,  none. 

without   delay.     Plans  and  spec- 

>ns    filed. 


>      PAINTING.       TINTING.       KTC, 
1   above. 

■ictor — D.    Zellnsky    &    Sons,    Inc., 
;'.   Grove   St..   S.   F. 
Nov.   12.    1934.   Dated  Oct.    6,    1924. 
nts — Same  as  above. 

TOTAL  COST    $6845 

$3423.      Sureties,    Hartford    Accl- 

,t    Indemity    Co.      Forfeit,    none. 

without  delay.     Plans  and  suec- 

ions  filed. 


Bond,  $505.  Sureties,  American  Surety 
Co.  Forfeit,  $10.  per  day.  Limit,  60 
days.      Plans   and   specifications   filed. 

ALTEIlA'rUi.NS 

(4749)  M-:  i;l;sh  .vnd  sanso.me  sts.. 

114  San.some.  -Ml  work  for  alter- 
ations  to   Adam  Grant  Bldg. 

Owner  —  Grant  Co.  by  Lindgren  & 
Swlnerton.  Inc.,  113  Sansome  St., 
San   Francisco. 

Architect — None. 

Contractor  —  Federal  Ornamental  Iron 
&  Bronze  Co.,  16th  and  San  Bruno 
Sts.,   S.    F. 

Filed  Nov.   12,  1924.  Dated  Nov.  1,  1924. 

10th  of   each   month    75% 

30    day X    nf ter    25  % 

TOTAL  COST,    $9280 

Bond,   sureties,   forfeit,   none.   Limit,   70 

days.     I'lans  and  specifications  not  filed 

SIDEWALK   LIGHTS 

(4750)  N  POST  BET.  GRANT  AVE. 
and  Stockton  St.,  246  N  268  Post  St. 
All  work  for  new  side  walk  lights, 
etc.,  in  Post  St.  and  Campion  Place. 

Owner — Josephine  K.  Wilson,   1942  Pa- 
cific Ave.,  S.  F. 
Architect — Martin    A.    Sheldon,    Monad- 
nock   Bldg.,   S.  F. 
Contractor  —   Phoeni.x   Sidewalk   Light 

Co.,   Monadnock   Bldg..   S.   F. 
Filed  Nov.  12.  1924.  Dated  Nov.  10,  1924. 

Completed  and   accepted    $1406 

Usual    35    days     469 

TOTAL  COST,  $1875 
Bond,  sureties,  forfeit,  none.  Limit,  as 
fast  as  possible.  Plans  and  specifica- 
tions not  filed. 


EXCAVATION.  CONCRETE, 

ipenter  stairs,  sheet  metal,  orna- 
.  ntal  iron,  marble  roofing,  etc. 
I   above. 

ictor — I.  Martinelli.  180  Jessie  St, 
m   Francisco. 
nts — Same  as  above. 

TOTAL  COST,  $80,470 
none.  Sureties.  Maryhnnd  Cas- 
Co.  Forfeit,  none.  Limit  200 
Plans  and  specifications   filed. 


I3UILDIXG 

1      NE    BALBOA   &    24TH    AVE.    N 
.    X   E    104.      Two-story   and   base- 

ont    frame    apartment    bldg. 

1— James   K.   Moore,   227    19th  Av., 

in    Francisco, 
lect — None. 

letor — H.    O.    Lindeman.    619    27th 

ve.,    San    Francisco. 

Nov.    12,    1924.   Dated  Oct.   9.   1924. 

losed     $3837.50 

iijh    plastered     3837.50 

ipleted   and    accepted    3827.50 

!al    35   days    3827.50 

TOTAL  COST,  $15,350 
none.  Sureties,  none.  Forfeit, 
Limit,      120      days.      Plans    and 

ications   filed. 
TE — Permit  reported  Oct.  10.  1924; 


UTMENTS 

7)      N    CALIFORNI.V   82-6    W    16TH 
We.   W   25   .X   X    100.      AU  work   for 
--story   and   basement   frame   bldg., 
(apartments). 
Owner — .\mbrogio   Toscanini. 
Architect — None. 
Contractor — H.    O.    Lindeman,    619    27th 

Ave.,  S.  F. 
Filed  Nov.  12.  1924.  Dated  Aug.  11,  1924. 

Enclosed    $3300 

Rough    plastered    3300 

Completed     3300 

Usual    35    days    3300 

TOTAL  COST,  $13,200 
Bond,  sureties,  none.  Forfeit,  $3.00  per 
day.  Limit.  100  days  after  Aug.  18,  '24. 
Plans    and    specifications    filed. 


ALTERATIONS 

(4748)  N  PACIFIC  92-6  E  Pierce  N 
127-8ii  W  0-4%,  N  19-0%  E  66-7% 
S  19-0  3i  W  1-3  S  127-81,4  W  65 
W  393.  All  work  for  alterations 
and  additions  and  repairs  of  brick 
dwelling. 
Owner — Cecile   M.   Brooke,    2518    Pacific 

Ave.,   S.   F. 
Architect    —    Nathaniel     Blaisdell.     255 

California   St.,    S.   F. 
Contractor   —   Gurnell    &    Chandler,    51 

Beaver  St.,   S.   F. 
Filed  Nov.   12,    1924.   Dated   Oct.    21,    '24. 
1st  coat  of  plaster  on  e.xterior, 
2    coats    on    interior   flinish  . . . 

Completed    and    accepted     

Usual    35    days    253 

TOTAL  COST,  $1010 


COMPLETION  NOTICES 


SABl    FR.\NClSCO    COl'NTV 


.$375 


Recorded  Accepted 

Nov.  5.  1924— NE  HERNANDEZ  & 
Vasquez.      Henry   Dahl    to   Fred   H. 

Field    Oct.    9,    1924 

Nov.  5,  1924 — W  19TH  AVE.  249  N 
Kirkham  N  25  x  X  120.  Jacob 
Ozanic    to    whom    it    may    concern 

Nov.   3,   1924 

Nov.  5,  1924— W  24TH  AVE.  125  N 
UUoa   25   X   100.      Pacific  Inv.   Co.   to 

Jos    Howard    Oct.    28,    1924 

Nov  5,  1924— W  33TH  AVE.  100  N 
Irving  X  25  x  120.  E.  McCrea  & 
F.    Meadowcraft    to    whom    it    may 

concern    Oct.   31,   1924 

Xov.  5,  1924— SE  5TH  &  BRYANT. 
Jas.    Graham    Mrg.    Co.      to      Home 

Mfg.    Co Oct.    28,    1924 

Xov.  5,  1924—28  GEARY.  RADIO 
Corporation    of   America    to    W.    D. 

Henderson    Oct.    6,    1924 

Nov.  5,  1924 — E  AVIL.\  96,  98  N 
Chestnut  N  125  x  E  100.  Meyer 
Bros,     to    -whom    it     may     concern 

Oct.    31.    1924 

Nov.  5.  1924— SE  7TH  AVE.  &  JUD- 
ah  25  X  95.  Walter  E.  Bjornet  & 
Martin     Swalni     to     Fred     Worden 

Xov.    5,    1924 

Nov.  5.  1924 — W  34TH  AVE.  50  S  AX- 
za  S  50  X  W   75.     C.   H.   Barker  to 

Meyer  Bros,   corp Oct.  31,   1924 

Nov.  5.  1924— W  3STH  AATS.  100  S 
Geary  S  25   x  W  120.      Meyer  Bros. 

corp Xov.    3,    1924 

Xov.  5,  1924 — E  17TH  AVE.  150  S 
Judah.     C  Gelbert  to  whom  it  may 

concern    Xov.  5.  1924 

Xov.  5,  1924 — W  OCTAVIA  117-6  N 
Lombard   X   25   x  W^   106-7.     James 

Oppenheimer  to  Robert  Miller 

Nov.    2,   1924 

Xov.  5,  1924— W  38TH  AVE.  167-9  S 
Anza.      Herbert    W    Finck    to   whom 

it  may  concern Nov.   5,   1924 

Nov.  5,  1924 — S  HAIGHT  125  W  Clay- 
ton W  25xS  110.  Mrs.  Annie  L 
Huot  to  Jas  F  McCarthy. Nov.  3.  1924 
Nov.  6,  1924— COM.  100  NW  TIFFANY 
Ave  and  dist.  NE  432  from  N  29th 
NE  25  NW  105.57  SW  25-5%  m  or 
1  SE  100.66  to  beg.  Ptn  Tiffany  and 
Dean   Tr.     Catherine  Kelly  to  Thos 

F  Mitchell  &  Son Xov.  1,   1924 

Nov.  6,  1924 — NW  BATTERY  AND 
Sacramento  W  275xN  119-6.  Fed- 
eral  Reserve   Bank   of   S  P   to   For- 

derer  Cornice  Works Oct.   30,   1924 

Nov.  6,  1924 — W  THIRD  AVE  110  S 
Hugo    S    25xW    120.      Marie    Ash    to 

John  V  Stietel Oct.   30,   1924 

Nov.  6.  1924— E  THIRTY-EIGHTH 
Ave  50  S  CabriUo  S  25  E  85-6  N  25 
W  to  beg.     Chas  Haggans  to  whom 

it  may  concern Nov.   5,  1924 

Nov.  6.  1924 — S  DAY  155  E  Noe  E  25x 
S  114.  Margaret  B  Purcell  to  N  F 
Nilsson    Nov.    5,    1924 


Nov.  6.  1924 — N  GREEN  67-7>4  E 
Franklin  25x87-6.  George  Mason 
Thurston    Pierce    to    whom    it    may 

concern Nov.    6,    1924 

Nov.  6,  1924— FORTY-SEVENTH  AV 
225  S  Lawton  Ave  W  25x120.  B  P 
Swickard    to    The    Ideal    Bldg   Co.. 

Oct.    30.    1924 

Nov.  6.  1924— LOT  13  and  N  V*.  Lot  12 
Blk  6442  Crocker  Amazon  Tract.  J 
C  Brown  to  whom  it  may  con- 
cern  Nov.    5,    1924 

Nov.  6.  1924— S  COLTON  &  BRADY 
SE  25xSW  99.  Wm  M  and  Mary 
E  Meyer   to   whom   it   may   concern 

Oct.    27,    1924 

.Nov.  6,  1924— W  FORTY-THIRD  AVE 
270  N  Balboa.  W  D  Stewart  to  Otto 

Johnson Nov.    4,   1924 

Nov.  6.  1924— LOT  33  BLK  B  Mission 
Terrace  NW  Capistrano  Ave.  Leone 
and   Assunt  Benedetti  to  J   H  Ver- 

ner Nov.  6,  1924 

Nov.  6,  1924— S  VALPARISO  91-3  E 
Taylor  E  23xS  120.  B  Trafano  and 
M  Mighetto  to  whom  it  may  con- 
cern   Xov.   4,   1924 

Xov.  6,  1924— S  JUDAH  57-6  E  28th 
Ave.      Thomas    Douglass    to    whom 

it  may  concern Nov.   6,   1924 

Xov.  6,  1924 — S  .A.THEXS  84  and  120 
W  Rolph  36x100  each.  Henry 
Stoneson   to   whom   it   may  concern 

Nov.     6,     1924 

Xov.  6.  1924— W  FOURTEENTH  A\'E 
225  X  Fulton  X  25,xW  127-6.  Abra- 
ham  and  Annette   Elberg  to   Peder 

Carlsen Xov.    5.    1924 

Xov.  6.  1924— W  POWELL  115  S 
Greenwich.       Mario     Demartini     to 

Paul  De  Martini June   30,  1924 

-Nov.  7,  1924— S  MISSION  50  W  Ex- 
celsior E  83-C  S  25  W  83-6  E  25. 
ilichael  Costello   to  G  P  W  Jensen 

Xov.     6.    1924 

Nov.  7,  1924 — LOT  22  BLK  2988  Map 
Blks  2975  and  2989  Claremont 
Court  Parcel  Xo.  2.  Elmer  P 
Delany   to   whom  it  may  concern.. 

Xov.    6.    1924 

Nov.  7.  1!124— LOT  3  BLK  31  MAP 
Rlks  27  to  34  Forest  Hill  Extn. 
John  &  Emma  Garassino  to  Charles 

A.    Hall    Oct.    14,    1924 

Nov.  7.  1924— N  FILBERT  137-6  E 
Powell  E  137-6  x  X  160.  The  Roman 
Catholic   Archbishop   of   S.    F.   to   P. 

A.    Bigotta     Oct.    31.    1924 

Xov.  7.  1924— SE  LAKE  AXD  27TH 
Ave  S  100  E  32-6  X  to  Lake  W  32-6 
Mrs.    Ethel      Phillips      to    Thomas 

Hamill   Nov.  7.  1924 

Xov.  7,  1924— LOT  13  BLK  3083;  Lot 
9  Blk  3081  and  Lot  8  Blk  3081  Map 
Elks  3080  to  3085,  Westwood  High- 
lands. Hans  and  Esther  E  Xelsun 
to  whom  it  mav  concern.  .Xov.  6,  1924 
Nov.  7,  1924— SW  THIRTY-THIRD 
Ave  and  Cabrillo  S  29xW  90.  J  F 
Dowling   to   whom   it   may   concern 

Nov.     7,    1924 

Xov.  7,  1924— B  THIRTY'-SIXTH  AV 
175  S  Lincoln  Way  S  25xE  120. 
Constant  G  and  Velma  R  Simon  to 

John    E    McCarthy Nov.    5.    1924 

Xov.  7,  1924 — N  BRUCE  AVE  425  E 
Harold  Ave  E  25xN  112-6  Lot  4  Blk 
C.  Lakeview.  John  D  McCarthy  to 
James  Arnott  &  Son.... Nov.  6,  1924 
Xov.  8,  1924— N  NORIEGA  57-6  W 
ISth  Ave  W   25xX  100.     T  E  Brown 

to   wiiom   it   may  concern 

Nov.  8.  1924— BLK  BDED  BY  GEARY, 
.\nra,  5th  and  6th  Aves.  La  Societe 
Francaisi  de  Bienfaisaner  Mutuelle 
to  A  E  Somerton  &  Co.  .  .Oct.  22.  1924 
Xov.  8.  1924 — E  THIRTY-EIGHTH 
Ave  75  S  Cabrillo  S  25  —  82-6  X  25 
W  to  beg.     Chas  Haggans  to  whom 

it  may  concern — 

Xov.  8.  1924 — LOT  6  BLK  5802  St. 
Mary's  Park.  Robert  E  and  Louise 
E      Cavanaugh      to      Thorinson      & 

Stoneson   Bros Xov.    6,   1924 

Xov.  8.  1924 — W  TWEXTIETH  AVE 
S.liO  S  Lawton  W  120xS  25.  J  W 
and   Mabel    S   Marsden    to    whom    it 

mav    concern X'^ov.    8,    1924 

Xov.  8.  1924— N  O'FARRELL  137-1% 
E  Leavenworth  E  85-10%  X  137-6 
W  85-10%  -9  137-6.  Mt.  Olivet 
Cemetery  Assn   to  J   P  Fraser,  Nov 

5;    Fair   Mfg  Co Oct.    30,    1924 

Xov.  8,  1924 — X  O'FARREL  137-1% 
10  Leavenworth  E  8:^-10%  xX  137-6. 
Jit.  Olivet  Cemeterv  .Vssn  to  Jas 
H  Pinkerton  i.'o..  Nov  1  ;  J  W  Bend- 
er Roofing  &  Paving  Co,  Nov.  4; 
JlacGruer  &  Simpson.  .\'ov.  1;  Smith 

Elcc  Co Nov.  1,  1924 

Xov.  8,  1924— SE  FRANCTSCO  AND 
Van  Xess  Ave  S  32-6  xE  98.  Axel 
A  Johnson  to  whom  it  may  concern 
Nov.    5,    1924 
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Xov.    8,    1924 — SE   DIVISADERO   AND  Xov.    7.    1024    —    LOT    139,    MAP    OF  58;i7      Romie                             Wilson      K 

Clay  S   106-3   S   127-8VI   W   25  N  25  Gansberger  Tract.  Eden  Twp.  Earl  .^898     Cords                              Owner 

W  81-3  N  102-8U.     Sixth  Church  of  F.   ferunner   and   Rush   L.    Erunner.  5S99     Massaro                       Caretto 

Christ    Scientist    to    Wm    P    Goss.  rBrunner    Bros.)    vs.    Richard    and  5900     .Tewett                              Price 

Western  Art  Glass  Studios  and  San  Mary   JIatousek   and   J.   P.   Johnson  5901     Ward                             Cooper     !■ 

Francisco  Compressed  Air  Cleaning                $140.00  .i902     Pederson                       Owner 

Co           Nov.    4,   1924  Nov.  10,  1924 — LOT  5  BI>K.  2816  FOR-  5903      Howard                     Slaginnis        : 

Nov.   8.    1924— NO.    Ihi5   OAK,   S  side.  est    Hill   Court.      Herbert   E.    Pear-  5904     Larmer                          Owner 

5  Raskin   to  whom   it   may  concern  son  vs.  O.  R.  Thayer     E.  K.  Nelson  o905     Dunn                        American     2 
Nov     10,    1924—759      BUENA      VISTA                 $472  5906     Locke                               Owner 

Ave.     Rose  T.  McGeough  to  whom  Nov.   10,   1924— SE  MISSION     75     SW  5907     Van   Cleve                    Owner 

it    mav    concern Nov.    8,    1924  3rd  SW  85  SE  100  NE  5  SE  70  NE  5908     Fleming                        Owner       : 

-Nov.    10."  1924— W   25TH   AVE.   300   N  80    NW    170.    California    Electrical  5909     Stone                              Owner 

California   N   25    x   W    120.      C.   De-  Construction  Co.  vs  Wilcox  Realty  ■':910     Edmonds               Henderson 

martini   &   Frank   Demartlnl   to   H.  Co..    Western      Agencies      Inc..      N.  o911     Leidig                            Owner 

O.  Lindeman   Nov.  6,  1924            Abrahams     $1380.90  5912     Matheyer                Matheyer 

Nov.   10,   1924— N   MONTEREY   BLVD.                               ^ 5913      Peterson                             Dons        dUh(> 

175  E  Hamburg  E  125  x  N  100  Lots  RELEASE    OF   LIENS  '-l\-     "°'^berg                     Edberg       ooOO 

16     17     20,   21   &   25   Elk.   5   Sunny-  J:\,£. /j£i«.oiJ    wr    xiijui.it^  -jjj     cantele                    Anderson       26o0 

'iidp     '  Howard    E     Mohr    to    James                                              5916     Warham                       Legault       4000 

Arnott  &   Son                    .Nov    6    1924  ALAMEOA  COUNTY  51,17     Phelan                     Constable       4500 

Nov     10     iq-'4 E    37TH    AVE     225    N                                              .             .  591S      Bacon                                   Sims        2000 

■    cibrillo  25  X  120.     Dr.  George  Her-  Recorded                                              Amount  .-,,13     Berkeley                        Heath     11091 

7n<?  to  H    S    Nelson            Nov    10.  1924  ALAMEDA  RKI-KASE  OF  I.IE>sr,  ,5^20     Davidson                       Parker       4000 

Nov     10     19'4— W    20TH    AVE     125    N  Nov.    8.    1924— LOT    10   Map   The  View  3921     Wasner                           Owner       4000 

'    Fulton  n'25  x   I'O      C    A    Bulwin-  Tract,   Oakland.     A   C   Keddy   to    S  5922     Coughlan                      Owner       1000 

kel  to  Alfred  T.  Morris    Nov.  10,  1924            Victor     Davidow ..$2i  5923     Post                                      Rae       2000 

Nov     10     19'4— SW    ANZA      &      14TH  Nov.  8.  1924— LOT  24  BLK  7.  Map  Re-  .5924      Latour                                Roby        3000 

'    Ave    W  io2  X  S  43      Fridolf  Ander-  subdivision  of  Ptn   Hollywood.  San  5925     Peters                            Owner       23O0 

son    Clas     Efmer    ^    whom    it    may  Leandro.      A    C    Keddy    to    S   Victor  r.926      Hill                                   Owner     1200C 

concern                                    Nov.  10,  1924            IXTvidow    ;•■"  S927     Sampson                   Sampson       450C 

Nov     10,    1924— COM.    205    FROM    NW                               • 592S     Yager                            Pearson        180C 

Cor    18th  &  Valencia  N  45  x  N  100.  "929     fjrippi  Carapomenosi       340( 

John  P.  Mullane  to  O.  K.  Holt....  BUILDING    CONTRACTS  ■■■<■■'<•     Thorpe                           Owner       307c 

.Nov.   10.    1924                                          5931      Krohn                              Owner       330' 

^^di^i^c;^^M.^t^\f^?^  ^.AMEOA    COrNTT  ^^^      Ack^npan                     ^eyer       700( 

No'iTo^7?4'=-!-^w•ELEVE<^H■AvM:  =  *  „.0<K,  a„£Ove^P. ported  f-^      Mo-                               Owner       500( 

50   S  California  25   x   82-6.  Karl  H  ^1,,    following    is    an    «ndex    for    th.  5»25     i^Pl^                             O*""       5»»; 

6  Hilda   A.    Holmgren    to    whom    it  mntrarts   In   this  issue  •■"•*'      Frisbie                                  Sloe        »00( 
ma?  concern    .... Nov.  10.  1924  ^^"4*'TA.  s                              tValker        50„«  -9.38     Snowden                    Snowden       250 

Nov.    10.    1924— NO    LOCATION.    THE  -^'5     White                               Schulz       7500  ?939     f^ane                                 Crane        3,m 

Hibernia  S   &    L   Soc.    to   A.   Quandt  .^vr      p.ranstead              Bernhardt        lOno  ^940     Patterson                       Owner 

&   Sons      Nov.  1,   1924  ;^„;-     ^iti^                            Stewart        ■>■<«"  5941      Patterson                       Owner 

Nov      10.     1924— W    TWENTY-SIXTH  Jgjg      wbold                           Owner        Toon  5942     Boardman                     Ballard 

Ave.  340  S  Geary  S  65     x     W     120.  llf,     ^."tT""*                       •  g^^^^er       5000  V*"     Hahn                       \  ""owner 

Esther  Kanter  to     whom      it     may  -^30      Solomon                          Owner       30(i0  ?9<4    .^^5  ?h                           Ownir 

concern    Nov.  6,  1924  -o,,      Tj„rmon                         n'Rrien        7fton  •'94.t    "Griffith                           uwner 

No°    10       i924-W     DELANO     AVE.  ^^11     1^^,^',^°"                      fhnfelS       5800  ?»«     Golden                Cuthbertson 

207-7%      S     Ocean     Ave.      Antonio  i^Jj     }^^^^                            Owner       2500  ?»"     Smith                             Owner 

Garibaldi    to   A.    De   Benedette   and  ^^^     ^.-^fi^.                            Owner       lOOo  ff     flfl                             ^^l*^^ 

^°"^    » NOV.   8.1924  .S«5     Marquis                           Owner       3100  f^^     i;;^'j|Sf„                           gwSIr        . 

.^836     Marnu.s                         "Ani«         ^nn  5951     Recreation                       Zook       iV.. 

v-TCTjo    T?TT-Pn  -l^i      \entunno                   „   P^Ul?       ;?SS  .5952     Pacheco                      Andrews        170. 

iJENS    FILliD  .-,S38     Dunn                           '^^^ffl}^!       Innn  5953     Matteson                       Owner       295i 

5839      Richards                          Meyer        5000  -j.^     j,                                        Power       fiSOi 

SAN  FRANCISCO  COtJNTir  ^^840     Ventreseno                    ^'^.^°"        JJ^X  5955     F-irst                               Lawton   126S9; 

5841      Standard                         Owner       4000  -j.^     Duarte                           Gossett     UOfli 

Recorded                                               Amount  5.^42     Smith                              nZ'^tl       Im.n  5957     Peterson                Cederborg       395i 

Nov    5,  1924— S  PACHECO  95  E  20TH  -MS     Carlson                            Owner       6000        .^.^     Frazier                                  Fox       

■  Ave    E  25   -x  S  ino.      William   Smith  .-844      Dalton                              Owner       1320                                         

R    Smith  and  P.  V.  Maury  as  Wm.  5845      Badewell                     ^  ?5"t^        I?"" 

Smith    Co.    and    Wm.    Smith    Co.   vs.  .iS46     Adams                               Hauri        4.00  pwELLINGS 

Ludwig  Hansen  and   wife  Mary   P.  .^(47     Mazzero                         Owner       3000  ,55,4)     2335  &  2339  BON .\R  ST.,  Beike 

Hansen    $636.29  5S4'i     Whitney                      ^  P'^'**'       f'">,  ley.   2   dwellings. 

Nov      5      1924— E     FRANKLIN     50     N  -^849      Carter                             Fowler        laOn  Qwner— Lewis-Mitchell     Inc..     412     1511 

■  Filbert  N  40  x  E  100.     B.   P.   Abra-  5850     Clark                               Albany        2000  j.^     Oakland, 
hamson    and    J.    Cohn    as    Pioneer  5851     Southern                     Toudall     10;44  .vrchitect- None. 

Sheet    Metal    Works    vs.    Arthur    A.  5852     Southern                         ^^^^^        I* 'I  Contractor— S.    C.    Walker,    3231    Bostoi 

and   Eertha   G.   Connolly  and  Peter  5853     Norgrove                       Owner       aOOO  ^^.^      Oakland.                     $2500   eaci 

Midbust            ■             S-JBo.  5854     Anderson                        Owner        3300                                         

No"v.    8.    1924— S    MARKET    &    NINTH  5855     Anderson                       J?^"'^''       ?i^II  DWELLING 

SW   SOxSE   200.      Berger  Mfg  Co   vs  5S56     South                               Butzl<e       oOOO  (5g25)      504    PAN    FERNANDO.    Berke 

Trowbridge     &    Perkins    and    Robt  5857     Flynn                         Wishardt        5000  jgy     Dwelling. 

A     Roche $883.74  5S5S     Young                           Thaxter     12000  Owner— A.    White,   2506   Haste   St..   Ber 

Nov.     8.     1924— SE     MISSION     75     SW  3S59     Hally                                Owner       3o00  keley. 

Third    SW    85    SE    100    NE    5    SE    70  5860     Canahl                             „*^°'''        2?   ?  Architect— H.    Bretin.    2817    Regent    St 

NE    80    NW    70.      H    P    VoUmer    vs  5861      Gamborini                      9.T*^.""''        ?""'  Berkeley. 

Western     Agencies $250  5862     Alehrtens                         ^t]!*"  **        ^?22  Contractor— H.    Schulz.    923    ArlinOoi 

Nov.     8.     1924— W     BAKER     112-6     N  58B3     Mehrtens                        S^iele        2S00  Berkeley.                                               $750 

Haves      N    'oxW      121-10"^.         Wm  5864      Cosetto                            Helms       2800                                ■"      

Schater   vs    Alois    Schneider    and    E  .586.5     Desmond                            King       2000  .^j^tERATIONS 

K     Nelson ■  - «200  .1866     Kick                                 ^ll'^f^        if-n  15826)      2009    SHATTUCK     AVE..      Ber 

Nov.    8.    1924— COM.    200    S    Geary    on  ..86 .      Tewardt                           Smith          2.>n  Altoratinns 

Second      Ave      W    120x31-5.      C      W  5S6S      Brady        _                       °T1?^       t5nn  Owner  —   C.    Branstead.    2009    Shattuc 

Boulware.    $308    and    $308    (2    liens)  5<;69      Toffelmeir             Brumfield        1400  ""  '^'         Berkeley 

vs  Beny  Rubin  and  G  E  Watson..  5870     Blake                         Kennedy       3000  ^^rchiteci— None 

Nov.   8.   1924— E  MAGELLAN  AVE  40  5871     Jones                                Norr.s        4200  eon  tractor— G.     Bernhardt.     2168    Shal 

N   from    NW   Cor.   land   of  City  and  n872     Mahring                             Rode        JRuo  Berkeley                                   $100 

Countv  of   S   F  N   60   NE   64.054    SE  5873     Barrett                            Owner       63o0  t"CK,    cerKeiey. 

13.105SE  39.911  SE  12,320  SW  81  522  .5974     Clark                              ^"^JvW        looo  DWELLI.NG 

lt:^J^rln^l''rulllTe/lnl  1  5^7?     ^^y                          fa^l  ^  =  '^f,'wellYn*g^^^°^"  '^-  ^"'^^'^^■ 

^:^^r  i^?.^l^^Lio^'^rs4"'  ^l     ^e^^s%*n                          ^r^tl       tll'.  owner     a.   ?raig.   615   Santa   Ray.   Bet 

■  Third    SW    85    SE    100    NE    5    SE    70  5879     Knight                             Owner     23000  Architect— None. 

NE  80  NW   170.     EriH  Richardson  .58JO     Murphy                      villadTe^n      \IT^0  Con"ractor-B.    Stewart,    102    Magnoli 

vs    Wilcox    Realty    Co $242  ..S81     Associated               ^  illadsen      14650  pielmont                                   $290 

Nov.  6,  1924— S  LIBERTY  105  E  San-  5882     Felt                                        Felt        28o0  Ave.,  ±-ieimont.                                  ♦-au 

Chez    E    25xS    114.      Wm    J    Thomas  5883     Icardi                               Owner       32o0  p^gPAIRS 

v<!   Robert   and  Jessie  Foulds.  .  .  .$300  r.884     Hardman                        t>wner        .doUU  /  rat}o\     T^VTVTrwcjT'p'V'    "WTTAT?     cttt7'c;i 

Nov     6.   1925-E   REVERE    &   KEITH  5«85      Independent                Schuler       1000  '"^'^^ut     Berlfl^y     RepS^ 

NE  ioOxSE  25.     James  H  Pinkerton  .5SS6     Calkins                 ^^fZ^""I"     ^ifol  Owner-J    NoeboW.   l?ol   lonoma  Ave 

Co  vs  Gust  and  Theresa  Michos  and  3S8,      Bell                           Anderson       8600  Berkelev 

W  P  Romines $469.50  5888     Bailey                              Owner       1800  j^rchitect— None                                         $100 

Nov    6    1924- E    REVERE   &   KEITH  5S89     Johnson                           Owner        42j,0       Arcniteci     -None^ ?iuu 

SE    25xNE    100.      Frank   M    Phillips  5890     Eyman                              Moore        6000  DWELLING 

CO   vs   Gust   Michos   and   W   P   Ro-^^  5891     Cotton                           Owner^      3000  D^s2|^%80VINCENTE.  Berkeley. 

^^^■c^^^;^J^\^J.i^^^  ?^     ^^td^e'/i'c'kson           ^l^^       g  Owner     rJ^  Pettis,  2315  Edwards  S. 

kele.  ^amuel    Braun    ys    Charles^^  5895     Swartze^^^^               Pick^       i^SSgArC^fl^t^one.  $50. 
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■     ■  •  I.LINO 

634   NEILSOX  ST.,  Berkeley. 
s  elling. 

1— J.    K.    Solomon,    2812    Mathews 

SI.,   Berkeley.  .,„,„ 

Architect— None.  J3000 


DWELLING  _      „    „ 
(5812)      S    PALOMA    AVE.    70    N    Santa 

Ray   Ave,   Oakland.  1-story   6-rm. 

dwelling. 

Owner  —  M.   F.   Smith,  1001    Excelsior 

Ave.,    Oakland. 

Architect— None.  J5000 


l-LINi-, 

10;;3    SPRUCE. 
vclUnB. 

: — M    I.   Harmon. 
.ct — Geo.    O'Brien, 
ikland. 

utor — Geo.   O'Brien,   Bacon   Bldg., 
'..Uland.  $7000 


Berkeley. 

Bacon    Bids., 


M.LI.VG 

>      I7-.'5-27    ALCATUAZ,    Berkeley, 
■veiling;. 

I —Henry   Youngr,   Berkeley, 
ect — None. 

ictor — Harry  AhnefiHd,  1969  Mar- 
.    Ave.,    Berkeley.  J5800 


'.LING 

>      24;s   CURTIS  ST..   Berkeley, 
welling. 

r — Henry  Oman,   2120   Lincoln   St., 
\lameda. 
tect— None.  $2500 


:i:ations 

.      236;i    TELEGRAPH    AVE.,    Ber- 

■  ley.   .A Iterations. 

:■  —  MuUer  Drug   Co.,   2369   Tele- 

raph  Ave.,  Berkeley. 

I  ect — None.  $1000 


:  1  .LINO 

.       7120    ORRAL    ST..    Oakland.    1- 
;i  rv  6-room  dwelling  and   garage. 
!•— E.  M.  Marquis.  2827  Russell  St., 
■  rkeley. 
ect — None.  $3100 


:LLINGS 

1       7106.    7107    AND    7114    ORRAL 
-t  .  Oakland.     Three  1-story  5-room 

sellings   and   garages. 

r — E.  Jl.  Marquis.  2827  Russell  St.. 

;erkeley. 

itect — None.  Each  $2700 


ITION,    ETC. 

1      W    ADELINE    ST..    200    E    30TH 
St..  Oakland.     Addition  and  altera- 
•  ions. 
r — B.   Venturino.    2S34   Filbert   St., 
■  akland. 
lect— None. 

actor— S.    R.    Gaddis,    351    12th   St.. 
nkland.  $1500 

:lling 

'      2;)27  SIXTIETH  AVE..  Oakland. 
1 -storv   4-room   dwelling 
I- — Bertha   E.    Dunn,    1610    Central 
we.,  Alameda. 
itect—None. 

rnctor — C.    E.    Reischel,    1610    Gen- 
ual   Ave.,    Alameda.  $2800 

!:ES 

^       N\V    COR.    FIFTY-FIFTH    ST. 

twC    Shattuck    Ave.,    Oakland.       1- 

tory  stores. 

r — A.  A.  Richards. 
litect — None. 

i.ictoi- — Andrew    Meyer,    3139    Ellis 
St.,    Berkeley.  $5000 

ADDITION,  ETC. 

,.^84  0)      W    ADELINE    ST.    150    S   30TH 

SI..  Oakland.     Addition  and  repairs. 
Owner — B.  Ventreseno,  2838  Adeline  St. 

Oakland. 
Architect — None. 
Contractor — W.  D.  Mason.  1178  60th  St.. 

Oakland.  $1450 

.''ERVICE    STATION 

(5841)     SE  COR.  NINTH  AVE.  AND  E- 

12th    St..    Oakland.       1-story    steel 

service  station. 
Owner   —    Standard    Oil    Co.,    Tapscott 

BIdg..  Oakland. 
Architect — None  $4000 


125    N    E- 
1 -story  2-fam- 


DWELLING 

(5843)       E    SEVENTH    AVE. 

22nd  St..  Oakland. 

ily   dwelling. 
Owner — Herman   Carlson.   2109   9th  Ave 

Oakland.  .„„„„ 

Architect— None.  $6000 


DWELLING 

(5844)      E   FORTY-.\'INTH    AVE.    300    N 

E-14th  St.,  Oakland.     1-story   3-rm. 

dwelling. 
Owner — Christian     Dalton,     1473       74th 

Ave.,  Oakland. 
Architect — None.  $1320 


ADDITION 

(5845)  SE  COR.  TWENTY-NINTH  and 
Webster  Sts.,  Oakland.  1-story  con- 
crete  addition. 

Owner— John   Badewell  Jr. 
Architect — None. 

Contractor  —  Geo.  Wagner,  Inc..  181 
South  Park.   S.  F.  $2000 

ADDlTIOiN 

(5846)  4927  TELEGRAPH  AVE.,  Oak- 
land.     Concrete   addition. 

Owner — Ben  Adams  &  Son,  628  Both  St., 

Oal<land. 
Architect — None. 
Contractor — J.    J.    Hauri,    822    56th    St., 

Oakland.  $4700 

DWELLING 

(5847)  SB  COR.  EIGHTY-FOURTH 
Ave.  and  Dowling  St.,  Oakland.  1- 
slory  5-room  dwelling. 

Owner — S.    Mazzero,    3421    Dowling    St., 

Oakland. 
Architect— None.  $3000 

DWELLING 

(5848)  NW  COR.  E-TWENTIETH  ST. 
and  24th  Ave.,  Oakland.  1-story 
6-rooni   dwelling. 

Owner — E.  M.  Whitney.  2231  24th  Ave., 
Oakland. 

Architect — None. 

Contractor— Reite  Bros.,  1363  EI  Cen- 
tre  Ave.,    Oakland.  $.3000 

DWELLINGG 

(5849)  W  EIGHTY-FIRST  AVE.  369 
S  E-14th  St.,  (rear),  Oakland.  1- 
story    3-room   dwelling. 

Owner— A.    E.    Carter,    1357    81st    Ave., 

Oakland. 
Architect — None. 
Contractor — F.  H.  Fowler,   1314  Market 

St.,   Oakland.  $1500 

RESIDENCE 

(5S50)      N     SIDE     OF    STANNAGE     ST. 
150    N    of    Portland    Ave.,    Albany. 
General    construction      on      4-room 
residence. 
Owner — Pidelina  Clark. 
Architect — None. 

Contractor — Albany      Bldg.    &      Invest- 
ment  Co.,   507   San   Pablo   Ave.,   Al- 
bany. 
Filed  Nov.   5,   1SJ24.  Dated  Oct.   27,  1924. 

No   time    $1800 

On    completion   of   roof    100 

When    accepted     100 

TOTAL  COST.  $2000 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  none.  Plans  and  specifi- 
cations  filed. 

INSTALLATION 

(.-,851)  FKUITVALE  POW'BR  STA- 
tion,  Oakland.  Steel  framing,  con- 
crete and  tile  work  tor  installation 
of  Turbo-Generator. 

Owner — Southern  Pacific  Co.,  65  Mar- 
ket St.,  S.   F. 

Architect — S.  P.  Co. 

Contractor — L.    F.    Youdall. 
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Filed   Nov.   6.   1924.   Dated   Nov.   3,   1924. 
At  close  of  each  month  90%  of  amount 

due. 
Remaining     10%    35    days    after    ac- 
ceptance. 

TOTAL  COST,  $10,744 
Bond.  $10,744.  Sureties,  Globe  Indem- 
nity Co.,  Forfeit,  none.  Limit,  3  mos. 
after  beg.  Plans  and  specifications 
filed. 


NOW  READY  F"OR   DKLIVERY — 

PRIDDLE'S   T..VB1.ES.   called   "3700   Splay   Bases   and   Other   Calcula- 
tions," for  Quantity   Sur»ey<>r.s  and   Comtractors. 

Loose    Leaves    in    Fahrikoid    Covers    $3.50    Net,    Postpaid.      Same    In 
Genuine  Leather  Covers  $5.50  Net,   Postpaid. 

Mail  Personal   Check   to  ARTHUR  PRIDDLE,  Publisher,   693  Mission 
St.,  San  Francisco,  Calif..  U.  S.  A. 


INSTALLATION 

(5852)  AT  RAILROADS  PLANING 
mil!  at  Marine  Ways.  Oakland.  In- 
.stallation  of  blow  pipe  system. 

Owner — Southern  Pacific  Co.,  65  Mar- 
ket St.,  S.  F. 

.Architect — None. 

Contractor — Rees  Blow  Pipe  Mfg.  Co., 
340  7th  St.,  S.  F. 

Filed  Nov.   5,   1924.   Dated  Oct.   20,   1924. 
1st   of   each   month   75%  due  contrac- 
tor  for   the   month. 
Balance    25%    35    days    after    accept- 

TOTAL  COST.  $7471 
Bond,  $7471.  Sureties,  Maryland  Cas- 
ualty Co.  Forfeit,  none.  Limit,  40 
days  from  date  of  beg.  Plans  and  spec- 
ifications filed. 


DWELLING 

(5853)      1850  SAN  RAMON.  Berkeley. 

Dwelling. 
Owner — C.  M.  Norgrove,  2220  Roosevelt 

Ave..  Berkeley. 
Architect — None.  $5000 


DWELLING 

(5854)      19    VALLEJO    ST..   Berkeley. 

Dwelling. 
Owner — H.  C.  Andersen,  937  Snyder  St., 

Berkeley. 
Architect — None.  $3500 


DWELLING 

(5855)      23    VALLEJO   ST., 

Dwelling. 
Owner — H.  C.  Andersen,  D: 

Oakland. 
-Vrchitect — None. 


Berkeley. 
7  Snyder  Ave 
$3750 


.STORE 

(5856)  3140    ADELINE,   Berkeley. 
Store. 

Owner— Soiith  Berk.  Inv.  Co.,  3400  Ade- 
line, Berkeley. 

Architect — O.  H.  Butzke,  1315  66th  St., 
Berkeley. 

Contractor — O.  H.  Butzke.  1315  66th  St.. 
Berkeley.  $5000 

DWELLING 

(5857)  1023  EUCLID,  Berkeley.  Dwell 
ing. 

Owner — A.  Flynn,  2120  Woolsey,  Berke- 
ley. 
Architect — None. 

Contractor — John    Wishardt,    Berkeley. 
$5000 

DWELLING 

(5S58)      241S   ASHBY  AVE.,  Berkeley. 
Dwelling. 

Owner — P.  Young,  2806  Fulton,  Berke- 
ley. 

Architect  &  Contractor — F.  W.  Thaxter 
86  El  Camino  Real,  Berkelev. 

$12,000 

DWELLING 

(5859)      2914   ADAMS  ST..   Alameda. 

One-.«tory   5-room  dwelling. 
Owner — Hally  &  Co.,   2315   Santa  Clara 

.Ave..  Alameda. 
Architect — None.  $3500 

ADDITION 

(5S60)      1600  CENTRAL  AVE..  Alameda 

Addition. 
Owner— F.  A.  Ganahl,  1600  Central  Ave. 

Alameda. 
Architect — None. 
Contractor — Ben  Kopf,  845  Pacific  Ave. 

Alameda.  $3200 

DWELLING 

(5861)  2251  LINCOLN  AVE.,  Alameda. 
One-story  5-room  dwelling. 

Owner — B.  Gamborini,  1535  Everett  St., 

Alameda. 
Architect. — None.  $3000 

DWELLINGS 

(5862)  UNION  ST.  &  PACIFIC  AVE., 
Lafayette  St.  ,t  Lincoln  Ave..  Ala- 
meda. Two  1-story  4-room  dwlgs. 

Owner — H.  G.  Jtehrtens.  1536  Webster 
St.,    Alameda. 

Architect — None. 

Contractor — A.  J.  Thicle,  3221  Thomp- 
son .A.ve.,  Alameda,  $2800  each 
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DWELLING  ,  .         ,        , 

(5863)      LAFAYETTE    &    Lincoln    Ave., 

Alameda.    1-story   5-room   d-velling. 
Owner — H.   G.   Melirtens,    1536    Webster 

St.,  Alameda. 
Architect — None. 

Contractor— A.   J.   Thiele,    3221   Thomp- 
son Ave.,  Alameda.  »,isuu 


(sYef^"??      43RD       ST.,       OAKLAND. 

One-storv    4-room    dwelling. 
Owner— John   Cosetto,    863    43rd   Street, 

Oakland. 

^iTtllVioT-W^.  C.  Helms,  5216  Grove 
St.,   Oakland.  ?2500 

fsYef^^E^fsTH  AVE.  IIG  N  OLIVE  ST. 

Oakland.      One-story    4-room    dwlg. 
Owner- Wm.  Desmond,   2033   87th  Ave., 

Oakland. 

Architect— None 

Fs™'^!??^  66TH  AVENUE.  OAK- 
land.      One-story    4-room    dwlg 

Owner— Paul  Louis  Kick,  2325  Hum- 
boldt Ave..  Oakland. 

Architect — None. 
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DWELLING 

(5S76)      S  VIRGINIA  AVE.  100  W  MON- 

ticello    Ave.,    Oakland.       One-story 

5-room    dwelling. 
Owner — R.  W.  Murphy,  Maxwell  Hdwe. 

Co.,  Oakland. 
Architect — None. 
Contractor — L.    Zwaal,    274  8    Monticello 

Ave.,  Oakland.  $3350 


{2500 


FLATS   &    GARAGE 

67>      S    41ST   ST     L        — 
Oakland.     Two-story  lO-room  flats 

Own1.r-H"j^\ewardt.  845    52nd    St.. 

Oakland. 

■^Snt^acVoT-^Gel    Smith,  746    Alcatraz 

Ave.,  Oakland.  ♦''=°" 

FsTgI ^"^'IsTH  ST.  29  W  OPAL  ST., 
Oakland.      One-story    5-room   dwlg. 

Owner-A  P.  Brady  &  W.  P.  O'Far- 
rell,    404    Tapscott    Bldg.,    Oakland 


Architect — None. 


$4000 


ELECTRIC  SIGN  .^ 

(5869)      89TH    AVE.    &    14TH    STRBEl, 

Oaklnnrt.      Electric    sign. 
Owner— Toffelmeir   Bros. 

-^rnt^i^'^t'oT-B^mfield  Elec.  Co  802 
B-12th    St.,    Oakland.  $1400 

t587oT"lTi?^WASHINGTON    STREET, 

Oakland.     Alterations. 
Owner — Blake    Building. 
Architect — None.  j       ,,j    ofh   ct 

Contractor— P.  T.   Kennedy,   434   9th  S* 

Oakland.       *3000 

DWLG      STORE    &    GARAGE 

(5871)  ,2465  BARTLETT  ST  OAK- 
land.  One-story  4-room  dwelling 
and   store    and    garage. 

Owner— E.  C.  Jones,  5941  Grove  Street, 
Oakland. 

\rrhitect — None.  

Contractor— R.  E.  Norris,  3466  Wood- 
ruff   Ave.,    Oakland.  $4^00 

DWELLING  &  GARAGE 

(5872)  W  108TH  AVE.  400  S  MYERS 
St..  Oakland.  One-story  3-room 
dwelling   and   garage. 

Owner— F.  Mahring,   1805   94th  Avenue, 

Oakland. 
Architect — None.  .„     „.   .^     . 

Contractor— G.     Rode,     1133     61st     Ave., 

Oakland.  $2600 

DWELLINGS    (5)    &   GARAGES 

(5873)  6651  -  6657  BRANN  STREET, 
Oakland.  Two  1-story  5-room 
dwellings  and  garages 

Owner — J.    C.    Barrett,     502    Humboldt 

Bldg..    S.    P. 
Architect — None.  .„,,„  t. 

$3150    each 


DWELLING 

(5888)  S  REDDING  150  E  Thirty- 
eighth  Ave.,  Oakland.  One-story  3 
room  dwelling. 

Owner — Chas.  W.  Bailey,  3916  Redding 
St.,   Oakland. 

.Architect — None.  $18o0 


DWELLING 

(5877)      N     LARKSPUR      RD.,      375      W 

Hillcroft  Circle,  Oakland.    Two-sto. 

6-room  dwelling. 
Owner— L.  E.  Wheat,   537  East  21st  St., 

Oakland. 
Architect — None. 
Contrantor — Baker  Bros.,  2731  12th  Av.. 

Oakland.  $6700 


DWELLING 

(5878)      S    BROOKWOOD      RD.,      200    E 
Strafford    Rd..    Oakland.       One-story 

5-room  dwelling. 
Owner — Emil    Pierson,      3608      Kingsley 

Ave..   Oakland. 
Architect — None.  $4800 


APARTMENTS 

(5879)  SE  33RD  ST.  92  W  ELLIOTT 
St.,  Oakland.  Three-story  20-rm. 
apartments. 

Owner — Harry  C.  Knight,  1426  Frank- 
lin   St.,    Oakland. 

Architect — None.  $23,000 


DWELLINGS   (5) 

(58S0)  W  MONTICELLO  AVE.,  80,  120, 
160.  200,  240  Virginia  Ave..  Oak- 
land.     Five    1-story   6-room    dwlgs. 

Owner — R:  W.  Murphy,  Maxwell  Hdwe. 
Co..    1320    Washington,   Oakland. 

Architect — None. 

Contractor — L.  Zwaal,  2748  Monticello 
Ave.,   Oakland.  $3600  each 


ALTERATIONS   &   REPAIRS 

(5874)  40    ROSS    CIRCLE,    OAKLAND. 
Alterations    and    repairs. 

Owner — Dr.   Thomas  Clark. 
Architect — None. 

Contractor— E.  L.  Ingram,  623   63rd  St 
Oakland.  $1000 

ALTERATIONS 

(5875)  SE    COR.    23RD    &    WEBSTER 
Sts.,    Oakland.      Alterations. 

Owner — Ida   H.    Gorrill,    3615    Piedmont 

Ave.,   Oakland. 
Architect— None..  „     .    ,  ,.         .,. 

Contractor— Davis      &      Sprinklin,      256 

Bacon  Bldg.,  Oakland.  $4000 


BUILDING 

(5881)  COR.  GREEN  &  61ST  STREET, 
Emeryville.  General  construction 
on  shop  and  laboratory  building. 

Owner — Associated  Supply  Co.,  74  New 
Montgomery  St.,  S.  F. 

Architect — None. 

Contractor — Villadsen  Bros.,  Monad- 
nock  Bldg.,  S.  F. 

Filed    Nov.    7,    1924.    Dated  Nov.   6.   1924. 
10th  of  each  month  75%   of  labor  and 

materials  incorporated. 
Balance    35    days    after   acceptance. 

TOTAL  COST,  $14,650 

Bond.   none.      Sureties.  U.   S.   Fidelity  & 

Guaranty    Co.      Forfeit,    none.       Limit, 

none.     Plans  and  specifications  filed. 


DWELLING 

(5882)  NO.    854    ENSENADA   ST.,    Ber- 
keley.     Dwelling. 

Owner — R.    Felt,    1728    Channing    Way^ 

Berkeley. 
Architect — None. 
Contractor — Felt    Bros.,    1728    Channing 

Way,   Berkeley.  $2850 

DWELLING 

(5883)  NO.     1420     SIXTY-SIXTH     ST., 
Berkeley.     Dwelling. 

Owner — Chas.  Icardi,   46th  St.,   Oakland 
Architect — None.  $3250 


DWELLING 

(5884)  NO.  404  BOYNTON  ST.,  Ber- 
keley.     Dwelling. 

Owner  —  T.  Hardman,  914  Inyo  St., 
Berkeley. 

Architect — Owner.  $5500 


SHOP 

(5885)     NO.    1314    ROSE   ST.,    Berkeley. 

Shop. 
Owner — Independent  Mill  &  Lumber  Co  , 

Rose    and    West    Sts.,    Berkeley. 
Architect — None. 
Contractor — Henry   Schuler.  JIOOO 


DWELLING 

(5889)  NO.  2727  BONA  ST.,  Oakland. 
One-story  o-room  dwelling  and  ga- 
rage. 

Owner — John  Johnson.  2330  Humboldt 
Ave.,   Oakland. 

Architect — None.  $4250 


DWELLING 

(5890)  N  DOWNEY  PLACE  100  E  In- 
dian Road,  Oakland.  One  and  one- 
half-story   6-room  dwelling. 

Owner — Russell  Eyman,  458  60th  St., 
Oakland. 

.Architect — None. 

Contractor — Lloyd  J.  Moore,  487  Rich 
St.,    Oakland.  $6000 


DWELLING 

(5891)      NO.  1330  FIFTY-EIGHTH  AVE. 

Oakland.     One-story  4-room  dwlg. 
Owner — Cotton  Bros.,  3909  Hopkins  St.. 

Oakland. 
Architect — None.  $3000 


DWELLING 

(5886)  NO.  30  TANGLEWOOD  ROAD, 
Berkeley.     Dwelling. 

Owner — John    Calkins,    2731    Claremont 

Blvd.,   Berkeley. 
Architect  —  Ernest       Exhead,       Hearst 

Bldg.,  San  Francisco. 
Contractor— J.  B.  Malmstrom,  2326  27th 

Ave.,   Oakland.  $14,500 

SHOP 

(5887)  W  MARKET  100  N  Twenty- 
second  St.,  Oakland.  One-story 
brick  shop. 

Owner — James     Bell,     2246     San     Pablo 

Ave.,  Oakland. 
Architect- — None. 
Contractor — Andersen  &  Harwood,  1927 

Napa  St.,  Berkeley.  $8600 


DWELLING 

(.-,892)  K  .SEVENTY-SECOND  AVE  166 
N  Hamilton  St.,  Oakland.  One- 
story  4-room  dwelling  and  garage. 

Owner— Fred  Buzzill,  8240  E-14th  St., 
Oakland. 

Architect — None.  $3350 


DWELLING 

(5893)  NO.  2456  PERALTA  AVE.,  Oak- 
land.    One-story  6-room  dwelling. 

Owner — C.  L.  Chappell,  3258  Logan  St.. 
Oakland. 

Architect — None. 

Contractor — A.  E.  Correira,  3121  E-27th 
St.,  Oakland.  $4500 


STORES  ..    , 

(5894)      S  FOOTHILL  BLVD.  50  W  33rd 

Ave.,  Oakland.     One-story  stores. 
Owner — P.  C.  Frederickson,  2400  Fruit- 
vale   Ave..   Oakland. 

Architect — None.  

Contractor— J.    B.    Petersen,    2053    38th 
Ave.,  Oakland.  $3000 


DWELLING 

(5895)      W    CHURCH    150   N  Arthur   St. 

Oakland.     One-story  4-room  dwlg. 
Owner — G.   Swartze. 

Architect — None.  

Contractor — J.  H.  Pickrell,   696  Nevada  . 

St.,   Oakland.  $3000 

f™?)^  NO.   3422   E-FOURTEENTH   ST. 

Oakland.       One-story    brick    stores. 
Owner — F.    La    Violette,    451    Estudillo 

Ave.,   San  Leandro. 
Architect — None. 
Contractor— Geo.  Smith,  1914  35th  Ave., 

Oakland.  $5900 

(5897)  SE  GRAND  AVE  AND  BOULE- 
vard  Way,  Oakland.  One-story  con- 
crete  stores. 

Owner — P.  E.  Romie,  2655  Dwight  Way, 

Architect — Hutchison  &  Mills,  1214 
Webster   St.,    Oakland. 

Contractor— L.  R.  Wilson,  3051  Ben- 
venue  Ave.,  Berkeley.  $12,000 


DWELLING  „„.„..,.., 

(5S98)  W  PORTAL  AVE  350  N  Ash- 
mount  Ave..  Oakland.  Two-story 
6-room  dwelling. 

Owner — Alfred  Cords.  2270  Telegraph 
Ave.,  Oakland. 

Architect — None. 


$7000 


fssm      1430  SIXTY-SIXTH  ST.,  Berke- 
ley. Dwelling.  „  ..    „,      _   ,  ,       , 

Owner— G.   Massaro,   46th  St.,   Oakland. 

Architect — None. 

Contractor  —  G.    Caretto,    2221    Sth    St 
Berkeley.  fiiav 

DWELLING  „    „     ,     , 

(5900)      1516  BELVEDERE,  Berkeley. 

Dwelling.  ,      ,  _  _ 

Owner — P.  Jewett,  Shattuck  Ave.,  Ber- 
keley. 
Architect — None.  „  .„  „     i.     o» 

Contractor— Geo.  Price,   2113  Derby  St„ 
Berkeley.  $2*00 


Saturday,    November    15.    1024 
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BAKKIiy 

(Sliiil)      CORNER    UONAU  &    ALLSTON 

Sts..    Berkeley.    Bakery. 
OwiiiT  —  K.   K.   Ward  &  Co.,  Inc.,  Los 

Angeles. 
Architect   —  John    Cooper,   301   Marsh- 

Str.mK  nidK.,  L.  A.  $10,000 


DWELLING 

(5902)      2U5   GRANT  ST.,   Berkeley. 

Dwelling. 
Owner — Thowald  P.  dersen.  2611  Fulton 

Berkeley. 
Architect — None.  $3500 


DWELLING 

(5915)      W  BARTLETT  ST.  126  N  DAV- 

is    St..    Oakland.      One-story    6-rm. 

dwelUnB. 
Owner — T.   M.   Cantele,   3300   Wisconsin 

St..  Oakland. 
Architect — None. 
Contractor — A.   Anderson,   3212   Florida 

St.,    Oakland.  $2650 


ALTERATIONS 

(5SI03)  2155  ETNA  ST.,  Berkeley.  Al- 
terations. 

Owner — M.  Howard,  16  Highland  Ave., 
I'ledmont. 

Architect — None. 

Contractor — J.  Maglnnin,  603  36th  Ave. 
Berkeley.  $1350 

i:i:.<;iDENCE 

1  I      520    MAGNOLIA      AVE..      Pled- 
irtnt.  Residence  and  garage. 
1  — Edw.  Larmer,  90  Falrvlew  Ave 
i'^dmont. 
t.ct— None.  $7000 


IMENCE 
I      6    SOTELO    AVE.,    Piedmont. 
:•  sidence. 

r — Dr.  Robert  Dunn,  6  Sotelo  Ave. 
ledmont. 
Ar.  lutect — Williams  &  Wastell,  Ameri- 
can  Bank   Bldg.,   S.   F.  $25,000 


DWELLING 

(5906)      2750    SEVENTY-SIXTH      AVE., 

Oakland.    1-story    5-room    dwelling. 
Owner — G.    A.    Locke,    2750    76th    Ave., 

Oakland. 
Architect— None.  $2500 


160    S 
-story 


DWELLING 

(5907)         W     SEMINARY    AVE, 
East  Lawn  Ave..  Oakland. 
4-room  dwelling. 

Owner— J.  G.  VanCIeve,  1810  89th  Ave., 
O.ikiand. 

Architect — None.  $2300 


AT'DITION 

I  VHix)      2133  E-TWENTY-FOURTH  ST., 

I  i.ikland.      Addition. 
(i\,  ii-r— Mrs.    E.    Fleming,    2133    E-24th 

St..   Oaltland. 
Ai    liitect- — None.  $1400 


1  >\',  KLLING 

I)  E-105TH  AVE.,  55  S  Bigger- 
nu  St..  Oakland.  1-story  4-roora 
Iwelling. 

ij^vi.er — E.     B.     and    A.     L.     Stone,     804 
Claus    Spreckels    Bldg.,    S.    F. 

Architect — None.  $3650 


DWELLING 

(5910)      S   CHABOT   RD.,    700   E   Golden 

Gate,      Oakland.        1-story     6-room 

dwelling. 
Owner — W.    W.    Edmonds,   Oakland. 
Architect — None. 
I    Contractor    —    E.    F.    Henderson,    2737 

Forest    Ave..    Berkeley.  $3750 


DWELLINGS 

(5911)  W  THIRTY-SEVENTH  AVE. 
150  and  175  S  Boehmer  St.,  Oak- 
land.     Two    1-story    3-room    dwlgs. 

Owner — Don  M.  Leidig,  3751  Broadway, 
Oakland. 

Architect — None.  Each,   $1500 


DWELLING 

(5912)  3162  BIRDSALL  AVE.,  Oak- 
land.     1-story   5-room   dwelling. 

Owner — Jennie  Matheyer,  1369  Hopkins 
St.,   Oakland. 

Architect — None. 

Contractor — L.  B.  Matheyer  Co.,  1369 
Hopkins   St.,    Oakland.  $3000 


COMFORT    STATION 

(5916)      SW     COR.     36TH     ST.     &     SAN 

Pablo     Ave.,     Oakland.       One-story 

comfort   station. 
Owner— U.    F.    Warham,    36th    and    San 

Pablo  Ave..  Oakland. 
Architect — None. 
Contractor — Oliver    Legault,    96    Montel 

St.,  Oakland.  $4000 


DWELLING  &  GARAGE 

(5917)      NE  rOR.  LYNDE  &  BELLAIRE 

Place.    Oakland.      One-story    5-rm. 

garage. 
Owner — E.  C.  Phelan. 
Architect — None. 
Contractor — W.  C.  Constable,  2768  Bel- 

laire  Place.  Oakland.  $4500 


DWELLING 

(5913)      E    ELM   ST.    140   HAWTHORNE 

Ave.,    Oakland.      One-story    8-room 

2-family    dwelling. 
Owner — Peter    Petersen,    1138    Bay    St., 

Alameda. 
Architect — None. 
Contractor — W.   P.   Dons,   3125   Webster 

St.,  Oakland.  $5000 


DWELLING 

(5918)      2530    HIGHLAND    AVE.,    OAK- 

land.     One-story   4-room  dwlg. 
Owner — F.    F.    Bacon,    414    15th    Street, 

Oakland. 
.\rchitect — None. 
Contractor — L.    M.    Sims.    •'14     15th    St., 

Oakland.  $2000 


FIRE   HOUSE 

(5919)  LOT  3,  BLK.  1,  NORTH  CRAG- 
mont,  Berkeley.  General  construc- 
tion, frame  and  piaster  walls,  fire 
house. 

Owner — Citv   of  Berkeley,   Berkeley. 
Architect   —    James    W.    Piachek,    2014 

Shattuck  Ave.,  Berkeley. 
Contractor — Heath   &   Wendt.   1150   The 

Alameda.  Berkeley. 
Filed  Nov.   10.   1924.  Dated  Nov.   6,   1924. 
Every  30  days  75%   of  labor  and  ma- 
terials   incorporated. 
Remaining  25 7o   35  days  after  accept- 
ance. 

TOTAL  COST,  $11,091 
Two  bonds,  $5550.,  and  $2775.  Sureties, 
National  Surety  Co.  Forfeit,  none. 
Limit,  80  working  days  from  date. 
Plans   and   specifications  filed. 

(5920)  806  AND  810  JONES  ST.,  Berke- 
ley.     Two   dwellings. 

Owner— J.  Davidson,  643  Hillgirt  Cir- 
cle,   Oakland. 

Architect — A.  Parker,  336  B-16th  St., 
Oakland. 

Contractor — A.  Parker,  336  E-16th  St., 
Oakland.  Each   $2000 


DWELLINGS 

(5921)         3035      AND      3039       STANTON, 

Berlceiey.      Two    dwellings. 
Owner — S.  Wasner,   850  Cleveland  Ave., 

Oakland. 
Architect — None.  Each  $2000 


DWELLINGS 

(5922)         832       AND       836       MIRAMAR, 

Berkeley.     Two  dwellings. 
Owner — W.    Coughlan,    1410    Francisco 

St.,  Berkeley. 
Architect   —   Dixon    &   Hillen.    1844    5th 

Ave.,  Oakland.  Each  $3500 


DWELLING 

(5927)     501  BOYNTON,  Berkeley.  Dwlg. 

Owner — C.  Sampson.  1527  Sacramento 
St..    Berkeley. 

Plans   by  Owner. 

I'Dntractor — P.  Sampson.  1527  Sacra- 
mento   St..    Berkeley.  $4500 


DWELLINGG 

(5923)  2339  JEFFERSON  ST..  Berke- 
ley.     Dwelling. 

Owner — F.  A.  Post.  1633  Dwight  Way. 
Berlceley. 

Architect — None. 

Contractor — A.  Rae,  647  Lewis  Ave.. 
San   Leandro.  $2000 


DWELLING 

(5924)  2237    SPAULDING.    Berkeley. 

Dwelling. 

Owner — L.  Latour.  2074  Ailston  Way. 
Berlieiey. 

Architect — W.  A.  Doctor.  Oakland. 

Contractor — D.  Raby  &  Son,  2428  Jef- 
ferson   St..    Berkeley.  $3000 


DWELLING    &    GARAGE 

(5914)     N    VAN    BUREN    AVE..    125    E 

Perkins     St..    Oakland.       One-story 

7-room  dwelling  and  garage. 
Owner — D.    Goldberg,    235    10th    Street, 

Oakland. 
Architect — None. 
Contractor — O.    C.    Edberg,    687    Apgar 

St.,  Oakland.  $5500 


DWELLING 
(5925)  122 

Dwelling. 
Owner — L.   A.   Peters.   5313  Manila  Ave.. 

Oakland. 
Plans    by    owner. 


MASONIC.      Berkeley. 


2300 


ADDITION 

(5928)  2631  COLLEGE  AVE.,  Berke- 
ley.    Addition. 

Owner— Mrs.  Yager,  2631  College  Ave., 
Berkeley. 

Architect — None. 

Contractor — Ben  Pearson,  2403  Grant 
St.,   Berkeley.  $1800 


DWELLING 

(5929)      5260       LAWTON      AVE..    OAK- 

land.      One-story    4-roora    dwlg. 
Owner — A.    Grippi.    5260    Lawton    Ave.. 

Oakland. 
Architect — None. 
Contractor  —  E.      Campomenosi,      5238 

Lawton  Ave.,  Oakland.  $3400 


DWELLING 

(5926)     1532  HAWTHORNE  TERRACE, 

Berkeley.     Dwelling. 
Owner    —    Prof.    Hill,    2524    Benvenue. 

Berkeley. 
Architect — Doctor  &  Hodson.   505  Bank 

of    Italy    Bldg.,    Oakland.        $12,000 


DWELLING    &    GARAGE 

(5930)  1507  80TH  AVE.,  OAKLAND. 
One-story  5-room  dwelling  and 
garage. 

Owner — A.    C.    Thorpe.    1425    98th   Ave., 

Oakland. 
Architect — None.  $3075 

DWELLING 

(5931)  2127  65TH  AVE..  OAKLAND. 
One-story   5-room   dwelling. 

Owner — Fred    Krohn,    1460    52nd    Ave., 

Oakland. 
Architect — None.  $3300 


ALTERATIONS 
(5932)      tSTE    COR. 

Sts.,    Oakland. 
Owner — Ackerman 

Cisco. 
Architect — Henry 

Bldg..    S.   F. 
Contractor — Chas.   W.   Heyer.   Jr.,  Mills 

Bldg..  S.  F.  $7000 


15TH    &    FRANKLIN 

Alterations.    , 
&  Harris,  San  Pran- 

H.      Meyers,      Kohl 


DWELLING 

(5933)  4639  SAN  SEBASTIAN  AVE.. 
Oakland.      One-story    4-room   dwlg. 

Owner — Anna  Bradley.  1408  Fruitvale 
Ave..   Oakland. 

.Architect — None. 

Contractor — T.  M.  Tupper,  2310  Rus- 
sell   St..    Berkeley.  $3500 


DWELLING 

(5934)      2757    EAST    21ST      ST..      OAK- 

land.      One-story    6-room    2-family 

dwelling. 
Owner — E.    H.    Moore,    319    21st    Street, 

Oakland. 
Architect — L.  F.  Hyde,  372  Hanover  Av., 

Oakland.  $5000 


DWELLING  &  GARAGE 

(5935)      2327     66TH     AVE..     OAKLAND. 

One-story     5-room       dwelling      and 

garage. 
Owner — Wm.   Wolfe.     12.S     13th   Street, 

Oakland. 
Architect — None.  $3150 


DWELLING 

(5936)      E    SHAFTER   AVE.    50    S    42ND 

St..    Oakland.        One-story      8-room 

2-family  dwelling. 
Owner — M.    S.    Bonds,    404    41st    Street, 

Oakland. 
Architect — L.    F.    Hyde,      273      Hanover 

Ave.,   Oakland.  $6000 


DWELLING 

(5937)        W  FILBERT  ST.,  150  N  16TH 

St.,     Oakland.       Two-story     6-room 

dwelling. 
Owner — Mrs.    Geo.   W.   Frisbie,   864   16th 

St..  Oakland. 
Architect — None. 
Contractor — H.    A.    Moe,    4116   Allendale 

Ave,,  Oakland.  $5000 


DWELLING 

(5938)        N  FOOTHILL     BLVD.  200     W 

98th    Ave..    Oakland.      One-story   4- 

room    d'welling. 
Owner — H.     Snowden,     452    21st    Street, 

Ricvhmnnd. 
Arrliitect — None. 
Cuntractor — Snowden   &  Billington,   452 

21st  St.,   Richmond.  $2500 


DWELLING 

(5939)  B  HERMOSA  AVE.,  1600  S 
Broadway  Terrace.  Oakland.  One- 
story  5-room  dwelling. 

Owner — Mrs.  Mabel  H.  Crane. 

Architect — None. 

Contractor — P.  L.  Crane,  1231  Glen  St., 
Berkeley.  $3500 


u 


DWELLINGS   (2)  ^„  ^,    .„n.x, 

(5940)      W  CHURCH  ST.,  370  N  AVBN- 

al    Ave.,    Oakland.      S    Michigan    St. 

200    W    81st    Ave.,    Oakland.      Two 

1-story    4-room    dwellings. 
Owner — .T.    F.    Patterson,    2001   68th   Av.. 

Oakland.  «„„„„ 

Architect— None.  $2000    ea. 
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DWELLINGS   &   GARAGES    (2)     ^  ,,^^, 

(5941)  W  CHURCH  ST.,  415  N  AVBN- 
al  Ave.,  Oakland.  E  GSth  Ave.,  N 
Arthur  St.,  Oakland.  Two  1-story 
o-room    dwellings   and   garages. 

Owner— J.  F.  Patterson,  2001  6Sth  Av., 
Oakland.  .„„„„ 

Architect— None.  $3200  ea. 


ALTERATIONS  ^^^^  .  „^ 

(5942)      484-86     1.3TH     ST..     OAKLAND. 

Alterations. 
Owner— Boardman    Estate,      679      Mills 

Bldg.,  S.  F. 
Architect— None. 
Contractor— J.  C.  Ballard,  2628  13th  Av, 

Oakland.  $1000 


ALTERATIONS  „„      ^  „^ 

(5943)  134-36  FRANKLIN  ST.,  OAK- 
land.      Alterations. 

Owner- Hahn  &  Company,  134  Frank- 
lin  St.,   Oakland. 

Architect — None. 

Contractor — Van  Fleet-Freer  Co..  5.-)7 
Howard    St.,    S.    F.  $3300 

ALTERATIONS    &    ADDITION 

(5944)  445  ATHOL  AVE.,  OAKLAND. 
Alterations  and  addition. 

Owner— Clias.    St.    Clair,    1061    Harvard 

Road.  Oakland. 
Architect — None.  $6000 


DWELLING  „ 

(5945)      W    60TH   AVE.  240      S      BAST 

Lawn    Ave.,    Oakland.        One-story 

4-room   dwelling. 

Owner— E.    O.    Griffith,  1258    60th    Ave., 

Oakland. 

Architect— None.  $2000 

(5946)'      E    IDAHO    ST.,    70    S  61ST    ST, 

Oakland.     One-story  4-room  ch-urc" 
Owner — Golden  Gate  M.  B.  Church,  61st 

and  Idaho   Sts.,   Oakland. 
\rchitect— Wythe,  Blaine  &  Olsen,  1800 

Telegraph   Ave.,   Oakland. 
Contractor— Thos.   C.  Cuthbertson,   1766 

12th   Ave.,    S.  F.  $3389 


?5V4f  ^"mT  i'\968  89TH  AVENUE, 
Oakland.  Two  1-story  4-room 
dwellings.  „     ,t      ,. 

Owner — B.  H.  Smith  &  C.  E.  Hughes, 
4428   East  14th  St.,  Oakland. 

Architect — None.  $2500   ea. 


DWELLING  &  GARAGE 

15953)      3236      ARKANSAS     ST..     OAK- 

land.      One-story    4-room    dwelling 

and   garage. 
iJwner- W.  H.  Matteson,  3328  Maple  Av, 

Oakland. 
Architect — None.  $2950 

BUILDING 

(5954)  LOTS  20  &  21  BLK.  302,  CITY 
of  Oakland.  General  construction 
on    1-story   brick   building. 

Owner — Anna   H.   May,    1225    7th   Street, 

Oakland. 
Architect — None. 
Contractor— J.    J.    Power,    633    40th    St., 

Oakland. 
Filed  -Nov.  12,  1D24.  Dated  Oct.  14,  1924. 

Brick    work    completed     $3000 

When    accepted     1750 

Usual    35    days    1750 

TOTAL  COST,  $6500 
Bond,  none.  Sureties,  none.  Forfeit, 
$5  per  day.  Limit  30  working  days 
after  date.  Plans,  none.  Specifica- 
tions, none. 

CHURCH 

(5955)  DANA  ST.,  DURANT  AVE.  & 
Channing  Way,  Oakland.  General 
construction    on    church. 

Owner — First  Congregational  Church 
of   Berkeley.   Berkeley. 

Architect — H.  G.  Simpson,  Call  Bids., 
San   Francisco. 

Contractor — Lawton  &  Vezey,  257  12th 
St.,   Oakland. 

Filed  Nov.  12,  1924.  Dated  Oct.  23,  1924. 
On  or  about  the  10th  of  each  month 
75%  of  labor  and  materials  incor- 
porated on  completion — a  sura  suf- 
ficient to  increase  total  payments 
to  75%  of  contract  price. 
35     days     after     completion — balance 

TOTAL  COST,  $126,895 
Bond,  $63,450.  Sureties,  Globe  Indem- 
nity Co.  Forfeit,  none.  Limit,  May 
1,   1925,     Plans  and  specifications  filed. 

BUILDING 

(5956)  ON  E-14TH  ST.  ADJOINING 
concrete  bridge  on  E-14th  St.  on 
San  Leandro  Creek.  One-story  and 
basement  auto  sales  building. 

Owner — W.   L.   Duarte.   San  Leondro. 

Architect — None. 

Contractor — Chester     A.     Gosaett,     327 

Davis  St.,  San  Leandro. 
Filed  Nov.  12,   1924.  Dated  Oct.  31,  1924. 

One-fifth  when  wood  part  of  1st  floor 
is  laid. 

One-fifth  when  roof  sheathing  is  on. 

One-fifth    when    plastered. 

One-fifth  when   completed. 

One-fifth  35  days  after  completed. 

TOTAL  COST,  $11,000 
Bond,  none.  Sureties,  none.  Forfeit, 
$120  per  month  or  fraction.  Limit. 
Fob.  1,  1925.  Plans  and  specifications 
filed. 


Architect — Plans  furnished  by  contrac- 
tor. 
Contractor — A.      Cederborg,      1455    Ex- 
celsior Ave..  Oakland. 
Filed  Nov.  12,  1924.  Dated  Nov.  10,  1924. 

When    frame    is    up    $987.50 

When  plastered    987.60 

When  completed   987.50 

Usual    35    days    987.50 

TOTAL  COST,  $3950 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  75  working  days  after 
date.      Plana    and    specifications    tiled. 


DWELLING    &    GARAGE 

(5948)      1356  HOPKINS  STREET,  OAK. 

land.      One-story    5-room    dwelung 

and  garage. 
Owner— A.   Fiege,  1352   Hopkins   Street, 

Oakland. 

^I'r^lll'cfoT^l':'^.   Koth,    1340    38th   St 
Oakland.  ^*^°" 

fs^f )"  5816  MENDOCINO  AVE.,  OAK- 
land.      lV2-story    6-room    dwelling. 

Owner— C.  J.  Pfrang.  480  Forest  St.. 
Oakland.  .  tcnnn 

Architect — None.  ^bvuu 

Y^5^f^^ifiTn  AVE.,  78  N  HENRIET- 
ta    St.,    Oakland.      One-story    6-rm. 

Owne^.l!    t'.    Mitchen,    2653    34th   Ave., 

Oakland.  tAnnn 

Architect— None^ HOOO 

°^5?)^^MUNICIPAL  GOLF  GROUT^DS, 
Oakland.      One-story    4-room    dwlg. 

Owner — Recreation  Dept.,  City  of  Oak- 
land,   Oakland,   Cal. 

^o^St"arto7-^Jo"hn  H.  Zook,  4105  Mont- 
gomery  St.,   Oakland.  $1758 

f^qslj^^N^MASTERSON  ST.,  80  E  38TH 
'    Ave.,    Oakland.      One-story    4-room 

Own'lT-A."^Pach;edo,     3239     East     14th 

St.,  Oakland. 
^^n'Jrac'^t^T-^rndrews     &     Hagen,     3878 

Maybelle   Ave.,   Oakland.  $1700 


RESIDENCE 

(5957)      LOT    6    BLK.    2    BROOKDALE 
Terrace.  Oakland.     General  construc- 
tion   on    2-story    5-room    residence. 
Owner — Mrs.       Kunnigunda      Petersen, 
Oakland. 


HOUSE 

(5958)      515     THE    ARLINGTON,    BER- 
keley.     General  construction  on   6- 
room  house. 
Owner — W.  T.   Frazier,   2729  Prince  .St., 

Berkeley. 
Architect — Plans  furnished  by  contrac- 
tor. 
Contractor— Fox  Bros.,  1926  University 

Ave.,    Berkeley. 
Filed    Nov.   10,   1924  Dated  Oct.  30    19i4. 
TOTAL    COST,    Cost   plus    8% 
Bond,    none.      Sureties,    none.      Forfeit, 
none.      Limit,    none.      Plans   and   speci- 
fications filed.  „„^   j 
NOTE — Permit  reported  Nov.  3,  1924; is 
.N"o.   5765. 


COMPLETION  NOTICES 

.\I>.\MED.\   COUNTY 


i 


Recorded  Accepted 

Nov  5.  1924— POR.  LOTS  10  AND  12. 
Blk.  4,  Daley's  Scenic  Park,  Berke- 
ley Amy  Gould  Marshall  to  G.  H. 
Lvdicksen    Nov.  1,  1924 

Nov  5,  1924— POR.  LOT  9.  BLK.  11, 
Map  of  Broadmoor,  San  Leandro. 
Charles  W.  and  Sheradine  M.  Le 
MessMrier   to   George   B.   Bellamy.. 

Oct.     25.     1924 

Nov.  5,  1924—694.  696  44TH  ST.,  Oak- 
land. Miss  Louise  Firenze  to  J.  H. 
Skaggs    Nov.   5,   1924 

Nov.  5,  1924— LOT  26  AND  E  15  ft. 
of  Lot  27.  Blk.  179.  Kellersberger's 
Map  of  Oakland.  Isador  Mendel- 
son    to    whom    it    may    concern.... 

•.  .   Oct.  28.  1924 

Nov.  5.  1924 — LOTS  58  AND  59.  MAP 
of  the  Oakland  Prospect  Home- 
stead, Oakland.  M.  G.  Kendall  to 
California  Builders  Co Nov.   5.  '24 

Nov.  5.  1924— LOT  10.  BLOCK  C, 
Amended  Map  of  Moss  Tract, 
Brooklyn  Twp.  W.  B.  Block  to 
George    E     Nickerson  .  .  .  .Nov.    1.    1924 

Nov.  5,  1924 — NO.  SIDE  OF  WOOL- 
sey  St.  200  E  of  Telegraph  Ave., 
Oakland.  Cordelia  A.  Parmenter 
to  California  Builders  Co..  .Nov.  3,  '24 

Nov.    5.    1924— LOT    5,    BLK.    C,    MAP    ■ 
showing    subdivision     of    southerly 
Dor.     of    Harmon     Tract,    Berkeley. 
James     Curley     to     Algol     Ekstrom 

Feb.    15,    1924 

Nov.  5,  1924— NW  COR.  COLLEGE 
Ave.  and  63rd  St.,  Oakland.  Matil- 
da N.  Fowler  to  G.  A.  Scott.... 
Oct.    27,     1924 


The  San  Francisco  Savings  and  Loan  Society 


SAVINGS 


(THE  SAN  FRANCISCO  BANK) 

^  COMMERCIAL 

INCORPORATED   FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 

the  Assets  of  which  have  never  been  increased 

by  mergers  or  consolidations  with  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  CaL 
JUNE  30th,  1924 

Assets $93,198,22G.9S 

Capital,  Reserve  and  Contingent  Funds 3,900,000.00 

Employees'  Pension  Fund 446,024.41 

MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  DISTRICT  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH ■,;,"'''?^'  ^",''a^'=''"  5Tni  '''^f 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  bt. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (4J/4)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 
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Nov.  6,  1U24— I'OR.  OP  SURVEY  59 
otherwise  known  as  Lot  69  of  the 
omeial  ronnpctrd  Plot  of  the  Ex- 
MlssloD  of  San  Jose,  containint;  7 
aires,  Alameda  County.  Spring 
Vallev  Water  Co.   to  C.   A.   Bruce  & 

Sons  " Oet.    31,   1924 

jv  6.  1924— LOTS  36  AND  37,  MAP 
of  Broadway  Villa  Tract,  Oakland. 
Elmer  C.  Haucke  to  Jas.  V.  Frazler 

Nov.     5.     1924 

Liv.  6,  1924— LOT  23  BLK.  L,  MAP 
.if  Fourth  Ave.  Terrace,  Oakland. 
Kathleen    Miller    to    whom    it    may 

cnoeern    Nov.  5,  1924 

c,v.  6.  1924— N  SIDE  OF  RUSSELL 
St.  on  W  side  of  Pine  Path.  Berke- 
lev.      J.    S.    Johnson    to    Conner    & 

Conner    Nov.    3,    1924 

Nov.  6,  1924  —  26321^  BENVENUE 
Ave.,   Berkeley.     May  De-xter  Hen- 

.shall  to  E.  K.  Collins Nov.  3,  '24 

;i.v.  6,  1924— LOT  8,  BLK.  17,  Park 
Boulevard  Addition.  H.  and  J. 
I'.ovanpera  to  whom  it  may  con- 
cern      N'ot  Riven 

S..V  6,  1924  —  697  VINCENT  ST., 
Berkeley.     John  Philip  Wisser  to  J. 

Harry   Smith    Nov.    5,    1924 

sov.  6.  1924— LOT  4,  BLK.  4,  Solano 
Avenue  Tract,  Berkeley.  Charles  G. 
Hinds   to   Charles   W.   Lindauist .  . .  . 

Nov.    1,    1924 

Vov.  6.  1924 — LOT  4,  MAP  OF  RE- 
sub.  of  a  por.  of  Blk.  N  of  Vernon 
Park,  Oakland.  Max  Reed  to 
.\dolph  Morgensen  ....  Nov.  6,  1924 
>«ov  5,  1924— LOTS  25,  26,  27  AND  28, 
Blk.  631,  Map  of  Adeline  Street, 
Oakland.     Pischel   Estate   Co.   to   J. 

•«     Sampson   Co Oct    .25,    1924 

S-ov  7.  1924  —  POR.  LOT  6.  KEY 
lloute    Acres,    Oakland.        Augusta 

Vargas  to  L.  Zwaal Nov.  1,  '24 

S'liv.  7,  1924  —  LOT  20,  MAP  OF 
Carber-Bellerose  Tract,  Oakland. 
J.  G.  Stringham  and  R.  D.  Hola- 
liird  to  J.  P.  Michelsen. . .  .Not  given 
NVjv.  7,  1924  —  1ST — E  SIDE  38TH 
.\ve.  30  S  of  Redding  St.;  2nd — 
E  side  38th  Ave.  63  S  of  Redding 
St.  S.  Morris  to  whom  it  may  con- 
cern            Nov.   6,   1924 

Nov.  7,  1924 — 3327  ADELL  COURT, 
Oakland.      Walter    Dieling    to    Roy 

Connors    Nov.   5,    1924 

Nov.  7,  1924— W  SIDE  FRESNO  ST. 
60  N  of  Monterey  St..  Berkeley. 
.A.  Hakanson  to  whom  it  may  con- 
cern        Nov.    7,    1924 

Nov.  7,  1924 — SW  COR.  HOPKINS 
and  Acton  Sts.,  Berkeley.  C.  S. 
Barnard    to   whom    it   may   concern 

Nov.   7,    1924 

Nov.  7,  1924—1418  AND  1420  3RD 
Ave.,  Oakland.  Bertha  M.  Donnel- 
ly   to    whom    it    may    concern 

Oct.    25,    1924 

Nov.  7,  1924— LOT  1,  BLK.  E,  MAP 
Ba    of    Piedmont    Vista,    Oakland    Twp. 

■■  E.    Peterson    to    H.    Goranson 

^M  Nov.   7,    1924 

^■rov.    7,    1924    —    2516    McGEE    AVE.. 
^H   Berkeley.     Annie  I.   Gillespie   to  P. 

^M   H.  Carr   Nov.  3,  1924 

■mov.  6.  1924  —  NO.  51  BAT  FARM 
■*  Road,  Alameda.  E.  B.  and  A.  L. 
Stone  Co.   to  whom   it  may  concern 

Nov.     6,     1924 

Nov.  6.  i924— 55  BAY'  FARM  ROAD, 
Alameda.      E.    B.    and    A.    L.    Stone 

Co.    to   whom    it   may    concern 

Nov.    6,   1924 

Nov.  8.  1924 — LOT  56  Map  of  the 
Drexler  Tract,  Oakland  Twp.  S  A 
Warner  to  whom   it  may  concern.. 

Nov.     8.     1924 

Nov.  8.  1924 — LOT  132  Map  of  Fre- 
mont    Tract,     Oakland.       Sarah     R 

Howard    to    Clarke    &    Warren 

Nov.   7,    1924 

Nov.  8,  1924 — LOTS  343  and  344  BLK 
4963  Map  of  E  B  and  A  L  Stone 
Go's,    Brooklvn    Twp.      Frank    Cas- 

1        sela  to  Jos  Fliftner Nov.  — ,  1924 

■'  Nov.  8.  1924 — PTN  LOT  10  Map  of 
Lands  of  the  Teutonia  Park  Home- 
stead Assn  of  Alameda.  Adrian  N 
Nelson  to  whom  it  may  concern... 
Xov.  8.  1924—1536  THIRTY'-THIRD 
Ave..    Oakland.      Mary   J   Hennessey 

to   James   D  Fennelly Nov.   8,   1924 

Xnv.  8,  1924 — PTN  LOTS  17  AND  18 
Map  of  Wvmon's  Sbdvn  of  Park 
1-lace,       Brooklyn       Twp,  Mary 

Langbehn    to    Fred    Langbehn 

. Nov.    6,    1924 

■  Nov.  8,  1924 — LOT  43  Map  Chabolyn 
I  I  Terrace,  Oakland.  Lewis  A  Hin- 
>  man   to   Douglas   Campbell. Oct.  14, '24 


Nov.  8,  1924— PTN  LOT  10  BLK  \V 
Ktvised  Map  Oakland  Heights,  al.so 
Pin  Lot  11  lilk  10,  Lakeside  Sbdvn 
Adams  Point  Ppty,  Oakland.  A  and 
Jranette  Ureenwald  to  whom  it 
may    concern Nov.    6.    Iit24 

.Nov.  10,  1924 — rOR.  LOT  1  BLK.  C 
Map  of  the  Evoy  Tract,  Oakland. 
C  G.  Lister  to  Geo.  M.  Graeber. . . . 
Oct.    27,    1924 

Nov.  10.  1924 — POR.  LOT  41  CROCK- 
er  Terrace,  Piedmont.  H.  A.  Thorn- 
ton   to   F.   C.   Stolte Nov.    6.   1924 

Nov.  10,  1924  —  LOT  4.  BLK.  E 
Northbrae  Terrace,  Berkeley.  Har- 
old de  Normandie  to  whom  it  may 
concern    Nov.   10,   1924 

Nov.  10,  1924— SE  COR.  PERRY  & 
Lagunitas,  Oakland.  S.  Usevich  to 
whom   it    may    concern.  .Nov.    8,    1924 

Nov.  10,  1924— LOT  22  BLK.  17 
Thousand  Oaks  Addition.  Oakland. 
H.  A.  Graham  to  whom  it  may  con- 
cern          Nov.    7,    1924 


LIENS  is'ILED 

ALAMEDA    COVNTY 

Recorded  Amuont 

Nov.  6,  1924— LOT  2,  MAP  OF  THE 
City  of  Elmhurst,  Brooklyn  Twp. 
H.  Dubnoff  vs.  Carlo  Indelicato.  .  . 
$662.50 

Nov.  5,  1924— LOTS  3  AND  4.  BLK. 
E  Map  of  the  Trumbull  Tract,  Oak- 
land. Paul  E.  Morse  and  Chas.  H. 
Morrison,  doing  business  under  the 
firm  name  of  Morse  &  Morrison,  vs. 
Ivan    Livingston    $111.45 

Nov.  3.  1924 — lOTH  ST.  BET.  I  AND 
J  Sts.,  Lots  3  and  16,  Blk.  F.  De- 
coto's  Plan  of  Decoto.  Tilden 
Lumber    Co.    vs.    A.    Ferrante.  .  $277.15 

Nov.  3.  1924— S  15  FT.  OF  LOT  12. 
Lot  13  and  10  ft.  of  13,  Map  Bry- 
ant Tract.  Van  B.  Henderson  vs. 
Fred  A.  Carrick  and  W.  S.  Wat- 
son        $88.76 

Nov.  3.  1924 — LOTS  53  AND  54,  MAP 
of  Orange  Grove  Tract.  San  Le- 
andro.  Oakland  Concrete  Terrazzo 
Co.  vs.  G.  Marini  and  C.  M.  Flew- 
elling   $112.00 

Nov.  10,  1924 — LOT  10  BLK.  17  DAL- 
ey  Scenic  Park,  Berkeley.  Earl 
Seargent   vs.   Mrs.    Clara   Powell   & 

San    Francisco    Builders    Inc 

$36 

Nov.  10.  1924 — LOT  10  BLK.  17  DAL- 
ey  Scenic  Park.  Berkeley.  E.  J. 
Folk,  Jr.  vs.  Mrs.  Clara  Powell  & 
San   Francisco   Builders,    Inc 

Nov.'  iW,  '1924— LOT  'lO  'bLk!  I'f  'dAL- 
ey  Scenic  Park,  Berkeley.  Thomas 
.1.    Dean    vs.    Mrs.    Clara    Powell    & 

San    Francisco    Builders.    Inc 

$ 

Nov.  10,  1924— LOT  7  ELK.  4  MAP 
of  Subdivision  of  Fruitvale  Heights 
Brooklyn  Township.  Bay  City  (or 
Cities)  Lumber  Co.  vs.  Florence 
Grant  &  John  C.  Brown  &  Mar- 
garet Brown    $133.18 

RELEASE  OF  LIENS 


ALAMEDA   kJOCNTT 


Recorfidd  Amount 

Nov.  5,  1924 — LOT  5,  BLK.  C.  Map 
showing  subdivisions  of  the  S  por- 
tion of  Harmon  Tract,  Berkeley. 
Algot  Ekstrom  to  James  Curley... 

$991.64 

Nov.  3,  1924— SW  COR.  60TH  AVE. 
and  Camden  St..  Oakland.  J.  F. 
White  to  E.  F.  Bentley  and  C.  M. 
Bentlev    $581.00 

Nov.  3.  1924— BEG.  AT  A  FT.  OP 
intersection  of  W  line  of  McGee 
Ave.  with  N  line  of  Rose  St.  SW 
48.22  ft.  NW  101.92  ft.  NE  47.84 
ft.  SE  to  beg.,  Berkeley.  Cooley 
Hardwood  Mfg.  Co.  to  H.  Dub- 
noff        $159.15 

Nov.  7.  1924 — E  SIDE  GROVE  ST. 
ion  ft.  N  of  52nd  St.,  Oakland.  G. 
Leone  to  W.  C.  Helms.  John  Ceruti, 
Ben   Ceruti  and   John   Perata ..  $165.00 

Nov.  7,  1924 — LOT  3.  BLK.  G.  MAP 
Santa  Fe  Tract  No.  2.  G.  Leone 
to  W.  C.  Helms.  John  Ceruti,  Ben 
Ceruti    and    John    Perata $290.00 

Nov.  7.  1924 — LOT.'^  02  .'XND  63.  BLK. 
M,  Map  Fruitvale  Boulevard  Tract. 
Oakland.  Hunter  Lumber  Co.  to  A. 
Castro  and  State  Builders  Co. .$203.59 

Nov.  5,  1924 — LOT  13,  BLK.  52,  MAP 
of  property  of  the  Alameda  Land 
Co.,    Oakland.      Tynan    Lumber    Co. 


to  J.  W.  Merrltt,  A.  F.  Page  and 
N.   J.    Rizzo    $51.96 

;ov.  10,  1924— LOT  6.  BLOCK  17, 
Daley's  Scenic  Park,  Berkeley. 
Thomas  J.  Dean  to  Mrs.  Clara 
Powell  and  S.  P.  Builders,  Inc.  .$104.50 

[ov.  10,  1924  —  LOT  6  BLOCK  17, 
Daley's  Scenic  Park,  Berkeley. 
Earl  Seargent  to  Mrs.  Clara  Pow- 
ell   and    S.    P.    Builders,    Inc $36.00 

:ov.  10,  1924  —  LOT  6,  BLOCK  17, 
Daley's  Scenic  Park,  Berkeley.  E.  J. 
Falk  Jr.  to  Mrs.  Clara  Powell  and 
San    Francisco    Builders,    Inc...  $86.00 

:..v.  10,  !t»24— POR.  LOT  22,  BLK.  B 
.Map  of  Santa  Fe  Tract  number 
fourteen,  Oakland.  Hunter  Lumber 
Co.  to  J.  Silva  &  Son  and  J.  Parodi 
$635.80 

Co.  10,  1924 — 1st — 3830  ALLENDALE 
Ave.  2nd — Por.  Lot  16  and  17,  Blk. 
6,  Allendale  Tract.  3rd — Por.  Lot 
16  Blk.  6,  Allendale  Tract.  4th— 
Lot  19  and  por.  Lot  20,  Allendale 
Park,  Oakland.  Harvey  Hall  and 
W.  Falkenstein  to  Kramer  Bros., 
E.  C.  Kramer  and  C.  W.  Kramer.. 
$2020.00 

BUILDING  CONTRACTS 


S.INTA    CLARA   COTNTV 


RECORDED 

STORES    AND    OFFICES 

SW  COR  FIRST  AND  SAN  CARLOS 
Sts..  San  Jose.  All  brick  work  and 
terra  cotta  tile  partitions  for  five- 
story  building   (stores  and  offices). 

Owner — Sainte  Claire  Realty  Co.,  San 
Jose. 

Architect — Weeks  &  Day,  315  Mont- 
gomery St..   San  Francisco. 

Contractor — Hoclii  &  Koffmeyei;,  180 
Jessie  St.,   San  Francisco. 

Filed  Oct.  23,  '24.     Dated  Oct.  7,  '24. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL.  COST.    $13,450 

Bond,    limit,    forfeit,    none.      Specifica- 
tions   only    filed. 


ALL  LATHING  AND  PLASTERING  ON 

above. 
Contractor — Carroll  &  O'Brien,  180  Jes- 
sie St.,  San  Francisco. 
F'iled   Oct.   23,    '24.      Dated   Oct.   8,   '24. 

Payments    same    as    above 

TOTAL  COST,  $22,400 
Bond,  limit,  forfeit,  none.  Specifica- 
tions  only   filed. 


ALL  GLASS  AND  GLAZING  ON  ABOVE 
Contractor — Tyre    Bros.    Glass    Co.,    666 

Townsend   St.,   San   Francisco. 
Filed  Oct.  23,  '24.     Dated  Oct.  20,  '24. 

Payments    same    as    above 

TOTAL  COST,  $4550 
Bond,  limit,  forfeit,  none.  Specifica- 
tions  only  filed. 


ALL  MARBLE  WORK  ON  ABOVE. 
Contractor — J.    E.    Back    Co.,    1533    San 

Bruno  Ave.,  San  Francisco. 
Filed   Oct.    23,    '24.      Dated    Oct.    10,    '24. 

Payments    same    as   above 

TOTAL  COST,  $12,917.25 
Bond,  limit,  forfeit,  none.  Specifica- 
tions only  filed. 


ALL  ROOFING  ON  ABOVE. 
Contractor — J.    W.    Bender    Roofing    & 

Paving  Co,   ISO  Jessie  St.,  S.  F. 
Filed  Oct.    23,   '24.      Dated  Oct.    9,   '24. 

Payments   same    as    above 

TOTAL  COST,  $1272 
Bond,  limit,  forfeit,  none.  Specifica- 
tions only  filed. 


INSTALLING   2   ELECTRIC   PASSENG- 
■er     and     1     hydro-electric     freight 
elevator  on  above. 
Contractor — Spencer   Elevator   Co.,   166- 

180  Seventh  St..  San  Francisco. 
Filed  Oct.  23,  '24.     Dated  Sept.  23,  '24. 

Favments"  same    as    above 

TOTAL  COST,  $17,425 
Bond,  limit,  forfeit,  none.  Specifica- 
tions  only   filed. 

DWELLING 

NW  I'i  LOTS  31,  32,  33,  34  and  N  %  Lot 
30  Blk  15,  Nelson  J.  Birds  Subd  of 
Blk  15.  Palo  Alto.  All  work  for 
one-stcry  five-room  stucco  dwell- 
ing and  garage. 

Owner — Lillian    Fournle. 

Architect — None. 

Contractor — O.   R.   Nelson. 

Filed  Oct.   23,  '24.     Dated  Oct.  22,  '24. 

Frame    up    $848.75 

1st   coat   plaster   on 848.75 


St 

Dwelling  completed   848.75 

Usual   35   days 848.75 

TOTAL.   COST,    $3395 

Bond,   none.     Limit,   90   days   from  Oct. 

22,    1924.      Forfeit,   none.      Specifications 

only  filed. 

RESIDENCE 

NO.    41    AL/VARARDO    ROW,    Stanford 
Campus,    Palo    Alto.      All    work    for 
one   and  one-half-story   residence. 
Owner — Warren      D.      Allen,      Campus 

Stanford    University,    Palo    Alto. 
Architect — Wolfe    &    Higgins,   Auzerais 

BUlg.,   San   Jose. 
Contractor — J.    W.    Osborne    and    R.    C. 

Knight,   Mt.   View. 
Filed  Nov.   5,  '24.     Dated  Nov.   5,  '24. 

Frame     up      $2158.87 

1st   coat    plaster   on 2158.88 

Completed    and    accepted 2158.87 

Usual    35    days 2158.88 

TOTAL  COST,  $8635.50 
Bond,  $4318.44.  Sureties,  Paul  M.  P. 
Merncr  and  J.  L.  Pierce.  Limit,  120 
working  days  after  Nov.  5,  1924. 
B'orfeit,  none.  Plans  and  specifications 
filed. 
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COTTAGE 

LOT  7  BLK  1,  Alameda  Park,  San  Jose. 
All    work    for    one-story    five-room 
cottage. 
Owner— Harry  J.  Powell,  650  S-lOth  St., 

San  Jose. 
Architect — Wm.  H.  O'Neil,  San  Jose. 
Contractor — Wm.    H.    O'Neil,    14th    and 

Jackson   Sts.,   San   Jose. 
Piled   Nov.   6,   '24.     Dated   Jan.   5,   '24. 

Hoof    on     $993.75 

1st   coat   plaster   on 993.75 

Completed   and   accepted 993.75 

Usual    35   days 993.75 

TOTAL  COST,  $3975.00 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 

CHURCH 

SE   SIDE    RAMONA   ST.,   adjoining  Cor. 
Lot   at   Homer   St.,   Palo   Alto.     All 
work  for  church. 
Owner — M.  E.  Zion  Church,  Palo  Alto. 
Architect— William  Couter,  172  Univer- 
sity Ave.,  Palo  Alto. 
Contractor — William    Couter,    172    Uni- 
versity  Ave.,   Palo  Alto. 
Filed  Nov.   3,  '24.     Dated  Oct.   14,  '24. 

Cellar    dug    $1250 

When    completed    1250 

Ready  for  plaster 1250 

Usual  35   days 1250 

TOTAL  COST,  $5000 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 

GYMNASIUM 

LOS  GATOS.     All  work  for  gymnasium 

building. 
Owner — Board   of   Trustees   of   the   Los 

Gatos   Union   High   School   District, 

Los   Gatos. 
Architect— W.   H.   Weeks,    369   Pine   St., 

San    Francisco. 
Contractor — Herndon    &   Finnigan,    1814 

17th    St..    Sacramento. 
Filed  Nov.   5,   '24.      Dated  Oct.    30,   '24. 

As   work   progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $24,918 
Bond,  $12,459.  Surety,  The  Aetna 
Casualty  &  Surety  Co.  Limit,  260 
working  days.  Forfeit,  none.  Plans 
and  specifications  filed. 

DAVELLINGS     , 

ON    GROUND    BOUNDED      BY      MAY- 

field  Ave..  Salvatierra  St.  and  Santa 

Inez.   Palo  Alto.(     All  work  for  five 

one-story  dwellings  and  garages. 
Owner — Mrs.    Herbert    Hoover,    Campus 

of  Stanford  University,   Palo  Alto. 
Architect — Birge  M.   Clark,    600   Embar- 

cadero    St.,    Palo   Alto. 
Contractor — Wells    P.    Goodenough,    310 

University  Ave..  Palo  Alto. 
Piled  Oct.   27,  '24.      Dated   Oct.   24,  '24. 
Weekly   payments   on    1st  day   of 

each   week    

TOTAL  COST,  $30,559 
Bond,  $15,500.  Sureties,  Paul  M.  P. 
Merner  and  Hubbard  &  Carmichael 
Bros.  Limit,  100  days  from  Oct.  27,  '24. 
Forfeit,  none.  Plans  and  specifications 
filed. 


RESIDENCE,  duplex,  $3110;  Seventh 
St.,  near  Martha  St.,  San  Jose; 
owner,  Annie  Simmons,  425  S-4th 
St.,  San  Jose;  contractor,  Ira  Brotz- 
man,   445  S-7th   St.,   San   Jose. 

RESIDENCE,  5-rooni.  $4600:  Holly- 
wood St.  near  Rose  Court,  San  Jose 
owner.  Miss  Jos.  Gustavino,  Prera.; 
architect,  Herman  Krause,  Bank  of 
San  Jose  Bidg.,  San  Jose;  contrac- 
tor, Vincent  Maggio,  425  N-15th  St., 
San   Jose. 

RESIDENCE.  4 -room,  $2200;  Marshall 
St.  near  Delmas,  San  Jose;  owner, 
Anna  Nilson,  Premises;  contractor, 
G.   N.   Sandell. 


RESIDENCE,    4-room,    $2500;    Tenth    St. 

near    Stn    Salvador    St.,    San    Jose; 

owner.     R.     W.     Pickle,     394     g-lOth 

St.,   San   Jose. 
RESIDENCE,    5-room,    $3500;    Third    St. 

near    Carrie    St..    San    Jose;    owner, 

O.  P.  Holaday,  496  S-Ninth  St.,  San 

Jose. 


COMPLETION  NOTICES 


SANTA       CLARA       COUNTY 


[Recorded  Accepted 

Oct.  IS,  1924— S  1/2  LOT  3,  Chamber- 
lin  vs.  Gerrish  Partition,  San  Jose. 
William   J   Burke   to    -.chom   it  may 

concern Oct.   18,   1924 

Oct.  23,  1924— PTN  LOT  8  BLK  3 
Range  6,  South,  San  Jose.  F  J 
Heixtable  to  whom  it  may  concern 

Oct  23  1924 
Oct!  '  '24]  '  i'9'2'4— PTN  '  BLK  17,'  Reeds 
Add'n.  San  Jose.  A  B  Cheffers  to 
whom  it  may  cuncern .  .  .Oct.  24,  1924 
Oct.  27,  1924— LOT  6  BLK  1,  Burrells 
Resubdivision,  San  Jose.  C  V 
Brown   to   whom   it   may   concern.. 

Oct.    27,    1924 

Oct.  28,  1924— NW  SECOND  AND  ST. 
James  St.,  68.94.\137.84,  San  Jose. 
Associated      Oil    Co      to    Ernest      O 

Billwiller     Oct.    23,    1924 

Oct.  28,  1924— LOT  5  BLK  3,  Roose- 
velt Park,  San  Jose.     E  W  Grebbell 

to  D   R  Spooner Oct.  25  ,1924 

Oct.  2S,  1924— LOT  5  BLK  3,  Roose- 
velt Park,  San  Jose.  Edwin  Wil- 
kinson Grebbell  to  D  R  Spooner... 

Oct.    25,    1924 

Oct.  29,  1924— LOT  18  BLK  7,  Ever- 
green Park,  Mayfield.  N  B  Law- 
son  to  Lawson  &  Sons.  .  .  .Aug.  30,  '24 
Oct.  29,  1924— LOTS'  38  AND  39  BLK 
1,  College  Terrace,  San  Jose.  Ben- 
nett and  Elizabeth  Wood  to   whom 

it  may  concern Oct.  21,  1924 

Oct.  30,  1924— NO.  15%  ALVARADO 
ROW;,  Stanford  University,  Palo 
.\llo.   Elizabeth  L  Fordyee  to  whom 

it  may  concern Oct.  29,  1924 

Oct.  31,  1924 — NE  FOURTH  AND 
Julian  Sts..  San  Jose.  Hazel  Brown 

to   Giles   Adrian Oct.    29,   1924 

Oct.  31,  1924 — PTN  LOTS  39  AND  40 
Blk    1,    Burrell   Park,    San    Jose.      W 

Altevogt Oct.    31,    1924 

Oct.  :il.  1921 — PTN  LOTS  39  AND  4(1 
Elk  1,  Burrell  Park,  San  Jose.  W 
Altevogt    to    whom    it    may   concern 

Oct.    31,    1924 

Oct.  31,  1924 — PTN  LOTS  20  AND  21 
Blk  1,  Burrell  Park,  San  Jose.  W 
Altevogt   to   whom   it   may   concern 

Oct.    31,    1924 

Oct.  31.  1924— PTN  LOTS  22  AND  23 
Blk  1,  Burrell  Park,  San  Jose.  W 
Altevogt   to   whom   it   may  concern 

Oct.    31,    1924 

Oct.  31.  1924 — AV  FIFTEENTH  78.50 
N  Jackson  N  on  W  15th  40  L  W 
84.34  L  S  40  L  E  84.34,  San  Jose. 
William   H   O'Neil   to    whom   it  may 

concern Oct.     31,    1924 

.Nov.  1,  1924— LOTS  12  AND  14  BLK  8 
Scale  Add'n  2,  Palo  Alto.  Jacob 
Levin    to    whom    it    may    concern.. 

Oct.     31,     1924 

Nov.  1,  1924 — LOT  12  BLK  1,  Cook 
Subdivision,  San  Jose.  George  Mc- 
Killop  to  whom  it  may  concern... 

Oct.    17.    1924 

Nov.  1,  1924 — LOT  7  BLK  1,  Cook 
SulKl.,  San  Jose.  George  McKillop 
to  whom  it  may  concern .  .Oct.  17,  '24 
Nov.  1,  1924— LOT  6 '  BLK  1,  r'ook 
Sudbn,  San  Jose.  George  McKillop 
to  whom  it  may  concern.  .  Oct.  17,  '24 
Nov.  3,  1924 — 5.66  a  pt.  Lot  19,  Fill- 
more Tract,  San  Jose.  Frank  Gi- 
ordano to  whom  it  may  concern... 

Nov.     3,    1924 

Nov.  5,  1924 — LOT  44  BLK  15,  Ever- 
green Park.  San  Jose.  Harry  Mit- 
sodakis  to   whom   it  may   concern.. 

Nov.    1,   1924 

Nov.  6,  1924 — SE  HESTER  AVE  and 
,'^W  line  IS  alley  SE  81  SW  47.17 
NW  to  SE  Hester  NE  47.17  ft.  to 
beg  Part  Lot  8  Blk  14,  Hanchett 
Residence  Park.  San  Jose.  Fred  S 
and  Ruth  H  Connick  to  whom  it 
may   concern Nov.    3,    1924 


Nov.  5,  1924— LOT  16  BLK  5,  Seale 
Add'n  1,  Palo  Alto.  Jno  Dudtield 
to  whom  it  may  concern. Nov.  4,  1924 

Nov.  6,  1924— GREENWOOD  ROAD 
600  ft.  S  Saratoga  Ave,  McKenzle 
Tract,  Santa  Clara  Co.  N  S  Sachs 
to  whom  it  may  concern .  .Oct.  27,  '24 

.Nov.  6,  1924— CONT.  1.851  ACRES  on 
N  Saratoga  Ave  at  E  Cor  land  of 
County  Santa  Clara  NW  270x300  ft. 
Pt  J  Smith  Tract  in  Quinto  Rcho. 
Harrv  E  Smith  to  wnom  it  may 
concern Nov.    4,    1924 

Nov.  6,  1924 — PTN  LOT  7  BLK  3. 
Prevost's  Addition,  San  Jose.  Stella 
C  Garcia  to  whom  It  may  concern. . 
Nov.    6,    1924 

Nov.  7,  1924— LOTS  6  to  12,  inc.  Blk  1 
Cook  Subd.,  San  Jose.  George  Mc- 
Killop to  whom  it  may  concern... 

Nov.    4,     1924 

.Nov.  7,  1924 — SE  EVERETT  AVE  200 
SW  Webster  SW  50x190  Part  Lot 
4    Blk   36.   Palo     Alto.      Sherman     F 

Schomberg    to    W    M    Bernard 

Oct.    31,    1924 

Nov.  7,  1924 — LOT  22  BLK  14,  Inter- 
urban  Park  Tract,  San  Jose.  El- 
wood  Hiatt  to  whom  it  may  con- 
,.,.rn Nov.  7,    1924 


LIENS  PILED 

SANTA    CL.\KA    COUNTY 


Recorded                                               Amount 
Nov.    3,    1924— LOTS    6   AND   7    BLK   2, 
Barrett    &    Mack    Subd.,    San    Jose. 
Southern   Lumber  Co  vs  H  R  Phil- 
lips      $938.88 

Nov.  5,  1924 — LOT  7  L.  E.  Appleton 
Add'n.  San  Jose.  Clay  Verne  Brown 
vs    Dorothea    Lee $62.5i 


RELEASE  OF  LIENS 


SANTA       CLARA       COUNTY 


Recorded  Amount 

Nov.  3,  1924— LOTS  51  AND  52  BLK 
3.  Vendome  Park.  San  Jose.  Hub- 
liard  &  Carmichael  Bros  to  L  Beau- 
mont   Conkey $435. 3S 

Soy.  6,  1924— PTN  LOTS  7  AND  8  Blk 
41  Unaversitv  Grounds.  Tilden 
Lumber  &  Mill  Co  to  Bernhard 
Striegel      $144. 8( 

Nov.  5,  1924— LOTS  114  AND  115,  San 
Mateo  I'ark  Sub  No.  2,  San  Mateo. 
James  A  Gattis  to  Peter  Stein- 
strup     $47. 7S 

BUILDING  CONTRACTS 


SAN   MATEO    COUNTY 


COTTAGE 

LOTS    9,    10,    11    AND    12    BLK    24,   Bell< 
Monte  Country  Club.     All  work  foi 
cottage  and  garage. 
Owner— L.  R.  Lambitz  et  al,  S.  F. 
Architect    —    Benjamin    Schreyer,      lOi 

Montgomery  St.,   San   Francisco. 
Contractor   —    Dassett-Rubel      Co.,      7' 

O'Parrell  St.,  San  Francisco. 
Filed  Nov.   5,   '24.      Dated  Oct.   23,  '24. 

Frame   up    *^?i! 

Roof  on    135 

Completed     133' 

Usual   35   days Balanci 

TOTAL  COST,  $4611 
Bond,  none.  Limit,  50  working  days 
Forfeit,  plans  and  specifications,  none 

RESIDENCE  „„     ^ 

PART    RESUB    LOTS    32    AND    33,    Sal 
Mateo  Park,  San  Mateo.     All  worl 
for  frame  residence  and  garage. 
Owner— Clara    M.     McGowan,     226     Is 

Ave.,  San  Mateo. 
.\rchitect — Wolf    &    Higgins,    Auzerali 

Bldg..    San    Jose. 
Contractor — Frederick     Scrogmgs    am 
Robert    B.    Caldwell,    338    Highlani 
Ave.,  San  Mateo. 
Filed  Nov.   3,   '24.     Dated  Nov.   1.  '2|- 

Frame    up     'Hoo's 

Plastered    },„;•? 

Completed    112S-» 

Usual    35    days ;,-^;.,:n- '.jJvrni 

TOTAL  COST,  $4514.01 
Bond,  none.  Limit,  90  working  days 
Forfeit,  none.  Plans  and  specification: 
filed. 


All  work  for  frame  rest 


RESIDENCE 
SAN  BRUNO. 

dence. 
Owner — Chas.    Harold    Hess    et    al, 

Buchanan  St.,  San  Francisco. 


aiurilay,    November    15,    1924 


BUILDING    AND    ENGINEERING    NEWS 


,,.et — R.  K.  Irvine.  786  N'ew  Call 
!.|K..  San   Francisco. 

■    tor — A,    L.    Lundy.    1240    Wash- 

-:tfin  St..   San   Francisco. 

Oct    27,  '24.      Dated  Oct.  23,  "24. 

-iKninK    agreement $500 

^hod    up    500 

tiT   hoard  on BOO 

plolcd     500 

;  il   3r.  days 500 

•lny»    after 300 

TOTAL  COST.  $3000 
none.      Limit,    60    working   days. 

t,  none.     Plans  and  specifications 


1  >1XG 

.    BLK    30   Easton   No.    2,    Burlin- 
.me.      All   work   for   frame   build- 

~— H.  A.  HUmer. 
1 .  ct — None. 

ctor — Thos.    N.    Gesso,    1200   Van- 
,  tr  Ave.,   Burlingrame.  . 
Oct.   2S,  '24.     Dated  Oc'.  22,  '24. 

:,ie    up    $1500 

.     .       \vn   coated    1500 

.   lOmpleted    1=00 

Usual    35    days 1500 

TOTAL  COST,  $6000 
tend,  none.  Limit,  Jan.  22.  1925.  l-'or- 
eit.  plans  and  specifications,  none. 


chanLf'  Assn,  I9urlliiiiame;  con- 
tractor. Honimer  &  Hultberg,  1524 
Floribunda.    Hurlingamo. 

BCVGALOW  and  garatje,  $5000;  Blk  15 
Lot  8,  I^ajiuna,  Hurllngame;  owner, 
Owpn  riant,  15.",  Dolores  St.,  San 
Francisco:  contractur.  C.  G.  Adams. 
115    -Xrundol    -St..    lUirlinpame. 

COTTAGK  and  Karaprc,  $3000;  Lot  5  Blk 
17,  Mvrtle.  HurlinKame;  owner,  M. 
F.  Dalv,  221  llvrtlc  St.,  BurlinRame 

BUNGALOW  and  paraKC  $4000;  Lot  15 
Blk  9,  Sanchez,  Burlingame;  own- 
er, H.  H.  Rondles. 

BUNGALOW.  $5000;  Lot  5  Blk  13,  Min- 
nie St.,  San  Mateo;  owner,  Sam  C. 
Goodhue.  220  Minnie  St..  San  Ma- 
teo; contractor.  White  &  Dunkee, 
775  Edgewood  Road,  San  Mateo. 

ALTERATIONS.  $4000;  No.  221  Ells- 
worth Lot  16  Blk  11.  San  Mateo; 
owner,  George  Leith  Sr.,  Tremises; 
contractor,  George  Leith  Sr.,  221 
Ellsworth  St..   San  Mateo. 

BUNGALOW.  $4500;  Lot  25  Blk  8, 
Highland  Ave.,  San  Mateo;  owner, 
C.  W.  Parsons  &  Co.,  Inc.,  220  2nd 
Ave.,  San  Mateo. 

BUNGALOW.  $3500;  Lot  26  Blk  8, 
Highland  Ave.,  San  Mateo;  owner, 
C.  W.  Parsons  &  Co.,  Inc.,  220  2nd 
Ave.,   San  Mateo. 


!U.\"nAT-OW 

'AI:T  of  rULGAS  RANCIIO.   Domingo 
Tract.    Menlo   Park.      All    work    for 
bungalow. 
)wncr— A.   W.  Congdon,  76  2nd  St.,  San 

Francisco. 
\rchitect — None. 

ontractor — Louis  N.  Pollard,  ^5  Brew- 
ster  St.,   Redwood  City. 

Iltd   .      Dated    Sept.    27.    '21. 

R.iOf   .sheathed    $1103 

r.nnvn   coated    1103 

Completed      ^1C3 

Usual    35    days 1104 

TOTAL  COST,   $4413 

nd,   $2200.     Sureties,  W.  P.  Gray  and 

T.    Thorning.         Limit.    60    working 

,ys..     Forfeit,  none.     Plans  and  speci- 

tions  filed. 


SIDENCE  and  garage,  $6000;  Lot  23 
Blk  4.  Columbus,  Burlingame; 
owner'.  Navarrett  Bros.,  1422 
Haight  St..  San  Francisco;  contrac- 
tor. .Tames  Lowe,  76  Coleridge  St., 
San  Francisco. 
NGALOW.  $4000;  Lot  7  Blk  12,  Lin- 
coln. Burlingame;  owner.  G.  E.  L. 
Pike;  contractor,  Martin  Peter- 
son. 128  Middlefield  Road,  Burlin- 
game. 
NGALOW  and  garage,  $4000;  Lot  14 
Blk  55,  De  Sota.  Burlingame;  own- 
er. Mrs.  Dorothy  K.  Palmer. 
RES.  Class  C,  $8940:  Lot  33  Blk  17, 
Broadway,  Burlingame:  owner, 
John  R.  Lynden;  contractor.  M.  C. 
Rench.  728  So.  E  St..  San  Mateo. 
GALOW  and  garage.  $5000;  Lot  17 
Blk  14,  Sanchez.  Pliirlingame:  own- 
er. Henry  P.  Maurer,  1039  Sanchez 
St..  San  Francisco;  contractor,  Nor- 
berg  H:  Wicklund,  409  Occidental 
Ave..  Burlingame. 
NGALOW  and  garage,  $6000;  Lot  5 
Elk  30.  Drake,  Burlingame;  owner, 
H.  A.  Kilmer;  contractor,  Thos.  N. 
Gesso,  1200  A'ancouver  St.,  Bur- 
lingame. 
IRESIDENCE.  2-story  &  garage,  $5750 
Lot  6  Blk  63  Montero,  Burlingame; 
owner,  S.  M.  Millard.  491  27th  St., 
San  Francisco;  contractor,  Harkins 
Bros..  1012  Laguna  St..  Burlingame. 
BUNGALOW  and  garage.  $6000:  Lot  19 
Blk  25.  Cortez,  Burlingame;  owner, 
August  Pollock;  contractor,  H.  H. 
Putnam,  250S  Easton  St.,  Burlin- 
game. 

BUNGALOW  and  garage,  $ ;  Lot  22 

Blk  2.  Montero.  Burlingame;  owner 
Mrs.  P.   D.   Jarvis. 
BUNGALOW.  $5000;  Lot  11  Blk  9.  Mar- 
quita,    Burlingame;    owner,    M.    H. 
Bennett;    contractor,    O.    Sorenson. 
r.UXGALOW   and    garage,    $5000;   Lot   2 
Blk  45.  Bernal.  Burlingame;  owner. 
Fred   Gustafson,   322  Grand  St.,  San 
Mateo. 
^'.'AREHOUSE   &   garage,    $1200:    Hatch 
Alley.  Burlingame:   owner,  William 
Wooley.    241    Highland    Ave..    Bur- 
lingame;     contractor  .    Mitchell    & 
.lacksnn.  170  2nd  St.,  San  Mateo. 
BUNGALOW   and    garage.    $5000;    Lot    1 
Burlingame       Heights.       Highway, 
_,„  Burlingame:  owner,  Mary  F.  Swift. 
RESIDENCE  and  garage,  $6000:  Lot  20 
Elk    42,    Drake    Ave..    Burlingame: 
owner,   Mrs.     C.   C.   Shelton,     Mer- 


COMPLETION  NOTICES 


SAN    MATEO   COUNTY 

Recorded  Accepted 

Nov.   3.    1924— N    ^    LOTS   42   AND   43 

Eighteenth     Sub    No.     1     Schwerin 

Add'n   Visitatino   Valley.      Junuis 

F    Hooner    et   al    to    whom    it    may 

concert Oct.     24,     1924 

Nov.  3,  1924 — LOT  9  Drepler  Tract. 
Menlo  Park.  Inez  R  Perry  to  F  W 
F"ox Nov.   — ,    1924 

Nov.  3,  1924 — LOT  20.  Ravenswood 
Park,  San  Mateo.  Nels  P  Nelson  to 
James  Domant Nov.  1,  1924 

Nov.  5,  1924 — LOT  7  BLK  1,  Burlin- 
game Grove.  Burlingame.  P  Grove 
Pedersen  to  whom  it  may  concern. 
Nov.    4,     1924 

Nov.  5.  1924— LOT  7  BLK  "K"  Hay- 
wood   Park.    San    Mateo.      Edward 

Wolbert  et  al   to   Evans  &  Co 

Nov.   4,    1924 

Nov.  7,  1924 — LOT  in  BLK  36.  Easton 
No.  2,  Burlingame.  N  D  Franklin 
to  whom  it  may  concern.  Nov.  3.   1924 

Nov.  7.  1924 — LOT  14  ELK  3,  East 
San  Mateo.  Charles  F  Maynard  to 
Wallace  Waterhouse Oct.   17,   1924 

Nov.  7.  1924 — LOT  20  BLK  S,  Burl 
lingame  Grove,  Burlingame.  Ster- 
ling  Anderson   to   R   W  Hurst 

Oct.    24,    1924 

Nov.  7.  1924 — LOT  20  BLK  7.  Central 
Addition.  San  Mateo.  Joseph  A 
Stoppel  to  whom  it  may  concern.  .  . 

Nov.    1,   1924 

♦ 

BUILDING    CONTRACTS 

SAX     AXSELrtlO.    M.VUIN     COUNTY 


Wakefield,  Alida  Barrett  and  H.  C. 

Peterson,    known    as    the    board    of 

education    of    the    Stockton    School 

District. 
Architect — Chas.    H.    Young,    725    N    El 

Dorado,  Stockton. 
Contr.jctor — Elmer    E.    Gordon,    1622    S 

Sutter,   Stockton. 
Filed  Nov.    1,   1924.   Dated   Oct.-  27,   1924. 
Payments  not  given. 

TOTAL  COST,  $4548 
Bond,  sureties,  forfeit,  none.  Limit,  60 
working  days.  Plans  and  specifications 
not  flltd. 


ADD  cne-story  and  garage.  $2000; 
Waverlv  Road  and  Melville  Ave.. 
San  An'selmo:  owner,  J.  W.  Dun- 
lop. 

DWELLINGS  (2)  and  garages,  $3800  & 
$4000  respectively;  Lincoln  Park, 
San  Anselmo;  owner,  Mrs.  V.  Wal- 
der. 

DWELLING  and  garage,  $3500;  Wood- 
land Ave..  San  Anselmo;  owner. 
Leach  Realty  Co. 

DWELLING,  $2375;  Lot  3.  San  Rafael 
Heights,  San  Anselmo;  owner,  N. 
Harnden. 

DWELLING,  $3000;  Lot  10.  Bella  Vista 
Tract,  San  Anselmo;  owner,  J.  Tru- 
ffelli. 

ADD  two  room  and  porches,  $2800;  Blk 
A  Lot  7.  Florihel  Park,  San  Ansel- 
mo: owner,  L.  Zegarac. 


BUILDING  CONTRACTS 


8.\N  JOAQUIN  COUNTY 


LATHING,    ETC. 

ON  THAT  CERTAIN  BLOCK  OF  LAND 
bounded  on  the  west  by  South  Pil- 
grim St..  on  the  n®rth  by  E.  Jeffer- 
son St.,  on  the  ea.et  by  S.  Ophir  St. 
and  on  the  south  by  E  Jackson  St. 
All  labor  and  material  for  lathing, 
plastering  and  fireproofing  of  a  ten 
room   school   building. 

Owner — John  R.  Humphreys,  Alice 
Smallfleld      Schneider,       Clark      A. 


FLATS 

TO  BE  ERECTED  ON  A  LOT  OF  LAND 
in  Blk.  141  East  Stockton,  known 
as  325  E  Magnolia,  Stockton.  All 
work  for  2-story  frame  flat  bidg. 
4  flats. 

Owner  —  E.  C.  Ellis,  228  So.  Union, 
Stockton. 

Architect — None. 

Contractor  —  William  J.  Scott,  36  N 
Sutter,   Stockton. 

Filed  Oct.  30,   1924.  Dated  Oct.  28,  1924. 
Payments  not  given. 

TOTAL  COST.  $13,745. 

Bond,   sureties,   forfeit,   none.   Limit,   90 

working  days.     Plans  and  specifications 

not  filed. 


DWELLING  and   garage,   $4700;   144   B. 
Sonoma,    Stockton;      owner.    North 
Stockton  Town  Lot  Co.;  contractor, 
Salfield  Bros.,  3411  N  Sutter,  Stock- 
ton. 
FOUR    dwellings    and    garages,      $2000 
each;   404,    410,   414   S  Ash   and   2186 
E  Marsh,   Stockton;  owner,  Fred  C. 
Garlick..323   S  Ash,  Stockton. 
DWELLING    and    garage,    $4000;      1751 
Mt.    Diablo,     Stockton:    owner,    Mr. 
Satterlee,     119     E     Rose,     Stockton; 
contractor,    Carl    F.    Anderson,    601 
Orange,  Stockton. 
DWELLING  and  garage,  $4000;  1139  W 
Acacia,  Stockton;  owner,  Mrs.  John 
Marckwardt;       contractor,     Eckert 
Bros. 
ALTERATIONS,    $2000;    40    West    Main, 
Stockton;    owner,    J.    Rossi;       con- 
tractor. L.   S.   Peletz,   314   Exchange 
Bldg.,    Stockton. 
ALTERATIONS,  $1000;  1301  East  Char- 
ter   Way,    Stockton;    owner,    C.    N. 
Reuis. 
ALTERATIONS,    $1000;    540    East   Main, 
Stockton:  owner,  Mrs.  Kate  F.  Aus- 
tin; contractor,  Lewis  &  Green,  805 
Commercial    Bank    Bfdg.,    Stockton. 
DWELLINGS     (3)     and    garages,     $4000 
each;   No.    1226   W-Oak   and   634-644 
N-Argonaut    St.,    Stockton;    owner, 
A.  Hollenbeck. 
DWELLING  and  garage,   $2800;   211S   E 
Marsh,   Stockton;   owner.   Bill   Gua- 
dagnola. 
BARN,    $2000;    2222   E   Railroad,    Stock- 
ton:    owner,     J.     E.     Johnston,     315 
Savings  &  Loan  Bldg..  Stockton. 
DWELLING  and  garage.  $2750;  No.  828 
Buena   A'ista   St.,    Stockton;    owner, 
W.  J.  Mattingly,  Stockton. 
PLANING  mill.    $10,000;    No.    1302   West 
Oak    St.,      Stockton:    owner,      A.    C. 
Williams,       32       N-Commerce       St., 
Stockton. 
DWELLING  &   garage,   $2500;   No.    2179 
E-Hazelton    St.,    Stockton;    owner, 
W.    L.    Sexton,    2029    E-Sonora    St., 
Stockton;    contractor,       J.      B.    Mc- 
Inerney.  1341  W-Park  St.,  Stockton 
DWELLINGS   (2)   and  garages,  $5000  & 
$7500     respectively;    No.     1110    and 
1102   W-Poplar  St.,   Stockton;   own- 
er, Heffernan   &  Delos:   contractor, 
J.  M.  Fetters. 
DWELLINGS     (2)     and    garages,    $7500 
each:    No.    1102   W-Acaclr  and   1101 
W-Flora  St.,  Stockton:  owner,  Mrs. 
S.  P.  Phelan,  304  E-Vine  St.,  Stock- 
ton:   contractor,    J.    M.    Fetters. 
DWELLING   &   garage,    $3500;   No.    1540 
E-Miner    St.,    Stockton;      owner,    M. 
Schweitzer. 
LUMBER  shed,   $1800;  No.  40  N-Wilson 
Way,       Stockton:       owner,     Fisher 
Bros..  AVilson  Way  Cor.  Weber  St., 
Stockton. 
DWELLING  and  garage,  $2500;  No.  319 
N-Florence     St.,     Stockton:     owner, 
J.  W.  Williams,  826  N-Wilson  Way, 
Stockton. 


COMPLETION  NOTICES 

S\N   JOAQUIN    COUNTY 


Recorded  Accepted 

Nov.  8,  1924 — N  V-  LOT  9  and  N  %  of 
E  50  ft.  Lot  ,S  Elk  1,  Mark's  Addi- 
tion  to   Stockton.     A  F  Paight  to 
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A  F  Faight Nov    6    1924 

Nov.  8,  1924—3  %  LOT  9  and  S  y^  of 
B  50  ft.  Lot  8  Blk  1.  Mark  s  Addi- 
tion to  Stockton.  A  V  Faight  to  A_ 
V   Faight '"^ 


1924 


BUILDING  CONTBAGTS 

SACKAMKNTO    €01JIVTY 


GALT  Cal.  All  work  for  power  plant 
and  heating  for  school  building. 

Owner— Gait  Joint  Union  High  School 
District,  Gait,  Cal. 

Architect  —  Davis-HeUer-Pearce  Co., 
Delta  Bldg.,  Stockton. 

Contractor— Miller  Hays  Co.,  13o  Cali- 
fornia St.,  Stockton 

Piled  Nov.   3, 


Dated  Oct.  31,  '24. 
TOTAL  COST,   $13,462 
Bond,   limit,   forfeit,   plans   and   specifi- 
catlon.s,   none. 


DWELLING,  5-room  and  garage,  $3460; 
No  3248  U  St.,  Sacramento;  owner, 
Frank  P.  Williams,  4440  San  Benito 
Ave..   Sacramento.  ..rnn 

DWELLING,  6-room  and  garage,  $4500 
No.  3024  Freeport  Blvd.,  Sacra- 
mento; owner,  D.  A.  Stanick,  lo31 
T  St  Sacramento;  contractor,  i. 
B.  Hunt,  1510  30th  St..  Sacramento. 

DWELLING,  5-room  and  garage,  $4500, 
No  901  41st  St..  Sacramento;  own- 
ei°'T    B    Hunt,  1510  30th  St.,  Sacto. 

DWELLING,  6-room  and  garage,  $6o00; 
No  2932  24th  St.,  Sacramento: 
owner!  W.  W.  Wiard,  2148  Marshall 
Way,  Sacramento;  contractor,  Ji. 
■Rnhn     1421   G  St.,   Sacramento. 

DWeSoNg!  3-room 'and  garage.  $3000 
No.  2400  26th  St.,  Sacramento;  own- 
er, J.  Dammeru,  R  F  D  1  Box  330. 
Sacramento.  (fjnnn- 

DWELLING,  5-room  and  garage,  $3000, 
No  340  33rd  St.,  Sacramento;  own- 
er HR.  Willis,  3009  U  St.,  Sacra- 
mento; contractor,  B.  H.  Bills 

DWELLING,  5-room  and  garage.  $3J00, 
No  2601  41st  St..  Sacramento; 
owner,  H.  M.  Moore;  contractor,  .1. 
Edenhofer.  3302  2nd  Ave.,  Sacto 

DWELLING,  5-room  and  garage.  $4000. 
No.  840  9th  Ave.,  Sacramento;  own- 
er D  Saccani,  3509  Riverside  Blvd., 
Iao?ar^ento;  'contractor,  M.  Mar- 
tinelli.  ^,         „,^, 

DWELLING,  5-room,  $2500:  No  o^ 
Carlev  Way.  Sacramento;  owner, 
H    G.  Birdsall,   1506   25th  St.,   Sacto. 

T)WFLLING.  3-room  and  garage,  Jl'O^iO; 
No  2132  Slo;a  Way,  Sac.-anif^ito; 
owner  H.  G.  Birdsall,  1506  25th 
.'^t..   Sacramento. 

DV.'KLLING,  5-room.  $2500;  ^'o.  1C66 
47th  St,  Sacramento;  owner,  J.  H. 
L,'.£terty  3007  32nd  St.,  Sajr.amento 
contractor,    H.   G.    Birdsall. 

■nv  ELLING,  5-room  and  gara.^e,  S2500; 
No.  3608  Downey  Way.  Sacramento 
owner,  H.  G.  Birdsall,  150-j  2a.h  St., 
Sacramento.  ■ 

DWELLING,  5-room  and  garage,  $5000; 
No  2173  35th  St.,  Sacramento, 
ownel^  Jas.  T.  Ransdall,  1055  41st 
St .  Sacramento. 

CHAPEL,  $2800;  No.  2569  30th  St.,  Sac- 
ramento- owner,  Lutheran  Chapel, 
43rd  &  5th  Ave..  Sacramento;  con- 
tractor,  T.    G.   Hersum,    Rio   Linda 

DWELLING,  5-room  and  garage,  tdzou. 
No  417  30th  St.,  Sacramento;  own- 
er '  R.  S.  Swift,  3225  U  St.,  Sacra- 
mento; contractor,  E.  R.  Beebe, 
1722y2   S  St.,  Sacramento. 

DWELLING.  5-room  and  garage,  $3000. 
No  4354  8th  Ave.,  Sacramento; 
owner  Mamie  Fernandez,  3340  41st 
St..  Sacramento;  contractor,  John 
Fernandez.  toonn 

DWELLING,  5-room  and  garage,  $2900 
No  1400  43rd  St.,  Sacramento;  own- 
er,'G.  R.  Grimshaw,  930  H  St.,  Sac- 

nWELLING,  5-room  and  garage,  $5000; 
No  936  Sonoma  Way,  Sacramento; 
owner,   E.   W.  Culner,   1615   11th  St., 

DwlLLlTG,"l°room.  $2300;  No  2705  S 
St,  Sacramento;  owner,  H.  H.  Look 
1600  S  St.,  Sacramento;  contractor, 
A    LlUstrom,  3668  Sacramento  Blvd 


RALSE  dwelling  and  install  5  rooms, 
$2200;  No.  1909-11  20th  St.,  Sacto.: 
owner,  D.  W.  Batchelder.  1913  20th 
St.,  Sacramento;  contractor,  J. 
Lucas.   1604   V  St.,   Sacramento. 

DWELLING.  6-room  and  garage,  $2750; 
No.  1609  49th  St..  Sacramento; 
owner.  Ed.  Worthington.  2357  5th 
Ave..  Sacramento;  contractor,  R.  L. 
Hathaway. 

DWELLINGS.  (2)  5  and  6-rooms  and 
garages,  $2750  each;  No.  3441  and 
3449  V  St.,  Sacramento:  owner,  A. 
M.  Henderson;  contractor,  P.  R. 
Opdvke.  1009  7th  Ave..  Sacramento. 

DWELLING,  5-room  and  garage,  $6000; 
No.  1366  44th  St.,  Sacramento;  own- 
er, Evelyn  Carithers;  contractor. 
Brier  Constr.  Co.,  2809  S  St.,  Sacto. 

DWELLING,  5-room  and  garage,  $4550: 
No.  624  34th  St..  Sacramento;  own- 
er, Frank  C.  Williams,  4440  San 
Bonito   Way,    Sacramento. 

DWELLING.  5-room  and  garage,  $2500: 
No.  3733  Stockton  Blvd.,  Sacra- 
mento; owner,  F.  L.  Francies. 

DWELLING.  5-room  and  garage,  $2250; 
No.  1388  57th  St..  Sacramento: 
owner,  Ryan  &  Marx:  contractor. 
P.TU1  &.  Millspaugh,  2140  Gorber 
Court. 

DWELLING.  5-room  and  garage.  $3000; 
No.  404  37th  St.,  Sacramento;  own- 
er. Robert  E.  Clark,  El  Dorado: 
contr.nctor,  W.  J.  Byrne,  4825  11th 
Ave..   Sacramento. 

DWELLING,  5-room  and  garage,  $4500; 
No.  844  Satna  Tnez  Way,  Sacr.i- 
mento;  owner,  W.  C.  Ford.  1018 
24th  St..  Sacramento;  contractor,  C. 
J.  Hopkins. 

GARAGE  and  shed,  $2500:  No.  1100 
Vnle  St..  Sacramento;  owner,  W.  L. 
Kiyett.  Premises. 

DWELLING.  6-room  and  garage.  $3200; 
No.  5322  J  St..  Sacramento:  owner. 
F.    L.    FuIIen,    5322    J    St.,    Sacto. 

DWEI.,LING,  5-room  and  garage.  $1950; 
No.  2629  16th  St.,  Sacramento;  own- 
er, Etta  Emick. 
DWELLING.  5-room  and  garage,  $4500; 
No.  2625  Curtis  Way.  Sacramento; 
owner.  M.  Furtado,  2423  18th  St., 
Sacramento. 


COMPLETION   NOTICES 


flACRAMElVTO  COIISTV 

Recorded  Accepted 

Oct.  27.  1924 — BEG  AT  PT  of  inter- 
section   ot   N    line    of   U   and    E    line 

of  Front  th  K  70°  49'  30"  E  210  ft.; 
th  N  19°  10'  30"  E  210  ft.:  th  N  70° 
49'  W  210  ft.;  th  S  19°  10'  30"  W  210 
ft.  to  pt  of  beg..  Sacramento.  P 
G  &  E  Co  to  whom  it  may  concern 
Oct.    16,    1924 

Oct.  27,  1924  —  "W  ONE-HALF  OF 
Lot  5.  L-M-18-19.  Nora  J.  Ryan 
to  whom  it  may  concern.  .Oct.  25,  '24 

Oct.  29,  1924 — E  ONE-HALF  OP  N 
100  ft.  of  Lot  5,  N-O-4-5.  P.  Wada- 
hara  to  whom  it  may  concern.  .  .  . 
Oct.     27.     1924 

Oct.  29,  1924 — LOT  32,  SWANSTON 
Acres.  J.  W.  Hoopes  to  whom  it 
mav    concern June    15,    1924 

Oct.  29.  1924 — W  ONE-FOURTH  OP 
Lot  2,  J-K-9-10.  A.  M.  Braddock 
to  whom  it  mav  concern.  .Sept.  18.  '24 

Oct.  29,  1924—4.08  ACRES  IN  SEC.  45, 
9-4.  Pacific  Gas  &  Electric  Co.  to 
whom   it   may   concern.  .Oct.   19,    1924 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


Saturday,    N^- 


LIENS  FILED 


SACHAMENTO   COUNTY 


Recorded  Amoun 

.Nov.    8,    1924— .N    1-2    LOT    1,   G,    H.   9th 
and     10th     Sts.,     Sacramento;     owner 
Friend  &   Terry  Lumber  Co  vs  J  L 
and   Hannah    Anderson $2841.8; 

Nov.  3,  1924— N  10  FT.  LOT  1820  and 
all  Lot  1821  W  &  K  Tract  No.  24. 
Sacramento.  Ralph  Francis  V5 
Edwin  L  and  Dura  W  Snyder  and 
Frank     Davis {97.7: 

Nov.  6,  1924— LOTS  550  AND  551  W  & 
K  Tract  19,  Sacramento.  L  F  Haley 
\i  H  A  Heilbron  Jr.  and  Hazel  I 
Ijeilbron      $50 

BJU.DING     CONTRACTS 


FRESNO    COUNTY 


D\VE1,LING  and  garage,  $6000;  No.  641 
.Normal  Ave.,  Fresno;  owner,  C 
Sonniksen.    817    T    St.,    Fresno. 

DWELLING,  $4000;  No.  1555  Roosevel 
Ave.,  Fresno;  owner,  Mary  Benton 
contractor,  D.  M.  Benton. 

DWELLING,  $2500;  No.  4170  Piatt  Ave 
Fresno;  owner,  F:  Gibhle.  2611 
Mariposa  St.,  Fresno;  contractoi 
D.  W.  Benton. 


COMPLETION  NOTICES 


FRESNO    COUNTY 


Recoided  .\ccepte 

Oct.  28  1924 — FIGARDEN.  Figarden 
School  Board  of  Trustees  to  E  L 
Donahue,  Oct.  23,  1924;  Shorb  & 
Neads,  Oct.  23,  1924;  Pinedale  Eleo 
Co,  Oct.  23.  1924;  J  E  Wandell,  Oct. 
23,  1924:  E  C  McMullen,  Oct.  23, 
McKinney  Tract  Sub  No.  1,  Fresno. 
•24;  Barrett-Hicks  Co Oct.   23.  '2 

Oct.  2S,  1924— LOTS  3  A.ND  4  BLK  30, 
K  B  Hts.,  Fresno.  Greek  Com- 
munity of  Fresno  to  whom  it  may 
concern Oct.     27,     192 

Oct.  29,  1924 — LOTS  3  AND  4.  Clark- 
Lena  Studer  to  whom  it  may  con- 
cern  Oct.    25,    192 

Nov.  1,  1924— LOTS  33  AND  34,  In- 
gersoll  Tract,  Fresno.  Geo  Fathy 
to  whom  it  may  concern. Oct.  30,  192 

Nov.  1,  1924— COALI.NG  PUMP  STA- 
tion,    Fresno.    Associated   Pipe   Line 

Co   to   whom   it   may   concern 

Oct.    25,    19! 

Oct.  31,  1924— BULLARD  SCHOOL 
Dist.  Fresno.  Bullard  School  Dist. 
to   Erwin   &   Hopkins ...  .Oct.    29.    19; 

Nov.  5,  1924— LOTS  7  AND  8  BLK  1, 
Leona  Heights.  Fresno.  Albert  fi 
Snider  et  ux  to  whom  it  may  con- 
cern  Nov.   3,   19 

Nov.  5,  1924- LOTS  26  AND  27  BLK 
6,  Fresno  Heights.  Mary  E  Benton 
to  whom  it  may  concern. Nov.  1,  19i 

Nov.  7.  1924 — GAS  PLANT,  Fresno. 
Pacific  Gas  &  Electric  Co  to  Trus- 
con   Steel   Co Oct.    28.    19i 

Nov.    7,    1924 — PINEDALE.      Pinedale 

School   District   to  J  M  Brown 

Oct.    30,    19! 

Nov.  3,  1924 — LOT  26  NW  %  LOT  25 
Blk  346,  Fresno.  Chas  E  Patterson 
to    Carman    &    Berry ....  Oct.    31.    19! 

Nov.  6.  1924— LOTS  26  AND  27,  High 
Addition  Annex  No.  2,  Fresno.  S  C 
Ramage  to  whom  it  may  concern.. 
Nov.    5,    19! 

Nov.  6,  1924 — LOTS  29  AND  30  BLK 
2.  Fresno  Home  Addition,  Fresno. 
Sunset  Lumber  Co  to  whom  it  may 
concern Nov.    5,    191 

Nov.  8,  1924 — LOTS  8  AND  9,  Craw- 
ford Park,  Fresno.  Henry  M  Cum- 
mings  to  whom  it  may  concern... 
Nov.    7,    19: 

Nov.  8,  1924— LOTS  1.  2  AND  3  BLK 
111,  Fresno.  Temple  Beth  Israel 
to    Trewhitt-Shields   Co.. Nov.    7,    19: 

Nov.  8,  1924 — LOTS  17,  18  AND  19 
Blk  1,  Matteawan  Addition.  Fresno. 
Carl    Gustafson    to    whom    it    may 


cor 


.Nov 


LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amoui 

Nov  8,  1924— LOTS  65,  66  AND  80  in 
NE  Vi  of  SW  Vi  of  Sec.  19,  13-19, 
Fresno.  C  S  Pierce  Lumber  Co  vs 
Tervant    Hagopian    et    al $!■ 


Bmturday.    November    15,    1924  BUILDING      AND      ENGINEERING      NEWS 
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SEWERS  &  STREET  WORK 


(ContiniKil    from 


LOS  ANGELES.  Cal. — Mlagenovlch  & 
Gillespie,  1023  W  36th  St.,  awarded 
contrs.  to  const,  sections  17  and  18, 
N'orih  Outfall  Sewer,  city  to  fur.  ma- 
terials. The  awards  were: 

Sec.  17,  bet.  Intersection  of  Maryland 
Dr.  and  Sweetzer  Ave.  and  of  Cashlo  St 
with  Crescent  Hts.  Blvd.:  Item  A,  using; 
typt-  4,  3-(t.  6-in.  semi-elliptical  concr. 
sewer,  4343  lln.  ft.  from  Sta.  O  minus 
61.50  to  Sta.  43  plus  26.09,  Incl.  all 
otirves,  struc,  connection,  stubs,  spurs, 
etc..  at  $37,000,  with  2c  per  bar  deduc- 
tion for  I. mission  of  relnf.  steel  in  base 
siiccitied:  Item  B,  using  type  4,  2-ft. 
in.  semi-ellip.  cone,  sewer,  3533  lln. 
,  from  Sta.  43  plus  26. Oa  to  Sta.  78 
us  82.72  at  $26,700,  with  2c  per  bar 
duction    for    omission   of   reinf.    steel 

base  as  specified. 
Sic.  18,  bet.  intersection  of  Orange 
C3rove  Ave.  with  Beverly  B. vd.  and  of 
Maryland  Dr.  with  Sweetzer  Ave.: 
Item  A,  using  type  1.  2-ft.  3-in.  semi- 
brlck-conc.  sewer,  1202  lin.  ft., 
Sta.  0  plus  02.00  to  Sta.  12  plus 
at  $7500  with  2c  per  bar  deduc- 
3r  omission  of  reinf.  steel  in  base 
.  ic.  filed;  item  B,  using  type  1. 
2-ft.  6-in.  seml-ellip.  brick-cone,  sewer 
47S0  lin.  ft.,  from  Sta.  12  plus  03.68  to 
Stii.  60  plus  09.34,  at  $32,000,  with  2c 
per  bar  deduction  for  omission  of  reinf. 
stL'el   m   base  as  specified. 

X  UAFAEL,  Marin  Co.,  Cal.^Until 
17,  S  p.  m.,  bids  will  be  rec.  by 
Eugene  W.  Smith,  city  clerk,  to  grade 
road  in  Boyd  Park,  involv.  10,000  cu. 
yd-',  excavation;  165  lin.  ft.  10-in.  galv. 
pipe.  Approx.  length,  3500  ft. 
e  quantities  may  be  reduced  to 
1800  lin.  ft.  of  road  and  5000  cu.  yds. 
.vation  if  sufficient  money  is  not 
lable  to  complete  the  work.  Cert, 
check   10%  payable  to  Mayor  req.  Plans 


iiiable    from    City    Manager    on 
of  $10,  returnable. 


SEBASTOPOU  Sonoma  Co.,  Cal. — A. 
Teichert  &  Sons,  Ochsner  Bldg..  Saora- 
meiito,  at  $14,430  awarded  cont.  by  city 
trustees  to  pave  Florence  Ave.,  bet. 
Eodoga  and  Forestville  highways. 


MONTEREY  PARK,  Cal. — Until  7:30 
p.  m.,  Nov.  17,  bids  will  be  rec.  to  imp. 
Garfield  Ave.,  bet.  Hellman  Ave.  and  10 
ft.  s  of  Newmark  Ave.  and  portions  of 
Lincoln  and  Nicholson  Aves..  Sierra 
Vista  St.  and  Rural  &  Emerson  Places, 
involv.   cem.   curbs   and   waliks. 

Bids   also   to      imp.    Orange  Ave.,   bet. 
Hellman    and    Garvey    Aves.    and    por- 
tions   of    Gladys,      Florence,      Elizabeth 
■  :    ilersheyy  Aves.,  involv.  cem.  walks 
f  urbs. 

Is   also   to   imp.   Ramona  Ave.,   bet. 
ey    and    Newmark    Aves.    and   por- 
•iniis    uf   Ynez  Ave.,    involv.   cem.    curbs 
anl    walks. 

r  lans  on  file  at  office  of  city  clerk, 
'iiihur    W.    Langley. 


'  'RRANCE,  Cal. — Ladevez  &  Maignt, 
S.  Pacific  Blvd.,  Huntington  Park, 
.  bidder  at  $12,400  or  15. oc  sq.  ft.  for 
111.  walks  on  Dominguez  St.,  bet.  Ma- 
id and  Sartori  Aves.,  and  portions  of 
aricopa.  Sierra,  Carson,  and  other 
rects   and  avenues. 


HUNTINGTON  BKACH,  Cal.— Geo.  M. 
Souter,  Huntington  Beach,  awarded 
cont.  at  $29,818  lo  imp.  Orange  Ave., 
bet.  Lake  Ave.  and  11th  St.,  and  por- 
tions of  other  Sts.;  IVj-in.  Topeka  pav. 
on  3V4  asph.  concr.  base;  walks,  curbs, 
corr.  iron  cluv.,  ornam.  light,  sys.  (20 
stds). 


NEWPORT  BE.\CH,  Cal. — City  trus- 
tees start  proceedings  to  grade  and 
surface  practically  all  important  Sts. 
of  Balboa  Island,  including  Opal, 
Emerald,  Turquoise.  Pearl.  Ruby,  Sai)- 
phlre.  Diamond,  Coral,  Onyx,  Amelhyst, 
Jade,  Crystal,  and  several  other  Sts. 
Total  will  be  about  24  blks.  Paul  E. 
Kressly.  H.  W.  Hellman  Bldg.,  Los  An- 
geles,  city  engineer. 

AL.A.MEDA,  Alameda  Co.,  Cal. — No 
bids  roc.  by  council  to  imp.  (No.  73) 
Bay  Island  Ave.,  bet.  Park  St.  and  Park 
Ave.,  involving  grading;  const,  cone. 
curbs,  gutters,  gutter  bridges,  walks 
and  corru.  iron  culverts;  pave  with  6- 
in.  oiled  macadam.  New  bids  will  be 
asked,  the  improvement  to  include 
paving  of  Bay  Island  Ave.  east  of  Re- 
gent St.  to  Pearl  St.  Burnett  Hamilton, 
City  Eng. 


.SAN  DIEGO.  Cal. — Geo.  R.  Daley, 
4430  Boundary  St.,  awarded  cont.  to 
imp:  El  Cajon  Ave.,  bet.  Park  Blvd. 
and  e.  city  limits,  at  $108,381,  asph. 
concr.  pav.,  bitmu.  base,  etc.;  Thorn  St.. 
bet.  30th  and  Gregory  Sts.,  at  $23,040; 
asph.  concr.  pav.,  etc.;  Texas  St.,  bet. 
Lincoln  and  Polk  Sts.,  at  $7642;  asph. 
concr.   pav. 

Griffith  Co.,  25  14th  St.,  awarded  cont. 
at  $16,932  for  imp.  B  St..  bet.  12th  and 
18th  Sts.  Low  bid  of  Pioneer  Truck 
Co.  was  found  to  be  ir.regular.  Cone, 
pav. 


SANTA  ANA,  Cal. — Approx.  quantities 
for  R.  D.  I.  No.  39,  road  bet.  La  Mirada 
St.  and  county  line,  bids  tor  which  are 
to  be  opened  Nov.  12,  at  11  A.  M..  (pre- 
viously noted)  are:  88,765  sq.  ft.  5-in. 
asph.  concr.  pav.,  3230  cu.  yds.  excav., 
20.527  sq.  ft.  mac.  shoulders,  1500  cu. 
yds.  decomposed  granite  sub-grade  ma- 
terial. Depos.  $10  for  plans  obtainable 
from  Co.  Rd.  Comm.  J.  L.  McBride. 
Cert.    chk.    or    bond,    10%. 

LOS  ANGELES,  Cal.— Geo.  .T.  Brock, 
1250  S.  Gramercy  PI.,  awarded  cont.  at 
$37,954  for  cem.  concr.  paving,  etc..  in 
Altaniont  St.  and  Del  Rio  St.  Improvt. 
Dist. 


SAN  FRANCISCO  —  Constructing 
Quartermaster,  Fort  Mason,  completes 
spec,  to  replace  old  Exposition  outfall 
sewer  involv.  cast  iron  and  reinforced 
concrete  pipe  set  on  reinforced  cone, 
piles  and  rein.  cone,  timber,  18-  in.  to 
30-in..  seven  sewers  each  about  100  ft. 
in  length. 


SAN  LUIS  OBISPO,  Cal. — Supervisors 
contribute  $25,000  toward  state  high- 
way expense  to  straighten  highway 
immediately  south  of  Pismo  Beach. 


SAN  FRANCISCO — Board  of  Public 
Works  completes  spec,  to  imp.  cross- 
ing of  Cabrillo  and  30th  Ave.,  involv. 
1000  cu.  yds.  fill;  94  lin.  ft.  cone,  curb; 
660  sq.  ft.  art.  stone  wallcs;  75  lin.  ft. 
8-in.  and  40  lin.  ft.  12-in,  ironstone  pipe 
sewer;  1  br.  manhole;  3  br.  catchbasins; 
105  lin.  ft.  10-in.  ironstone  pipe  culvert; 
4S93    sq.   ft.   asph.    cone,   pavement. 


HAMPTON 

ELECTRIC  AND  MPG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWAKD  STREET,  SAN  FRANCISCO 

MOTORS 

New   and  Used,  Bonglit,   Sold,  Exclian^red,  Rented  and  Repaired 
Industrial  Light  and  Power  Installation 

Telephone  SUTTER  3266 


FRESNO,  Fresno  Co.,  Cal. — Thomp- 
son Bros.,  G  and  Divisadero  Sts., 
Fresno,  awarded  cont.  by  council  to 
imp.  streets  under  Res.  of  Inten.  21-D, 
involv.  cone,  curb,  $.45  lin.  ft.;  cone, 
walks.  $.157  sq.  ft.;  driveway  ap- 
proaches, $.20  sq.  ft. 


SEBASTOPOL,  Sonoma  Co.,  Cal.  — 
City  trustees  approve  spec,  for  cone, 
pavement  in  Calder  Ave.  Bids  will  be 
asked  in  about  30  days.  It  was  orig- 
inally planned  to  pave  the  streets  with 
\Vlllit<>  but  majority  of  property  own- 
ers  favored  concrete. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— County  Surveyor  Geo.  A.  Kneese  pre- 
paring estimates  of  cost  tor  road 
around  tubercular  bldg.,  at  County 
Community    Hospital    grounds. 

S.\NTA  CLARA,  Santa  Clara  Co.,  Cal. 
■ — I*etitions  are  being  circulated  for 
concrete  paving  Franklin  St.  from 
Grant  St.  to  r.r.  station;  Benton  St.  bet. 
Lincoln  St.  and  Railroad  Ave.;  Main 
St.,  bet.  Franklin  to  city  park  and  Lib- 
erty St.  west  of  Lincoln  St. 


S.\NTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
J.  L.  Connors,  Santa  Cruz,  at  $26,293.64 
awarded  cont.  by  supervisors  to  imp. 
portions  of  Stetson,  Soquel  and  San 
.lose,  Montgomery,  Mt.  Batch  Ave., 
Slaughter  and  portions  of  Marks  road 
in  slcyline  section  of  Soquel  Rd.  Dist. 
Other  bids  were:  Thompson  Bros., 
Fresno,  $27,225.60;  Granite  Constr.  Co., 
Watsonville,    $33,935. 


HAWTHORNE,  Cal. — Council  declares 
inten.  to  pave  Prairie  Ave.,  bet.  n.  and 
s.  city  limits  and  portions  of  other 
streets;  2-in.  Willite  surface  on  3-in. 
asph.  concr.  base,  and  4-in.  cusliion  of 
disint.  gran..  4i/2-ft.  walks,  curbs,  gut.; 
1911  and  1915  acts.  Victor  H.  Staheli, 
city  engineer. 


LOS  ANGELES.  Cal. — Martin  G. 
Brkich.  310  Douglas  Bldg..  subm.  low 
bid  at  $17,490  to  Bd.  Pub.  Wks.,  for 
sewer  in  Sanford  Ave.,  bet.  Young  St. 
and   I  St. 

Mike  Radich,  4207  Eastern  Ave.,  low 
at  $23,480  for  sewer  in  Sunset  Blvd.  bet. 
146.26  ft.  s.  e.  of  Micheltorena  St.  and 
Reno  St.  Next  five  low  were:  Adam 
Dalmatin,  $24,700;  Geo.  Petrovich,  $24,- 
952;  Clujak  &  Bebek,  $25,040;  M.  Sim- 
unovich.  $25,690;  R.  A.  Wattson.  $26,- 
000. 


BURBANK,  Cal. — Council  declares 
inten.  to  imp.  Monterey  Ave.,  Orchard 
Dr.,  Keystone  St.,  Victory  Blvd.,  La- 
mer St.,  and  Parish  PI.;  grade,  curbs, 
walks;  1911  act.  F.  S.  Webster,  city 
clerk. 


LOS  ANGELES,  Cal.— Supervisors  de- 
clare inten.  for: 

County  Imp.  No.  17.  94th  St.,  bet. 
Main  St.  and  Moneta  Ave.,  1228  ft.  in- 
volv, 1112  cu.  yds.  excav..  4072  sq.  yds. 
shaping,  4368  sq.  ft.  gut..  49  ft.  curb. 
4072  sq.  yds.  l^-in.  National  top,  4072 
sq.  vds.  31^ -in.  asph. -cone.  base.  Est. 
contr.  price,  $10,693.50. 

County  Imp.  No.  149,  Inglewood  Ave., 
bet.  Pine  St.  and  Belleview  Ave..  .99  mi., 
involv.  S50S  cu.  yds.  excav.,  28,103  sq. 
vds.  shaping  roadbed.  10.311  ft.  curb. 
i(),fi22  SQ.  ft.  gut..  49,520  sq.  ft.  walk. 
28.103  sq.  yds.  2-in.  Willite  surface,  28,- 
103  sq.  vds.  3-in.  Willite  pav.  Est. 
contr.    price.    $80,838.50. 

R.  D.  I  No  264.  Clara  St.  bet  Wright 
and  Perry  Rds.  1.69  mi.,  involv.  3203  cu. 
yds.  excav.,  20.465  sq.  yds.  shaping 
roadway,  20,465  sq.  yds.  concr.  pav., 
corr.  iron  pipe  culv.,  corr.  iron  pipe 
culv.,  reinf.  concr.  culv.,  17,892  ft. 
shaping  shoulders.  Est.  contr.  price, 
$33,587.25. 


LOS  ANGELES,  Cal.— Gibbons  &  Reed 
Co.,  905  S.  Olive  St.,  awarded  contr.  at 
$49,353  for  asph.  concr.  pave.,  etc.,  in 
Fulton  Ave.,  bet.  Victory  Blvd.  and  260 
ft.    south. 

C.  W.  Shafer,  3301  S.  Hill  St.,  awarded 
contr.  at  $33,940  for  concr.  pave.,  sewer, 
etc..  in  Lomitas  Dr..  bet.  Carnegie  St. 
and  Monterey  Rd. 

Geo.  H.  Oswald.  366  E.  58  St.  award- 
ed contr.  at  $72,229  for  concr.  pav.. 
sewer,  etc.,  in  -Angeles  Mesa  Dr.,  bet. 
Adams  St.  and  5175  ft.  south, 
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GLASS 


A  few  products  manufac- 
tured by  W.  P.  Fuller  &  Co. 

Outside  and  Inside  House  Paints 

Rubber  Cement  Floor  Paint 

Concreta 

Washable  Wall  Finish 

Pioneer  Sbingle  Stains 

Porch  and  Step  Paint 

Deeoret  (Varnish  Stain) 

Silkenwhite  Enamel 

Fuller  Oil  Stains 

Factory  White  Enamd 

Fullerwear  Spar  Varnish    ^for 

inside  and  outside) 
15  For  Floors  Varnish 
40  For  Finishing  Varnish 
Floor  Wax 
Conqueror   Paint   and   Varnish 

Remover 
Pio;iper  White  Lead 


Plate  Glass 

Window  Glass 

Ornamental  Glass 

Mirrors 

Beveling 

Polishing 

Silvering 


Estimates     furnished     on     request 

W.  p.  FULLER  &  CO. 

301  Mission  Street  San  Francisco 

Phone  SUTTER  4400 


OAKLAND 
SACRAMENTO 
STOCKTON 
FRESNO 


LOS  ANGELES 
HOLLYWOOD 
PASADENA 
LONG   BEACH 


Fuller  Branches 

SAN    DIEGO 
SANTA  MONICA 
SAN  BERNARDINO 
SANTA    ANA 


PORTLAND 

BOISE 

WALLA    WALi^A 

SALT  LAKE  CITY 


SEATTLE 
PACOMA 
SPOKANE 
YAKIMA 
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Schumacher. 

Office 

210  American  Bank  Building,  S.  F. 
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Warehouses 

San  Francisco        Oakland 
San  Rafael 
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For    Sale    by    All    Lumber    and    Building:   Material   Dealers 


KOEHRINQ 

DANDIE  Light  Mixer 


Dandie  with  steel  disc  wheels  and  solid 

rubber     tires;     power     charging     skip, 

water   tank   and    gasoline   engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.  Light  duty  hoist.  Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 
Most  important,  you  can  be  sure  of  full 
capacity— utmost  reliability— and  long 
service  life— because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Dandle  Avilh  steel  trucks;  power  charg- 
ing    skip,     water     tank     and     gasoline 
engine. 


_rio — but  the  most  remarkable  value  of 
all  light  mixers— and  still  within  the 
range  of  light  mixer  prices. 

(  APACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Papers,  Mixers,  Cranes,  Draglines,  Power  Shovels 
MILWAUKEE,  WISCONSIX 


DAmiE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 

Harron,  Rickard  &  McCone  Co 


SAN    FRANCISCO 


LOS   ANGELES 
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SOVTHERN        C.VLIFORSfIA        EDISON 
VOTES    $25,00«.(K>O    BUDGET 


Twenty-flve  millions  of  dollars  said 
by  the  company  to  be  one  of  the 
largest  annual  authorizations  ever  made 
lin  the  United  States  for  hydro-electric 
'development  and  distribution  of  elec- 
•trlclty,  has  been  authorized  by  the 
lioard  of  directors  of  the  Southern 
iCalifornia  Edison  as  the  construction 
budget  for  the  year  1925.  This  makes 
an  aggregate  authorization  for  de- 
|veIopment  and  distribution  by  the  com- 
,pany  since  the  close  of  the  world  war 
jot   $143,000,000. 

•  Features  of  the  budget  are  $7,535,000 
jtor  hydro-electric  development  on  the 
iBig  Creek-San  Joaquin  River  project; 
;?3,965,000  for  completion  of  steam 
Iplants  now  under  construction;  $1,500,- 
,000  for  increasing  the  220,000  volt 
jtransmission  facilities  between  Big 
iCreek  and  Southern  California,  and 
i$12,000,000  for  extension  of  distribution 
isystems  and  betterments. 
I  "Recent  rains  and  early  completion 
•jof  the  Long  Beach  steam  plant  mark 
ithe  end  of  the  power  shortage  which 
lexlsted  during  the  past  season,"  ac- 
cording to  a  statement  issued  by  the 
[Company. 

"The  Florence  Lake  tunnel,  which 
will  cost  when  completed  approximately 
$17,000,000,  will  be  finished  in  March, 
,and  the  construction  on  the  Big  Creek- 
iSan  Joaquin  River  project  will  increase 
Uhe  water  power  generating  capacity 
jduring  the  ensuing  year  by  55,000 
I  horsepower,  which  will  bring  the  total 
: generating  capacity  of  the  company  in 
water  and  steam  up  to  687,000  horse- 
power. 


Unless  building  permits  decline  to 
a  considerable  extent  during  the  last 
•luarter  of  this  year,  1924,  will  go 
down  as  the  banner  year  in  the  con- 
struction industry  of  the  country, 
according  to  A.  W.  Dickson,  executive 
secretary  of  the  National  Association 
of  Building  Trades  Employers.  There 
is  no  evidence  at  this  time,  Dickson 
says,  to  support  a  prediction  that  there 
will  be  a  drop  at  any  time  during  the 
last  quarter,  while  there  is  every  rea- 
son to  believe  that  the  total  value  of 
permits  issued  will  greatly  exceed  that 
of  the  same  period  last  year. 

An  e.xamination  of  figures  over  a 
period  of  years  reveals  the  fact  that 
the  construction  industry  usually  has 
two  peaks  and  two  depressions  each 
year.  During  the  early  months  there 
is  a  depression  which  culminates  about 
the  first  of  March  when  the  upward 
trend  begins  whicli  usually  reaches  the 
high  point  for  the  year  around  the 
first  of  Juno.  Then  another  depres- 
sion sets  in  which  continues  for  a 
couple  of  months  before  the  reaction 
begins  and  tlie  second  pealc  is  reached 
around  September.  It  is  therefore  in- 
teresting to  note  that  the  value  of 
permits  issued  during  eacli  succeeding 
September  since  1922  has  been  in  ex- 
cess of  that  of  the  preceeding  year. 
Permits  issued  in  the  twenty-flve  cities 
listed  during  September  1924  amounted 
to  $162,824,998,  as  against  $145,874,709 
for  September  1922  an  increase  of  ap- 
proximately  $17,000,000. 

All  of  those  who  have  made  a  study 
of  conditions  in  the  construction  in- 
dustry are  unanimous  in  their  opinion 
that  a  point  of  stabalization  has  been 
reached  as  to  building  costs.  It  is 
likely  that  present  levels  will  be  main- 
tained during  the  rest  of  this  year  and 
well  into  1924.  This  is  especially  true 
in  the  matter  of  wage  rates.  Septem- 
ber was  the  first  month  in  two  and  one 
half  years  that  wage  decreases  out- 
numbered wage  increases  in  the  in- 
dustry. While  the  decreases  were 
confined  to  some  of  the  minor  trades 
and  were  not  general  it  is  an  indication 
that  there  will  be  no  further  increases 
this   year. 

The  material  market  shows  prac- 
tically the  same  stability  and  there  is 
no  reason  to  believe  that  there  will  be 
any  sharp  advances  in  prices  for  some 
time  to  come. 


BAY  BRIDGE  FAVORED 


Both  the  Navy  and  War  Department 
will  sanction  the  construction  of  a 
bridge  across  the  Golden  Gate.  As 
soon  as  comparatively  minor  details 
can  be  disposed  of  a  probable  favor- 
able decision  will  be  forthcoming,  as- 
cording  to  word  received  from  J.  R.  D. 
Matheson,  Major,  Corps  of  Engineers, 
at  AVashington. 

Several  plans  for  the  proposed  struc- 
ture are  on  file  with  M.  M.  O'Shangh- 
nessy,  city  engineer  of  San  Francisco, 
notably  one  drawn  up  by  the  Strauss 
engineers  in  Chicago  which  calls  for 
a  combined  cantilever  and  suspension 
bridge.  It  would  be  the  highest  in  the 
world,  having  a  clearance  of  310  feet 
at  is  lowest  point  over  the  channel 
and  with  pier  heads  774  feet  high. 

The  estimated  cost  of  tha  bridge 
ranges  from  $17,000,000  to  $20,000,000 
with  the  construction  period  fixed  at 
four  years.  Tolls  and  other  traffic 
imposts,  it  is  claimed,  ultimately  would 
pay  for  the  structure  and  make  it  self- 
supporting. 


The  Highway  Research  Board  will 
hold  its  fourth  annual  meeting  on  De- 
cember 4th  and  5th,  1924,  in  the  new 
building  of  the  National  Research 
Council  located  at  B  and  21st  Sts., 
Washington,  D.  C. 

Thomas  H.  MaoDonald,  Chief  of  the 
Bureau  of  Public  Roads,  will  present 
a  paper  on  the  "Financial  Value  of 
Highway  Research  as  Applied  to  Road 
Construction."  Mr.  MacDonald's  keen 
sense  of  judgment  on  all  matters  per- 
taining to  highways  makes  this  paper 
an   important  one. 

The  various  Committees  of  the  Board 
will  make  their  reports  and  great  in- 
terest has  been  aroused  throughout  the 
Country  as  the  problems  that  have 
been  assigned  to  each  Committee  are 
common  problems  to  all  highway  ex- 
ecutives and  engineers.  These  reports 
will  include  the  Economic  Theory  of 
Highway  Improvements;  Structural 
Design  of  Roads;  Character  and  Use 
of  Road  Material;  Highway  Traffic 
.\nalysis;  Highway  Finance;  Highway 
Maintenance,  and  also  a  report  of  the 
Special  Investigation  on  Reinforcement 
in  Concrete  RoadS. 

Research  apparatus  that  has  been 
successfully  used  in  various  experi- 
ments will  be  on  display.  This  exhibit 
will  not  only  include  the  apparatus 
used  in  laboratories,  but  will  include 
also  various  loadomete(i*s,  traffic 
counters  and  other  instruments  in  use 
on   the  road. 

On  the  evening  of  December  4th,  Mr. 
Herbert  Hoover,  Secretary  of  the  De- 
partment of  Commerce,  will  speak  at 
the  Highway   Research  dinner. 

This  is  the  one  meeting  of  the  year 
where  there  is  a  rounded  discussion  of 
the  practical  application  of  highway 
research.  Highway  executives  and  en- 
gineers will  find  this  meeting  to  be 
one  of  intense  interest  because  of  the 
correlation  of  research  and  practice. 


U.      S.      AlVNOUNCBS      EXAMINATIOIV 
FOR  CONSTRUCTION  SPECIALIST 


The  United  States  Civil  Service 
Commission,  Washington,  D.  C,  an- 
nounces an  examination  will  be  held 
shortly  for  the  position  of  Assistant 
Business  Specialist  (Construction), 
paying  an  entrance  salary  of  $2400  a 
year.  Advancement  in  pay  may  be  made 
without  change  in  assignment  up  to 
$3000  a  year.  The  examination  is  to 
fill  vacancies  in  the  Bureau  of  Stand- 
ards and  in  positions  requiring  similar 
qualifications. 

The  duties  of  the  position  are  to  pre- 
pare for  publication  reports  on  seasonal 
operations  in  the  construction  indus- 
tries, including  the  re-writing  of 
articles,  the  checking  of  statistical 
data,  and  general  editorial  work;  to 
supervise  the  collection  of  additional 
information  in  this  field  and  the  prepa- 
ration of  correspondence  Jrelative 
thereto,  and  to  perform  related  work 
as  required.  Competitors  will  not  be 
required  to  report  for  examination  at 
any  place,  but  will  be  rated  on  their 
education,  training,  experience,  and 
fitness;  and  a  thesis  or  discussion  to 
Ije  filed  with  the  application. 


Berkeley  contemplates  a  bond  issue 
for  $1,000,000  to  finance  purchase  of 
lands  for  civic  center  in  addition  to 
erection  of  main  library  and  memorial 
auditorium. 


BUILDING      AND      ENGINEERING      NEWS  Saturday,    Nove„.ber    22,    1924 

ALONG  THE  LINE 


THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


A.  M.  Jensen,  consulting  engineer 
with  offices  in  Fresno,  wiU  be  a  candi- 
date for  the  office  of  commissioner  of 
public  works  of  that  city  at  the  coming 
municipal  election.  Wm.  Stranahan, 
the  present  commissioner  of  public 
worlis,  will  be  a  candidate  for  re-elec- 
tion. Jensen  was  a  deputy  engineer 
for  the  City  of  Fresno  in  1913  and  1914 
and  was  a  member  of  the  commission 
of  three  engineers  which  investigated 
sewage  disposal.  Jensen  is  a  graduate 
of  the  University  of  California  engi- 
neering department.  He  was  born  in 
Fresno  in  1889.  He  has  done  general 
engineering  work  as  well  as  special 
sanitary  and  structural  work  for  15 
years.  Stranahan  is  a  graduate  of  Cor- 
nell University  school  of  engineering 
at  Ithaca,  N.  Y.,  and  served  since  his 
graduation  not  only  in  private  and 
municipal  engineering  work  but  also 
in  thei  United  States  engineering  corps 
during  the  World  War. 


The  National  Surety  Co.  reports  con- 
tractors' defaults  and  the  amount  in- 
volved, each  year,  where  that  company 
alone  was  surety,  as  follows:  1921,  404 
claims,  $544,170.29;  1922,  423  cfaims, 
$610,043.64;  1923,  1499  claims,  $1,801.- 
893.71;  first  nine  months  of  1924,  1574 
claims,  $1,751,355.50,  making  a  grand 
total  of  3900  claims  totaling  $4,707,- 
463.14.  It  is  important  to  investors 
and  to  institutions  contemplating  the 
erection  of  buildings,  the  company 
points  out,  to  have  a  bond  that  will  (1) 
guarantee  the  erection  of  the  building 
as  provided  in  the  plans  and  specifica- 
tions and  (2)  leave  no  unpaid  labor, 
material  or  other  claims  against  the 
building,  which  may  be  subject  to  a 
lien. 


At  the  closing  session  of  the  annual 
convention  of  the  California  Retail 
Lumbermen's  Association,  held  in  Los 
Angeles  Nov.  7  and  S,  a  resolution  was 
adopted  approving  the  action  of  certain 
Southern  California  cement  manufac- 
turers charging  25  cents  per  barrel 
more  for  cement  f.  o.  b.  trucks  than 
f.  o.  b.  cars  at  the  mills.  The  resolu- 
tion urged  the  retail  dealers  to  order 
cement  by  the  carload  rather  than  by 
the  truck  load.  A  resolution  was  also 
adopted  declaring  that  ,inasumch  as 
the  importation  and  use  of  foreign  ce- 
ment is  proving  detrimental  to  the 
California  cement  industry,  in  which 
many  millions  of  capital  are  invested 
in  plants  which  are  among  the  largest 
employers  of  labor,  "we  use  every  legi- 
timate effort  to  promote  the  use  of 
California-made  cement  in  California 
construction." 


Moore-McKevitt,  Manufacturing  Co., 
manufacturing  piston  rings  and  wrist 
pins,  has  acquired  the  machinery  and 
equipment  of  the  Gas  Motor  Parts 
Company  of  San  Francisco  and  will 
operate  at  3109  Adeline  St.,  Oakland. 
E.  N.  Moore  Jr.,  formerly  of  the  Gas 
Motor  Parts  company,  and  H.  W.  Mc- 
Kevitt  of  the  McKevitt  company  of 
San  Francisco,  are  the  principal  own- 
ers of  the  new  industry. 


John  Lyle  Harrington,  New  York  and 
Kansas  City  engineer,  has  filed  an  ap- 
plication with  the  San  Mateo  county 
supervisors  seeking  a  franchise  to  con- 
struct a  toll  bridge  across  Dumbarton 
Strait  at  the  lower  end  of  San  Fran- 
cisco Bay.  A  franchise  previously 
granted  to  Harrington  expired  on 
March  22,  1923.  Th*  new  franchise,  it 
is  said,  is  to  take  care  of  certain 
changes  in  the  Jaw  governing  the 
financing  of  toll  bridges.  The  proposed 
bridge  will  be  5,500  feet  in  length  and 
24  feet  wide.  The  cost  is  estimated 
at   $2,000,000. 


The  Tilden  Lumber  &  Mill  Company 
of  Oakland  has  enlarged  its  San  Joa- 
quin valley  holdings  by  the  purchase 
of  the  Sunset  Lumber  Company's  yards 
and  the  yards  of  the  Lucerne  Lumber 
Company  at  Hanford.  Fifty  thousand 
dollars  was  paid  for  the  Hanford 
yard,  according  to  reports,  and  $130,- 
000  for  the  Fresno  business.  G.  H. 
Johnson  who  has  been  associated  with 
the  Sunset  Lumber  Company  at  Fresno 
will   continue    as   branch   manager. 


C.  D.  Plumb,  representing  San  Fran- 
cisco interests,  is  seeking  a  site  in 
Oakdale,  Stanislaus  county,  on  which 
it  is  proposed  to  establish  a  box  shook 
plant.  A  small  saw  mill  and  timber 
lands  have  been  purchased  near  So- 
nora,  Tuolumne  county,  and  it  is  pro- 
posed to  truck  the  product  to  Oakdale 
for   finishing. 

Magner  Bros.,  paint  manufacturers, 
114  Ninth  street,  San  Francisco,  plan 
early  construction  of  a  four-story  re- 
inforced concrete  factory  at  Napoleon 
street  and  Jerrold  avenue,  San  Fran- 
cisco. The  structure  will  cost  in  the 
neighborhood  of  $200,000.  Driving  of 
piles  for  the  foundation  will  be  started 
at  once,  company  officials  innounce. 

Alden  W.  Jackson,  president  of  the 
Glenn  County  Lumber  Co.,  Willows, 
Calif.,  died  in  San  Francisco,  Nov.  18. 
Jackson  was  a  member  of  the  firm  of 
Pope   &   Talbot   of   San   Francisco. 


Ira  G.  Hedrick,  Wm.  D.  Smith  and 
Lloyd  G.  Frost,  consulting  engineers, 
have  formed  a  partnership,  and  will 
open  offices  in  Portland,  Ore.  The  firiii 
will  specialize  in  bridges,  reinforced 
concrete  buildings  and  hydro-electric 
development.  Mr.  Hedrick  was  for- 
merly senior  member  of  the  firm  of 
Hedrick  &  Cramers,  bridge  engineers, 
and  came  to  Portland  from  the  East 
where  he  enjoyed  a  wide  reputation  as 
a  bridge  engineer.  Mr.  smith  was  for- 
merly assistant  engineer  and  Mr.  Frost 
chief  draftsman  in  the  same  organi- 
zation. 


After  one  of  the  most  bitterly 
fought  campaigns  in  the  history  of  San 
Diego,  the  city's  electors  voted  by 
nearly  three  to  one  in  favor  of  a  bond 
issue  of  $4,500,000  to  build  a  reservoir 
on  the  El  Capitan  site  on  the  San  Diego 
river.  A  suburban  irrigation  district 
recently  voted  to  accept  an  option  on 
the  site,  which  is  claimed  both  by  the 
city  of  San  Diego  and  by  the  Cuyamaca 
Water  Company.  That  phase  of  the 
dispute   is   in   the   courts. 

"Custodis  Chimneys"  is  the  title  of 
the  latest  catalog  of  the  Alphons 
Custodis  Chimney  Construction  Com- 
pany, manufacturers  and  constructors 
of  radial  brick  chimneys,  95  Nassau 
Street,  New  York  City.  This  book, 
however,  is  more  than  a  catalog.  In 
reality  it  is  a  complete  text  book  on 
chimney  design. 

Paul  Neer,  mining  engineer  ot  Ne- 
vada and  Colorado,  died  suddenly  at 
Durango,  Mexico.  Nov.  16.  Neer  was  a 
graduate  of  the  Colorado  School  of 
Mines   at  Golden. 


Wm.  Day,  retired  lumberman  and 
former  resident  of  Potter  Valley,  Men- 
docino county,  died  in  Sacramento, 
Nov.   18.     Day  was  66  years  of  age. 

E.  T.  Flaherty  Company,  engineers, 
have  moved  their  offices  from  634  I.  W. 
Hellman  Bldg.,  to  1277  W.  Twenty- 
fourth  St.,  Los  Angeles. 


Jas.  O.  Elrod,  millionaire  timberman 
and  real  estate  operator  of  Portland, 
Ore.,  has  been  appointed  by  the  Port-  ■ 
land  city  council  to  fill  the  unexpired 
term  of  C.  C.  Hindman,  member  of  the 
Public  Dock  Commission,  who  died  a 
short  time  ago.  Mr.  Elrod  will  have 
about  two  years  to  serve.  The  other 
members  of  the  commission  are  John  ' 
H.  Burgard,  chairman;  A.  H.  AveriU, 
F.   C.   Knapp  and  Ira  F.   Powers. 

Bids  to  construct  the  American  Falls 
Dam  at  American  Falls,  Idaho,  have 
been  rejected  by  the  U.  S.  Reclamation 
Service  and  new  bids  will  be  asked  at 
once.  The  Utah  Construction  Company 
of  San  Francisco  was  low  bidder  on 
the  project  at   $1,548,092. 

The  Stewart  Manufacturing  Com- 
pany, 4071  HoUis  street,  Emeryville,  is 
having  plans  prepared  on  a  one-story 
hollow  tile  plant  to  be  erected  m  that 
city.  The  company  manufactures  hard- 
ware and  accessories.  The  plant  will 
cost  approximately  $12,000. 

Wilson  Building  Material  Company, 
Ferry  St.,  Martinez,  has  taken  over  a 
complete  line  of  prepared  paint  and 
wall  paper.  R.  R.  Wilson,  formerly 
of  Walnut  Creek,  is  manager  of  the 
company. 

A  G  Wheeldon,  with  city  engineer- 
ing'department  of  Glendale  for  four 
vears  has  resigned  to  take  charge  ot 
"the  Glendale  office  of  E.  L.  Fleming, 
street  and  road  contractor. 

Sunset  Sanitary  Manufacturing  Co.  of 
Los  Angeles  will  erect  a  one-story 
foundry  building  at  911  East  62nd  St., 
that  city.  The  plant  will  cover  an  area 
of   130   by   140   feet. 

Calawon  Steel  Products  Company 
has  taken  an  option  on  a  three-acre 
site  at  Santa  Ana  and  contemplates  the 
erection  of  a  plant  for  the  manufacture 
of  steel  products. 

B  F  Cambron.  stockman  and  former 
sawmill  operator,  has  purchased  the 
Holbrook  sawmill  near  Adin,  Modoc 
county,  and  will  operate  under  the 
name  of  Blue  Lake  Lumber  Company. 


T.  Niklrk  has  been  appointed  city 
engineer  of  San  Leandro,  succeeding 
r.obert  Goodwin,   resigned. 
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Preparations  are  under  way  for  the 
entertainment  of  delegates  to  the 
fourteenth  annual  convention  of  the 
National  Association  of  Builders'  Ex- 
chantres  to  be  held  in  Los  Angeles  Feb. 
23  to  26,  1925.  Following-  are  the  com- 
mittees in  charge  of  the  arrangements: 

Executive  Committee — Geo.  L.  East- 
man, chairman;  Godfrey  Edwards,  G. 
K.  Arbogast,  It.  Wolfsberg,  W.  L. 
Frost,  Catesby  Thorn,  Edwin  A.  Irish, 
Miss  M.  L.  Schmidt,  Herbert  Reid, 
Walton  T.  Farrar,  Elliott  Wyman,  Milo 
.\.  Baker,  Frank  Meline,  Brook 
Hawkins. 

Hotel  Committee — Catesby  Thorn, 
chairman;  Ralph  E.  Homann.  J.  N.  Pat- 
tillo,  J.  E.  Hebcr,  Walter  Simons,  T.  K. 
Partridge,  Perry  Meyer,  Lou  B.  Web- 
ster, Perry  Sawyer. 

Reception  Committee — G.  E.  Arbo- 
gast. chairman;  Thomas  Gordon,  N.  F. 
Daw.son,  Ray  Hassett,  J.  C.  Owen,  A.  C. 
Wright,  Jerry  O'Connor,  Matt  Bright, 
Charles  Havens,  A.  T.  Wintersgill,  C.  L. 
I'assraore,  W.  E.  Johnstone,  E.  S. 
Hoyt  Jr.,  Frank  Plane,  Thomas  R. 
Larson,  J.  C.  Lee,  Theodore  Wolters, 
Fred   F.    Foster,    Fred   Lee. 

Program  Committee — Godfrey  Ed- 
wards. Harlow  B.  Potter,  Harley  Wads- 
worth,  G.  W.   Saurret,  W.   B.  Burch. 

Registration  Committee  —  Elliott 
Wyman,  chairman;  R.  Wolfsberg,  H.  J. 
Graham.  D.  G.  Bevis,  J.  W.  Broxholme, 
C.  W.  Boswell,  Townsend  Woodhull,  J. 
N.  Burns,  J.  F.  Stroup,  Arthur  Pinner. 

Publicity  Committee — W.  T.  Farrar, 
chairman;  K.  Grier,  David  Woodhead, 
Lyle  Eveland. 

Transportation  Committee — Herbert 
Reid,  chairman;  Paul  Penland,  John 
Johnson,  Emil  Brown,  Fred  E.  Potts, 
Robert  Rogers,  Frank  Gautier,  A.  C. 
Brown.  C.  F.  Baker,  E,  T.  Soderstrom, 
George  W.  Frosch,  Frank  Barrow,  J.  F. 
Mizner,  R.  E.  Simon,  W.  A.  Swem,  Fred 
J.  Theriot. 

Entertainment  Committee  —  W.  L. 
Frost,   general   chairman. 

Banquet — Brook  Hawkins,  chairman; 
Fred  S.  Hughes,  K.  Grier,  Charles  Rus- 
sell. 

Harbor  Trip — Frank  Meline,  chair- 
man; W.  B.  Allen,  Hans  K.  Koeblg, 
Frank  Curran,  Milo  Baker,  Chas.  C. 
Havens,  H.  T.  Boesche,  R.  B.  Young,  P. 
J.  Bolin. 

Studio  Trip — W.  L.  Frost,  chairman; 
C.  S.  Van  Brundt,  G.  A.  Volby,  C.  T. 
Smallcomb,  W.  D.  Neil. 

Stag  Party — Edwin  A.  Irish,  chair- 
man; Perry  Sawyer,  A.  Cuenod,  Wra. 
McArthur,  O.  S.  Beesemeyer,  W.  B. 
Bohn,  James  C.  Hanley. 

Ladies  Committee  —  Miss  M.  L. 
Schmidt,  chairman. 

Finance  Committee— W.  Lacy,  chair- 
man; Paul  E.  Langworthy,  secretary; 
G  W.  Saurret,  Godfrey  Edwards,  Milo 
A.  Baker,  N.  B.  Dawson,  J.  E.  Heber, 
Emil  Brown,  Joseph  Specht,  B.  B.  Ben- 
iiPtt.  Karl  Whitney,  J.  Hokom,  Thomas 
Haverty,  B.  S.  Hoyt  Jr.,  Joseph  F. 
Mizner,  Lou  B.  Webster,  Frank  Bar- 
iMW  H  M.  Haldeman,  J.  F.  Gibson,  H. 
\V.  'McLeod,  C.  G.  Lynchj  Chas.  C. 
Havens,  Frank  Curran,  J.  C.  Owen, 
David  Woodhead,  John  Johnson,  Chas. 
U  Miller,  Ralph  B.  Imhoff,  J.  A.  Farns- 
worth  Jr.,  A.  R.  Townsend,  R.  H. 
Raphael,  George  W.  Frosch,   R.  Wolfs- 


Establishmcnt  of  a  1025  standard 
wage  scale  in  the  building  trades  for 
San  Francisco  and  vicinity,  which  is 
substantially  the  same  at  that  which 
prevailed  during  the  greater  part  of 
1924,  is  announced  by  the  San  Fran- 
cisco   Builders'    Exchange. 

"Our  wage  scale  was  adopted  only 
after  careful  consideration  of  living 
costs  with  a  desire  in  mind  to  produce 
steady  employment  for  the  worker," 
says  W.  H.  George,  president  of  the 
exchange.  "Officials  of  the  exchange 
believe  with  wages  established  for 
1925  that  homeseekers  and  those  con- 
templating building  will  feel  encour- 
aged and  that  a  large  building  pro- 
gram for  the  year  will  result." 

Eight  hours  will  constitute  a  day's 
work,  while  five  and  a  half  days  will 
constitute  a  week  with  most  of  the 
crafts.  For  overtime  employes  will  re- 
ceive time  and  a  half  except  on  Sun- 
days and  holidays,  when  double  time 
will  be  paid. 

Following  is  the  announced   scale: 

Asbesto.s  workers    $   7.00 

Bricklayers    10.00 

Bricklayers'    hodcarriers    6.50 

Cabinet  workers,  in  shop 7.00 

Cabinet  workers,  outside   8.00 

Carpenters     8.00 

Cement    finishers    8.50 

Electrical  workers    8.00 

Electrical    fixture    hangers 7.00 

Elevator  constructors    8.65 

Engineers,    stationary     7.00 

Engineers,  traveling  crane   7.50 

Engineers,    on    derricks 8.00 

Glass   workers    8.00 

Hardwood  floorraen   9.00 

House   movers    8.00 

Housesmiths,  architectural  iron..     7.00 
Housesmiths,    reinforced   concrete     8.00 
Iron   workers    (bridge   and   struc- 
tural),   including    engineers....   10.00 
Labor,   common   (six-day  week)..      4.50 

Laborers,    skilled     5.00 

Lathers      ^-JO 

Marble   setters    9-00 

Marble  cutters  and  copers 7.00 


.Marble   bed   rubbers    6.50 

^larble   polishers  and  finishers...  6.00 

Millmen,  planing  mill  department  7.00 

Millmen,  sash  and  door 6.00 

Millwrights      g.OO 

Model    makers    9.00 

Model    casters    7.50 

Mosaic   and   terrazzo   workers....  7.50 

Painters    S.OO 

Painters,    varnishers,    polishers 

(.shop)      7.00 

Painters,   varnishers,   polishers 

(outside)     S.OO 

Pile  drivers,  wharf  -builders  (in- 
cluding   engineers)     g.OO 

Plasterers     10.00 

T^lasterers'    hodcarriers    7.00 

Plumbers     9.00 

Roofers,  composition   8.00 

Sheet    metal   workers    8.50 

Sprinkler    fitters     7.20 

Steamf  itters     9.00 

Stair    builders     8.00 

etone   cutters,    soft   and   granite..  8.00 

Stone  setters,  soft  and  granite...  8.50 

Stone  carvers    8.00 

Stone   derrickmen    8.00 

Tile    setters     9.00 

Auto  truck  drivers,  less  than  2500 

pounds     5.50 

.\uto    truck    drivers,    2500    lbs.    to 

4.")00    pounds    6.00 

Auto    truck    drivers,    4500    lbs.    to 

6500    pounds    6.50 

Auto  truck  drivers,   6500  lbs.  and 

over     7.00 

General  teamsters,  1  horse 5.50 

General   teamsters,   2   horse 6.00 

General    teamsters,    4    horse 6.50 

Plow   teamsters,   four   horse 6.50 

Scraper  teamsters,   2  horse   and  4 

horse     6.00 

Helpers  —  Carpenters,  electrical, 
elevator  constructors,  concrete 
workers,    painters,    sheet   metal 

workers     6.00 

Helpers — Marble  setters,  mosaic 
and   terrazzo   workers,   and   tile 

setters     5.50 

Plasters'  hodcarriers,  bricklayers' 
hodcarriers,  roofers'  laborers,  hoisting 
engineers   and   steamshovel   firemen   to 

start  fifteen  minutes  before  other 
workmen,  both  at  m'orning  and  at 
noon. 


berg,  G.  E.  Arbogast,  Sylvester  Weaver, 
William  Henry,  George  Rogers,  F. 
Gautier,  D.  G.  Bevis,  G.  A.  Volby,  C.  B. 
Baker,  Miss  M.  L.  Schmidt,  Brook 
Hawkins,  Jack  Jevne,  Orville  Routt,  C. 
F.  Craig.  W.  A.  Bradshaw,  B.  T.  Soder- 
strom, H.  S.  Irwin,  William  Hay,  Her- 
bert Reid.  Thomas  Gordon,  Townsend 
Woodhull,  Elliott  Wyman,  S.  A.  Bruner, 
J.  A.  Broxholme,  C.  L.  Passmore,  Cates- 
by Thorn,  Harry  D.  Vandeveer,  Fred 
Hughes,  Frank  Meline,  W.  B.  Allen, 
Edwin  A.  Irish,  R.  H.  Ballard,  Ralph 
Homann,  A.  T.  Wintersgill,  C.  J.  Ku- 
bach,  Howard  Frost,  N.  Davidson, 
Harley  Wadsworth,  Norman  MacBeth, 
T.  K.  Partridge,  W.  Evans,  Theo. 
Wolters,  Perry  Sawyer,  Wm.  B.  Bohn, 
Ray  Hassett,  C.  A.  English,  F.  O.  Torl- 
bio,  James  C.  Hanley,  Hans  K.  Koebig, 
B.  V.  F'allgren,  Fred  E.  Potts,  Jos. 
Schumacher. 


"DUKE"  TILDEN,  LUMBER  KING,  TO 
TREAT    RICHMOIVD    BUILDERS 

E.  M.  "Duke"  Tilden,  lumber  mag- 
nate and  a  member  of  the  Richmond 
BuSlders'  Exchange',  two  years  ago 
declared  that  when  the  membership  of 
that  organization  reached  100  he  would 
buy  a  feed  for  the  entire  membership. 

At  the  last  meeting  of  the  exchange, 
Tilden  was  officially  notified  that 
"feeding  time"  had  arrived  with  the  re- 
sult that  committees  were  appointed  to 
prepare  a  bill  of  fare  that  would  make 
the  menu  at  the  Biltmore  look  like  a 
hand-bill  alongside  50  by  50  foot  bill- 
board. 

The  feed,  according  to  L.  C.  Dexter, 
secretary  of  the  exchange,  is  scheduled 
for  Friday  evening,  December  5. 


National  Electric  Light  Association 
will  hold  Its  1925  convention  in  San 
Francisco,  the  week  of  June  15,  bring- 
ing more  than  5000  men  of  the  Industry 
— technical,  commercial  and  financial. 
Franklin  T.  Griffith,  president  of  the 
Portland,  Ore.,  Electric  Power  Com- 
pany, is  president  of  the  association 
and  A.  Jackson  Marshall  of  New  York, 
secretary. 


HIGHWAY   BODY    ELECTS    OFFICERS 

Members  of  the  Victory  Highway 
Association,  In  annual  meeting  at  To- 
peka,  Kansas,  elected  a  board  of  di- 
rectors including  men  from  San  Fran- 
cisco to  Indianapolis.  In  addition  to 
Ave  Topekans,  the  new  directors  are: 
Marshall  Hale,  San  Francisco;  W.  H. 
Goodin,  Lovelock,  Nev.;  Wesley  King, 
Salt  Lake  City;  W.  H.  Loomis,  Kansas 
City,  Mo.;  F.  W.  A.  Vespere,  St.  Louis, 
Mo.",  and  Albert  E.  Metzger,  Indiana- 
polis. The  association  sponsors  a  high- 
way from  New  York  City  to  San  Fran- 
cisco. ..    _  ■ .  i 


DEFAtJI-TED  HIGHWAY    CONTRACTS 
TO    BE    DISCUSSED 


f:has.  M.  Upham,  Director  of  the 
Highway  Research  Board,  has  prepared 
a  strong  program  for  the  fourth  an- 
nual meeting  of  the  Board  to  be  held 
December  4th  and  5th,  at  Washington, 
D  C.  Among  the  many  important 
topics  to  be  discussed  is  that  of  de- 
faulted  highway   contracts. 

Many  highway  executives  have  re- 
cently shown  considerable  anxiety  be- 
couse  of  the  number  of  highway  con- 
tractors who  have  defaulted  their  con- 
tracts. Unless  something  is  done  to 
prevent  the  increasing  number  of  de- 
faulted contracts,  the  state,  contrac- 
tor, bonding  company  and  material  men 
are  all  bound  to  be  losers. 

There  are  always  present  those  who 
try  to  do  more  than  they  are  capable 
of,  and  this  statement  holds  true  for 
highway  contractors  as  well  as  in  other 
callings.  While  many  time  unforseen 
elements  creep  into  the  job  and  force 
the  contractor  to  abandon  the  work,  it 
has  been  pointed  out  that  much  time 
and  money  could  be  saved  if  the  con- 
tractor were  fully  aware  of  the  hidden 
dangers  that  confront  him,  and  also 
that  he  would  be  held  to  a  strict  per- 
formance of  the  work.  Lack  of 
finances,  equipment  and  knowledge  of. 
the  class  of  work  undertaken  are  main 
reasons   for  many  of  their  defaults. 

There  is,  however,  another  phase  of 
the  problem,  and  that  is  the  relation  of 
the  bonding  companies  to  the  contrac- 
tor. 

Thomas  H.  MacDonald,  Chief  of  the 
Bureau  of  Public  Roads,  hold  to  the 
belief  that  the  bonding  companies 
should  make  a  more  careful  study  of 
bonds.  Many  contractors  take  a  Job 
and  expect  that  they  can  pay  for  their 
equipment,  carry  their  payroll,  and  at 
the  same  time  make  a  profit.  Very 
often  the  contractor  who  does  not  have 
a  cash  reserve  is  forced  to  abandon  the 
work  because  of  his  inability  to  meet 
his  current  expenses.  Mr.  MacDonald's 
suggestion  that  the  best  remedy,  so  far 
developed,  is  the  practice  of  several 
states  in  requiring  the  contractor  to 
have  a  certain  balance,  or  some  other 
definite  financial  arrangement,  before 
the  contract  is  awarded.  This  is  sound 
business  and  would  minimize  the  num- 
ber of  contracts  defaulted.  Of  course, 
this  does  not  mean  that  there  should  be 
a  fixed  amount  of  money  available,  but 
rather  that  the  amount  should  vary 
with  the  size  and  class  of  the  contract 
to  be  undertaken. 
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U.    S.    Commerce    Department 
Compiles   Dependable   Plumbing   Code 


EX-RAYS    Ijr   CONSTRUCTION 


A  cash  saving  and  assurance  of  sani- 
tary precautions  for  every  plumbing 
installation  have  been  made  possible  by 
the  recommendation  of  the  Subcommit- 
tee on  Plumbing  Codes  appointed  by 
Secretary  of  Commerce  Hoover.  The 
Committee's  recommendations,  which 
may  be  adopted  by  any  State  or  muni- 
cipality, help  to  make  good  plumbing 
more  available,  leading  to  higher  liv- 
ing standards,  better  health  and  less 
household  drudgery,  the  report  says. 

This    report   may   be   truly    termed   a 
"people's    plumbing    code",    and    is    the 
first  real  government  recognition   giv- 
en  to   the  business  of  plumbing  in  the 
United  States,  according  to  William  C. 
Groeniger    of    Columbus,    Ohio,    a    con- 
sulting     sanitary      engineer      of      long 
standing,    and    a    member    of    the    sub- 
committee.  He    states   that   the   recom- 
mendations of  the  Department  of  Com- 
merce   committee    are    thoroughly    de- 
pendable   since    they    rest    on    a    back- 
ground  of   scientific  tests,   and   that   a 
State   or  city  code  following  them  will 
"protect    the    public      from      insanitary 
plumbing  and  the  influence  of  harmful 
•surroundings   caused   by   reckless   com- 
petition, the  use  of  cheap  and  defective 
material,     and     improper     installation, 
through    regulation     of     the    location, 
construction,    installation    and    inspec- 
tion   of    plumbing".    In    the    opinion   of 
Mr       Groeniger,      the      importance      of 
plumbing  in  modern  life  is  not  general- 
ly  appreciated   today.   "Go   back   thirty 
years."  he  says,  "or  even  twenty  years 
and    comuare   women's   work   then   and 
today  and  it  will  be  found  that  most  of 
the  drudgery  existing  has  been  elimin- 
ated by  the  plumbing  system.  Hot  and 
cold   water    for   drinking,    bathing   and 
domestic   purposes   is   conveniently   ar- 
ranged for  use  in  the  laundry,  kitchen, 
bath  and  bed  rooms.  Domestic  and  body 
wastes  are  swiftly  and  safely  removed 
fr'om    the    immediate    premises    by    the 
drainage    system.    Labor   has    been    re- 
duced, comfort  and  conveniences  added 
and     personal     cleanliness     simplified, 
pure   water  supplied,   foul     odors,     un- 
healthful   conditions   and   the   elements 
favorable    to    the    origin    and    develop- 
ment   of    disease    have    been    removed. 
^But  in  the  case  of  second  class  dram- 
aee  and  plumbing  systems,"  warns  Mr. 
Sroen  ger     "discomfort,    inconvenience, 
co^t   of   repairs,    foul   odors,    insanitary 


and  unhealthful  conditions  result,  and 
thp  occupant  must  pay  for  them.  Sani- 
tary plumbing  is  of  more  real  value 
than  medicine.  A  plumbing  system 
stands  for  cleanliness,  and  cleanliness 
mrans  healthfulness." 

Summing  up  the  report,  Mr.  Groeni- 
per  believes  the  model  regulations 
framed  by  the  committee  are: 

(1)  Dependable  as  a  code  that  will 
insure  the  health  of  the  people  and  pre- 
vent insanitary  and  unhealthful  condi- 
tions. 

(2)  Dependable  because  it  is  scien- 
tifically practicable  insuring  the  great- 
est protection  of  health  at  a  minimum 
cost. 

(3)  Dependable  because  it  gives  the 
same  protection  to  those  in  the  rural 
and  urban  districts  as  it  does  to  those 
in  the  populated  cities. 

(4)  Dependable  because  it  is  a  peo- 
ple's plumbing  code  written  entirely  in 
the  interest  of  what  is  good  for  the 
people. 

(a)  Dependable  because  it  elimin- 
ates the  inconsistencies,  indifference, 
local  pride  and  prejudice  found  in 
many  existing  codes,  and 

(6)  Dependable  because  it  recog- 
nizes that  good  plumbing  is  a  matter 
which  concerns  health  and  the  govern- 
ment has  the  right  to  protect  the  peo- 
ple's health. 

To  eliminate  complications,  confu- 
.sion,  ill-advised  specialties,  inconsis- 
tencies and  lack  of  impartial  enforce- 
ment of  the  varied  plumbing  codes 
throughout  the  United  States,  it  had 
iung  been  felt  that  a  standard  code  was 
necessary  to  serve  all  communities 
alike.  But  there  appeared  to  be  no 
practical  way  of  framing  a  standard 
code,  and  it  was  urged  on  Secretary 
Hoover  that  the  Department  of  Com- 
merce initiate  the  work.  He  appointed 
a  committee,  exhaustive  tests  were 
made  at  the  Bureau  of  Standards,  and 
the  report  is  the  result.  Although  small 
and  minor  changes  and  additions  may 
be  necessary  in  various  sections  to 
suit  climatic  and  other  local  conditions, 
the  principles  underlying  plumbing 
science  and  sanitation  are  in  the  main 
the  same  everywhere  and  need  to  be 
recognized  in  local  plumbing  regula- 
tions. 


X-Rays  have  been  successfully  used 
in  building  alteration  work  at  Schenec- 
tady, N.  Y.,  in  ascertaining  the  location 
of  pipes  and  timbers  within  the  floor. 
This  information  the  contractor  ob- 
tained quickly,  without  disturbing  the 
structure,  by  the  use  of  a  new  portable 
X-Eay  apparatus  which,  with  an 
operator,  was  placed  on  the  floor  of  the 
room  below.  An  observer  in  the  room 
above  examined  the  floor  with  a 
fluorescent  screen  by  means  of  which 
the  pipes  and  timbers  were  seen  dis- 
tinctly. To  use  this  apparatus  it  is 
only  necessary  to  connect  an  ordinary 
extension  cord  to  the  nearest  socket  of 
the  house  circuit;  X-Rays  are  then 
produced  by  pressing  the  switch.  Since 
the  outfit  is  in  a  metal  container  within 
a  leather-covered  wooden  case,  there 
is  no  high-voltage  hazard.  The  outfit 
is  grounded  to  the  container.  With  the 
specially  designed  transformer  and 
tube  the  entire  apparatus  is  mounted 
in  a  box  about  6'4xl0i4xS?4  in.  and 
weighs  only  about  20  lbs.  This  new 
apparatus  has  been  developed  by  Dr. 
W  D  Coolidge  at  the  laboratories  of 
the  General  Electric  Co.— Engineering 
News-Record. 


Foreign  Workers  Coming  to   the   U.   S. 


The  labor  shortage  in  the  building 
trades  has  been  relieved  somewhat  this 
vear  owing  to  the  fact  that  for  the 
^t■tZ^  v^ar  ending  June  30.  1924,  thirty- 
tiscal  year  enuiiiB  •*"  .,y„^  r^c.r-Y>aT\ics 
eight  per  cent  more  skilled  me'^ban.cs 
entered  the  country  than  '^'^^^J"™'*; 
ted   th.   year   previcnis    accord  ng^to^a 

^:l  ZHTo^^^^or  Statistics.  It  is 

-nJ:^^^ed^?^ch^ior^- 

Immigration 
in  Tear  Ending 
June  30.  1923 
..    12.303 

Carpenters     ••• 3976 

Bricklayers   &   masons ^-^.^ 

Painters  &  glaziers ••■        '5^3 

Plasterers     - '        1,197 

Plumbers 

...    20.658 
Total    


those  that  die  or  retire.  On  account  of 
the  new  immigration  law.  which  be- 
came operative  July  1.  this  year,  it  is 
likely  that  there  will  be  a  decided  fall- 
ing off  in  the  number  of  skilled  work- 
ers admitted  during  the  fiscal  year 
ending  June   30,    1925. 

The  following  table  shows  the  rates 
of  the  increases  in  the  five  crafts  re- 
ported by  the  Bureau  of  Labor  Statis- 
tics: 

Percentage  of 

Increases  in 
Tear  Ending 
June  30.  1924 
33% 
54 
54 
52 


Immigration 

1  Tear  Ending 

June  30,  1924 

16,420 

3.937 

3,937 

769 


2,080 
28,658 


74 
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PUBLICATIONS 


The  American  Society  for  Testing 
Materials  book  of  tentative  standards 
for  1324  is  oft  the  press.  The  volume 
comprises  ?ti3  pages  and  contains  185 
tentative  standards  relating  to  steel 
and  wrought  iron,  non-ferrous  metals, 
cement,  lime,  gypsum  and  clay  pro- 
ducts, preservative  coatings,  petroleum 
products  and  lubricants,  road  ma- 
terials, coal  and  coke,  limber,  water- 
proofing and  insulating  materials, 
shipping  containers,  rubber  products, 
textile,  and  other  materials.  The 
standards  and  tentative  standards  of 
tlic  American  Society  for  Testing  Ma- 
terials are  recognized  as  authoritative 
in  the  field  of  engineering  materials. 
The  volume  is  available  at  the  price 
of  17  in  paper  and  ^8  in  cloih  binding. 


Steel  Square  Pocket  Book,  third  edi- 
tion, by  D.  L.  Stoddard,  is  off  the 
press.  It  is  a  handy  reference  book 
that  tells  the  best  methods  of  using  a 
square,  how  to  lay  olt  braces,  how  to 
cut  stair  strings,  and  how  to  find 
length  of  rafters.  Jack  rafter  cutting 
also  is  explained.  Chapters  on  finding 
the  number  of  shingles  for  roof  and 
finding  rows  of  siding  required  are  in- 
cluded. The  Steel  Square  Pocket  Book, 
$1,  cloth  bound,  is  published  by  the  U. 
1>.  C.  Book  Company,  239  West  Thirty- 
ninth  street.  New  York  City. 


Johns-Manville  Transite  Asbestos 
Hoofing  and  Siding  is  described  and 
illustrated  in  a  new  booklet  published 
by  Johns-Manville,  Incorporated,  New 
Yorli.  Transite  corrugated  asbestos  is 
a  roofing  and  siding  material  for  the 
.skeleton  frame  type  of  construction 
and  is  composed  of  two  basic  materials, 
asbestos  fibre  and  Portland  cement.  Its 
advantages  and  method  of  application 
are  fully  described  in  this  new  bulletin. 


William  B.  Scaife  &  Sons  Company, 
Oakmont,  Pennsylvania,  has  Issued 
Bulletin  No.  194,  "Scaife  Scientific 
Water  Purification  for  all  Purposes." 
The  bulletin  deals  with  the  subject  of 
filtration  in  general  and  contains  a 
number  of  illustrations  of  typical  filter 
installations  for  domestic  and  indus- 
trial uses,  as  well  as  tables  of  sizes  and 
capacities   of   filter   units. 


The  Mellon  Institute  of  Industrial 
Research,  University  of  Pittsburgh, 
Pittsburgh,  Pa.,  has  issued  an  illustrat- 
ed 8-pase  booklet  on  the  "Adaptability 
of  Title  to  Hospital  Requirements,"  by 
Carl  H.  Geister.  Copies  will  be  fur- 
nished to  architects,  construction  engi- 
neers and  builders  on  request. 


The  Goulds  Manufacturing  Company, 
Seneca  Falls,  New  York,  is  distributing 
a  folder  describing  and  illustrating  4 
Installation   of  Goulds   pumps. 


WOOD  PKESBRVING  IN  1023 


The  Department  of  Commerce  an- 
nounces that,  according  to  data  col- 
lected at  the  biennial  census  of  manu- 
factures, 1923,  the  establishment  en- 
gaged primarily  in  the  treatment  of 
wood  to  prevent  decay  and  for  protec- 
tion against  fire,  etc.,  reported  products 
valued  at  $71,082,869,  an  increase  of 
49.9  per  cent  as  compared  with  1921,  the 
last  preceding  census  year. 

Of  the  103  establishments  reporting 
for  1923,  11  were  located  in  Illinois,  7 
each  in  Louisiana  and  Texas,  6  each  in 
Indiana  and  New  York,  5  each  In 
Georgia,  Mississippi,  and  Ohio,  4  each 
in  Missouri,  New  Jersey,  Oregon, 
Pennsylvania,  Virginia,  and  Washing- 
ton, and  the  remaining  27  in  15  other 
States. 


Here,  There  and  Everywhere 


CorrcNpondencc) 


The  total  value  of  building  permits 
Issued  In  twenty-flve  of  the  larger 
cities  of  the  country  during  the  first 
nine  months  of  this  year  exceeds  that 
of  the  same  period  last  year  by  about 
J144,000,000,  according  to  a  survey  re- 
cently made  by  S.  W.  Straus  &  Co. 
Twenty  of  the  twenty-flve  cities  show 
a  gain  over  the  first  nine  months  of 
last  year.  The  greatest  increase  be- 
ing in  New  York  where  the  permits 
this  year  exceed  In  value  those  of 
1923  by  approximately  ?106, 000,000. 
Detroit  also  has  experienced  a  big 
building  boom  and  has  paid  up  an  ex- 
cess of  about  $25,000,000  over  last 
year.  Of  the  five  cities  where  per- 
mits have  fallen  off,  Chicago  heads  the 
list  with  a  loss  of  about  $31,000,000; 
Los  Angeles  is  next  with  $28,000,000; 
Washington,  D.  C.  is  about  $5,500,000 
under  last  year,  wliile  St.  Louis  shows 
a  loss  of  $5,000,000.  Cincinnati  com- 
pletes the  list  and  is  approximately 
$000,000  under  last  year.  The  permits 
issued  in  September  this  year  in  the 
twenty-flve  cities  exceed  in  value  those 
of  last  September  by  approximately 
$12,000,000. 


to  have  the  approval  of  practically  all 
of  the  associations  allied  with  the 
building  industry  in  the  city.  The 
Southern  California  Chapter  of  the  As- 
sociated General  Contractors  of 
America  has  not  taken  action  on  the 
proposed  regulation  and  it  is  under- 
stood that  several  members  are  op- 
posed to  it  on  the  grounds  that  licens- 
ing building  contractors  by  munici- 
palities is  only  a  makeshift  and  they 
are  in  favor  of  going  before  the 
legislature  in  an  endeavor  to  have  a 
state  law  enacted  to  cover  the  situa- 
tion. 


The  United  States  Gypsum  Com- 
pany has  started  a  campaign  to  educate 
prospective  builders  in  methods  of 
building  during  inclement  weather. 
Data  assembled  by  the  Gypsum  Com- 
pany shows  that  building  costs  in 
winter  are  materially  less  than  those 
in  summer.  Completion  is  quicker, 
materials  are  cheaper,  labor  is  more 
efficient,  easier  to  find  and  less  ex- 
acting as  to  wages.  Contractors  who 
employ  men  the  year  round  are  not 
confronted  with  demands  for  bonuses 
and  extra  wages  as  are  demanded 
when  the  industry  is  working  on  an 
eight-raonths-out-of- the- twelve  basis. 
In  the  survey  made  by  the  Gypsum 
Company  on  one  building  costing  $750,- 
000  it  was  estimated  that  $87,712  was 
saved  by  winter  construction,  while 
the  total  cost  of  protecting  it  from 
weatlier  was  only  $3863.  It  was  found 
on  this  particular  operation  that  the 
efficiency  of  the  bricklayers  increased 
approxiinately  18  per  cent. 


The  year  1924  will  go  down  in 
history,  not  so  much  because  of  the 
building  records  it  will  have  broken, 
as  for  the  wasteful,  costly  and  out-of- 
date  precedents,  usages  and  trade  cus- 
toms it  has  seen  demolished.  Is  the 
opinon  expressed  by  Allen  B.  Beals 
writing  in  the  current  Dow  Service 
Daily  Building  Reports.  It  has  seen 
trade  purging  processes  applied  to  cer- 
tain branches  of  the  building  trades 
with  a  vigor  and  righteousness  that 
has  surpassed  the  most  sanguine  ex- 
pectations of  its  proponents,  and  as  the 
year  passes  Into  history  it  hears  the 
call  from  other  trades  for  similar  puri- 
fication  and  ennoblement. 


Building  costs  throughout  the  country 
are  well  staballzed  according  to  a  re- 
cent survey  made  by  S.  W.  Straus  & 
Company.  The  report  says,  "A  number 
of  the  current  indices  of  construction 
cos.ts  indicate  a  further  slight  decline 
during  September.  The  decline  is 
variously  measured  from  slightly  under 
one  to  about  one  and  three-quarters 
per  cent,  and  is  attributed  largely  to 
continued  weakness  in  the  steel  and 
lumber  markets.  Comparative  staba- 
lization  exists  in  the  starting  materials 
market.  Sand,  gravel  and  crushed 
stone  show  a  few  changes,  though  in- 
creased firmness  has  been  evidenced  in 
a  number  of  places." 


A  city  ordinance  is  being  prepared 
in  Los  Angeles  that  will  require  all 
building  contractors  to  be  licensed. 
The    proposed   ordinance   is   understood 


The  United  States  Supreme  Court 
recently  handed  down  an  important 
decision  when  it  reversed  a  ruling  of 
the  Circuit  Court  of  Appeals  of  the 
Seventh  District,  which  held  that  trial 
by  jury  was  not  a  matter  of  right  of 
employes  charged  with  contempt  of 
court  for  violation  of  Injunctions  aris- 
ing out  labor  disputes. 


CEMENT   PRODUCTION    IN   1923 


LIME   PRODUCTS    IN    1923 


The  Department  of  Commerce  an- 
liounces  that,  according  to  the  data 
collected  at  the  biennial  census  of  man- 
ufactures, 1923,  the  establishments  en- 
gaged primarily  in  the  manufacture  oE 
I'orlland,  natural,  puzzolan,  .vni  Iiigh- 
temperatiire  cements  in  that  year  re- 
ported a  total  production  valued  at 
5285,050,551,  an  increase  of  40  per  cent 
as  compared  with  $203,626,929  in  1921, 
the  last  preceding"  census  year.  The 
quantities  and  values  of  the  principal 
products  were  as  follows:  Portland 
cement  137,460,238  barrels  valued  at 
$278,732,025,  an  average  of  $2.02  per 
barrel;  natural  and  puzzolan  cement — 
1  325,465  barrels  valued  at  $2,061,894,  an 
average  of  $1.5.5  per  barrel. 

Of  the  138  c.-^t ablishments  repor'.ing 
for  1923,  23  were  located  In  Pennsyl- 
vania, 14  In  Michigan,  12  In  New  York, 
U  in  California,  S  in  Kansas,  7  in  Ohio, 
6  m  Alabama,  5  each  in  Illinois,  In- 
diana, Iowa,  Missouri,  and  Texas,  and 
the   remaining  34   In   15  other  States. 


The  Department  of  Commerce  an- 
nounces that,  according  to  reports  for 
the  biennial  census  of  manufactures, 
1923,  the  establishments  engaged  pri- 
marily in  the  manufacture  of  lime  pri- 
ducts  in  that  year  reported  a  total  out- 
put valued  at  $47,243,756,  an  Increase 
of  52.3  per  cent  as  compared  with  $31,- 
015,487  in  1921,  the  last  preceding 
census  year.  The  total  production  for 
1923  comprised  2,510,283  tons  of  quick- 
lime valued  at  $25,693,305;  1,255,562  tons 
of  hydrated  lime  valued  at  $13,851,455, 
2,926,725  tons  of  limestone  sold  as  such, 
valued  at  $3,515,631;  and  miscellaneous 
products — crushed  stone,  ground  lime- 
stone, fiux,  etc. — to  the  value  of  $4,- 
189  365 

Of  the  333  establishments  reporting 
for  1923,  68  were  located  in  Penn- 
sylvania, 33  in  Virginia,  24  in  Wiscon- 
sin, 22  in  Ohio,  18  in  Missouri,  14  In 
New  York,  13  in  Tennessee,  11  In  Ala- 
bama, 10  each  in  Maryland  and  Mas- 
sachusetts, 9  each  in  California,  Illinois, 
Indiana,  and  Vermont,  and  the  remain- 
ing 74  in  24  other  States. 
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APABTMENTS 


Plans    Being    Prepared. 
APARTMENTS  .,?°^''  -cfr^^-i?" 

SAN    FRANCISCCO.   N   Filbert   W   Van 

Three-story  and  basement  frame  and 
stucco  apt.  house  (7  2-room  and  5 
3-room    apts). 

Owner— Withheld.  . 

Architect   —   R.    R.    Irvine,    Call   Bldg., 
San  Francisco. 
Work  will  be  done  by  days  labor  and 

segregated   contracts,   as    the   owner  is 

contractor. 

Contract  Awarded. 

APARTMENTS  Cost,    lf,i,J,UUU 

tXit  FRANCISCO.  N  Fell  St.  82-6  B 
Buchanan  St. 

Two-story  and  basement  frame  apart- 
ment building   (IB   apts.) 

Owner— R.  Monson,  240  46th  Ave.,  San 
Francisco. 

Architect— J.  C.  Hladik,  Monadnock 
Bldg.,  San  Francisco. 

Contractor— A.  Monson,  640  46th  Ave., 
San   Francisco. 

Plans    Being   Prepared. 
APARTMENTS  Cost,    ?^8,UUU 

SAN    FRANCISCO.      N    Filbert    W    Van 

Ness    Ave. 
Three-story    and    basement    frame    ana 

stucco   apartment  with  tile   (6   and 

4-room  apartments). 
Owner — Withheld.  „    .,,. 

Architect— R.   R.   Irvine,   Call   Building, 

San    Francisco. 
The    owner   is   a   contractor  and- will 
ilo  the  work  by  day's  labor  and  segre- 
gated  contracts. 

Contracts  to  be  Awarded  Shoiltly-,^  .„„ 
APARTM35NTS  S°^*b»*^   l?»t 

SAN    FRANCISCO.       E    Hyde     St.,     bet. 

Greenwich    and    Lombard    bts. 
Six-story  steel   frame  apartment   build- 
ing   (1   apt.   to   each   floor). 
Owner — Frank  B.  Lorigan. 
Architect  —   C.   A.    Meussdorffer,    Hum- 
boldt Bank  Bldg.,  San  Francisco. 

Plans   Being   Figured. 

APS     &    RESIDENCE  Cost,    $20,000 

SAN  FRANCISCO  22nd  St.  near  Dolores 
Three-story    frame    and    stucco    apart- 
ment house    (3   3-room   apts.   and   1 
7-room  residence. 
Dwner— John  P.  Cosgrove.        ,„„  ,,      ^ 
Architect — Powers  &  Ahnden  460  Mont- 
gomery St.,  San  Francisco. 
Bids   are   being   taken   for   a   general 
contract. 
Plans  Complete— To  Be  Done  By  Day's 

APARTMENTS  '  .  Cost,    $50,000 

SAN  FRANCISCO,  24th  Ave.  and  Ful- 
ton Street.  .  , 

Three-story  frame  and  brick  veneer 
apts.   (12  3-room  apts.) 

Owner— H.  O.  Lindeman,  619  27th  Ave., 
San  Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,  San  Francisco. 

Completing  Plans— Segregated  Figures 
To  Be  Taken  Next  Week. 

APARTMENTS  Cost,    $55,000 

SAN  FRANCISCO,  Lombard  &  Octavia 
Streets  Corner. 

Three-story  and  basement  frame, 
(.  stucco  and  brick  veneer   (12)   apts. 

Owner— W.   S.   Hoffman. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 

Plans    Being    Prepared.  ».nnnn 

APTS.   &  GARAGES  Cost,   $40,000 

SAN    FRANCISCO.      SE    22nd    Ave.    and 

Cabrillo.  ^  .     .   , 

Three-story  and  basement  frame  brick 

veneer  apartment  house;   1,   2,   and 

3-room  and  garage  with  tile  roof). 
Dwner — Withheld.  ^  „,  ., 

Architect — C.  O.  Clausen,  Hearst  Bldg., 

San  Franciico. 


Plans  Being  Prepared. 

APARTMENTS  Cost,    $50,000 

OAKLAND,  Alameda  Co.,  Cal.  Lake- 
shore  &  Lake  Park  Aves. 

Three-story  frame  and  stucco  store 
and  apartment  house  (twelve  2  &. 
3-room     apartments). 

Owner — L.  B.  Hoge,  453  Lagunitas  Av, 
Oakland. 

Architect — Schirmer  Bugbee  Co.,  Thay- 
er   Bldg.,    Oakland. 


BONDS 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
Pacific  School  District  votes  bonds  of 
$20,000  to  finance  erection  of  new 
grammar  school.  Chas.  Bella,  Albert 
Gregory  and  Mrs.  Lena  Garavanta  are 
trustees  of  the  district. 

BERKELEY,  Alameda  Co.,  Cal. — City 
Council,  John  N.  Eddy,  city  manager, 
contemplates  bond  issue  for  $1,000,000 
to  purchase  land  for  civic  center,  est. 
cost,  $250,000;  land  for  park  in  south 
central  part  of  city;  erection  of  main 
library  on  site  of  present  library; 
wharf  improvements  and  repairs;  me- 
morial   auditorium,    $250,000. 


SAN  BERNARDINO,  Cal. — San  Ber- 
nardino county  voted  against  issuing 
$850,000  bonds  tor  new  courthouse.  A. 
G.  Kendall,  chairman  of  Board  of  Su- 
pervisors, announces  that  plans  will 
probably  go  ahead  at  once  for  an  ad- 
dition to  present  building  for  which  a 
portion  of  funds  are  available.  Bids 
for  this  work  were  taken  last  year  and 
rejected,  pending  outcome  of  Nov.  4 
election. 


SAN  LUIS  OBISPO,  Cal.— County  Su- 
pervisors sell  $30,000  bond  issue  of 
Coast  Union  High  School  District; 
proceeds  of  sale  to  finance  school  im- 
provements. 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
Fold-up -Dors,  'i1-co-dors,  Cotoald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The   fireproof,    ventilated    non- 
slipping  flooring.  —  Irving  Iron 
Works  Co. 
LIGNI  SAXTOR 
Best  Wood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


ARCATA,  Humboldt  Co..  Cal.— 
Areata  Grammar  School  District  votes 
bonds  of  $70,000  to  finance  construc- 
tion of  new  grammar  school;  554  for 
Issue   and   54   against. 


SAN  PABLO,  Contra  Costa  Co.,  Cal  — 
Election  will  be  held  Dec.  9  in  San 
Pablo  School  District  to  vote  bonds  of 
$45,000  for  school  improvements; 
previous  election  defeated  by  narrow 
margin.  Trustees  of  district  are:  M. 
G.  Moitoza.  Henry  G.  Soito  and  Law- 
rence M.  Silva. 


HAWTHORNE,  Los  Angeles  Co.,  Cal. 
— Jefferson  school  dist.  affirmed  $78,000 
bona  issue  at  election  Nov.  7  for  addi- 
tion to  Jefferson  school  on  Fir  St.  and 
Harding  school  on  Freeman  Ave.  Def- 
inite plans  not  adopted.  Jas.  H.  Beat- 
teay,  elk.,   R.   7,  Box  464,  Inglewood. 


HAWTHORNE,  Los  Angeles  Co.,  Cal. 
— Lawndale  school  dist.  aflfirmed  $44,- 
000  bond  issue  at  Nov.  7  election  for 
new  school  in  s.  end  of  district.  Def- 
inite plans  not  adopted.  Mrs.  Georgia 
C.   Wade,   elk.,   Box   23,   Lawndale. 


PHOENIX,  Ariz. — School  dist.  No.  1, 
Maricopa  county,  has  called,  election 
for  Dec.  12,  at  which  time  it  is  pro- 
posed to  vote  $650,000  for  school  im-  i 
provements  in  Phoenix.  W.  B.  Twit- 
cbell,   pres. ;   L.   D.   Dameron,   elk. 


MANTECA,  San  Joa<iuin  Co.,  Cal.- 
Manteca  Elementary  School  DistrioJ 
contemplates  erection  of  new  junioi 
high  school.  A  committee  has  been 
appointed  to  secure  estimates  of  cosl 
for  such  a  structure.  H.  R.  Few'ell 
heads  committee.  Bonds  will  be  voted 
to  finance  construction. 


CHURCHES 


Sul)-Contracts   Awarded. 

CHURCH  Cost,    $289,9(1 

OAKLAND,  Alameda  Co.,  Cal.  Twenty'^ 
sixth    and    Harrison    Sts. 

Class  A  church  building,  reinforced 
concrete  and  structural  steel  au- 
ditorium   (plaster    exterior). 

Owner — First     Congregational     Church. 

Architect — John  Galen  Howard  &  As- 
sociates, First  National  Bk.  Bldg. 
San    Francisco. 

Contractor — Clinton  Construction  Co., 
923    Folsom    St.,    San    Francisco. 

Reinforeeil  Steel — Steel  Service  Co,  1280 
Indiana   St.,    S.    F. 

Bxoavatinn  &  Road  Wk. — Ariss-Knapp 
Co.,    477    Rich   St.,    Oakland. 

Structural  .Steel — Ralston  Iron  Works, 
20th    &    Indiana    Sts.,    S.    F. 

Sheet  Metal — Walter  Mork,  Bristol  & 
San     Pablo,     Berkeley. 

Mi.se.  Iron — Pacific  Iron  Works,  1155- 
67th    St.,    Oakland. 

Painting — M^  H.  Pollard,  Jr.  1804  Har- 
rison.   Oakland. 

Metal  AVIndOTv.s — Hope's  Steel  Case- 
ments,   693    Sutter   St.,    S.   F. 

Pliunbing — Scott  Co.,  3S1  11th  Street, 
Oakland. 

Heating — James  A.  Nelson.  517  Sixth 
St.,  S.  F. 

Eleotrical — Snencer  Electric  Coi,  3^0 
12th   St.,    Oakland. 

Millwork — National  Mill,  High  and  Tid- 
al   Canal,    Oakland. 


UPLAND,  San  Bernardino  Co.,  Cal. — 
Archt.  Robert  H.  Orr,  1300  Corporation 
Bldg.,  Los  Angeles,  has  completed 
working  plans  for  a  1-story  and  base- 
ment church,  at  Upland,  for  First  Men- 
nonite  Church,  J.  C.  Mehl,  chr.  bldg. 
comm.,  Redlands;  auditorium  to  seat 
500,  balcony,  classrms.,  social  hall, 
kitchen,  68x110  ft.,  br.  veneer  and 
frame  constr.,  press,  br.,  tile  rfg.,  cem. 
and  hardwd.  fls.,  gas  htg.  sys.,  water 
htr.,  pine  trim.  Owner  taking  bids. 
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I    \('T()h'li:S  &  WAREHOUSES 


li>:ures   Being  Taken 

.KHY    PLANT  Cost.   SlO.t.00 

:KEL,EY.     Alameda     Co.,     Cal.,     NE 

lionar  and  Allston  Sts. 
Oni-story    brick   bakery   plant. 
Owner— H.    B.    Ward    &    Co.,    Inc.,    Los 

Angeles. 
Architect — John    Cooper.    Marsh-Strong 

BldK..   Los   Angeles. 
Sub-bidders    may    see    plans    on    the 
all.-. 


PUms    Complete. 

FA.CTOKY  Cost,   $100,000 

SA.\  FRANCISCO,  12th  St.  75  N  Fol- 
som. 

Two-story  concrete  factory  bldg.,  (glue 
lallow  and  soap  works) 

Owner — Louis  Lurie,  315  Montgomery 
St..    S.    F. 

L,.ssee — California  Glue,  Soap  &  Tallow 
Co. 

Architect  —  O'Brien  Bros.,  315  Mont- 
gomery   St.,    S.    F. 


t,o\v  Bidder. 

BUILDING  Cost.    % 

SAN   FRANCISCO.      Clay   and   Sansome 

Streets. 
Jlx  or   7 -story  reinforced  concrete  loft 

building, 
^fl-ner — Zellerbach   Paper  Co..   S.   F. 
Architect — O'Brien    Bros.,    318   Sansome 

St.,    San    Francisco. 
Contractor — John    Spargo,    Russ    Bldg., 

San  Francisco. 


Sub-Contracts    Awarded. 
SUILDINGS  Cost,   $120,000   Approx. 

EMERYVILLE,  Alameda  Co.,  Cal.  BIk. 
bounded  by  Hillis  St.,  45th  and 
Stanford   Aves. 

One-story  reinforced  concrete  building 
(1st  unit  of  a  group  of  about  six 
buildings  consisting  of  storage 
yards,  warehouse,  machine  and 
electrical  shops,  foundry,  labora- 
tory buildings,  metal  shop  and 
spur  tracks.) 

5wner — Pacific  Gas  &  Electric  Co.,  445 
Sutter  St..  San  Francisco. 

Architect — Eng.   Dept.   of  Owner. 

Contractor  —  Llndgren-Swinerton  Co., 
Standard  Oil   Bldg..   S.  P. 

Iron  to  Independent  Iron  Co.,  Ltd.,  1824 
Chase    St..   Oakland. 

Steel  Rolling  Doors — V.  S.  Persons, 
Hearst   Eldg..   San   Francisco. 

Painting — R.  Zelinsky,  693  Mission  St, 
San   Francisco. 

Reinforcing  Steel — Edw.  L,.  Soule,  Rial- 
to  Eldg..  San  Francisco. 

Stalrwork — L.  S.  Peirano,  60  13th  St., 
San   Francisco. 

Plnmliine — Fearey  &  Moll,  1075  4Dth 
St..   Oakland. 

Sheet  Metal  Work — Forderer  Cornice 
Works,  269  Potrero,  San  Francisco. 

■steel  Sasb — Detroit  Steel  Products  Co., 
6<!   Pest   St.,   San  Francisco. 

'.uiiilier — McCallum  Lumber  Co.,  748 
Bryant    St..    San   Francisco. 

Mastiek  Flooring — Mallot  &  Peterson, 
351    12th   St.,   Oakland. 

tilnss  .It  Glazing — Crowe  Glass  Co.,  574 
Efidv   St..  San   Francisco. 

Mill  'Work — Pacific  Mfg.  Co.,  177  Stev- 
enson   St..    San    Francisco. 

lleatinK— H.   G.   Newman   Co.,   2004   Tel- 
egraph Ave..   Oakland. 
Rock,  Sand,  Gravel  &  Roofing  to  be 

awarded  shortly. 


Plans  Being  Figured  —  Bids  Close  Dec. 

4.    1924,    2    P.   M. 
WAREHOUSE  Cost,    $500,000 

SAN  FRANCISCO,  China  Basin. 
Two-storv    reinforced  concrete  termin- 
the  Engineer's  Office. 

al     warehouse     (building    designed 

for  6  stories). 
Owner — State   Bd.   of  Harbor  Coram. 
Engineer — Frank  G.  White,  Ferry  Bldg. 

San    Francisco. 
Bids   are    being   taken   for   a   general 
contract.     Plans  may  be  obtained  from 


Contract   Awarded. 

MORTAR    PLANT  Cost,    $12,000 

SAN  FRANCISCO.     De  Haro  &  Division 

Streets. 
Four-story   frame  mortar  plant. 
Owner — Holmes   Lime   and   Cement   Co., 

425   Kearny  St.,  San  Francisco. 
Architect— W.  H.  Crlm,  Jr.,  &  Hamilton 

Murdock,   425  Kearny  St.,   S.  F. 
Contractor — Kincanon  &  Walker,   Russ 

Bldg.,  S.  F. 
Contract    is    for    $6095    and    does   not 
Include    grading,    concrete    and   plumb- 
ing. 

Date    of    Opening    Bids    Postponed    to 
Dec.  2,   1924,    2   p.  m. 

SHOP  BLDGS.  Cost,   $ 

NAMP.\,    Idaho.  ,    ,.    .   , 

Group  of  17  one-story  steel,  brick,  con- 
crete,   hollow    tile,    wood    and    cor- 
rugated iron  car  repair  shop  build- 
ings. ^ 
Owner    —    Pacific    Fruit    Express    Co., 

Southern   Pacific   Bldg.,    9.    F. 
Engineer — Eng.   Dept.   of  Owner,  Room 
240    Southern    Pacific   Bldg.,    S.    F. 
Plans  may  be  obtained  from  the  En- 
gineering   Department. 

Figures   are   being   taken   for   a  gen- 
eral contract. 


KING^S 
ORIENTAL 
STUCCO 

UnlfoTm   Color  and  Textnro 
Waterproof,  DnraMe 

Manufactured  by 
J.  B.  IJWG  &  CO. 

NEW  YORK 

Send   for  Color  Card 

Pacific  Coast   Sales   Agent 

490   Burnslde   St.,   Portland 

1151-51  Mission  St,  San  Frftnolioo 


Contracts   Awarded. 

FACTORY  BLDGS.  Cost,   $175,000 

SAN    FRANCISCO,      Mission    and    Bond 

Streets. 
Five-story    reinforced    concrete    factory 

building. 
Owner — Speyer  &  Schwartz. 
Architect — S.   Heiman,   57   Post  St.,   San 

Francisco. 
Lessee — Alcone  Knitting  Co. 
General  Contract 

Cahill    Bros.,    Sharon    Bldg $115,782 

Louis   Cohn    116,900 

Clinton  Constr.  Co 117,500 

MacDonald    &    Kahn    l^I'^!? 

Barrett  &  Hilp   132,600 

Palmer    &    Clinton     139,060 

Plumbing 
J.   Camp   &   Co.,    218   Grove   St...        4,887 

Jas.    H.   Pinkerton    5,110 

W.   F.  AVilson  Co 5,169 

Lawson  &  Drucker 5,430 

Steel  Sash 
Michel    &    Pfeffer,    1415    Harri- 
son   St 3,819 

Fenestra   Steel   Sash   Co 4,502 

S.  U.  Metal  Products   4,892 

Truscon    Steel    Co 4,908 

Add     515 

Iron  Work 
Michel   &   Pfeffer  Iron  Works, 

1415    Harrison    St 6,095 

Federal    Orn.    Iron    &    Bronze 

W^orks    6,789 

Electrical   Work 
Shipman  &  Lauer,  1318  Polk  St.        7,100 

Buzzell    Electric    Works     7,117 

California    Elec.    Constr.    Co 7,220 

Globe    Elec.    Works    7,229 

Elevators    not   decided. 


I^lanned. 

FAPTORY  Cost,    $200,000 

SAN    FRANCISCO.      Napoleon    St.    and 

Jerri>ld  Avenue. 
Four-story   reinforced   concrete   factory 

building  with  pile  foundation. 
Owner — Magner  Bros   (Mfrs.  Paint  and 

Oil).    114    9th    St.,    San   Francisco. 
Architect — To  be  Selected  Shortly. 

Permit  for  pile  driving  has  been  ap- 
plied for. 


Sub  Figures  Being  Taken. 

BAKERY  PLANT  Cost,  $10,000 

BERKELEY,  Alameda  Co.,  Cal.,  NE 
Honar  and  Allston  Sts. 

One-story  brick  bakery  plant. 

Owner — R.  B.  Ward  &  Co.,  Inc.,  Los  An- 
geles. 

Architect — John  Cooper,  Marsh-Strong 
Bldg.,   Los  Angeles. 


Bids  Being  Taken. 

BAKERY  &  OFFICE  Cost,  $110,000 

SACRAMENTO,    Cal.      Fifteenth    and    R 

Streets. 
Two-story    reinforced    concrete    bakery 

and  office  building. 
Owner— Perfection  Bread  Co. 
Architect — Leonard   F.    Starks,   Ochsner 

Bldg.,   Sacramento. 
Bids    are    being    taken     for    general 
contract. 


fSids  in — Contract  to  be  Awarded  Next 
Week. 

BUILDING  Cost,    $7,000 

RICHMOND,  Contra  Costa  Co.,  Cal. 
13th    St..    and   Macdonald    Ave. 

One-story  tirick  and  reinforced  con- 
crete Class  A  building  (dyeing  and 
cleaning  plant). 

Owner — P.  M.  Black  of  Black's  Clean- 
ing &  Dyeing  Works,  923  Macdon- 
ald   Ave.,    Richmond. 


LOS  ANGELES,  Cal. — H.  A.  McMur- 
phy,  714  Story  Bldg..  is  completing 
worliing  plans  and  has  contr.  for  6-sto. 
reinf.  cone,  class  A  side  add.  to  ware- 
house, at  6372  .Santa  Monica  Blvd.,  for 
Premier  Fireproof  Storage  Co;  stores, 
private  locker  rooms,  general  storage 
space,  .75x100  ft.,  plas.  facing,  cem.  fls., 
comp.  "rfg.,  basement,  pine  trim,  steel 
sash. 


LOS  ANGELES,  Cal.— Archts.  Eckel 
&  Aldrich,  St.  Joseph,  Mo.,  are  complet- 
ing plans  for  7-story  and  basement 
class  A  manufacturing  plant  at  s.w.  cor 
of  Industrial  and  Mateo  Sts.,  for  Na- 
tional Biscuit  Co.  Messrs.  Geo.  Eckel 
and  E.  J.  Eckel,  of  the  architectural 
firm  are  at  the  Biltmore  Hotel  and 
will  remain  here  to  award  contracts 
and  supervise  the  erection  of  the  bldg. 
Dimensions,  251x193  ft.,  steel  frame, 
brick  filler  walls,  press,  brick  facing, 
terra  cotta  trim  and  cornice,  granite 
base  course,  steel  and  wood  sash,  reinf. 
cone,  fls.,  2  elevators,  maple  fls.  over 
concr. 


SANTA  ANA,  Orange  Co.,  Cal. — Cala- 
won  Steel  Products  Co.,  J.  E.  Lonngren, 
organizer,  care  of  C.  F.  Preeland,  Mer- 
rill Bldg.,  Dos  Angeles,  has  taken  op- 
tion of  3-acre  site  at  Santa  Ana  where 
erection  of  factory  is  contemplated. 
Constr.  details  not  decided.  Work  will 
not  start  before  60  daj's. 

SAN  BENARDINO,  San  Benardino  Co. 
Cal. — Associated  W^arehouse  &  Truck 
Co.,  H.  C.  Shaw,  pres.,  will  build  2-sto. 
reinf.  concr.  storage  warehouse,  20x125 
ft.,  at  D.  St.  and  Rialto  Ave.;  $130,000. 


"MacArthur  For  Piles" 

STEUGHT   SHAFT   COjn'KESSED    COKCEETE   PILE 
PEDESTAL  COJO-EESSED  CONCEETE  PILE 
C03IP0SITE  COMPEESSED  COXCEETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADXOCK  BUILDING,  SAN  FEAJfCISCO,  CALIF. 

PHONE  SUTTER  3549 
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LOS  ANGELES,  Cal.— Archt.  John  M. 
Cooper,  321  Marsh-Strong  Bldg.,  is  pre- 
paring sketches  for  a  height  limit  class 
A  furniture  bldg.,  to  be  located  near 
8th  and  Crocker  Sts.,  for  the  Los  Ange- 
les Furniture  Manu/facturers'  A^sn., 
N  Y.  Stock-well,  pres.,  400  S  Alameda 
St  A  site  has  not  been  definitely  de- 
cided upon  and  at  this  time  there  is 
no  details  available.  Will  mature  in 
about  90  days. 

LOS  ANGELES,  Cal.— Austin  Co.  of 
Calif.,  777  E  Washington  St.,  has  com- 
pleted plans  and  has  contr.  for  1-story 
and  mezzanine  fl.  foundry  at  911^  B 
62nd  St.  for  Sunset  Sanitary  Mfg.  Co.; 
130x140  ft.,  steel  fr.,  comp.  rfg.,  corru. 
iron  walls,  cem.  fls.,  monitor  rf.  constr., 
steel  sash,  wire  glass;  $65,000. 

OAKDALE,  Stanislaus  Co.,  Cal.— C. 
D  Plumb  of  San  Francisco  has  been 
in  Oakdale  looking  over  prespective 
sites  on  which  he  proposes  to  establish 
a  box  shook  factory.  Interests  rep- 
resented by  Plumb  recently  purchased 
a  saw  mill  and  timber  lands  just  above 
Sonora.  It  is  proposed  to  truck  the 
product  from  Sonora  to  Oakdale  for 
finishing. 

CORONA,  River.side  Co.,  Cal. — Archt. 
Robert  H.  Orr,  1300  Corporation  Bldg., 
has  Completed  working  plans  for  a  2- 
story  and  part  3-story  reinf.  cone,  of- 
fice and  warehouse  bldg.  at  Corona  for 
Lemon  Products  Co.;  32x100  ft,  plas. 
exter.,  comp.  rfg.,  cem.  fls.,  steel  sash, 
wire  glass,  gas  htg.,  rf.  vents.  Owner 
is  taking  bids. 

FRESNO,  Fresno  Co.,  Cal.  —  R.  F. 
Harbers,  manager  of  the  Coca  Cola 
Bottling  and  Distributing  Co.  of 
Fresno,  announces  company  will  spend 
$35,000  in  expansion  program;  will 
erect  part  one  and  part  two-story 
brick  and  concrete  addition;  est.  cost, 
$15,000. 
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UPLAND,  San  Benardino  Co.,  Cal. — 
Upland  Citrus  Assn.,  P.  H.  Norton  and 
Wm.  F.  Naftel,  has  applied  for  permit 
to  build  new  concr.  packing  house  on 
3rd   Ave. 


LOS  ANGELES,  Cal.— Archts.  Mor- 
gan, Walls  &  Clements,  1124  Van  Nuys 
Bldg.,  are  taking  bids  for  a  4-story 
and  basement  class  A  reinf.  cone  ware- 
house at  San  Fernando  Rd.  and  Bar- 
ranca St.,  for  W.  P.  Fuller  &  Co.  Di- 
men.,  200x200  ft.,  stucco  exter.,  cast 
stone  entrance  trim,  steel  sash,  metal 
skylights,  4  elevators,  steam  htg; 
$350,000. 


WILLITS,  Mendocino  Co.,  Cal. — W.  H. 
Slankard  of  Branscom,  Calif.,  is  con- 
ferring with  local  business  interests 
regarding  the  establishment  of  a  fur- 
niture manufacturing  plant  in  Willits. 
George  Frueh  of  San  Francisco  is  re- 
ported to  be  interested  in  the  venture. 
Willits  businessmen  are  expected  to 
raise  $10,000  to  secure  the  plant. 


CROWE 

GLASS 

CO. 

674  Eddy  St 
Phon«  Prospect  <J12 

Equipped   To  Handle 
Any   Size  Job. 

DIRECT  FACTORY  BUYERS 


To  Be  Done  By  Day's  AVork  and  Sub 
Contracts. 

OARAGE  Cost,    $10,000 

SAN  FRANCISCO,  E  Hoff  Ave.  123  N 
17th. 

One-story  brick  private  garage. 

Owner — Farrar  &  Carlin,  185  Steven- 
son St.,  San  Francisco] 

Architect  —  O'Brien  Bros.,  315  Mont- 
gomery  St.,   San   Francisco. 


OAKLAND.  Alameda  Co.,  Cal.— The 
Lyon  Warehouse  Company,  Oakland, 
has  purchased  property  consisting  of 
l)lnck  of  land  taking  in  Eleventh  St., 
Twelfth  St.,  Twenty-ninth  Ave.,  run- 
ning toward  28th  Ave.,  Oakland,  oppo- 
site the  Montgomery  Ward  Company, 
where  a  fire-proof  furniture  storage 
warehouse  will  be  erected  by  con- 
tractor F.  A.  Muller,  Syndicate  Bldg., 
Oakland.  The  plans  as  to  type  of  con- 
struction and  approximate  cost  of  the 
building  have  not  been  definitely  de- 
cided, and  an  architect  has  not  y^t 
been  chosen.  Further  information 
will  be  reported  at  a  later  date. 


FLATS 


Segregated    Figures    Being    Taken    By 

Owner. 
FLAT  BLDGS.  Cost,  $12,000  each 

SAN    FRANCISCO,    W    33rd   Ave.    betw. 

Geary  and  Clement  Sts. 
Three  2-story  and  basement  frame  and 

stucco    fiat    bldgs.    (2    6-roora   flats 

in    each) 
Owner— P.   J.  Phelan,  519   14th  Avenue, 

San   Francisco. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 

San  Francisco. 


SAN  FRANCISCO — As  previously  re- 
ported, bids  will  be  received  up  to  Dec. 
4,  2  P.  M.,  by  State  Board  of  Harbor 
Commissioners,  Ferry  Bldg.,  to  con- 
struct two-story  reinforced  concrete 
terminal  warehouse  at  China  Basin; 
est.  cost,  $500,000.  See  call  tor  bids 
under  ofllclal  proposal  section  in  this 
issue. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—Archts.  Morgan,  Walls  &  Clements, 
1124  Van  Nuys  Bldg.,  have  been  com- 
missioned to  prepare  plans  for  limit- 
height  reinf.  concr.  warehouse  and  loft 
bldg.  at  s.  e.  cor.  11th  and  Los  Ange- 
Ves  Sts.  for  Italian  Vineyard  Co.,  to  be 
■iccupied  by  Klein-Norton  Co.;  60x140 
It. 


SAN  DIEGO,  San  Diego  Co.,  Cal. — 
McClintock  Warehouse  Co.,  H.  R.  Mc- 
Clintock,  has  purchased  property  n.  of 
Union  station  as  site  for  6-sto.  and 
basement  reinf.  concr.  warehouse; 
$350,000. 


GARAGES 


-ompleting  Plans — Bids  to  be  Called 
for  in  About  Two  Weeks. 

taTORE,    ETC.  Cost,   $75,000 

tiACRAMENTO,  Sacramento  Co.,  Cal. 
NE  Eighteenth  and  M  Sts. 

One-story  and  mezzanine  floor  rein- 
forced concrete  store  and  garage. 

Owner — Arnold    Bros. 

Architect  —  Leonard  F.  Starks  &  Co., 
101014   8th  St.,  Sacramento. 


Owner  Taking  Figures 

FLATS  Cost,   $12,000 

SAN    FRANCISCO.    E    23rd    Ave.    200    S 

Geary. 
Two-story    and      basement      frame    (4) 

flats. 
Owner  —  Paul    &    Howard    Hoots,    775 

41st   Ave.,   S.    F. 
Architect — E.  B.  Toung,  2002  California 

St.,   S.   F. 

Plans    Being    Prepared. 

FLATS   &   GARAGES  Cost,    $15,000 

SAN  FRANCISCO.      17th  Ave.   bet.  Cab- 

rillo. 
Two-story     and    basement    frame    and 

brick  veneer  flat  building  with  tile 

roof   (2   6-room  flats  and  garages). 
Owner — Withheld. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 

San   Francisco. 


POINT  SAINT  GEORGE,  Del  Norte 
Co.,  Cal. — Bids  were  received  at  the 
Public  Works  Office,  Navy  Yard,  Mare 
Island,  California  and  opened  at  11 
o'clock  A.  M.  November  19th,  1924,  tor 
a  concrete  and  frame  garage  at  Radio 
Compass  Station,  Point  Saint  George, 
under  specification  No.  5038.  Only  two 
bids    were    received,    as    follows: 

L.  R.  Painter,  Crescent  City,  $1,600 
— 45  days.  Chester  Cutting,  Crescent 
City,    $2150 — 45    days. 


Low   Bidder.  „„„ 

GARAGE  Cost,    $10,800 

OAKLAND,  Alameda  Co.,  Cal.  Broad- 
way  near   24th    St. 

One-storv  brick  commercial  garage. 

Owner — A.  W.  Kiel,  510  Lake  Park  Ave. 
Oakland. 

Architect — Schirmer-Bugbee  Co.,  Thay- 
er Bldg.,  Oakland. 

Low  Bidder — Murch-Williams,  Fox 
Theatre   Bldg.,   Oakland. 

MADERA,  Madera  Co.,  Oa\. — Until 
Dec.  2,  2  P.  M.,  bids  will  be  received  by 
L.  W.  Cooper,  county  clerk,  to  erect 
one-story  concrete  block  garage  at  the 
county  hospital  grounds.  Cert,  check 
10%  payable  to  clerk  req.  Plans  on 
tile   in   office  of  clerk. 


LOS  ANGELES,  Cal. — John  M.  Cooper 
321  Marsh-Strong  Bldg..  awarded  con- 
tract for  all  work  complete  for  truck 
.storage  and  service  plant  at  Alameda 
St.,  Long  Beach  Ave.,  and  21st  St.,  for 
Mack-International  Motor  Truck  Corp., 
1628  E  7ih  St.  L-shaped,  2-story,  reinf. 
cone,  bldg.,  250x300  ft.,  1-story  class  C 
brick  section,  135x900  ft.,  cone,  and  br. 
walls,  basement,  comp.  rfg.,  cem.  and 
maple  fls.,  metal  skylights,  steel  sash, 
ramps,  gas  htg.  sys,  plate  glass,  sprink- 
ler sys.  in  basement.  Mr.  Cooper's  orig- 
inal bid  was  $410,000.  Bids  were  re- 
vised and  exact  amount  of  contract  has 
not   been   determined. 


GOVERNMENT  WORK 
AND  SUPPLIES 


AMERICAN  FALLS,  Idaho.— Bids  to 
construct  American  Falls  Dam  have 
been  rejected  by  U.  S.  Reclamation 
Service  and  new  bids  called,  to  be 
opened  about  Dec.  20.  Utah  Construc- 
tion Co.,  Phelan  Bldg.,  San  Francisco, 
submitted  lowest  bid  under  last  call 
at  $1,548,092,  this  for  dam  of  1.040,000 
ac.  ft.  capacity.  Dam  will  be  gravity 
type;  1-mi.  long;  about  two-thirds  of 
dam  in  central  portion  will  be  rein- 
forced cone.  90  ft  high  and  will  contain 
spillway  1000  ft.  long;  abut,  will  be 
earth  embankment.  Cone,  highway 
bridge  with  18-ft.  roadway  will  be 
built  on  crest  of  dam;  25  control  gates, 
2  sluice  gates  and  S  15-ft.  penstock 
openings.  Approx.  quantities  of  ma- 
terials are;  100,000  cu.  yds.  earth  ex- 
cavation; 130,000  cu.  yds.  embankment; 
30,000  cu.  yds.  rock  excavation;  180,uuii 
cu.  yds.  cone;  2,376,000  lbs.  rein,  steel; 
837  000  lbs.  structural  steel;  l,844,uou 
cast  steel  in  gates,  etc.  Governmeni 
will  furnish  cement  and  all  steel. 


Mailing  Lists 


Member  S.  F.  Builders'  Exchange 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Variegated  Colors  Slat* 

Rooting 

and 

Random  Variegated  Colors  Tile 

Roofing 

Composition  Roofing 

General  Roof  Repairing 

Samples  Submitted 

180  Jeasle   St^  San  Franel««o 

Res.    4201    Mission    St. 

Phon*    Randolph    6981 
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Cost.  J91.977 


I'oiitracts  Awarded. 

i:D 

;B  ISLAND,  Cal. 

•   unit  of  psychoplatrie  ward  (Spec. 

r.'79). 

.  r — V.  S.  Government. 

>  itcit — U.   S.   Bureau    of   Y.nrds   and 

1  locks. 

ractor^Larson     &     Siegrrlst.  Clnus 

-precktis  nidy..  San  Francisco. 

k  and  Sand  to  Basalt  Hock  Co.,   Sth 

St..    Napa.    Cal. 
,k    to    McNcar  Brick   to   351    12th   St. 

Oakland   and  946  Monadnock  Bide., 

San    Francisco. 
■irorrlnjc  ."iteel — W.     S.        Wetenhall, 

"51    12th  St..  Oakland. 
„,,,i_Pope    and    Talbot.    859    Third 

■St.,  San  FYancisco. 
)i!.li     Hardware — Kmeryville     .Hard- 
ware  Co..   Emeryville, 
■ft   Mrtnl — Forderer   Cornice   'Works, 

Ifilh  and  Polrero  Sts.  San  Francisco 
,1   Sash— Truscon  Steel  Cs.,  709  MIs- 
■  m  St.,  San  Francisco. 

i.le   Work— Mission   Marble   Co.,   363 

'Uicrrero    St..    San   Francisco. 
■nbinic      *      Heatinjf  —  Lawson      & 

I>rii.-ker.    4.=i0    Hayes   St..   S.   F. 
.(Hoal  Work— Valley  Elec.   Light  & 

rower  Co.,   Rialto  Bldg.,  P.   F. 
iitlnjc — R.  Zelinsky.   351   12th  Street, 

Oakland  and  693  Mission  St..  S.  F. 
,,„_Cro\ve   Glass   Co.,   574   Eddy   St., 

San  Francisco. 


S.VN  FRANCISCO— Until  Nov.  24.  11 
a.  m..  bids  will  be  rec.  by  TJ.  S.  En- 
gineer Office.  85  2nd  St..  under  Order 
No  5660-65S-9  to  fur.  and  del.  Rio 
Vi.'ita.  Solano  County,  miscellaneous 
castings.  Further  information  obtain- 
able fiom  .above   office. 

MONTEREY,  Monterey  Co.,  Calif. — 
I'ntil  Nov.  24.  11  a.  m.  bids  will  be 
received  bv  .Constructing  Quartermas- 
ter. Fort  Mason,  to  erect  wooden  or 
steel  frame  forapre  with  12  .^teel  cov- 
ered slidinc  doors  at  Presidio  of  Mon- 
terey. See  fall  for  bid.s  under  offi<-inl 
pro|H>Knl    sei-tion    in    this    issne. 

W.\SHINGTON.  D.  C. — Until  Dec.  3. 
10:30  a.  m..  bids  will  be  rec.  by  General 
Purchasing  Officer,  Panama  Canal,  to 
fur.  and  del.  Balboa  (Pacific  Port),  un- 
der Circular  No.  1639:  wire,  panel 
boards,  millivoltmeters,  "B"  batteries. 
Insulators.  telephone  cords.  yellow 
metal,  bronze,  track  bolts,  nails,  steam 
hose,  brake-band  lining,  fiber  wheels. 
lamp  chimneys,  chopping  axes,  cable 
thimbles,  turnbuckles,  drills,  scythe 
blades,  bits,  milling  cutters,  zinc,  pa- 
per towels,  clips,  rubber  bands,  and 
paper,  etc.  Fruther  information  obtain- 
able from  Assistant  Purchasing  Agent, 
Fort    Mason,    San    Francisco. 


LIVERMORE.  Cal. — Latourette-Fical 
Co  I.  907  Front  St..  Sacramento,  at 
16116.  awarded  contract  by  U.  S.  Vet- 
erans' Bureau.  Construction  Division, 
for  fire  alarm  system  at  Veterans' 
T'^-spital,    Livermore.    Cal. 


\\  .\SHIXGTON.    D.    C. — Bids    are    be- 
rec.  by  Bureau  of  Supplies  and  Ac- 
11  ts.  Navy  Department,   to   fur.   sup- 
s    and    Accounts.    Navy.  Department, 
fur.     supplies    to    Navy    Yards    and 
rions    as    follows;    date    for    opening 
iinted  at  close  of  each  paragraph: 
-chedule  2871.  Puget  Sound,  66,000  ft. 
■!).  redwood,  Nov.  IS. 
-bed.    2S90,   various    yards,   quantity 
•  arhon   and  high   speed  twist  drills, 
v.    25. 

-■  hed.    2893.    Eastern      and      western 
1  Is,  taps,  dies  and  tap  wrenches  and 

stocks.  Nov.  25. 
-rhed.    2S94.   various   yards,   quantity 
hammers,  Nov.  25. 
.-ifhed.    2895,    Mare    Island,    20    covers, 
16  broiler  covers,   28   do.  17  fire  panels, 
6   do.    18    do   and    27    broiled   covers   for 
standard  ranges;  Puget  Sound,   130  oil- 
burning  bake  oven  and  range  burners, 
Nov.   25. 

Sched.  2S96.  Mare  Island.  70  type  set- 
ting dies,  3324  hickory  handles  and 
1776  do;  Puget  Sound,  120  spring  nut 
dividers;  Mare  Island.  30  gasoline  fire 
pots  and  100  sailmakers'  shares:  Puget 
Sound.  144  do:  Mare  Island,  130  coal 
shovels  and  300  spatulas:  Puget  Sound, 
132  do;  for  Mare  Island.  60  gasoline 
torches:  Puget  Sound.  54  do;  Mare  Is- 
land. 336  sailmakers'  prickers;  Puget 
Sound.  684  puttv  knives;  Mare  Island, 
180  linoleum  knives,  and  Pugret  Sound, 
156  do,  Nov.  25. 


WASHINGTON.  D.  C— Until  Dec.  2, 
10:30  a.  m.,  under  Circular  No.  2364, 
bids  will  be  rec.  by  Purchasing  Officer, 
Panama  Canal,  to  fur.  and  del.  Balboa 
(Pacific  I'ort):  lumber  (creosoted 
Southern  yellow  pine  or  Douglas  fir, 
Douglas  ftr.  white  pine  or  sugar,  cedar, 
white  hickory,  redwood,  white  ash.  and 
poplar).  Further  information  obtain- 
able from  Assistant  Purchasing  Offi- 
cer.  Fort  Mason.  San  Francisco. 


SEATTLE,  Wash. — Until  Nov.  28,  11 
A.  M.,  bids  will  be  rec.  by  Alaskan 
Railroad,  General  Purchasing  Agent, 
422  Bell  Street  Terminal,  under  cir- 
cular No.  641,  to  fur.  cedar  poles,  cop- 
per wire,  batteries,  miscellaneous 
electrical  supplies,  etc.,  free  of  all 
charges  on  Pier  at  Seattle.  Wash.,  or 
f.  0.  b.  care  contractors'  works.  Fur- 
ther Information  obtainable  from 
above  office. 


LIVERMORE,  Cal. — Automatic  Elec- 
tric Co..  Chicago.  111.,  at  $4755  award- 
ed contract  by  Construction  Division, 
U.  S.  Veterans'  Hospitial  Bureau, 
Washington,  D.  C.  to  install  auto- 
matic telephone  system  In  Veterans' 
Hospital   No.   102,   Livermore,   Cal. 


SAN  FERNANDO,  Cal.— Following  is 
list  of  prospective  bidders  to  erect 
buildings  and  ultilities  for  U.  S.  Vet- 
erans' Hospital.  ?2, 000, 000  project,  at 
San  Fernando,  bids  for  which  will  be 
opened  by  Construction  Division  of  U. 
.S.  Veterans'  Bureau.  Washington,  D. 
C.  on    December  9: 

T.  E.  Thomas  Plumbing  &  Heating 
Co..  2250  Washington  Ave.,  Ogden, 
Utah. 

Kimball  Bros.  Co.,  9th  St.  and  11th 
Ave.,   Council   Bluffs,  Iowa. 

Walsh  &  Burney,  829  N.  Flores  St., 
San   Antonio.   Tex. 

R.  E.  McKee,  1918  Texas  St.,  El  Paso, 
Tex. 

Chas.  P.  Brown,  426  W.  23d  St.,  New 
York   city. 

Fort  Dodge  Boiler  Works  Port  Dodge 
loTva. 

Brecht  Co.,  12tr  St.  and  Cass  Ave., 
St.  Louis. 

H.  "Kelly  &  Co.,  Plymouth  Bldg.,  Min- 
neapolis,   Minn. 

D.   C.  Barnett.  Box  694,  Augusta.  Ga. 
Circle  Construction  Co..   59   Pearl  St., 
New   York    City. 

Herman  Andrae  Electric  Co.,  449  E. 
Water   St.,   Milwaukee. 

Sodeman  Heat  &  Power  Co.,  2300 
Morgan  St.,  St.  Louis. 

Michaels  &  Co.,  Inc..  Plat  Iron  Bldg., 
Norfolk. 

Virginia  Engineering  Co.,  Inc.,  New- 
port News,  Va. 

R.  E.  McKee,  1918  Texas  St.,  El  Paso, 
Tex. 

Crane    Co..    Washington. 
Frank   J.   Eisinger,   820   President  St., 
Brooklyn. 

Edw.  Bauernschmldt,  1528  N.  Gay 
St.,  Baltimore. 

F'rick  Co.,  Waynesboro,  Pa. 
Westinghouse    Electric     &    Mfg.     Co., 
Washington. 

Prank  E.  Crowley,  7  Duquesne  Way, 
Pittsburgh. 

Robert  Parks  Heating  &  Plumbing 
Co..  711   S.   ISth  St.,  Omaha,  Nebr. 

A.  B.  Sands  &  Sons  Co;,  22  Vesey  St., 
New  York  city. 

Clinton  Construction  Co.,   923  Folsom 
St.,   San  Francisco. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members   Builders'    Exchange) 
1053  BfARKirr  8T. 

Phone  Market  891     San  Francisco 


Clinton  Construction  Co.,  421  Stock 
E.Ychange  Bldg.,  Los  Angeles. 

Jas.  B.  Clow  &  Sons,  535  S.  Franklin 
St..  Chicago. 

Wm.  M.  Walker,  831  H.  W.  Hellman 
Bldg.,    Los    Angeles. 

A.  Kieckhefer  Elevator  Co.,  1026  St. 
Paul    Ave.,    Milwaukee. 

Newbery  Electric  Corp,,  726  S.  Olive 
St..   Los  Angeles. 

Hiram  Lloyd  Building  &  Construc- 
tion Co.,  1608  Syndicate  Trust  Bldg., 
St.   Louis. 

Otis   Elevator   Co.,   Washington. 

John  Eurnham  &  Co.,  211  Electric 
Bldg.,   San   Diego,   Calif. 

R.  E.  Campbell.  302  E.  Anaheim  St., 
Long   Beach,   Calif. 

Wm.  G.  Reed,  222  Spreckles  Bldg., 
San  Diego,  Calif. 

Campbell  Bldg.  Co.  of  Utah,  Salt 
Lake   City,  Utah. 

Moore  Dry  Dock  Co.,  801  Balfour 
Bldg.,   San   Francisco. 

Automatic  Refrigerating  Co.,  536 
Munsey   Bldg.,    Washington. 

H.  H.  Robertson  Co.,  1001  Lexington 
Ave..  Baltimore. 

Milwaukee  Steam  Appliance  Co., 
West  Allis,  Wis. 


HALLS  AND   SOCIETY 
BUILDINGS 


Plans   Being  Prepared. 

SORORITY   HOUSE  Cost.    $25,000 

BERKELEY,     Alameda     Co.,     Cal.       Le 

Conte   Avenue. 
Two -story    frame    and    stucco    Sorority 

house. 
Owner — L^psilon     of    Zeta     Tau    Alpha 

Sorority,   Berkeley. 
Architect — A.  'W.  Smith.  American  Bank 

Bldg..   Oakland. 


Commissioned  to  Prepare  Plans. 

LODGE    BLDG.  Cost.    $65,000 

RICHMOND,    Contra      Costa    Co.,      Cal. 

Tenth  St.  N  Macdonald  Ave. 

Fireproof  lodge  building  (heighth  and 
type  of  construction  not  decided). 

Owner — Odd  Fellows  Hall  Assn. 

Architect — Jas.  T.  Narbett,  910  Mac- 
donald Ave.,   Richmond. 


Steel    Bids    Being    Taken — Bids    Close 

Nov.    25.    1924.    Noon. 
LODGE  BLDG..  ETC.  Cost,  $1,000,000 

SACRAMENTO,     Sacramento     Co.,     Cal. 

Eleventh  and  J  Sts. 
Fourteen-story  Class  A  lodge  and  store 

building    (approx.      1000      tons      of 

steel). 
Owner — Elks    Club. 
Architect — Leonard    H.    Starks     &    Co., 

10101,4    8th  St.,   Sacramento. 
NOTE: — Piling   bids  will   be   taken   in 
about   two   weeks.     Bids   on   balance   of 
work    will    be    taken    the    first    of    the 
year. 


Sub-Contracts  Awarded. 
ALTERATIONS  Cost,    $71,000 

SAN    FRANCISCO.    Chinatown. 
Alterations   to   brick  club   bldg. 
Owner — Ming  Yee  Asso. 
Architect   —   Chas.    E.    Rogers,    Phelan 

Bldg.,    San    Francisco. 
Contractor — Barrett    &    Hilp,    918   Har- 
rison St.,  San  Francisco. 
Painting    to    Eraser      &      Widel,       2809 

Geary  St.,   S.   P. 
Plasterinji  to  Jas.  Smith,  243  Minna  St, 

San  Francisco. 
Glass  to  Crowe  Glass  Co.,  574  Eddy  St, 
.San  Francisco. 
As  previously  reported,  plumbing 
was  awarded  to  Dowd  &  Welch,  3558 
Ifith  St.,  S.  F.  at  $3900.  Sheet  metal 
to  Pacific  Rolled  Metals  So.,  715  Har- 
rison St.,  S.  F.  Miscellaneous  iron  to 
Pacific  Structural  Iron  Works,  370  10th 
St.,  S.  P.  Fire  escapes  to  Star  Orna- 
mental Iron  Works,  1721  Folsom  St., 
San   Francisco. 


JIERCED,  Merced  Co.,  Cal. — Merced 
county  supervisors  have  approved  plans 
presented  by  the  American  Legion 
Posts  of  Los  Banos  and  Gustine  for 
legion  halls  in  the  two  towns;  the 
former  to  cost  $26,500  and  the  latter 
$12,500,  The  county  is  taxing  itself 
for  5100,000  during  the  next  three 
years  to  finance  construction,  the 
money  to  be  diverted  during  the 
coming  year  from  the  special  road 
fund.  Ten  per  cent  of  the  tax  will  go 
into  Legion  Halls. 


IS 

Plans   Being   Prepared.  ..«  nnn 

CLUB.  BLDGS.,  ETC.  Cost,  $40,00.0 

ALAMEDA  COUNTY,  Cal.  Rancho  San 
Pablo,  off  the  Sacramento  State 
hiehway.  ,^    i-    i 

Group    club    house    bldg.^.,    golf    links, 
tennis   courts,    swimming   pool,    etc. 
Owner— Fairmede    Golf    Club.    810    Oak- 
land  Bank   Bldg.,  Oakland. 
Architect— Gwynn  Officer,  Berkeley  Bk. 
Bldg.,    Berkeley. 
Building    will    consist    of    large    club 
house    caddy  house  and  several  smaller 
buildings.      Colonial    style,    possibly    of 
frame    construction,    although    this   has 
not   definitely  been   decided. 

LA  VERNE,  L.  A.  Co.,  Cal.  —  J.  S. 
Metzger  &  Son,  1007  S  Grand  Aye  ,  Los 
Angeles,  have  gen.  contr.  at  ?118,(b'l 
for  a  2-story  orphanage  at  La  Verne 
for  the  Methodist  Home  Missionary, 
1047  S  Hill  St.,  Los  Angeles;  boys'  and 
girls'  dormitory  rooms,  kitchen,  dm- 
ingrooms,  attendants'  quarters,  class- 
rooms, offices;  60x125  ft.,  remf.  cone. 
and  frame  constr.,  basement,  plas.,  tile 
rfg.,  steam  htg.,  aut.  water  htr.,  pine 
trim,  linoleum,  hdwd.  and  cem.  fls.. 
terra  cotta  trim.  Other  contrs.  awarded 
are:  Heating,  Thos.  Haverty  Co.,  316  E 
8th  St.,  Los  Angeles,  at  ?887d;  plumb 
ing  W.  S.  Goodrich,  1072  N  Wilton  PI., 
Los  Angeles,  at  $10,020;  elec.  wiring. 
Golden  State  Elec.  Co..  826  S  Flower  SU 
Los  Angeles,  at  $3566.  William  H. 
Weeks,  369  Pine  St.,  San  Francisco, 
architect. 

BALBOA,  Orange  Co.,  Cal.— Archts. 
Ruoff  &  Munson,  1104  Story  Bldg.,  Los 
Angeles  have  completed  sketches  for 
group  of  club  bldgs.  at  Balboa  for  the 
Balboa  Palisades  Country  Club.  'The 
work  will  consist  of  alter,  present  ho- 
tel into  club  house,  light  house,  boat 
house,  cottages,  etc. 

PASADENA,  L.  A.  Co.,  Cal.— Archts 
Marston,  Van  Pelt  &  Maybury,  25  S 
Euclid  Ave.,  Pasadena,  and  422  Union 
Oil  Bldg.,  Los  Angeles,  have  been 
commissioned  to  prepare  plans  for  al- 
ter, and  add.  to  Y.  M.  C.  A,  Site  is  40 
by  200  ft.,  architecture  will  conform 
with  other  structures  of  the  Civic  Cen- 
ter. 


SAN  DIEGO,  San  Diego  Co.,  Cal. — 
Salvation  Army,  Commander  Wm.  De- 
Garis,  will  start  work  soon  on  3-sto. 
brick  industrial  store  and  lodging 
house  on  2nd  St.  be.tw  ^  a"^^p.Sts.; 
50x1000    ft.;    funds    available;    ?65,000. 

BERKELEY,  Alameda  Co.,  Cal.— 
Heath  &  Wendt,  516  American  Bank 
Etldg.,  Oakland,  are  to  be  (awarded 
contract  for  building  that  will  prob- 
ably be  a  two-story  frame  and  stuc- 
co fraternity  house  for  the  Zeta  Tau 
Alpha  Fraternity,  Berkeley,  designed 
by  A.  W.  Smith.  American  Bank  Bldg., 
Oakland.  The  building  will  cost  ap- 
proximately   $30,000. 

VENICE.  Cal. — D.  D.  Smith  200  Park- 
hourst  Bldg..  Venice,  has  prepared  prel 
plans  for  3-story  clubhouse  at  Ave.  46 
and  Ocean  Front,  Venice,  for  The  Nep- 
tune Club  (formerly  Venice  Athletic 
Club),  E.  J.  Gordon  and  Jack  Qumn, 
organizers.  IndooV  pool,  dance  hall, 
gymnasium  and  root  garden.  Work  to 
start   about   Feb.    1,   1S25:    $100,000. 
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MERCED,  Merced  Co.,  Cal. — Murray- 
Vincent  Co.,  at  $2270  awarded  contract 
by  county  supervisors  to  install  heat- 
ing plant  in  tubercular  ward  at  county 
hospital.  Valley  Plumbing  &  Sheet 
Metal  Works  at  $673  awarded  contract 
to   install   hot   water   storage  plant. 


HOSPITALS 


HOTELS 


BEAR  VALLEY,  Mariposa  Co.,  Cal.— 
Archt.  Eugene  Martin,  Arlington  Bldg., 
Bakersfield.  has  prepared  sketches  for 
?,-story  fireproof  hotel  at  Fawnskin. 
Bear  Valley,  for  corporation  to  be 
formed  by  Waybright  &  Thompson, 
746^4  S  Figueroa  St.,  Los  Angeles:  218 
rooms  with  70%  baths  and  10  store  rms, 
reinf.  concr.  or  hoi.  tile  constr.;  $400,- 
000. 


Plans   Being  Prepared. 

ADDITION  Cost,    $ 

EUREKA,    Humboldt    Co.,    Cal.      Corner 

2nd    and    F    Streets. 
Three-story     brick     hotel     addition   to 

1-story    store    building. 
Owner — Withheld. 
Architect — Newton    Ackeraan,   Eureka. 

Construction  will  not  be  started  until 
spring. 

Revised    Bids    Opened. 

ANNEX  Cost,    $50,000 

PASO    ROBLES,    San    Luis    Obispo    Co., 

Cal.     Thirteenth  and   Spring  Sts. 
Three-story  brick,  steel  and  reinforced 

concrete   annex   to   hotel   with   city 

offices  on  first  floor. 
Owner — A.  I.    Smith    (Taylor  Hotel). 
Vrcliitcct   —   Miller   &   Warnecke,    1404 

Franklin  St.,  Oakland. 

Anton    John.son,  Los  Angeles $49,215 

Wm.    Lane,    Paso    Robles 49,509 

Theo.  M.  Maino,  San  Luis  Obispo  50,700 
Hansen,   Robertson     &  Zumwalt, 

Oakland    $51,500 


EUREKA.  Humboldt  Co.,  Cal.  — 
Mercer-Fraser  Co.,  Eureka,  at  $33,790 
awarded  contract  by  supervisors  to 
erect  isolation  ward  building  at  county 
hospital   grounds. 


LOS  ANGELES,  Los  Angeles  Co., 
Cal. — Stromwell  &  Halperin,  1007  S 
Grand  Ave.,  have  contr.  on  guaranteed 
price  fixed  fee  basis  for  5-story  class 
A  hospital  bldg.  on  2-acre  site  at  Tem- 
ple, Hoover  and  Council  Sts.,  for  the 
Ostepath  Sanitarium  Hispital.  Inc.,  Dr.  . 
Harry  W.  Forbes,  pres. ;  Norman  F. 
Sprague.  secy..  Black  Bldg.  148  x  35 
ft.,  reinf.  concr.  constr.  ruffle  br.  ex- 
ter.,  terra  cotta  trim,  steam  htg.  sys., 
storage  water  htr.,  pine  trim,  water 
softener,  elec.  aut.  elevator,  elec.  dumb 
waiter,  etc.;  $500,000.  Plans  prepared 
by   Stromwell   &   Halperin. 


Phono   Mission    2607 

Res.   Phone  Mission   B228 

Fire  Protection  ProductsGo 

FIRE  DOOa  EXPERTS 

Kalameln.     Copper     and     Bronze 

Doom   »nd   Trim 

Ornamental    Entrancea 

.Sheet  Mctnl  Work  of  Erery 

Deacription 

CHAS.   SCHULTHEIS,   Mgr. 

3117-8ll»  TWENTIETH   STREET 

nenr    Harrison    St. 

SAIV    FRANCISCO,    CALIF. 


Working  Drawings  Being  Planned. 
HOTEL,   ETC.  Cost,   $600,000 

LOS  GATOS,  Santa  Clara  Co.,  Cal.,  four 

miles  east  of  Los  Gates. 
Three    or    4-story    reinforced    concrete 

hotel,    200    rooms;    frame    country 

club;   golf  course;   4   tennis  courts; 

swimming  pool;   cottages,  etc. 
Owner— Los    Gatos    Hotel    and    Country 

Club,  headed  by  L.  Vincent  Gaffney 
Architect— Shea  &  Shea,  Chronicle  Bldg 

San  Francisco. 
AVork  will  be  started  shortly  on  18- 
hole  golf  course,  plans  for  which  were 
prepared  by  Harold  Sampson.  Cotton 
&  Co.,  of  San  Francisco  will  be  land- 
scape engineers  on  the  project.  Swim- 
ming pool  will  be  75  by  150  feet.  A 
number  of  cottages  will  be  erected 
within  the  grounds.  Hotel  will  be  un- 
der the  management  of  the  Van  Noy 
Interstate   Co. 

LOS  ANGELES,  Los  Angeles  Co 
Cal — Archt.  Chas.  F.  Whittlesey,  6533 
Hollywood  Blvd.,  has  compl.  plans  for 
6-story  and  basement  class  A  store 
and  hotel  bldg.  at  cor.  Cahuenga  and 
Wilcox  Aves.,  for  Business  District 
Development  Co.,  Merchants  Nat.  Bk. 
Bldg;  130  rooms,  100%  baths,  8  stores, 
lobby,  46  x  136  ft.,  tile  baths,  ornam. 
iron  plate  glass,  hdwd.  floors,  pine 
trim,  elec.  elevator,  steam  htg.,  fire 
escapes. 

LOS  ANGELES,  Los  Angeles  Co.. 
Cal— Morrow  &  Baer.  4675  Hollywood 
Blvd.,  have  contr.  for  110-room.  4-sto. 
and  basement  brick  hotel  at  n.  e.  cor. 
3rd  St.  and  Beaudry  Ave.,  for  Sam 
Goldberg:  plans  by  J.  Alek  Murrey  and 
Jas  L  Chesebro.  4707  Hollywood  Blvd; 
100%  baths,  lobby;  10  x  100  ft.  steel 
frame,  press,  brick  and  terra  cotta  fac- 
ing, tile  baths,  ornam.  iron,  steel  sash, 
hardwd,  floors,  pine  trim,  aut.  elec. 
elevator,    steam    htg;    $140,000. 


OAKLAND,  Alameda  Co.,  Cal. — E.  A. 
Colburn,  Colorado  capitalist  and  asso- 
ciates, are  considering  the  construction 
of  a  class  A,  12-story  hotel  building, 
containing  about  750  rooms  in  Central 
Oakland,  building  site  having  not  yet 
been  decided  upon.  It  is  planned  that 
the  building  will  cost  about  $5,000,000. 
Further  report  will  be  made  later. 


POWER  PLANTS 


LOS  .\NGELES,  Cal. — Southern  Cali- 
fornia Edison  Co.,  306  W  3rd  St..  Los 
Angeles,  has  voted  a  $25,000,000  budget 
for  the  year  1925  to  finance  hydro- 
electric developments.  Features  of  the 
budget  are  $7,535,000  for  hydro-electric 
development  on  the  Big  Creek-San 
.loayuin  river  project:  $3,965,000  to 
complete  steam  plants  now  under  con- 
struction; $1,500,000  to  increase  the 
220.000  volt  transmission  facilities 
between  Big  Creek  and  Southern  Cali- 
fornia and  $12,000,000  for  extensions  of 
distributing    systems   and    betterments. 

TRACY.  San  Joaquin  Co.,  Cal.— Fol- 
lowing bids  taken  under  advisement  by 
Banta-Carbona  Irrigation  District  to 
fur.  transformers,  under  Contract  No. 
3:  Wagner  Co.,  $16,203:  Packard  Co., 
$17,987;  Maloney  Co.,  $19,300:  Allis 
Chalmers,  $19,371;  General  Electric. 
$19,700;  Westinghousc,  $20,409,  all  bid- 
ders San  Francisco.  Bids  were  asked 
for:  Item  1 — four  667  KVA  oil  insulat- 
ed, self-cooled,  outdoor  type,  60  cycle 
single-phase,  high  voltage  windings  for 
34,615  volts  and  insulated  for  opera- 
tion in  60,000  volt  grounded  "Y"  bank 
of  transformers.  High  voltage  wind- 
ings provided  with  4  approximate  five 
per  cent  full  capacity  taps  below  nor- 
mal voltage  rating.  Low  voltage  wind- 
ings wound  for  2400  volts.  When  placed 
in  operation  transformers  will  be  con- 
nected "Y"  on  the  high  voltage  side 
and  delta  on  the  low  side.  Each  trans- 
former to  be  filled  with  oil  at  factory 
and  equipped  with  ratio  adjuster;  Item 
2 — three  500  KVA  transformers  or  sim- 
ilar type.  Note:  The  fourth  667  KVA  to 
be  used  as  spare  for  each  bank  and 
must  have  the  same  reactance  as  the. 
.f.OO  KVA  bank.W.  D.  Harrington  is 
chief  engineer   for  district. 

MODESTO.  Stanislaus  Co.,  Calif.  — 
General  Electric  Co.  awarded  contract 
by  council  to  furnish  and  install  trans- 
former for  city  lighting  system. 

LOS  ANGELES,  Cal. — Western  Elec. 
Co.  awarded  cont.  by  pub.  serv.  comm. 
at  $20,786  for  galv.  pole  line  hardware 
under    spec.    P-308. 

LOS  .SlNGELES,  Cal. — Bids  rec.  by  bd. 
pub.  wks  for  (1)  125,000  lbs.  No.  10  B 
&  S  gauge  copper  wire,  (2)  126,000  lbs. 
No.  12  B  &  S  gauge  copper  wire,  both 
hard  drawn,  triple  braid,  weatherproof, 
were:  American  Insul.  Wire  &  Cable 
Co.,  (1)  $21.55  cwt.,  (2)  $24.05  cwt.; 
Graham-Reynolds  Elec.  Co.,  (1)  $20.05; 
Illinois  Wire  &  Cable  Co..  (1)  $28,750 
total,  (2)  $32,130;  Jones-Thorne  &  Co.. 
Inc.,  (1)  $20.  (2)  $22.50,  total  bid  $53,- 
350:  Kierulff  &  Ravenscroft,  (1)  $22.40 
(2)  $2o.40;  Standard  Underground  Ca- 
ble Co.,    (1)    $20.44,   (2)    $23.55. 

MERCED,  Merced  Co.  ,Cal. — Pelton 
Water  Wheel  Co.,  2915  19th  St.,  San 
Francisco,  at  $234,000  awarded  cont.  by 
Merced  Irrigation  District  to  fur.  and 
install  turbines  in  Exchequer  Dam 
power    house. 


SEATTLE,  Wash. — Until  Nov.  21,  10 
a.  m.,  bids  will  be  rec.  by  Wm.  D.  Free- 
man, city  purchasing  agent  231  County- 
City  Bldg.,  to  fur.  cedar  poles  of  fol- 
lowing quantities  and  lengths,  involv. 
200  ft.  50-ft..  100  ft.  45-ft.,  45  50-ft.,  10 
4n-ft.  and  15  30-ft.  cedar  poles,  all  with 
9-in.  tops  to  be  delivered  f.  o.  b.  Seattle. 
Consideration  will  be  given  at  time  of 
award  of  contract  for  early  delivery. 


Saturday,    November    22,    1924 
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CULVEK    CITY,    Cal.— K.    O.    Uaugh- 
iiy    secures    permit    for    power    plant 
■     7200    Washington    Blvd.    for    Metro- 
Idwln-.Mayer    Studios;    $7500. 


l.OS  ANOKI.ICS,  ral.— Ideal  Kler.  & 
■  \(g.  Co..   451   B  3rd  St.,  sub.  low  bid  to 

1.  pub.  wks.  at  J2037  for  3  motor  gen- 
erator sets. 

Pacific  Elec.  Clock  Co.,  443  S  San 
Pedro  St.,  low  at  $570  for  one  master 
clock. 

Allis-Chalmers  Jlfg.  Co.,  Title  Ins. 
Bldg.,  low  at  $1010  for  one  Kasoline 
engine    driven   generator. 


LOS  .\NGELES,  Cal.— Until  10  a.  m., 
Nov.  24.  bids  will  be  rec.  by  bd.  pub. 
wks.  for  terminal  boxes.  Spec,  on  file 
at  office  city  electrician,  205  n  city  hall 
annex. 


PUBLIC  BUILDINGS 


Contract    Awarded. 

FIUICIIOUSE  Cost,    $0,580 

OAKLAND,  Alameda  Co.,  Cal.     NE  Cor. 
Milton  and  Market  Sts. 
'iie-story   frame   and   stucco    firehouse. 
vner — City  of  Oakland, 
i  'hitect — None, 
ntractor — J.     M.     Bartlett,     351     12th 
St.,    Oakland. 


A.V 


ntract   Awarded. 

VTIOX  Cost    ,    $6718 

FRANCISCO.      Golden    Gate    Park 
(Chain   of  Lakes). 

infort   station. 

.ner — City  and  County  of  San  Fran- 
cisco(Board  of  Park  Commis- 
sioners. B.  r.  Lamb,  Secretary, 
Park  Lodge  Golden  Gate  Park). 

chitect — Weeks  &  Day,  315  Mont- 
gomery   St.,    S.   F. 

ntractor — Ueilly  &  Nemetz,  ISO  Jes- 
sie St.,   S.  F. 


BERKELEY,  Alameda  Co..  Cal.— 
he  Clerk  of  the  City  of  Berkeley, 
pcned  bids  Nov.  18,  1924  at  9  A.  M. 
for  the  construction  of  one-story  frame 
and  stucco  firehouse  to  be  erected  on 
Virginia  St..  W.  H.  Ratcliff,  Jr.,  Mer- 
cantile Bank  Bldg.,  Berkeley  is  the 
architect.  Bids  were  taken  under  ad- 
visement. 

Bids  were  taken  for  general  con- 
tract. Alternate  1  being  a  deduction 
for  omitting  tile  along  east  side  of  ap- 
paratus room,  and  substituting  plaster. 
David  Nordstrom,  4146  Em- 

a'raia,     Oakland     ?   9,787   $330 

S.    J.    Bertelsen,    30    Estrel- 

la.   Oakland    10,127      450 

i-rirlson-Loprest    Co 10,306      544 

<finner    &    Conner     10,483      590 

Inrch-Williams  Constr.  Co.   10,761      384 

has.  H.  McCullough    10.994      600 

-'.   O.   MacDonald   &   Son....    10,996      600 

Heath  &  Wendt 11,089      731 

Grant    L.    Miner     11,773      404 

F.    A.    Kurtz    11,870      930 

.John    JI.    Bartlett    12,250      300 

Lticbter  &  Wetzel    12,777      380 


SANTA  ROSA.  Sonoma  Co.,  Cal. — 
Businessmen  have  purchased  Fremont 
School  site  on  which  It  Is  proposed  to 
erect  a  public  auditorium  building. 
Ways  to  finance  the  structure  are  now 
being  worked  out. 


BAKERSFIELD,  Kirn  Co.,  Cal.— 
Bids  will  be  asked  shortly  by  county 
supervisors  to  erect  one-story,  41  by  12 
feet,  reinforced  concrete  Jail  in  Delano; 
est.  cost,  $22,50,  cost  to  be  borne  equally 
by  city  of  Delano  and  county  of  Kern. 
Plans  by  E.  Curtis  Clark  of  Delano. 

LOS  ANGELES,  Cal.— Until  2  p.  m., 
Dec.  1,  bids  will  he  rec.  by  L.  A.  county 
superv.  for  marble,  terrazzo  and  tile 
floor  and  wainscot  work  for  unit  No. 
1,  Museum  of  History,  Science  and  Art, 
Exposition  Park.  Spec.  No.  11  obtain- 
able from  Allied  Archts.  Assn.,  1136 
ritz.  Natl.  Bank  Bldg.,  upon  deposit  of 
$15,  returnable.  Cert,  check  or  bond 
10%.  L.  E.  Larapton,  clerk. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Dec.  1,  bids  will  be  rec.  by  L.  A.  bd. 
pub.  wks.  for  2-story  police  sub-station 
at  231-35  W  77th  St.  Plans  and  spec, 
obtainable  at  office  of  supt.  of  constr. 
dept.,  grand  stand,  Exposition  Park, 
799  W  Santa  Barbara  Ave.  Cert,  check 
or  bond  10%.  H.  B.  Ferris,  secy.  Assem- 
bly hall,  jail  cells,  offices,  dining  rm., 
kitchen  and  8-car  garage;  44x109  ft., 
reinf.  cone,  and  brick  constr.,  press, 
brick,  comp.  rf.,  skylights,  plate  and 
wire  glass,  cem.  and  hardwd.  fls.,  tile 
work,   steam  htg.;   $65,000. 

EUREKA,  Humboldt  Co.,  Cal. — Bids 
will  be  asked  at  once  by  Fred  M.  Kay. 
county  clerk,  to  paint  the  county  jail 
and  county  library  buildings. 


RESIDENCES 


Sub-Contracts  Awarded. 

RESIDENCE  Cost,   $17,500 

PIEDMONT,   Alameda  Co.,   Cal. 

Two-storv  frame  and  plaster  residence. 

Owner — Dr.  J.  B.  Schafhirt,  Bacon  Bldg. 
Oakland. 

Architect — Sidney  B.   &  Noble  Newsom, 
Nevada   Bank    Bldg..    S.   F. 

Painting:    t6    Van    Hee.rden    &    Co.,    6260 
College  Ave.,  Oakland. 

Tile    Rooting:    to    Gladding-McEean    Co., 
660    Market    St.,    S.    F. 

Plnmbing  to  Harry  Newman,   2004   Tel- 
egraph Ave.,  Oakland. 
As    previously    reported    the    general 

contract    has      been      awarded    to    Alto 

Mailanen,    5030    Dover   St.,    Oakland,    at 

approximately    $8000;    plaster    to    A.    C. 

Beamer. 


epared. 


Plans   Bel    ...     _. 

RESIDENCE  Cost.    $4000 

MORRO  BAY,  San  Luis  Obispo  Co.,  Cal. 
Frame   summer   residence. 
Owner — G.   A.  Martell. 

Architect — Miller      &      Warnecke,    1404 
Franklin  St..  Oakland. 


All-Key 
Plaster  Lath 

(Patented) 
10«%    Mechanical   Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
The  Last  Word  in  Wall  Board. 


CjVliforma  cedar  products  company 

stockton,  california 


Sub-Contracts  Awarded. 

RESIDENCE  Cost,   $15,000 

SAN  FRANCISCO,  Jackson  &  Cherry 
Streets. 

Two-story  frame  and  stucco  residence. 

Owner — L.    Requa. 

Archilect— E.  E.  Young,  2002  California 
St..    San    Francisco. 

IMiinililni;  to  Hlgglns  &  Kraus,  720  Te- 
hama  Street.,   S.   F. 

Paiiifins: — Standard  Painting  Co.,  631 
Van   Ness   Ave.,   S.    F. 

Urteic  Worlc — Wm.  Rainey,  180  Jessie 
St.,    S.    P. 

Roofine — Cantley  Roofing  Co.,  ISO  Jes- 
sie  St.,   S.   F. 

IMaKtoriniE; — Beatty    &    McGillis. 

I.nnilier — Sheldon    Lumber    Co. 

Mill   ^Vork — California   Mill. 

Tile  >Vork — Art  Tile  Co.,  221  Oak  St., 
San    Francisco. 

Ilentins — Atlas  Heating  &  Ventilating 
Co..    454    4th    St..    S.    F. 

Elcotrioal  W^orli — Crescent  Elec.  Co., 
San   Francisco. 

HarilTvare  PIoor.s — Hardware  Floor  Co., 
180    Jessie    St.,    S.    F. 


Contract  A'warded. 

RESIDENCE  Cost,    $35,000    Approx. 

ROSS.    Marin    Co.,    Cal.      Upper    Road. 

Two-story  brick  veneer  and  frame  resi- 
dence English  style,  composition 
shingle    roof. 

Owner — J.  J.  Meigs,  315  Montgomery 
St.,   San  Francisco. 

Architect — Ashley  &  Evers,  58  Sutter 
St.,   San   Francisco. 

Contractor — E.    D.    Meier,    .San    Rafael. 


To  Be  Done  By  Day's  Work. 
DWELLINGS  Cost,    $4000    each 

SAN  FRANCISCO,   N  Estero   97   145   197 

252    307    357    W   Alviso   &    N   Estero 

139    1S9   E  Lunada  Way. 
Eight    1-story      and     basement     frame 

dwellings. 
Owner — G.   W.   Morris,   101  Urbano  Dr., 

San   Francisco. 
Plans   by.  owner. 


Contract  Awarded. 

RESIDENCES  2,  $14,005;  1,  $13,521 

SAN  FRANCISCO.  Lots  3  &  4  Blk.  24 
St.  Francis  Wood  Extn.  No.  2  & 
W  San  Buenventura  Way,  Ptn  Lot 
5  and  all  Lot  6  Blk  13  St.  Francis 
Wood. 

Three   1-story   &   basement  frame  resi- 

Owner — w'estgate    Park    Co.,    278    Post 

St.,   San  Francisco. 
Architect — Masten  &  Hurd,  278  Post  St. 

San   Francisco. 
Contractor — J.  Prout,  515  Magellan  St., 

San  Francisco. 

Plans  Complete — ^Owner  To  Take  Fig- 
ures. 

RESIDENCE  Cost,    $7000 

BURLINGAME,   San  Mateo  Co.,  Cal. 

One-story  and  basement  frame  and 
stucco  tile  and  T  &  G  roof. 

Owner — C.  L.  Erckert,  555  14th  St.,  San 
Francisco. 

Architect — R.  R.  Irvine,  Call  Bldg.,  San 
Francisco. 

Contract  Awarded. 

DWELLING  Cost,   $11,000 

OAKLAND,  Alameda  Co.,  Cal.  S  Lark- 
spur Rd.,   200  W  Hillcroft  Rd. 

Two-story    10-room    dwelling. 

Owner — Mrs.  A.  Lanteri,  2910  Tele- 
graph  Ave.,  Oakland. 

Architect — None. 

Contractor — McWethy  &  Greenleaf, 
2910  Telegraph  Ave.,  Oakland. 

Plans   Being  Prepared. 
RESIDENCE  Cost,    $9,000 

SAN    FRANCISCO.      St.    Francis    Wood. 
Two-story    and     basement    frame    and 

stucco   residence. 
Owner — Withheld. 
Architect — Fabre     &     Hildebrand,     110 

Sutter  St.,    San  Francisco. 

Bids   Opened. 

RESIDENCE  Cost,    $ 

PEBBLE    BEACH,    Monterey    Co.,    Cal. 
Two-story     and     basement    frame     and 

stucco    slate      roof      Norman      type 

residence    (17    rooms,    5    baths    and 

separate    garage). 
Owner — Withheld. 
Architect  —  Houghton  Sawyer,  Hearst 

Bldg.,  San  Francisco. 
Bids    are    for   a   general   contract,    ex- 
cepting   heating    plant,    light    fixtures, 
hardware,  landscaping,   etc. 

M.  J.  Murphy,  Carmel,  Cal $32,990 

Dossett  &  Ruhl  Co 33,143 

Chas.   Stockholm  &  Son 34,790 
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RF^TdIncI  ^'^'"'^'''  cost,    $9000 

OAKLAND    Alameda  Co.,  Cal.     Crocker 

Highlands.  .  . 

Two-story    frame    and    stucco      Spanish 

style   residence   with   tile  roof. 
Owner — Wm.  Ganey.        ,  ■u..„„ 

Architect  —  F.     H.     Reimers,     Tribune 

Tower,   Oakland. 


To  be  Done  by  Day's  Work. 
APARTMENTS  Cost,     $18,000 

SAN    FRANCISCO.        SW      Filbert    and 

Franklin  Streets. 
Three-story  and  basement  frame  apait- 

ment  building    (12   apts.) 
Owner— G.    A.    Metcalfe,    311    Turk    St., 

San   Francisco. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,    San   Francisco. 

ITsh^cir^'cX-  $25,000  &  $18,000 
SAN  FRANCISCO,  St.  Francis  Wood. 
Two    2-story    and   basement    frame    and 

stucco  residences  and  garages  witU 

tile  roofs. 
Owner— Withheld.  «„*»„,. 

Architect— A.    J.    Horstman,    110    Sutter 

St..  San   Francisco. 
Plans    -will    be    ready    for    figures    in 
about  3  weeks. 


Plans   Being   Prepared.  nrnnn 

RB.SIDENCE  ^       ^?^*W*„^^;i 

SAN  FRANCISCO,   St.    Francis   Wood. 
Two-story    and    basement    frame    and 

stucco    residence    and   garage   with 

tile   roof. 
Owner — Withheld. 
Architect— A.    J.    Horstman,    110    Sutter 

St..    San    Francisco. 
Plans    will    be    ready    for    figures    in 
about  three  weeks. 

Figures  Being  Taken   From  a  Selected 

List   of  Contractors. 
RESIDBNCF  Cost    $26,000 

S\N  MATEO.   San  Mateo  Co.,  Lai. 
Two-storv  frame  and  stucco  residence, 
tile  roof,  9  rooms,  4  bathrooms    ga- 
rage  with   living   quarters,   stables, 
swimming  pool. 
Owner — Withheld.  T,t,«i„„ 

Architect-Chas.  E.  .T.  Rogers,  Phelan 
Bldg.,   San   Francisco. 

Contract   Awarded.  .iKnnn 

S-CQTTlENCE  Cost.     Slb.UUU 

sIn  MATEO,  San  Mateo  Co.,  Cal.,  Lot 
2S3  Clark  Drive  &  Englewood. 

S;Te?-Har?rDana,  430  Highland,  San 

Cont'^act'o°r  -  Arthur  Dusenberry,  442 
Hurlingham,   San  Mateo. 

Plans  Complete.  tin  000 

RESIDENCE  Cost,   $iu,uuu 

BERKELEY,    87    Shasta   Ave. 

g^ne?— Elizabeth  Newstadt,   77   Shasta 

Ave.,  Berkeley. 
Architect— Dorethy  Warner,  55  5th  Ave 

San  Francisco. 

Contract   Awarded. 

RESIDENCE  Cost,   ?z,3.uuu 

PIEDMONT.  Alameda  Co.,  Cal.  Pied- 
mont Highlands. 

Two-story  and  basement  frame  and 
stucco  residence    (tile  roof). 

Owner— Marshall  C.  Seagrave,  2043 
Oakland   Ave.,    Piedmont. 

Architect  —  Houghton  Sawyer,  Hearst 
Bldg.,   San  Francisco. 

Contractor-Fred  J..  Wcstlund.  795 
Highland   Ave.,   Piedmont. 
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Sub-Contracts   Awarded. 

SCHOOL  &   OFFICE  Cost,  $30^000 

SAN  FRANCISCO.  SW  Grove  and  Bu- 
chanan  Sts. 

One-stnrv  class  C  school  and  office 
building  (1st  unit  of  an  education- 
al  center).  .      ,  , 

Owner — Hebrew  Free  Loan  Ass  n  and 
Jewish    Educational    Society. 

Architect — Morrow  &  Garren,  Chron- 
icle Bldg.,  S.  F.  „  .   , 

Sheet  Metal — Pencovic  Sheet  Metal 
Works,    4245    Geary    St.,    S.    F. 

■WrniiKht  Iron — Star  Ornamental  Iron 
Works.   1271   Folsom   St.,   S.  F. 

MiUwnrk — National  Mill  &  Lumber  Co., 
320  Market  St.,  S.  F.  „      „„,„ 

Electrical — Dowd-Seid  Electric  Co.  2369 
Mission    St.,    S.   F. 

Tile    Work— H.    Gervais,    1727    Mission 

St.,  S.  P.  ^    , 

Other    contracts    previously    repirted 

are-    General    contract    awarded    to    H. 

Abr.Tms,  50  Stillman,  S.  F.;  Brick  work 

to  Mealy  &  Collins,  180  Jessie  St..  S.  F; 

Pluniliing  to  T.  B.  Boysen,  1249  Divisa- 

dero   St.,   S.   P. 


SCHOOLS 


Plans   Being  Figured— Bids   Close   Dec. 

AUDTIOr'iUM  Cost,   $ 

TURLOCK,    Stanislaus   Co..   Cal. 
Two-story  brick  auditorium. 
Owner  —  Turlock    Union    High    School 
District,  A.  G.  Crowell,  Clerk,  Tur- 

ArchiTect— W.   H.   Weeks,    369   Pine   St., 
San  Francisco.  . 

General  contract  bids  are  desired 
with  alternate  propositions  on  heating 
and  ventilating.  Cer.  check  B%  Pay- 
able to  Jas.  C.  Nichols,  Chairman  of  Bd. 
of  Trustees  of  Dist.,  ren.  with  bid. 
Plans  obtainable  fror  Architect. 


Contracts  Awarded. 

SCHOOL  Cost,  $250,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.,  Santa 

Clara  Street   site. 
Two-story    reinforced    concrete    Junior 

high  school. 
Owner — San   Jose   Board    of   Education. 
\rchitect — W.   H.  Weeks,    369   Pine  St., 
San  Francisco  and  Tribune  Tower, 
Oakland,  and  Binder  &  Curtis,  Bin- 
der Bldg..  San  Jose,  associated. 
Genernl  ooiitract  to  F.   T.   Edmans,   143 
N-8th    St..    San      Jose,      prop.       (1) 
$203,970;  prop.   (2)   $14,297. 
Heatlne  &  ventOating  to  Ideal  Heating 
Co  .  192  Erie  St.,   S.   F.,    (1)    $17,95a; 
(2)    $1074. 
Eleotrical  Work  to    Roy   Butcher    68   S 
Willard   St.,   San   Jose,    (1)    $11,136, 
(2)    $287. 
Ml  contracts  were  let  with  a  thirty- 
day  option  on  Proposition  2   (it  the  ad- 
dition to  the  music  room  is  made,  to  be 
added  to  figures  on  Prop.  1.) 


'"PRATTr- 


ON   THURSDAY  next. 

WE   SHUT  off  the  gas. 

STOP  THE  financial  engine. 

•     *     • 
AND  GIVE   thanks. 

FOR  THE  President. 

OF   THE   United   States. 

HAS  ISSUED  a  proclamation. 

THAT  WE  cease  our  labors. 

ON  THAT  day. 

NOW  DEAR  reader. 

SUPPOSE  ON  Thursday  next. 

YOU  TAKE  your  pencil. 

AND  ADD  up  the  blessings 

YOU    HAVE    received 

DURING  THE   past  year 

MANY   OF   us   rush. 

DOWN  THE  road  to  wealth. 

AND  NEVER  see  Miss  Happiness. 

AND   MANY   other   things. 

WE  SHOULD  be  thankful  for. 

IT  IS  the  grateful  person. 

WHO  IS  the  happy  fellow. 

CLARENCE  SAND  Pratt,  president. 

OF   THE   Pratt  Building  Material   Co. 

DOUGLAS  300— "easy  to  remember." 

AND   PRODUCER  of  clean  sand. 

CRUSHED    ROCK    and    gravel. 

AT    MARYSVILLE,    Sacramento. 

PRATTROCK    (NEAR   Folsom). 

AND  PRATTCO,   Monterey  County. 

IS  SURELY  full  of  gratitude. 

FOR   THE   wonderful  sand. 

AND   CRUSHED   rock   business. 

SANDY  HAS  enjoyed. 

during;  THE  present  year. 


sandy   has  a   band. 

OP  FAITHFUL  employees. 

THAT  PLAY  a  large  part. 

IN  THE  success. 

OF  S.VNDY   Pratt's  business. 

GROWING  AS  it  is. 

FROM  YEAR  to  year. 

SO  YOU  see,  dear  reader. 

THERE  ARE  blessings. 

IN  THIS  dear  old  world. 

IF  WE   but. 

TAKE  OFF  our  smoked   glasses. 

AND  SEE   the  beautiful  sunshine. 

SHOULDN'T  WE  be  thankful. 

TO    SPEND    our    Thanksgiving    Days. 

IN  THIS  wonderful  State. 

AND   SANDY   Pratt   thinks. 

WE   SHOULD  yell  with  gratitude. 

«     •     • 
THAT  WE  are  Americans. 

AND  DO  not  live. 

IN  THE  European  atmosphere. 

OF  SELFISHNESS  and  turmoil. 

"I  THANK  you." 


Sandy  Pratt,  President  of  the  Prat 
Building  Material  Co.  of  PrattrocI 
(near  Folsom).  Marysville.  Prattci 
(Monterey  County).  ?7ncramento  am 
San  Francisco,  is  thankful  that  Mr.  B 
\  Coyote  did  not  catch  all  the  turkeys 
Sandy  is  a  producer  of  sand,  rock  an( 
gravel.  He  eats,  but  does  not  produc 
turkeys. 
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l;lJs   UcliiK  Taken— To  Bo  Opened  Dec. 
2.  l;t24. 
1  MNASIUM  Cost,  $20,000 

(IsC  unit  $8000) 
xIJ.KJO,  Sxlano  Co.,  Cal. 
.  -Ktory  frame  gymnnslum   (let  unit) 
>  ner — J:oard  of  Kducatlon  of  Vallejo. 
I  ihltect — W.   A.   Jones,   Vallejo. 


ins  Rolng  Prepared. 
HOOIv  Cost,    J18,000 

lltUHON   SCHOOL  DISTRICT, 
.-.stor.v   frame  and  stucco  school. 
'.  iier — Tiburon  Grammar  School  Dlst. 
chilcct — Norman   Coulter,   46  Kearny 
St.,   San   Francisco. 


\L,AMEDA,    Alameda    Co.,    Cal.— Bids 

[e  opened  Nov.  18  at  6  p.  m.  by  C.  J. 
I  Four.  Secretary  Board  ot  Education, 
ly  Hall,  Oak  and  Santa  Clara  Streets, 
1  furnishing  230  school  desks,  ad- 
^lable,     set     up,     as     follows;       100-B, 

-C,  15  rears.  B  and  15  rears,  C.  The 
k      Ribbon      Manufacturing    Co.,    G35 

ward  St..  S.  F.,  was  awarded  con- 
nt.      Complete    list    of    bidders    fol- 

Irik    Ribbon    Manufacturing   Co.,    (B) 
Til;     (C)     $937;     (B     reras)     $120;     (C 
ars)    $120. 
i;ucker   Fuller  Desk  Co.,    (E)    $1,057; 

)  $1,035;  (B  rears)  $131.55;  (C  rears) 
:.;i.55. 
I\   W.   Wentworth   &   Co.,   (B)    $1,057; 

1  $1,035;  (B  rears)  $131.55;  (C  rears) 
:;1.55. 

•.    F.    Weber   &    Co.,    (B)    $1,057:    (C) 

"35;     (C     rears)     $131.55;     (C     rears) 


\LAMEDA.  Alameda  Co.,  Cal.— Bids 
-  le  opened  by  C.  J.  DuFour.  Secty. 
ard  of  Education,  City  Hall,  Novem- 
r  18,  at  9  p.  m.  for  lathing  and  plas- 
ing  in  connection  with  new  high 
;iool.  Herman  Bosch,  429  Fulton  St., 
ill  Francisco,  was  awarded  contract 
$75,800.  Other  bids  were:  Joseph 
•cenhack,    $85,825    and    Jas.    F.    Smith, 

■  ;.900.  Carl  Werner.  Santa  Fe  BIdg., 
F.,   is   the   architect. 

SAN  RAFAEL,  Marin  Co.,  Cal. — Bids 
re  received  as  follows  on  Nov.  18, 
:t,    by    Oliver      R.      Hartzell,    Sect'y., 

■  ard  of  Education,  to  fur.  and  install 
10  sri.  ft.  blackboard  in  new  San  Ra- 
I'l   HiKh   School.     Separate   bids   were 

■  I  eived  to  fur.  and  install  approx. 
'"   steel  book  lockers,   12  by  12  in.  by 

■  in.  and  approx.  250  steel  athletic 
ckers.  also  for  high  school. 

\     L.    Stewart,    109    Stevenson    St.,   S. 

F "Permrock"  $.62  V"  sq.  ft. 

F.  Weber  &  Co.,   S.   F 

■Hylo"  $.50'4  sq.  ft.    Comp.    slate   $.658 

Ink   Ribbon  Mfg.  Co.,   S.   F 

"Litho"    $.40   s(i.    ft. 

.Stewart    School    Supply    Co.,     Stock- 
ton     $.50  &  $.628  sq.  ft. 

Cheek  &  Gillis,  S.  F.  .  .$.30  &  $.31  sq.  ft. 
Contract  was  awarded  to  A.  L.  Stew- 
art. 

Steel  Book  Lookers 

'•,   J.  Waterhouse,  S.  P $3.50  each 

red  Medart  Co.,  S.  F 4.07   each 

imestown  Mfg.   Co 4.05  each 

■  o.   H.   Trask.  S.   F 3.60  each 

'    F.   Weber  Co.,   S.  F 3.96   each 

Bids  on  other  lockers  were  in  propor- 
Hin.  Bids  were  taken  under  advlse- 
-vnt.  Keys  and  Locks  were  not  in- 
luded   in   locker  bids. 

LOS  ANGELES.  Cal.— Archt.  Paul  C. 
I'ape.  1133  Central  Bldg.,  is  completing 
working  plans  for  a  2-story  side  add. 
to  gramm.ar  school  bldg.  at  97th  St. 
school  site  on  97th  St.  bet.  Moneta  and 
Figueroa  Sts.  for  bd.  of  ed. :  auditorium 
In  seat  300,  12  classrooms,  offices; 
120x123  ft.,  brick  walls,  tile  and  comp. 
'■fe:.,  maple  fls..  pine  trim,  relnf.  cone. 
'  'Tridor  and  stair  constr.,  slate  black- 
'"ards.  add  to  present  steam  htg.  sys., 
i"ilets;    $108,000. 

LONG  BEACH.  L.  A.  Co.,  Cal.— Archts 
John  C.  Austin  and  Frederick  M.  Ash- 
ley, 1119  Detwiler  Bldg.,  Los  Angeles, 
have  completed  plans  for  new  Wood- 
row  Wilson  high  school  bldgs.  for  Long 
Eeacb.  The  group  will  Include  admin- 
istration bldg.,  science  bldg.,  auditor- 
ium bldg..  shop  bldg.,  shower  bldg.  and 
store  bldg.;  2-story  and  1-story,  reinf. 
cone,  construction,  stucco  exter.,  cast 
stone  trim,  clav  tile  and  comp.  rfs., 
Italian  renaissance  style;  $600,000.  The 
board  of  education  of  Long  Beach  will 
advertise  for  bids   shortly. 


DNT.MtIO,  San  Uornardino  Co.,  Cal. — 
Archt.  .Niirnian  F.  Marsh,  Broadway 
Central  Bldg..  Los  Angeles,  Is  pre- 
paring plans  for  a.  grammar  school 
bldg..  at  cor.  E.  D  St.  and  AUyn  Ave., 
Ontario,  for  Ontario  school  dlst:  8  class 
rras.,  offices:  $50,000.  Bonds  have  been 
voted  for  $64,000  and  the  remainder  of 
the  money  will  be  used  to  purchase  sch. 
furniture  and  playground  equipment. 

LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— Archt.  W.  S.  Hebbard,  534  Hellman 
Bldg.,  has  completed  working  plans 
for  a  2-story,  8-unit  add.  to  grammar 
school  bldg.,  at  Leland  Ave.  school  site 
on  Leland  Ave.,  for  bd.  ot  educ;  61  x 
147  ft.,  brick  walls,  stone  trim,  comp. 
rfg.,  steam  htg.,  concr.  corridor  and 
stair  constr.,  pine  trim.,  slate  blaokbds; 
$84,000;  bd.  of  educ.  will  take  bids 
soon. 


FULLERTON,  Orange  Co..  Cal. — Arch 
Carleton  M.  Winslow.  921  Van  Nuys 
Bldg.,  Los  Angeles,  is  preparing  plans 
for  a  1-slory  gymnasium,  at  the  Ful- 
lerton  union  high  school  site  for  Ful- 
lerton  Union  High  School  District;  gym 
locker  and  shower  rooms,  offices,  class- 
rooms: 80  X  195  ft.,  with  2  wings,  br. 
plastered,  steel  fr.,  comp.  rfg.,  maple 
floors,  htg.  from  central  htg.  plant, 
pine  trim,  tile  and  marble  work;  $125,- 
nOO. 


SAN  FRANCISCO— Bids  will  be  asked 
by  Board  of  Public  Works  shortly  to 
construct  additional  units  to  Galileo 
High  School  in  Van  Ness  avenue  near 
Francisco  street,  units  to  consist  of 
gymnasium  and  athletic  field.  John 
Keid  Jr.,  architect.  First  National  Bank 
Bldg. 


LODI,  San  Joaquin  Co.,  Cal. — The 
following  bids  were  received  by  the 
Board  of  Trustees  of  the  Lodi  Union 
High  School  District,  November  18, 
1924  at  2  P.  M.  for  the  construction 
of  a  one-story  brick  and  steel  shop 
building,  alter  present  shop  building 
into  gymnasium  and  alterations  to 
present  gymnasium.  Architects  Wright 
&  Satterlee,  Bank  of  Italy  Building, 
Stockton.  The  bids  have  been  taken 
under   advisement. 

(1)  is  for  Complete  Bid,  (2)  change 
inside  wall,  (3)  change  in  glass,  (4) 
omit  work  on  boys'  gymnasium,  (5) 
omit  work  on  girls'  gymnasium. 

Fredrickson  &  Shannon,  Peoples'  Bk. 
Bldg.,  Sacto.,  alt.,  (1)  $47,150,  (3)  $700, 
(3)    $200,    (4)    $13,687,    (5)    $1376. 

J.     A.     Allen,     Stockton,     (1)     $49,517, 

(2)  $605,  (3)  $179,  (4)  $14,393,  (5)  $1476. 
J.    P.    Shepherd,    Stockton,    (1)     $49,- 

777,  (2)  $600,  (3)  $179,  (4)  $13,000,  (5) 
$1400. 

Campbell  Constr.  Co.,  Sacto.,  (1)  $50,- 
884,  (2)  $1052,  (3)  $116,  (4)  $15,500,  (5) 
$2500. 

C.  L.  Hansen,   (1)   $51,859.67,   (2)    $635, 

(3)  $188.27,    (4)    $11,020.80,    (5)    $1440.12. 
A.    J.    Vickroy,    (1)    $55,355,    (2)    $800, 

(3)   $377.   (4)   $15,901,   (5)  $1940. 

C.  F.  Mabery,  Sacto,  (1)  $55,693,  (2) 
$814,    (3)    179,    (4)    $15,750,    (5)    $1915. 

Herndon  &  Finnigan,  Sacto,  (1)  $57,- 
764,  (2)  $1516,  (3)  $173,  (4)  $16,200,  (5) 
$2360. 
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SAN  FRANCISCO— The  following  is 
a  report  of  City  Architect  John  Reid, 
.Ir.,  covering  the  progress  of  plans  and 
spocltlcatlons  for  school  improvements 
under  the  recently  voted  $12,000,000 
bond  issue: 

Alamo  School  (east  side  of  Twenty- 
third  avenue  between  Clement  and 
Caliloinia  streets) — Bids  for  the  con- 
struction of  this  new  school  building 
will  be  received  by  Board  of  Public 
Works,  December  10,  as  jjreviously  re- 
ported. Architect,  Miller  &  Pflueger, 
Lick   Bldg.,    S.    F. 

Alvarado  School  (Lick-Noe  School) 
(southeast  corner  of  Douglas  and 
Twenty-second  streets) — Preparation  of 
plans  and  speciticutions  in  progress. 
Architect,  G.  Albert  Lansburgh,  140 
aiontgomery  St.,  S.  F. 

Anza  Street  Scliool  (Lafayette) 
(south  side  of  Anza  street  between 
Thirty-sixth  and  Thirty-seventh  ave- 
nues) —  Preparation  of  preliminary 
sketches  n  progress.  Architects,  Ward 
&   Blohme,   454   California   St.,    S.  F. 

Edison  School  (west  side  of  Dolores 
street  between  Twenty-second  and 
Twenty-third  streets) — Preparation  of 
preliminary  sketches  in  progress.  Ar- 
chitect, G.  A.  Applegarth,  Claus  Spreck- 
els   Bldg.,    S.   F. 

Everett  (Sanchez)  School  (east  side 
of  Sanchez  street  between  Sixteenth 
and  Seventeenth  streets) — Preparation 
of  plans  and  specifications  in  progress. 
Architects,  Bakewell  &  Brown,  251 
Kearny  St.,  S.  F. 

Galileo  High  School .  (Additional 
units,  gymnasium  and  athletic  field,  in 
the  block  bounded  by  Van  Ness  avenue. 
North  Point,  Polk  and  Francisco 
streets) — Preparation  ot  plans  and 
specifications  in  progress.  Architect, 
John   Reid,   Jr.,   60   Sansome   St.,   S.   F. 

Hawthorne  School  (east  side  of  Shot- 
well  street  between  Twenty-second  and 
Twenty-third  streets) — Preparation  of 
preliminary  sketches  in  progress.  Ar- 
chitects, Weeks  &  Day,  315  Montgom- 
ery, S.  F. 

Hearst-Moulder  School  (Oak,  Page 
and  Webster  streets) — Preparation  of 
preliminary  sketches  in  progress.  Ar- 
chitect, John  Reid,  Jr.,  60  Sansome  St., 
San  Francisco. 

Henry  Durant  School  (Buchanan  and 
O'Farreli  streets) — Preparation  of  pre- 
liminary sketches  in  progress.  Archi- 
tects, Frederick  Meyer  and  Alvin  John- 
son,   742   Market  St.,   S.   F. 

Le  Conte  School  (west  side  of  Harri- 
son street  between  Preclta  avenue  and 
Army  street) — Plans  and  specifications 
have  been  submitted  to  the  Board  of 
Education  for  approval.  Architects, 
John  Galen  Howard  and  Asso.,  First 
National  Bank  Bldg.,  S.  F. 

Mission  High  School  (Eighteenth 
street  between  Church  and  Dolores 
streets) — Preparation  ot  plans  and 
specifications  in  progress.  Architect, 
John   Reid   Jr.,    60    Sansome    St.,    S.   F. 

Mission  Junior  High  School  (Six- 
teenth, Dehon,  Seventeenth  and  Church 
streets) — Preparation  of  preliminary 
sketches  in  progress.  Architect,  John 
Reid  Jr.,   60   Sansome   St.,   S.   P. 

Monroe  Junior  High  School  (Excel- 
sior, London,  Avalon  and  Madrid 
streets) — Preparation  of  preliminary 
sketches  held  in  abeyance  awaiting 
further  action  of  the  Board  of  Educa- 
tion. Architect,  John  Reid  Jr.,  60  San- 
some   St.,    S.    F. 

Portola  Junior  High  School  (Girard, 
Bacon,  Goettingen  and  Burrows 
streets) — Preparation  of  preliminary 
sketches  in  progress.  Architect,  Joseph 
&  Stone,  Call  Bldg.,  S.  P. 


LOS  ANGELES,  Cal.— Archt.  A.  P. 
Rosenheim,  515  Broadway  Arcade  Bldg. 
is  completing  working  plans  for  a  18- 
unit,  2-story  grammar  school  at  42nd 
St.  school  site,  at  42nd  St.,  43rd  St.,  4th 
Ave.  and  5th  Ave.,  for  bd.  of  educ; 
auditorium  to  seat  about  300,  12-class- 
rooms,  kindergarten  dept. ;  rug.  br.  fac- 
ing, art  stone  trim.  comp.  rfg.,  base- 
ment, maple  fls.,  reinf.  cone,  corridor 
and  stair  constr.,  slate  blackbds.,  pine 
trim;   $125,000. 


ALAMEDA,  Alameda  Co.,  Cal. — Until 
Dec.  2,  8  P.  M.,  bids  will  be  rec.  by  C. 
J.  DuFour,  Sect'y.,  Board  of  Education, 
to  grade,  rock  and  surface  Lincoln 
School  yard.  Mound  and  Van  Buren 
Sts.  Cert,  check  10%  req.  with  bid. 
Purtlier  information  obtainable  from 
secretary. 
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LOS  ANGELES,  Los  Angeles  Co., 
Cal.— Salih  Bros..  505  Detwiler  Bldg. 
subm.  low  bid  at  $65,1411  to  L.  A.  bd. 
educ.  Nov.  14  for  2-story  brick  addi- 
tion at  Raymond  Ave.  school,  7511  Ray- 
mond Ave.  Low  bidders  on  sub-trades 
were:  Plumbing,  E.  W.  Crowell  Co.,  744 
S  San  Pedro  St.,  $1998;  htg.  and  vent., 
Emerson  &  Keeler,  1909  S  Vermont  Av, 
S6670;  painting,  Horace  H.  Mann,  2411 
S  Vermont  Ave.,  $1040;  electrical,  H. 
H.  Walker,  1800  W  12th  St.,  $1552.  A. 
C.  Martin,  archt.,  22S  Hlggins  Bldg.,  8S 
X  206  ft.,  press,  brick,  art  stone,  tile 
and  comp.  rf.,  reinf.  concr.  corridors 
and  stairs,  maple  fls. 

LOS  ANGELES,  Los  Angeles  Co., 
Cal. — Archt.  T.  Beverly  Keira,  Jr.,  716 
Haas  Bldg.,  is  completing  plans  for  a 
2-story  and  basement  brick  grammar 
school  bldg.  at  the  Albion  school  site 
on  Avenue  19.  for  bd.  of  ed.;  auditor- 
ium to  seat  250  people,  9  classrms.,  of- 
fices, toilets,  60  X  135  ft.,  plas.  exter. 
comp.  rfg.,  reinf.  concr.  corridor  and 
stair  constr.,  maple  and  cem,  fir.,  slate 
blackbds.,  pine   trim;   $84,000. 

ELK  GROVE,  Sacramento  Co.,  Cal. — 
Until  Dec.  2,  8  P.  M.,  bids  will  be  re- 
ceived by  S.  R.  Gage,  clerk.  Elk  Grove 
Union  High  School  District,  to  con- 
struct three  tennis  courts  at  high 
school  grounds.  Cert,  clerk  10%  pay- 
able to  clerk  req.  with  bid.  Plans  ob- 
tainable from  Dean  &  Dean.  Architects, 
California  State  Life  Bldg.,  Sacramento. 
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LOS  ANGELES,  Cal. — Archt.  Chas.  M. 
Hutchinson,  1123  Central  Bldg.,  is  com- 
pleting working  plans  for  2-story 
school  bltlg.,  at  Western  and  Manches- 
ter sch.  site,  near  Cor.  Western  and 
Manchester  Aves.,  for  bd.  of  educ. ; 
classrms.,  offices,  br.  walls,  part  base- 
ment, br.  and  plas.  exter.,  tile  rfg.,  ma- 
ple and  cem.  fls..  slate  blackbds.,  pine 
trim,  cone,  corridor  and  stair  constr., 
folding  partitions;   $84,000. 

LOS  ANGELES,  Cal.— Archts.  Walker 
&  Eisen,  701  Grant  Republic  Lift  Bldg. 
are  completing  plans  for  a  new  bldg.  to 
be  erected  at  South  Park  Ave.  school 
site.  Twelve  units,  2-story,  85x121  ft., 
red  press,  brick  facing,  comp.  rfg.,  pine 
trim,  cem.  and  maple  fls.;   $84,000. 

SANTA  CRUZ,  Santa  Cruz  Co..  Cal. 
— Wilson  &  McGranahan  Constr.  Co., 
Santa  Cruz,  at  $2376  awarded  contract 
to  erect  School  for  Bald  Mountain 
School  District.  C.  L.  Covey  sub- 
mitted a  bid  in  excess  of  $3600  which 
was  not  considered  due  to  failure  to 
enclose  certified  check.  Allen  C.  Col- 
lins,  architect,   Santa   Cruzz. 


SAN  FRANCISCO — Elliott  and  Grant, 
180  Jessie  St.,  S.  F.,  awarded  contract 
by  Board  of  Public  Works  to  construct 
exits  at  Girls'  High  School.  The  super- 
visors have  been  requested  to  appro- 
priate $4636  to  cover  the  cost  of  the 
contract. 


WOODLAND,  Yolo  Co.,  Cal.  —  Until 
Nov.  28,  2  p.  m..  bids  will  be  rec.  by 
Mrs.  Katherine  E.  Fait,  secy.  Woodland 
Grammar  School  District,  to  fur.  50  No. 
5  single  and  140  No.  4  single  students' 
desks;  5  No.  5  single  rears;  14  No.  5 
single  rears;  desks  to  be  cast  iron  com- 
bination, hard  maple  with  dark  brown 
or  walnut  flat  varnish  finish.  Samples 
must  accompany  bids.  Fui'ther  informa- 
tion   obtainable   from   secy,   of   district. 


WOODLAND,  Yolo  Co.,  Cal.  —  Until 
Nov.  28,  2  p.  m.,  bids  will  be  received 
by  Wm.  M.  Hyman,  secy.  Woodland 
High  School  District,  520  Main  street, 
to  furnish  and  install  in  high  school: 
approx.  225  pupils'  desks  or  chair  desks 
size  one;  approx.  75  pupils'  desks  or 
chair  desks,  size  two;  12  regular  sized 
and  four  small  sized  teachers'  desks; 
16  teachers'  desk  chairs;  one  princi- 
pal's office  desk  and  three  office 
chairs;  one  secretary's  desk  or  table 
desk;  150  opera  or  assembly  seats  with 
alternative  bid  for  furnishing  150 
backs  and  seats  for  150  sets  of  steel 
frames  saved  from  high  school  recently 
destroyed  by  fire;  to  be  placed  in  good 
condition  and  fitted  properly  to  backs 
and  seats.  Bids  must  be  accompanied 
by  photographs  or  samples  of  materials 
to  be  furnished.  Further  information 
obtainable    from    secretary. 

PETALUMA.  Sonoma  Co.,  Cal. — Until 
Nov.  29,  S  p.  m.,  bids  will  be  received 
by  Board  of  Education  to  furnish  and 
install  550  steel  lockers,  12x12x36  inch 
in  double  tiers;  with  or  without  locks; 
samples  and  specifications  must  ac- 
company bids.  See  call  for  bids  under 
nffieinl    proposal   sectioxL  in   this   Issne. 


LOS  ANGELES,  Cal.— Until  9  a.  m., 
Dec.  3,  (time  extended  from  Nov.  19), 
bids  will  be  rec.  by  L.  A.  bd.  educ.  for 
addition  No.  2  at  Murchison  St.  school, 
Murchison  St..  bet.  St.  Charles  and  Al- 
cazar Sts.  Bids  will  be  taken  on  gen- 
eral, plumbing,  painting,  htg.  and  ven- 
tilating, and  elec.  Plans  and  spec,  on 
file  at  730  Security  Bldg.  Cert,  or  cash, 
check  or  bond  5%.  Wm.  A.  Sheldon, 
secretary. 

SAN  FRANCISCO  —  Mahony  Bros., 
Flood  Bldg.,  general  contractors  on  the 
High  School  of  Commerce  addition  in 
Fell  St.  bet.  Van  Ness  and  Franklin 
St.,  have  awarded  the  following  sub- 
contracts in  connection  with  the  pro- 
ject: Painting  to  D.  Zelinsky;  Roof- 
ing and  Darapproofing,  Alta  Roofing 
Co;   Terrazzo   work,   P.   Grassl. 


LOS  ANGELES,  Los  Angeles  Co. 
Cal. — Archts.  John  C.  Austin  and  Fred- 
erick M.  Ashley,  1119  Detwiler  Bldg., 
are  preparing  working  plans  for  new 
junior  high  school  bldgs.,  at  George 
Washington  junior  high  school  site  on 
17th  St.  near  Bronson  Ave.  Colonial 
style,  main  bldg.  and  shops,  brick  con- 
struction, stucco  exter.,  slate  rfg.;  61V4 
units;    $345,000. 


BANKS,  STORES  &  OFFICES 


Contract  Awarded. 

STORES  Cost.   $12,000 

BERKELEY.  Alameda  Co.,  Cal.  No. 
1923-25-27  University  Ave. 

One-story   brick   and   steel   stores. 

Owner — Chas.   W.   Knights. 

Architect  —  Hutchison  &  Mills,  1214 
Webster  St.,  Oakland. 

Contractor — Leslie  Wilson,  3051  Ben- 
venue,   Berkeley. 


SAN  FRANCISCO— Until  Dec.  10,  3 
P.  M.  bids  will  be  received  by  Board 
of  Public  Works  to  erect  two-story 
reinforced  concrete  and  brick  school 
(Alamo  School)  in  east  side  of  23rd 
Ave.  bet.  California  and  Clement  Sts. 
Segregated  bids  are  wanted  for  gen- 
eral construction,  est.  cost  $332,000; 
mechanical  equipment,  $15,000;  plumb- 
ing, $16,000;  electric  work,  $7,000. 
Plans  obtainable  from  Bureau  of  Archi- 
tecture, 2nd  floor.  City  Hall.  John 
Reid,  Jr.,  city  architect.  Plans  were 
prepared  by  architects  Miller  &  Pflue- 
ger,    Lick    Bldg. 


SAN  FRANCISCO— E.  B.  Hamilton, 
2735  Folsom  St^  at  $4490  awarded  con- 
tract by  Board  of  Public  Works  to 
move   Everett   school. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Until  Dec.  1,  8  P.  M..  bids  will  be  re- 
ceived by  Boyce  R.  Fitzgerald,  Clerk, 
Kern  County  Union  High  School  Dist., 
to  furnish  and  install  electric  fi.xtures 
and  finish  hardware  in  Academic  Build- 
ing. Chas.  H.  Biggar,  architect,  Bank 
of  Italy  Bldg.,  Bakersfield.  Cert,  check 
10%  payable  to  Board  of  Trustees  of 
District  req.  Specifications  obtainable 
from  architect.  Sec  call  for  bids  under 
officinl   proposal  seetion  in  this   issne. 


WILMINGTON,  Los  Angeles  Co.,  Cal. 
— Archts.  John  C.  Austin  and  Frederic 
M.  Ashley,  1119  Detwiler  Bldg.,  Los 
Angeles,  are  preparing"  working  plans 
for  Wilmington  High  Scliool  No.  2  to 
be  erected  at  Wilmington.  Two  Bldgs., 
main  bldg.  and  shops;  54  units,  Flem- 
ish style,  brick  construction,  selected 
common  brick  facing,  slate  or  tile  rfg; 
$385,000. 


VENTURA,  Ventura  Co.,  Cal.— Until 
7:30  P.  M.,  Dec.  9,  bids  will  be  received 
by  San  Buenaventura  School  District 
at  city  hall,  Ventura,  for  6  classroom 
school,  152x83  feet  on  Macmillan  St., 
Ventura.  Separate  bids  will  be  taken 
on  general,  plumbing,  electrical,  heat- 
ing and  painting.  Deposit  of  $10  for 
plans,  to  be  refunded.  Cert,  check  or 
bond,  5%.  Plans  and  specifications  on 
file  with  Mott  M.  Marston,  architect,  507 
Douglas  Bldg.,  Los  Angeles,  and  A.  L. 
Vincent,  secretary,  Ventura,  Face 
brick,  art  stone  trim,  composition  and 
tile  roof,  concrete  corridors,  maple 
floors,   gas   radiators,   stage. 


SAN  FRANCISCO,  Cal.— Bids  previ- 
ously received  by  the  City  Purchasing 
Agent  for  furnishing  3014  steel  lockers 
in  five  school  buildings,  will  be  re- 
jected, and  new  bids  called  for  when 
the  Board  of  Trustees  meet  Monday, 
November  24th,  1924.  New  bids  will  be 
opened  about  the  middle  of  December. 
Slight  clianges  in  specifications  are 
responsible  for  this  action.  The  Dura- 
bilt  Steel  Locker  Co.  was  low  bidder  on 
bids  previously  received  at  $7270. 


NAPA,  Napa  Co.,  Cal. — Until  Dec.  1, 
8  P.  M.,  bids  'will  be  received  by 
Howard  E.  Roper,  Secretary,  Napa 
Union  High  School  District,  to  fur.  and 
install  lawn  sprinliler  system  covering 
about  80,000  sq.  ft.  Bidders  to  sub- 
mit plans,  sizes  of  pipe,  etc.  Details  of 
plot    plan    obtainable    from    secretary. 


WHITCO 

CASEMENT  HARDWARE 

Makes    the    Sash    Self-adjusting. 

No  Hinges  or  Adjusters  Are  Re- 
quired. 

It  is  Non-rattling. 

All  Hardware  Is  Entirely  Con- 
cealed. 

No  Special  Sash  or  Frame  Detail 
Required. 

One  Size  Hardware  Fits  All  Sash. 

May  Be  Installed  to  Swing  to 
Right  or  Left. 

Easily  Fitted  to  Old  or  New  Sash. 

Outside  of  Sash  Easily  Washed 
From  Inside  of  Room. 

WHITCO  HARDWARE  takes  the 
place  of  both  binges  and  ad- 
justers. 


Fwm£ 


XkmmmT 

'HITCD 


Each  set  Is  packed  In  a  neat 
carton  8  Inches  long  and  1  Inch 
square,  which  contains  full  in- 
stalling Instructions. 


Manufactured  by 


1^ 
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DEALERS  INllBUILDINGUSf 


JSPCCnALTES 
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Uids  In. 

STOUKS  Cost,    » 10.000 

BERKIOLKV,  Alameda  Co.,  Cal.  Ban- 
craft  Way  and  Telegraph  Ave. 

t)nc-story  terra  eotta  and  brick  store 
buildiner    (2    stores). 

Owner — Withheld. 

Contractor— Hutchison  &  Mills.  1214 
Webster  St.,  Oakland. 


I'lans    Being    Prepared. 

STOKE     BL.DG.  Cost,     JIO.OOO 

HKHKELEY.   Alameda   Co.,    Cal.      Shat- 

tuck    Ave. 
One-story   concrete   store    buildinff. 
Owner— Withheld. 
Contractor  —  Hutchison   &   Mills,    1214 

Webster  St.,   Oakland. 


Owner  Taking  Sub-Figures. 

.STOKE,   ETC.  Cost,   $90,000 

SAN  FRANCISCO.     S  Market  St.   140  W 

Tenth  St. 
Three-story   and    basement   brick   store 

and   loft    building,  '50x140. 
Owner  —  Symon  Bros.,  1525  Market  St., 

San   Francisco. 
Designer  &  Contractor — R.  McLeran  Co. 

Hearst    BIdg..   San   Francisco. 
Steel    Sash    to   Michel      &    Pfeffer,      1425 

Harrison    St. 
Iron  Works  to  Schrader     Iron     Works, 

1247  Harrison  St. 


Sub-Contracts    Awarded. 

STOKE  Cost,  $44,124 

SAN    FRANCISCO.    Market    St.     150    W 

Marshall  Square. 
One-story      basement      and      mezzanine 

floor   reinforced   concrete   furniture 

store. 
Owner — Hope   Realty    Co.,    1021    Hearst 

Bldg.,  San  Francisco. 
.\rohitect — Geo.  B.  McCrea,  369  Pine  St., 

San  Francisco. 
Contractor    —    L.    J.    Cohn,    110    Sutter 

St.,   San  Francisco. 
Ele«-tric    AVirinB  —    Shipman    &    Lauer, 

1318    Polk    St.,    San    Francisco. 
I'lnnibing — Vincent    Powers,    180    Jessie 

St.,    San    Francisco. 
Reinforcing    Steel — Badt-Falk      Co.,    74 

New    Montgomery    So.,    S.    F. 
Roofing — Bender   Roofing   Co.,   180   Jes- 
sie  St.,    San   Francisco. 
Plastcrine — Harry  Listen,    147    29th  St., 

San    Francisco. 
Sidewalks — P.    H.    Jackson    &    Co.,    237 

First    St.,    San    Francisco. 
Ornamental    Iron — Michel       &       Pfefter 

Iron   Works,  1415  Harrison  St.,  San 

Francisco. 
Contracts    on    other    portions    of    the 
work  will  be  let  later. 


Sub-Contracts    Awarded. 
STORE  &  LOFT  Cost,  $90,000 

OAKLAND,   Alameda   Co.,   Cal.  W   Tele- 
graph   Ave.    105    N    Sixteenth    St. 
Six-story       concrete     store     and       loft 

building. 
Owner — D.  J.  Sullivan.  918  Harrison  St, 

San  Francisco. 
Architect    — •    J.    J.    Donovan,    Tapscott 

Bldg.,  Oakland. 
Contractor — Barrett  &  Hilp.      357      12th 

St..  Oa,Jcland. 
Heating    to    Scott    Co.,    3S1    11th    Street, 

Oaliland. 
Steel    Sash— U.    S.    Metal    Products,    330 

10th    St.,    San   Francisco. 
Sprinkler   System — Grinnell   Co.,    of   the 

Pacific,   5th   and  Brannan   Sts.,   San 

Francisco. 
Elevator — ^Spencer    Elev.     Co.,     166    7th 

St.,  San  Francisco. 
Fire  Escapes — Folsom  Street  Iron  Wks. 

19th   and  Folsom  Sts.,  S.  F. 
Lumber — Sunset    Lumber    Co.,    1st    and 

Water   Sts.,    Oakland. 
Sub-bids    are    being-    taken    on    other 
portions   of  the  work. 

Plans  to  be  Prepared. 

ALTERATIONS  Cost,  $ 

SAN   JOSE,    Santa   Clara   Co.,    Cal.      2nd 

and  San  Fernando  Sts. 
Remodel       two-story       store    and       loft 

building. 
Owner — J.    Bisenbach,    San    Francisco. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 

San  Francisco. 


Contract  Awarded. 

STORE  Cost,    $11,500 

OAKLAND,    Alameda   Co.,   Cal.,   NE   cor. 

47th   and   Grove   St. 
One-story  store  building. 
Owner  —    A.    Kalman    and    Clayton    H. 

Bush,  128  B-14th  St.,  Oakland. 
Architect — None, 
Contractor — A.    Ortzow,    3929    West    St., 

Oakland. 


Sub-Contracts  Awarded. 

OFFICE  BLDG.  Cost.  $25,000 

OAKLAND,   Alameda  Co.,   Cal.,   S   Moss 

Ave.   opp.    Howe    St. 
Two-story  28-room  frame  and  concrete 

office  building. 
Owner — Drs.  Mead  &  Sutherland. 
Architect  &   Contractor — Wm,  Knowles 

1214    Webster   St.,   Oakland. 
«:riiiiinB    to    Arris-Knapp   Co.,    477    Rich 

St..  Oakland,  Cal. 
C'oni-rete  to  J.  H.  Fltzmaurlce,  351  12th 

St.,  Oakland. 
nrick    to    Steven    McPherson,    17th   and 

Telegraph,    Oakland. 
Lumber  to  Bonded  Floors  Co.,  Inc.,  1404 

Franklin   St.,   Oakland. 

PInmbIng  to  Fearey  &  Moll,  1075  40th 
St.,  Oakland. 

Galvnnisr,ed  Iron  to  Robert  Dalziel,  Jr., 
215  Washington.  Oakland. 

Glass  to  W.  P.  Fuller  &  Co.,  259  10th 
St..   Oakland. 

Tile  to  Gladding-McBean  &  Co.,  22nd 
Market  St..  Oakland. 

BlertTic  work  to  Kenyon  Blec.  Co.,  526 
13th    St..   Oakland. 

PaliitInK  to  Jas.  H.  Cobbledick  Co.,  1818 
Harrison  St..  Oakland. 

PInsterinK  to  Wm.  Makin,  1048  Excel- 
sior Ave..   Oakland. 

Stairs  to  E.  D.  Phllbrick  Co.,  41  Sheri- 
dan St..  Oakland. 

Tile  flooring  to  The  Rigney  Tile  Co., 
214S  Telegraph  Ave.,  Oakland. 

Hardwood  floors  to  A.  Walburg,  2336A 
McKinley  St.,  Oakland. 

Mill  work  to  Sunset  Lumber  Co.,  1st 
and  Water  St.,  Oakland. 

Windows  to  U.  S.  Metal  Products,  330 
10th  St.,  San  Francisco. 

Simplex  wl'ndow  fittings  to  Kawneer 
Mfg.  Co.,  8th  &  Dwight  Way,  Ber- 
keley. 

Roof  to  A.  K.  Goodmundson,  2140  San 
Pablo    St..   Oakland. 


Sub-Contracts  Awarded. 

STORE  Cost,   $10,000 

SAN    FRANCISCO.      SW      Fourth      and 

Clara  Sts. 
One-story    and   mezzanine    floor     Class 

Owner — Barrett    &    Hllp,    918    Harrison 

St.,   San  Francisco. 
Architect — R.  W.  Jenkins,  243  Diamond 

St.,    San    Francisco. 
Rlectrical  Work  to  Victor  Lemoge,  281 

Natoma   St..  San  Francisco. 
PInmbing — Ahlbach    &    Mayer,    85    Dor- 
land   St.,   San   Francisco. 
Plastering— H.  Lindewald,  1852  Fell  St, 

San    Francisco. 
Glass- Crowe   Glass   Co.,   574   Eddy  St., 

San   Francisco. 
Roofing — Fibrestone    and    Roofing    Co., 

51    Ringold   St.,    San   Francisco. 
As   previously   reported      Steel      Sash 
awarded   to   U.    S.   Metal   Products,    330 
10th   St.,    San   Francisco. 


Disraeli  saldt  "Confidence  la  a 
plant  of  slow  growth."  The  con- 
fidence whl«h  architects,  con- 
tractors, and  owners  everywliere 
have  in  (tuandt-qnalttr  painting 
and  decorating  service  has  been 
established  throngh  the  strictest 
adherence  to  the  highest  stand- 
ards dnrlng  the  past  40  years. 
Whether  the  Job  be  large  or 
small,  our  paramount  Interest  Is 
to  achlCTe  the  best  result  and 
give  fnll  vnlne  for  every  dollar 
expended.  Quandt-quallty  serv- 
ice Is  a  dependable  serrlce  and 
will  fnlflU  all  your  requirements. 


A,  Quandt  &  Sons 

Painters '  Decorators 

Since  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  FRANCISCO 

Los  ANGELES 


GHICO,  Butte  Co.,  Cal. — Floyd  Hann, 
Chico,  awarded  contract  by  H.  Sllber- 
slein  and  William  Wise  to  erect  one- 
story  reinforced  concrete  (4)  stores 
with  pressed  bricli"  from,  in  Broadway 
bet.  5th  and  6th  Sts. 


Plans  Being  Prepared. 

STORE  BLDG.  Cost,  $30,000 

SAN    FRANCISCO.      W    Mission    S   20th. 
One-story    reinforced      concrete      store 

building. 
Owner — Withheld. 

Architect — A.    H.    Knoll,    Hearst    Bldg., 
San   Francisco. 

Construction  can  not  be  started  until 
after    Jan.    12,    1925. 

Bids  are  now  being  taken  for  wreck- 
ing  the   present   building. 


Contract  Awarded. 

STORE,   SHOP   BLDG.  Cost,    $30,000 

OAKLAND,  Alameda  Co.,  Cal.,  10th  and 
Oak   Sts. 

Two-story  concrete  store  and  shop 
building. 

Owner  —  J.  W.  Barrett,  1301  Leaven- 
worth   St.,    S.    F. 

Architect— E.  T.  Foulkes,  351  12th  St., 
Oakland. 

General  Contractor — C.  W.  Norman,  844 
45th  St.,  Oakland. 


Being  Done  by  Day's  Labor. 
STORE  BLDG.  Est.  Cost,  $20,000 

PALO  ALTO,    Santa  Clara  Co.,   Cal. 
One-story    reinforced      concrete      store 

building,  50x95,   (3  stores). 
Owner  . —  Wm.     Cranston,        Alexander 

Bldg.,  San  Francisco. 
Architect   —   Powers      &      Ahnden,    460 

Montgomery  St.,   San   Francisco. 

Plans   Complete. 

ALTERATIONS  Cost,   $10,000 

SAN  FRANCISCO.  Divisadero  St.,  near 
Haight. 

Alter  theatre  into  a  first  class  mar- 
ket 50  X  120  (tile  work,  plumbing, 
etc). 

Owner — Withheld. 

Architect — C.  O.  Clausen,  Hearst  Bldg., 
San  Francisco. 


Contract   Awarded. 

STORES  Cost,  $10,000 

BERKELEY,  Alameda  Co.,  Cal.  No. 
1401-3-5-7  Grove  St. 

One-story   concrete  stores. 

Owner — P.  E.  Romie,  2655  Dwight  Way, 
Berkeley. 

Architect  —  Hutchison  &  Mills,  1214 
Webster  St.,   Oakland. 

Contractor — Leslie  Wilson,  3051  Ben- 
venue,   Berkeley. 


Plans  Being  Figured. 

OFFICE    BLDG.  Cost,     $100,000 

MARYSVILLE,  Yuba  Co.,  Cal.  Fourth 
Street. 

Seven-story  steel  frame  and  brick  of- 
fice and  store  building  with  plaster 
exterior. 

Owner — Hart  Bros.,  520  K  St.,  Sacra- 
mento. 

Architect — Coates      &      Traver,     Rowell 
Bldg.,   Fresno. 
Bids   are    being   taken   for   a   general 

contract  with  separate  bids  for  heating 

and  plumbing.     Plans  may  be  obtained 

from   the  owner. 


Contract    Awarded. 

STORE  BLDG.  Cost,  $10,000 

OAKLAND,  Alameda  Co.,  Cal.  N  Broad- 
way  150    N    49th   St. 

One-story  store  building. 

Owner — A.  S.  Harvey,  178  Grand  Ave., 
Oakland. 

Architect — None. 

Contractor — L.  Severns,  178  Grand 
Ave.,  Oakland, 


Additional  Sub  Contracts  Awarded. 

ADDITION  Cost,    approx.    $400,000 

SAN  FRANCISCO,  SB  Second  &  Bryant 
Streets. 

Four-story  and  basement  reinforced 
concrete  and  steel  addition  to  lith- 
ograph plant,   240x140. 

Owner — Schmidt  Lithograph  Co.,  2nd 
and  Bryant  Sts..   San  Francisco. 

Engineers — Maurice  Couchot  and  Jesse 
Rosenwalt,   60  Sansome  St.,   S.  F. 

Contractor  —  R.  McLeran  Co.,  Hearst 
Bldg.,    San   Francisco. 

Plastering  to  Herman  Bosch,  429  Ful- 
ton  St.,   San  Francisco. 

Steel  rolling  doors  to  Pacific  Materials 
Co.,  525  Market  St.,  S.  P. 

Steel  sash  to  Detroit  Steel  Products  Co. 
251  Kearny  St.,  San  Francisco. 
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Biltmore  Hotel,  Los  Angeles 

Announcement  is  made  of  the  affiliation  of  the  Western  Safety  Manufactur- 
ing Co.,  Inc.,  of  San  Francisco,  manufacturers  of  electrical  safety  switches,  with 
the  firm  of  Brown  and  Pengilly,  2114  East  Ninth  street,  Los  Angeles.  The  latter 
concern  manufactures  switch  and  panel  boards.  The  former  company  m  future 
will  manufacture  and  distribute  in  conjunction  with  the  Los  Angeles  firm  all 
switchboards  and  panels  in  the  northern  section  of  California. 


The  panels  and  switchboards  are  well  known 
on  the  Pacific  Coast  and  are  extensively  used  in 
the  Southern  California  section,  where,  company 
officials  point  out,  more  than  seventy-five  per 
cent  of  the  office  buildings,  theatres,  clubs  and 
hotels  erected  within  the  past  few  years  have 
been  equipped  with  the  Brown  and  Pengilly  in- 
stallations. 

Among  the  more  important  installations  re- 
cently completed  in  the  Southern  California  sec- 
tion is  the  Biltmore  Hotel  in  Los  Angeles.  Other 
large  installations  include  Grauman's  Metropolitan 
Theatre  in  Los  Angeles  and  another  in  Holly- 
wood. The  Pacific  Finance  Building,  the  Uni- 
versity Club,  Pacific  Mutual  Building  and  other 


notable  structures  have  been  equipped  with  the 
Brown  and  Pengilly  switch  and  panel  boards. 

The  materials  used  in  the  manufacture  of  the 
boards  are  of  the  highest  quality.  G.  E.  Toggle 
switches  and  Jolms-Manville  Ebony  boards^  are 
used  in  the  manufacture.  The  products  are  in- 
spected and  approved  by  the  National  Board  of 
Fire  Underwriters  and  meet  with  the  approval  of 
all  local  departments. 

Catalogs,  prices  and  samples  of  main  switch 
boards,  electric  panel  boards,  safety  switches  or 
special  gutter  for  the  installation  of  wires  or  ap- 
pliances will  be  furnished  on  request  to  the  office 
of  the  Western  Safety  Manufacturing  Company, 
Inc.,  which  maintains  offices  and  salesrooms  at 
247  Minna  Street,  San  Francisco. 


WESTERN  SAFETY  MANUFACTURING  CO.,  Inc. 

Manufacturers  of 

ENCLOSED  EXTERNALLY  OPERATED  SAFETY    S1>1TCHES,  KMFE  SWITCHES,    METAL 
SWITCH  AND  CUT-OUT  BOXES,  SAFETY  S^TCH  BOARDS 

247  MINNA  STREET  _  SAN  FRANCISCO 

Phone  Sutter  3008 
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structural    Steel    Award — Sub-Bids   Be- 
ing Taken  on  Other  Portions  ot  the 
Work. 
AI.TICIIATIONS  Coat.    $46,860 

S.\N    KUANCISCO,    W   N'lneteenth    Ave. 

i.'.ii    S    Klrkham    St. 
Alterations    and    additions    to    cla.ss    A 
tplophonc  exchange  building   (Sun- 
set  office). 
Owner — The  Pacific  Telephone  &  Tele- 
graph Co.,  333  Grant  Ave..  S.  F. 
Architect — Architectural  Dept.  of  Own- 
er, E.  V.  Cobby,  In  charge. 
Contractor — MonsDU    Bros.,   251    Kearny 
St..  San  Francisco. 
The  Pacific  Rolling  Mill  Co..  17th  and 
Missis.siT>pl     Sts.,     San     Francisco,    was 
awarded    sub-contract    for    the    struc- 
tural steel. 


Plans  Being  Prepared. 

ADDITION  Cost,    $— 

SAN  JOSE,   Santa  Clara  Co.,  Cal.,  Mar- 
ket  Street. 

Six-story    class    A    addition    to    present 
ofice  and  exchange  bidg. 

Owner   —   Pacific    Tel.    &   Tel.    Co.,    333 
Grant  Ave.,  San  Francisco. 

.Architect — Architectural  Dept.  ot  own- 
er, Mr.  C.  V.  Cobby  in  charge. 
The    steel   has    been   awarded    to    the 

.Judson  Mfg.  Co.,  604  Mission  St.,  S.  F., 

at  $23,000.  Plans  have  just  been  started. 


Contract   Awarded. 

BUSINESS    BLDG.  Cost,    $22,000 

.SAN  JOSIO.  Santa  Clara  Co.,  Cal.     Santa 

Clara  and  Tenth  Streets. 
Two-story    frame   business   building. 
Owner — M.  De  Sando,  448  E-Santa  Clara 

St.,  San  Jose. 
.Architect — D.    Walton,      Alameda      and 

Stockton  Sts.,  San  Jose. 
Contractor — Boulter    &     Walton,     AI)tt- 

mcda  and  Stockton  Sts.,  San  Jose. 


Preliminary  Plans  Being  Prepared. 

BANK,    ETC.  Cost,     $ 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     First 

and  Santa  Clara  Streets. 
Class  A  bank  and  office  building. 
Owner — Bank  of  Italy. 
Architect— H.  A.  Minton,  Bank  of  Italy 

Bldg.,  San  Francisco. 


BEDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Adolph  Spuehler,  owner  of  Enter- 
prise Bakery,  5.i  Broadway,  has  pur- 
chased site  in  Broadway  with  25  foot 
frontage  and  plans  early  construction 
of  two-story  building;  bakery  nna  store 
on  ground  floor  with  G-rooiTi  living 
apartment  above. 


LOS  ANGELES,  Cal.— Archts.  Dodd  & 
Richards,  905  Brack-Shops  Bldg.,  are 
preparing  working  plans  for  a  12-story 
and  basement  class  A  relnf.  cone,  bank 
and  office  bldg.  at  n.e.  cor.  of  Main 
and  Commercial  Sts.,  for  Pac.  South- 
west Trust  &  Savings  Bank.  Dimon.  45 
by  125  ft.,  reinf.  cone,  frame  and  fls., 
brick  walls,  terra  cotta  and  press,  br. 
facing,  plate  glass,  marble  and  tile 
wk.,  hardwd.  trim,  steam  htg.,  eleva- 
tors;   $1,000,000. 


I,OS  ANGELES,  Los  Angeles  Co., 
Cal. — Clinton  Construction  Co.,  421 
Slock  Exchange  Bldg.,  was  low  bidder 
at  $187,997  for  general  work  for  class 
A  bank  and  office  bldg.  addition  on 
Spring  St.  near  Sixth  St.,  adjoining 
Trust  &  Savings  building,  for  Pacific 
Southwest  Trust  &  Savings  Bank.  John 
Parkinson  and  Donald  B.  Parkinson, 
420  Title  Insurance  Bldg.,  archts:  R. 
McC.  Beanfield,  Trust  &  Savings  Bldg., 
engineer.  Dimensions,  fiO  x  160  ft.,  re- 
inf. concr.  construction,  structural 
steel,  terra  cotta  facing,  alterations  to 
present  bldg.  The  bids  were:  Clinton 
Construction  Co.,  $187,997;  J.  C.  Ban- 
nister. $191,500:  Sumner-SoUitt  Constr. 
Co.,  $194,700;  W.  A.  Bechtel,  $197,800; 
Anton  Johnson  Co.,  $200,980.  Bids  taken 
under   advisement. 


BURLINGAME,  San  Mateo  Co.,  Cal. 
— Ernest  L.  Norberg,  593  Market  St., 
San  Francisco  is  preparing  the  pre- 
liminary plans  for  a  building  to  be 
erected  on  Park  Road  for  Judge  Jos- 
eph V.  Goffey,  Eurlingame,  which  will 
probably  consist  of  five  offices  and 
two  apartments,  and  probably  be  of 
reinforced  concrete  construction,  al- 
though this  has  not  been  definitely  de- 
cided. The  dwelling  house  in  which 
Judge  Gaffey  now  resides,  will  be 
moved  from  its  present  site  on  Park 
Road,  to  a  lot  on  Highland  Avenue, 
near   Bayswater. 


LOS  ANGELES,  Cal.— L.  A.  Smith,  301 
S  Western  Ave.,  has  prepared  prelim- 
inary plans  for  two  2-story  reinf.  cone, 
and  brick  office  and  film  exchange 
bldgs.  on  Vermont  Ave.,  bet.  Washing-  ■ 
ton  and  20th  Sts.,  for  M.  and  A.  L. 
Gore.  One  of  the  Bldgs.  will  be  270  by 
130  ft.  and  the  other  150x130  ft.;  stucco 
exter..  tile  rf,  stone  trim,  wrought  Iron, 
plate  glass  and  marble  store  fronts. 
Work    to   start   Jan.   1,    1925. 


PASADENA.  Los  Angeles  Co.,  Cal. — ■ 
John  H.  Simpson  has  gen.  contr.  at 
$48.S66  for  1-story  and  mezzanine  bank 
bldg.  on  Colorado  St.  near  Marengo 
Ave.,  Pasadena,  for  Central  National 
Banli;  art  stone  work  to  Brooks  Are 
Stone  Corp.  at  $4982;  plumbing,  S.  Wy- 
man  Tvler  at  $1687;  heating,  Pasadena 
Sheet  Metal  Wks.  at  $1310,  and  elec. 
wiring,  W.  E.  Langstaff  at  $1194. 


THEATRES 


Bids  to  be  Called  For  in  About  a 
Week. 

THEATRE,    ETC.  Cost,    $100,000 

BERKELEY,  Alameda  Co.,  Cal.  Ban- 
croft  W    of    Telegraph   Ave. 

Steel  and  reinforced  concrete  theatre 
and  store  building. 

Owner — Prank  Atkins. 

Architect — James  T.  Narbett,  910  Mac- 
donald  Ave.,  Richmond. 


POSITION 
WORKS  MANAGER 

Young  man  seeks  opening  with 
manufacturer  of  sheet  metal  or 
light  structural  steel  products,  or 
a  standard  product,  heating  and 
ventilating  systems,  building  ma- 
terial, etc.  Able  organizer  of 
plant  and  employees,  shop  and 
cost  systems,  improver  of  prod- 
ucts, member  American  Society 
Mechanical  Engineers,  best  of 
reference.  Possible  future  finan- 
cial investment. 

Address  to  Engineer,  1920  East 
17th  St.,   Oakland,   Calif. 
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Contract    Awarded 

STORES^"'  Cost,    $225,000 

SAN  FRANCISCO,  E  Guerrero  St.,  bet. 
loth  and  16th  Sts. 

One-story  concrete  pavilion  and  stores. 

Owner — Louis  R.  Lurie  and  Ralph  Mc- 
Leran.  „,,.    „ 

Architect — Weeks  &  Day,  315  Mont- 
gomery  St.,   S.   F.  ^        „         . 

Contractor  —  R.  McLeran  Co.,  Hearst 
Bldg.,    S.   F. 


BUILDmG    AND    ENGINEERING    NEWS 

Sub-Figures    to   be 
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Bids   Being  Taken.  ^„ -„„ 

THEATRE.  ETC.  Cost,  $100,000 

BERKELEY,    Alameda   Co.,    Cal.      Ban- 
croft W   of  Telegraph  Ave. 
Steel    and    reinforced    concrete    theatre 
and   store   building. 

Owner — Frank   Atkins.  

Architect — James  T.   Xarbett,   DIO  Mac- 
donald  Ave.,   Richmond. 


General  bids  (including  carpentry 
work,  sash  and  doors,  glass,  tile,  sash 
bars,  roofing,  sheet  metal,  concrete  and 
cement  work,  excavating,  masonry, 
terra  cotta  and  painting)  will  be 
opened  at  2  p.  m..  December  3rd,  1924. 
Bids  for  structural  steel  will  be  opened 
at    11    a.    m.    December   2nd,    1924. 

Millwork  and  .Structural  Steel  Awards. 
STORE  &  THEATRE  Cost.  $100,000 

SAN  MATEO,  San  Mateo  Co.,  Cal.  Third 

Avenue.  .    .,.       » 

Reinforced   concrete   store   and   theatre 

building.  ,       „    .,,. 

Owner — B.     Getz,     Chronicle    Building, 

San    Francisco. 
Architect — Morrow  &  Garren,  Chronicle 

Bldg.,    S.    F.  „    „,      . 

Millwork — Reinhart  Lumber  &  Planing 

Mill    Co.,    17th    &    Kansas    St.,    S.    F. 
stniptni-al   s<eel— Herrick   Iron    Works, 

18th  &  Campbell,  Oakland. 
Other  sub-contract  awards  precious- 
ly reported  are;  Reinforcing  Steel, 
Badt  Falk  Co.,  74  Montgomery  St.,  S. 
F  ■  Lumber,  Dudfield  Lumber  Co.,  607 
Main  St.,  Palo  Alto;  Plumbing,  Morri- 
son &  Blair.  415  Villa  Terrace.  San 
Mateo:  Miscellaneous  Iron,  Hernck 
Iron  Works,  18th  &  Campbell  9ts;., 
Oakland,  and  Ornamental  Iron  Work  to 
Star  Ornamental  Iron  Works,  2171  Fol- 
som  St.,  S.  F. 


HOLLYWOOD,  L.  A.  Co.,  Cal.— Archts 
Starrett  &  Payne,  426  Western  Mutual 
Life  Bldg.,  Los  Angeles,  have  complet- 
ed preliminary  plans  for  class  A  Moor- 
ish theatre  on  w  side  Vine  St.,  about 
100  ft.  n  of  Hollywood  Blvd.,  Holly- 
wood, for  the  Hollywood  Amusement 
Co;  seating  capacity  1100  people;  there 
will  be  stores,  studios,  tea  rooms,  etc.; 
$500,000. 

KELSO,  Wash.  —  Kelso  Amusement 
Co.,  Inc.,  (recently  organized)  owners 
of  the  Vogue  Theatre  at  Kelso,  plans 
early  construction  of  $100,000  theatre 
in   Kelso. 


PASADENA,  L.  A.  Co.,  Cal.— A.  Bard, 
Union  Oil  Bldg.,  Los  Angeles,  has  cont. 
for  2-story  and  basement  class  A  and  C 
theatre,  store  and  office  bldg.  at  903- 
1009  E  Colorado  St.,  for  Mr.  Lou  Bard, 
L.  A.  Smith,  des.,  201  Lilly-Fletcher 
Bldg.,  Los  Angeles;  seating  capacity 
with  balcony,  $2500,  11  stores,  21  of- 
fices, 115x227  ft.,  reinf.  cone,  and  steel, 
art  stone  front,  comp.  rfg.,  skylights, 
fire  doors,  sprinkler  sys.  on  stage, 
hardwood,  cem.  and  pine  fls.,  ornam. 
plas.,  plate  glass,  tile  and  marble,  fan 
svs.   of  vent;   $200,000. 


WHARVES  &  DOCKS 


Plans  Being  Figured  —  Bids  Close  Dec. 

4,   1924,   2  P.  M. 
PIER,  ETC.  Cost,  $1,000,000 

SAN  FRANCISCO,  Pier  No.  50. 
Pier    and    bulkhead    wharf,      creosoted 
piles  and  timber  and  concrete  piles 
with  concrete   deck  600  x  400  ft. 
Owner— State    Board    of    Harbor    Com- 
missioners. 
Engineer— Frank  G.  White,  Ferry  Bldg, 
San    Francisco. 
Plans  may  be  obtained  from  the  en- 
gineers'  office.     Elds   are   being   taken 
for  a  general  contract. 

Plans  Being  Prepared. 

SEAWALL  &  WHARF         Cost,  $o00,000 

SAN  FRANCISCO.  S  side  Islais  Creek, 
E  of  3rd  Street. 

Construction  of  loose  rock  seawall  tor 
reclaiming  26-acres  and  construc- 
tion  of  wharf. 

Owner— State  of  California. 

Architect — Frang  G.  White,  chief  engr. 
State     Harbor    Commission,    Ferry 
Bldg.,   San   Francisco. 
It    is    planned    to    construct    a    loose 

rock  seawall,  about   1500  ft.  long,  also 

to  construct  a  wharf  100  ft.  wide  along 

side    of   the   seawall,   its    entire   length. 

reclaiming  about  26  acres  of  submerged 

land. 

SAN"  FRANCISCO — As  previously  re- 
ported, bids  will  be  received  by  State 
Board  of  Harbor  Commissioners,  Ferry 
Bldg.,  up  to  Dec.  4,  2  P.  M.,  to  con- 
struct pier  and  bulkhead  wharf  (creo- 
voted  piles  and  timber  and  concrete 
piles  with  concrete  deck,  60  by  400  ft.) 
to  be  known  as  Pier  No  50;  est.  cost, 
$1,000,000.  .See  call  for  bids  under  ol- 
acial  proposal  section   in   this   issue. 

LOS  ANGELES,  Cal. — Harbor  Conim. 
has  started  constr.  of  opeh  wharf  of 
new  U.  P.  Ry-  terminal  at  east  San 
Pedro.  This  is  first  unn  or  Slip  No.  3, 
and  will  cost  $57,000,  including  about 
800  ftfl  of  frontage.  The  whole  pro- 
ject is  est.  to  cost,  $175,000.  Constr. 
of  wharves  at  Berth  228,  A  and  B.  will 
be  of  creosoted  piling.  Engrs.  J.  W. 
Ludlow  and  John   Shaw   in  charge. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
Nov.  28,  bids  will  be  rec.  by  harbor 
comm.,  312  Byrne  Bldg.,  for  fender  logs 
for  wharf  at  Berths  57  to  60.  Spec.  662 
on  file  at  office  of  harbor  engr..  Berth 
9",  San   Pedro. 


MISCELLANEOUS    BUILDINd 
CONSTRUCTION 


Contract  Awarded.  ^   ^  __, 

INDUSTRIAL  HOME  Cost,    $30,000 

SAN  JOSE.  Santa  Clara  Co.,  Cal.  573 
Market. 

Two-story    brick    industrial    home. 

Owner — The  Salvation  Army,  36  Mc- 
Allister St..   San   Francisco. 

Architect — R.  F.  Inwood,  36  McAllister 
St.,   .S.   F. 

Supt.  and  Contractor— G.  T.  Gayton,  36 
McAllister  St.,  S.  F. 

TRACT,  San  Joaquin  Co.,  Cal. — Un- 
til Dec.  10,  8  p.  m.,  bids  will  be  rec. 
by  W.  Schlossman,  secy.  Banta-Car- 
l.ona  Irrigation  District,  to  fur.  Port- 
land Cement,  under  Contract  No.  5:  to 
be  delivered  in  carload  lots,  f  o.  b. 
at  any  of  the  following  stations  as  the 
-listrict  may  elect:  S.  P.  R.R.  at  Tracy. 
Yarmouth  or  Lyoth:  on  W.P.R.R.  at 
Carbona  or  Fltz.  Cert,  check  $2000  pay- 
able to  dist.  rea-  with  bid.  W.  D.  Har- 
rington, Tracy,  Thos.  H.  Means,  en- 
gineers for  district,  369  Pine  St..  San 
Francisco.  Further  information  ob- 
tainable from  secretary. 

RICHMOND,  Contra  Costa  Co.,  Cal. — 
John  Weist  of  Seattle,  Wash.,  has  taken 
options  on  the  northeast  and  south- 
west corners  of  Macdonald  Ave.  and 
Tenth  street  in  addition  to  two  lots  in 
the  south  side  of  Macdonald  Ave.,  bet. 
10th  and  11th  Sts.  Early  improve- 
ments are  contemplated,  the  nature  of 
which  have  not  been  disclosed. 


SANTA  MONICA,  L.  A.  Co.,  Cal. — 
Santa  Monica  Exposition,  Inc.,  E.  W. 
McConnell.  engr.,  640  S  Oxford  Ave., 
Los  Angeles,  has  been  granted  permit 
bv  state  corporation  dept.  authorizing 
issuance  and  sale  of  $3,000,000  worth 
of  stock  to  finance  amusement  park 
on  25-acre  site  near  Lincoln  Park. 

WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Mayor  F.  W.  Atkinson  has  forwarded 
petition  to  Southern  Pacific  R.  R., 
which  has  been  signed  by  100  of  the 
businessmen  of  the  city,  seeking  the 
erection  of  a  new  freight  and  passen-" 
ger   depot. 

RED  BLUFF.  Tehama  Co.,  Cal. — Of- 
ficials of  Southern  Pacific  R.  R..  65 
Market  St.,  San  Francisco,  have  been 
in  Red  Bluff  regarding  erection  of  new 
freight   and   passenger   depot. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall  Today 


. 192. 


TO  BUILDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  San  Francisco,  Calif. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  witii  next  issue,  for  which 

I  enclose  check  for  $5.00    (Remittance  must  accompany  order) 


Name   

Street  and  No. 
City   -.. 


...„ State 


Saturday.    November    22,    1924  BUILDING     AND     ENGINEERING     NEWS 
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Official    Proposals 


,\OTKK    TO    COM'HAC^'ORS 


(Onkdale    IrrlKaflon    District) 


Sealed  proposals  for  the  construc- 
tion of  three  drainage  ditches  and 
concrete  pipe  lines,  one  drainage  ditch, 
one  concrete  pipe  line  drain  and  Ave 
concrete  pipe  culvert  in  the  Oalsdale 
Irrigation  District,  will  be  received 
by  the  Board  of  Directors  of  said  Dis- 
trict at  its  office  in  Oal-:dale,  Califor- 
nia, at  any  time  up  to  2  o'clock  P.  M., 
December  8th,  liKi-t,  at  which  time 
and  place  all  bids  so  received  will  be 
opened  in  public  by  said  Board. 
Thereafter  said  Board  will  let  said 
work  to  the  lowest  responsible  bidder, 
but  said  Board  reserves  the  right  to 
rject  any  or  all  bids  and  readvertise 
for  proposals  or  proceed  to  construct 
the  work  under  their  own  superin- 
tendence. 

The  work  for  the  doing  of  which 
proposals  are  hereby  invited  is  the 
furnishing  of  all  materials  for  and  the 
construction  of  the  drainage  ditches, 
pipe  lines  and  culverts  aforesaid,  de- 
scribed as  follows: 

Schedule  No.  1. 
Schedule    No.    1    is    a    drainage   ditch 
and   pipe   line     known  as     the   "Board- 
man    Drain,"    located    about    2Vi    miles 
N.  W.  of  Oakdale.     It  consists  of  about 
l\i     miles    of    open    ditch    or    approxi- 
mately  11,716.7   cu.    yds.   of   excavation, 
three    20    in.    concrete    pipe   culverts    24 
feet  long  with  suitable  bulkheads,  and 
of  the  trenching,  backfilling  and  laying 
of  about   300    lineal   feet   of    16    in.    con- 
crete   pipe    with    a   concrete    inlet    box. 
The   excavation   of   the   trench   for  pipe 
consists  of  approximately  689.3  cu.  yds. 
Schedule  No.  2 
Schedule    No.    2    is    a    drainage    ditch 
and  pipe  line  known  as  the  "Patterson 
Drain,"   located   about   3%    miles   N.   W. 
of    Oakdale.      It    consists    of    about    % 
miles    of    open    ditch    or   appro.ximately 
4785.1    cu.    yds.    of    excavation    and    of 
the    trenching,    backfilling    and    laying 
of  about  1683   lineal  feet  of  12   in.  con- 
crete   pipe    with    a    concrete    inlet    box. 
The   excavation   of   the   trench   for   pipe 
consists  of  appro.ximately  4169.8  cu.  yds. 
Schedule  No.  3. 
Schedule    No.    3    is    a    drainage    ditch 
and   pipe   line    known   as    the    "Peterson 
Drain,"    located    about    6    miles    N.    W. 
of    Oakdale.       It    consists    of    about    Vi 
miles    of  open    ditch    or   approximately 
622.4  cu.  yds.   of  excavation,  two  12  in. 
concrete     pipe     culverts     50     feet    long 
with    suitable    bulkheads,    and    of    the 
trenching,     backfilling     and     laying     of 
about    655    lineal    feet    of    12    in.    con- 
crete   pipe    with    a    concrete    inlet    box. 
The   excavation    of   the    trench   for   pipe 
consists  ol  approximatelv  198.9  cu.  yds. 
Schedule  No.  4. 
Scvhedule   No.    4    is    a    drainage    ditch 
known    as    the    "Crane    Drain"    located 
3  miles   S.   W.   of  Oakdale.     It  consists 
of    about    21/4    miles    of    open    ditch    or 
approximately    3878    cu.    yds.    of    exca- 
vation,   two     (2)     24    in.    concrete    pipe 
culverts     24     feet     long     with     suitable 
bulkheads   and   one    (1)    24    in.    concrete 
pipe    culvert,    72    feet   long,    with    suit- 
able  bulkheads. 

Schedule  No.  5. 
Schedule  No.  5  is  a  pipe  line  drain 
known  as  "Minnear  Drain"  located  1 
mile  N.  W.  of  Riverbank.  It  consists 
of  the  trenching,  the  laying  and  back- 
filling of  96  lineal  feet  of  8  inch  con- 
crete pipe,  and  the  construction  of 
five  wells,  each  well  consisting  of  10 
lineal  feet  of  24  In.  concrete  pipe. 

Proposals  will  be  received  for  any 
schedule  or  any  combination  of  sche- 
dules. 

All  proposals  must  be  in  writing 
and  must  be  upon  forms  furnished  by 
the  Board  with  blanks  properly  filled 
in  and  must  be  enclosed  in  a  sealed 
envelope  endorsed. 

"Proposal  for  the  construction  of 
schedule.  (The  bidder  shall  insert  the 
number  of  the  schedule  on  which  he 
Is  bidding)  known  as  (The  bidder 
shall  insert  the  name  of  the  ditch  cor- 


A  call  for  bld»  publlihed  In 
thlB  section  Indicates  that  bids 
are  desived  from  other  than  local 
bidders  Maximum  competltlou 
is  desired,  and  this  Is  assured 
through  BUILDING  AND  ENGI- 
.N'KBIilNG  NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  oHicial  calls  for  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   in    this   section. 


responding  to  the  above  schedule)," 
and  the  same  shall  be  delivered  to  the 
Secretary  of  the  Board  of  Directors  of 
the  Oakdale  Irrigation  District  before 
the  time  for  opening  said  proposals. 

Sealed  proposals  must  be  accomp- 
anied by  a  certified  check  on  some 
bank  of  good  standing  in  the  State  of 
California,  payable  to  the  order  of  the 
President  of  the  said  Board  of  Direc- 
tors for  the  amount  of  10  per  cent  of 
the  bid,  which  check  shall  be  returned 
to  bidder  if  his  bid  be  not  accepted,  or 
if  he  executes  and  delivers  the  con- 
tract and  bond  hereinafter  mentioned, 
and  if  such  contract  be  awarded  to 
said  bidder  and  he  fails  to  enter  into 
such  contract  and  furnish  said  bond 
then  his  check  shall  be  and  remain  the 
property    of    said   District. 

Any  person  to  whom  a  contract  may 
be  awarded  shall  within  ten  days  after 
notice  of  said  award  make,  execute 
and  deliver  to  said  Board  a  written 
contract  satisfactory  to  said  Board 
said  contract  to  be  in  the  form  pro- 
vided by  the  Board  of  Directors  and 
which  is  on  file  in  the  office  of  said 
contract  at  the  time  and  in  the  man- 
ner and  according  to  and  upon  the 
terms  prescribed  by  this  notice  and 
shall  at  said  time  enter  into  bonds 
\vith  good  and  sufficient  surety  to  be 
approved  by  said  Board  payable  to 
said  District  for  its  use  as  follows: 

A  bond  in  the  amount  of  25  per 
cent  of  the  contract  price  contained 
for  the  faithful  performance  of  said 
contract,  and  also  a  bond  in  the  sum 
of  50  per  cent  of  the  contract  price  for 
the  faithful  performance  of  the  pay- 
ment of  all  labor,  work,  supplies  and 
materials. 

Plans  and  specifications  for  the  work 
described  herein  have  been  prepared 
by  R.  B.  Hartley,  Chief  Engineer,  and 
adopted  by  said  Board  of  Directors  of 
said  Oakdale  Irrigation  District,  and 
said  plans  and  specifications  may  be 
seen  at   the  oflice   of  said  Board. 

By  order  of  the  Board  of  Directors 
of  the   Oakdale   Irrigation    District. 

Dated  at  Oakdale,  California,  the  6th 
day  of  November,   1924. 

M.    P.   KEARNEY, 

Secretary   of   the   Board   of   Directors. 


School  District,  Bakersfleld,  California, 
will  receive  sealed  bids  at  the  office  of 
the  Board  up  to  8  P.  M.,  December 
1,  1024,  for  the  following  Items  for  the 
Academic  Building. 

1.  Electric  Fixtures  in  accordance 
with  list  and  specifications  furnished  by 
the  Architect,  to  be  furnished  and  hung 
In   place   in  complete   working  order. 

2.  Finish  Hardware,  to  be  furnished 
in  accordance  to  list  and  specification 
furnished  by  Architect  and  delivered  to 
General    Contractor   on    the   Job. 

Each  bid  must  be  accompanied  by  a 
certified  check  or  Bidders'  Bond  in  the 
amount  of  at  least  ten  per  cent  of  the 
amount  bid.  Such  check  to  be  made 
payable  to  the  Board  of  Trustees,  Kern 
County  Union  High  School  District,  and 
will  be  forfeited  to  said  Board  should 
successful  bidder  fail  to  enter  into  con- 
tract for  said  work  within  a  reasonable 
time  and  in  addition  thereto  furnish 
satisfactory  surety  bonds  in  the  amount 
of  seventy-five  per  cent  of  the  contract 
price. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  or  all  bids  or  to 
waive  any  informality  in  any  bid  re- 
ceived. 

By  order  of  the  Board  of  Trustees, 
Kern  County  Union  High  School  Dis- 
trict, Bakersfleld,  California,  made  No- 
vember  3rd,    1924. 

W.  J.  WALTERS, 

President. 
BOTCE    R.    FITGERALD, 

Clerk. 


NOTICE    TO    CONTRACTORS 


(Ilard^vare,       Electric    Fixtures,       Kern 
Connty    I'nlon    High    School    Dlst.) 


Notice  is  hereby  given  that  the  Board 
of   Trustees,   Kern   County  Union  High 


QUANTITY  SURVEYOR 

Valuation    Engineer 
ARTHUR    PRIDDLE 

003    Mission    Street,   at   Third    St. 
San    Francisco,    CallC 

Telephone   Douglas   8-4-9-3 
General  Listine  Bureau 

Architect's  Preliminary  Estimates 


NOTICE    TO    CONTRACTORS 


(Foragre    Shed — Monterey,    Calif.) 


OF'FICE  CONSTRUCTING  QUAR- 
TERMASTER, Fort  Mason,  Calif. — 
Sealed  proposals  will  be  received  here 
until  11  A.  M.  Nov.  24,  1924,  for  oon- 
.■structing  a  wooden  or  steel  frame 
forage  shed  at  Presidio  of  Monterey, 
Calif.     Information  upon  application. 


NOTICE   TO   BIDDERS 


(Petalunia    Board    of    Educatlon^Stcel 
Lockers) 


Notice  is  hereby  given  that  the 
Trustees  of  Petaluma  High  School 
District  will  receive  sealed  bids  for  the 
furnishing  and  installing  of  Five 
Hundred  and  Fifty  (550)  Steel  Lockers, 
12x12x36  in  double  tiers.  Bids  should 
specify  either  with  or  without  locks. 
Sample  and  specifications  to  be  sub- 
mitted. Each  bid  shall  be  accompanied 
by  check  equal  to  10  per  cent  of  the 
amount  bid,  to  be  forfeited  if  such  bid 
is  accepted  and  such  bidder  shall  fail 
to  enter  into  a  contract  for  installing 
said  lockers  on  or  before  January  Ist, 

Bids  must  be  filed  with  the  Board 
of  Education  at  its  office  in  the  City 
Hall,  Petaluma,  on  or  before  8  o'clock 
P.  M.,  on  the  28th  day  of  November, 
1924,  at  which  time  bids  will  be  opened 
at  a  meeting  of  the  Board  of  Educa- 
tion, to  be  held  for  that  purpose  in 
the  City  Hall,  Petaluma. 

The.  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

BOARD    OF    EDUCATION, 

Petaluma   School  District. 

Dated  November  12,   1924. 


NOTICE    TO    CONTRACTORS 


(Tnrlock   Union    High    School    District) 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  and  opened  by 
the  Board  of  Trustees  of  the  Turlock 
Union  High  School  District,  Stanislaus 
County,  State  of  Califirnia.  up  to  8  P. 
M.  Monday,  December  1,  1924,  for  the 
erection  and  completion  of  the  Audi- 
torium Building  in  connection  with 
the  present  High  School  Building  in 
the  City  of  Turlock,  California,  accord- 
ing to  plans  and  specifications  prepared 
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for  the   same   by  "W.   H.  Weeks,  Archi- 
tect. ^   ,, 

Bids  will  be  received  as  follows: 

General  Contract  with  its  alternate 
propositions,   Heating   and   Ventilating. 

All  bids  should  be  presented  on  bid 
forms  furnished   by  the  Architect. 

Each  bid  must  be  accompanied  by 
certified  check  on  responsible  Califor- 
nia Bank  in  the  sum  of  not  less  than 
five  per  cent  (5%)  of  the  amount  bid 
made  payable  to  James  C.  Nichols, 
I'hairman  of  the  Board  of  Trustees  of 
the  Turlock  Union  High  School  District 
for  the  purpose  stated  in  the  specifica- 
tions. 

Each  bid  must  be  delivered  in  a 
.■sealed  envelope,  and  addressed  to  A.  G. 
Crowell,  Clerk  of  the  Board  of  Trustees, 
and   endorsed: 

"Proposal  for  Auditorium  Building 
for  Turlock  Union  High  School  Dis- 
trict." 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

A.  G.   CROWELL, 
Clerk    of   the   Board   of   Trustees,    Tur- 
lock  Union    High    School   District. 


NOTICE   TO   BIDOISRS 


(Town  of  lilvermore — Road  MaolUneTy) 


Pursuant  to  Resolution  passed  by  the 
Board  of  Trustees  of  the  Town  of 
Livermore  on  November  3rd,  1924, 
Notice  is  hereby  given  that  the  said 
Board  of  Trustees  of  the  Town  of 
Livermore  will  receive  sealed  bids  np 
to  8;0O  o'clock  P.  M.  on  Monday,  the 
1st  day  of  December,  1824,  at  the  Town 
Hall  in  the  Town  of  Livermore,  County 
of  Alameda,  State  of  California,  for 
road  machinery  as  follows,   to-wit: — 

Motor  propelled  road  machinery, 
consisting  of  scarifier  and  grader. 
Said  machinery  to  be  operated  under 
own   power. 

All  machinery  to  be  demonstrated 
on  the  streets  of  Livt/i-more  under  the 
supervision  of  the  Board  of  Trustees, 
before   submitting   bids. 

Bidders  must  submit  plans,  designs, 
specifications  and  photos  of  their  ma- 
chine. 

Said  motor  propelled  road  machinery 
to  cost  not  more  than  $3000  f.  o.  k. 
Livermore,    California. 

All  proposals  shall  be  accompanied 
by  a  check,  certified  by  a  responsible 
bank,  payable  to  the  order  of  Elmer 
G.  Still,  Town  Clerk,  for  an  amount 
not  less  than  ten  (10)  per  cent  of 
the  aggregate  of  the  proposal,  which 
check  and  the  amount  therein 
mentioned  shall  be  forfeited  to  the 
Town  of  Livermore,  if  the  bidder  to 
whom  the  contract  was  awarded  fails 
to  enter  into  the  contract  and  fur- 
nish the  bonds  required  by  Board  of 
Trustees,  within  ten  (10)  days  after 
being   awarded   said   contract. 

Said  machinery  to  be  delivered  f.  o. 
b.  Livermore,  California,  within  sixty 
(60)  days  after  the  execution  of  the 
contract    purchasing    said    machinery. 

The  Board  of  Trustees  reserves  the 
right   to   reject  any  and/or  all   bids. 

Dated:     November  7th,  1924. 

ELMER    G.    STILL, 
Town  Clerk  of  the  Town  of  Livermore, 
County  of  Alameda,   State  of  Calif. 


NOTICE    TO    CONTRACTORS 


(Pier  50 — State  Board  of  Harbor  Com- 
ntissioners) 


for    the    construction    of    Pier    50    and 
adjacent    bulkhead    wharf. 

The  materials  to  be  used  in  this 
work  shall  consist  of  the  requisite 
quantities  of  Portlana  cement,  rails 
and  fittings,  creosoted  piles,  fine  con- 
crete aggregate,  coarse  concrete  ag- 
gregate, steel  reinforcement,  castings, 
structural  steel,  heavy  treated  Douglas 
fir  lumber,  light  treated  Douglas  fir 
lumber,  untreated  Douglas  fir  piles, 
eucalyptus  pile  butts,  asphalt  tor 
jiaint  coat,  bolts,  spikes  and  miscel- 
laneous materials.  I'oriiand  cement, 
rails  and  rail  fittings  and  creosoted 
piles  will  be  furnished  to  the  Contrac- 
tor by  the  Board.  All  other  materials 
shown  on  the  plans  or  called  for  in 
the  specifications  shall  be  furnished 
by  the  Contractor. 

No  bid  will  be  received  unless  it 
is  made  on  a  blank  form  furnished 
from  this  office  and  is  accompanied  by 
a  certified  check  for  an  amount  equal 
to  five  (5)  per  cent  of  the  amount  of 
the  proposal,  to  be  made  payable  to  the 
.'Secretary  of  the  Board,  conditioned 
that  if  the  proposal  is  accepted  and 
the  contract  awarded,  and  it  the  bidder 
shall  fail  or  neglect  lo  execute  a  con- 
tract and  give  the  bond  required  within 
six  (6)  days  after  the  award  is  made, 
in  that  case  the  said  sum  mentioned 
in  said  check  shall  be  aeemed  liqui- 
dated damages  for  such  failure  and 
neglect,  and  shall  be  paid  into  the  San 
Francisco  Harbor  Improvement  Fund. 
Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Sec- 
retar.v  or  to  the  Assistant  Secretary,  at 
llie  offlce  of  the  Secretary.  Room  No. 
17,  Union  Depot  and  Perry  House,  at  or 
prior  to  2  o'clock  P.  M.,  on  Thursday. 
December  4,  19'^,  at  which  time  and 
place  the  bids  will  be  publicly  opened. 
The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best  interests  of  the  State. 

Plans  and  specifications  for  this 
work  to  be  had  at  Room  18,  Union 
Depot  and  Perry  House,  upon  de- 
positing $30.00  for  same,  which  will  be 
returned  on  return  of  plans  and  speci- 
fications. 

Bidders  are  notified  to  mark  envelope 
containing  bid:  "Bid  for  Constructing 
Pier  50  and  Adjacent  Bulkheiad 
Wharf." 

CHAS.  H.  SPEAR, 
M.    F.    COCHRANE, 
JOHN    B.    SANFORD. 
Board  of  State  Harbor  Commissioners. 
FRANK   G   WHITE. 

Chief   Engineer. 
J.  L.  PHELPS,  Secretary. 


OFFICE  OF  THE  BOARD  OF  STATE 
Harbor  Commissioners,  Union  Depot 
and  Ferry  House,  San  Francisco,  Cali- 
fornia,  November  13,   1924. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  oflice  at  or  prior  to 
3  o'clock  P.  M.,  Thursday,  December  4, 
1924,  for  furnishing  materials  and  con- 
structing Pier  No.  50  ana  Adjacent 
Bulkhe-ad  Wharf,  on  tne  waterfront  of 
the  City  and  County  of  San  Francisco, 
in  accordance  with  plans  and  specifica- 
tions adopted  by  the  Board  November 
22,  1923,  and  on  file  in  this  offlce,  to 
which  special  reference  is  hereby  made. 

The  work  to  be  done  under  the 
specifications  consists  in  removing 
such  portions  of  abandoned  existing 
structures  as  are  within  the  lines  and 
which  will  interfere  with  the  con- 
struction of  the  new  work,  furnishing 
all  necessary  materials  (except  Port- 
land cement,  rails  and  fittings  and 
creosoted  piles,  which  will  be  furnish- 
ed to  the  Contractor  by  the  Board), 
labor,   tools,   machinery   and   equipment 


NOTICE    TO    CONTRACTORS 


of 


Ba.sin     Terminal — State    Board 
Harbor    Couunlssioners) 


OFFICE  OF  THE  BOARD  OF  STATE 
Harbor  Commissioners,  Union  Depot 
and  Ferry  House,  San  francisco.  Cali- 
fornia, November  13.   1924. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  offlce  at  or  prior  to 
3  o'clock  P.  M.,  Thursday,  December  4, 
1934,  for  furnishing  materials  and  con- 
structing the  building  for  the  China 
Basin  Terminal,  on  the  waterfront  of 
the  City  and  County  of  San  Francisco, 
in  accordance  with  plans  and  specifica- 
tions adopted  by  the  Board  September 
2,  1924.  and  on  file  on  this  office,  to 
which  special  reference  is  hereby  made. 

The  work  to  be  done  under  the 
specifications  consists  in  removing 
such  portions  of  existing  structures 
as  are  within  the  lines  and  which 
will  interfere  with  the  construction 
of  the  new  work,  furnishing  all  nec- 
essary materials  (except  Portland 
cement,  which  will  be  furnished  to  the 
Contractor  by  the  Board),  labor,  tools, 
machinery  and  equipnient  for  the  con- 
struolion  of  a  building  for  the  China 
Basin   Terminal. 

The  materials  to  be  used  in  this 
work  shall  consist  of  the  requisite 
quantities  of  Portland  cement,  steel 
rails,  hydrated  lime,  plastering  sand, 
fine  concrete  aggregate,  coarse  con- 
crete aggregate,  steel  reinforcement, 
structural  steel,  cast  Iron,  galvanized 
iron,  green  piles,  vitrified  pipe,  wrought 
pipe,  roofing  asphalt,  roofing  felt,  glass, 
window  sash.  painting  materials, 
plumbing  fixtures  and  such  other  ma- 
terials as  are  called  tor  in  the  plans 
and  specifications.  The  Portland  ce- 
ment will  be  furnished  by  the  Board. 
All  other  materials  shown  on  the  plans 
or  called  for  in  the  specifications  shall 
be   furnished   by   the   Contractor. 


No  bid  win  be  received  unless  it 
is  made  on  a  blank  form  furnished 
ircm  this  office  and  Is  accompanied 
by  a  certified  check  for  an  amount 
equal  to  five  (5)  per  cent  of  the 
amount  of  the  proposal,  to  be  made 
jiayable  to  the  Secretary  of  the 
Itoard,  conditioned  that  if  the  pro- 
posal is  accepted  and  the  contract 
awarded,  and  if  the  bidder  shall  fail 
■  ■r  neglect  to  execute  a  contract  and 
Kive  the  bond  required  within  six 
(tl)  days  after  the  award  is  made,  in 
that  case  the  said  sum  mentioned  In 
said  check  shall  be  deemed  liquidated 
damages  tor  such  failure  and  neglect, 
and  shall  be  paid  into  the  San  Fran- 
cisco Harbor  Improvement  Fund. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secretary 
or  to  the  Assistant  Secretary,  at  the 
ottice  of  the  Secretary,  Room  No.  17, 
Union  Depot  and  Ferry  House,  at  or 
prior  to  2  o'clock  P.  M.,  on  Thumday, 
December  4,  1934,  at  which  time  and 
l>iace  the  bids  will  be  publicly  opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
I'cst   interests   of   the  State. 

I'lans  and  specifications  for  this 
work  to  be  had  at  Room  18.  Union 
Depot  and  Ferry  House,  upon  deposit- 
ing $10.00  for  same,  which  will  be  re- 
turned on  return  of  plans  and  specifica- 
lions. 

Bidders  are  requested  to  mark 
envelope  containing  bid:  "Bid  for 
Constructing  the  Building  for  China 
Basin   Terminal." 

CHAS.  H.  SPEAR, 
M.    F.    COCHRANE, 
JOHN    B.    SANFORD, 
Board  of  State  Harbor  Commissioners. 
FRANK    G    WHITE, 

Chief   Engineer. 
J.  L.  PHELPS,  Secretary. 


STATE  OF  CALIFORNIA 


CALIFORNIA  IUGH"VVAV  COMMISSION 


NOTICE    TO    CONTRACTORS 


SEAl  ED  PROPOSALS  will  be  re- 
■  eived  at  the  office  of  the  California 
Highway  Commission,  515  Forum 
Building,  Sacramento,  Cal.,  until  a 
o'clock  p.m.  on  December  IS,  1934,  at 
which  time  they  will  be  publicly  opened 
and  read,  for  construction,  in  accord- 
ance with  the  specifications  therefor, 
to  which  special  reference  is  made,  of 
portions  of  State  Highway,  as  follows: 
Shasta  County,  between  Halfway 
Creek  and  Dog  Creek  (II-Sha-3-C), 
abcut  ten  and  eighL-tenths  (10.8)  miles 
in  length,  to  be  graded  and  surfaced 
with  crushed  gravel  or  stone. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifi- 
cations may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at 
Los  Angeles  and  San  Francisco,  and  at 
the  office  of  the  Division  Engineer  of 
the  division  in  which  the  work  is  situ- 
ated. The  Division  Engineers'  offices 
are  located  at  Willits,  Dunsmuir,  Sac- 
ramento. San  Francisco,  San  Luis 
Obispo,  Fresno.  Los  Angeles,  San  Ber- 
nardino  and   Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  con- 
cerning the  proposed  work  may  be  ob- 
tained from  the  Division  office. 

No  bid  will  be  received  unless  it  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
iilank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the   best  interests  of  the   State. 

HARVEY   M.    TOT, 

LOUIS  EVERDING, 

N.   T.   EDWARDS, 
California  Highway   Commission. 

R.  M.  Morton, 

State   Highway   Engineer. 

W.  F.  MIXON.  Secretary. 


Siilurday,    Novemlipr    22 
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liRlDUKH 


KUKEKA  Humboldt  Co.,  Cal.— Bids 
will  be  asked  at  once  by  A.  Walter 
Kildale,  city  clerk,  to  const,  bridge 
over  Gulch  at  Harrison  St..  connecting 
Harris  St.  with  county  road;  will  be 
wooden  trestle  type,  214-ft.  long  with 
14  bents;  24-ft.  wide,  including  4-tt. 
pedestrians  walks.  Harry  H.  Hannah, 
city    eng. 


SAN  LUIS  OBISPO  COUNTY,  Cal.— C. 
('.  Giidersleeve,  Taft,  Cal.,  at  ?51U6  (en- 
gineer's est.  $5653)  awarded  cont.  by 
Slate  Highway  Comm.  to  const,  rein, 
lonc.  bridge,  21  ft.  wide,  across  Sim- 
mons Creek,  about  14  mi.  east  of  Paso 
Itobles,  consisting  of  one  34  ft.  and  two 
21  ft.  spans  on  cone,  bents. 


TACOMA,  Wash.— M.  M.  Caldwell, 
consulting  engineer.  Central  Bldg., 
Seattle,  commissioned  by  Pierce  Coun- 
ty Commissioners  to  prepare  plans  and 
spec,  for  bridge  over  Puyallup  river  at 
I'uyallup;  riveted  steel  span  on  cone, 
piers  with  cone,  floors;  371  ft.  long; 
.')  ft.  walks  on  either  side;  load  capacity 
20  tons:  $84,000  available  for  construc- 
tion. 


SANTA  KOSA,  Sonoma  Co.,  Cal.  —  R. 
Press  Smith.  Santa  Rosa,  at  $20,800 
awarded  cont.  by  supervisors  to  const, 
rein.  cone,  trestle  over  the  Laguna  on 
the  Santa  Rosa-Guerneville  rd.,  in  2nd 
and  3rd  Supervisorial  Dists.,  involving 
380-  cu.  yds.  A  cone;  2700  lin.  ft.  cone, 
piles;  est.  cost  $22,500.  Other  bids:  Tib- 
bals,  Percival  &  Cress,  $17,333  (bid  de- 
clared void);  M.  Bertolino,  $20,897; 
Kocca  and  Caletti,  $21,976;  Proctor  and 
Cieghorn,   $21,300. 

A.  D.  Goddard,  Healdsburg,  at  $7951 
awarded  cont.  to  const,  rein,  concrete 
bridge  over  branch  of  Gualala  river  at 
Nobles  Ranch  in  oth  Supervisorial  Dist 
involv.  270  cu.  yds.  A  cone;  est.  cost 
$9000.  Other  bids:  G.  H.  Howe,  $8100; 
R.  P.  Smith.  $b440;  H.  A.  Richardson. 
fS729;  Tibbals,  Percival  and  Cress,  $9,- 
000;  Proctor  and  Cieghorn,  $9553. 

Tibbals.  Percival  &  Cress,  Forum 
P.ldg.,  Sacramento,  at  $7314  awarded 
cont.  to  const,  rein.  cone,  bridge  over 
Mark  West  Creek  on  Fulton-Healds- 
burg  rd.,  in  3rd  Supervisorial  Dist.,  in- 
volving 260  cu.  yds.  A  cone;  est.  cost 
$8500.  Other  bids:  R.  Press  Smith  $7440; 
Proctor  &  Cieghorn,  $7585;  Gates  and 
How,  $7690;  M.  Bertolino,  $8345;  Rocci 
&  Caletti,  $8249. 


FRESNO,  Fresno  Co..  Cal.]— C.  C. 
Giidersleeve.  Taft,  Calif.,  at  $1231 
awarded  cont.  by  supervisors  to  const, 
cone,  and  wood  bridge  at  Palm  and 
Dakota  avenues. 


SAN  LEANDRO,  Alameda  Co.,  Cal. — 
T.  Nikirk  (newly  appointed  city  en- 
gineer) will  start  surveys  at  once  to 
determine  cost  of  widening  bridge  ever 
San   Leandro    creek. 


LONG  BEACH,  Cal.— City  Engr.  R. 
D.  Van  Alstine  announces  that  concrete 
bridge  over  flood  control  channel  at 
foot  of  Broadway  will  cost  bet.  $150,000 
and  $200,000.  City  and  county  will 
(Share  the  cost. 

IHADERA  COUNTY,  Calif.— As  previ- 
ou.sly  reported,  bids  will  be  rec.  by 
State  Highway  Commission,  until  Dec. 
S,  2  p.  m.,  to  const,  rein.  cone,  girder 
bridge  over  Chowchilla  river,  consist- 
ing of  five  25-ft.  spans.  Project  involv. 
210  cu.  yds.  class  A  cem.  cone  (bridge); 
15  cu.  yds.  class  E  cem.  cone,  (bridge); 
360  cwt.  rein,  steel  (bridge);  24  rein, 
cone,  piles;  500  cu.  yds.  roadway  em- 
bank, without  classification;  40  cu.  yds 
rip  rap;  40  cu.  yds.  class  A  cem.  cone, 
(paement);  80  sq.  yds.  reinf.  steel  in 
place  (pavement).  R.  M.  Morton,  state 
highway   engineer. 


STdi'KToN',  San  Joaquin  Co.,  Cal. — 
Kr.  d.ri.kson  Bros.,  at  $4;)23  awarded 
lont.  by  supervisors  to  const.  Pre»- 
bury  bridge  over  Dry  Creek  on  Emer- 
son road.  No.  138.  Other  bids:  Leven- 
ton  &  Heintze,  $6056;  Jenkins  &  Elton, 
$5337;   M.   li.   White,   $5199. 


IMPERIAL  COUNTY,  Calif.— As  pre- 
viously reported,  bids  will  be  rec.  by 
State  Highway  Commission,  until  Dec. 
8,  2  p.  ra.,  to  const,  wooden  creosoted 
pile  trestle  over  main  canal  of  Y'uma 
project,  1 -mi.  west  of  Yuma,  consisting 
of  five  19-ft.  spans.  Project  involving 
10.0  M  ft.  b.m.  select  common  Douglas 
fir  timber;  17.0  M  ft.  b.m.  number  one 
common  Douglas  fir  timber;  1.6  M  ft. 
b.m.  number  one  common  redwood  tim- 
ber; 28  creasoted  Douglas  fir  piles;  220 
sq.  yds.  type  ,'B"  wearing  surface; 
Alternative  items — 220  sq  yds  type  "A" 
wearing  surface;  220  sq.  yds.  Type  "C" 
"Wearing  surface.  R.  M.  Morttm,  state 
highway  engineer. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
W.  Finnemore,  San  Jose,  at  $1188 
.awarded  cont.  by  supervisors  to  const. 
2  rein.  cone,  culverts  over  Kirk  ditch 
on  Casey  road  and  old  Santa  Clara  and 
Los  Gatos  road.  Other  bids  were:  Wm. 
Martin,  $1347;  John  D.  Vidove,  $1S3); 
Heisclibach  and  Sciarrino,  $1396;  sur- 
veyor's estimate  $1260. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


LOS  ANGELES,  Cal. — Marine  Constr. 
Co.,  Seattle,  sub.  low  bid  to  harbor 
comm.  at  $34,8S0  for  two  wooden  dump 
barges,  spec.  657.  L.  A.  Shipbuilding  & 
Dry  Dock  Co.  sub.  a  bid  on  all  steel 
barges  at  $40,000  each. 


LOS  ANGELES,  Cal.  —  Breedlove 
Bros.  &  Co.,  1612  San  Pedro  St.,  award- 
ed contr.  by  supervisors  at  26,09c  cu. 
yd.  for  constr.  Gardena  Valley  flood 
control    channel. 


IRRIGATION  PROJECTS 


EL  CENTRO,  Cal.  —  Bond  election 
will  be  held  latter  part  of  December  to 
vote  $140,000  issue  for  irrig.  works  to 
make  available  an  additional  16,000  ac. 

HANFORD,  Kings  Co.,  Cal. — Le- 
moore  Irrig.  Dist.  files  petition  with 
supervisors  to  be  Included  in  1,000,000- 
ac.  Pine  Flat  Irrig.  plan  of  Central 
San  Joaquin  Valley.  The  Lemoore  dist. 
embraces  more  than  33,000  ac.  in  w. 
part  of  Kings  county.  Dec.  5  has  been 
set   for   hearing. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   in   stock 

E.    D.    BULLARD 

505  HOWARD   STREET 
San   Franclaeo,   Calif, 

Douglas  6320 


<1N.N'.-\.RD,  Cal.  —  American  Beet 
Sugar  Co.  and  Ventura  county  con- 
siilering  joint  plans  for  a  drainage 
system  on  approx.  7000  ac;  est.  ex- 
penditure by  company,  $500,000. 
Bridges  and  culv.  are  immediately 
necessary,  and  the  company  offered  to 
advance  funds  if  the  county  would 
do  the  work. 


TRACY,  San  Joaquin  Co.,  Cal.— Mer- 
ced Concrete  Pipe  Co.,  Merced,  bidding 
$107,172.50,  submits  low  bid  to  Banta- 
Carbona  Irrigation  District,  to  exca- 
vate, place  cone,  lining  and  furnish 
and  install  4S-in.  pipe  for  lift  canal 
system.  W.  D.  Harrington,  Tracy,  and 
Ihos.  Means,  369  Pine  St.,  San  Fran- 
cisco, engineers.  Project  involves:  323  - 
000  cu.  yds.  earth  excavation;  460,000 
Vh^^h  <^°ri<'-  lining;  fur.  and  install 
4150  lin.  ft.  48-in.  pipe.  Cement  will  be 
furnished  by  dist.  Other  bids,  all  tak- 
en under  advisement,  were: 

Haas  &  Doughty.  S.  F $109  812 

.1.  E.  Baldwin,  Ripon   108,530 

J.  E.  Johnson,  Stockton 109  797 

Antioch  Dredging  Co.,  S.  F 120,092 

Voudall    Constr.    Co.,    S.    F 120  830 

Frank   Gilelen,  L.  A 140  540 

Elumenkranz   &   Vernon,   Stock- 

„    J°"^ 137,890 

C.  R.  Adams,   Colfax   189,950 


TRACT,  San  Joaquin  Co.,  Cal.— Un- 
til Dec.  10,  8  P.  M.  bids  will  be  rec. 
by  W.  Schlossman,  sect'y.,  Banta-Car- 
bona  Irrigation  District,  to  fur.  Port- 
land Cement,  under  Contract  No.  5:  to 
be  delivered  in  carload  lots,  f.  o.  b. 
at  any  of  the  following  stations  as  the 
district  may  elect:  S.  P.  R.  R.  at  Tracy, 
iarmouth  or  Lyoth;  on  W.  P.  R  R  at 
Carbona  or  Fitz.  Cert,  check  $2000 
payable  to  dist.  req.  with  bid.  W  D 
Harrington,  Tracy,  Thos.  H.  Means,  en- 
gineers for  district,  369  Pine  St.,  San 
Francisco.  Further  information  ob- 
tainable from  sect'y. 


OAKDALE,  Stanislaus  Co.,  Calif.  — 
Until  Dec.  8,  2  p.  m.,  bids  will  be  rec. 
by  M.  P.  Kearney,  secy.  Oakdale  Irriga- 
tion District,  to  const,  three  drainage 
ditches  and  cone,  pipe  lines,  one  drain- 
age ditch,  one  cone,  pipe  line  drain  and 
five  cone,  pipe  culverts,  divided  under 
the  foll.jwing  schedules: 

Schedule  1 — Drainage  ditch  and  pipe 
line,  known  as  "Boardman  Drain.'" 
about  2 1/4 -mi.  n.w.  of  Oakdale;  consists 
of  114 -mi,  open  ditch,  involv.  11,716  7 
cu.  yds.  excavation;  3  20-in.  cone,  pipe 
culverts,  24-ft.  long  with  bulkheads, 
trench,  backfill  and  laying  of  300  lin. 
ft.  16-in.  cone,  pipe  with  cone,  inlet 
box;  excavation  of  trench  for  pipe  in- 
volving  approx.    689.3    cu.   yds. 

Schedule  2 — Drainage  ditch  and  pipe 
line,  known  at  "Patterson  Drain " 
about  3^ -mi.  n.w.  of  Oakdale;  con- 
sists of  about  %-mi.  open  ditch  involv. 
4.80.1  cu  yds  excavation  and  of  trench, 
backtill  and  laying  of  16S3  lin.  ft.  12-in. 
cone,  pipe  with  cone,  inlet  box;  excava- 
tion of  trench  about  4169.8  cu.  yds. 

Schedule  3 — Drainage  ditch  and  pipe 
line,  known  as  "Peterson  Drain,"  about 
6-mi.  n.w.  of  Oakdale;  consists  of  u,- 
mi.  open  ditch  involv.  622.4  cu.  yds.  ex- 
cavation; 2  12-in.  cone,  pipe  culverts 
60-ft.  long  with  bulkheads;  trench, 
backfill  and  lay  655  lin.  ft.  12-in.  cone, 
pipe  with  cone,  inlet  box;  trench  exca- 
vation for  pipe  involv.  198.9   cu.  yds. 

Schedule  4 — Drainage  ditch  known  as 
Crane  Drain";  about  3-mi.  s.w.  of 
Oakdale:  consists  of  2>,4-mi.  open  ditch, 
involv.  3878  cu.  yds.  excavation;  2  24- 
in.  cone,  pipe  culverts  24  ft.  long  with 
bulkheads  and  1  24-in.  cone,  pipe  cul- 
vert, 72  ft.  long,  with  bulkheads. 

Schedule  5 — Pipe  line  drain,  known 
as  "Minnear  Drain";  located  about  1  mi 
n.w.  of  Riverbank;  consists  of  trench, 
lay  and  backfill  96  lin.  ft.  8-in.  cone. 
pipe  and  construction  of  5  wells,  each 
well  consisting  of  10  lin.  ft.  24-in. 
cone.  pipe. 
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Bids  will  be  considered  for  any 
«chedule  or  any  combination  of  sched- 
ales.  K.  E.  Hartley,  cliief  engineer^  for 
aistrict.  See  call  for  bids  under  official 
propoMnI  section  In  this  Issue. 
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LIGHTING  SYSTEMS 


MEItCED,  Merced  Co.,  Cal.— Valley 
Klfctric  Co.,  Merced,  at  approx.  $3750 
awarded  cont.  by  city  trustees  to  in- 
stall electrolier  system  in  23rd  St. 
Other  bids  were:  T.  M.  Robinson  $3900; 
Merced  Hardware  Co.  $5500;  John  Oust 
$5783. 


LOS  ANGELES,  Cal.— H.  H.  Walke 
ISOO  W  12th  St.,  awarded  cont.  at  $8400 
lor  ornam.  lights  in  Western  Ave.,  bet. 
Franklin  Ave.  and  Hollywood  Blvd. 

LOS  ANGELES,  Cal.— Walker  &  Mar- 
tin, 402  W  Wilshire,  Fullerton,  sub. 
low  bid  at  $12,996  to  bd.  pub.  wks.  for 
ornam.  lights  in  Broadway,  bet.  Colo- 
rado Blvd.  and  138.70  ft.  w  of  Eagle 
Dale  Ave. 


—     MACHINERY  &  EQUIPMENT 


ALHAMBRA,  Cal.— Until  8  p.  m.,  Nov. 
24  bids  will  be  rec.  for  ornam.  lights  in 
Main  St.,  bet.  east  and  west  city  limits; 
1911  act.  M.  H.  Irvine,  city  engr.  R.  B. 
Wallace,  city  clerk. 

ORANGE,  Cal.  —  City  Engr.  C.  C. 
Bonebrake  instructed  to  start  plant  for 
ornam.  lights  in  Chapman  Ave.,  bet. 
Santa  Fe  Ky.  and  Main  St. 

HUNTINGTON  BEACH,  Cal— Robert- 
son Elec.  Co.,  303  N  Main  St.,  Santa 
Ana,  awarded  cont.  at  $4173  for  ornam. 
lights  in  8th  St.,  involv.  23  single  light 
standards. 


SOUTH  PASADENA,  Cal.— Until  5  p. 
m.  Nov.  24,  bids  will  be  rec.  tor  ornam. 
lights  in  Bonita  Dr.,  Orange  Grove 
Ave.,  Mission  St.,  and  Pasadena  Ave.  & 
in  Mission  St.  east  of  Fair  Oaks  Ave. 
Cert,   check   10%. 

WHITTIER,  Cal. — Until  Nov.  24,  bids 
will  be  rec.  for  ornam.  lights  in  Green- 
leaf  Ave.,  bet.  Hadley  St.  and  Whittier 
Blvd.  and  in  Hadley  St.,  bet.  Greenlcaf 
Ave.  and  s.w.  city  limits  at  Whittier 
Blvd.   Paul  Gilmore,  city  clerk. 

CULVER  CITY,  Cal.  —  Harry  M. 
Rouse,  Corona,  awarded  cont.  at  $14,- 
655  for  ornam.  lights  in  Van  Buren  PI., 
Irving  PL.  La  Fayette  PL,  and  other 
sts.;  res.  inten.  No.  525. 


LIVERMORE,  Alameda  Co.,  Cal.— Un- 
til Dec.  1,  8  P.  M.  bids  will  be  rec.  by 
Elmer  G.  Still,  town  clerk,  to  fur. 
motor  propelled  road  machinery,  con- 
sisting of  scarifier  and  grader;  cost  not 
to  exceed  $3000.  See  call  for  bids  under 
official   proposal    section   in   this   issue. 

BERKELEY,  Alameda  Co.,  Cal.— 
Until  Nov.  25,  9  A.  M.  bids  will  be  rec. 
by  E.  M.  Hann,  city  clerk,  to  fur.  1-ton 
truck.  Cert,  check  10%  req.  with  bid. 
Further  information  obtainable  from 
clerk. 

LOS  ANGELES,  Cal.— Until  9  A.  M., 
Nov.  19,  bids  will  be  rec.  by  city  purch. 
agent  for  transits  and  levels  under 
spec.   1037. 

MONROVIA,  Cal. — Kimball  Motors 
Corp.  awarded  cont.  by  city  at  $7000 
lor  vacuum   street  cleaning  machines. 

SEATTLE,  Wash. — Until  Nov.  2i,  10 
A.  M.,  bids  will  be  rec.  by  Wm.  D. 
Freeman,  ci^y  purchasing  agent,  to 
fur.  one  chisel  mortiser  machine  for 
Georgetown  Municipal  Railway  store- 
room. 

COMPTON  Cal. — Until  7:30  P.  M., 
Nov.  25,  bids  will  be  rec.  by  city  for  one 
1-ton  Ford  truck  chassis.  Cert.  chk. 
or   bond,    10%.      Maud   Heock,    city   elk. 


LOS  ANGELES.  Cal.  —  Council  de- 
clares inten.  to  install  street  lighting 
systems  in:  „,    , 

Keniston  Ave.,  bet.  Wilshire  Blvd. 
and  Country  Club  Dr.:   21  posts. 

16lh  St.,  bet.  Normandie  and  West- 
ern Aves. ;  48  cone,  posts.    ■ 

Third  St.,  bet.  ivluirtield  Rd.  and  La 
Brae  Ave.;  76  cone,  posts. 

Windsor  Blvd.  bet.  Wilshire  Blvd. 
and  Francis  Ave.;   15   cone,   posts. 

LOS  ANGELES,  Cal.— R.  A.  Wattson 
4928  Melrose  Hill,  sub.  low  bid  at  $14,- 
086  to  bd.  pub.  wks.  for  ornam.  lights 
in  Santa  Monica  Blvd.  bet.  Normandie 
and   Serrano   Aves. 

Newberry  Elec.  Corp.,  724  S  Olive  St., 
low  at  .?8715  for  ornam.  lighijs  in  Irv- 
ing Blvd.  bet.  Melrose  Ave.  and  1st  St. 

A  C.  Rice,  1963  Santee  St.  and  Fritz 
Ziebarth,  302  E  Anaheim,  Long  Beach, 
sub  identical  bids  at  $2621  for  ornam. 
lights  in  Palm  Grove  Ave.,  bet.  Wash- 
ington and  21st  Sts. 

A  C  Rice  low  at  $3900  for  ornam. 
lights  in  June  St.,  bet.  Willoughby  and 
Melrose  Aves. 


REDONDO,  Cal. — ^Pire  dept.  supplies 
ordered  purchased  by  city  are:  One 
I,a  France  first  aid  kit,  $8;  two  La 
France  smoke-masks,  $40;  one  La 
France  heavy  spring  type  bumper,  in- 
stalled on  La  Franc*,  machine,  $44.50; 
one  No.  11  Sireno  electric  siren  horn, 
$40;  waterproof  turnout  coats,  black. 
Babcock  type,  $45;  six  fireman's 
badges,  $6.  All  bids  ror  Are  hydrants 
were  rejected. 

RESERVOIRS  AND  DAMS 

.AMERICAN  FALLS,  Idaho — Bids  to 
construct  American  Falls  Dam  have 
been  rejected  by  U.  S.  Reclamation  Ser- 
vice and  new  bids  called,  to  be  opened 
about  Dec.  20.  Utah  Construction  Co., 
I'helan  Bldg..  San  Francisco,  submitted 
low  bid  under  last  call  at  $1,548,092, 
Uiis  for  dam  of  1,040,000  ac.  ft.  capa- 
city. Dam  will  be  gravity  type;  1-mi. 
long;  about  two-thirds  of  dam  in  cen- 
tral portion  will  be  reinforced  cone.  90 
ft.  high  and  will  contain  spillway  1000 
ft.  long;  abut,  will  be  earth  embank- 
ment. Cone,  highway  l)ridge  with  18-ft. 
roadway  will  be  built  on  crest  of  dam; 
23  control  gates,  2  sluice  gates  and  8 
15-ft.  penstock  openings.  Approx  quan- 
tities of  materials  are:  100.000  cu.  yds. 
f-arth  excavation;  130.000  cu.  yds.  em- 
bankment: 30.000  cu.  yds.  rock  excava- 
tion; 180,000  cu.  yds.  cone;  2,376,000  lbs 
rein,  steel:  837,000  lbs.  structural  steel: 
1.844,000  cast  steel  in  gates,  etc.  Gov- 
•  rnment  will  furnish  cement  and  all 
steel. 


RAILROADS 


SANTA  ANA,  Cal. — Representatives 
of  three  counties  and  various  cities  af- 
fected have  asked  Pac.  Elec.  Ry.  to 
electrify  present  steam  road  bet.  Santa 
4na  and  Newport  Beach,  to  constr.  a 
15-mi.  line  from  Stern,  Orange  county, 
to  Corona,  Riverside  county,  a  line  bet. 
Fullerton  and  Santa  Ana  via  Anaheim, 
and  a  short  connecting  lie'-,  between 
Stern  and  Orange. 


WINSLOW,  Ariz.— A.  T.  &  S.  F.  Ry. 
will  start  shortly  on  laying  of  double 
track  from  Winslow  to  Gallup,  N.  M., 
120  mi.  Cost,   about  $3,000,000. 

LOS  ANGELES,  Cal. — State  railroad 
comm  authorizes  recon.  of  Telegraph 
rd.  under  Union  Pac.  tracks  to  elimi- 
nate grade  crossing.  Est.  cost  of  re- 
building U.  P.  tracks  in  subway,  $107,- 
500. 


FIRE  EQUIPMENT 


WATTS,  Cal. — Trustees  vote  to  pur- 
chase Seagraves  Suburbanite  type  Are 
engine   at   $6750. 

LA  VERNE,  Cal. — Trustees  vote  $5000 
for  purchase  of  new  fire  iruck. 


PORT  ANGELES,  Wash. — Bids  will 
oe  asked  shortly  by  city  council  for 
)7,000  ft.  20"  and  24"  wood  stave  pipe 
line,  concrete  dam  and  head  works,  6 
million  gallon  concrete  reservoir  and 
distribution  system  improvements. 
Payments  in  cash.  Contract  is  ex- 
pected to  be  let  in  December.  Pros- 
pective bidders  should  communicate 
with  Burns  &  McDonnell  Engineering 
Co.,  402  Interstate  Bldg..  Kansas  City. 
Mo.  Further  mention  will  be  made  of 
this  work. 

PIPE  LINES,  WELLS,  ETC. 


SAN  LUIS  OBISPO,  Cal.  —  Steven 
Smith  &  Co.,  637  Mission  St.,  San  Fran- 
cisco, at  $.74  ft.  f.  0.  b.  San  Luis  Obispo 
awarded  cont.  by  council  to  fur.  2000 
ft.  4-in.  c.i.  (McWayne)  pipe  for  water 
f  xtensions. 


MODESTO,  Stanislaus  Co.,  Cal.  — 
osterberg  Bros.,  Modesto,  at  $1458 
■  iwarded  cont.  by  council  to  drill  well 
:it  Junior  College  grounds;  water  for 
domestic  purposes. 

COMPTON.  Cal. — Until  7:30  p.  m. 
Nov  25  bids  will  be  rec.  by  city  for 
1250  ft.  6-in.  C.  I.  B.  &  S.  pipe,  tees, 
.  rcfsses,  gates.  Cert.  chk.  or  bond,  10%. 
ilaude   Hecock,  city  elk. 

VALLEJO,  Solano  Co.,  Cal.— Bids 
will  be  asked  shortly  by  city  council  to 
furnish  pipe  to  connect  Fleming  Hill 
reservoirs  Gordon  Valley  municipal 
water  system.  A.  Kempkey,  consult- 
ing engineer,  Hobart  Bldg.,  San  Fran- 
cisco. 


LOS  ANGELES,  Cal.— Walker  &  Mar- 
tin 402  W.  Wilshire,  Fullerton,  award- 
ed'cont.  by  Bd.  Pub.  Wks.,  at  $12,996 
for  arnam.  lights  in  Broadway,  bet. 
Colorado  Blvd.  and  Eagle  Dale  Ave. 
Engr's.   est,   $14,273. 

REDLANDS,  Cal. — Robertson  Elec. 
Co.,  303  N.  Main  St.,  Santa  Ana,  award- 
ed cont.  by  city  at  $6295  for  ornam. 
lights  in  W^est  Highland  Ave. 

LOS  ANGELES,  Cal.— Walker  &  Mar- 
tin, 402  W.  Wilshire,  Fullerton,  award- 
ed cont.  by  supervisors  at  $3788  for  ad- 
ditional lights  in  Graham  Lighting 
Dist.  Wilshire  Elec.  Co.,  1028  Wilshire 
Blvd.,  Santa  Monica,  awarded  cont.  at 
$2519  for  additional  lights  in  West 
Hollwood  Lighting  Dist. 

LOS  ANGELES,  Cal.  —  Council  de- 
clares inten.  to  install  ornam,  lights  on 
Windsor  Blvd.,  bet.  Clinton  St.  and 
Beverly  Blvd.;  18  concr.  posts;  1911  act. 


Contractors  Machine  Works 

We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We  build  rock  bunkers,  elevators  and  conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 


CREAR 


&  BATES 


38  Stanford 


San  Francisco 


Phone  Kearny  1885 
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PORT  ANCJELES.  Wash.— Sec  "Rcs- 
ervlors  and  Dams."  this  Issue.  To  ask 
hids. 


I,OS  AN«U;LES,  Cal.— Until  3  r.  M., 
.N'ov.  18.  bids  will  be  rec.  by  Pub.  Serv. 
I'onini..  207  S.  Broadway,  for  std.  dipped 
l)cll  and  spigot  C.  I.  water  pipe;  5000 
pes.  l-in.  .lass  "B,"  12-ft.  lengths.  260 
lbs.  per  length,  f.  o.  b.  cars  pipe  track, 
Aqua  Siding,  and  5000  pes.  4-ln.  class 
"B,"  12-ft.  lengths.  260  lbs.  per  length, 
f.  o.  b.  care  Hewitt  St.  spur.  Los  An- 
gele.s:  5000  pes.  6-in.  class  "B,"  12-ft. 
lengths.  400  lbs.  per  length,  t.  o.  b.  pipe 
track.  Aqua  Siding;  5000  pes.  6-ln.  class 
■B,"  12-ft.  lengthSf  400  lbs.  per 
length,  f.  o.  b.  cars  Jlewitt  St.  spur. 
.Spec.  7.'i3-E.     Jas.  P.  Vroman,  secretary. 

SALINAS,  Monterey  Co.,  Cal. — Coast 
Valley  Gas  and  Electric  Co.,  Salinas, 
plans  lnst.'illation  of  water  and  gas 
mains  In  portions  of  Central  Avenue. 
Saiisal.  Salinas.  Pajaro.  Church  and 
Palmetto  sts.  Mains  will  be  installed 
bctor.>  street  improvcmofits  are  under- 
•jken  by  city. 

ANAHEIM,  Cal.— R.  F.  Brown.  Ar- 
tesla,  sub.  only  bid  to  city  at  $1449.46 
for  well  casing,  .npprox.  300  ft.  Byron 
.lackson  Pump  Mlg.  Co.  awarded  cont. 
at  fS05  for  pump.  Other  bids  on  pump 
were:  Peerless  Pump  Co..  $945.65  and 
J1095.65:  Layne  &  Bowler  Corp.,  $1110; 
Timer  Mfg.  Co.,  $1268. 

WHITTIER.  Cal.— Until  7:30  p.  .  m. 
Dec.  1  bids  will  be  rec.  by  city  for  1000 
It.  6-in.  class  B  and  2000  ft.  4-in.  class 
"C"  C.  I.  water  pipe,  with  fittings,  gate 
valves,  etc.  Separate  bids  on  pipe  and 
fittings  may  be  subm.  Cert.  chk.  or 
bond,   10%.     Paul  Gilmore,  city  clerk. 

SEWAGE  DISPOSAL  PLANTS 


SANTA  CRUZ.  Santa  Cruz  Co..  Cal.— 
City  Rng.  H.  K.  Godegast  instructed  by 
council  to  prepare  plans  for  sewage 
plant. 


YREKA.  Siskiyou  Co.,  Cal. — Election 
will  he  bold  Dec.  2  to  vote  bonds  of 
$56,000  to  finance  improvement  of  muni- 
cipal water  supply  and  sewage  im- 
proves; $7500  for  concrete  reservoir; 
■?15.00n  for  completion  of  septic  tank. 
$35,000  for  purchase  of  Cady  and 
Buckner  lands  where  source  of  city's 
water  is  to  be  diverted  and  the  con- 
struction of  a  pipe  line  into  which  it 
will  be  diverted  and  carried  to  the 
reservoir. 


MTSCELLANEOUS 
CONSTRUCTION 


LOS  ANGEIiES,  Cal. — State  railroad 
conim.  orders  La  Cienega  Bldv.  constr. 
under  the  Venice  short  line  tracks  of 
the  P.  E.  Ry.  City  will  pay  75%  and 
railway   the   balance;    $180,000. 


WATER  WORKS 


MESA,  Ariz. — Bids  are  being  rec.  by 
A.  J.  Petrie,  town  clerk.  Mesa,  for  1000 
to  1250  %x%  water  metres  with  coup- 
lings f.  o.  b.  Mesa. 


LOS  ANGELES,  Cal. — Frank  J.  Kim- 
ball, 1860  E.  15th  St.,  awarded  cont.  by 
pub.  serv.  comm.  at  $2409  f.  o.  b.  Los 
Angeles  for  one  No.  1511-12  Kimball 
direct  flow  pump. 

SAN  DIEGO,  Cal. — Cuyamaca,  $2,500,- 
000  water  bond  issue  carried  at  recent 
election  in  La  Mesa,  Lemon  Grove  and 
Spring  Valley  distrlicts.  Issue  pro- 
vides for  bonds  to  purchase  and  impr. 
Cuyamaca  Water  Go's  sys.  Of  this 
sum  $1,400,000  will  be  expended  for  re- 
pairs to  flume,  dam  and  Fletcher  site, 
enlargement  of  El  Monte  pumping 
plant  and  extensions  to  distribution 
system. 


MERCED,  Merced  Coj,  Oail. — ^Until 
10  a.  m.  Dec.  16  bids  will  be  rec.  by 
Merced  Irrig.  Dist.,  Barcroft  Bldg., 
Merced,  for  valves  for  Exchequer  dam 
and  power  plant.  Cert,  check,  5%.  H. 
P.  Sargent,  secy. 


POUT  ANGIi;LKS.  Wash. — See  "Res- 
ervoirs and  Dams."  this  issue.  To  ask 
bids. 


COMPTON,  Cal.— Until  12  M.,  Dec.  1, 
bids  will  be  rec.  by  J.  T.  Crane  and  L. 
F.  Babi.  cor.  Olive  and  Long  Beach 
Blvd.,  Compton,  for  water  systems  in 
Tr.  No.  6875.  involv.  3600  ft.  class  "B" 
4-in.  C.  I.  pipe.  Incl.  fittings,  valves, 
fire  hydrants  and  1200  ft.  l-in.  hse.  con. 
Plans  and  spec,  may  be  seen  at  above 
address. 


TREKA,  Siskiyou  Co.,  Cal.— Election 
will  be  held  Dec.  2  to  vote  bonds  of 
$56,000  to  finance  improvement  of  muni- 
cipal water  supply  and  sewage  im- 
proves; $7500  for  concrete  reservoir; 
$15,000  for  completion  of  septic  tank; 
$35,000  i^or  purchase  of  Cady  and 
Buckner  lands  where  source  of  city's 
w.ater  is  to  be  diverted  and  the  con- 
struction .of  a  pipe  line  into  which  it 
will  be  diverted  and  carried  to  the 
reservoir. 


TRACY,  San  Joaquin  Co.,  Cal.— Until 
Dec.  10.  8  P.  M..  bids  will  be  rec.  bv  W. 
Sohlossman.  secretary.  Banta-Carbona 
Irrigation  Dictrict,  to  construct  pump 
house  and  appurtenant  structures,  un- 
der Contract  No.  6.  Cert,  check  5% 
payable  to  dist.  req.  Plans  obtainable 
from  W.  D..  Harrington,  Tracy,  or  Thos. 
H.  Means,  '369  Pine  St.,  San  Francisco, 
engineers  for  district,  on  deposit  of  $15, 
returnable. 


COMPTON.  Cal.— Until  7:30  p.  m.  Nov. 
25  bids  will  be  rec.  by  city  for  one  10- 
in.  O  Irten  Anderson  patent  automatic 
cushioned  double-acting  stop  check 
controlling  altitude  valve,  one  Ideal 
strainer  and  fish  trap.  Cert  check  or 
bond,    lO'v.      Maude   Hecoclt,    city   elk. 


HUNTINGTON  PARK.  Cal. — Election 
will  be  held  Jan.  13  to  vote  on  $55.- 
OOn  bond  issue  for  acquisition  of  Tr.  No. 
2509  Mutual  Water  Co.'s  sys.  ($30,996), 
20n.onn-eal,  elevated  steel  water  tank 
and  tower,  one  100.000-gal.  reinf.  concr. 
reservoir  centrifneral  pump,  elec  motor, 
fire  hvdrants.  etc.  ($21,804  and  inci- . 
dental  expenses  of  $2200).  H.  H.  Hun- 
ter,   city   clerk. 

PEHRTS.  Cal. — Dec.  1  is  date  for 
snecial  election  on  water  bond  issue 
for   imprvts.    to   Perris    AVater   sys. 

ALH.A.MBRA.  Cal.— Council  declares 
inten.  to  install  C.  I.  water  mams  in 
Plum  St.  betw.  Primrose  and  Fremont 
Aves.     R.   B.   Wallace,   city   clerk. 


SEATTLE,  Wash. — J.  L.  Smith,  304  W 
36th  St.,  at  $123,480,  using  lock  bar 
steel  pipe,  awarded  cont.  by  Bd.  Pub. 
Wks.  to  install  water  mains  in  First 
Avenue  south. 

NAPA  Napa  Co..  Cal. — Until  Dec.  1. 
S  P  M.,  bids  will  he  rec.  by  How.ird 
E  Roper.  Sect'y.,  Napa  Union  High 
School  District  to  fur.  and  install  lawn 
sprinkler  system  covering  about  SO.OOO 
sq  ft  Bidders  to  submit  plans,  sizes 
cf '  pipe,  etc.  Details  of  plot  plan  ob- 
tainable from  secretary. 

HEMET  Cal. — Burns  &  McDonnell, 
415  Marsh-Strong  Bldg.,  Los  Angeles, 
consulting  engineers,  making  a  survey 
of  present  water  system,  an  apparisal 
of  Hemet  Town  Water  Co.  s  distrib. 
svs.,  and  an  est.  of  entirely  new  pro- 
iect,  to  place  before  local  citizens  data 
necessary  to  determine  if  municipal 
-R'ater  system  is  feasible. 

EL  SEGUNDO.  Cal.— Santa  Fe  Ry.  In- 
dustrial Dept.  having  plans  prepared 
?or  roads,  tracks,  water  and  sewer 
lines  in  the  155-ac.  industrial  tract. 
El  Segundo,  which  the  company  is  de- 
veloping. ' 


PLAYGROUNDS  AND  PARKS 


BERKELEY,  Alameda  Co.,  Cal.— City 
ooSncil.  John  N.  Eddy,  city  ma-iaS" 
contemplates  bond  issue  for  $1  000,000 
{o  purchase  land  for  civic  center  est 
cost,  $250,000;  land  for  park  '"  south 
central  part  of  city;  erection  of  rnam 
library  on  site  of  present  libraiy, 
wharf  improvements  and  repairs; 
memorial    auditorium,     $250,000. 


ELK  GROVE,  Sacramento  Co.,  Cal. — 
Until  Dec.  2,  8  p.  m.,  bids  wil  be  rec. 
by  S.  R.  Gage,  clerk.  Elk  Grove  Union 
High  School  District,  to  construct  three 
tennis  courts  at  high  school  grounds. 
Cert,  check  10%  payable  to  clerk  req. 
with  bid.  Plans  obtainable  from  Dean 
and  Dean,  architects,  California  State 
Life  Bldg.,  Sacramento. 


WHITTIER,  Cal.  —  Sullivan  Fence 
Constr.  Co.,  800  N  Vermont  Ave.,  Los 
Angeles,  low  bidder  at  $1025  for  wire 
fence  around  the  city  yard  on  West 
Bailey  St.  Other  bids:  So.  Cal.  Fence 
Con.str.  Co.,  $1054;  Standard  Fence  Co. 
$1335;  J.  E.  Dwan,  $1758. 


SAN  FRANCISCO  —  City  Architect 
John  Reid  Jr.,  First  National  Bank 
Bldg.,  is  completing  plans  for  athletic 
field  at  Galileo  High  School  in  Van 
Ness  Ave.  near  Francisco  St. 


EL  SEGUNDO,  Cal.— Property  own- 
er.s  nlnn  bond  election  to  purchase  a 
iniblio  park  in  El  Segundo.  The  site 
.selectea  is  blk.  85.  lying  bet.  Mariposa 
,/?•  "J'  -^^  s-  Palm  Ave.  on  the  n., 
Main    St.   on    the    e.    and    Richmond   St. 


MONTEREY  PARK,  CaH.— Miction 
will  lie  held  probably  Dec.  17  for  a 
iiond   issue   for   community  park. 

^BEVERLY  HILLS,  Cal.— Until  S  p.  m. 
Dec.  1,  bids  will  be  rec.  by  city  for 
frees  and  shrubbery  at  and  around  six 

|>U,ce  B.  J.  Firminger,  city  clerk. 

SEWERS  &  STREET  WORK 


LOS  ANGELES.  Cal.— City  engr 's  of- 

wirhT'V""  ";"^^^  °^  Annandale  Dist. 
vvjth    a   view   toward    imp.   various   sts 

IralfeKl^Sr^fV  ^'"P""'  to  "consid: 
=,,?-,,„     2      "'Sts.    are    included    in    the 

^^.lel  ^'^"=''  ^"'O'"'  ^-«  »>««"  ap! 

d'ecIarTTS?n''''t^'-^^'-^-  ^''y  trustees 

Will  it  ■°'t'^   limits,   involv.   li/,-in 

Wilhte  wearing  surface  on  2i,4-in  Isnh 
cone,  base,  over  2-in.  decomposed  grin 
Is'ira'cVand'  of.  "^;'  -=".^''«'  ^"t."  Ia!ks 
city  engineer  ""=*•  ^"='"  «•  Staheli, 

TjA^'^t^  ptve^'w^st-SanTa"^/.',  f  ^'i"-^ 
bet  Main^St."  and'or^e^en  taf 'it''-  iTn' 
asph.  concr.  surface  on  4-in  asnh' 
concr.    base,    walks     4  i,-,      h^  asph. 

6:in.  stub  sew^r  ms  act  E  ?'  Ve^^P' 
city  clerk.  ■  vegely, 

1  ,m"^'S.  niEGO,  Cal.— Griffith  Co  9>; 
14th   St.,   low   bidder  at    Mn  int.   *      '     ^* 

c>5nc"-bVle1b.r  Y,^°ir92rsT  ft"  t\^ 

".r^iiir/t  'ivwi'i/^^  ft^ ■wiik*-2'3"c 

$281.43.  •'   miscellaneous 

low'^at  fis  Fs^'v'T^  "^^  Boundary  St., 
■oTvinl  liiV  J  to  pave  Canon  St.,  in- 
cn  wif  "^.£"-  y^s.  excav.  60c  yd-  679 
«r'  II-  •'''"■"^  embank,  lo  yd-  123  190 
curb'65c"'f"t •?."«'•  ••'^^^-  "-^^  "  ^VlVft 
$3.r  ea  3  4  n  ""'"■  '""^-  ^^^^'^  laterals 
$32  .50  ea  •  an'rn.''^™-.,  ^^^'=''  laterals 
l750?m1^c-enre^"usT75.''^^"'"'"^    -^" 

25^-bkl'^\;t,^te''^'-^""'  "  ^-  '"■•  ^-ov 
n?a've  St  Till,?.  '''"'■  ^y  supervisors  to 
pa\e  bt  Andrews  and  St.  Gertrude 
Places  involv.  150,000  sq.  ft  8-in  cone 
ders'-6%0°""c,f'^-  ."'  "-bed  rock"sho°uf: 
I  e' jrer-'lsll^^Co^n^tT-InT^/o-Ve'i^ert 

LOS  ANGELES,  Cal  —  Thomas  & 
Fow  hi^'"'.'  S".  ^^"  Fernando  Bldg.  su^ 
low  bid  to  bd.  pub.  wks.  to  imp  Hall- 
dale  Ave.,  bet.  Slauson  Ave.  and  1st 
■}"cy  s  of  60th  PI.,  involv.  386,693  sq. 
ft.  grade,  oil  and  roll  at  4.4c 


LOS  ANGELES,  Cal.— City  storm 
sewer  dept  ordered  to  design  Lenard 
St.  storn;  drain  sys.,  draining  central 
business  portion  of  city  an-d  territory 
south   and   east.      Est.   cost,    $2,500,000 
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I.OS  ANGELES,  Cal.— City  storm 
sewer  dept.,  E.  W.  Tuttle.  engr.,  pre- 
paring plans  for  Jefferson  St.  storm 
sewer  estimated  to  cost,  when  com- 
plets,  $4,500,000.  The  first  section  will 
be  main  line,  on  .Jefterson  St.,  bet. 
Hooper  and  33rd  Sts,  and  point  near 
Washington  and  Adams  Sts.,  where 
water  will  drain  into  Ballona  Creek 
and  thence  to  ocean.  Line  will  consist 
of  8  mi.  of  reinf.  concr.  sewer,  of  vary- 
ing size  from  5  ft.  circular  to  rectang- 
ular section  8x12  ft.,  latter  of  box  sec- 
tion constr.  in  trench.  Est.  cost.  Sea  1, 
$2,000,000.  Sections  2  and  3  will  com- 
prise lateral  systems,  north  and  south 
of  the  main  line. 
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SHASTA  COUNTY.  Cal.— State  High- 
way Commission  has  withdrawn  call 
for  bids  to  grade  and  surface  with 
crushed  gravel  or  stone  10.8-ml.  in 
Shasta  county,  bet.  Halfway  Creek  and 
Dog  Creek.  Bids  were  to  be  opened 
Nov.  24. 


% 


WATTS.  Cal.— Council  declares  inten. 
to  imp.  Villa  Ave.,  bet.  Main  St.  and 
Morton  Ave.  and  portions  of  other  sts., 
involv.  2-in.  asph.  cone,  pavement  on 
5-in.  cone,  base;  also  2-in.  asph.  cone, 
on  4-in.  cone,  base;  6-in.  cone,  pav., 
cone,  curbs,  walks,  etc.;  1911  and  1915 
acts.  Sarah  A.  Smith,  city  clerk. 

LOS  ANGELES,  Cal. — Council  adopts 
ordinance  to  const.  Sec.  1  of  the  Arroyo 
de  la  Sacatela  storm  drain  sys.,  cover- 
ing area  of  approx.  16  sq.  mi.  west  of 
Vermont  Ave.  The  main  portion  of  this 
drain  will  consist  of  a  square  box  sec- 
tion carrying  from  9  to  11  ft.  wide  and 
8.5  ft.  to  10  ft.  high,  of  reinf.  cone, 
constr.,  with  partly  fixed  top,  and  can- 
tilever base.  In  addition  to  this  part 
there  will  be  an  extensive  cem.  pipe 
lateral  drain  of  12-in.  to  33-in.  or 
greater  diam.,  with  catch  basins,  man- 
holes, connecting  drains,  st.  pave,  etc. 
Section  No.  1,  for  which  13  sheets  have 
been  prepared,  covering  Plans  Nos. 
29341  2936S,  29369  and  39270,  comprises 
box  section,  as  described  above,  total- 
ing 15,241  lin.  ft.  not  counting  laterals. 

BURBANK,  Cal.— Trustees  plan  wid- 
ening to  100  ft.,  the  following  sts.: 
'Alameda,  Verdugo,  Magnolia,  Buena 
Vista,  Lincoln,  and  Olive  Aves.,  Bur- 
bank  Victory,  and  San  Fernando  Blvds. 
Hollywood  Way,  and  Empire  St. 

SOUTH  PASADENA,  Cal.— City  di- 
rectors declare  inten.  to  imp.  Alpha 
Ave  ,  bet.  s  city  limits  and  Valley  View 
Hts  Tr.,  involv.  grade,  3-in.  rock  and 
oil  'pav.,  4-in.  c.i.  water  mams,  6-in. 
vit.  sewer,  cone,  gut.,  12-in.  cem.  curbs, 
1911  act.  Nettie  A.  Hewitt,  city  clerk. 

LTNWOOD,  Cal.— Until  8  p.  m.,  Nov. 
26,  bids  will  be  rec.  to  pave  Lynwood 
Rd.,  Louise  St.,  etc.,  ■nvolv  56  560  sq. 
ft  walk,  13,770  ft.  curb,  24,S2o  sq.  ft. 
eut  157,150  sq.  ft.  4-in.  oil  mac  lo7,- 
150    sq.    ft.    grade;  .1911  „and   1?15  ,ac}s- 


OAKLAND,  Cal. — Bids  will  be  asked 
shortly  by  council  to  const,  shoreline 
highway  from  16th  St.  depot  to  prop- 
erty of  Richfield  Oil  Co.,  and  General 
Petroleum  Co.,  approx. 
length;  est.  cost,  $15,000. 
mon,    city    engineer. 

POMONA,  Cal. — Until  12  M.,  Nov.  18, 
bids  will  be  rec.  for  6-in.  concr.  pav.  in 
Locust  St.,  bet.  1st  and  2nd  Sts.  Plans 
at  office  City  Engr.  F.  C.  Froehde. 
Cert.  chk.  or  bond  10%.  T.  R.  Trotter, 
City  Clerk. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Nov.  24,  5  P.  M.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  const, 
storm  water  sewers  and  sanitary 
sewers  to  serve  Oak  Park.  Cert,  check 
10%  payable  to  City  Auditor  req.  Plans 
on  file  in  office  of  clerk.  W.  B.  Ilogan, 
city   engineer. 


INGLEWOOD,  Cal. — Until  8  P.  M., 
Nov.  24,  bids  will  be  rec.  to  imp.  Oak 
St.  and  six  other  Sts.,  involv.  500,286 
sq.  ft.  grade,  2405  ft.  18-in.  curb,  15.064 
ft.  15-in.  curb,  3314  sq.  ft.  8-in.  gut.. 
18,361  sq.  ft.  5-in.  gut.,  79290  sq.  ft. 
walk.  258.350  sq.  ft.  5-in.  mac,  23,960 
sq.  ft.  class  B  oiling,  95  %-in.  water 
serv.,  2  2-in.  water  serv.,  one  storm 
drain,  one  catchbasin;  1911  improve- 
ment act  aid  1915  bond  act.  Arthur 
W.  Cory,  city  engineer.  Otto  H.  Duelke, 
city  clerk. 


4RCADIA,  Cal. — City  council  re- 
'^74^  si"??  gradrng"  Quests  City  Engr.  G.  B.  Watson  to  se- 
■J  119^190  sn  ft  4-  cure  data  on  question  of  inclusion  of 
7",.    i„H.r,^%    9-in        Arcadia   in  the  Los  Angeles  metropoli- 


Fred  Welch  city  clerk.  Edw.  M.  Lynch, 
Central  Bldg.,  Los  Angeles,  city  engr. 

INGLEWOOD,    CaL— Geo.    H.    Oswald, 
366    E    58th    St.,   Los   Angeles,   low    bid- 
der at  $40,375  to  imp._ HiUside  Ave._^and 
Hill   St.,   involv.   184 
5790   ft.   curb,    3   cul 

in.  Willite  pav.,  29  %-in.  ana  o  ^-ii. 
water  services.  Other  bids:  Geo.  R.  Cur 
tis  Pav.  Co.,  $40,868;  H.  G.  Feraud,  $42,- 
565.  , 

COMPTON,  Cal.— Until  S  p.  m.,  Nov. 
25  bids  will  be  rec.  to  pave  Aranbe 
Ave.:  68,818  sq.  ft.  grade  and  5-in  cone 
nave  375  ft.  4-in.  and  1285  ft,  6-in.  c.i. 
water  mains;  1911  and  1915  acts.  Maude 
Hecock,  city  clerk.  Edw.  M.  Lynch, 
Central   Bldg.,   Los  Angeles,   city   engr. 

MODESTO,  Stanislaus  Co.,  Cal.  — 
Standard  Paving  Co.,  Modesto,  at  ?4,- 
022.30  awarded  cont.  by  council  to  imp. 
(No  430)  Archor  Court,  bet.  Magnolia 
and'McHenry  Aves.,  involving  grading: 
pave  with  2'^-in.  asph.  cone,  base  with 
1-in  Warrenite-Bit.  surface;  cone, 
curbs  and  gutters;  cone,  electroliers, 
Marbelite  type. 

LONG  BEACH,  Cal.— Municipal  Sew- 
er Supt.  Smith  preparing  plans  for  a 
storm  drain  svs.  covering  residential 
dist  e  of  Alamitos  Ave.  and  s  of  Ana- 
heim St.;  cost,  about  $1,000,000.  .  A 
storm  drain  project  of  similar  size, 
covering  the  territory  w  of  Pacific 
Ave.  is  also  under  way. 

SAN  FRANCISCO  —  Bids  will  be 
asked  in  immediate  future  by  Bd.  Pub. 
Works  for  paving  civic  center  parking 
area;  est.  cost  $40,000. 


SAN  ANSELMO,  Marin  Co.,  Cal.— 
Until  Dec.  1.  8  P.  M.,  bids  will  be  rec. 
by  Arthur  W.  Studley,  town  clerk,  to 
(No.  59)  to  imp.  Humboldt  Ave.  for  its 
entire  length  and  San  Anselmo  Ave., 
bet.  Humboldt  and  Foothill  Aves.,  in- 
volv. grading;  const,  cone,  catchbasins; 
corru.  iron  pipe  culverts  with  cone, 
headwalls  and  cleanouts;  hyd.  cone, 
pave.  1911  Act  and  Bond  Act  1915. 
Cert,  check  10%  payable  to  town  req. 
Plans  on  file  in  office  of  clerk.  J.  J. 
Jessup,  town   engineer. 

SANTA  MONICA.  Cal. — Until  10  A. 
M.,  Nov.  26,  bids  will  be  rec.  by  city  for 
curbs,  walks  and  ornam.  lights  in 
Third  St.,  bet.  Wilshire  Blvd.  and  Colo- 
rado Ave.;  1911  act.  Howard  B.  Carter, 
city  engineer. 

EL  MONTE.  Cal. — A.  M.  Rawn,  coun- 
ty sanitary  engr.,  has  outlined  to  citi- 
zen.-^ plan  for  including  El  Monte  in 
metropolitan  Sewer  dist.  He  states 
est.  cost  would  be  $4,500,000  for  mam 
trunk  lines. 


tan  sewer  dist. 

STOCKTON,  San  Joaquin  Co..  Cal. — 
Until  Nov.  24,  5  P.  M.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  const, 
storm  water  sewers  in  Sutter  St..  bet. 
Weber  Ave.  and  Market  St.  and  m 
Market  St.  bet.  Sutter  and  San  Joaquin 
Sts.  Cert,  check  10%  payable  to  City 
Auditor  req.  Plans  on  file  in  office  of 
clerk.      W.   B.   Hogan,   city   eng. 


ELK  GROVE,  Sacramento  Co.,  Cal.  — 
Until  Dec.  2,  8  p.  m.,  bids  will  be  re- 
ceived by  S.  R.  Gage,  clerk  Elk  Grove 
Union  High  School  Di-strict,  to  con- 
struct three  tennis  courts  at  high 
school  grounds.  Cert,  check  10%  pay- 
able to  clerk  req.  with  bid.  Plans  ob- 
tainable from  Dean  and  Dean,  archi- 
tects. California  State  Life  Bldg.,  Sac- 
ramento. 


OAKLAND,  Cal.— City  Council,  E.  K. 
Sturgis,  Clerk,  declares  inten.  to  const. 
cem.  walks  in  portions  of  Allendale 
Ave.,  E-15th  and  5oth  Sts.  1911  Act. 
Protests  Dec.  11.  W.  W.  Harmon,  city 
engineer. 


SAN  MARINO,  Cal.— J.  L.  Haddock. 
357  N.  Chester  St.,  Pasadena,  sub.  low 
low  bid  at  $146,394.40  to  pave  Hunting- 
ton Dr.,  bet.  Granada  and  Rose  Aves., 
and  portions  of  intersecting  Sts.,  involv. 
grade  at  $11,000  (lump  sum),  4-in.  oil 
mac,  10c  sq.  ft..  6-in.  oil  mac.  12.5c  sq. 
ft.,  14xl6-in.  curb,  54c  ft.,  gut.  22c  sq. 
ft.,  oil  mac.  surface  on  concr.  slab.  10c 
s>i.  ft.,  culv..  $7000  (lump  sum).  Other 
bids:  Ducev  &  Breitenstein.  $148,674; 
Southwest  Pav.  Co.,  $163,943.50;  Camp- 
bell Constr.  Co.,  $170,703.25;  C.  F.  Mat- 
Ihews,  $177,576.46;  A.  O.  Nelson,  $189. 
539.50;  Geo.  W.  Kemper  and 
:Miracle,  $195,041.10;  Gibbons  i 
Co.,  $207,995;  Hall-Johnson  Co. 
871.. 


U. 
Reed 
$208,- 


O.JiKLAND,  Cal. — Until  Nov.  26,  11:30 
A.  M..  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  imp.  portions  of 
14th  St.,  involv.  grade  and  pave  with 
cone,  reinforced  with  steel  bars  and 
macadam  shoulders:  surface  oiled. 
1911  Act.  Cert.  cVieck  10%  payable  to 
city  req.     W.  W.  Harmon,  city  eng. 

VENICE.  Cal.^ — Bids  rec.  to  pave  Ver- 
non Ave,  involv.  approx.  120,000  sq.  ft. 
6-in.   concr.   pave.,   were: 

Wells  &  Bressler — 2.75c  sq.  It.  grade, 
20.75c  pave.,  20c  walk,  80o  curb,  $15 
change  manhole. 

Sander  Pearson — 2.2c  grade.  19.95c 
pave.,  20c  walk,   65c  curb,   $7  manhole. 

Kuhn  Bros. — 1.8c  grade,  20.5c  pave., 
20c  walk,  70c  curb,  $25  manhole. 

W.  F.  Crawford — 2c  grade,  19c  pave. 
21c  walk,  60c  curb,  $6  manhole. 

Western  States  Constr.  Co. — 96c 
grade,  22.9c  pave.,  18c  walk,  49c  curb, 
?5  manhole. 


LOS  ANGELES,  Cal.— P.  J.  Akma- 
dzich,  821  Tale  St.,  awarded  cont.  by  bd. 
pub.  wks..  at  $16,320  to  oil  and  roll  San 
Pascula  Ave.,  bet.  Pasadena  Ave.  and 
Houghton  St.,  incl.  curb,  walks,  gut., 
storm  drain. 

S.\NTA  ANA.  Cal. — L.  A.  Pav.  Co., 
2900  Santa  Fe  Ave..  Los  Angeles, 
-n warded  cont.  by  supervisors  at  $20,- 
990  asph.  concr..  to  pave  in  Central 
Ave  and  Hacienda  Rd.  under  R.  D.  I. 
Xo.    39. 


LOS  ANGELES,  Cal.— Culjak  &  Be- 
bek  425  W^.  78th  St.,  awarded  cont.  by 
Bd  'Pub.  Wks.  at  $8900  for  sewer  in 
36th  PI.,  bet.  Gramercy  PI.  and  Cimar- 
ron St. 

Mike  Radich,  4207  Eastern  Ave., 
awarded  cont.  at  $23,480  for  sewer  m 
Sunset  Blvd..  bet.  146  ft.  s.  e.  from 
Micheltorena  St.  and  Reno  St.,  Engr's. 
est.,    $23,858.67. 


Auto    Supplies 

at  Cut  Rate — 


EVERYTHING    FOR    YOUR   MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

Junction    Valencia 


Established   1907 

24  VAN  NESS  AVENUE 

Phone  Market  8926  Near  Market 


Saturday,    November 
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)i'KTl>.\,    Sun    Joa.iuiii    Co.,    Cal. — 

l)fC.    1,   S    I'.    M.,    Ijida    will    be   rcc. 

L.  LiankH,  city  t-Kik,   (No.   7nOJ    lo 

Hirtions    of   Lincoln    Ave.,    iiivolv. 

^';   const,   comb.   cone,   curbs   and 

,  cone,  wulits;  pave   with  li',-^J-ln. 

ing    gravel     base,     2^-in.     asph. 

.isu  and  2-in.  asph.  cone,  wearing; 

lail    Act   and   Band   Act    1915. 

I'.cck    10%    payable    lo    city    req. 

..11    (lie    In    olticc    of    clerk.      W. 

-iin,   city   engineer. 


STOCKTON',  tian  Juaquin  Co.,  Cal. — 
Until  Uec.  1,  5  1'.  M.  bids  will  bo  rec. 
by  A.  L.  Banks,  city  clerk,  to  imp.  por- 
tions of  Harrison,  Clay,  Jackson, 
SVorth,  Jefferson  and  Anderson  Streets 
involving  3082  cu.  yds.  cut;  2339  cu. 
yds.  fill;  5670  Iin.  ft.  curb  and  gutter; 
2S.3i;u  sq.  ft.  cone,  walks;  98,910  sq.  ft. 
asph.  macadam  pavement.  1911  Act 
and  Uond  Act  1915.  Cert,  check  10% 
payable  to  city  req.  I'lans  on  file  in 
office  of  clerk.     \V.  B.  Hogan,  city  eng. 


SAN  BKH.N'AKUINO  &  KIVKHSIDE 
Counties,  Cal. — Basich  Bros.,  3788  Ver- 
M,.iiu  .St.,  L.OS  Angeles,  at  J187,391.50 
.'  M.-er's  est.  1213,442)  awarded  con- 
ly  Stale  Highway  t^oniniission 
,  •  "■  with  Port.  cein.  cone.  7.1  mi,  in 
.^.ui  Uernardlno  and  Hiverside  counties, 
i.et.  ig  mi.  north  of  S.  B.  Co.  line  and 
Ueaumont  involv.  3000  cu.  yds.  road- 
way e.seavatlon  without  classilication; 
,.00  cu.  yds.  structure  oeavation  with- 
out classification;  36,l5o  Iin.  ft.  sub- 
grade  (preparing  and  shaping);  15,050 
cu.  >'ds.  class  "A"  cem.  cone,  (pave- 
ment); 430  cu.  yds.  class  "A"  cem. 
.one.  (curbs,  gutters  and  aprons);  100 
.;u.  yds.  class  "A"  cem.  cone,  (slruc- 
lures);  400  cwt  bar  reinf.  steel  in  place 
(Structures);  1200  sq.  yds.  reinforcing 
steel  in  place  (pavement);  90fi  Iin.  ft. 
18-in.,  192  Iin.  ft.  24-in.,  and  20  Iin. 
ft.  30-in.  corru.  metal  pipe;  550  Iin.  ft. 
corru.  metal  pipe  (clean  and  relay). 
Comm.  will  fur.  corru.  metal  pipe. 


SAN  MAHliNO,  Cal.— Campbell  Constr. 
Co.,  350  Merrick  St.,  Los  Angeles,  sub. 
low  bid  at  $12,000  for  8-in.  vit.  sewer 
lateral  with  manholes,  flushtanks,  and 
wye  branches  in  Oak  Grove  Ave.,  bet. 
Mesa  ltd.  and  San  Marino  north  bound- 
ary, etc. 


SACRAME.N'TO,  Cal.— Kaiser  Paving 
Co.,  Amer.  Bank  Bldg.,  Oakland,  at 
J2175  awarded  cont.  by  supervisors  to 
gravel  Christensen  road  and  at  $1450 
to  gravel  George  Orr  road. 


SHASTA  COUXTY,  Cal.— Until  Dec. 
15,  2  P.  M.,  bids  will  be  received  by 
State  Highway  Commission  to  grade 
and  surface  with  crushed  gravel  or 
stone  10.8  mi.  in  Shasta  county,  bet. 
Halfway  Creek  and  Dog  Lreek.  Bids 
were  previously  called  tor  this  project, 
to  be  opened  Nov.  24,  but  due  to  error 
in  advertising  the  bid  call  was  cancell- 
ed. Oineial  call  for  bids  will  be  pub- 
lished in  these  columns  shortly.  K.  M. 
Morton,   state    higliway    engineer. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
City  council,  S.  A.  Evans,  clerk,  de- 
clares intei..  (No.  333)  to  imp.  Pine 
St.,  bet.  Soquel  Ave.  and  Broadway, 
involv.  grading;  cone,  curbs,  walks  and 
pavement;  part  circle  corru.  metal 
cone,  culverts;  cone,  eatchbasins;  vit. 
clay  pipe  lateral  sewers,  etc.  1911 
Act.  Protests  Dec.  4.  H.  E.  Godegast, 
city  engineer. 


.-^LAMED.Ji,  Alameda  Go.,  Cal. — 
Until  Dec.  2.  S  P.  M.,  bids  will  be  rec. 
by  C.  J  DuFour,  Sect'y..  Board  of  Edu- 
cation, to  grade,  rocl<  and  surface  Lin- 
coln School  yard.  Mound  and  Van 
Buren  Sts.  Cert,  cheek,  10%  req.  with 
bid.  Further  information  obtainable 
from  secretary. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City  council,  J.  J.  Lynch,  clerk,  de- 
clares inten.  (No.  2184)  to  imp.  Santa 
Clara  St.,  bet.  Marliet  St.  and  west  city 
limits,  involv.  removel  of  portions  of 
basalt  block  gutters  and  portions  of 
pavement  and  prepare  foundation  with 
gravel  fill;  const,  hyd.  cem.  cone,  gut- 
ters; place  Bitulithic  cement  asph. 
cone,  binder  course  on  existing  paver 
ment:  repave  portions  with  2-in. 
Warrenite-Bit.  asph.  cone.  surface; 
cem.  cone,  walks,  driveways,  etc.  1911 
Act  and  Bond  Act  1915.  Protests  Dec. 
1.     Wm.  Popp,  city  engineer. 


SAN  ANSELMO,  Marin  Co.,  Cal.— 
Town  Trustees,  Arthur  W.  Studley, 
Clerk,  rejects  bids  to  const,  sanitary 
seT.°r  Willi  wyes  in  portions  of  Calu- 
met .  ve.,  including  bulkhead,  br.  and 
cone,  manholes,  and  new  bids  will  be 
opened  Dec.  1,  8  P.  M.,  Cert,  check, 
tO%  payable  to  'Town  req.(  Res.  of 
Inten.  No.  52).  T.  Ongaro.  Fairfax,  at 
?2.31S.90  submitted  low  bid  under  last 
call.     J.   J.   Jessup,   town   engineer. 


PASADENA,  Cal.— O.  K.  Hearte,  1530 
Paloma  St.,  Pasadena,  awarded  cont.  at 
$10,877  for  sewer  in  Euclid  Ave.,  bet. 
Gienarm  and  Ipswich  Sts.,  and  other 
streets. 


Barber  Greene   Model  42  Loader 


Prominent  Users  Are 


Oakland    Paving   Co. 

MeGil]i\Tay    Constr. 
Co. 

.ImO  Dowling 

I  alifornia     Highway 
Commission 

Blumenkraiiz  &  Ver- 
non 

ites  &  Borlanci 
Basalt  Rock  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Distributors 

50-eO  FREMONT  ST. 

Sutter  952  San  Francisco 


KltESNO,  Fresno  Co.,  Cal.— Thomp- 
son Bros.,  G  and  Divisadero  Sts.,  Fres- 
no, awarded  cont.  by  council  to  imp. 
Sts.,  under  Kes.  of  Inten.  22-D,  cone, 
walks,  $.155  sq.  ft.;  cone,  curbs,  $.43 
Iin,  ft.;   cone,  approaches,  $.20  sq.  ft. 


SAN  LEANDRO,  Alameda  Co.,  Cal.— 
T.  Nirkirk  has  been  appointed  city  en- 
gineer, succeeding  Kobt.  T.  Goodwin, 
resigned. 


LOS  ANGELES,  Cal.— Thomas  & 
Chalmers,  444  San  Fernando  Bldg., 
awarded  cont.  by  Bd.  Pub.  Wks.  at 
?17,U14.49  to  oil  and  roll  Halldale  Ave., 
bet.  .Slauson  Ave.  and  alley  s.  of  60th 
PI.    (4.4c  sq.   ft.). 

Thomas  &  Chalmers,  awarded  cont. 
at  $10,950.60  for  asph.  concr.  pave., 
cem.  concr.  pave.,  eac.  in  Lexington 
Ave.,  bet.  Westmoreland  Ave.  and  Mad- 
ison Ave. 


LOS  ANGELES,  Cal.— Griffith  Co.,  L. 
A.  Ry.  Bldg..  sub.  only  bid  to  harbor 
oomm.  at  12.5c  sq.  ft.  for  approx.  82,- 
;i70  sq.  ft.  asph.  concr.  pave,  on  wharves 
at  Berths  230  C,  D.  and  E  and  231, 
under  spec.   660. 


WHITTIER,  Cal.— Until  7:30  P.  M., 
Nov.  24,  bids  will  be  rec.  to  imp: 

Comstoek  Ave.  bet.  Philadelphia  and 
College  Sts.:  7-in.  cone,  pave.,  curb, 
walk,  cone,  driveways. 

Friends  Ave.,  bet.  299  ft.  s.  of  Wal- 
nut St.  and  629  ft.  n.  of  Short  St.;  2'A- 
in.  asph.  concr.  pave,  on  4-in.  bitum. 
base,  with  paint  binder,   curb. 

Plans  on  file  at  office  of  City  Clerk, 
Paul  Gilmcre.     Cert.  chk.  or  •'ond,  10%. 

UPLANDS,  Cal.— Until  7:30  P.  M., 
Nov.  24,  bids  will  be  rec.  by  city  to 
pave  5th  Ave.,  bet.  10th  and  12th  Sts.: 
1-in.  crushed  rock  and  oil  surface,  5x 
S-in.  split  stone  curbs.  Cert.  chk.  or 
bond,  10%.     E.  C.  Mehl,  city  clerk. 

LOS  ANGELES,  Cal. — Thos.  Haverty 
Co..  316  E.  8th  St.,  awarded  cont.  by  bd. 
pub.  wks.  at  $17,670  for  sewer  in 
Sanford  Ave.,  bet.  Young  St.  and  117 
ft.   n.   of  I   St. 


SHASTA  COUNTY,  Calif.— Until  Dec. 
15,  2  p.  m..  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg., 
Sacramento,  to  grade  and  surface  10.8- 
mi.  in  highway  bet.  Halfway  Creek  and 
Dog  Creek.  R.  M.  Morton,  state  high- 
way eng.  See  call  for  bids  under  offi- 
cial  proposal  section  in  this  issue. 


OAKLAND.  Cal. — Until  Nov.  26,  11  a. 
m.,  bids  will  be  rec.  by  Eugene  K.  Stur- 
gis,  city  clerk,  to  imp.  14th  St.  from 
low  tide  line  to  pt.  1852  ft.  westerly. 
Bonds  of  $6000  required  of  successful 
bidder.  Spec,  on  file  in  office   of  clerk. 


SAN  FRANCISCO  —  Bd.  Pub.  Wks. 
completes  spec,  to  imp.  Virginia  Ave., 
bet.  Eugenia  and  Winfield  Aves.,  in- 
volving 1943  cu.  yds.  cut;  597  cu.  yds. 
fill;  5262  sq.  ft.  cone,  pave;  844  Iin.  ft. 
cone,  curb;  29  cu,  yds.  cone,  wall;  3 
sets  rein.  cone,  steps;  6227  sq.  ft.  art. 
stone  walks.  Est.  cost  $10,000. 


SAN  BERNARDINO  COUNTY,  Calif. 
— As  previously  reported,  bids  will  be 
rec.  by  State  Highway  Commission,  un- 
til Dec.  8,  2  p.  m.,  to  grade  2.3-mi.  in 
San  Bernardino  county  bet.  %-mi.  west 
cf  Barstow  and  1-mi.  east  of  Barstow. 
Project  involv.  20,810  cu.  yds.  roadway 
excavation  without  classification;  8660 
sta.  yds.  overhaul;  22  eu.  yds.  structure 
exoavation  without  classification;  95 
cu.  yds.  class  A  Port.  cem.  cone,  (struc- 
tures);  49  cwt.  bar  reinf.  steel  in  place 
(structures);  632  Iin.  ft.  18-in.,  and  160 
Iin.  ft.  24-in.  corru.  metal  pipe;  44  mon- 
uments. R.  M.  Morton,  state  highway 
engineer. 


SANTA  BARBARA,  Cal.— Council  de- 
clares inten.  to  imp.: 

Barranca,  bet.  Cliff  Dr.  and  its  s.e. 
end,  and  portions  of  Luneta  Plaza,  Las 
Olas  Ave.,  Del  Sol  Ave.,  and  Del  Mar 
Ave.;  5-in.  cone,  pave.,  curb,  concrete 
driveways.  18-in.  cem.  storm  drain,  6- 
in.  vit.  sewer,  4-in.  hse.  con.,  24-in. 
reinf.  cone,  drain,  catch-basins,  etc.; 
1911  act. 

Cliino  St.,  bet.  Pedregosa  and  Mission 
Sts.,  and  portions  of  other  sts.:  cone. 
curb  and  gut.,  catch  basins,  18-in.  cone. 
storm  drain,  cone,  driveways;  1911  Act, 
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SAX  FRANCISCO— Jas.  M.  Smith,  71o 
Ocean  Ave.,  at  ^6470. 59  awarded  cont. 
by  Bd.  Pub.  Wks.  to  imp.  Virginia  Ave. 
bet.  Mission  and  Coleridge  Sts..  involv. 
284  lin.  ft.  cone,  curb,  ?1  lin.  ft;  !>5  lin. 
ft.  granite  curb,  |.60  lin.  ft;  240  lin.  ft. 
side  sewers,  *1.80  ft;  2  br.  catchbasins, 
$135  ea;  79  lin.  ft.  culverts,  $2.50  Un. 
ft-  2838  sq.  ft.  art.  stone  walks,  $.17  sq. 
ft;  16,114  sq.  ft.  asph.  cone,  pave,  J.29o 
sq.  ft.  

MONROVIA.  Cal.— City  Eng.  H.  S. 
Gierlicli  estimates  cost  of  widening 
White  Oaic  Ave.  bet.  Canyon  Blvd.  ana 
Mayflower  Ave.  at  figures  varying 
from  $58,141  to  $109,01;.,  depending  on 
type  of  pave.  Oil  lamped,  mac,  and 
8-in  cone.  are  under  consideration. 
Street  is  to  be  widened  to  82  feet  with 
60-ft.   roadway. 

SEAL  BEACH,  Cal. — Council  declares 
inten.  to  pave  with  5-in.  cone.  5th  St., 
bet.  Ocean  and  North  Aves.  and  por- 
tions of  7th  and  6th,  with  small 
amount  of  4-in.  concr.  pave,  with  IV2- 
in.  Topeka  wearing  surface;  curbs, 
walks;   1911  act. 


.  SAN  DIEGO,  Cal.— H.  H.  Peterson. 
Loma  Portal,  awarded  cont.  by  super- 
visors at  $127,060  for  5-in.  cone.  pave, 
on  portion  of  Julian  Rd.  No.  3  (Ramona 
Rd.,  Mussey  Grade  Section),  from 
Mussey's  grove  to  w  end  of  Santa 
Maria  Valley,  5.86  mi. 


FULLERTON,  Cal. — Council  declares 
int.  to  const.  8-in.  vit.  sewer  in  West 
Malvern  Ave.  and  N.  v.-oods  Ave.  and 
6-in.  sewer  in  N.  Grand  View  Ave.,  Ice- 
land Dr.  and  portions  of  other  streets; 
1911  act.     F.  C.  Hezmalhalch,  city  elk. 


LOS  ANGELES,  Cal. — All  bids  for 
sewer  in  Colorado  Blvd.,  bet.  May  wood 
Ave.  and  w.  boundary  of  city,  for 
which  Martin  Petrovich  was  low  bidder 
at  $149,990,  have  been  rejected  because 
the  engineer  did  not  believe  that  the 
bid   would   more    than   vover   the   costs. 


HERMOSA  BEACH,  Cal.— City  trus- 
tees declare  inten.  tu  imp.:  Pier  Ave. 
and  portion  of  Camino  Real;  s-m.  cone, 
pave,  with  l'/4-in.  Nal'i.  surface,  Clas» 
"A"  curbs  and  walks;  Camino  Real 
bet.  11th  PI.  and  s.  boundary:  6-ft. 
walks.     1911  act. 


LOS- ANGELES,  Cal.  —  Engr.  J.  W. 
Ludlow  preparing  plans  for  a  28-ft. 
roadway  to  give  access  to  ten  new 
berths  on  the  east  side  of  West  Basin, 
const,  of  which  will  be  started  shortly, 
lioad  will  be  an  extension  of  Neptune 
Ave.,  from  D  St.  to  S.  P.  Ry.,  P.  E. 
drawbridge  at  entrance  to  channel:  .75 
mi.,  est.  to  co.st  $37,280.  Future  plans 
involv   56-ft.   road. 


SEAL  BEACH,  Cal.— Griffith  Co.,  L. 
A.  Ry.  Bldg.,  Los  Angeles,  awarded 
cont.  by  city  at  $44,921  for  asph.  cone, 
pave,  in  Ocean  Ave.,  through  its  entire 
length. 

LOS  ANGELES,  Cal.  —  Supervisors 
declare  inten.  to  pave  Brentwood  Av»., 
bet.  94th  and  96th  Sts.:  624  ft.  (County 
Imp.  No.  206),  involv.  317  cu.  yds  excav, 
1646  sq.  vds.  shaping  roadway,  1479  sq. 
ft.  gut.,  1646  sq.  yds.  1%-in.  Natl.  pave, 
top,  1646  sq.  yds.  3>4-in.  asph.  cone, 
base. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  has  appropriated  $12,000  to  fi- 
nance portion  of  cost  of  widening  Stan- 
dard Ave.;  total  est.  cost  $35,000;  prop- 
erty will  pay  balance  of  cost. 

LOS  ANGELES,  Cal. — Bids  rec.  by 
l)d.  pub.  wks.  to  imp.  Spence  St.,  bet. 
Hollenbeck  Ave.  and  25th  St.,  involv. 
grade,  63,266  sq.  ft.  cone,  pave.,  325.587 
sq.  ft.  oil  and  roll,  23,5S4  ft.  curb,  116,- 
857  sq.  ft.  walk,  47,200  sq.  ft.  gut.,  san. 
sewer,  were: 

Chalmers  &  Ford — $12,500  grade.  19c 
pave,  5.5c  oil  and  roll,  60c  curb,  ISc 
walk,    24c   gut.,    $23,000    server. 

Geo.  W.  Kemper  and  O.  U.  Miracle — 
$17,000  grade,  20c  pave,  5.5c  oil  and 
roll,  60c  curb,  18c  walk,  25c  gut.,  $22,- 
990  sewer. 

W.  D.  McCray — $14,000  grade,  20c 
pave.  5c  oil  and  roll,  60c  curb,  18c  walk 
23c   gut.,    $22,000    sewer. 

Geo.  H.  Oswald— $17,000  grade.  19c 
pave.,  5.5c  oil  and  roll,  55c  curb,  18c 
walk.   24c  gut.,   $23,000  sewer. 

C.  W.  Shafer — $13,500  grade,  21c  pave 
7.5c  oil  and  roll,  60c  curb,  20c  walk,  2ac 
gut.,  $21,000  sewer. 

MODESTO,  Stanislaus  Co.,  Cal.— City 
council.  H.  E.  Gragg,  clerk,  declares 
inten.  (175)  to  imp.  6th  St..  bet.  E  and 
H  Sts.,  involv.  grade  and  pave  with 
2V-in.  asph.  cone,  base  with  li'i.-in. 
Warrenite-Bit.  surface;  cem.  cone, 
curbs  and  gutters;  corru.  iron  culvert 
and  catchbasins;  Modesto  Type  No.  d 
c  i  electroliers  with  wires,  cables,  etc. 
1911  Act.  Protests  Dec.  10.  W.  F.  Mc- 
Carton,  city  eng. 

SALINAS,  Monterey  Co.,  Cal —City 
council  votes  to  repave  following 
streets:  Central  Ave.,  bet.  Main  and 
city  limits;  Sausal  St.,  bet.  Main  and 
California;  Salinas  St.,  bet.  Alisal  and 
Gabilan;  Pajaro  St..  bet.  John  and  Lake 
Sts;  Church  St.  for  its  entire  length; 
Palmetto  St.,  on  block.  Howard  F.  Coz- 
zens,  city  eng. 

LONG  BEACH,  Cal.  —  Sully-Miller 
Contr.  Co.,  250  Bennett  St.,  Long  Beach, 
awarded  cont.  by  council  to  pave,  etc., 
8th  St.,  bet.  American  and  California 
Aves.,  involv.  7-in.  cone,  pave  at  23c 
ft  curb  at  50c  ft.,  curb  armor  at  (Oc 
ft.,  gut.  at  25c  sq.  ft.,  walk  at  10c  sq. 
ft.,  lowering  catch  basins,  $5  each. 


NEWPORT  BEACH,  Cal.  —  Council 
declares  inten.  to  pave  Agate  Ave., 
Garnet  Ave.,  Pearl  Ave.,  Marine  Ave., 
Park  Ave.  and  portions  of  other  sts.: 
curb,  walks,  cone,  pave.;  1911  act.  V.  A. 
Sebring.  city  clerk.  Paul  E.  Kressly,  H. 
W.  Hellman  Bldg.,  Los  Angeles,  city 
engineer. 

ARCADIA,  Cal.— City  Atty.  Walter 
F.  Dunn  ordered  to  start  proceedings 
to  widen  1st  Ave.,  bet.  Pac.  Elec.  Ry. 
and  Foothill  Blvd.   10   ft.  on   each   side. 


SANTA  BARBARA,  Cal.  —  Election 
will  be  held  Dec.  9  to  vote  bond  issue 
to  finance  road  from  Lorapoc  to  Harris 
Sta.  by  H  St.  route.  The  project  was 
defeated  at  election  last  year. 


BERKELEY,  Alameda  Co.,  Cal. — City 
council,  E,  M.  Hann,  clerk,  declares 
inten.  (No.  522)  to  imp.  Berkeley  Way 
bet  Shattuck  Ave.  and  Oxford  St.  and 
Walnut  St.,  bet.  Berkeley  "Way  and 
University  Ave.,  involv.  grading;  const, 
cone,  curbs  and  gutters;  c.i.  culverts;  1 
br.  manhole.;  6-in.  sewer;  4-ln.  lateral 
sewers;  7  cone,  driveway  approaches; 
resurface  portions  with  asph.  1911  Act 
and  Bond  Act  1915.  Protests  Dec.  2. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Following  bids  taken  under  advise- 
ment by  supervisors  to  widen  Duncan 
road:  Kaiser  Bros.,  $26,047;  Irey  and 
Holden,  $29,213;  Blumenkranz  &  Ver- 
non, §28,258;  Will  Moreing  $27^33.50, 
Freenikn  &  Whiting,  $28,049;  C.  W. 
AVood,    $27,418.50^ 

BURBANK,  Cal.— City  trustees  de- 
clare inten.  to  imp:  Third  St.,  between 
Cypress  and  Providencia  Aves.:  curbs 
walks,  cone,  pave:  Magnolia  Aye  ,  bet 
San  Fernando  Blvd.  and  S.  P.  right-of- 


L03  ANGELES,  Cal.  —  According  to 
A.Hst.  City  Engr.  J.  W.  Cooke,  about 
$4,000,000  will  be  expended  for  200  ml. 
permanent  sts.  in  San  Fernando  annex 
area  of  Los   Angeles   city. 


curb, 
ornam.   lights. 


alk,    culv.,     cone,     pave., 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
City  council,  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  Walnut  St..  bet. 
San  Carlos  and  Lakehouse  Ave.,  involv. 
grade  and  pave  with  lV4-in.  Warren- 
ite-Bit, surface  on  3-in.  bitum.  cone, 
base:  hyd.  cem.  cone,  walks.  1911  Act 
&  Bond  Act  1915.  Protests  Dec.  8.  Wm. 
Popp,  city  eng. 


LOS  ANGELES.  Cal. — Plans  are  un- 
der way  by  E.  W.  Tuttle,  city  storm 
sewer  engr..  for  a  drainage  sys.  for 
dist.  bounded  by  Santa  Monica  Blvd., 
Melrose.  Western  and  La  Brea  Aves., 
connecting  with  Wilcox  drainage  lino 
s  of  Hollywood. 


SAN  RAFAEL.  Marin  Co.,  Cal.— S.  P. 
Brownlee.  San  Rafael,  at  $4412  sub- 
mits low  bid  to  city  council  to  grade 
road  in  Bovd  Park,  involv.  10.000  cu. 
Vfls.  excav.;"l65  lin.  ft.  10-in.  galv.  iron 
pipe.  Complete  list  of  bids,  all  taken 
under  advisement  until  Nov.  25,  fol- 
low: 

P.   H.  Hoare.   Hayward $   4,998 

Gidtlings  &  White,  Sacramento..      5,904 

Toung    Brothers.     Berkeley 5,988 

W.    D.    Ellis.    Berkeley 6,212 

Gates  &  Howe.  Santa  Rosa 6,206 

W.   H.   Hauser.   Oakland 6,392 

L     L.    Page.    Richmond 8,771 

Rocca  &  Caletti.   San  Rafael 7,354 

Guerin    Bros..    San    Francisco....      7,497 

.\riss-Knapp    Co.,    Oakland l"-??! 

Galbraith   &    Janes,   Napa. 


13,995 


FULLERTON,  Cal. — Council  declares 
inten.  to  const.  S-in.  and  6-in.  vit.  sew- 
er in  West  Malvern  and  N  Woods  Aves.. 
N  Grand  View  Ave.,  Leland  Dr.  and 
portions  of  other  sts.;  1911  act.  W.  C. 
Record,  city  engr. 


POMONA,  Cal. — City  trustees  plan  to 
pave  Garey  Ave.,  bet.  Grand  &  Frank- 
lin Aves.  and  Towne  Ave.  bet.  Second 
and  Olive  Sts.  Est.  of  two  jobs,  $175.- 
ouo,  of  which  a  portion  will  be  paid  out 
of  1924  $400,000  bonds.  F.  C.  Froehde, 
city  engineer. 


LOS  ANGELES,  Cal. — Approx.  quali- 
ties for  St.  work,  bids  for  which  will 
be  opened  Nov.  24.  are:  ,_    ,     . 

2nd  Alley  n  of  Reservoir  St.,  bet.  An- 
eelus  Ave.  and  Occidental  Blvd.:  82 
cu.  yds.  cut.  34  cu.  yds.  fill,  2500  sq.  fti 
o-in.  cone.  pave.  ,     „,    -        ., ' 

Van  Ness  Ave.,  bet.  Beverly  Blvd.  and 
'First  St.:  1460  cu.  yds.  cut.  46,035  sq. 
ft  Warrenite-bitul.  pave.,  (5-in.  eonc- 
paint  binder — H4-in.  surface),  109  ft. 
curb,  2311  sq.  ft.  walk,  385  ft.  hse.  con., 
600  sq.  ft.  2-in.  bitum.  base  pave. 

4th  Ave.  and  Exposition  Blvd.  Impryt 
Dist:  962  cu.  yds.  cut,  212  cu.  yds.  fill, 
53'0  ft  curb,  26.350  sq.  ft.  walk,  40  sq. 
ft  gut.,  storm  drain  compl.,  extension 
to  existing  wooden  bridge,  5123  sq.  ft. 
oil  and  roll. 

WATTS,  Cal.— Until  S  p.  m..  Dec.  1. 
new  bids  will  be  rec.  to  imp.  Lark  St.. 
bet  Fern  St.  and  Santa  Anita  Blvd.  and 
portions  of  other  sts.:  5-in.  cone.  pav.. 
curbs  walks;  1915  and  1911  acts.  Sarah 
A.  Smith,  city  clerk.  Previous  bids  re- 
jected. 


HAMPTON 

ELBCTEIC  AND  ilFG.  CO. 
ELECTRICAI.  ENGINEERS  AND  CONTRAC^'ORS 
525  HOWAED  STREET,  SAS  FBANCISCO 

MOTORS 

Xpw   ii.1.1  rsert.  Bonslit.  Snl<l.  Exrl.anged.  Rented  and  Repaired 
Industrial  Liglit  and  Power  Installation 

Telephone  SUTTER  3266 
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Architects — Engineers — 
City  and  County  Officials 

How  about  bids  wanted? 

Are  you  satisfied  with  the  bids  you  received  on  that 
last  job? 

Did  you  have  competition— and  plenty  of  it? 
If  not — why  not? 


Without  charge  the  BUILDING  &  ENGINEERING 
NEWS  -will  place  your  job  before  the  construc- 
tion interests  of  the  Pacific  Coast.  That  means 
competition  and — competition  means  the  lowest 
possible  bid. 

If  you  want  competition  send  particulars  of  your  job 
to  BUILDING  &  ENGINEERING  NEWS— 
also  a  set  of  plans  and  specifications. 

Reach  the  Independent  Bidder  through  the  columns 
of  BUILDING  &  ENGINEERING  NEWS 

The  combined  news  services  of  BUILDING  &  EN- 
GINEERING NEWS  have  a  circulation  of 


3340 


— reaching  the  Engineer,  Contractor  and  Mate- 
rial Dealer. 


Can  you  reacn  one  quarter  the  amount  of  interested 
people  through  any  other  news  service  published 
in  this  section?  AVe  think  not — in  fact,  we  know 
you  cannot. 


If  you  want  competition — if  j'ou  want  independent 
contractors  to  figure  your  job — if  you  want  the 
lowest  possible  bid — send  particulars  of  your 
project  to 

Duilding  &  ll.ngineering  INews 


'it 


Saturday,    November 


BUILDING  CONTRACTS 

SAN    I'KANCISCO    COUIVTV 

$1,(MM>  and  Over  Reported 

The    following 
contracts  in   this 

4751  Sarlandt 

4752  Richter 

4753  Chlavario 
5471  Magner 

4754  Ramazzotti 
•1755  Firemans 

4756  Mullane 

4757  Phelan 

4758  Coffer 

4759  Allen 

4760  Metcalf 

4761  Liberty 

4762  Trefts 

4763  Federal 

4764  Hills 

4765  Dahla 

4766  Di  Nola 

4767  Morris 

4768  Wolter 

4769  Lorigan 

4770  O'Brien 

4771  McQuire 

4772  Lauridson 

4773  Powell 

4774  Krauskopf 

4775  Little 

4776  Monson 

4777  Morris 

4778  Kaufman 

4779  Lee 

4780  "VVestgate 

4781  Westgate 

4782  Gushing 

4783  Pacific 
47 S4  Y.  M.  C.  A. 

4785  Charovsky 

4786  Weinstein 

4787  Brinckman 
1788  Lang 

4789  Myers 

4790  Johnson 

4791  Lurie 

4792  Novello 

4793  Farrar 

4794  Ming 

4795  Same 

4796  Same 

4797  Pacific 

4798  Thorp 

4799  De  Martini 

4800  Scholz 

4801  Prevezich 

4802  Jeal 

4803  Conway 


is    an    Index    for    th« 

issue. 

Owner 

1000 

Bruce 

1000 

Owner 

1500 

Fisher 

4000 

Owner 

2000 

McDonald  250000 

Owner 

8000 

Owner 

21000 

Owner 

12000 

Owner 

10000 

Owner 

18000 

Hopper 

9800 

Ingraham 

14000 

Ludlow 

4430 

Nelson 

26353 

Owner 

2800 

Meyer 

4000 

Owner 

Arras 

1200 

Owner 

60000 

Buschke 

7500 

Carson 

1000 

Owner 

3000 

Lindsay 

4500 

Owner 

8500 

Owner 

6000 

Monson 

22000 

Owner 

32000 

Lindeman 

17500' 

Lindeman 

17800 

Prout 

14005 

Prout 

13521 

Kelly 

17050 

Drew 

3588 

Sibley 

2350 

Nicolaisen 

7000 

American 

1200 

n                  Muller 

4000 

Owner 

3500O 

Britt 

12500 

Owner 

25000 

Industrial 

9800 

Owner 

16000 

Owner 

9000 

Decker 

2440 

O'Connor 

6382 

Barrett 

70000 

Central 

9950 

Owner 

10000 

1           De  Martini 

6000 

Saari 

5000 

Owner 

3000 

Malloch 

7000 

Brickson 

7900 

4S06 

4807 

4808 

4809 

4810 

4811 

4812 

4813 

4814 

4815 

4816 

4817 

4818 

4819 

4820 

4821 

4822 

4823 

4824 

4825 

4826 

4827 

4828 

4829 

4830 

4831 

4832 

4833 

4834 

4835 

4836 

4837 

4838 

4839 

4840 

4841 

4,s42 

4843 

4814 

4845 

4846 

4847 


Jensen 

Berg 

Johnson 

Paggetlo 

Clough 

Johnson 

Warden 

McQuire 

Folsom 

Fleisclimann 

Gawthorne 

Wilt 

Goudy 

Crespo 

Pacific 

Toso 

Harrelson 

Fireman 

Baker 

Morhoff 

Lanata 

Lurie 

Yngve 

Lurie 

Ingham 

Hoots 

Hyman 

Stanley 

Eddy 

Young 

Holmgren 

(  orrigan 

Bettman 

Betty's 

Aaron 

Cohen 

McPike 

Jacobs 

Olmo 

Mangels 

Christensen 

Boisson 

O'Brien 

Holmes 


Owner 

Woltenden 

Owner 

Giusti 

Hjul 

Owner 

Owner 

Carson 

Moller 

Jones 

Owner 

Stoneson 

Prosper   Bou 

Fernandez 

Lindgren3000000 

Owne 


2000Wl 

2000  ' 

3500 

6000 
25000 
15000 
12000 

3686 
12994 


DWELLING  „       ^. 

4753)     S   SILVER  AVE.,   bet.   Gambler 
and    Silliman      Aves.      1-story      -- 
l.asement  frame  dwelling, 
(jwner — John    M.    Chiavario,    137    Knox 

St..   San    Francisco. 
Architect — None.  J1500 


2000 


Ov 


ler 


1000 
4800 
6500 
4000 
7000 
75000 
7000 


FACTORY 

U754)      N   NAPOLEON   290-1114    E  Jer- 

rold    Ave.    Drive    wood    piling    for 

paint  and  varnish   factory. 
Owner — Magner  Bros.,   414   9th   St., 

Francisco. 
A  rchitect — None. 
Contractor — M.   Fisher,  713  Mission   St., 

San   Francisco.  $4000 


San 


Owner 

Owner 

Owner 
Sharman 
McLeran 

Owner 

Owner  100000 
Meinberger     12000 

Owner 

O'Mara 

Owner 

Owner 
McCormiclt 

Owner 
Soracco 


Owner 

Federal 

Jones 

;  Jones 

Cob urn 

Todhunter 

Owner 

Mangels 

Owner 

Owner 

Buschke 

Kincanon 


2160 
3000 
3000 
1100 
9000 
4000 
7500 
1500 
8000 
3000 
2000 
2000" 
2500 
7000 
9000 
8000 
7287 
6095 


OARAGE 

(4754)      N    VALLEJO    158-6    TV    Larkm. 

1 -story  class  C  private  garage. 
owher — .\.    Ramazzotti,    premises. 
.\rchitect— None.  $2000 


OFFICES  „    „   „.        , 

(4755)  W  SANSOME  90  S  California. 
8-story  and  basement  class  A 
offices. 

(i„.„or — Firemans   Fund   Insurance   Co. 

.Architect  —  Weeks  &  Day,  315  Mont- 
gomery St.,   San  Francisco. 

Contractor — MacDonald  &  Kahn,  130 
Montgomery  St.,  S.  F.  $250,000 


('4'756)"     SW    CHURCH    &    ELIZABETH. 
2-story   and  basement     frame     (3) 

Owner — John   F.   Mullane,   155   29th   St., 

San    Francisco.  .„„„„ 

Archtiect— None.  J8000 


DWELLING 

(4751)   E  RHODE  ISLAND  350  N  Rhode 

Isliind.  Move,  raise  and  alter  dwlg. 

Owner— Alex    Sarlandt,    917    Rhode    Is- 
land St.,  S.  P. 

Architect — None.  $1000 


(4757)  "W  THIRTY-THIRD  AVE.  225 
250  275  S  Clement.  3  2-story  and 
basement  frame  flats  (2  flats  in 
each    building)  . 

,,„-ner— P.  J.  Phelan,  519  14th  Avenue, 
San  Francisco. 

^rohitect — A.  H.  Knoll,  Hearst  Bldg., 
■San  Francisco.  $7000  each 


ALTERATIONS 

(4752)  4034  TWENTIETH  ST.  Altera- 
tions  for   dwelling. 

Owner — L.  Richter,  211  Silver  Avenue. 
.San   Francisco. 

Architect — None. 

Contractor — Bruce  and  Ash,  1920  Post 
St.,   San   Francisco  $1000 


APARTMENTS 

(4758)  S  PINE  8 
story  and  base 
apartments. 


lent 


GOUGH.       3- 
frame      (11) 


mvner— Anna  Coffer,  1805  Pine  St.,  San 
Francisco.  „^     „ 

Architect— M.  Coffer,  180o  Pine  St;.„San 
Francisco.  $12,000 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


(FIRE 

'  SURETY  BONDS 
CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 


Saluriliiy.    NovcniDc-r    .:.     ISL'4 
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KKSIDENCK 

(47S9)  N  CAMINO  DKL  .MAR  3(U  W 
27th  Ave.  2-story  and  busemcnt 
frame   rcsid«'nco. 

Owiitr— Harry  B.  Allen,  Inc.,  168  Sut- 
ter  St..   S.   F. 

Architect — Warle  B.  Ltortz,  168  Sutter 
St.,   S.    F.  JIO.OOO 


apahtmi;nts 

(j760)  s\v  fii.heut  and  fr.xnklin 

Sts.      3-stiiry    and    ba.sement    frame 

(12)    apartments. 
Own.r — G.    A.    Metcalfe,    311    Turk    St., 

San   Francisco. 
Architeet    —   J.    C.    Hladik,   Monadnock 

Dldg.,  S.  F.  $18,000 


(4761)      NK    EI.I.IS    AND    MASON    STS. 

Minor    alterations    and    changes    in 

theatre. 
Owner — Liberty  Amusement  Co.,  Casino 

Theatre,    City. 
.\rchitect — None. 
Contractor — M.   E.   Hooi.er   &   Son,   1117 

Webster  St..  Oakland.  J9800 


FLATS 

(4762)       S    GRKEN    22.")    E    PIERCE    S 
107-10    X    E    25.      All    work    for    2- 
story  frame  flat  building:. 
Owner — Beatrice   J.   Trefts,   2365   Green 

St.,    -S.    F. 
.\rchitect  —  Fabre    &    Hildcbrand,    110 

Sutter    St.,    S.   F. 
Contractor — M.    C.    Inffraham,    165    Fell 

St.,   S.   F. 
Filed  Nov.   13,  1924.  Dated  Oct.   18,  1924. 

Ready    for    roof    $3500 

Brown   coated    3500 

Completed    and    accepted    3500 

Usual    35    days    3500 

TOT.A.L  COST,  $14,000 
Bond.  $7000.  Sureties.  J.  C.  Moore  and 
J.  C.  Moore  Jr.  Forfeit,  none.  Limit, 
90  days.     Plans  and  .specifications  filed 


REFRIGl'^RATOR 

(4763)  NW  BATTERY  AND  SACRA- 
mento  W  275  x  N  119-6.  .A.11  work 
for  kitchen  refrigerating  equip- 
ment for  7-story  class  A  banking 
building. 
Owner — Federal  Reserve  Bank  of  San 
Francisco.  Sansome  and  Sacramen- 
to .S-ts.,  S.  F. 
Architect — George   W.    Kelham.    Sharon 

Bldg.,   S.  F. 
Contractor    —    James    T.    Ludlow,    460 

Montgomery  St.,  S.  F. 
Filed  Nov.  13,  1924.  Dated  Nov.  12,  192* 

10th   of  each   month    75% 

Usual    35    days     25% 

TOTAL  COST,  $4430 
Bond,  $2215.  Sureties,  Fidelity  &  De- 
posit Co.  Forfeit,  none.  Limit,  35 
days.      Plans    and    specifications    filed. 


}!E.\TING,   ETC. 

(4764)  N  HARRISON  AND  SPEAR 
NE  275  X  NW  276.  All  work  for 
steam  heating  and  ventilating  sys- 
tem fur  6-story  warehouse  and 
odice  building. 
Owner — Hills  Bros.,    175-7  Fremont   St., 

San   Francisco. 
Architect — George   W.    Kelham,   Sharon 

Bldg.,    S.    F. 
Contr.actor    ■ —    James    A.    Nelson,    Inc., 

517-19    6th   St.,   S.   F. 
Filed  Nov.  13,  1924.  Dated  Nov.  13,  1924 

10th    of    each    month    75% 

Usual    35    days    25% 

TOTAL  COST,  $26,353 
Bond,  $13,177.  Sureties,  Maryland  Cas- 
ualty ('o.  Forfeit,  none.  Limit,  June 
30,  1925.     Plans  and  specifications  filed. 


DWELLING 

(4765)      W    MOULTRIE    325    S   Crescent 

Ave.       One-story       and       basement 

frame  dwelling. 
Owner — John       Dahla,       430       Crescent 

Ave.,    San    Francisco. 
Architect — None.  $2800 


DWELLING 

(4766)      E    THIRTY-EIGHTH    AVE    225 

N  Fulton.     One-Story  and  basement 

frame   dwelling. 
Owner- — Vincent  Di  Nola,   1235  Webster 

St.,   San   Francisco. 
Architect  —  Wm.    M.    Myer,    Cupertino, 

Calif. 
Contractor — Wm.    M.    Mver,    Cupertino, 

Calif.  $4000 


DWELLING 

(4767)      NK    MONTICELLO 

way.        One-story      and 

frame   dwelling. 
Owner — G.   W.   Morr 

San  Francisco. 
Plans   by   Owner. 


GAR.VGE 

((4768)  NO.  770  DOLORES.  One-story 
concrete    private    garage. 

Owner — H.   M.    Woller,   Premises. 

Architect — None. 

Contractor — Adam  Arras,  185  Steven- 
son St.,  San  Francisco.  $1200 


APARTMENT."? 

(4769)  E  HYDE  49-6  S  Lombard. 
Six-story  basement  and  sub-base- 
ment   (6)    apartments. 

Owner  —  Frank  IS.  Loriean,  802  Hum- 
boldt  Bank   Bldg.,  S.  F. 

Architect — C.  A.  Meussdorfter,  802 
Humboldt  Bk   Bldg.,  S.  F.        $60,000 


FACTORY 

(4770)  W  NINTH  242-6  S  Howard. 
One-story  and  mezzanine  floor  light 
mfg.   plant. 

Owner — Smith  O'Brien  and  C.  E.  Hob- 
son,  742  Market  St.,  S.  F. 

.Architect — Smith  O'Brien,  742  Market 
St.,    San    Francisco. 

Contractor  —  Buschke  &  Brown,  604 
Mission    St.,    S.    F.  $7500 


ALTERATIONS 

(4771)  917  SACRAaiENTO  ST.  Re- 
model  for   flats. 

Owner — Wm.  McGuire,  931A  Sacra- 
mento St.,  S.  F. 

Architect — None. 

Contractor — Otto  Carson,  ISO  Jessie  St., 
San  Francisco.  $1000 


DWELLING 

(4773)       W     ELEVENTH    AVE.     100    N 

Moraga.        1 -story     and     basement 

fr,ame   dwelling. 
Owner — Frauds  Lauridsen,  1507  Steiner 

St.,   S.   F. 
Architect — None.  $3000 


DWELLING 

(4773)     SW  CRAUT  AND  SILVER  AVE. 

1 -story  and  basement  frame  dwlg. 
Owner — Wm.  Powell. 
Architect — None. 
Contractor — Lindsav    Construction    Co., 

271    Winchester   St.,    S.    F.  $4500 


FLAT.S 

(4774)      S    15TH    125    E    CASTRO.    Two- 

stor.v  and  basement  frame  (2  flats) 
Owner — H.    F.    Kranskopf,    384    Dolores 

St.,  San  Francisco. 
Architect — None.  $8500 


FLATS 

(4775)  W  33RD  AVE.  175  &  200  S 
Clement.  Two  2-story  and  basement 
frame   flats    (2   flats  in  each   bldg). 

Owner — Little  &  Christensen,  1442  Sth 
Ave..    S.    F. 

Architect — None.  $6000 


AP.«lRTMENTS 

(4776)      N    FELL    82-6    E    BUCHANAN. 

Two-story     and    basement   frame    (16) 

apartments. 
Owner — R.    Monson.    240    46th    Avenue, 

San   Francisco. 
Architect — J.      C.      Hladik,    Monadnock 

Bldg.,  S.  F. 
Contractor — A.   Monson,    640   46th   Ave.. 

San  Francisco.  $22,000 


DWELLINGS   (8) 

(4777)  N  ESTERO  97,  145.  197.  252. 
307.  357  W  .\lviso  and  N  Estero 
139.  189  E  Lunada  Way.  Eight  1- 
story    and    basement    frame    dwlgs. 

Owner — G.  W.  Morris,  101  Urbano 
Drive,  !^an  Francisco. 

.Architect — Plans    by    owner. 

$4000   each 


101   Urbano   Dr., 
$5000 


BUILDING 

(4778)      N    FR.4.NCISC0    125    E    OCTA- 
vii>.      Two    2-story    and    basement 
frame    4-room    and    hath    and    two 
3-room    apts.    and    bath. 
Owner — Lillie  R.  Kaufman. 
Architect — None. 
Contractor — H.    O.    Lindeman,    619    27th 

.\'ve.,    San    Francisco. 
Piled  Nov.  14,  1924.  Dated  Nov.  10.  1924. 
To    execute   deed    of   trust   on    above 
property  in  amount  of  $3500  upon  exe- 
cution  of   agreement. 

Roof  on    $3500 

Brown    coatel    3500 

Completed    and    accepted    3500 

Usual    35    days    3500 

TOTAL  COST,  $17,500 
Bond.  none.  Sureties,  none.  Forfeit, 
$10  per  day.  Limit  120  days.  Speci- 
fications, none.     Plans,  none. 


BUILDING 

(4779)  N  FRANCISCO  150  E  OCTA- 
via.  2-story  and  basement  frame 
apartments  (Two  4-rooms  and 
bath  and  two  3-rooms  apts.  and 
bath). 
Owner — Evelyn    Ella    Lee,    1000    Sutter 

St.,    S.    F. 
-Architect — None. 
Contractor — H.    O.    Lindeman,    619    27th 

Ave.,   S.   F. 
Filed  Nov.  14,  1924.  Dated  Nov.  13,  1024. 
To    execute    deed    of    trust    on    above 
property    for    $3800. 

Roof    on     ; $3500 

Brown   coated    3500 

•  "ompletcd    and    accepted    3500 

Usual   35    days    3500 

TOTAL  COST,.  $17,800 
Bond,  none.  Sureties,  none.  Forfeit, 
$10.  Limit,  120  days.  Specifications, 
none.     Plans,  none. 


DWELLINGS 

(4780)       LOTS-    3    .A.ND    4    BLK.    24    ST 
Francis  Wood  Extension  No.  2.  All 
work    for    two    1-story    and    base- 
ment  frame    dwellings. 
Owner — Westgate    Park    Co.,    278    Post, 

San   Francisco. 
Architect — Masten    &    Hurd,    278    Post., 

San  Francisco. 
Contractor   —   J.    Prout,    515   Magellan, 

San   Francisco. 
Filed  Nov.  14,  1924.  Dated  Nov.  13,  1924. 

Frame    up    $3501.25 

Brown    coated    3501.25 

Comijleted   and   accepted 3501.25 

Usual   35   days    3501.25 

TOTAL  COST,  $14,005 
Bond,  $7002.50.  Sureties,  Frank  H.  Mar- 
tell  and  C.  W.  Higgins.  Forfeit,  $5.0U 
per  day.  Limit,  90  days.  Plans  and 
specifications  filed. 


DWELLING 

(4781)  W  SAN  BUENAVENTURA 
Way  distant  18  from  int.  with  N 
line  Lot  5,  N  70  AV  100.36  m  or  1 
S  70  E  100.44  m  or  1  to  beg.  Ptn. 
Lot  5  and  all  Lot  6  and  ptn.  Lot 
7,  Blk.  13,  St  Francis  Wood  Ex- 
tension No.  1.  All  work  for  2-story 
frame  dwelling. 
Owner — Westgate    Park    Co.,    278    Post 

St.,    S.    F. 
Architect — Matsen  &  Hurd,  278  Post  St. 

San   Francisco. 
Contractor   —   J.    Prout,    515   Magellan, 

San    Francisco. 
Filed  Nov.  14.  1924.  Dated  Nov.  13,  1924. 

Frame    up     $3380.25 

Brown  coated   3380.25 

Completed   and  accepted    ....    3380.25 

Usual   35  days    3380.25 

TOTAL  COST,  $13,521 
Bond,  $6760.50.  Sureties,  Frank  H. 
iSlartell  and  C.  W.  Higgins.  Forfeit, 
%a.n(i  per  day.  Limit,  110  days.  Plans 
and   specifications   filed. 


STORES,  APTS. 

(4782)  WEST  PORTAL  PARK,  LOT  3, 
Blk.  2931.  All  work  except  gas 
and  electric  fixtures,  finish  hard- 
ware and  wall  beds  for  2-story 
frame  (3)  stores  and  (3)  apts. 
Owner- — Dr.     Russell    Cushing,     Phelan 

Bldg.,  S.  F. 
Arciiitect — None. 
Contractor — Robert  H.   Kelly,   59   Grat- 

tan    St.,    S.    F. 
Filed  Nov.   14,   1924.  Dated  Nov.   5,  1924. 
P'raine    up    and    roof    on     ....$4262.50 

Finieh    plaster    on     4?62.50 

I'ompleted    and    accepted    ....    4262.50 

Usual     35     days     4262.50 

TOTAL  COST,  $17,050 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days.     Plans   and   specifications   filed. 


V.4CUUM   SWEEPER,    ETC. 

(4783)  E  MARKET  AND  BE.\LE  NB 
137-6  X  SE  138.  All  work  for 
vacuum  sweeper  machines  and  sep- 
arators  for   offiice   building. 

Owner — Pacific  Gas  &  Electric  Co.,  445 
Sutter    St..    S.    F. 

Architect — None. 

Contractor — Prank  Drew,  Phelan  Bldg., 
San  Francisco. 

Filed  Nov.  13,  1924.  Dated  Oct.  21,  1924. 

On    completion    75% 

Usual  35  days   25% 

TOTAL    COST,    $3588 

Bond,    $1800.      Sureties,    Aetna   Casualty 

&  Surety  Co.     Forfeit,  none.     Limit,   30 

days.     Plans  and   specifications   filed. 


GR.4.DING 

(4784)  S  SACRAMENTO  137-6  W  Grant 
Ave.  W  137-6  x  S  137-6.  All  work  for 
grading,  bulkheading,  etc.,  for  3- 
story  and  basement   concrete  bldg. 
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Ovvner — Young  Men's  Christian  Asso- 
ciation of  S.  F.,  220  Golden  Gate 
Ave.,    S.   F.  ^    ,, 

Architect — Frederieh  H.  Meyer  and  Al- 
bin    Johnson,    742    Market   St.,    S.    F. 
Contractor — Sibley  Grading  and  Team- 
ing Co.,   165   Landers  St.,   S.  F. 
Filed  Nov.  14,  1924.  Dated  Nov.  14,  1924. 

Completed *17B0 

Usual    35    days    •„•<;,;,■ '.oSJa 

TOTAL  COST,  $2350 
Bond,  $1175.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  none. 
Limit,  30  days.  Plans  and  specifica- 
tions   filed. 

(4785))  N  CHESTNUT  150  B  Laguna. 
Two-Story  and  basement  frame  (2) 

Owner— William    Charovsky.    2252    Fil- 
bert St.,  San  Francisco. 
Architect— None.  ,oor  t.  n   at 

Contractor— J.  Nicolaisen,  1325  Fell  St., 
San  Francisco.  $7000 

ALTERATIONS  ^^^„         ,      ^    „ 

(4786)     NO.     1043     MARKET.       Install 

lunch    counter;    soda   fountain    and 

kitchenette. 
Owner — Weinstein   Co.,   Premises. 
Architect — None. 
Contractor— American    Furniture    Mtg. 

Co.,  1709  Mission  St.,  S.  F.         $1200 

t4^8T8^)^1?a°?3'77^TNTY-SlXTH  ST. 
Raise  cottage  12  ft.  and  make  one- 
story  addition  for  store. 

Owner — F.    H.    Brinckmann,    Premises. 

Architect — None. 

Contractor— C.  F.  Mullcr,  84  28th  St 
San  Francisco.  i40U0 

DWELLINGS  ,^    . 

(4788)  E  TWENTY-SECOND  Ave.  125, 
152  179,  206,  233,  260,  287,  314,  341 
and  368  S  Judah.  Ten  one-story 
and  basement  frame  dwellings. 

Owner— Lang  Realty  Co.,  219  1-st  Natl. 
Bank  Bldg.,  San  Francisco. 

Architect— Harold  G.  Stoner,  219  1st 
National  Bank  Bldg.,  San  Fran- 
cisco. $3500    each 

■("m?)^  NE  CLEMENTINA  &  NINTH 
Sts.     Two-story   concrete  lofts. 

Owner— L.  A.  Myers,  68  Post  St.,  S.  F. 

Architect — None. 

Contractor— O.  W.  Britt,  1257  Arguello 
Blvd.,  S.  F.  $12,500 

APARTMENTS 

(4790)  NB  GOUGH  AND  LOMBARD. 
Three-story  and  basement  frame 
(12)    apartments.  ,  .^     ^ 

Owner— Chas.  A.  Johnson,  %  Architect. 
Architect— Baumann  &  Jose,  2ol  Kear- 
ny St.,  San  Francisco.  $25,000 

(4791)  E  MONTGOMERY  137-6  N 
Jackson.  One-story  and  part  base- 
ment  concrete   shop. 

Owner — The  Lurie  Co.,  315  Montgomery 

St.,    San   Francisco. 
Architect  —  O'Brien     Bros.,     Inc.,     315 

Montgomery  St.,  San  Francisco. 
Contractor— Industrial    Constr.    Co.,    81o 

Bryant  St.,  S.  F.  $9800 

DWELLINGS  .  _^    ^T^T^T 

(4792)  SW  EXCELSIOR  AND  EDIN- 
burg  and  S  Excelsion  75  W  Edin- 
burg  and  S  Excelsior  25  W  Bdm- 
burg  and  W  Bdinburg  75  S  Ex- 
celsior. Four  one-story  and  base- 
ment frame  dwellings. 

Owner— Joseph  Novello,  172  Bertita  St., 

San   Francisco.  «      „„ 

Architect— None.  $4000  each 

(4793)  E  HOFP  AVE  123  N  17th  St. 
One-storv   brick    private    garage. 

Owner — Farrar  &  Carlin,  185  Steven- 
son St.,   San  Francisco. 

Architect — O'Brien  Bros.,  Inc.,  315 
Montgomery  St.,  S.  F.  $9000 

ALTERATIONS  ^, 

(4794)  NO.  924  GRANT  AVE.  Elec- 
trical work  for  alterations  and  ad- 
ditions to  three-story  and  base- 
ment   Class    C   building. 

Owner —  Ming   Yee   Association. 
Architect — Chas.    B.    J.    Rogers,    Phelan 

Bldg.,   San  Francisco. 
Contractor — Decker     Electrical    Constr. 

Co.,  149  Montgomery  St.,  S.  F. 
Filed  Nov.  15,  '24.     Dated  Aug.  30,  '24. 

On   1st   of  each  month 75% 

Usual     35    days 25  % 

TOTAL    COST,    $2440 
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Bond,  $1220.  Surety,  Fidelity  &  Do- 
posit  Co.  of  Maryland.  Limit,  140 
days.  Forfeit,  $10.  Plans  and  speci- 
lications. 


(4795)  TILE  WORK  ON  ABOVE. 
Contractor — Thomas  F.  O'Connor. 
Filed  Nov.  15,  '24.     Dated  Aug.  30,  '24. 

Payments    same    as    above 

TOTAL  COST,  $6382 
Bond,  $3191.  Surety,  American  Surety 
Co.  Limit,  140  days.  Forfeit,  $10.  Plans 
and  specifications  filed. 


DWELLING 

(4806)  S  FOURTEENTH  178  E  Cas- 
tro. 1-story  and  basement  frame 
dwelling. 

Owner — Nels  P.  Johnson,  1934  Folsom 
St.,    San   Francisco. 

Architect— Chas.  F.  Strothoff,  2274  15th 
St..   San   Francisco.  $3500 


(4796)      ALL    WORK    EXCEPT    ELEC- 
tric  work   and  tile   work  on  above. 
Contractor — Barrett    &    Hilp,    918    Har- 
rison  St.,   San  Francisco. 
Filed  Nov.  15,  '24.     Dated  Aug.  30,  '24. 

Payments    same    as   above 

TOTAL  COST,  $70,000 
Bond.  $35,000.  Surety,  Union  Indem- 
nity Co.  Limit,  140  days.  Forfeit,  $10. 
Plans   and   specifications   filed. 


ELECTRICAL    WORK 

(4797)  NE  GEARY  AND  NINTH  AVE. 
Electrical  work  for  building  known 
as  Pacific  Office. 

Owner — The  Pacific  Telephone  &  Tele- 
graph  Co.,   333   Grant  Ave..  S.   F. 

Architect — Bliss  &  Faville,  Balboa  Bldg 
San   Fraicisco. 

Contractor — Central  Elec.  Co.,  185  Stev- 
enson  St.,   San   Francisco. 

Piled  Nov.  15,  '24.     Dated  Nov.  7,  '24. 

On  1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $9950 

Bond,  $9950.    Surety,  Hartford  Accident 

and  Indemnity  Co.     Limit,  forfeit,  none. 

plans   and    specifications    filed. 


DWELLINGS 

(4798)      E    NINETEENTH   AVE.    50    75 

N  Kirkham.  2  1-story  and  basement 

frame  dwellings. 
Owner— E.    Thorp,    1005    Hyde    St.,    San 

Francisco. 
Architect — None.  $5000  each 


DWELLINGS 

(4799)  W  ELLINGTON  160  186-6  S 
Whipple.  2  1-story  and  basement 
frame  dwellings. 

Owner — P.  DeMartini,  2869  Octavia  and 
A.  Valconesi,  333  Ellington  Ave., 
San   Francisco. 

Architect — None. 

Contractor — Paul  DeMartini,  2869  Oc- 
tavia St.,  S.  F.  $3000  each 


DWELLING 

(4800)      W      CHARTER      OAK      350      N 

Thornton.     1-story     and     basement 

frame  dwelling. 
Owner    —    Caroline     Scholz,     2466     San 

Bruno. 
Architect — None. 
Contractor — S.     Saari,    200    Felton     St., 

San    Francisco.  $5000 


DWELLING 

(4801)      ?   BANKS  175   S  Jarbo.   1-story 

and  basement  frame  dwelling. 
Owner — Nick  Prevezich,  271  Nevada  St. 

San  Francisco. 
Architect— None.  $3000 


FLATS 

(4802)      W    FORTY-EIGHTH    AVE.    107 

S   Quintara.    2-story   and   basement 

frame   (2)  flats. 
Owner — Margaret  Jeal,  care  contractor. 
Architect— S.   Heiman,   57  Post  St.,  San 

Francisco 
Contractor — J.  S.  Malloch,  180  Jessie  St. 

San  Francisco.  $7000 


DWELLINGS 

(4803)  B  HURON  90  115  N  Geneva.  2 
1-story  and  basement  frame  dwell- 
ings. ^     T   ,. 

Owner — Andrew  J.  Conway  and  John 
Ryan,  2747  Mission  St.,  S.  F. 

Architect — None. 

Contractor  —  Oscar  D.  Erickson.  4507 
Mission  St.,  S.  F. 


950  each 


.ALTERATIONS 

(4807)      1915      MCALLISTER      STREET. 

Enlarge   market;   add  one   room   to 

flat. 
Owner— J.  Paggetto,  1915  McAllister  St 

San  Francisco. 
Architect — None. 
Contractor— S.    A.    Giustl    &      Co.,      200 

Green  St.,  S.  F.  $6000 


FACTORY 

(4808)      SW   FOLSOM   &  HAWTHORNE 

Streets.    2-story    concrete    factory. 
Owner — Geo.   A.   Clough. 
.\rchitect — None. 
Engineer  &  Contractor— J.  H.  HJul,  128 

Russ  St.,  S.  F.  $25,000 


.\PARTMENTS 

(4S09)  W  VAN  NESS  AVE.  115  N 
Lombard.  Three-story  and  base- 
ment frame    (9)   apartments. 

Owner — .\xel  A.  Johnson.  632  Belve- 
dere  St.,   S.  F. 

Architect — J.  C.  Hladik,  Monadnock 
Bldg.,    S    F.  $15,000 


.A.LTBRATIONS  „„        ^    . 

(4S04)      3849    ARMY      STREET.       Raise 

and   make  additions  for  flats. 
Owner — Martin   Jensen,   3849  Army   St., 

San   Francisco. 
Plans  by  owner.  $iuuu 

REMODEL  _     „ 

(4805)  1818  HOWARD  STREET.  Re- 
model for  office  quarters. 

Owner— Berg  Etate,  1818  Howard  St., 
San   Francisco. 

\rchitect — None. 

Contractor— Geo.  Wolfenden,  827  Wal- 
ler St.,  S.  F.  $2000 


APARTMENTS  „.,,,„ 

((4810)      SB    HUGO    &    22ND    AVENUE. 

Two-story  and  basement  frame  (6) 

apartments. 
Owner — Fred   Warden,    1515    11th    Ave., 

San   Francisco. 
Architect — J.      C.      Hladik,    Monadnock 

Bldg.,    S.    F.  $12,000 

ALTERATIONS  .  ,^        ^.  ii 

(4811)  917  SACRAMENTO.  Alterations  J 
to  building  except  painting  on  in-  I 
side  of  building.  .  .      „  fl 

Owner— W.  R.  McGuire,  931A  Sacra- 
mento St.,  S.  F. 

.\rchitect — None.  .      c.» 

Contractor — Otto  Carson,  180  Jessie  St, 
San    Francisco.  ,   ^  ,    „,    ,„o. 

Filed  Nov    17,  1924.  Dated  Oct.  26,  1924. 

mea  inov.  ii,  ^OTAL   COST,   $3686 

Bond,    none.      Sureties,    none.      Forfeit. 

none.    Limit,  none.     Plans,  none.     Suec- 

ifications,   none. 

f4TlV?^^W   MISSOURI   &   17TH.      One- 
story  concrete  building. 
Owner   —   Folsom    Street   Iron    Works, 

18th  and  Folsom  Sts.,  S.  F. 
Architect — None.  „      ^       ^  iot; 

Contractor— Moller     &     De     Luca,    185 

Stevenson   St.,   S.   F. 
Filed  Nov.  17,   1924.   Dated  Nov—.   1924. 
Outside  forms  up   to   ceiling  line 
reinforced  steel  in,  and  footings 

and  piers  poured $3uuu 

Wall    poured    and    roof    on     33  (^ 

Completed    and   accepted    33/3 

usual  35  days    .^.^^^.^.^.^...^.^^3248 

Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  as  soon  as  possible.  Plans 
and  specifications  filed. 

f4'8T3'^)^1?2°M!NNESOTA  ST.  All  work 
for  alterations  and  repairs  to  roof 
of  building. 

Owner— The  Fleischmann  Co..  941  Mis- 
sion  St.,   S.   F. 

Architect— Geo.  E.  Ralph. 

Contractor   —   Thomas    M.    Jones.    376 ( 

Filed'Niv.   17;  1924.'Dated  Nov.  3,  1924. 

On   1st  of  each  month    '»^ 

usual  35  days  ■^■^^^^- ^-^sr/ ilHl 
Bond,  $3298.  Sureties,  Globe  Indemn- 
ity Co.  Forfeit,  none.  Limit,  Dec  15, 
1924.     Plans  and  specifications  filed. 

T4^t4^)^   W    SCOTT      50      N    Francisco. 

Two-story  and  basement  frame  (2)        ( 

Owner ^Dr.    F.    A.      Gawthorne,       5331 

Geary   St.,    San   Francisco. 
Architect — None. 


$6000 


(4815)  W  TWENTY-FIRST  AVE  200 
N  Anza.  One-story  and  basement 
frame  dwelling. 


iturday.    November    22.    1D24 
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,  ,«.ner— F.   Wilt,   463   21st   Ave.,   S.   F. 
ichltect — None. 

..ntractor  —  H.    Stoneson,    141    Lower 
Terrace.   San   Franci-sco.  J4000 


\LTKRATIONS 
1S16)     NO.    3319      GEAUY.        Concrete 

foundation;   reshingle  roof. 
■   wner — I.oui.s    Goudy,    I'remlses. 
Architect — None. 
I'ontractor — Prosper    Ecu,    San    Urunu, 

Cal.  »1500 


FLATS 

14817)     SK     VIENNA     2a     NE     France. 

Alter  and  add  to  (2)   nats. 
'   wntr — Castro   Crespo,   713   Vienna   St., 

San    Francisco.  J2000 


t  >FFICES 

11818)      \V  NEW  ilONTGOJLERT,  MIN- 

na    to    Natoma    Sts.      Twentw-six- 

story   and   Ijasement   Class   A   office 

building. 
Owner — Pacific  Telephone   &  Telegraph 

Company. 
Architect — Miller-Pflueeer     and     A.     A. 

Cantin,    Lick    Bldg.,    S.    F. 
Contractor  — -  Lindgren     &     Swinerton, 

Inc.,    622    Standard    Oil    Bldg..    San 

Francisco.  ?3, 000, 000 


DWELLING 

(48iy)  SE  MEADE  AND  RAILROAD 
Ave.  One-story  and  basement 
frame  dwelling. 

Owner— A.  Toso,  2129  Taylor  St.,  San 
Francisco. 

Architect — P.  F.  DeMartini,  946  Broad- 
way,  San   Francisco.  $2500 


FOUNDATION 

(4820)      N    FILBERT    30   W    Divisadero. 

construct  concrete  foundation. 
Owner — Wm.    H.    Harrelson,    Chronicle 

Bldg.,  San  Francisco. 
Architect — None.  JIOOO 


ALTERATIONS 

(4821)  SE  WEBSTER  .WD  IVY  AVE. 
Alterations  and  repairs  to  dwelling 

Owner — Ben  Fireman,  663  Hayes  St., 
San  Francisco. 

Architect — Philip  Schwerdt,  2920  Jack- 
son St.,  Kan  Francisco.  $4800 

FLATS 

(1822)  W  FAIR  OAKS  66  S  24th.  Two- 
story  and  basement  frame   (2)  flats 

Owner— Baker  &  Watson,  3508  23rd 
St.,  San  Francisco. 

Plans    by    Owner.  $6500 


DWELLING 

(4823)      SW  ANZA  AND  48TH  AVE.     2- 

stor.v  and  basement  frame  dwlg. 
Owner — Wm.    Morhoft,    premises. 
Architect — L.  V.  Howard,  3014  Geary  St. 

San    Francisco.  $4000 


FLATS 

'1824)      N  LOMBARD  160  W  Buchanan. 

2-story     and     basement   frame    (2) 

flats. 
Owner — G.  E.  Lanata,  1926  Lombard  St., 

San    Francisco. 
Architect — None. 
Contractor — T.  L.   Sherman  &  Son,  1440 

Shafte-r   Ave.,    S.   F.  $7000 


PAVILION    &    STORES 

(4S25)  E  GUERRERO  BET.  15TH  & 
16th  Sts.  One-story  concrete  pavi- 
lion   and    stores. 

Owner — Louis  Lurie  &   Ralph  McLeran. 

Architect  —  Weeks  &  Day,  315  Mont- 
gomery  St..    S.   F. 

Contractor — R.  McLeran,  Hearst  Bldg., 
S.    F.  $175,000 


FLATS 

(4826)   E  CLAYTON  3S6  S  ASHBURT. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — Karl    Yngve,    133    Alpine    Ter., 

San   Francisco. 
Architect — None.  $7000 


SOAP    WORKS 

(4827)  12TH  ST  75  N  FOLSOM.  Two- 
story  concrete  glue,  tallow  and 
soap  works. 

Owner — Loui.s  I..uric,  315  Montgomery 
St.,  (California  Glue,  Soap  and  Tal- 
low  Co.,   lessees.) 

.Vrchitect  —  O'Brien  Bros.,  315  Mont- 
gomery St.,  S.  F.  $100,000 


FLATS 

(4S28)      N      :!A' "FORNIA     82-6     E    7TH 

Ave.,      Two-story      and      basement 

frame    (4)    flats. 
Owner — Emma   Ingham,   4351   Calif.   St, 

San   Francisco. 
Architect — J.     C.     Hladik,     Monadnock 

Hldg.,  S.  F. 
Contractor — H.   S.  Meinberger,  653   15th 

Ave.,   S.   F.  $12,000 


(4829)      E    23RD    AVE.    200    S    GEARY. 

Two-story  and  basement  frame  (4) 

flats. 
Owner — Paul  &  Howard  Hoots,  775  41st 

Ave..  S.  F. 
Architect — Edward      E.      Young,       2002 

Calif.    St.,    S.   F.  $8000 


ALTERATIONS 

(4S30)  74  3RD  ST.  Boiler  hoom  equip- 
ment, steam  heat  and  hot  water  for 
Westchester    hotel. 

Owner — Hyman  Bros.  Co.,  536  Kearny 
St.,    San    Francisco. 

Architect — None. 

Contractor— J.  E.  O'Mara  &  Co.,  218 
Clara   St.,    S.    F. 

Filed  Nov.  IS,  1924.  Dated  Nov.  10,  1924. 

Completed  and  accepted   $1620 

Usual    35    days    540 

TOTAL  COST,   $2160 

Bond,    none.      Sureties,    none.      Forfeit, 

none.      Limit,       none.         Specifications, 

none.     Plans   filed,   none. 


DWELLING 

(4831)  E  VIENNA  100  N  Amazon 
Ave.  One-story  and  basement 
frame  dwelling. 

Owner — John  Stanley,  153  Brussels  St., 
■  San  Francisco. 

Plans    by    Owner.  $3000 


DWELLING 

(4832)      N    ANZA      75    E      Forty-fourth 

Ave.         One-story       and       basement 

frame  dwelling. 
Owner — Eddy  &  Shadek,  51  Octavia  St.. 

San  Francisco. 
Architect — None.  $3000 


FLATS 

(4833)      NO.    S7    HILL    ST.,    Alterations 

and   additions    for    (2)    flats. 
Owner — J.   J.    Y'oung,    Premises. 
Architect — None. 
Contractor — Thos.    McCormick,    73    Hill 

St.,    San   Francisco.  $1100 


DWELLINGS 

(4834)  E  FLORENTINE  250,  275  and 
300  N  Morse.  Three  one-story  and 
basement    frame    dwellings. 

Owner — Victor  Holmgren,  5485  Mission 
St.,    San    Francisco. 

Architect— None.  $3000   each 


DWELLING  „„,    ^, 

(4835)  W  EIGHTEENTH  AVE  225  N' 
Irving.  Two-story  and  basement 
frame    dwelling. 

Owner — Mrs.    Kate    Corrigan,    1143    Oak 

St..   San   Francisciy. 
Architect — F.    A.    Soracco,    127    30th    St., 

San  Francisco. 
Contractor — Soracco  Bros.,  125-127  30th 

St.,   San  Francisco.  $4000 

ALTERATIONS  ^^,, 

(4836)  NE  FILLMORE  AND  GOLDEN 
Gate  Ave.  Remodel  for  stores  and 
rooms;  erect  Are  escapes;  toilet 
rooms,   etc. 

Owner — J,  S.  J.  Eettman,  Premises. 
Architect  — ■  N.     W.     Sexton,     Chronicle 
Bldg.,  San  Francisco.  $7500 


NOW 

READY   FOR   DKLIVERY— 

PRIDDLE'S    TABLES,    called   "3700   Splay   Bases 

tioas,"   for  Qnantity    Suneyors   and    Ck»ntractors. 

and   OtlMST 

Oalenla- 

Loose    Leaves    in    Fabrikoid    Covers    $3.50    Net, 
Genuine  Leather  Covers   $5.50  Net.   Postpaid. 

Postpaid. 

Same    In 

Mail   Personal   Check   to  ARTHUR  PRIDDLE,  Publisher,   693 
St.,   San   Francisco,  Calif..  U.   S.  A. 

Mission 

ELECTRIC    SIGN 

(4837)      19S    ELLIS    ST.       ERECT    SIN- 

gle  faced  electric  sign. 
Owner — Betty's    Casino,    198    Ellis    St., 

San   Francisco. 
.Architect — None. 
Contractor — Federal     Electric    Co.,     91 

New  Montgomery  St.,  S.  F.        $1500 


FLATS 

(4838)      E    12TH    AVE.    325    N    GEARY. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — Robert   Aaron,   268     9th     Ave., 

Pan   Francisco. 
Architect — Joseph  Aaron,  562   19th  Av., 

San  Francisco. 
Contractor — Thos.  M.  Jones,  3767  Army 

St..   San   Francisco.  $8000 


DWELLING 

(4839)      W    20TH   AVE.    250    S   IRVING. 

One-story      and      basement      frame 

dwelling. 
Owner — Mrs.    Cohen.  • 

-Architect — Joseph     Shapero,     16th    Av., 

San   Francisco. 
Contractor — Thos.  M.  Jones,  3767  Army 

St.,  S.  P.  $3000 


ALTERATIONS 

(4840)      649       14TH       AVE.         REPAIR 

tar   and    gravel      roof,      plastering, 

painting,  install  patent  flues,  etc. 
Owner — Mrs.  Lila  McPike,  649  14th  Av., 

San    Francisco. 
-Architect — None. 
Contractor — Chas.     Coburn,    180    Jessie 

St.,  S.  F.  $2000 


REPAIR   FIRE   DAMAGE 

(4S41)      134     MAIDEN     LANE.       Repair 

fire  damage   (restaurant). 
Owner — Mrs.       Rebecca       Jacobs,       531 

Mills    Bldg.,    S.   P. 
Architect — None. 
Contractor — Geo.      C.      Todhunter,    1088 

A.'?hbury    St.,    S.    F.  $2000 


DWELLING 

(4S42)      S      CORTLAND      AVE.      23-4    E 

Bronte.    One-story     and     basement 

frame  dwelling. 
Owner — Frank    Olmo    Co.,    3359    Mission 

St.,  S.  F. 
Architect — None. 


$2500 

RESIDENCE 

(4843)  E  SANTA  CLARA  220  S  ST. 
Francis  Blvd.  Two-story  and  base- 
ment  frame    residence. 

Owner — PL  C.  &  W.  J.  Mangels,  4792 
Mission    St.,    S.    P. 

Architect— B.  C.  Corbett,  1720  Pacific 
Ave.,    S.   F. 

Contractor — Mangels  Bros.,  4792  Mis- 
sion   St.,   S.   P.  $7000 


FL.ATS 

(4844)      E  IITH  AVE.  125  N  CLEMENT 

Two-story  and  basement  frame  (4) 

flats. 
Owner — Christensen  Bros.,  51S  25th  Av, 

San   Francisco. 
Architect — None.  $9000 


FLATS 

(4845)      W    22ND   AVE.    175    N   GEARY. 

Two-story  and  basement  frame  (4) 

Oats. 
Owner — Francis    L.    Boisson,    369    22nd 

Ave.,  S.  F. 
Architect — None.  $8000 


BUILDING 

(4846)  SW  9TH  242-6  SE  HOWARD 
SE  32-6  X  SW  100  M  B  2.  All  work 
except  plumbing,  electric  work  and 
painting    2-story    building. 

Owner — Smith  O'Brien  &  C.  B.  Hobson, 
742   Market   St.,   S.  P. 

Architect — Smith  O'Brien,  742  Market 
St.,    S.   P. 

Contractor — Buschke  &  Brown,  604  Mis- 
sion   St.,    S.    P. 

Filed  Nov.  19,  1924.  Dated  Nov.  — .  1924 
Payments    of    75%    on    1st    of    each 

month. 
25%   35    days   after. 

TOTAL  COST,   $7287 

Bond,   none.      Sureties,   John   R.   Sims  & 

Thos.     Emmott.      Forfeit,    $10.      Limit, 

Jan.    25,   1925.     Plans  and   specifications 

filed. 


TOWER 

(4847)  SW  DE  HARO  &  DIVISION  W 
82-fi  X  S  210.  All  work  except 
grading,  concrete  and  plumbing  for 
sand  bunkers  and  plaster  tank 
tower. 

Owner — Holmes  Lime  &  Cement  Co., 
425  Kearny  St.,   S.  P. 

Architect— W.  H.  Crim.  Jr.  &  Hamilton 
Murdock,    425   Kearny  St.,   S.  P. 
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Contractor— Kincanon  &  Walker,  Russ 

Filed  N?v.  19,  1924.  Dated  Nov.  14.  1924 

Frame  up    ■  •  • *oooc 

Completed   and    accepted    ^^8o 

Usual    35    days    ^-^A™  ■. Ja^? 

TOTAL  COST,  $6095 

Bond,     $3047.50.       Sureties,     Fidelity_   & 

Deposit  Co.  of  Maryland. 

Limit,    40    days.      "  " 

t.ions  filed. 
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Forfeit,   $10. 
plans    and    specifioa- 


COMPLETION  NOTICES 

SAN    FRANCISCO   COUl^TV 

Recorded  Accepted 

No?  12  1924-S  5  FT.  OF  LOT  15 
and  N  45  ft.  of  Lot  14,  Blk.  4,  St 
Francis  Wood  Extension  No.  1.  H. 
C  and  W.  J.  Mangels  as  Mangels 
Bros,   to  whom   it  may  concern.... 

,  Nov.    10,    1924 

NoVli'l's'sV —  S  GENKVA  130  E 
Athens,  Lot  6.  Blk.  21,  Crocker  Am- 
azon Tract.     Fred  Fuhr  to  whom  it 

may  concern Nov.  12,  1924 

Nov  12,  1924— E  GOUGH  50  N  Lom- 
bard N  25  X  E  87-6.  John  J.  Mc- 
Govern    to    E.    J.    Montgomery.... 

Nov.    12,    1924 

Nov  "I'i" 'l9'2'4— NW  CLEMENT  AND 
25th  Ave.  W  32-6  x  N  100.  Michael 
D.  Hardiman  to  whom  it  may  con- 
cern     Nov.   12,  1924 

Nov.  12,'  1924— LOT  16,  BLK.  10.  MAP 

Ingleside     Terraces.       Kowena     W. 

Abbott  to  David  Hill.... Nov.   1.   1924 

Nov     12,    1924— S    21ST    50    E    YORK. 

Timothy    D.    Sullivan    to     whom    it 

mav    concern    Nov.    l",    19.24 

Nov  12,  1924— S  JUDAH  43  E  16TH 
Ave.  E  25  X  S  100.  Louis  A.  Lan- 
dreville  to  whom  it  may  concern.. 

Nov.    12,   924 

Nov  "12',' 1924— W  38Tn  AVE.  100  N 
Cabrillo  N  25-9  x  W  120.  Dr.  F.  A. 
Gawthorne    to    whom    it    niay    con- 

ggrn  Nov.    6,    1924 

Nov  12,'  '1924— W  33RD  AVE.  125  S 
Balboa  25  x  120.  Wm.  Costello  to 
whom  it  may  concern.  .Nov.  10,  19Z4 
Nov  12  1924— W  BRODERICK  50  N 
Chestnut  N  25  x  W  87-6.  Dr.  F.  A. 
Gawthorne  to  whom  it  may  con- 
cern .  .  ■  •■ Nov.    5,    1924 

Nov.    12,'  '1924— N    27TH    265    W    SAN- 

chez    25    X    114.      Roy    A.    Helgesson 

to  whom  it  may  concern.  .Nov.  10,    24 

Nov     12,    1924— W    ASHTON    AVE.    80 

and   40   N   Grafton.      Max   Breitman 

to  Louis  Goldstein Nov.   10,   1924 

Nov  12.  1924— N  GOLDEN  GATE 
Ave.  30  W  Lyon  30  on  Golden  Gate 
X  N  100.  Edw.  Coleman  &  S.  G. 
Camp    to    whom    it    may    concern 


Nov.    10.    1924 

No'v'.'  IS,  1924— N  UNION  62-6  W  La- 
guTia.  Chas  Monson  to  Monson 
Bros Nov.    1,    1924 

Nov  13  1924— B  TWENTY-SECOND 
Ave  33-4  S  Taraval  S  33-4xE  120. 
Alfhild  Bernhardt  to  whom  it  may 
concern Nov.     12,     1924 

Nov  13,  1924— E  TWENTY-SEVENTH 
Ave  157-6  S  Balboa  B  lOOxS  25. 
Nancv  F  and  A  L  Smith  to  C  T 
Ma°iil  Nov.    12,    1924 

Nov.  10,  1924— W  PIERCE  85-6  N 
Fell  26x112-6.  T.  B.  Strand  to  whom 
it  may  concern   Nov.  10,  1924 

Nov.  13,  1924— LOT  15,  BLK.  6438 
Crocker  Amazon  Tract,  Sub.  2. 
Crocker  Estate  Co.  to  whom  it  may 
concern     Nov.    3,    19.i4 

Nov  13,  1924— LOT  16.  BLK.  6438 
and  Lot  17  Blk.  6450  Crocker  Am- 
azon Tract  Sub.  No.  '  2.  Crocker 
Estate  Co.  to  whom  it  may  con- 
cern      Nov.    4.    1924 

Nov  13,  1924— S  MARKET  AND  3RD 
SW  75  X  SE  70.  City  Inv.  Co.  to 
Gilley  Schmidt  Co.  and  The  Fess 
System    Co Nov.    10.    1924 

Nov  3,  1924— S  UNION  213  E  VAN 
Ness  Ave.  E  28  x  S  69-2y2.  Victor 
-lullmes    to    whom    it   may    concern 

Nov.    10.    1924 

Nov.'  IS.  '1924— SW  HARRIET  225  SB 
Bryant  SE  25  x  SW  80.  Robert  N. 
Gibson    to    whom    it    may    concern 

Nov.   10,   1924 

Nov 'is'  1924— E  29TH  Ave.  225  S  Irv- 
ing.    Anna  M.    Pohlen   to   whom   it 

may  concern    Oct.  27,   1924 

Nov  13.  1924— W  41ST  AVE.  150  N 
Irving;  W  41st  Ave.  200  N  Irving; 
E  41st  Ave.  225  N  Irving.  Henry 
B.  Bernhardt  to  whom  it  may  con- 

cern  Nov.    ■■2,    1924 

Nov.  13,  1924— LOT  17  BLK.  23,  ST 
Francis    Wood      Extension      No.    2. 


Westgate    Park    Co.    to    Henry    F. 

Papenhausen    Nov.    10.    1924 

Nov.  13,  1924— LOT  3,  BLK.  5833,  St. 
Mary's  Park.  Gordon  W.  Morris 
and  Finnic  Morris  to  whom   it  may 

concern     Nov.    5,    1924 

Nov.  13.  1924— LOT  5  BLK.  5833  St. 
Mary's  Park.  Gordon  Morris  and 
Finnic  Morris  to  whom  it  may  con-_ 

cern     Nov.   5,    l&ilo 

Nov.  13,  1924— LOT  4,  BLK.  5833  St. 
Mary's  Park.  Gordon  W.  Morris 
and  Finnic  Morris  to  whom  it  may 

concern    Nov.  5,  1924 

Nov.  13,  1924— E  32ND  AVE.  225  N 
California.      A.    Lewis    to    whom    it 

may   concern    Nov.    13,    1924 

Nov.  13,  1924- W  43RD  AVE.  100  S 
Balboa    S    100    x    W    120.      C.    Hall 

to   Thomas  Hamill Nov.   13,    192  1 

Nov.  13,  1924— E  28TH  AVE.  120  N 
Anza  N  50  X  E  120.  Thomas  Ham- 
ill    to    whom    It    may    concern.... 

Nov.    13,    1924 

Nov.  13.  1924— B  28TH  AVE.  172  N 
Anza  N  25  X  B  120.  H.  A.  Chal- 
mers   to    whom    it    may    concern .  . 

Nov.    13.    1924 

Nov.  13.  1924 — NE  ANZA  AND  40TH 
Ave.   N   50  X   E    82-6.      W.   J.   Beban 

to  Meyer  Bros Nov.   5,   1924 

Nov.  13,  1924— W  38TH  AVE.  79-3  N 
Balboa  N  175  x  W  120.  Meyer 
Bros,    to    whom    it    may    concern.. 

Nov.    12,    1924 

Nov.  12,  1924— S  24TH  90  FROM  SB 
Florida  B  28  x  S  100.  Jos.  and  Lena 
Jiunti    to    whom    it   may   concern.. 

Aug.   1,    1924 

Nov.  15.  1924— W  BRODERICK  63  S 
Greenwich  S  31  x  W  78.  Jos.  Cor- 
vino    to    whom    it    may   concern.... 

Nov.   15,   1924 

Nov.  15,  1924 — LAND  BOUNDED  BY 
Humboldt.  Michigan,  Louisiana  and 
23rd.  Pacific  Gas  &  Electric  Co.  to 

Crowe  Glass  Co Nov.   7.  1924 

Nov.  15.  124- N  JOOST  125  W 
Foerster  W  25xN  100.  Thomas  E 
and   Annie   E    Reynolds   to   John   C 

Thomas    Nov.    14.    1924 

Nov.  15.  1924— LOT  95  GIFT  MAP 
No.  2.  John  T.  &  Elizabeth  A.  Den- 

ahy   to   J.   J.   Mullane Oct.    25,   1924 

Nov.  15,  1924— N  GEARY  50  W 
20th  Ave.  W  100  x  N  100.  Alfred  R. 
Pritschi    to    Lewis    A.    Johnson.... 

Nov.   13,   1924 

Nov.  15,  1924- N  BALBOA  82-6  E 
20th  Ave.  25  x  100.  Chas.  W.  John- 
son and  Hjalmar  Anderson  to  John 

&    Anderson Nov.    15,    1924 

Nov.  15.  1924— E  FORTIETH  AVE. 
100  N  Balboa  N  25  x  E  120.  Marion 
&    Henry    Irving    to    Meyer    Bro.s 

Cornn  Nov.    1,    1924 

Nov  15!  1924— E  FORTIETH  AVE. 
100  N  Balboa  N  25  x  E  120.  Marion 
and    Henry    Irving    to    Meyer    Bros. 

Corpn    Nov.    12,    1924 

Nov  15,  1924— W  THIRTY-FIFTH 
^ve  275  S  Lincoln  Way  S  25  x  B 
120    Frank  &  Mary  Lakey   Fischer 

to  John  E.  McCarthy Nov.  14,  1924 

Nov  15,  1924— N  WALLER  84-7%  E 
Shrader,    25x100.      Alfred  Baccus   to 

Mr.  Anderson Nov.   12,  1924 

Nov  l.'i,  1924 — 240  FT.  from  E  to  W 
and  about  350  ft.  from  N  to  S  front- 
ing on  Geary  on  N  Ptn  Blk  bded 
by  Geary,  Anza,  5th  and  6th  Aves. 
La  Societe  Prancaise  De  Bienfais- 
sance  Mutuelle  to  H  H  Larsen  Co 

Nov.    7,    1924 

Nov.  "15,  1924— E  TWENTIETH  AVE 
200  S  Taraval  S  33-4x120.  Emma 
C   Wallace   to  Meyer   Bros   Corpn.. 

Nov.   1.    1924 

Nov  '  '14!  'l'9'24'-^NE  VICKSBURG  AND 
Jersey  25x85  No.  345  Vicksburg. 
Carl    P    Hermanson     to     whom 


Nov.  14,  1924  —  1674  KIRKWOOD 
Ave.      A.    Giovannetti    to    whom    it 

may   concern Nov.   5,   1924 

Nov.  17,  1924— SB  WAWONA  33-4  SW 
from  NB  line  Lot  22  Blk  2988-A  SE 
94  m  or  1  NE  33-4  m  or  1  NW  94,166 
SW    33-4.     Lena   Sullivan   to   whom 

it    may    concern Nov.    17.    1924 

Nov.  17.  1924— N  MISSION  55  NB 
Foote  Ave  25x100.  L  J  Chiappari  to 

A   J   Kronquist Nov.   10.   1924 

Nov  17.  1924— NW  BATTERY  AND 
Sacramento  W  275xN  119-6.  Fed- 
eral Reserve  Bank  of  S.  F.  to  Paul 

E    Denivelle Nov.    7,    1924 

Nov.  17.  1924— E  CENTRAL  AVE  125 
N  Hayes  N  25x100.  Martin  Bren- 
nan    to    whom    it    may    concern... 

Nov.    8.   1924 

Nov  '  17.  "19 2 4— LOT  19  BLK  2918  Map 
Laguna  Honda  Park.  Hawkins 
Imp  Co  to  whom  it  may  concern.  . . 

Nov.   17.   1924 

Nov.  '17,  1924— SW  HARRIET  125  SE 
Bryant.     Guiseppe  and  Louisa  Cor- 

siglia   to   T   Sourich    j- — 

Nov.  17.  1924— N  JOOST  AVE  100  W 
Foerster    W     25xN     100.       Mary    G 

Dunnigan    to   John    C   Thomas 

Nov.   14.   1924 

Nov.  17,  1924— LOT  17  BLK  2889  Map 
Laguna  Honda  Park.  Hawkins 
Imp  Co  to  whom   it  may  concern.. 

Nov.    15,    1924 

.N'o'v  17.  1924— E  NINETEENTH  AVE 
70    S  Anza   S   30xE   32-6.      Robert  L 

Morton     to    Joseph    Howard 

Nov.     17,    1924 

Xo'v"'l8.  1924  —  SW  GIRARD  200.6 
NW  Silliman  24.6  x  SW  120.  ptn.  Blk 
15,  University  Md.  Survey.  Wm.  and 
Amelia   Campana   to   whom    it   may 

concern    Nov.    17.    1924 

Nov.  18.  1924— N  MCALLISTER  125.5 
E  Divisadero  thence  alg.  McAllister 
49.7  W  137.6  W  50  S  37.6  E  0.5  S 
100.     George  Bvangelou  and  Pacha- 

ler  Delenikos   to   C.   O.   Clausen 

Nov.    17.    1924 

Nov.  18,  1924— N  FULTON  32.6  E  22nd 
Ave.   N    100   X   E   25.      Solomon   Bibo 

to    Paul    K.    Jones    Nov.    10,    1924 

Nov.  18,  1924— W  NOB  281.6  S  30TH 
S  36.6  X  115.  Louis  Trebino  to 
whom  it  may  concern.  .Nov.  18,  1924 
Nov.  18.  1924— E  39TH  AVE.  152  N 
Cabrillo  N  26  x  E  120.  Dr.  F.  A. 
Gawthorne  to  whom  it  may  con- 
cern       Nov.   14,  1924 

Nov  18,  1934— S  BROADWAY  125  W 
Baker  W  50  x  S  132.7%;  N  Pacific 
199  W  Baker  W  20  x  N  132.71/8.  Mil- 
ton D.  Eisner  to  Taylor  &  Jack- 
son      Oct.    15,    1924 

Nov.  18,  1924— W  CUVIER  100  N  Bos- 
worth  bet.  Bosworth  and  S.  P.  RK. 
Leigh  and  Mae  Guiguard  Hollett  to 

Johnson   &   Erlenson Aug.   10,  1924 

Nov.  18,  1924— E  CUVIER  125  N  Bos- 
worth bet.  Bosworth  and  S.  P. 
Railroad,  7  Cuvier.  Lambert  John- 
son   Sr.    to    Johnson    &    Erlendsen.. 

Nov.    10,    1924 


may  concern. 


.Nov.  14,  1924 


LIENS  FILED 


.,^,  14  1924— COMG.  300  W  7TH  on 
n' Jessie  25x75.  Robert  Miller  and 
Edgar  Steinau  (as  Miller-Steinau) 
to   Buschke   &  Brown. .  ..Nov.   6     1924 

Nov.  14.  1924— E  20TH  AVE.  125  N 
Lawton  N  25  x  E  100.  Harry  A. 
Dilks  to  whom  it  may  concern.... 

Nov.   8.   1924 

No'v"l'4!'i924— NW  CHESTNUT  AND 
Ortavia  W  43-6  x  S  137-6.  Stock  & 
Jose    to    whom    it    may    concern.. 

Nov.    14,    1924 

No'v  '  14'  'l'9'2'4— S  PINE  137-6  W  Tay- 
lor W  43-6  x  S  137-6.  Madge  H. 
Fish    to   P.    L.   Hansen.. Nov.    13,    1924 

Nov  14,  1924  —  S  UNION  195-8  E 
Pierce  B  25-10  x  S  137-6.  Victor 
Bjors  to  whom  it  may  concern.... 

Nov.    14,    1924 

No'v"  14 "mi'— 'S  UNION  170  E  Pierce 
B  25-10  X  S  137-6.  Victor  Bjors  to 
whom   it  may   concern.  .Nov.   14,   1924 


SAN  FRANCISCO  COUNTY 

Recorded  Amount 

Nov  12  1924— E  MAGELLAN  AVE. 
40  N  from  NW  cor.  certain  parcel 
of  land  conveyed  to  City  and  Coun- 
ty of  S  F.  bv  Newell-Murdock 
Realty  Co.  for  the  Laguna  Honda 
station.  Twin  Peaks  tunnel,  N  alg. 
E  Magellan  Ave.  on  curve  to  left 
of  radius  335  dist.  60  to  pt.  virhich 
tangent  bears  N  12"  52'  13"  W  N 
74°  19'  51"  E  64.054  S  12°  18'  46"  B 
13.105  S  23°  51'  12"  B  39  911  S  35° 
18'  49"  E  12.320  S  77°  44'  11''  W 
81.522  to  beg.  Lot  47,  Blk  2864, 
formerly  Blk.  2,  Forest  Hill.  P. 
Furnell  vs.  N.  J.  Malyille  and  Mc- 
Cauley  &  Weber,  A.  M.  McCauley 
and  A.   Weber    ■ , *1'''- 

Nov  12,  1924— INT.  ASHBURY  AVE. 
and  Clayton.  A.  E.  Lovett  vs.  Mar- 
garet Grant Not  given 

Nov  12,  1924— SE  MISSION  75  SW 
3rd  SW  85  SE  100  NE  5  SE  70  NE 
80  NW  170.  Max  and  Samuel  F. 
Cohn  as  M.  Cohn  &  Co.  vs.^  Wilcox 
Realty  Co.  Western  Agencies,  Inc., 
and    N.    Abrahams     .  .  ....  . 

Nov      12      1924— N    GREEN 
Octavia  W  29-4  x  N  137-6. 


$574.31 


Fur 


David  Broderick  Murphy, 
McCaul'ey  &  Weber,  A.  McCauley 
and 


Weber   ' 590-00 
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Nov.  15.  l'J2J-K  MAGELLAN  AVE  40  BUILDING    CONTRACTS  «"«"     Kingsley                       Owner       2500 

N   from   NW   eor.   oertjiln   parcel   of  wvixiii/xj-iw    vv«**v«.v/ak,  ^^^^     Klolnschmidt        Anderson     14145 

land    coiiveyud    to   City    and   County  hiamrii*     rniiMTV  ''"**     Kolman  Ortssow     11500 

of    San    Krancisco    by    Newell    Mur-  ALAMEDA    COUHTY  Boy;,      Neiso„  Owner       2000 

dock   Itcalty  Co.   for  Lacuna  Honda  ,,  ,„„  „„  .   ,.  .„,  ii....„,,„i  *"'"     Clark  Norgrove        6500 

Station,  Twin    IVak.s  Tunnel.  N  alK  •1,000  and  Over  ll«yor(t-<l  gj^^     jj^^.^  Potter       570U 

E    Magellan    Ave    on    curve    to    left  .p.^       followlnir    la    an    Indax    for    tha  S"!^     Dubnoft                           Owner       6000 

wth    radius    335    dist    60    to    pt    at  contracts  In   thU  Issue  S"P     '^"""^                              Owner       3250 

which     tangent    to    curve    bears    N  suj'  1  .!■  Ownor  1500  ""'^      Cameron                         Owner     12000 

12-   52'   13"  NW  74°   19'  51-  E   64.054  i^/Jt  T^n„i„,.  (ireeiii  6000  "^"^^      Williams                         Owner       2000 

S   12°    18'  46"   E   13.105  S  23°   61'  12"  ^.j^"  NeUson  Owner  2500  ^"'^     Sawyer                            Norris       2000 

E    39.911    S    35°    18'    49"    E    12.320    S  Hlk  Waners  Owner  2200  '^^'"     1'rompen                       Burrett        3250 

77°    44'    11"    W    81.522    to    beg.      P   J  ""^  Maclui  Woehold  4000  ^"'"^     Anderson                        Owner       3600 

Rubenko    vs    N    J    Malvlllc    and    A  ^^Sj  Smfth  Lewis  l20oX  •J"'"     P^ang                           Owner       6000 

McCauley    and    A    Weber     (as    Mc-  ?|5?  sSJitlu  rn  Rees  5000  ^"^^     I>elnias                            Owner        1000 

Cauley    &    Weber) J124.50  §^6o  ^outh    .^n^^  Thorn  ^sml  ItZ  ^08'     B??wT"°                      ""^-^f'^        ""» 

Nov.  15,  1924— N  TARAVAL  30  E  13th  5967  Madieros  Corieira  3150  ^^.b.     f,l°Z„,^                          Kelso        1000 

Ave    E    32xN    110.      Standard    Con-  5968  Mclntler  Owner  7500  ttH     fe^^-fj}'®"^                       Owner       4200 

Crete  Constr  Co  vs  Helen  Hubert  &  5969  Oakland  Faulkes  3000  tnZt     wtZhl                             Owner     12o00 

M  J   Eettencourt nG7.50  5970  Matteson  Owner  3800  boxb      Rr^^Wf                 r-,-?^"?""     J^S" 

Nov.    15,    1924-S      LIBERTY      105    E  5971  Maccusbie  Tell  3000  ^?,^5     g^^^vev                    ^^k'^Sl^^^     inXXS 

Sanchez,     No.     375       Liberty.       Fred  5972  Rugg  Owner  2925  l\,l^     Cavanaue^h                      ^^?h      ^«nSn 

Schwartz    vs    Robert    Foulds. .  .$65.64  5973  Kelley  Owner  3150  """^     Lavanaugh Fish       6090 

Nov.     13      1924-E    MAGELLAN    AVE  ^974  Flittner  Owner  4300  q.^ELLING 

of  Hnd'rnv'lyed"t°o"-CUri^nd  Toun-  ^9^«  ^^'^^  Fox  4000  C5959)      1711    STANTON    STREET,    Ala- 

?v      of    ^     F       bv  Veweli   MnVdnck  S^"  ^oit  Owner  3800  „       meda     1-story    3-room   dwelling. 

Ifealty   Co.'iorVhe^^r^una'Hondk  5"^f'^Vtv  ?Z:^ll  lt2  °^"lwda   ^^   '''^^'   "'   ^'^"^'"^^  ^^- 

sintinn     Twin    Peak«    tiinriAT     N   lie-  "'^'^  Realty  Owner  5600  .      .■^f''-"'^'^?;- 

H'^MageUan  "Avl'^on    curvf 'to^  teR  HH  tj'f  """"^  ^^i"'""  'll'.t  '  ^^<='"'"'-^°"!: nSOO 

of    radius    335    dist    60    to    pt    which  ii%  «J°"''  Ownei  3650  remodPT  Tfjr 

tangent    bears    N    12°    52'    13"    NW  III?.  ^,  ""^  0«'""er  10350  fs-^eiV     isio  pn^tnat    avtp     a, 

74°   I'V  t1"  p  64  054  ^  12°  IS'  46"  R  ^^^^  !~.'lone  Owner  17400  losDu;      loia  j!.NCINAL  AVE.,  Alameda. 

11  105    q   23°    51'    l"    E    L  911  t5%5°  ^984  DelVigna  Icardi  4500  „       Remodeling  dwelling. 

18'    49''    P    19  320    S    77°    44'    11"    W  °^^"  Giesler  Rowland  6750  Owner— C.   E.  Tingley.   Humboldt  Bank 

i?.522'to\eg.-Lot^47'Blk"28G4    foT^  HI'.  Lewis  Lewis  3000                B  dg     A,a     ea^. 

meriv    Pile    9     Pnrost    Hill       qiirine-  "'"*'  Mina.siau  Paige  7000  ^vrcnitect — None. 

Vallev     Lumber     Yard  Cornnvs  A  ^''^^  Berkeley  Rels  1500  Contractor—S.  A,  Greene,   510   28th  St., 

McCauley  ""nd' A  w'e'ie^'^L'^Mc'^  'HI  |^'<i.,„,  0;,Erien  6500               Oakland.       j60od 

Cauley   1  Weber  and  N  J  Malville  HH  ^^^^lH  gwner  5000  ..ITERATIONS 

»ilbl.(»  5992  Thornbaugh  Sherwood  6000  (5961)      1032  MURRAY  ST.,  Berkeley. 

Nov.  17,  1924 — W  PIERCE  50  S  Green  5993  .Jungch  Thompson  5000                 Hou.se  moved  and  repaired. 

S  25xW  100.     Bay  City  Floor  Co  vs  5094  Sheppard  Owner  3000  Owner— P.    M.    Neilson,    2020    28th    St., 

Chas   P  Gibson $224  5995  Knights  Wilson  10000                Oakland. 

Nov.    17,    1924 — NO.    2006    WASHING-  5996  Romie  Wilson  10000  Architect— None.                                       $2500 

ton    St.      Domingo    Samedo    vs    2006  5997  Peckard  Sattin  11000  ^^ „,,-„., , 

Washington    St.,    Inc.,    C    E    Meuss-  599S  Glantz  Owner  4150  P.y\ELLING 

dorffcr,   Arthur  Priddle  and   Robert  5999  Farrer  Owner  2500  (a962)      2316  A(3T0N  ST.,  Berkeley. 

Trost     $579.60  6000  Eddy                    Birmingham  2000                 Dwelling. 

Nov.    17,    1924-S  GREEN   80   W   Col-  l^l  nlf.^S''  n  "''^"  ??nn           ''"leT^^lev^^"^''^'    "^^    Harmon    St.. 

iimhiKj  Avp  W  ';7-fivS  70-1      Ins  T.ii-  t)UU^  Owen  Owner  1500                 iaerKeiey. 

SHri&'Sl.i^^S  --  -Su  SwSIr  l^  — ect-None^ 

N^"^?|^'HI"£rr  SON    3"  --  -— -  "-"-  --  ^^-r™-    — -   Berkeley. 

Nov.    18,     1924— ^\'     HARRISON    AND  6007  Kingslev  Owner  6000                Dwelling.                                          ' 

l\^-  '^F  ^°  ^^  ^^''''  ^\\Ji;,^'''-r.^'^^^^i''  ^"OS  Augustine  Shields  4300  Owner— Spencer  Mactul,  Napa,  Cal. 

$44.     A.  Anderson,  $10.60.     Geo.  Ol-  6009  Adams  Maurice  4000  Architect — None. 

son,    $36.25.      vs.      W.    J.    Jackson,  6010  Perata  Owner  2500  Contractor— Henry  Woebold    2115  Cen- 

Katherine     Hobbs     and     Sarah     L,  GOll  Souther  Owner  2000               ter  St.,  Berkeley                             S4000 

Hogan 6012  Higgins  Barr  5469                                          * 

Nov.    18,    1924— NW   25TH   &   KANSAS  6013  Dunnigan  Dughrey  14600  APARTMENTS 

N  25  X  W  100.     R.  E.  Hendricks  vs.  6014  Maddox  West  10000  (5964)      ARCH    STREET,    Berkeley 

Herman    J.    Vidak     $50.  6015  Lanteri  McWethy  11000               Apartments. 

IE>-'^    ■''^"^^"^^""^^^^  'O"  ™-l  O^^e-?  ^IS^J  "°"'BlrTery^:^-^^-'^'^^^^-<^<|r,fJ« 

'-^^^°"    *'^^'-  6020  Rloe  Wren  3700                                         ^J^^.vuu 

Nov.   18,   1924— S   18TH  130   E   NOE   E  6021  Scott  Cooper  3500  TVCINERATOR 

I?-    ^  i    ^".i     A■'°^"    '^i^%'""r\'-°    "^A  "^"^Z  Nelson  Beckett  2500  (5960")      FOOT  OP  KIRKHAM  <?TPFPT 

Wm.    E.    and    Amelia    Stelznde    and  6023  Hinds  Owner  3200                 noi-i<.r,i;      y£.  J-^iKii-HAM  biKEIi,T, 

Everet^U^s^ $184.30  6024  Newstadt  Owner  10000  Owngff uyr^kcif^-^o-^^ 

♦ — 6026  Peerless  Owner  2500  Architect -None' 

RELEASE  OF  LIENS  6<^i^  ^rf^'lett  ^Zntl  l^^o  "^""VtlfltrlaTpfi^Ssc^o'^^   ^°-$5?^g 

6029  Smith  Erbrick  2200                                             J  rancisco.                $&U0O 

SAN  FRANCISCO  COUNTY  6030  Gernreich  Owner  5000  STORES 

6031  Baker  Owner  9000  (5966)      318   40TTT  <?TT;TnT'Ti    riATrr  Aivi-n 

■ A,.„,.r,f  6032  Rutherford  Smith  4400                One-story  bVickst^^e^' 

Recorded                                               Amount  6033  Flittner  Owner  4S00  Owner-lrthur      A    'Thompson       3650 

Nov.    13,    1924  -  W    BRIGHT    100    S  6034  Dahr  Lahr  3000                Broadway,   Oakland      ^'       ^^^° 

Holloway   S   50   x  W   100;   E   Bright  6035  Campbell  Heyer  10000  Architect— None. 

365   S   Holloway   S   25    x   E    100;   W  6036  Barrett  McGrath  S48  Contractor— E.    S.    Thompson      &      Son 

Bright    165    S   Holloway   S   25    x   W  6037  Beck  Goericke  1000                3650    Broadway,   Oakland.          SI806 

100;    W    Bright    200    S    Holloway    S  603S  Lane  Owner  4850                                         *^o"" 

25    X    W    100.      John    Cassaretto    to  6039  Fogle  Steffens  2600  DWELLING    &    GARAGE 

John    F.    Block     6040  Berg  Johnson  6900  (5967)      1257   67TH     AVE.,      OAKLAND. 

Nov.    13.    1924— W    KEARNY    117-6    N  6041  Buyse  Owner  4000                One-story  5-room  dwelling  and  ga- 

^              ^T     on      -    inT    on        TT^i^/t^^-^  6043  Loomis  Owner  2500           .     rage. 

B:i£:S.J£"-"^^  ^?^'''  Tho-"o^A-  ll^O  owner-.  R.^Madieros,  2152  East  19th 

NTn^     1^     1094         1^   Cm  Dpfj' '  p  A TP  ""•"'  Bauman  Owner  2950  Architect— None. 

Nov.     l.'i,     1924  —  S    GOLDEN     GAIE  gQ^,^  Davis  Langtry  12000  Contractor— A     B     Correira     1121    Fast 

fl\^g;s^^./lJnJaf;y-l||  ^  -r-^,  own.  20000                 27th    St.,    Oakl^^^    ""  $f  fij 

lfW\FCnt     #x   141  ^0°l?  g?;^.=nn       -       Sca^ii^S  ^  ?5^6!^"2^?8^  |1fir?9^/H^^l VENUE, 

154-1  y2     'o„  "SS.     pt.     50     X    L  j!^»  g(l52  Hiller  Short  6000                 Oakland.         Two      1-storv      5-room 

Friedman  Bros    to  City  Investment  5053  giithroad  Owner  3250                dwellings    and    garages 

Co.    and    Interstate    Casualty    Co...  g^j^  Thompson  Owner  3000  Owner-H.  W.  Mclntier  Co     1528  Frank 

Nov.    18,    1924  —  LOT    5,    BLK.    2816,  6055  Hill  Hughes  5000                lin   St.,    Oakland. 

Forest  Hill   Court.    Jas.   E.  Lennon  6056  Gray  Owner  7000  Architect — None.                             $3750   ea 

Lime  &  Cement  Co.  to  O.  R.  Thayer  6057  Wishart  Dolan  3990                                         

and    E.    K.    Nelson 6058  Hinch  Owner  3000  SCHOOLS    (2) 

Nov.   18,   1924— S  MARKET  AND  9TH  6059  Rehn  Owner  3650  (5969)      NW    COR.    E-16TH    STREET   & 

SW   80   x  SE   200.      Berger  Mfg.   Co.  6060  Petersen  Petersen  4000                 23rd    Aves.,    Oakland.      Two    1-sto. 

to    Robert    A.    Roche 6061  Draper  Wieben  5000                 schools. 

Nov.    18,    1924— SE   LAIDLEY   102    SW  6062  Hoffman  Dinnie  5300  Owner— City    of   Oakland. 

Miguel    SW    30    x    SE    100.        H.    S.  6063  Cary  Owner  2585  Architect — None. 

Thomson    to   Wm.    and   Olga   Foley  6064  Barrows  Austin  27000  Contractor — John    R.   Faulkes,    9828   E- 
$861.80  6065  Kingsley  Owner  24000                14th  St.,   Oakland.                 $1500   ea. 


3« 

DWELTJNG  &  GARAGE 

(5970)  3920  LAGUNA  AVE.,  OAK- 
land.  One-story  6-room  dwelling 
and   garage. 

Owner— E.  T.  Matteson,  2629  Laguna 
Ave,,    Oakland.  „. 

Architect — None.  jjbuu 

?5T7?^^M5°9    BRANN    ST.,    OAKLAND. 

One-story    4-room    dwelling. 
Owner— J.  H.  Maccasble,  Alameda,  Cal. 

t'otdi%f<^^roL  Tell,  2632  Parker  Av 
Oakland.       *3'""' 

DWELLING  &  GARAGE 

(5972)  5407  ROBERTS  AVE^  °,,.„I 
land.      One-story    4-room    dwelling 

Owne?-K^ifir&  Lisbon,  6037  Harwood 

Ave.,    Oakland.  toaor. 

Architect— None_^ ^^^^^ 

DWELLING  &  GARAGE         ^,„^   .^_ 

(5973)  2001  84TH  AVE.,  OAKLAND. 
One-story  5-room  dwelling  and  ga- 

Own^er-C.  T.  Kelley,   5479  Wadean  PI.. 

Oakland. 
Architect — None. 
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$3150 


DWELLING   &   GARAGE  ARTHUR 

<^"U  ^O^^^^nd^^^dnt^sto^ry^'l™?™ 
Ownt^^i-TJl"  #ri?tn?r:^f7^00  35th  Ave.. 
Arch^fe"t-None_^ H^«« 

Jle^.^f  «P°riR   TERMINAL,    OAKLAND 

One-story  warehouse, 
owner— Western  Sulphur  Co..   801  Fife 

Bids.,  S.  F. 
Architect— None.  ^222    Car- 

''°^%l''^?o^i^rO^^  ^2000 

?5T7™N°RONADO  AVE.'  225  W 
'       MonUcello      Ave..      Oakland.      One- 

story  5-room  dwelling. 
Owner— Chas.    R.   Avis. 

Architect — None.  TTniversity 

Cont^act°r-F^o^^^ros^l926  Univ  ^^^^^ 

f.Y?^ )^^S^  COR.  55TH  &  ADELINE 
'^     "ts      Oakland.      One-story     5-room 

Owne7-lcoi!-  Investment   Co..    306    14th 

St..   Oakland. 
Architect— None.   


$3800 


?1?8Y^?W''C™''PERRT      ST.      AND 
^'"orand    Ave.     Oakland.       One-story 

steel  service   station. 
Owner— Shell    Co.    o£    Calif 

St.,  San  Francisco. 
Architect — None. 


209    Bush 
$1400 


Owner — /E.  B.   &  A. 

Spreckels    Bldg., 
Architect — None. 


DWELLINGS   (7)  ,„,     „„5 

(5979)      LOTS   NO.    27,    39,    253,   273,^/», 

^7s   &   286   Merriewood  Tract    Oak- 

:Jndr^  Seten  1-story  3-room  dwlgs 

Owner— Realty    Syndicate    Co..    Syndi 

cate    Bldg.,    Oakland. 
Architect— None^^ *80U   ea. 

fsisO^^V    COR.    30TH      &      MYRTLE 
Sts.    Oakland.     One-story  brick  & 

Owner-NluonaT'Electric  Sign  Co.,  510 

18th   St.,  Oakland. 
Architect— None.  r-aiifornia 

Contractor— Austin    Co.    of    California 

244   Kearny   St.,    S.   F.  $l»,uuu 

S™  APRICOT    ST.,    740   E    107TH 
Ave.   .Oakland.      One-story    4-room 

Owne?^E."B.  &  A.  L.  Stone,   804  Claus 

Spreckels  Bldg..  S.  P. 
Architect— None.  »'i''^" 


BUILDING 
(5984)      LOT   47   MAP  OF   THE   SANTA 
Fe   Tract   No.   22.   Oakland.     Build- 
ing. 
Owner — Dante  Del  Vigna.   864   47th  St., 

Oakland. 
Architect — None. 
Contractor — Angelo    Icardi,    972    Aileen 

St.,    Oakland. 
Filed  Nov.  13,  1024.  Dated  Nov.  10,  1924. 

When   roof   is  on    ^^^l^ 

1st   coat  of  plaster    1125 

Completed   and    accepted    1125 

Usual    35    days    H^o 

TOTAL  COST,  $4500 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  90  working  days  after 
Nov.  15.  1924.  Plans  and  specifica- 
tions.  nor>e. 

DWELLING 

(r.9Sn     2563   BUENA  VISTA,  Berkeley. 
Dwelling. 

Owner — E.   Giesler. 

Architect — Mavbeck  &  White,  35  Mont- 
gomery St.,  S.  F. 

Contractor — Rowland  &  Rowland,  1800 
Blake   St.,   Berkeley.  $6750 

DWELLING 

(59S(;)      72!)  PERALTA,  Berkeley. 

Dwelling. 
Owner   —   Mrs.   A.    Lewis,    725    Peralta, 

Berkeley.  .    ,  ^ 

Architect — G.    Patterson,    1545    Dwight 

Wav,  Berkeley. 
Contractor — H.    W.    Lewis,    725    Peralta 

Berkeley.  $3000 

DWELLING  „     , 

(59S7)     2949   PIEDMONT  AVE..  Berke- 
ley.  Dwelling. 
Owner — Mrs.    Minasiau,    2965    Magnolia 

Architect— Harold    Paige,    5844    College 

Ave.,  Oakland. 
Contractor — Harold  Paige,  5844  College 

Ave.,  Oakland.  $7000 

INCINERATOR  „„„ 

(5988)  TENTH  AND  PARKER  STS., 
Berkeley.   Sawdust   incinerator. 

Owner  —  Berkeley  Lumber  &  Mill  Co., 
inth  and  Parker   Sts.,   Berkeley. 

Architect — Rees  Blow  Pipe  Co.,  340  7th 
St.,  San  Francisco. 

Contractor  —  Rees  Blow  Pipe  Co.,  340 
7th  St.,  S.  P.  $1500 

DWELLING 

(5989)  1522  CHANNING  WAT,  Berke- 
ley. Dwelling. 

Owner — M.  Salo,  2405  McKinley  Avenue 

Berkeley. 

Architect — Geo.  O'Brien,    Bacon    Bldg., 

Oakland.  $6500 

DWELLING 

(5990)  723  THE  ALAMEDA,  Berkeley. 
Dwelling. 

Owner — Berkeley   Bldg.   Co.,   2029   Shat- 

tuck  Ave.,  Berkeley. 
Architect — None.  $5000 


5?fone    804   Claus       DWELLING 
3     F   *'  ""  (5991)      1720    SONOMA  AVE.,    Berkeley. 

i52900    ea.  Dwelling. 

_  Owner— Berkeley   Bldg.  Co.,   2029   Shat- 

tuck  Ave.,  Berkeley. 
Architect— None.  $4000 


DWELLING 

(5992)  1042  KIETH  AVE.,  Berkeley. 
Dwellin. 

Owner  —  Florence  Thornbaugh,  1042 
Kieth  Ave.,  Berkeley. 

.\rchitect — L.    Williams. 

Contractor — F.  E.  Sherwood.  937  Eve- 
lyn  Ave..    Albany.  $6000 


OARAGE 

(5993)      2315  HASTE  ST..  Berkeley. 
Private   garages. 

Owner   —  Addie   Jungch,    2633    College 
Ave.,  Berkeley. 

Architect — D.    L.    Jungch,    2135    Center 
St.,   Berkeley. 

Contractor — John    Thompson.    5831    Oc- 
cidental.   Oakland.  $5000 


DWELLING  ,     , 

(5994)      1901  CHESTNUT  ST..  Berkeley. 

Dwelling.  „ 

Owner — W.   Sheppard,   85   Parkside  Dr., 

Berkeley. 
Architect — None.  $3000 


P.Tsf)      SE   COR  '  105TH   AVE.   &   ROT- 

^  al  Ann  St.  W  105th  Ave.,  287-325 
N  Biggereau  St.,  Oakland.  Three 
1-storv    4-room    dwellings. 

Owner-is'^B.  &  A.  L.  Stone,  804  Claus 
Spreckels  Bldg.,  S.  F. 

Architect— None_^ $3*50   ea. 

?5'™  W'°105TH  AVE.,  150,  183  &  216 
Piffeereau  St.,  E  105th  Ave..  69  S 
Ifyif  Ann  A^e.,  S  Royal  Ann,  34 
&  79  E  105th  Ave.,  Oakland.  Six 
1-story    3-room   dwellings. 


STORES 

(5995)  1923-25-27  UNIVERSITY  AVE., 
Berkeley.     Stores. 

Owner — Chas.  W.   Knights. 

Architect  —  Hutchison  %  Mills,  1214 
Webster  St..  Oakland. 

Contractor — Leslie  Wilson,  3051  Ben- 
venue.   Berkeley.  $10,000 

STORES  „„ 

(5996)  1401-03-05-07  GROVE.  BER- 
keley.     Stores.  _ 

Owner — F.  E.  Romie.  2655  Dwight  Way, 
Berkeley.  ,„,, 

Architect — Hutchison  &  Mills,  1214 
Webster  St..  Oakland. 

Contractor — Leslie  Wilson,  3051  Ben- 
venue,   Berkeley.  $10,000 

DWELLING  „„„„„ 

(5997)  860  SAN  LUIS  RD..  BERKE- 
ley.     Dwelling. 

Owner — B.  Pickard.  6660  Dana  Street. 
Oakland. 

.\rchiteot  —  Miller  &  Warnecke.  Ala- 
meda Insurance  Bldg.,  Oakland. 

Contractor— H.  Sattin,  2082  University 
Ave.,  Berkeley.  $11,000 

DWELLING  &  GARAGE 

(5998)  2914  MILLSBRAE  ST.,  OAK- 
land.  One-story  6-room  dwelling 
and   garage. 

Owner— C.    W.    Glantz,    4122    East   14th 

St.,  Oakland. 
Architect — None.  $4150 


DWELLING 

(5999)      1461     82ND     AVE.,     OAKLAND. 

One-story    5-room    dwelling. 
Owner — Robert    Farrer,    947    71st   Ave.. 

Oakland. 
Architect — None.  $2500 


The  San  Francisco  Savings  and  Loan  Society 

savings     ^'""'^  '^"^  francisco  bank)  ^^^^^^^^ 

INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 

the  Assets  of  which  have  never  been  increased 

by  mergers  or  consolidationswitli  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  30th,  1924 

Assets  $93,198,22G.9S 

Capital,  Reserve  and  Contingent  Funds ^'^^Pj'iSPA^ 

Employees'  Pension  Fund 446,024.41 

HAIGHT  STREET  BRANCH •,i,""%^'f",'^A',n7l  Illicit 

WEST  PORTAL  BRANCH West  Portal  Ave,  and  Ulloa  bt. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  (QUARTER  (4J^)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 
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WKLLING 
HflO)      3427       MAGNOLIA    ST.,      OAK- 

l.ind.      t)np-8tory    3-room    dwelling. 
uner— L*\vls      &      Annie      Eddy.    3427 

MaprnoII.a  St.,   Oakland. 
T  .hltcft — None. 
•  ritractor — D.  Birmingham,  1910  Ward 

St.,   Berkeley.  J2000 


iK>l)  S  AI.MA  AVE..  50  E  CHATHAM 
Road,  Oakland.  Two-story  6-rm. 
dwelllnfr. 

vnor— S.  M.  Taylor. 

rhitect — None. 

ntr.Tftor — .Jensen  &  Pedersen,  3443 
Ailellne  Pt.,  Oakland.  $8800 


■TERATIONS 

■102)      1461     ALICE     ST..     OAKLAND. 

Alterations, 
vner— J.   W.   Owen,  1461   Alice  Street, 

Oakland. 
■  hltect— None.  $1500 


WELLING 

.  '03)      3025  GEORGIA  ST..  OAKLAND. 
One-story    4-ror)m    dwelling, 
mvner — W.    P.    Courtney,    3232   Georgia 

St.,    Oakland. 
Architect — None.  $2250 


!  WELLING 
■1104)      N  WELD  ST..  225  W  73RD  AV., 
Oakland.      One-story    5-room    dwig. 
i-.vnor    —    D.    T.    La    Paiigh,    1661    68th 

.^vp.,   Oakland. 
Architect — None.  $3000 


DWELLING 

(6005)  4839  WALNUT  AVENUE,  OAK- 
land.      Two-story    5-room    dwlg. 

Owner  —  Mrs.  Kinnlgunda  Petersen, 
Oakland. 

Architect — None. 

Contractor — A.  Cederborg-.  1455  Excel- 
sior Ave.,   Oakland.  $3950 


DWELLING 

(6006)      6302    FLORIO    ST.,    OAKLAND. 

One-story   6-room   dwelling. 
Owner — D.  Gannaw,  6306  Florio  Street, 

Oakland. 
Architect — None. 
Contractor — J.   Coward,   1930   East   27th 

St..   Oakland.  $5800 


DWELLINGS    (3) 

(6007)  N  KINGSLET  AVE..  140.  270  & 
300  N  Seminary  Ave..  Oakland.  3 
1-story    4-room    dwellings. 

Owner — C.  A.  Kingsley,  5748  Walnut 
Ave..    Oakland. 

Architect — None.  $2000    each 


DWELLING  &  GARAGE 

iBfinS)      4723    FLEMING      AVE.,      OAK- 

land.      One-story    5-room    dwelling 

and   garage. 
'  :«-ner — .T.  Augustine,  7805  Fleming  Av, 

Oakland. 
.\rchitect — None, 
'•ontractor — Shields    &   Cert.    2922    High 

St.,    Oakland.  $4500 


i;009)  230  GRAND  AVE.,  OAKLAND. 
Addition. 

wner — Drs.  Adams  &  Streetman,  Fed- 
eral  Bldg.,  Oakland. 

i-rhltect — None. 

■  ntractor — F.  W.  Maurice,  505  East 
22nd  St.,  Oakland.  $4000 


i;nin)      2906  FILBERT  ST.,  OAKLAND. 
One-storv    4-room    dwelling. 
Owner — .T.    Perata.    290S    Filbert    Street, 
,1  Oakland 

l|     Architect — None.  $2500 


PLATFORM 

(BOll)      NE  COR.  7TH  &  FALLON  STS., 

Oakland.     Unloading  platform. 
Owner— Souther    Warehouse    Co.,     2701 

16th    St..    S.    F. 
Architect — Ashley    &    Evers,    58    Sutter 

St.,    San    Francisco.  $2000 


DWELLING 

(6012)      76S    TRESTLE    GREN      ROAD, 

Oakland.      Two-story   6-room   dwlg. 

Owner — Mrs.    Mabel    Higgins,    523    28th 

St.,   Oakland. 
'  rchitect — None. 

■ontractor — Barr    &    Son,    306    26th    St., 
Oakland.  $5469 


.APARTMENTS  &  GARAGE 

(6013)  518  40TH  ST.,  OAKLAND.  Two- 
story  IS-room  apartments  and  ga- 
rage. 

Owner — W.  F.  Dunnigan,  540  40th  St.. 
Oakland. 

Architect — None. 

Contractor— J.  P.  Lughrey.  705  31st  St.. 
Oakland.  $14,600 


APARTMENTS 

(6014)      92.-1      EAST      14TH      ST.,    OAK- 

land.      Two-story    11-room    apts. 
Owner — W.      P.     Maddox,     106   Federal 

Bldg.,  Oakland. 
Architect — None. 
Contractor  —  Elmer     W.     West,     4026 

Brighton  Ave.,  Oakland.  $10,000 


DWELLING 

(6015)      S      LARKSPITR      RD.,      200      W 

nilkroft   Hd.,  Oakland.     Two-story 

10-riiom    dwelling. 
Owner — Mrs.      A.      Lanteri,    2910    Tele- 

grapli   Ave.,   Oakland. 
Architect — None. 
Contractor    —    McWethy    &    Oreenlcaf, 

2910   Telegraph   Ave.,   Oakland. 

$11,000 


DWELLING 

(6016)      POR.    LOTS    35    &    37    BLK.    2 

Map  Rock   Ridge     Place,     Oakland. 

General     construction     on     1-story 

6-room  frame  dwelling. 

Owner — Frank  W.  Uhlenkamp.  654  61st 

St.,   Oakland. 
Architect — Plans    furnished    by    cont. 
Contractor — .T.    Lehman,    859    Apgar   St., 

Oakland. 
Filed  Nov.  14.  1924.  Dated  Aug.  18,  1924. 

When   frame   is   up    $1400 

Wlien   plastered    1400 

When    complete     1400 

Usual   35   days    1400 

TOTAL  COST.  $5600 
Bond.  none.  Sureties,  none.  Forfeit, 
$2  per  day.  Limit,  90  working  days 
after  Aug.  18,  1924.  Plans  and  speci- 
fications   filed. 


DWELLING 

(6017)  1715  EOLA  AVENUE,  Berkeley 
Dwelling. 

Owner — G.  R.  Blasingarae,  1529  Fran- 
cisco  St.,   Berkeley. 

Architect — None.  $3000 


FIRE  HOUSE 

(6018)  SPRUCE  &  ARCH  ST.,  Berke- 
ley. Fire  house. 

Owner — City   of  Berkeley.   Berkeley. 

Architect — James    Plaehek.    Berkeley. 

Contractor — Heath  &  Wendt,  516  Amer- 
ican Bank  Bldg.,  Oakland.      $11,091 


RESIDENCE 

(6019)      1523    ADA    ST.,    Berkeley. 

Owner — J.   Hubbard,  1337  California  St. 

Berkeley. 
Architect — None.  $3000 


DWELLING 

(6020)      841    SANTA    BARBARA    AVE., 

Berkeley.   Dwelling. 
Owner — F.     Rloe,     745    Victoria    Court, 

Oakland. 
Architect — J.   B.    Wren,    2546    34th  Ave., 

Oakland. 
Contractor — J.  E.  Wren,  2546  34th  Ave., 

Oakland.  $3700 


STORE  BLDG. 

(6021)      1949  GRANT  ST.,  Berkeley. 
Store    building. 

Owner — H.    H.    Scott. 

Architect — None. 

Contractor — W.   S.   Cooper,   1929   Berke- 
ley Way,  Berkeley.  $3500 


WAREHOUS   E 

(6022)      3211    ADELINE    ST.,    Berkeley. 

Warehouse,    cement. 
Owner — D.   C.   Nelson,   3235  Adeline  St., 

Berkeley. 
Architect — A.  T.  Beckett,  2447  Woolsey 

St..  Berkeley. 
Contractor  —  Beckett   &  Wright,   3247 

Woolsey    St.,    Berkeley.  $2500 


DWELLING 

(6023)      2204  GRANT  ST.,  Berkeley. 

Owner — Hinds  Bros.,  3118  King  St,  Ber- 
keley. 

Architect — None. 

Contractor — Hinds  Bros.,  3118  King  St. 
Berkeley.  $3200 


DWELLING 

(6024)  87  SHASTA  AVENUE,  Berke- 
ley. Dwelling. 

Owner — Elizabeth  Newstadt,  77  Shasta 
Ave.,  Berkeley. 

Architect  —  Dorethy  Warner,  55  5th 
Ave.,  San  Francisco.  $10,000 


DWELLING 

(6025)      5807   ROBERTS  AVE.,    Oakland 

1-story   5-room   dwelling. 
Owner — A.    A.    Glantz,    737    Brookwood 

Rd.,    Oakland. 
Architect — None.  $3500 


ADDITION 

(6026)  2020  E-12th  St.,  Oakland.  Addi- 
tion. 

Owner — Peerless  Boiler  Welding  and 
Machine  Wks,  2020  E-12th  St.,  Oak- 
land. 

Architect — None.  $2500 


DWELLINGS 

(6027)  3021  3027  MILLSBRAE,  Oakland 
2  1-story  5-room  dwellings  and  ga- 
rages. 

Owner — W.  A.  CroU,  1921  69th  Ave., 
Oakland. 

Architect — None.  $4250    each 


ALTERATIONS    ETC 

(6028)  1230  THIRTY-SEVENTH  AVE., 
Oakland.  Alter  and  addition. 

Owner— K.     Trimlett,     1230     37th    Ave.. 

Oakland. 
Architect — None.  $2900 

DWELLING 

(6029)  W  EIGHTY-THIRD  AVE.  240  N 
Beck  St.,  Oakland.  1-story  3-room 
dwelling. 

Owner— V.    R.    Smith,    2249    83rd    Ave., 

Oakland. 
A  rchitect — None. 
Contractor — J.  R.  Erbrick,  187  10th  St., 

Oakland.  $2200 

DWELLING 

(6030)  NE  COR.  FIFTY-NINTH  AVE. 
and  Brann  St.,  Oakland.  1-story  6- 
room  dwelling  and  garage. 

Owner — G.    W.    Gernreich,      692      Walla 

Vista    Ave.,    Oakland. 
Architect — None.  $5000 

DWELLINGS 

(6031  700  704  SANTA  RAY  AVE.,  Oak- 
land.  2   1-story  5-room  dwellings. 

Owner  —  W.  J.  Baker,  2255  Ransome 
Ave.,   Oakland. 

Architect — None.  $4500    each 

DWELLINGS 

(6032)      8S4    880    FORTY-FOURTH    ST., 

Oakland.    2    1-story    3-room    dwlgs. 
Owner — Thos.    Rutherford,    1031    Aileen 

St.,  Oakland. 
Architect — A.    W.    Smith,   American   Bk. 

Bldg.,   Oakland.  $2200   each 


DWELLING 

(6033)  14S3  SIXTY-SIXTH  AVE.,  Oak- 
land. 1-story  6-room  dwelling  and 
garage. 

Owner — Jas.  Flittner,  1700  35th  Ave., 
Oakland. 

Architect — None.  $4800 


DWELLING 

(6034)      B     TWENTY-SEVENTH    AVE. 

40    N    E-23rd   St.,    Oakland.    1-story 

5-room  dwelling. 
Owner — Alice    Lahr.    534    Wesley    Ave., 

Oakland. 
Architect — None. 
Contractor — Wm.  Lahr,  534  Wesley  Ave 

Oakland.  $3000 


GARAGE 

(6035)  E  WEBSTER  ST.  275  S  24th  St. 
Oakland.    1-story    tile    garage. 

Owner — Melvin     E.     Campbell,     Tribune 

Tower,  Oakland. 
Architect — Wycke.  Blaine  &  Olson,  1800 

Telegraph  Ave.,  Oakland. 
Contractor    —    Chas.    W.    Heyer,    Mills 

Bldg.,    S.   P.  $10,000 

(6036)  TENTH  AND  OAK  STS.,  Oak- 
land. Installation  of  reinforced 
steel  for  2-story  class  C  bldg. 

Owner — John  W.  Barrett. 

Architect — Edward  T.  Foulkes  357  12th 

St.,  Oakland. 
Contractor— William    E.   McGrath    Co. 
Filed  Nov.  15.  1924.  Dated  Nov.  15,  1924. 

Each     month     75% 

Usual    35    days    25% 

TOTAL  COST,  $848 
Bond.  Forfeit,  Limit,  Plans  and  specifi- 
cations, none. 


GARAGE 

6037)  2925  GARBER  ST.,  Berkeley. 
Garage. 

Owner  —  F.  Beck,  HlUegass  &  Stuart 
.Sts.,    Berkeley. 

.Architect — None. 

Contractor  —  W.  Goericke,  55  New- 
Montgomery  St.,    S.   F.  $1000 


DWELLING  '  "•  '"• 

(6038)      1159   ARCH   ST.,   Berkeley.      I- 

story    frame   dwelling. 
Owner — F.      D.      Lane,      244      Alvarado, 

Berkkeley. 
Plans    by   Owner.  $4850 
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DWELLING 

(6039)  6915  FRESNO  ST.,  OAKLAND 
One-story    4-room    dwelling. 

Owner — A.  Fogle,  1914  Crosby  Avenue, 
Oakland. 

A  rcli  i  tec  t — None. 

Contractor— G.  \V.  Steffens,  1941  Cros- 
by Ave.,  Oakland.  $2600 


FLATS  &  GARAGE 

(6040)      3626   RICHMOND  BLVD..  OAK- 

land.     Two-story   8-room  flats  and 

garage. 
Owner — Regina  Eerg,   25   Westall  Ave., 

Oakland. 
Architect — None. 
Contractor — S.  G|  Johnson,  4652  Dolores 

St.,  Oakland.  $6900 


Bond,  $1265.  Sureties,  New  Amsterdam 
Casualty  Co.  Forfeit,  none.  Limit,  40 
days  from  date  of  contract.  Plans  and 
specifications  filed. 

DWELLING 

(6051)      2271    VIRGINIA    ST.,    BERKE- 

ley.      Two-story    7-room    dwelling. 
Owner — W.     Horstmann,    2474     Fujton 

St.,    Berkeley. 
Architect— None. 

Contractor— C.    Scammon,    207    Univer- 
.  sity   Ave.,   Berkeley.  $6000 


DWELLING 

(6041)      2942    22ND      AVE.,      OAKLAND. 

One-story    5-room    dwelling. 
Owner — Gustave  Buyse,   2361  East  29th 

St.,   Oakland. 
Architect— None.  $4000 


DWELLING 

(6042)      1200    SEMINARY    AVE.,    OAK- 
land.      One-Story    4-room   dwelling. 
■     Loomis,      1200     Seminary 


Owner — J.    _,    _-    - 
Ave.,   Oakland. 
Architect — None. 


$2500 


DWELLING    &    GARAGE 

(6044)  2507  61ST  AVE.,  OAKLAND. 
One-story  5-room  dwelling  and  ga- 
rage. 

Owner- Geo.  H.  Drysdale,  2321  3Sth  Av, 
Oakland. 

Architect — None.  $3150 


DWELLING 

(6045)  3045  57TH  AVE.,  OAKLAND. 
One-story    5-room   dwelling. 

Owner — A.  D.  Pope,  3369  Curran  Ave.. 
Oakland. 

Architect — None. 

Contractor — D.  M.  Thompson,  328  Port- 
land Ave.,   Oakland.  $3500 

DWELLING  &  GARAGE 

(4046)      7435  HALLIDAY     AVE.,     OAK- 

land.      One-story    4-room    dwelling 

and   garage. 
Owner — Fred  Baumann,  2000  45th  Ave.. 

Oakland. 
Architect — None.  $2950 


FACTORY 

(6047)      N    3RD    ST.,    75   E      CLAY      ST., 

Oakland.     One-story  brick  factory. 
Owner — Hynian   Davis,    482   Cheney   St., 

Oakland. 
Architect — None. 
Contractor — Edward    Langtry,    177    8th 

St.,    Oakland.  $12,000 


STORES   &    SHOP 

(6048)  S  lOTH  ST.  75  W  OAK  ST., 
Oakland.  Two-story  stores  and 
shop. 

Owner — J.  W.  Barrett,  1301  Leaven- 
worth  St.,   S.   F. 

Architect— E.  T.  Foulkes,  351  12th  St.. 
Oakland.  $20,000 


DWELLING  „ 

(6052)  95  SHASTA  RD.,  BERKELEY. 
Two-Story  6-room  dwelling. 

Owner — J.    Hillier,    1732    Highland    PL. 

Berkeley. 
Architect — F.  Reimers. 
Contractor— F.    V.    Short,    1338    Euclid 

Ave.,  Berkeley.  $6000 

DWELLING  „„„ 

(6053)  1726  FRANCISCO  ST.,  BER- 
keley.     One-story   5-room  dwlg. 

Owner— D.    Blithroad,    1451    Henry    St., 

Berkeley.  ,„„-n 

Architect — None.  $32aO 

DWELLING  .  ,.^ 

(6054)  869  AILEEN  ST.,  OAKLAND. 
One-story  5-room  dwelling. 

Owner — E.   L.   Thompson,   Hotel   Royal, 

Oakland.  ,.,„„„ 

Architect — None.  $3000 

DWELLING 

(6053)      389   JAYNE   AVE.,   Oakland.   1- 

story   5-room  dwelling. 
Owner— Geo.    Hill,    32    Rio    Vista    Ave., 

Oakland. 
Architect — None. 
Contractor — A.    B.    Hughes,    902    %^  ash- 

ington   St.,   Oakland.  $o000 

(6056)  W  MARKET  ST  70  S  36TH  ST, 
Oakland.     Two-story  10-room  flats. 

Owner— E.  B.  Gray,  223  Blake  Bldg., 
Oakland.  ,-„„« 

.i^rchiteet — None.  $7000 


FACTORY 

(6064)  NE  COR.  SHASTA  &  KEN- 
nedy  Sts.,  Oakland.  Two-story 
brick   factory. 

Owner — Barrows  Pringle  Co.,  Kennedy 

&   Shasta   Sts.,    Oakland. 
Architect — None. 
Contractor — Austin     Co.     of    Calif.,    244 

Kearny  St.,   S.  F.  $27,000 

DWELLINGS  (12) 

(6065)  S  KINGSLEY  PL.  290  &  310 
W  Sfminarv  Ave.,  S  Kingsley  PI. 
160,  ISO.  225  and  260  W  Seminary 
Ave.,  N  Kingsley  PI.  325  and  363  W 
Seminary  Ave.,  N  Kingsley  PI.  160, 
1S9  and  200  W  Seminary  Avenue. 
Oakland.  Twelve  1-story  4-room 
dwellings.  ^^  , 

Owner— C.    A.    Kingsley,    5748    Walnut 

Ave..   Oakland.  .„„„„ 

Architect— None.  $2000   ea. 


APT.  HOUSE 

(6049)  LOT  12  BLK.  1  MAP  WALK- 
ers  Subdivision  or  por.  of  blk.  1, 
Spaulding  Tract,  Berkeley.  Gen- 
eral construction  on  2-story  frame 
apartment  house. 

Owner — Vinienzo    and    Mary    Turturice, 

1632  Bancroft   Way.  Berkeley. 
Architect — Barker   W.   Estey. 
Contractor — G.    F.    Estey    &    Son,    1815 

Hearst  Ave..   Berkeley. 
Filed  Nov.  17,  1924.  Dated  Nov.  15,  1924. 

"W'hen   frame   is   up    $1924 

When   plastered    1924 

When   completed    1924 

Usual  35  days   1924 

TOTAL  COST,  $7696 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit.  100  working  days  from 
date  of  contract.  Plans  and  specifica- 
tions filed. 

CLEANING  &  PAINTING 

(6050)  16TH  ST.  STATION  SHELL- 
mound  Station,  18th  St.  line  and 
7th  St.  line.  Cleaning  .ind  painting 
steel    electric    trolley    line. 

Owner — Southern    Pacific   Co.,    65   Mar- 
ket St.,  S.  F. 
Architect — None. 
Contractor — :Moran      Paint      &      Oil   Co.. 

2360  3rd  St.,  S.  F. 
Filed  Nov.  17,  1924.  Dated  Oct.  28,  1924. 
$1.90  for  each  side  pole. 
3.25   for   each   center  pole. 

TOTAL  COST,   $ 


(6057)  E  CROFTON  AVE..  250  S  BLVD 
Way.  Oakland.  One-story  5-room 
dwelling.  _ 

Owner— W.  L.  Wishart,  1404  Franklin 
St..   Oakland. 

Architect — None.  „,  ^ 

Contractor — Leo.  J.  Dolan,  1404  Frank- 
lin   St.,    Oakland.  $3990 


(6058)  2641  26TH  AVE.,  OAKLAND. 
One-story  5-room  dwelling. 

Owner— Jos.      T.      Hinch,      407    Federal 

Bldg.,   Oakland.  .„„„„ 

Architect — None.  $3000 

DWELLING  &  GARAGE 

(6059)  W  LAGUNA  AVE..  268  N  HOP- 
kins  St.,  Oakland.  One-story  o- 
room   dwelling  and  garage. 

Owner— W.    A.    Rehn,    2141    10th    Ave., 

Oakland. 
Architect — None.  ?ibju 

DWELLING  „„„  . 

(6060)  E  JEAN  ST.,  40  S  SANTA  ROSA 
Ave.,  Oakland.  One-story  6-roora 
dwelling.  ^„„„    _     ^ 

Owner— Annie    C.    Petersen,    1200    East 

24th   St..   Oakland. 
Architect — None. 
Contractor— Chas.    Petersen 

24th    St..    Oakland. 


1200    East 
$4000 


DWELLING  „  „  .  „^„ 

(6061)      W  HOLMAN  RD.,  100  S  BATES 

Road.   Oakland.     One-story   5-room 

dwelling.  _ 

Owner — A.  R.  Draper,  San  Francisco. 
Architect — None. 
Cnntract'-r — A.    C.    Wieben,    839    Rose- 

mont  Rd.,  Oakland.  $5000 


(6062)  E  TELEGRAPH  AVE..  350  N 
45th  St.,  Oakland.  One-story  brick 
and   tile    stores. 

Owner — C.  G.  Hoffman,  2063  Broadway, 
Oakland.  „ 

Architect — R.  C.  Schuppert,  37o7  Broad- 
wav,    Oakland. 

Contractor  —  Dinnie  Construction  Co.. 
3757    Broadway,    Oakland.  $5300 

DWELLING  &  GARAGE 

(6063)  1012  6STH  AVE..  O.MvLAND. 
One-story  4-room  dwelling  and  ga- 
rage. 

Owner — E.   H.  Gary,  1098   68th  Avenue, 

Oakland.  .oro- 

Architect — None.  $Z58o 


DWELLINGS   (2)  „    „     „     .„„ 

(6066)  S  KINGSLEY  PL.  340  &  370 
W  Seminary  Ave.,  Oakland.  Two 
1-story    5-room   dwellings. 

Owner— C.    A.    Kingsley,    5748    Walnut 

Ave.,  Oakland.  .„-»» 

Architect— None^ $2500  ea. 

RESIDENCE  &  GARAGE 

(6067)  LOT  7  BLK  7  HOTEL  CLARE- 
mont  Tract  Map  No.  2  Alvaradc 
Road,  Oakland.  General  construc- 
tion   on    frame    residence    and    ga- 

Owner — Mrs.   Gray   Kleinschmidt,   Oak- 

Architeet- McCall  &  Davis,  1404  Frank- 
lin St.,  Oakland.  ,„„. 

Contractor  —  H.  C.  Andresen,  1229; 
Pearl   St.,   Alameda.  „.. 

Filed  Nov.  17,  1924.  Dated  Nov.  17,  1924 
75%   of  value   of   %vork   in   place   on 
the    1st  and   15th   of   each  month 
until    70%    of    contract   has    been 

paid-  ,   X   J 

5%    when    completed.  . 

9^0?    'in   davs   after   completion. 

Bond,  $7100.  Sureties,  Martin  Andre- 
sen  &  Magnus  Jensen.  Forfeit  none 
Limit^  120  working  days  from  filing  o 
contract.  Plans  and  specifications 
filed. 


feoe?)        NE     COR.     FORTY-SEVENTH' 

^  and  Grove  Sts..  Oakland.  (Jenera 
construction    1-story   store   bldg. 

Owner  —  A.  Kalman  and  Clayton  H 
Bush     128    E-14th    St.,    Oakland. 

Vrchitect  and  Contractor— A.  Ortzow 
3929  West  St..  Oakland 

Filed  Nov.  17,  1924.  Dated  Nov.  17.  1924 

When    contract    is    filed $^'" 

When    foundation    is    in........   i-s"' 

When    brick    work   is     scaffold 

high Lo( 

When  roof  is  on    ^"" 

When   completed    ^^" 

usual    35    "iay-^oTALcOsT.'Vll'S. 

Bond      $5750.       Sureties,    United    State; 

FMelity   and   Guaranty      Co.        Forfeit 

55.00  per  day.     Limit.  70  working  day. 

from    date.      Plans    and      specification. 

filed.  

?6l6™Na^l322  AKD  1326  ORDWAY 
Berkeley.  Two  one-story  3-roon 
dwellings.  „ 

Owner  W.   Nelson,   1320   Ordway  St. 

ArcMtl^t— None^^ $1000  eacl 

{eOTO^^NG  1820  SAN  JUAN.  Berkeley 
Two-storv    6-rooni    dwelling. 

Owner— Anna  Clark,  2708  Stuart  St. 
Berkeley. 

Architect — None.  , 

Contractor  —  C.  M.  Norgrove,  222' 
Roosevelt   Ave.,   Berkeley.  $650 

oJ^f  I'^NO.  465  BOYNTON  ST..  Ber 
keley.     Two-story  8-roora  dwelling 

Owner— Mrs.  Beck,  Grant  St.,  Berkeley 

Architect — None. 

Contractor— Arthur  Potter,  4025  Agu. 
Vista  St.,  Oakland.  $570' 

DWELLING  „  , 

(607-^)      NO.     695    SPRUCE       ST..      Ber 

keley.     Two-story  7-room  dwelling 
Owner— H.  DubnofE,  2479  Shattuck  Ave. 

Berkeley.  ,    . 

Architect— R.  L.  De  Laffe,  2715  9th  Aye. 

Oakland.  $500' 


Saturday,    November    22,    1924 


BUILDING    AND    ENGINEERING    NEWS 


DWKLLINU 

(W73)     NO.  1532  GROVK  ST..  Berkeley. 

One-story    5-room    dwelling. 
Owner — J.    Harry    Smith,   855   The   Ala- 

me^lu,    Berkeley. 
.Vrchitcc-l — Nunc.  J3250 


HXlNijS 

;>      S\S-    COlt.    TEXAS    AND    CUR- 
an;    S    Te.xas    40,    80,    and    160    W 

unaii.         Four       1-story       5-room 
Irt-ellings. 

r— Herbert  C.  Cameron,  5619  Dov- 

I',    Oakland. 

teet — None.  Each,  J3000 


hLIXOS 

)  4;6;)  A.ND  4577  MERRILL,  Oak- 
and.     Two  1-story  4-room  dwlgs. 

r — J.  C  William,  410  First  Nation- 
i!   Bank   llldg..  Oakland. 

tcct — None.  Each,  $2000 


)      1441  SIXTY-FIFTH  AVE.,  Oak- 
ind.      1-story   3-room  d<velling;. 
r — J.  Sawyer,  14^l  65th  Ave.,  Oak- 
land. 

itecl — None. 

;actor — L.    J.    Norris,    3914    Brown, 
I'akland.  J2000 


:l-LING 

)       E    EASTMAN    35    N    Allendale, 
'akland.      1-story  5-room  dwelling, 
r — M.    J.    Trompen,    519   Fairmont, 
'akland. 
ilect — None. 

lactor — O.  L.  Burnett,   427   63rd  St., 
lakland.  $3250 


i:lling 

^)      S    E-TWENTY-EIGHTH,    85    E 
•ih   Ave.,  Oakland.     1-story  5-room 
IwcUing. 
r — Albert   A.    Anderson,    1142   Bay 
I'iew,  Oakland. 
iiect — None.  $3600 


l-.LLING 

')  E  BROOKSIDE  1000  N  Contra 
I'asta.     Oakland.         1-story     5-room 

dwelling. 

■  r — H.  C.  Pfrangr,  5659  Ocean  View, 
'  lakland. 

;tect — None.  $6000 


■hlTION 

|gO)     2911   MAGNOLIA,  Oakland.   Ad- 
ition. 

?.    Delmas,    Oakland, 
litect — None.  $1000 


SRATIONS 

I)     2847  ADELINE,  Oakland.  Alter- 
ations and  addition, 
er — E.    Venturino. 
Eiitect — None, 
ractor — a     R.    Geddes,    Bldrs.    E.x- 
Change,  Oakland.  $1500 


SRATIONS 
|)     1932  103RD  AVE.,  Oakland.  Al- 
terations  and   addition. 

er— C.    Brown,       1932       103rd    Ave., 

Sakland. 

Itect — None. 

fractor— E.    C.    Kelso,      2218    Haste, 
Berkeley.  $1000 


3LLING 

S)  N  CHABOLTX  TERRACE,  280 
.  Chabot  Rd.,  Oakland.  1-story  6- 
^oom   dwelling. 

-E.   E.    Carpenter,    5520   College, 


Dakland. 

itect — Dixon    &    Hlllen. 


$4200 


SLLINGS 

t)  W  EIGHTT-THIRD  AVE.  40, 
60,  90,  100  and  115  N  Dowling.  Oak- 
land.     Five    1-story    4-room    dwlgs. 

Igr — P.    A.    Newby,       2263       Auseon, 

Tpakland. 

pitect — None.  Each,   $2500 

.SLLING 

IB)      NE    COR.    DOWLING    &    83RD 

|Ave..    Oakland    .  One-story    4-room 


Mwelling. 


P.    A.    Newby,     2263 


Sakland. 
Bltect — None. 


Auseon, 
$2500 


APARTMENTS 
5086)      NW    COR.       E-34TH      AVE.    & 
13th  Ave.,  Oakland.     Two-story  12- 
room  apartments. 
■Owner— R.     M.    Bradhott,     1636    Frank- 
lin,  Oakland. 
I  Architect — None. 

Contractor— Calif.    Bldrs,,    1636    Frank- 
lin,   Oakland.  $12,000 


STORE 

(6087)  W  BROADWAY  150  N  49TH 
St.,  Oakland.     One-story  store. 

Owner — A.  S.  Harvey,  178  Grand,  Oak- 
land. 

Architect — None. 

Contractor — L.  Severns,  178  Grand, 
Oakland.  $10,000 

STORES 

NE    COR.    47TII    &    GROVE    STREETS, 

Oukl.ind.      Ono-story    brick    stores. 
Owner — A.    Kalment    &    A.    Bush,    1310 

Broadway,  Oakland. 
Architect — None. 
Contractor    —    A.    Ortsow,    3929    West, 

Oakland.  $11,500 

NOTE — Recorded    contract    reported 
Nov.    18,    1924;   No.   6068. 

APARTMENTS 

NO.    2245   SP.MJLDING      ST.,      Berkeley. 

Two-story    12-room   apartments. 
Owner — V.    Turlurice,      1632      Bancroft 

Way,  Berkeley. 
Architect — None. 
Contractor — G.  Estey,  1815  Hearst  Ave., 

Berkeley.  $7696 

NOTE: — Recorded    contract    reported 
Nov.    18,    1924,   No.   6049. 

BRICK    BLDG. 

(6088)  LOTS  G  AND  H.  BLK.  44,  T.  A. 
Smith's  Resubdivislon  of  the  Map 
of  part  of  Minturn  Tract.  General 
construction  1-story  brick  and  tile 
building. 

Owner — Jos.    T.    Cavanaugh,    Inc.,     340 

11th  St.,  S.  F. 
Plans  by  Contractor. 
Contractor — M.  H.  Fish,  1333  Fountain, 

Alameda. 
Filed  Nov.  19,  1924.  Dated  Nov.  19,  1924, 

When  frame  is  up   ; 25% 

When    roof    is    on    25% 

When    completed    25% 

Usual  35  days    25% 

TOTAL  COST,  $6090. 
Bond,  sureties,  none.  Forfeit,  $10.00 
per  day.  Limit,  60  working  days  from 
date.      Plans   and   specifications    filed. 


COMPLETION  NOTICES 


ALAMEDA    COCKTY 

Recorded  Accepted 

Nov.  13,  1924  —  LOT  78  BROAD- 
moor  Terrace,  Oakland.  John  A. 
McAnulty  Bros Nov.  12.  1924 

Nov.  13,  1924  —  LOT  101  BROAD- 
moor    Terrace,    Oakland.      John    A. 

McAnulty     to     McAnulty     Bros 

Nov.    12.    1924 

Nov.  13,  1924  —  2928B  AND  2928C 
Fruitvale  Ave.,  Oakland.  Harry 
Meyer  to  whom  it  may  concern., 
Nov,    12,    1924 

Nov.  13.  1924—1815  MONTANA  ST., 
Oakland,  A.  B.  Anderson  to  H, 
Glynn     Nov,    7,    1924 

Nov,  13,  1924— LOT  9.  BLK.  B,  Lev- 
iston  Tract,  Berkelev.  J.  L,  Ran- 
kin  to   L,    T.    Bremer    ,  ,Nov,    10,    1924 

Nov.  12,  1924 — FOR.  LOTS  4  AND  5 
Blk.  5,  Lakeshore  .  Highlands  Sub- 
division, Oakland.  Joseph  La^v- 
renee  to  Heath  &  Wendt .  .Oct.  4,  1924 

Nov,  12,  1924 — LOT  20  AND  21,  BLK. 
302,  City  of  Oakland,  Mrs,  Annie 
May  to   J,   J.   Power. ..  .Nov.   12.   1924 

Nov,  12,  1924 — POR,  BLK.  90,  Hig- 
leys  Map  of  Clinton,  Oakland. 
Louise  Canelis  to  G.  Downie  and 
W.   H.    Grandmer .Nov.    8.    1924 

Nov.  12,  1924 — LOT  201.  CROCKER 
Highland.s  Oakland  Twp.,  Oakland. 
C.  H.  and  Henriette  Nor  to  S.  G. 
Johnson    Nov,    10,   1924 

Nov.  12,  1924 — LOTS  6  AND  7,  School 
House  Tract,  Berkeley.  M.  Guar- 
neri  to  whom  it  may  concern.. 
Nov.    12,    1924 

Nov.  12,  1924— LOT  8,  BLK.  F,  Water- 
side Terrace,  Alameda.  Thos.  P. 
Bolger  to  whom  it  mav  concern 
Nov.    10,    1924 

Nov.  12,,  1924 — LOT  2,  BLK.  C,  MAP 
of  Rosemont,  Brooklyn  Twp.  Peter 
and  George  Valtakis  to  John  L. 
Alfiers    Nov.    6.    1924 

Nov.  12,  1921 — 1539  SCENIC  AA'E., 
Berkeley.  F.  H.  Avery  to  Fred  F. 
Ingram     Nov.     5.    1924 

Nov.  12.  1924  —  LOT  7,  BLOCK  2, 
Amended  Map  of  Thousand  Oaks, 
Berkeley.  R.  W.  Osborn  to  B.  L. 
Atkinson    Nov.   7,    1924 

Nov.  12.  1924— POR.  LOT  15,  MAP 
of  the  Cameron  Tract,  Oakland.  L. 
C.  Fish  to  whom  it  may  concern.. 
Nov.     3,     1924 


Nov.  12,  1924— NE  20  FT.  OF  LOT 
6  and  NW  20  ft.  of  Lot  7,  Map 
Key  Route  Acres,  Oakland.  Thomas 
F.  and  Cynthia  L.  Gallagher  to  L. 
Zwaal    Nov.    1,    1924 

Nov.  12,  1924— POR.  BLK.  E,  RE- 
vised  Map  of  the  Prospect  Hill 
Tract,  Brooklyn  Twp.  George  F. 
SloU   to  George  F.   StolL.Nov.    10,  "24 

.Nov,  12,  1924 — POR,  BLK,  E,  RE- 
visud  Map  of  the  Prospect  HIU 
Tiact,  Brooklyn  Twp,  George  F, 
Stohl  to  George  F,  StohL.Nov,  10,  '24 

Nov,  12,  1924—1524  SAN  LORENZO 
Ave,,  Berkeley.  C.  H.  B'ox  to  Fox 
Bros Nov.  10,  1924 

Nov.  12,  1924—6546  WHITNEY  ST., 
OalUand.  Arthur  D.  Hughes  to 
A^  horn   it   may  concern.  .Nov.   10,   1924 

Nov.  12,  1924 — LOT  5  BLK.  20,  Broad- 
way Tract,  Oakland.  Fred  A.  Price 
to    Wm.   Wolfe    Not   given 

Nov,  12.  1924  —  COMPANY'S  GAS 
Station  B,  on  1st  St.,  Oakland.  Pa- 
cific Gas  &  Electric  Co.  to  Steel 
Tank   and  Pipe  Co Nov.   1,   1924 

Nov.  12,  1924—2632  LINCOLN  AVE., 
Alameda.  D.  A.  Cohen  to  Julius  J. 
Crodem     Nov.    1,    1924 

Nov,  12,  1924—2624  LINCOLN  AVE., 
Alameda.  D.  A.  Cohen  to  Julius  J. 
Grodem     Nov.    4,    1924 

Nov.  in,  1924—59  BAY  FARM  ROAD, 
Alameda.  E.  B.  and  A.  L.  Stone 
Co.    to    whom    it    may    concern.... 

,. Nov.    10,    1924 

Nov.  15,  1924— PORT.  LOT  28  BLK  3 
-Map  showing  the  Property  and  Lo- 
cation of  the  Spaulding  Tract, 
Berkeley.  Mrs.  Julia  Clonan  to 
whom   it   may  concern.  .Nov.   15,    1924 

Nov.  15,  1924 — LOT  120  BLK  31 
Amended  Map  of  Havenscourt, 
Oakland.  Walter  Lee  to  whom  it 
may  concern    Nov.  8,  1924 

Nov.  15,  1924— LOTS  2  3  4  &  6  BLK  4 
Oakland  Highlands,  Oakland.  Her- 
bert C.  Cameron  to  whom  it  may 
concern   Nov.  14,  1924 

Nov,  15,  1924— SW  COR,  SAN  ANTO- 
nio  Ave,  and  Park  St,,  Alameda. 
Lester  R.  Dray  and  Dorothea  C. 
Dray   to  F.  A.   Muller Nov.   8,  1924 

Nov.  15,  1924 — PORT.  LOT  1  BLK  7 
Oakland,  Alvin  R.  Thomas  to 
Brown    and   Westall.  .  .  .Nov.    14,    1924 

Nov.  15.  1924— LOT  20  BLK  2  MAP 
of  Key  Route  Terrace  No.  2,  Oak 
Twp,  Jessie  Chadwick  to  whom  it 
may    concern    Nov.   8,    1924 

Nov,  14,  1924 — BEG,  AT  A  PT,  ON 
NW  line  of  Fruitvale  Ave.  dist. 
45'  N  from  NE  line  of  E-12th  !5t 
thence  NE  17.84  ft.  NW  40.89  ft.  W 
55'  to  the  most  NE  cor,  of  the  land 
owned  by  the  Union  Carpenters 
Hall  Assn.  thence  along  the  NE 
line  of  said  last  mentioned  land 
SE  100  to  pt.  of  beg.  Joseph  Meyer 
to  Geo.  H,  Lydiksen    ,  .  .  .Nov.  20    1924 

Nov.  14,  1924  —  LOT  4,  BLK,  17, 
Northbrae,  Albany.  Anna  F.  Swee- 
ney to  M.   P.  Rose    Nov.   5,   1924 

Nov.  14,  1924— NW  COR.  OP  DURANT 
and  Telegraph  Ave.,  Berkeley. 
AVells  Fargo  Bank  and  Union  Tr 
Co.  agent  for  Mary  E.  Holton,  to 
Harry  E.   Smith Sept.    17,   1924 

Nov.  14,  1924— ON  26TH  AVE.  75  FT. 
N  then  37^4  ft.  from  27th  St.,  Oak- 
land. L,  Glaiberman  to  T,  F.  Pat- 
terson        Nov.   12,   1924 

Nov.  14,  1924 — POR.  LOT  5.  BLK.  6, 
Map  State  University  Homestead 
Assn.  No,  3,  Berkeley,  G.  W,  Owens 
to  whom  it  may  concern ,  .Nov,  13    '24 

Nov.  14.  1924— LOT  3  AND  E  V-  OP 
Lot  ?A.  Map  of  the  Santa  Fe  'Tract 
Brooklyn  Twp,  Claude  T.  Kelley 
and  Edward  A.  Miller  to  whom  it 
may   concern    Not    s-iven 

Nov,  14,  1924  —  LOT  56,  BLK,  10 
Map  Havenscourt,  Oakland,  Prank 
L,    Silber    to    Paul    Louis    Kick 

,. Nov.    13,    1924 

Nov.  14,  1924—1426  FRANKLIN  ST 
Oakland.  East  Bay  Title  Ins.  Co.. 
Inc.  to  A,  J.  Hillam  .  .  .  .Nov.   10    1924 

Nov.  14,  1924-  —  1112  FIRST  AVE,, 
Oakland,  V,  V,  Richardson  to  R, 
A,  Smith    Nov    14    1924 

Nov.  14,  1924— N  SIDE  OP  CHASE 
St„  bet.  Willow  and  Campbell  St„ 
Oakland,  Gregorio  Sciacqua  to 
whom   it  may  concern  ,, Nov,    10     1924 

Nov,  14,  1924— 1st— LOTS  5  AND  6: 
2nd — Por,  of  Lots  7,  8,  9  and  10, 
Broadway  Villa  Tract,  Oakland. 
Rector.  Wardens  and  Vestrvmen  of 
St.  Peter's  Parish,  Oakland,  to 
whom   it  may  concern .  .Nov.    11.   1924 

Nov.  14,  1924— LOT  34,  BLK,  P,  Lake- 
wood  Park  Piedmont.  John  Leh- 
man to  whom  it  may  concern.,.. 
Nov.    13,    1924 
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Nov  13,  1924—7704  AND  7706  FOOT- 
hill  Blvd.,  Oakland.  Alice  A.  Wal- 
lace    to    Adams    &    Tenbrooke. . .  . 

Nov.    10,    1924 

Nov.'  'l7,  1924— BEG.  AT  A  PT.  ON 
NE  line  of  Foothill  Blvd.  dist. 
thereon  SE  636.75  ft.  from  the  in- 
tersection thereof  with  the  NW 
line  of  that  certain  parcel  of  land 
containing  132.73  acres  described  in 
deed  from  Franklin  Moss  and  wife 
to  C'has.  Moss,  recorded  in  libr.  L. 
of  deeds,  page  466  Alameda  Coun- 
tv  Records,  thence  NB  445  ft.  to 
pt  of  commencement  of  land  here- 
in described  thence  NW  50,  SW 
205.72  ft.  SW  74.23  ft.  SE  12.88  ft. 
to  pt.  of  beginning.  J.  Nielsen  to 
H     J.    Nichols    Nov.    14,    1924 

Nov.  17,  1924— NE  16%  FT.  OF  LOT 
19  and  SW  16%  ft.  of  Lot  17,  Blk. 
13  Fitchburg  Homestead  Lots, 
Oakland.  Fred  Buzzell  to  whom  it 
may  concern   Nov.  12,  1924 

Nov  17.  1924— POR.  LOTS  23  AND  24 
Blk.  K.  New  Map  of  Eastern  Port 
of  Lynn  Homestead,  Oakland.  P.  J. 
Doran    to   whom    it    may   concern.. 

Nov.  4,   1924 

Nov  '  17,  1924—3104  SANTA  CLARA 
Ave.,  Alameda.  Charles  Klambt  to 
Howard    Williford Nov.    17,    1924 

Nov  17,  1924—1430  FOUNTAIN  ST., 
Alameda.  Charles  Klambt  to  How- 
ard Williford    Nov.   17,   1924 

Nov.  17,  1924— POR.  LOT  1.  MAP  OF 
a  portion  of  the  Liese  Tract, 
Brooklyn  Twp.  Jessie  H.  Mueller 
to  Jos.   Flittner    Nov.    17,   1924 

Nov  17,  1924—626-28-30-32  E-15TH 
St.,  Oakland.  A.  G.  Scolari  to  Calif. 
Builders  Co Nov.   17,   1924 

Nov.  18,  1924—2469  65TH  AVE.,  Oak- 
land. George  H.  Drysdale  to  whom 
it   may  concern Nov.   14.    1924 

Nov  18',  1924—881  TRESTLE  GLEN 
Rd.,  Oakland.  James  G.  Rourke  to 
whom   it   may   concern .  .Nov.    18,   1924 

Nov.  18,  1924— SW  COR.  ALAMEDA 
and  Monterey  Ave.,  Berkeley.  M. 
Gertrude  Haunschild,  alias  Medora 
Gertrude  Haunschild  to  whom  it 
mav  concern    Nov.   12,   1924 

Nov  "l8,  1924—3033  NICOL  A\'ENUE. 
Oakland.  Eugene  C.  Elwood  to 
Calif.   Builders  Co Nov.   17,   1924 

Nov.  18,  1924— LOT  10,  BLK.  G.  Map 
Grand  Ave.  Heights  (By  the  Parks) 
Oakland.  Katherine  Houck  to 
whom   it   may  concern.  .Nov.    17,    1924 

Nov  18.  1924— SE  COR.  E-24TH  ST. 
and  17th  Ave.,  Oakland.  Anabelle 
Siemsen  to  whom  it  may  concern.. 

Nov.    17.    1924 

Nov.'  18,  1924— LOT  44,  THE  HAR- 
rington  Seminary  Ave.  Tract, 
Brooklyn  Twp.  James  C.  Barrett 
to  whom  it  may  concern .  .Nov.  17,  '24 

Nov.  18,  1924— LOT  45,  THE  HAR- 
rington  Seminary  A\;e.  Tract, 
Brooklyn  Twp.  James  C.  Barrett 
to  whom  it  may  concern. ...Nov.  17,  '24 

Nov.  18.  1924—1610  LINCOLN  AVE., 
Alameda.  Donald  R.  Fraser  to  F. 
W.   Dingin   Jr Nov.    17,   1924 

Nov.  18,  1924— LOTS  1,  2  AND  POR.  3 
Blk.  1,  Berkeley  Square,  Berkeley. 
Paul  and  Alice  Arnold  Thelan  to 
Conner  &  Conner Nov.   6,   1924 

Nov.  18,  1924 — 2722  E-17TH  ST.,  Oak- 
land.     Helen   E.   Jones   to  whom 


BUILDING     AND      ENGINEERING      NEWS  Saturday,    November    22,    1924 


may  concern. 


.Nov.   15,  1924 


LIENS  FILED 

ALAMEDA    COUNTY 


Recorded  Amuont 

Nov.  13,  1924—72  GLEN  AVE.,  Oak- 
land. Tilden  Lumber  Co.  vs.  E.  J. 
Humphreys  and  Jane  E.  Hum- 
phreys        J231.00 

Nov.  13,  1P24  —  LOT  10,  BLK.  17, 
Daley's  Scenic  Park,  Berkeley.  Hoft 
Magnesite  Co.  vs.  Clara  P.  Powell, 
R  N.  Hughes  and  S.  F.  Builders, 
Inc $387.27 

Nov.  12.  1921 — LOT  8,  BLK.  1,  Map 
of  Tract  A  of  the  Berkeley  Land 
and  Town  Improvement  Associa- 
tion, Berkeley.  Cadwallader-Gib- 
Eon  Co.,  Inc.  vs.  F.  C.  Koerber, 
Henry  C.  Bishoff  and  Charles  E. 
Arthur    $689.61 

Nov.  12,  1924 — POR.  LOT  13,  BLK.  12 
Map  of  Resub.  of  Blk.  12  of  the 
McGee  Tract.  J.  E.  and  C.  Vv.  Lan- 
nom  (Lannom  Bros.  Mfg.  Co.),  vs. 
George  F.  Rose  and  Annabelle 
Jones   Rose    $826.35 


Nov.  12,  1924 — 2576  14TH  AVE.,  Oak- 
land. B.  H.  Dreisbach  (Bay  Shore 
Sash  &  Door  Co.),  vs.  Mrs.  M.  Ed- 
wards  and   Roy   Conner    $107.15 

Nov.  12,  1924—2582  14TH  AVE.,  Oak- 
land. B.  H.  Driesboch,  Bay  Shore 
Sash  &  Door  Co.  vs.  Mrs.  M.  Ed- 
wards  and    Roy   Conner $38.85 

Nov.  17,  1924— COM.  AT  A  PT.  ON  E 
line  of  Short  St.,  100  ft.  S  of  Allen- 
dale Ave.,  running  thence  S  34  ft. 
E  100  ft.  N  34  ft.  W  100  ft.  to  pt.  of 
beginning,  Oakland.  Eureka  Mill 
and  Lumber  Co.  vs.  Clara  W.  Mor- 
gan       $262.21 

Nov.  17,  1924— LOT  49,  BLK.  3.  Crag- 
mont,  Berkeley.  Sunset  Lumber  Co. 
vs.    L.    H.    Williams    $338.26 

Nov.  15,  1924— LOTS  1  &  2  BLK  2 
Villa  Tract,  Oakland.  Sunset  Lum- 
ber Co.  vs  Elna  Nielson,  J.  D.  Hor- 
ton    $175.04 

Nov.  14,  1924— LOT  4,  BLK.  C,  Oak- 
land Highlands  Tract,  Oakland. 
E.  G.  Braun  vs.  George  H.  Mill- 
ward    $164.51 

Nov.  18,  1924 — LOT  4,  BLK.  C,  Oak- 
land Highlands  Tract,  Oakland.  E. 
R.  Stewart  vs.  Geo.  H.  Millward... 
$320.73 


EELEASE  OP  UENS 


ALAMBOA   k^ODNTT 


Recorded  A-nount 

Nov.  14,  1924  —  LOT  6.  BLK.  17. 
Daley's  Scenic  Park.  Berkeley.  Lee 
J.  Immel  to  Pond  Powell  and  San 
Francisco    Builders    $64.37 

Nov.  14.  1924  —  LOT  6,  BLK.  17, 
Daley's  Scenic  Park.  Victor  De- 
vight  to  San  Francisco  Builders 
$280.00 

Nov.  14,  1924 — POR.  LOT  6,  MAP  OF 
Subdivision  of  Plot  12,  Watson 
Tract,  Oakland.  Tilden  Lumber  Co. 
to  Vaino  Matkala  and  John  E.  Sun- 
narborg    $602.31 

Nov.  12,  1924  —  LOT  6,  BLK.  17, 
Daley's  Scenic  Park.  Berkeley.  A. 
K.  Goodmundson  to  Clara  Pond 
Powell  and  S.  F.  Builders,  Inc.  .$96.25 

Nov.  13,  1924  —  LOT  6,  BLK.  17. 
Daley's  Scenic  Park.  Berkeley.  Hoff 
Magnesite  Co.  to  Clara  P.  Powell, 
S.  F.  Builders,  Inc.,  and  Perkins 
&    Hughes     $387.27 


BUILDING    CONTRACTS 


SANTA       CL^IRA       COUNTY 


RESIDENCE 

NO.    33      ALVARADO      ROW.      Stanford 
Grounds,    Palo   Alto.      All    work    for 
one-story  frame  residence  and  ga- 
rage. 
Owner — John   C.   Almack. 
Architect — Andrew    P.    Hill    Jr.,    356    S- 

12th   St.,   San   Jose, 
r'ontractor — L.  A.  Bachelder. 
Filed  Nov.  12,  '24.     Dated  Nov.  10,  '24. 
Payments    to    be    made   weekly   on    a 
voucher  supported   by  receipted   bills 
and    covered    by   a    certificate    of    the 
architect. 

TOTAL  COST.  $8328 
Bond,  $4164.  Sureties,  Jno  Dudfield 
and  Paul  M.  P.  Jlerner.  Limit,  90  days 
from  Nov.  10,  1924.  Forfeit,  none. 
Plans  and  specifications  filed. 


INDUSTRIAL  home,  $30,000;  No.  573 
Market  St..  San  Jose;  owner.  The 
Salvation  Army,  Premises;  archi- 
tect, R.  F.  Inwood;  contractor,  G.  T. 
Gayton,  in  charge,  573  Market  St., 
San   Jose. 

RESIDENCE,  4-room,  $1600;  Almadea 
St.,  near  Willow,  San  Jose;  owner, 
S.  Brumo,  200  Willow  St.,  San  Jose, 
contractor,  Jos.  Dangelo,  777  E- 
Julian   St.,    San   Jose. 


COTTAGE.    3-room.    $1000;    No.    490    N- 

17th   St.,  San      Jose;      owner,   F.      P. 

Hattabaugh.  Premises. 
RESIDENCE.    4-room,    $1100;    Seymour 

9t.  near  Vendome,  San  Jose;  owner, 

J.  Pimentell,   643  Anitla. 
RESIDENCE.     5-room,     $3500;    Virginia 

and  Ninth  Sts.,  San  Jose;  owner,  G. 

S.     Carpenter,     1046     S-Seventh    St., 

ALTERATIONS.  $1500:  San  Carlos  St. 
near  Fourth  St.,  San  Jose;  owner, 
W.  J.  Bernhardt,  221  S-Second  St., 
San  Jose;  contractor,  Frank  Hoyt, 
343  Reed   St.,   San  Jose. 

RESIDENCE.  4-room,  $2500:  St.  James 
near  18th  St..  San  Jose:  owner,  J. 
T.    McCart,    37   W-San   Antonio    St., 

ALTERATIONS,  $1000;  No.  629  N-First 
.St..  San  Jose:  owner,  Jno.  R.  Chace, 
Premises;  contractor.  R.  O.  Sum- 
mers.   17   N-First   St..   San   Jose. 

ALTERATIONS,  $1500;  No.  155  S-First 
St..  San  Jose:  owner.  H.  W.  Stack- 
pole.  Premises;  architect.  F.  G. 
Munk,  58  Francis  St.,  San  Francisco 
contractor.  Fink  &  Schindler,  226 
13th    St.,   San   Francisco. 


COMPLETION  NOTICES 


SANTA  CliAHA  COl'NTY 


Recorded  Amo»nt 

Nov.  8,  1924— S  ST.  JAMES  AND  E- 
17th  St  E  on  St.  James  125.35  ft.  by 
45.95  ft.  to  beg,  San  Jose.  August 
D  and  EfBe  M  Sgarlato  to  J  B 
Rucker Nov.   1,   1924 

Nov.  10,  1924 — LOT  42,  JIarguerite 
Tract  No.  2.  San  Jose.  John  Cas- 
erta    to    whom    it    may    concern... 

Nov.   10.   1924 

Nov.  10,  1924— LOT  32  BLK  1,  Bur- 
rells  Resubdivision,  San  Jose.  Wm 
F  Rogue  to  whom  it  may  concern. 

Nov.    10,    1924 

Nov.  12,  l'9'24— W  THIRTEENTH  ST., 
bet.  San  Carlos  and  San  Antonio 
Sts..  San  Jose.  Arthur  Crane  to  E 
Nommensen Nov.    6,    i:i- 

N.iv  12.  1924— NE  BRYANT  75  ft.  SE 
Foe  SE  37>^xl30  Part  Lot  2  Blk 
17,  Palo  Alto.  Emma  L  and  Law- 
rence H  Cook  to  whom  it  may  con- 
cprn    N"ov.   10,   1924 

Nov.  14,  1924 — LOT  10  BLK  6,  Rose 
Lawn,  rtn  Los  Coches  P^cho.  Anna 
Kingsbury   to   Harry  F   Dowell... 


.Nov. 


Nov.  14,  1924— PTN  BLK  4,  Whites 
Addition.  San  Jose.  F  O  Nelson  to 
whom   it  mav   concern .  .Nov.    14,   1924 

Nov  14,  1924— PART  LOTS  5  AND  6 
Blk  23.  Chapman  &  Davis  Tract. 
San  Jose.  E  Gezeske  to  whom  it 
mav   concern .....Nov.    8,    19-4 

Nov  '14,  1924 — LOT  21  BLK  16,  Los 
Altos  Map  No.  2.  Byron  O  Clark 
to  whom    it  may  concern  ..  .Nov.   8.-4 

Nov  15  1924 — LOT  64  Bender's  Sub- 
division, Snn  Jose.  George  and 
Anna  Hauerken  to  whom  it  may 
concern Nov.  lo,  1924 

Nov.    15,    1924— LOT    19   BLK    1,    Palm       ] 
Haven,       San       Jose.         Frank       P 
Schemmel  to  whom  it  may  concern 

Nov.   13,    1924 

No'v"l'5',  "l'924— PART  LOTS  41  AND 
42  Blk  1,  Burrell  Park,  San  Jose. 
W  Altevogt.to  whom  it  may  con- 
cern   ^ov.   13,   1924 

Nov  I'T,  1924— W  RAMON.\  AVE.,  bet 
Coe  Ave  and  Broadway  being  Lot 
14,  Ramona  Subd.,  San  Jose.  Louis 
Emig  to  E  L  Wolfe Nov.  17,  m4 

Nov  17,  1924— N  3/5  OF  W  >A  OF 
Lot  4,  Peter  Swall  Tract  J-17,  San 
Jose.  Hattie  J  Nuby  to  McDowell 
and   Wilbur 


1924 
LOT  1  BLK  10  R   3  W 
Maces   SW  Addition,    except   Ptn   to 
Soderstrom.      Frank    Russo    to   V    R^ 

Caminetti Nov.     15,     19.4 

♦ 

LIENS  FILED 


SANTA  CLARA  COUNTY 


Recorded  Amount 
Nov  8,  1924— S  BERRTESSA  ROAD  & 
E  Thirteenth  St.  S  on  13th  45.22  ft. 
E  at  L  102.25  ft.N  at  L  59.92  ft.  to 
Berrvessa  Road  "W  on  road  86.06 
ft.  t"o  beg.,  San  Jose.  W  Duck- 
geischel  (as  Growers  Lumber  Co.) 
vs  M  V  Oliver  to  C  Amstutz $74.91 


RELEASE  OF  LIENS 

SANTA  CLARA   COUNTY 


Recorded  A™°'i°' 

Nov.  13,  1924— LOTS  6  AND  7  BLK  2 
Barrett  and  Mack  Sbdvn.,  San  Jose. 
Southern  Lumber  Co  to  H  |l 
Phillips $938.8b 

Nov  13.  1924— PART  LOT  3  BLK  4 
Range  2  S.  San  Jose.  W  A  Kara- 
mer,  H  H  Harrison  <as  Coast  Elec- 
tric Service)  to  S  Arena,  Susanna 
C  Hablutzel,  Sarah  Ann  Co^e3^ 
Benjamin  C  Ledyard  &  Charles  C 
Hablutzel    $486.3J 

Nov.  13.  1924— E  FIRST  ST.  on  Pt. 
Lots  3  and  6  Blk  4  R  2  S.  N  68.92  ft. 
on  First  St.  by  depth  100  ft.,  San 
Jose.      E   Levin    to   Susanna   C   and 
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Maries  E  Uablutzel  and  Sarah  Ann 

'  ory     »102.13 

n,  1924— LOT  4  BL,K  2,  Vestals 
-ubd..  San  Jos,'.  Tlldvn  Lumber  & 
Mill   Co    lo    Frank    Bua (394.55 


BUILDING  CONTRACTS 


S.V.N    S1ATI::0   COL.VTY 


IIOOL 

ION  PARK,  Colma.     All  work  for  In- 
stnlllns    clock    in    Jcfrerson    Union 
High    School    bulldiner- 
ner  —  Jefferson   Union   High  School 
District. 

hitect— «'.    H.   Weeks,    369   Pine   St., 
.San  Francisco. 
I. tractor — Standard  liUctrlc  Time  Co. 

461   Market  St.,  San  Francisco. 
:.  d  Nov.   10,  '24.     Dated  Oct.   1,   '24. 

rogressive   payments   of 75% 

-ual   35  days 25% 

TOTAL,   COST,    $681 

■  Bonds,   {340.50.     Surety,   .'\merican 

;  <.  ly   Co.     Limit,     60   working     days. 

felt,  none.     Plans  and  speclflcations 


INSTALL    SPECIAL    FIXTURE    WORK 
on  above. 
iitractor — Fink  &  Schindler,  226  13th 

St.,   San   Francisco. 
•  tl  Nov.  10.  '24.     Dated  Oct.  23,  '24. 

'  :iyments    not    given 

TOTAL  COST.  $7022 
\.)  Bonds,  $3511.  Surety,  Globe  In- 
iinity  Co.  Limit.  60  working  days, 
ri'cit,  plans'and  specifications,  none. 


"I''"ICE     ETC 

v.SSIA 'and  MAIN  STS.,  Part  Lots  5 
and  6  and  8  Blk  7,  Easlon  Addn., 
Redwood  City.  AH  work  for  con- 
crete oBice,  show  room  and  shop 
building. 

iier — Harry   W.    and    Wilkie    Dessin, 
Burlinganie. 

liitect — Kuhn  &  Kdwards.  S.  F. 
itraclor  — Leonard     Dioguardi,     San 
Mateo. 
■  d  Nov.  10,    24.     Dated  Oct.  28,  '24. 

i\  alls   and   etc.    in    place $5896 

i;rick  tile  in  place  and  roofed...    5896 

'.mpletcd   5896 

1  sual  35  days 5896 

TOTAL   CO.ST,    $23,587 

nd,    $23,587.      Surety,    Hartford   Acci- 

:ii   Co.        Limit,   100      working     days. 

felt,  none.     Plans  and  specifications 


ILDING 

T    1   BLK  A   Map      No.    s.      El    Cerito 
Park,    San    Mateo.      All    work    for 
frame   building. 
ner — Roche.v  &  Rochex,   19   Baldwin 
St.,   San  Mateo. 

liitect — W.  H.   Crimm  Jr.   and  Ham- 
ilton        Murdock,    425    Kearny    St., 
San  Francisco. 
'    iiiiractor — Chas.   Pedcrsen,    60   Penin- 
sula   Ct.,    San    Mateo. 
id  Nov.   12,   '24.     Dated  Nov.  5,   '24. 

i;oof  on    $1570 

rown    coated 1570 

'  ompleted    1570 

Lsual  35  days 1570 

TOTAL  COST,  $6280 
nd,  $3140.  Sureties,  Francis  J.  Rob- 
on  and  Wm.  P.  TurnbuII.  Limit,  50 
lUing  days.  Forfeit,  $10.  Plans  and 
'-■■-itications,   none. 

XGALOW,  $5000;  Midway  Ave.,  San 
Mateo  Park,  San  Mateo;  owner, 
Frank  Ruhl,  515  Clark  Drive,  San 
Mateo. 

iiUNGALOW,  $4000;  Lot  21  BLK  2. 
South  E-St.,  San  Mateo;  owner,  F. 
McNally,  546  S-E  ^.,  San  Mateo; 
contractor,  Frank  Ferrea,  712  5th 
St.,  San  Mateo. 

RESIDENCE,  $15,000;  Lot  283,  Clark 
Dr.  and  Edgewood  St..  San  Mateo; 
owner,  Harry  Dana,  430  Highland 
Ave.,  San  Mateo;  contractor,  Arthur 
Dusenberry,  442  Hurlingham  Ave., 
San  Mateo. 

COTTAGE,  $1100;  N-H  St.,  Lot  27  Blk 
54.  San  Mateo;  owner,  Louis  Col- 
omba.  55  North  H  St.,  San  Mateo. 

RESIDENCE  and  garage,  $10,000;  Part 
Lot  247,  Warren  Road,  San  Mateo; 
owner,  Hommer  &  Hultherg,  1524 
Floribunda  Ave.,  Uurlingame;  con- 
tractor, Hammer  &  Hultherg,  1524 
.,  ~    '°'''-'""<ia    Ave.,    Burlingame. 

ALTERATIONS,  $1500;  Lot  27;  No.  130 
Second  Ave.,  San  Mateo;  owner,  B. 
S.  Gibson,  %  Penn  Furniture  Co., 
San   Mateo;   contractor,    Penn    Fur- 


niture Store,  130  2nd  Ave.,  San 
Mateo. 
BUNGALOW,  $1000;  Lot  17  Blk  33;  No. 
137  North  K  St.,  San  Mateo;  owner. 
J.  J.  Bradley,  141  North  E  St..  San 
Mateo. 


BUILDING     CONTRACTS 


FRESIVO    COL'NTY 


RESIDENCE,  $7000;  No.  709  Normal 
Ave.,  Fresno;  owner,  J.  E.  Say  lor. 
Fres.Ki. 

DWELLING,    $4000;      No.    1505      Wilson 
St.,   Fresno;   owner.     W.   H.      Rich- 
mond.   1238   Farris   St.,    Fresno. 
^ . 

COMPLETION  NOTICES 


FRESNO    COfNTY 


R«corded  Accepted 

Nov.  12.  1924— LOTS  10  TO  16  BLK 
92,  Fresno.  W  B  and  H  H  Holland 
to  Mat  Summers.  Schultz  Paint  Co 
and  Wessel  Electric  Co.. Nov.  10  39''4 
Nov.  15.  1924— LOTS  37  AND  38  BLK 
3.  La  Sierra  Tract,  Fresno.  F  W 
High    to    whom    it    may    concern... 

„ Nov.     15.     1924 

Nov.  15.  1924 — SW  50  FT.  LOTS  I  ■' 
and  3  Blk  25,  Paige  Tract,  Fresno! 
R  Ingegneri  to  whom  it  mav  con- 
cern  Xov.    15,    1924 

Nov.  17,  1924— LOTS  11  AND  12  BLK 
1.  New  High  School  .\ddn.  Fresno. 
M  Y  Ryan  Co  to  whom  it  mav  con- 
cern  Xov.     13,    1921 


BUILDING     CONTRACTS 

SACRAMENTO    COUNTY 


THEATRE  and  roominghouse,  $6800- 
No.  212  K  St..  Sacramento;  owner,  I. 
B.  Bloomberg;  contractor,  I.  Greit- 
zer.   214  K  St.,  Sacramento. 

DWELLING,  9-room  and  garage,  $8000; 
No.  lOOO  Santa  Ynez  Wav.  Sacra- 
mento; owner.  W.  D.  Spencer,  1234 
K  St..  Sacramento. 

GENERAL  Repairs.  $2500;  No.  1521  8th 
St..       Sacramento:       owner.       M     E 

^■^r^?]^'"^'^'^'  ^"^  P'  St..  Sacramento. 

DUELLING.  5-room  and  garage  $2500- 
No.  1441  47th  St..  Sacramento- 
owner.  Wright  &  Kimbrough,  817 
•T   St..   Sacramento. 

DWELLI.NG.  6-rooni  and  garage.  $6450: 
No.  2942  26th  St.,  Sacramento; 
owner.  J.  E.  Monroe,  2445  Donner 
/Way.  Sacramento. 

DWELLING.  6-room  and  garage.  $4679; 
No.      2188    .■Ird      Ave.,      Sacramento; 
owner.   H.    F.    Smith,    2800    22nd    St 
Sacramento:    contractor,    Martin    & 
Son.   1417   19th   St.,   Sacramento. 

GENERAL  repairs,  $4500;  No.  1616  13th 
St.,  Sacramento;  owner.  John  Stall 
426-430  L  St..   Sacramento. 

FLAT,    5-room,    $8000;   No.    815    25th   St., 
Sacramento:       owner,      J.    W.       Shu- 
mate,   606    7th    St.:    contractor,    W     R 
-Saunders,    2614   I  St.,  Sacramento. 

DWELLING,  5-room  and  garage,  $5400; 
No.  3600  33rd  St.,  Sacramento;  own- 
er W,  R.  Saunders,  2614  I  St.,  Sac- 
ramento. 

DWELLING,  5-room  and  garage,  $4600; 
No.  1201  47th  St..  Sacramento:  own- 
er.  S.  W.  Ottinger,  2204  J  St..  Sacto. 

FLAT.  5-ronm  and  garage.  $9000;  No. 
901  Santa  Ynez  Way,  Sacramento; 
owner,  Mrs.  Mary  Craig,  1323  E  St., 
Sacramento;       contractor.       E.      R. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


Beebe,    1722H    S  St..   Sacramento. 

DWELLING,  5-room  and  garage,  $4800; 
No.  800  35th  St..  Sacramento;  own- 
er, A.  Fisher,  1200  T  St.;  Sacramento 

DWELLING,  4-room  and  garage.  $2700; 
No.  1741  39th  St.,  Sacramento;  own- 
er, O.  C.  Earns  worth,  4120  2nd  Ave., 
Sacramento;  contractor,  Watson  & 
Bennie,   2719   5th   Ave.,   Sacramento. 

DWELLINC;,  7-room  and  garage,  $4700; 
No.  2741  6th  Ave.,  Sacramento: 
owner.  Watson  &  Bennie,  2719  5th 
Ave.,  Sacramento. 


COMPLETION  NOTICES 

SACR.\.UENTO    COUNTY 


Recorded  Accepted 

Nov.  10.  1924— LOT  414  Homeland. 
Joseph  F  Sacerda  to  whom  it  mav 
concern Nov.    8,    1924 

.Nov.  10,  1924 — LOT  9  Darling  Tract, 
Sacramento.  J  W  Newhart  to 
whom  it  may  concern. ..  .Nov.   1,  1924 

Nov.  10,  1924— SE  NINTH  AND  G 
Sis..  Sacramento.  J  L  and  Hannah 
Andreassen    to    whom   it    may   con- 

,.  <^ern Oct.    24,    1924 

Nov.  12,  1924— N  43.4  FT.  LOT  311 
.'"niith  Tract  4,  Sacramento.  Guy 
S  Patterson  to  whom  it  may  con- 
cern   Nov.    12,   1924 

Nov.  12,  1924— TRACT  100x25,  Bran- 
nan's  Addition,  Sacramento.  Pacific 
(!as  &  Electric  Co  to  whom  it  may 
concern Nov.     4,     1924 

•Nov.  13.  1924— LOT  8  Eastmont.  Paul 
R  Opdyke  to  whom  it  may  concern 

„ Nov.   10,   1924 

Nov.    14,    1924 — LOT    1008,      Elmhurst.. 
No.  2.  Sacramento,     frank  Maloney 
and    Robert    L   and    Elizabeth   Sara 
Motz    to    whom   it    may   concern... 
Nov.   11,   1924 


LIENS  FILED 


SACRAMENTO    COUNTY 

Recorded  .imount 

Oct.  21,  1924— LOT  32  SUB  2,  Nickel 
Plate  Tract.  Sacramento.  Allyn  L 
Burr  (as  The  Allyn  L  Burr  Co.)  vs 
Lewis   E   Warren    $26 

Nov.  7.  1924— LOT  177.75x46.14  N  of 
J  &  E  of  31st,  Sacramento.  Owners 
Plumbing  &  Heating  Supply  Co  vs 
A  W  and  Velma  Simmons  and 
Frank    Davis    $73  67 

Nov.  15,  1924 — LOT  8,  Cutter  Terrace, 
.Sacramento.  Owners  Plumbing  & 
Heating  Supply  Co  vs  Walter 
Leitch  and  Frank   Davis $125.21 

Nov.  15.  1924 — LOT  1488  and  NE  20 
ft.  Lot  1489  W  &  K  Tract  30.  Sac- 
ramento. Owners  Plumbing  & 
Heat'rg     Supply   Co     vs   Mary      M 

Wason  and  Frank  Davis $116.36 

« 

BUILDING    CONTRACTS 


CONTRA       COSTA       COUNTY 


DWELLING,  one-story  frame,  $2900; 
Tenth  St.,  bet.  Barrett  and  Ripley 
Sts.,  Richmond;  owner,  H  D  Lane, 
531-A  10th  St.,  Richmond:  contrac- 
tor, Carl  Overaa,  2105  Roosevelt 
St.,  Richmond. 

DWELLING,  one-story  frame.  $2000 
Ohio  Ave.,  bet.  Pullman  Ave.  and 
2?th  St.,  Richmond;  owner,  Geo, 
MullhoUand,  927  Sacramento  St. 
Ran  Francisco;  contractor.  L.  J 
Thole,  414  22nd  St.,  Richmond. 

DWELLING,  one-story  frame,  $5000 
Amador  St.,  bet.  Zara  and  Sierra 
St.=!..  Richmond:  owner,  A.  L.  Rector, 
567   6th  St..  Richmond. 

DWELLING,  one-story  frame,  $4000 
Macdonald  Ave.  E  Cor.  46th  St.. 
Richmond:  owner,  C.  Garibotti,  228 
21st  St.,  Richmond:  contractor,  E, 
A.  F.  Carson,  542  4th  St..  Richmond, 

DWELLING,  one-story  frame.  $3000 
7th  St..  bet.  Acacia  and  Pennsyl 
vania  Sts..  Richmond:  owner,  J.  H. 
Plate,  6th  and  Macdonald  Ave., 
Richmond;  contractor,  F.  C.  Hos- 
king,  10th  and  Pennsylvania  Sts., 
Richmond. 

DWELLING,  2-storv  frame,  $7240 
Bissell  Ave.,  bet.  12th  and  13th  Sts., 
Richmond:  owner.  Dr.  H.  L.  Car- 
penter, 906  Macdonald  Ave.,  Rich- 
mond; contractor.  Can  Overaa,  2105 
Roosevelt  Ave.,  Richmond. 
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BUILDING  CONTRACTS 


SAN   JOAQ,i;iN    COUKT* 

DWELLING   and     garase.     $3600;     No. 

1230    East    Poplar      St.,      Stockton; 

owner,  E.  C.   Perry. 
DWELLING  and  garage,   $2350;  No.  236 

East  Fifth  St.,  Stockton;  owner,  T. 

B.   Fritts,   644   Miner   St.,   Stockton. 
DWELLING  and  garage,  $4500;  Ko.  1157 

West  Willow  St.,   Stockton;   owner, 

F.  P.  Dobson,  920  W-Harding  Way, 

Stockton. 
DWELLING  and  garage,  $4300;  No.  2278 

East  Lafayette  St.,  Stockton;  own- 
er, Delia  May  Wilton. 
DWELLING  and  garage.  $3500;  No.  150 

West   Fulton   St..   Stockton;   owner, 

E.  A.  Crosby. 
SERVICE   station,   $7175;   No.   540   East 

Miner  Ave.,  Stockton;  owner,  Harry 

D.  Hubbard,  928  S-Oi>hir  St.,  Stock- 

DWELLING     and     garage,      $5200;  No. 

481    Bristol   Ave.,    Stockton;    owner, 

M.  A.  Van  Slyke,     22714      E-AVyan- 

dotte   St..    Stockton. 
DWELLING  and     garage,     $4000;     No. 

1109    West    Acacia      St.,      Stockton; 

owner.  G.  H.  Kucker,  1046  N-Sierra 

Nevada  St..  Stockton. 
ALTERATIONS,     $4565;  No.     615     East 

Miner     St.,   Stockton;     owner.   Cor- 

nazini      &    Gotelli.       1422      N-Com- 

merce   St.,   Stockton. 
DWELLINGS    (2)      and   garages,      $5010 

each;    No.    820    N-Pershing    St.    and 

No.  1121  West  Poplar  St.,  Stockton; 

owner,  V.  D.  Vaio.  408  E-Noble  St., 

Stocliton. 
DWELLING,    $3200;   No.    528   East   Pine 

St.,    Stockton;      owner.      Guard      C. 

Darrah.  411  F.  &  B.  Bldg..  Stockton. 
DWELLING  and  garage.  $3900;  No.  813 

Bedford   Road,   Stockton;   owner,  J. 

R,    Leighton. 

« 

COMPLETION  NOTICES 

SAN   JOAQ,IJIN    COUNTY 

Recorded  Accepted 

Oct.  29,  1924 — LOT  14  BLK  5,  Lomita 
Park,  Stockton.  John  Ramsey  to 
John   Ramsey Oct.   28,   1924 

Nov.  7.  1924— LOTS  2  AND  4  BLK  7. 
Map  of  Stockton  City  Homestead 
Association.  Stockton.  Florence  M 
and  De  Witt  C  Stowe  to  whom  it 
may   concern 

Nov.  12.  1924— LOTS  17  AND  19  BLK 
5.  of  G  W  Phelps  Map  of  West 
Stockton.  C  J  Turner  to  whom  it 
mav    concern Nov.    10,    1924 

Nov.  13,  1924 — LOT  10  BLK  104  W^est, 
Willow  and  Stockton  Sts.,  Stockton. 

Eldora   E   Smith    to    V   Grey 

Oct.    29,    1924 

« 

LIENS  FILED 

SAN   JOAftUIN    COUNTY 

Recorded  Amount 

Nov.  10.  1924— PTN  OF  SEC.  22  of  C 
M  Weber's  Grant.  Stockton.  Stock- 
ton Paint  Co  vs  E  P  Jones  and 
George   Homage $198.28 


Nov.  10.  1924— I'TN  OF  SEC.  22,  Web- 
er Grant.  Stockton.  Central  Lum- 
ber Co  of  Stockton  vs  E  P  Jones 
and  George  Homage $257.05 

Nov.  10.  1924 — FTN  OF  SEC.  22.  Web- 
er Grant,  Stockton.  San  Joaquin 
Brick  Co  vs  E  P  Jones  and  George 
Homage     $605 

Nov.  13,  1924 — LOT  5  BLK  57  W  of 
Center  St.,  Stockton.  Central  Lum- 
ber Co.  of  Stockton  to  W  T  Jacks 
and    wife $242.14 


I.01V   BIDDERS   MAY   t:.\NCEL   HIGH- 
WAY  PROPOS.\LS 


According  to  the  Highway  Builder, 
the  state  of  New  York,  following  the 
example  set  by  the  Department  of 
Highways  of  Pennsylvania,  has  sent 
the  following  notice  to  highway  con 
structors: 

"Any  bidder,  or  his  duly  authorized 
agent,  who  has  submitted  proposals 
on  more  than  one  project  at  any  one 
letting  may,  at  his  option  and  upon 
written  request,  withdraw  any  or  all  oC 
his  additional  proposals  after  the  offi- 
cial of  the  bureau  opening  and  read- 
ing the  bids  has  announced  that  such 
bidder  has  submitted  the  lowest  pro- 
posal on  the  project  for  which  bids 
have  last  been  read.  When  this  option 
is  exercised,  the  proposal  for  other 
projects  in  the  letting  will  be  returned 
to  the  bidder  unopened.  No  retiirnid 
bids  will  be  considered  after  the  bid- 
der has  exercised  his  privilege  to 
withdraw  same,  nor  will  any  bids  be 
considered  which  have  not  been  de- 
posited with  the  bureau  prior  to  the 
time    indicated    in    the    advertisement. 

Any  bidder  so  withdrawing  his  bid  or 
bids  waives  all  claims  that  may  arise 
should  it  be  found  that  his  opened 
proposal  is  informal  or  for  any  reason 
unacceptable  to  the  bureau.  The  bu- 
reau will  open  and  read  projects  in 
the  order  in  which  they  are  drawn  and 
not  in  the  order  in  which  the  projects 
are   advertised. 


PACIFIC  STATES  LU.MBER  COMPANY 
Sl'ED  IN  LARGE  CONTRACT 


A  suit  for  $100,000,  charging  breach 
of  contract,  has  been  filed  by  John  H. 
Haak  against  Charles  A.  Smith  and 
the  Pacific  States  Lumber  Company  in 
the  United  States  District  Court  at 
San   Francisco. 

Haak  alleged  in  his  complaint  that 
he  contracted  with  the  lumber  com- 
pany, an  $8,000,000  concern,  to  raise 
funds  of  from.  $3,000,000  to  $8,000,000. 
After  approaching  the  Second  Ward 
Securities  Company  of  Milwaukee,  AVis., 
Haak  charges  that  Smith  and  the  lum- 
ber company  informed  him  they  had  de- 
cided they  did  not  need  the  money. 
Later  the  Second  Ward  Securities  Com- 
panv  issued  first  mortgage  8  per  cent 
gold  bonds  for  $7,300,000,  Haak  alleged. 
Haak  charges  he  spent  two  years  on 
the  money  raising  scheme  and  expend- 
ed more  than  $5000. 


.VRCHITECTURE      STYLES      OF    U.    S. 
ARE  DKVEI,OPING 


America  Is  working  out  its  own 
notions  of  architecture,  despite  the 
fondness  of  Americans  to  identify  our 
effort  in  this  field  with  that  of  the 
ancients,  Professor  William  A.  Boring 
asserts  in  his  annual  report  as  director 
i.f  the  School  of  Architecture  of  Col- 
umbia University  to  President  Nicholas 
Murray  Butler,   made   public  recently. 

"It  i.s  now  fashionable  in  America 
to  liken  our  tendencies  and  our  prob- 
alile  decline  to  those  of  Rome  citing  as 
proof  the  resemblance  of  American 
public  buildings  to  those  of  Rome." 
says  Professor  Boring.  "While  our 
stadiums  and  places  of  public  assembly 
are  not  unlike  those  of  the  anclent^^, 
the  majority  of  our  buildings  are  of  a 
new  system  of  construction  and  are  de- 
fined by  new  requirements. 

"This  requires  us  in  our  teaching  to 
iruide  students  to  personal  and  inde- 
pendent thought  in  design,  and  to  ac- 
i|uaint  them  with  the  achievements  of 
tlie  past  and  those  truths  of  beauty 
which  consciously  or  uncon|Sciously, 
L    ntrol   all   artists. 

"Training  in  architecture  might  well 
l)e  defined  as  leading  from  instruction 
to  reproductive  imagination,  from  this 
to  productive  imagination,  and  finally 
to  vision,  that  divine  sense  with  which 
genius  is  endowed  and  which  we  en- 
deavor to  cultivate  in  the  lesser  mortals 
who  have  to  work  for  it." 

The  past  year  has  been  successful  in 
its  work  and  in  attendance,  which  has 
grown  from  sixty-nine  to  101  students, 
and  the  quality  of  the  entrants  appears 
to  be  improving,  according  to  Pro- 
fessor Boring.  The  facilities  of  the 
school  will  not  permit  a  larger  at- 
tendance than  about  120.  and  it  may  be 
that  some  form  of  competition  test  will 
be  advisable  for  admission  in  the  near 
future. 


CONCRETE     TILE  LAAV     IS  REVISED 
AT  SEATTLE 

The  Building  Code  Revision  Com- 
mittee of  Seattle^  W'ash..  has  recom- 
mended to  the  city  council  certain 
changes  in  the  existing  code  providing 
for  the  use  of  concrete  tile  heretofore 
not  permitted.  Extensive  studies  as  to 
the  load-carrying  capacity  and  fire  re- 
sistant qualities  of  concrete  tile  were 
niude  and  it  was  voted  16  to  3  by  the 
ei)mmission  to  allow  the  use  of  the  coh- 
ere te   product. 

It  is  recommended  by  the  commis- 
sion that  the  proposed  ordinance  re- 
quire 1%-inch  webs  on  all  concrete  tile 
for  bearing  walls,  except  in  residences, 
wherein  1-inch  webs  are  permitted.  It 
is  also  suggested  that  1-inch  webs  be 
permitted  for  non-bearing  and  filler 
walls.  The  IVi-inch  web  concrete  tile 
was  given  tile  same  rating  as  terra 
entta  tile,  which  is  now  used  for  bear- 
ing"  and    non-ljearing   walls. 


Phone  Franklin   94003 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


aE 


mara^n  (Hotistrurttan  ^J^jinrta 

Issued  every  business  day  of  tfte  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
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DANDIE  Light  Mixer 


Dandie  with  steel  disc  wheels  and  solid 

rubber     tires;     power     charging     skip, 

water   tank   and    pi**"""**    <'"SJ"«'- 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time-  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.  Light  duty  hoist.  Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 
Most  important,  you  can  be  sure  of  full 
capacity— utmost  reliability— and  long 
service  life— because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Dandie  with  steel  trucks;  power  cliarg- 

Ing     skip,     water     tank     and     gasoline 

engine. 


_no— but  the  most  remarkable  value  of 
all  light  mixers— and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  sliip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
.  measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Papers,  Mixers,  Cranes,  Draglines,  Power  Shovels 
MILWAUKEE,  WISCONSIN 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 
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TWO     MILLION     DOLLAR     DAM     FOR 
FEATHER    RIVER 


.  I'lans  for  the  construction  of  a  huge 
dam  on  the  Feather  river  at  an  esti- 
mated cost  of  $2,000,000  are  announced 
by  Mortimer  Fleishacker,  president  of 
the  Great  Western  Power  Company  of 
San  Francisco. 

The  plans,  coincident  with  an  an- 
nouncement that  a  merger  of  the  Great 
Western  Power  Comuany  and  the  San 
Joaquin  Valley  Light  &  Power  Com- 
pany was  under  consideration,  indicated 
that  the  dam  will  provide  reservoir 
space  for  some  1,300,000  acre  feet  of 
water. 

In  discussing  the  transaction  under 
which  he  and  his  brother  Herbert 
would  retire  from  the  hydro-electric 
power  business,   Fleishacker  said: 

"The  deal  has  not  been  completed 
and  we  deplore  the  premature  announce- 
ment of  the  negotiations,  which  may  be 
completed   this   week. 

"The  crux  of  the  whole  matter  lies 
in  a  plan  which  the  Great  Western 
Power  Company  has  had  under  con- 
sideration for  some  time  of  building  a 
new  dam  on  the  Feather  Eiver  at  a 
cost  of  something  like   $2,000,000. 

"This  dam  will  provide  a  storage 
reservoir  of  1,300,000  acre  feet  of  water, 
one  of  the  biggest  power  reservoirs  in 
the  world  and  about  equal  to  the  big 
dam  on   the  Nile." 


State  supervision  over  mortgage  and 
finanie  companies  is  limited;  there- 
fore, Investors  should  use  the  greatest 
caution   in  investing  In  these  concerns. 

This  is  a  substance  of  a  warning  is- 
sued by  Edwin  M.  Daughcrty,  State 
Corporation  Commission,  who  says  he 
believes  a  few  words  of  caution  are 
necessary  because  of  the  surprising  in- 
crease in  a  number  of  these  companies 
in   California. 

Without  any  Intention  of  discrediting 
any  company  doing  a  legitimate  and 
honest  business,  Coraraisslooner  Daugh- 
erty  announced  that  of  nineteen  so- 
called  mortgage  and  finance  companies 
recently  examined,  not  one  was  found 
to  be  in  first  class  condition.  The 
assets  of  more  than  %  of  these  con- 
cerns were  "frozen."  That  is  to  say, 
their  assets  were  tied  up  in  such  a 
manner  that  Hiey  could  not  be  used  in 
case  of  emergency.  One  company  had 
dissipated  its  assets  and  most  of  the 
concerns  had  violated  the  terms  of 
permits  issued  by  the  Corporation  De- 
partment. 

"It  is  only  when  these  violations 
come  to  the  attention  of  the  department 
that  the  latter  can  take  action,"  the 
Commissioner  said,  "By  that  time  the 
damage  to  investors  has  been  ac- 
complished. The  safest  rule  one  can 
suggest  to  a  prospective  investor  is 
not  to  put  his  money  into  these  com- 
panies unless  he  knows  and  has  con- 
fidence  in   their  officers." 

"It  is  always  well  to  keep  in  mind," 
the  Commissioner  added,  "that  a  permit 
issued  by  the  Corporation  Department 
means  only  that  the  plan  submitted  by 
a  company  has  appealed  to  the  De- 
partment as  being  fair,  just  and 
equitable.  When  such  a  plan  is  pre- 
sented by  men  represented  as  square, 
the  permit  must  issue.  It  Is  then  the 
duty  ■  of  the  men  behind  the  plan  to 
carry  it   to   success." 

"Experience  shows  the  fault  is  not 
so  much  with  the  plan  as  the  method 
employed  by  unscrupulous  or  inex- 
perienced individuals  back  ot  it,"  the 
Commissioner  said. 

"Investigation  by  the  department 
shows  that  many  brokers  have  been  in- 
strumental in  organizing  finance  com- 
panies, apparently  for  the  chief  pur- 
pose of  selling  the  stock  to  the  public, 
and  indirectly  getting  in  touch  with 
persons  who  have  other  securities 
which  might  be  the  subject  of  trade. 
In  many  ot  these  cases,  little  a'tention 
is  given  to  placing  the  companies  in 
the  hands  of  proper  management." 


■\V.   TV'S.   TIE    UP      CONSTRUCTION 
AVORK  IN  NORTH 


Alleged  I.  W.  W%  agitation,  which 
has  tied  up  operations  on  the  Natron 
railroad  cut-off  and  other  construction 
work  in  various  Pacific  Coast  places, 
apparently  has  had  Its  effect  at  the 
California-Oregon  Power  Company's 
site  on  the  Klamath  river  in  northern 
California,  where  a  new  generating 
plant  is  being  constructed,  when  more 
than  100  tunnel  men  walked  out,  tem- 
porarily tying  up  most  of  the  tunnel 
work.  According  to  officials  of  the 
company,  which  has  headquarters  In 
Medford,  Ore.,  several  alleged  I.  W.  W. 
agitators  slipped  into  camp  and  in  a 
few  days  a  spirit  of  unrest  developed 
which  resulted  in  demands  which  Su- 
perintendent Kermach  of  the  company 
refused. 


All  of  those  who  h.ive  been  watch- 
ing developments  closely  In  the  con- 
^I'uction  industry  are  unanimous  In 
their  opinion  that  there  will  be  no  de- 
pression during  the  coming  winter.  It 
is  true  that  there  was  a  slight  decline 
in  construction  activity  during  the 
summer  months  in  some  localities,  but 
this  was  in  the  nature  of  a  seasonal 
reaction  rather  than  a  general  slowing 
down  in  the  industry.  Recently  there 
has  been  what  can  be  regarded  as  a 
distinct  upward  trend  in  building,  due 
to  the  more  favorable  near  outlook 
in  general  business  and  the  approach 
of  cooler  weather,  prompting  the  plac- 
ing of  contracts  for  Immediate  con- 
struction  needs. 

Building  costs  are  more  stable  now 
than  they  have  been  for  some  time  and 
there  Is  every  reason  to  believe  that 
this  condition  will  exist  for  several 
months.  This  Is  especially  true  as  re- 
gards wage  rates  and  It  is  unlikely 
that  there  will  be  any  change  in  scales 
either  upward  or  downward  until  next 
spring.  Building  material  coats  may 
possibly  show  a  slight  advance  in 
some  lines  before  the  end  of  the  year, 
but  it  Is  not  believed  that  this  will 
materially  affect  building  costs  In  gen- 
eral. 

Judging  from  the  vast  number  of 
major  construction  jobs  now  getting 
under  way  all  over  the  country,  which 
will  carry  over  into  1925,  the  advan- 
tages of  winter  construction  ■will  be 
demonstrated  and  hereafter  the  Indus- 
try will  never  again  be  faced  with  a 
seasonal  stoppage  due  to  the  one  time 
prevalent  idea  that  it  was  impracti- 
cable to  carry  on  work  during  cold 
weather. 


FORM  CLAY  PRODUCTS  INSTITUTE 


With  representatives  present  from 
the  American  Face  Brick  Association, 
Clay  Products  Association,  Common 
Brick  Manufacturers  Association,  Hol- 
low Building  Tile  Association,  National 
Paving  Brick  Manufacturers  Associa- 
tion and  the  National  Terra  Cotta  So- 
ciety, action  was  taken  at  a  meeting  In 
Chicago  in  October  to  create  the  Clay 
Products  Institute.  The  new  orgnlza- 
tion,  those  interested  in  It  point  out, 
will  mean  much  to  the  heavy  clay  pro- 
ducts industries  not  only  In  bringing 
them  closer  together  on  problems  of 
joint  Interest  but  in  affoding  means  for 
research. 

Frank  Butterworth,  general  manager 
of  the  Western  Brick  Co.,  Danville,  111., 
was  elected  president  of  the  Clay  Pro- 
ducts Institute.  The  other  officers  are 
W.  P.  Whitney,  Pres.,  Springfield  Paving 
Brick  Co..  Springfield,  111.,  vice-pres- 
ident; and  J.  S.  Sleeper,  secretary.  Hol- 
low Building  Tile  Association,  secre- 
tary. The  secretaryship  will  rotate 
from  year  to  year  among  the  secretaries 
of  the  member  associations.  The  In- 
stitute will  hold  annual  meetings 
during  the  fourth  week  in  April  In 
Washington,  D.  C. 


Merced  plant  of  the  Callfornii.  Pot- 
tery Company  is  making  a  shipment  of 
five  carloads  of  hollow  tile  to  Honolulu 
to  be  used  In  a  six-story  bank  building. 
Six  carloads  of  hollow  tile  have  already 
been  shipped  to  Bakersfield  for  the 
new   post   ofljce   buUling. 
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THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


The  monthly  summary  of  business 
conditions  in  the  Twelfth  Federal  Re- 
serve District,  as  reported  by  John  Per- 
rin,  Federal  Reserve  Agent,  in  part, 
says:  "Productive  activity  in  the  prin- 
cipal industries  of  the  district  wras  well 
maintained  during  October,  although 
seasonal  curtailment  in  some  lines 
caused  a  moderate  decrease  in  the  vol- 
ume of  employment.  The  amount  of 
building  construction  now  under  way 
is  large,  and  so  also  is  the  amount  of 
building  in  prospect  as  shown  by  the 
number  and  value  of  building  permits 
issued  in  20  principal  cities  during 
October,  The  totals  for  the  month,  ex- 
cluding the  figures  for  Los  Angeles 
where  a  large  decline  occurred,  were 
slightly  above  the  record  figures  of 
October  a  year  ago.  The  value  of 
building  permits  issued  in  these  cities 
during  the  first  ten  months  of  1924  has 
been  but  5.0  per  cent  less  than  the 
value  of  permits  issued  in  the  corres- 
ponding period  of  1923,  and  this  despite 
the  fact  that  the'  cost  of  building  was 
higher  during  the  earlier  year.  Lum- 
ber mills  of  the  district  increased  their 
output  during  October,  but  sales  were 
smaller  than  in  the  previous  month, 
and  considerably  less  than  production. 
While  distributors  and  consumers  of 
lumber  have  shown  little  tendency  to 
anticipate  future  needs,  many  mills  are 
reported  to  have  limited  sale  commit- 
ments in  expectation  of  a  rise  in 
prices." 

Donald  McLaren  of  the  MacRorie- 
McLaren  Company,  landscape  engineers 
of  San  Francisco,  has  been  named  of- 
ficial landscape  architect  of  the  pro- 
posed Transcontinental  Highways  Ex- 
position to  be  held  in  Reno,  Nevada,  in 
1926.  The  Exposition  is  intended  to 
celebrate  the  completion  of  the 
Truckee-Reno  highway  along  the 
Truckee  river  and  is  primarily  to  in- 
fluence the  trend  of  automobile  tourist 
traffic  through  Reno  to  Northern  Cali- 
fornia. In  the  past  the  tourist  travel 
has  been  diverted  at  Salt  Lake  to 
Southern  California. 


Edgar  Blair,  53,  for  eleven  years  ar- 
chitect for  the  Seattle  city  school  de- 
partment, died  in  that  city,  Nov.  9.  He 
was  a  graduate  of  the  Columbia  Uni- 
versity, New  York  City.  During  recent 
years  Mr.  Blair  has  been  editor  and 
publisher  of  the  Washington  State  Ar- 
chitect as  well  as  having  been  a  past 
president  of  the  Washington  State 
Chapter   of  Architects. 


Salem,  Oregon,  passed  a  new  zoning 
ordinance  at  the  last  election  whereby 
building  permits  will  be  granted  auto- 
matically if  the  building  conforms  to 
the  ordinance.  Heretofore  the  council 
has  had  to  pass  upon  each  application. 
In  the  future  all  permits  will  be 
granted  by  the  board  of  public  worlis. 


Holmes  Lime  &  Cement  Company 
has  let  a  contract  for  a  four-story 
frame  mortar  plant  to  be  erected  at 
De  Haro  and  Division  streets,  San 
Francisco.  The  plant  will  cost  in  ex- 
cess of  $15,000,  exclusive  of  equipment 
to   be    installed. 


W.  P.  Fuller  Co.,  paint  manufactur- 
ers, plans  early  construction  of  a  four- 
story  reinforced  concrete  warehouse  in 
Los  Angeles.  The  structure  will  cover 
an  area  of  200  by  200  feet  and  will  cost 
in   the   neighborhood   of   $350,000. 


The  November  issue  of  the  Monthly 
Labor  Review  contains  special  articles 
on  labor  productivity  and  costs  in  cer- 
tain building  trades  by  Ethelbert 
Stewart,  United  States  Commissioner 
of  Labor  Statistics.  The  field  work  of 
the  investigation  of  the  building  in- 
dustry was  done  in  1923.  Changes  in 
building  methods  and  lack  of  records 
as  to  labor  productivity  resulted  in 
certain  modifications  in  the  scope  of 
the  investigation.  The  average  rate  of 
pay  per  hour  in  bricklaying  was  found 
to  vary  in  different  cities  from  $1.01  to 
$1.76,  while  the  cost  of  laying  1000 
bricks  ranged  from  $4.82  in  Birming- 
ham, Ala.,  to  $14.87  in  Indianapolis, 
Ind.  In  plastering,  the  hourly  rate  of 
pay  varied  from  95.7  cents  to  $1.87% 
and  in  painting  from  63  cents  to  83 
cents,  the  reports  for  the  latter  occu- 
pation,    however,       relating      only       to 


Two  Northwestern  timber  sales,  with 
an  aggregate  transfer  of  $8,400,000 
were  reported  in  Portland,  Ore.,  Nov. 
21.  One  was  the  sale  by  A  S.  Berry 
of  Seattle  of  approximately  800,000,000 
feet  of  timber  on  10,000  acres  in  Clat- 
sop County,  Ore.,  adjoining  the  exten- 
sive holdings  of  the  Oregon  American 
Lumber  Company,  to  a  subsidiary  cor- 
poration of  this  company.  The  pur- 
chase price  was  $2.50  a  thousand  feet. 
The  other  was  the  purchase  by  the 
Long-Bell  Lumber  Company  of  1,600,- 
000,000  feet  of  high  grade  timber  on 
the  upper  Cowlitz  River  in  South- 
western Washington,  from  the  Weyer- 
haeuser Timber  Company  at  Vi  a 
thousand   feet. 


Upon  request  of  the  attorneys  for 
both  sides  the  supreme  court  has  al- 
lowed thirty  days  for  the  filing  of 
briefs  in  the  case  of  the  Northern  Cali- 
fornia Development  Company,  which 
seeks  a  writ  of  mandate  to  compel  the 
supervisors  of  Contra  Costa  County  to 
grant  it  a  franchise  for  the  construc- 
tion of  the  Carquinez  Straits  bridge,  or 
else  call  an  election  upon  an  initiative 
petition  filed  some  months  ago.  The 
case  was  to  have  been  argued,  but  the 
attorneys  decided  to  submit  it  on  briefs. 


Suit  to  force  the  San  Mateo  County 
Board  of  Supervisors  to  sign  a  contract 
for  $120,000  worth  of  street  paving  at 
Lomita  Park  has  been  submitted  on 
briefs  to  Judge  George  H.  Buck.  The 
plantiff  is  the  Municipal  Improvement 
Company  of  San  Francisco.  Following 
the  opening  of  bids  and  award  of  the 
contract  to  the  San  Francisco  firm,  the 
board  refused  to  proceed  with  the  pav- 
ing because  of  protests  by  property 
owners  of  the   district. 


Eastern  and  Western  Lumber  Com- 
pany of  Portland,  Ore.,  has  let  a  con- 
tract for  the  construction  of  twenty- 
one  miles  of  standard  gauge  railroad 
to  be  used  in  hauling  logs  from  the 
company  holdings  in  Clackamas  county 
to  the  Portland  mill.  The  company's 
holdings  comprise  1,000,000,000  feet  of 
timber  in  the  southern  section  of 
Clackamas  county,  according  to  F.  H. 
Ransom,    manager   of   the   company. 


A  petition  in  voluntary  oankruptcy 
has  been  filed  by  John  B.  Hamilton, 
member  of  the  firm  of  Hamilton  & 
Costello,  contractors,  in  the  United 
States  District  Court.  Hamilton  filed 
his  petition  both  as  an  individual  and 
as  a  member  of  the  co-partnership  with 
Wesley  F,  Costello.  Llabililtiea  are 
$19,760,  with  assets  of  $1744, 


John  Lyle  Harrington,  Kansas  City 
engineer,  has  been  granted  a  new 
franchise  by  the  San  Mateo  County  Su- 
pervisors to  construct  a  toll  bridge 
across  the  lower  end  of  San  FrJincisco 
bay  at  Dumbarton  Strait.  The  previous 
franchise  granted  to  Harrington  on 
March  22,  1923,  expired.  The  new  fran- 
chise will  take  care  of  certain  changes 
in  the  law  governing  the  financing  of 
toll  bridges.  The  structure  will  be 
approximately  5500  feet  in  length,  24 
feet  wide  and  will  cost  approximately 
$2,000,000, 

An  injunction  seeking  to  restrain 
the  Merced  Irrigation  District  from 
building  the  Exchequer  dam,  thus  im- 
pounding waters  of  the  Merced  river, 
has  been  filed  in  the  superior  court  at 
Merced  by  seven  plaintiffs  represent- 
ing the  Dale  and  Cook  ranch,  near 
Snelling.  who  seek  to  halt  the  work 
until  their  riparian  rights  are  estab- 
lished. A.  L.  Cowell,  attorney  of  the 
irrigation  district,  declares  the  suit 
will  in  no  way  check  construction 
work. 


T.  K.  Nickerson,  representing  the 
Faciflc  Building  Materials  Company, 
I5ast  Second  and  Main  Sts.,  Portland, 
Ore  was  a  recent  visitor  to  the  San 
Francisco  Builders'  Exchange.  Nicker- 
son, many  years  ago,  was  connected 
with  the  Western  Building  Materials 
Company  of  San  Francisco.  His  visit 
to  California  is  to  secure  ideas  on  the 
latest  installations  in  ready  mixed 
mortar  plants.  Nickerson  plans  early 
construction  of  such  a  plant  in  the 
■■Rose   City.'' 


R  B.  Martin,  aged  56,  for  16  years  a 
member  of  the  firm  of  J.  F.  Hall-Martin 
Company,  died  suddenly  at  his  home  in 
Los  Angeles.  Nov.  19,  following  a 
stroke  of  paralysis.  Prior  to  entering 
the  contracting  business  Martin  was 
city  engineer  of  Alhambra  and  was  also 
engaged  in  private  engineering  work 
on  several  projects,  including  the 
Pacific  Electric  line  to  Monrovia. 

The  board  of  public  works  of  Los 
Angeles  has  asked  the  city  council  for 
authority  to  employ  at  once  architects 
to  prepare  plans  for  the  proposed  $5,- 
000,000  city  hall  instead  of  holding  a 
competition  as  originally  contemplated. 
The  Council  has  referred  the  request 
to   the  civic  center  committee 

The  Dumbarton  Bridge  Company, 
capitalized  at  $2,500,000,  with  the  prin- 
cipal place  of  business  as  San  Fran- 
cisco, has  been  incorporated.  Directors 
are:  H.  R.  White,  H.  J.  Finn,  A.  B. 
Dunne  and  R.  C.  Foerster. 


Geo.  J.  Calder,  who  was  resident  en- 
gineer for  the  Sacramento  City  filtra- 
tion during  the  construction  period,  has 
resigned  as  structural  expert  on  the 
civic  auditorium  project. 

Warehouse  of  Tyre  Bros.  Glass  Com- 
pany at  668  Townsend  street,  San 
Francisco,  suffers  $260,000  fire  loss.  Nov. 
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ORGANIZATION  NEWS 


anM'tloii   nKh   th«  ronatmotton   iniwrnirr  are   In-rltrd    to   nbBM  Bctrs   tor   pubUea- 
tlon  In  tlila  departateat. 


s  Ti  (•<  o  ■««.iMFArTrni;ns'  ohgam- 

ZATIOX     ACTIVE    IN     ENLARGED 
FIELD 


The    National    Association      of      Oxy- 
■"hiorlde    Cement    Manufacturers,     lor- 
.  riy  the  National  Association  of  Com- 
.  .isition    Flooring      Manufacturers,    has 
undertaken    a    country-v.-ide    campaign 
for    Increased    membership.      The    cam- 
paign  Is  under  the  direction  of  the  di- 
nctors  of  the  Association,  Messrs.  Wm. 
I'.aumbach,    President    of    the    Associa- 
■  n,     American     Monolith     Co.;     H.     S. 
\bster.   Vice    President    of   the   Asso- 
itlon.  The  Rocbond  Co.;   R.  W.  Page, 
■  i-retary-Treasurer      ot    the      Associa- 
■  n,    Marbleoid    Co.:    H.    E.    Williams, 
A  illiams-Wendt      Co.;      G.    W.      Selby, 
Marine  Decking  &  Supply  Co. 

The  campaign  for  increased  member- 
ship  is   based   upon   a  definite   program 
f    activity    that    has    been    adopted    by 
le   Association,  some  phases   of  which 
:e   already   in    effect.        The      program 
jjrovides   for  work   along  such   lines  as 
the  development  of  standards  of  prac- 
tice, arbitration  and  adjustment  of  dif- 
ferences   within    the    industry,    an    ag- 
-nssive      widening      of    markets      and 
ientific   research. 

Important  work  has  already  been 
■ne  in  the  development  of  -standards 
I  manufacture  and  installation  for 
.y-chloride  flooring  and  stucco,  the 
iwo  chief  products  of  oxy-chloride 
manufacturers. 

Much  of  the  work  toward  the  de- 
velopment of  standards  of  quality  has 
been  carried  on  in  co-operation  with 
the  Bureau  of  Standards  in  Washing- 
Ion.  An  increase  in  the  number  both 
of  regular  and  associate  members  is 
being  sought,  and  with  initial  success, 
according  to  a  statement  by  the  Asso- 
ciation. Initiation  fees  have  been  sus- 
pended for  a  short  period  in  order  to 
stimulate   the   increase   at  this   time. 

Pointing  out  to  the  building  and 
construction  industries  that  the  Asso- 
ciation has  been  in  existence,  although 
on  a  less  active  scale  for  eight  years 
and  has  done  much  quietly  effective 
work  for  its  members  and  the  trade 
served  by  them,  the  officers  of  the  As- 
sociation in  a  statement  issued  widely 
throughout  the  country  referred  to  the 
enlarged  program  of  activities  being 
entered  into:  "It  is  a  sensible  con- 
structive program.  There  are  no  fads 
in  it.  Carried  out,  it  will  provide  pro- 
tection and  chance  of  development  no 
single  company  can  provide.  The 
sound  ideas  of  many  members  are 
woven  into  it.  Precedent  in  other  in- 
dustries shows  its  accomplishment  is 
practical." 

The  organization  has  established  ex- 
ecutive headquarters  at  1328  Broadway, 
New  York  City,  in  charge  of  a  salari-^d 
staff. 


LONG    BEACH    VISITOR 


Miss  AVilliamson,  secretary  of  the 
Long  Beach  Builders'  Exchange,  was  a 
visitor  on  the  San  Francisco  Exchange 
floor,  Nov.  24.  Miss  Williamson  re- 
ports conditions  in  the  Southern  sec- 
tion as  going  first  rate  and  declares 
that  the  coming  season  for  the  entire 
Pacific  Coast  construction  fraternity 
looms   as   being  prosperous. 


Uniform    Building   Code   Topic 

at    Building    Officials    Conference 

By  M.  C.  *Waodrua,  Builiiinu  InKiiector,  Snn  Jose 


The  third  annual  meeting  of  the 
Pacific  Coast  Building  Officials  Con- 
ference opened  for  a  three-day  session 
in  the  Hotel  Oakland,  at  10:30  A.  M., 
November  20,  with  an  attendance  of 
thirteen  officials  or  about  three  times 
the  number  since  organization  in  San 
Francisco  two  years  ago. 

The  first  afternoon  session  of  the 
conference  was  attended  not  only  by  a 
score  of  building  inspectors,  but  by 
many  interested  in  better  construction. 
This  session  proved  of  considerable  in- 
terest due  to  discussions  and  papers 
read  from  men  associated  with  the  con- 
struction industry  in  every  section  of 
the  Pacific  Coast,  notably  from  San 
Francisco,  Oakland,  Los  Angeles,  Port- 
land, Seattle  and  Phoenix.  Ariz.  Port- 
land, Ore.,  was  represented  by  a  paper 
from  H.  E.  Plummer,  chief  building  in- 
spector  of   that   city. 

J.  J.  Backus,  chief  building  inspector 
of  Los  Angeles  and  A.  C.  Horner,  build- 
ing inspector  at  Stockton,  were  among 
the  principal  speakers  at  the  afternoon 
session. 

The  sessions  of  Nov.  21  far  exceeded 
the  dreams  of  those  who  attended  the 
organization  meeting  of  the  conference 
two   years   ago. 

A  uniform  building  code  was  dis- 
cussed at  these  sessions. 

H.  D.  Jones,  chairman  ot  the  Legis- 
lative Committee  of  the  Alameda  Coun- 
ty Builders'  Exchange,  opened  the 
morning  session  in  outlining  the  efforts 
of  the  seven  East  Bay  cities  toward 
such  a  code  for  that  district.  The  need 
of   such    was    perhaps      most      forcibly 


shown  by  the  fact  that  the  Installation 
of  five  plumbing  fixtures  in  a  residence 
in  Emeryville  would  cost  $275  while  in 
Piedmont  the  same  fixtures  would  cost 
$345  to  install  and  this  because  of  the 
different  requirements  of  installation. 
It  is  hoped  this  will  be  the  entering 
wedge  which  will  develop  into  a  uni- 
form  code   for   the   Pacific  Coast. 

A.  C.  Horner  of  Stockton  read  a 
paper  on  Retroactive  Legislation  in 
Building  Codes,  pointing  out  that  all 
such  legislation  should  be  of  a  nature 
that  would  benefit  the  communitj  with- 
out bringing  a  hardship  upon  the 
owner  and  involving  a  financial  outlay 
that  would  not  be  justified. 

This  was  enlarged  upon  by  L. 
Kraemer  of  the  National  Lumber  Manu- 
facturers' Association,  citing  the 
tendency  of  the  public  to  consider  such 
as  an  ex  post  facto  law.  Mr.  Kraemer 
drew  a  distinct  line  showing  the  dif- 
ference. 

Mr.  Backus  of  Los  Angeles  told  of  a 
recent  change  of  fire  districts  of  that 
city  wherein  certain  streets,  the  con- 
struction is  such  as  to  make  practically 
a  firebreak,  so  that  should  a  disastrous 
conflagration  get  underway  it  would 
be  stopped,  or  at  least  be  greatly  re- 
tarded, when  it  reached  the  "firebreak." 
Terra  cotta  hollow  tile,  metal  lumber 
and  metal  lath,  California  pine,  com- 
mon brick  and  even  mortar  all  came 
in  for  a  share  of  their  places  in  the  dis- 
cussions. 

Considerable  credit  for  the  success  of 
the  conference  is  due  to  the  Builders' 
Exchange  of  Alameda  County  and  the 
Oakland  Chamber  of  Commerce. 


OAKLAND    SEEKS    TO    LICENSE    AND 
BOND      PLASTERERS 


An  ordinance  providing  for  the 
licensing  and  bonding  of  all  plastering 
contractors,  and  the  creation  of  the 
office  of  plastering  inspector  has  been 
submitted  to  Commissioner  Frank  Col- 
bourn  of  Oakland  by  a  joint  committee 
from  the  Master  Plasterers'  Associa- 
tion  and   the   Plasterers'   Union. 

The  committee,  which  consisted  of 
J.  A.  Feeley,  business  agent  of  the 
Plasterers'  Union;  W.  G.  Newman,  G. 
Michaels,  J.  J.  Kirth  and  Ted  Adams 
of  the  Plasterers  Association,  told 
Colbourn  that  the  ordinance  was  de- 
signed to  prevent  the  continuance  of 
poor    plastering    work    in    Oakland. 


SOUTHERN     CALIFORNIA     CONTRAC- 
TORS      TO    RADIO       BUILDING 
TALKS 


RETAIL     LUMBERMEN     ELECT 


C.  W.  Pinkerton  of  the  Whittier 
Lumber  Company,  Whittier,  has  been 
re-elected  president  of  the  California 
Retail  Lumbermen's  Association.  Other 
officers  elected  by  the  board  of  di- 
rectors include  a  vice  president  for  the 
northern  district  of  the  state,  a  vice 
president  for  the  southern  district,  and 
a  treasurer.  M.  A.  Harris  of  the  Van 
Arsdale-Harris  Lumber  Company,  San 
Francisco,  was  elected  president  for 
the  northern  district,  succeeding  F.  D. 
Prescott  of  Fresno.  Frank  Fox  of  the 
Fox-Woodsum  Lumber  Company,  Glen- 
dale,  was  named  as  vice  president  for 
the  southern  district,  succeeding  A,  E. 
Fickling  of  Long  Beach. 


Arrangements  have  been  completed 
for  the  Southern  California  Chapter, 
Associated  General  Contractors  of 
America,  to  broadcast  a  radio  program 
from  the  Los  Angeles  Times  Broad- 
casting Station  (KHJ)  on  Tuesday 
evening,  January  6th,  1925,  from  8  to 
10  o'clock  P.  M.,  Pacific  Standard  Time. 

This  program  will  be  of  special  In- 
terest to  the  building  and  construction 
industry,  as  well  as  to  those  interested 
in  building.  Musical  numbers  will  be 
on  the  air  at  intervals  during  the  two 
hour  program.  The  program  will  be 
broadcast  from  the  station  on  a  395 
meter  wave  length.  The  program  is  in 
charge  of  Frank  A.  Schilling,  Los  An- 
geles,  general  contractor. 


SURE    ENOUGH 


A  newspaper  recently  bore  this  head- 
line: "Thieves  Crack  Contractor's 
Safe  and  Find  Only  Toole."  Sometimes 
it's  a  pretty  good  plan  to  keep  the 
tools  in  the  safe  and  let  the  other  fel- 
low  have  the  job. 


"Every  master  painter  in  Alameda 
county  a  member  of  the  Master  Paint- 
ers' Association" — such  is  the  slogan 
adopted  by  the  Master  Paintes'  Asso- 
ciation of  Alameda  county  which  has 
started  a  drive  to  sign  up  every  mem- 
ber of  the  paint  family  in  that  section. 
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Standardization   Work  Growing  Abroad 


Important  industrial  developments 
in  all  the  industrial  countries  of  the 
world  are  being  brought  about  through 
standardization,  according  to  a  state- 
ment of  the  American  Engineering 
Standards  Committee.  In  no  less  than 
eighteen  countries  this  important 
movement  heads  up  in  national  stand- 
ardizing bodies.  . 

A  saving  of  $18,000  on  each  of  57 
locomotives  recently  ordered  by  the 
Swiss  National  Railways  is  the  result 
of  applied  industrial  standardization 
in  Switzerland,  according  to  word  from 
that  country.  This  rather  startling  re- 
duction in  price  is  explained  as  bemg 
due  to  mass  production,  which  in  turn, 
is  completely  dependent  on  mechanical 
standardization  and  will  make  possible 
th^  complete  electrification  of  the 
system. 

The  organization  of  a  national  stand- 
ardizing body  in  Norway,  which  has 
been  in  progress  for  two  or  three 
years,  has  now  been  completed.  In  it 
the  Initiative  was  taken  by  the  na- 
tional manufacturers  Association.  The 
new  organization  is  supported  by  the 
government  departments,  and  techni- 
cal,  industrial  and  trade  associations. 

The  new  Committee's  undertakings 
include  standard  sizes,  standard  screw 
threads,  preferred  diameters  for 
cylindrical  work,  a  standard  gaging  or 
limit  system  for  interchangeable  man- 
ufacture in  mass  production,  and 
standard  sizes  and  forms  for  techni- 
cal drawings.  Special  reviewing  or 
correlating  committees  for  standardi- 
zation work  have  been  established  in 
in  the  fields  of  shipbuilding,  archi- 
tecture and  the  building  trades,  fittings 
and  mechanical  power  transmission. 
To  facilitate  this  work,  the  various 
trade  associations  in  Norway  are  being 
encouraged  to  collect  material  and  set 
up  draft  standards  under  the  auspices 
of   the   main   committee. 

"A  united  Poland"  in  the  technical 
field  is  the  result  of  the  newly  estab- 
lished technical  committee  for  the 
standardization  of  industrial  products 
and  supplies.  Heretofore  the  Polish 
military  services  have  tended  to  fol- 
low French  standards,  while  in  private 
industry,  the  preference  has  been  for 
German  work.  The  new  organization 
is  made  up  of  experts  in  the  fields  of 
mines,  foundries,  military  science,  rail- 
roads, public  work,  postal  and  tele- 
graph services,  agriculture,  trade,  and 
weights  and  measures.  It  is  organized 
under  the  department  of  commerce  and 
industry  of  the  national  government. 
Only  two  other  of  the  eighteen  national 
standardizing  bodies  are  organized  un- 
der government  auspices.  These  are 
the  French   and   the   Japanese. 

More  than  50,000  copies  of  printed 
standards  developed  under  the  Dutch 
Standards  Committee  during  the  past 
year  were  sold  in  Holland,  according 
to  their  report.  The  Committee  which 
has  been  among  the  most  progressive 
for  a  number  of  years,  issued  sixty- 
two  standards  in  final  form  and  fifty- 
six  draft  standards  for  criticism  and 
review.  New  committees  have  recently 
been  organized  on  specifications  for 
paper,  for  the  standardization  of  elec- 
trical house-wiring  materials  and  for 
general  standardization  in  the  fields  of 
"weak  current"  electrical  engineering 
— that  is,  telephone,  telegraplv  and 
signal  service. 

Japan,  which  is  rather  new  in  stand- 
ardization, began  Its  work  by  compre- 
hensive study  of  development  of  stand- 
ardization in  other  countries,  a  process 


which  is  much  facilitated  of  late  by 
the  regular  exchange  of  standardiza- 
tion data — both  drafts  and  completed 
standards — between  the  eighteen  na- 
tional standardizing  bodies  now  at 
work.  Unfortunately,  the  office  and 
all  the  records  of  the  Japanese  Stand- 
ards Committee  were  destroyed  at  the 
time  of  the  great  earthquake.  Never- 
theless, it  has  been  re-established  and 
is  now   going   forward  actively. 

As  one  of  their  first  larger  pieces  of 
work,  the  Japanese  have  adopted  a 
series  of  preferred  numbers  or  stand- 
ard dimensions  employed  in  the  build- 
ing of  machines  and  structures,  and 
so  reduce  to  a  minimum  the  elements 
needed  in  the  manufacture  and  hand- 
ling of  things  such  as  drills,  gages, 
templates,  wrenches,  and  other  com- 
mon tools. 

The  Japanese  have  altogether  forty- 
seven  projects  under  way  and  ar«  well 
advanced  in  work  on  mechanical  and 
electrical  machinery  and  equipment,  as 
well  as  the  very  important  funda- 
mental standards  of  rolled  steel  sec- 
tions used  in  civil  engineering  and  the 
building  trades. 

Italy  which  is  also  comparatively 
new  in  the  work,  has  thirty-nine  active 
projects  under  way.  Particularly 
important  are  those  for  standardiza- 
tion of  screw  threads,  bolts  and  nuts, 
pipes  and  tubes,  and  steel  sections  for 
shipbuilding. 

So  important  is  the  international  ex- 
change of  information  in  this  field  that 
ten  of  the  national  bodies  publish 
regular  journals  concerning  their  work 
—both  drafts  of  new  standards  and 
announcements  concerning  standards 
approved  or  in  contemplation.  These 
countries  are  Germany,  Austria-Hun- 
gary Italy,  France,  Sweden,  Holland, 
Switierland,  Czechoslovakia  and  Nor- 
way The  American  Engineering 
Standards  Committee  receives  and  di- 
gests all  of  these  for  the  information 
of  its  members  and  affiliated  trade  and 
technical  organizations. 

In  order  to  facilitate  the  under- 
standing of  standardization  work  in 
foreign  countries,  the  Germans  have 
proposed  setting  up  a  central  co-opera- 
tive translation  bureau  for  standard- 
ization work.  Many  firms  m  Germany 
are  interested  in  foreign  standards, 
and  the  proposal  is  that  each  of  a  num- 
ber of  such  firms  shall  be  responsible 
for  the  translation  of  a  certain  set  of 
standards  into  German  and  supply 
enough  copies  of  the  translation  for 
distribution  among  other  interested 
organizations.  In  this  way  «^.^^  ,"' 
these  wide-awake  firms  will  finally 
have  a  complete  set  of  translations  of 
those  foreign  standards  which  are 
significant  in  its  field. 

The  Germans  have  made  another  in- 
teresting proposal— that  a  code  word 
be  "^et  up  for  every  standardized 
article,  permitting  such  items  to  be 
ordered  by  telephone  or  telegraph 
with  a  maximum  of  accuracy  and  a 
minimum  of  effort  and  expense.  Such 
code  words  would  also  be  of  impor- 
tance in  advertising  standardized 
articles  to  the  consuming  public,  much 
as  during  the  war,  the  highly  spec'aJ- 
ized  standardized  articles  of  military 
equipment  became  known  under  ab- 
breviated names. 

Czechoslovakia,  like  Japan  and 
Germany,  pays  particular  attention  to 
work  going  on  in  foreign  countries, 
and  strives  toward  putting  standardi- 
zation work   on   an  international  basis. 


Although        Czechoslovakia  started 

standardization  on  a  large  scale  but  a 
little  over  a  year  ago.  it  now  has  no 
less  than  fifty-four  committees  and  sub- 
committees with  six  hundred  mem- 
bers, preparing  standards  dealing  with  _ 
mechanical  engineering  subjects  alone. 
This  will  have  an  important  influence 
on  the  already  phenomenal  develop- 
ment of  the  Czechoslovakian  industries 
and  their  rapidly  increasing  export 
trade. 

Interesting  instances  of  the  huge 
savings  that  can  be  made  by  judicious 
standardization  are  recounted  by  the 
director  of  the  Czechoslovakian  work 
in  paper  before  the  first  international 
management  congress,  held  in  Prague 
this  year.  He  reports  the  use  of  forty 
different  types  of  small  rails  varying 
from  1%  to  3',i  inches  in  height.  Like- 
wise, during  nine  years  a  single  firm 
manufacturing  cars  tor  mine  railways 
and  industrial  trackage,  reports  having 
filled  orders  for  cars  involving  76  dif- 
ferent railway  track  gages.  The  same 
firm  has  a  thousand  different  patterns 
tor  wheels   for  such   cars. 

It  is  expected  that  in  the  case  of 
small  rails,  five  or  six  types  will  like- 
ly replace  the  40  now  in  use,  and  that 
five  track  gages,  including  the  interna- 
tional gage  for  street  and  steam  rail- 
ways, will  replace  the  76  cited  in  this 
second  example.  Instead  of  a  thousand 
different  wheel  patterns,  it  is  expected 
that  nine  wheels  of  a  heavy  type  and 
nine  of  a  light  type  will  cover  all  re- 
quirements. Following  this  simplifica- 
tion of  designs  and  stocks,  it  will  be 
possible  to  make  a  successful  begin- 
ning in  the  equally  important  problem 
of  standardizing  axles,  bearings  and 
other  associated  parts. 

The  Secretary  of  the  Czechaslova- 
kian  standardizing  body  makes  an  ir 
teresting  point  that  when  there  is  an 
unnecessary  diversity  in  products,  the 
buyer  has  more  difficulty,  rather  than 
less,  in  choosing  a  suitable  article,  so 
that  the  time  spent  in  making  the  pur-  f 
chase  may  actually  be  worth  more  than 
the  article  itself, — certainly  an  im- 
portant subject  in  the  broad  question 
of  national  economy,  where  the  buyers 
time  must  be  considered  as  an  element  j. 
of  economic  importance  second  only  to  j 
cost  of  manufacture  and  distribution  of 
the  product  sold.  This  unnecessary 
diversity  often  makes  it  impossible  for 
any  sound  mass  production  to  develop, 
to  the  great  loss  of  consumer  and  pro- 
ducer alike. 

The  British  Engineering  Standards 
Association,  the  oldest  and  largest  of 
the  national  standardizing  bodies,  has 
recently  completed  an  unusually  im- 
portant piece  of  work.  This  is  a  tabu- 
lation of  the  dimensions  and  properties  i 
of  standard  rolled  steel  sections  for  ; 
structural   purposes.  i 

It  begins  by  setting  down  methods 
of  calculating  the  strength  of  such 
sections  and  then  presents  the  stand- 
ard dimensions  which  have  been  adopt- 
ed for  the  "sections"  used  in  the  con- 
struction of  buildings  and  ships,  in- 
cluding equal  and  unequal  leg  angles, 
bulb  angles.  bulb  plates,  channels, 
beams,  and  T-bars.  A  complete  set  of 
tables  showing  the  metric  equivalents 
for  the  adopted  standard  dimensions 
is  given  also.  This  report  represents 
the  culmination  of  about  ten  years  of 
work  on  the  part  of  the  British  tech- 
nical committee  charged  with  this  dif- 
ficult task.  While  such  fundamental 
standardization      work      is    necessarily 
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very  slow,  Ita  economic  value  1b  ex- 
ceedingly great. 

The  British,  in  this  important  report, 
have  adopted  a  new  development  which 
has  also  been  discuKScd  In  German 
standardization  work, — namely,  the 
vstablishment  of  a  definite  five-letter 
code  word  for  every  standardized  Item. 

The  Canadian  Engineering  Standards 
Association  naturally  co-operates  very 
closely  with  the  Americans  on  the  one 
hand,  and  with  the  Uritish  on  the  other. 
One  of  the  most  important  of  their 
projects  Is  a  "Canadian  Electrical 
Code,"  work  upon  which  was  recently 
started,  based  largely  upon  the  Ameri- 
can standard  electrical  codes  for  pro- 
tection against  fire  and  casualty  haz- 
ards. 

The  Association  has  recently  brought 
out  an  interim  report  on  the  manufac- 
ture, testing  and  uses  of  gasoline  for 
automotive  purposes.  The  difficulties 
of  the  problem  were  such  that  the 
technical  committee  was  unable  to 
recommend  the  adoption  of  any  par- 
ticular specification  either  for  gasoline 
or  lubricating  oil.  The  data  provided 
in  this  publication,  however,  serve  to 
guide  and  assist  the  motorist  in  his 
purchase  of  gasoline  and  lubricating 
oil,  as  well  as  in  the  use  of  these  ma- 
terials. The  data  whicli  it  includes  are 
of  the  greatest  importance  to  all  con- 
cerned in  the  technical  problems  of  the 
production  and  use  of  gasoline  and 
oil.  The  report  includes  important 
suggestionB  for  obtaining  maximum 
fuel  economy  in  automobile  engines. 
Hints  are  also  given  as  to  the  proper 
selection  and  use  of  lubricating  oil  and 
the  minimizing  of  the  pollution  of 
crank  case  oil  by  unburned  gasoline 
leaking  past  the  pistons  and  by  con- 
densation of  moisture  within  the  en- 
gine and  in  the  crank  case. 


HOLLOW   TILE  W.\LLS    GIVEN'    FIRE 
TEST 


Hollow  building  tile  having  double 
shells  on  the  two  exposed  sides  give 
very  good  results  from  the  point  of 
view  of  fire  protection,  the  Bureau  of 
Standards  finds.  The  exposed  shell 
serves  as  a  protection  for  the  rest  of 
the  tile,  and  in  order  to  distribute  the 
stresses  properly,  the  webs  connecting 
this  outer  shell  with  the  inner  wall  of 
the  tile  should  be  thinner  or  less  In 
number  than  the  webs  back  of  the  in- 
ner walL 

Gypsum  and  Portland  cement  plaster 
coatings  over  hollow  tile  will  stay  in 
place  during  ordinary  fire  exposure  and 
will  give  about  the  same  protection 
from  fire  as  the  addition  of  one  wall 
and  cell  to  the  thickness  of  the   tile. 

The  addition  of  a  combustible  filler, 
such  as  sawdust,  to  the  clay  In  amounts 
from  5  to  15  per  cent  by  volume,  de- 
creases the  cracking  of  the  burnt  tile 
when  exposed  to  fire,  but  has  the  dis- 
advantage of  producing  a  decrease  in 
strength  for  the  larger  amounts  of 
filler,  thus  lessening  the  ability  of  the 
tile   to  carry  load   under  fire   exposure. 

More  than  100  tests  of  small  tile 
panels  have  been  made,  the  panels 
forming  one  side  of  a  special  furnace. 
Bight  tests  have  been  made  on  walls  11 
by  16  feet,  and  these  are  the  first  of  a 
series  of  50  fire  tests  to  be  conducted 
on  hollow  tile  walls  in  the  near  future. 
Some  of  these  walls  will  be  tested  re- 
strained by  the  heavy  panel  frame  as 
they  would  be  if  supported  by  cross 
walls  during  an  actual  fire.  Others  will 
be  unrestrained,  being  supported  only 
at  the  bottom.  In  some  of  the  tests 
the  walls  will  carry  their  normal 
working  load. 

Other  points  found  to  add  to  the 
quality  of  tile  are  sufficiently  fine 
grinding  of  the  raw  material,  the  even 
burning  of  the  clay  to  normal  hardness 
for  that  particular  clay,  the  provision 
of  sufficiently  heavy  shells  and  webs, 
and  the  use  of  ample  fillets  where  the 
webs  Join   the   shell. 


Here,  There  and  Everywhere 


(Special  Correapondence) 


"The  greatest  service  any  citizen  or, 
group  of  citizens  can  perform  is  th€ 
active  participation  in  all  national  and 
state  legislative  matters,  with  but  one 
purpose  in  mind,  serving  the  general 
public  to  secure  and  preserve  for  It. 
those  constitutional  and  fundamental 
rights  and  privileges  guaranteeing 
security  of  life,  property  and  the  pur- 
suit of  happiness,  in  the  fullness  and 
abundance  contemplated  by  our  fore- 
fathers,'"  is  the  way  J.  C.  Wuellner, 
Chairman  of  the  Legislative  Com- 
mittee of  the  Associated  Building  Con- 
tractors of  Illinois,  emphasized  the 
necessity  for  contractors  to  interest 
themselves  through  organization  in 
legislative  affairs  concerning  their 
business,  in  an  address  delivered  before 
the  association  at  its  last  district  con- 
vention held  in  CoUinsville,  September 
25.  Regarding  the  responsibility  of 
those  in  the  industry  to  the  work  of 
organization,  Mr.  Wuellner  had  the 
following  to  say,  "a  building  contrac- 
tor who  refuses  to  subscribe  to  and 
participate  in  the  association's  pro- 
grram  slack.s  his  plain  duty  toward 
citlizenship,  his  position  in  the  in- 
dustry, his  colleagues,  and  lastly  him- 
self. Like  a  man  without  a  country, 
he  is  to  be  pitied  because  he  lacks 
either  the  mentality  to  arrive  at  a 
conviction  or  the  moral  courage  to 
support  his  conviction. 


prominent  architect  of  St.  Louis,  uni- 
versal use  of  quantity  survey  service 
will  not  come  about  until  contractors 
learn  the  necessity  of  charging  for 
estimates  regardless  of  their  success  In 
curing  the  work. 


More  than  2500  apprentices  In  nine 
building  trades  receive  Instruction 
two  nights  a  week  in  New  York  under 
a  definite  agreement  with  the  Board 
of  Education,  employers  and  the 
unions.  Attendance  at  the  schools  Is 
enforced  by  the  unions,  which  allow  a 
year  off  the  apprenticeship  period.  The 
boys  are  guaranteed  jobs  as  second 
year  apprentices  by  the  employers 
upon  completion  of  the  training.  The 
latest  addition  to  the  list  of  trades  be- 
ing taught  is  plastering.  Following  is 
a  list  of  some  of  the  major  trades  in 
which  instruction  is  being  offered  and 
the  enrollment  in  the  various  courses: 
Plasterers,  220;  sheet  metal  workers, 
350;  carpenters,  1548;  cement  workers, 
49;  painters  and  decorators,  124;  elec- 
tric wiring,  332;  bricklayers,  440. 


That  builders  waste  millions  of  dol- 
lars annually  through  failure  to  take 
advantage  of  quantity  survey  bureau 
service  was  made  clear  by  L.  K.  Com- 
stock  in  an  address  recently  before 
the  New  York  Building  Congress. 
"Studies  of  the  cost  of  estimates  plus 
the  selling  effort  expended  on  them 
reveal  the  fact  that  for  every  J1,000,000 
worth  of  building  construction  in  New 
York  City  $30,300  is  spent  by  contrac- 
tors before  actual  consttruction  can 
begin,"  he  said.  "The  practical  solu- 
tion would  be  a  charge  for  estimates 
commensurate  with  the  cost  of  making 
them.  Then  a  reduction  in  the  number 
of  estimates  desired  by  the  owner 
would  naturally  follow." 

In    the    opinion    of    E.    J.    Russell,    a 


Figures  recently  compiled  by  the 
Citizens  Committee  to  Enforce  the 
Landis  Award  in  Chicago  show  that  the 
Illinois  metropolis  has  had  the  most 
phenomenal  buildfng  boom  ever  wit- 
nessed by  any  American  city  in  the 
three  year  period  sinve  November  15, 
1921.  During  this  time  building  per- 
mits amounting  to  $760,000,000  have 
been  issued,  which  amount  equals  the 
total  for  the  nine  year  period  previous 
to  November  15,  1921.  One  of  the  In- 
teresting features  of  the  report  Is  that 
there  has  been  a  constantly  increasing 
number  of  permits  Issued  for  two  fiat 
and  single  dwellings,  indicating  that 
there  Is  a  well  defined  movement  on  in 
Chicago  for  home  ownership. 

During  the  first  six  months  of  1924 
permits  were  issued  in  sixty-eight 
cities  of  the  United  States  having  a 
population  of  100,000  or  over  for  dwell- 
ings to  house  205,193  families.  For  the 
same  period  last  year  permits  were 
issued  for  dwellings  to  house  197,819 
families. 


Trend    of    The    Material    Market 

Through    the    courtesy    of    the    National  Association  of  Purchasing  Agents 

we  reproduce  some  figures  relative  to  the  probable     trend   of  a  number     of 
building  materials. 

Number  of  Those  Who  Believe  Price  Trend  Will  Ba 

Up  Stationary  Down 

Copper    - 43  48  6 

Linseed  oil 13  ^1  ''J 

Northern  hardwoods 10  25  * 

Southern            "          -  1"  25  « 

Southern     softwoods 12  »»  * 

AVestern             "          20  34  6 

Finished   steel 31  57  11 

Semi   finished   steel 16  **  ' 

Glass     2  39  2 


.48  OUR  NEIGBBOR  IIV  L,OS  ANGELES 

SEES  US 


The  Southwest  Builder  and  Contrac- 
tor, published  in  Los  Angeles,  com- 
ments on  the  San  Francisco  wage  scale 
and  business  conditions  in  this  district 
as  follows: 

"San  Francisco  Builders'  Exchange 
announces  that  the  standard  wage  scale 
in  the  building  trades  of  that  city 
fixed  for  1925  is  substantially  the  same 
as  that  which  has  prevailed  during  the 
greater  part  of  the  current  year.  Liv- 
ing costs  were  carefully  considered  in 


fixing  the  scale  and  attention  was  also 
given  to  the  matter  of  producing  steady 
employment  for  the  worker  and  en- 
couraging home  building.  Conditions 
in  the  building  Industry  in  San  Fran- 
cisco have  been  apparently  stabilized 
on  a  satisfactory  basis  as  the  volume  of 
construction  has  steadily  Increased 
during  the  last  year,  and  the  outlook, 
according  to  those  well  informed  on 
the  situation,  in  the  Bay  district  Is 
very  encouraging.  Improved  conditions 
in  the  building  industry  are  reflected 
In  the  steady  prosperity  of  San  Fran- 
cisco." 
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PUBLICATIONS 


CONCIIETE    PRODUCT    SIZES    TO    BE 
REDUCED 


"Rules  for  Grading  California  Pine,' 
the  new  book  of  grading  rules  of  the 
California  White  and  Sugar  Pine  Manu- 
facturers' Association,  is  off  the  press. 
This  book  contains  the  rules  that  be- 
came effective  on  Septeniber  15,  and  is 
being  distributed  to  all  lumber  users 
who  wish  to  be  completely  informed  on 
the  subject  of  lumber  grading.  The 
former  grades  and  sizes  of  lumber  of 
this  association  are  well  within  the 
minimum  standards  that  have  been 
fl-Ked  and  in  accordance  with  which  this 
new  rule  book  was  compiled.  It  was, 
however,  necessary  to  make  numerous 
changes  in  and  additions  to  the  for- 
mer rules  In  order  to  bring  them  more 
closely  in  line  with  the  national  pro- 
gram of  lumber  standardization. 
Among  the  important  changes  and  ad- 
ditions are  the  Inclusion  of  new  terms 
under  which  re-inspections  are  made, 
a  number  of  definitions  of  defects  and 
blemishes  that  were  adapted,  the  in- 
corporation of  American  Lumber 
Standard  sizes  for  dressed  yard  lumber, 
both  standard  and  extra  standard,  the 
placing  of  grades  1  and  2  Clear  under 
factory  lumber  classification,  the  ad- 
dition of  a  new  grade  of  B  Select  and 
Better  to  the  yard  grades,  and  the  ad- 
dition of  rules  for  grading  California 
white  fir,  California  Douglas  fir,  and 
California  incense  cedar.  The  grading 
rules  lor  dimension  lumber  also  were 
made  more  explicit. 


The  Appellate  Division  of  the  New 
York  Supreme  Court  has  ruled  "that 
the  courts  have  no  power  to  compel 
membership  corporations  or  voluntary 
associations  to  accept  an  applicant  as 
a  member."  This  decision  was  the  re- 
sult of  a  suit  brought  by  an  applicant 
for  membership  in  the  International 
Printing  Pressmen's  and  Assistants 
Union  against  the  directors  to  compel 
them  to  issue  union  card  to  him  after 
his  application  was  rejected. 


"Choosing  an  Occupation,"  by  Ziegler 
and  Jaquette,  is  a  well  written  text- 
book on  vocational  civics.  If  used  as 
a  public  school  text  book  it  will  help 
many  pupils  to  choose  a  vocation.  The 
chapter  on  the  building  trades  is  un- 
usually well  written,  and  the  opportun- 
ities offered  to  workers  in  the  building 
trades  are  clearly  outlined.  The  vol- 
ume is  published  by  the  John  C.  Wins- 
ton Company,  Philadelphia. 


Acting  in  conjunction  with  the  De- 
partment of  Commerce,  several  organi- 
zations such  as  the  American  Concrete 
Institute,  the  Portland  Cement  Asso- 
ciation, and  the  Concrete  Products  As- 
sociation finally  have  put  through  the 
program  for  standardization  and  sim- 
plification in  the  concrete  products  in- 
dustry. The  result,  as  soon  as  all  the 
manufacturers  have  adopted  the  pro- 
visions of  the  agreement,  will  be  4 
sizes  of  concrete  blocks,  3  sizes  of  load 
bearing  tile,  6  sizes  of  partition  tile, 
and  1  size  of  concrete  brick. 

The  new  sizes  will  go  into  effect  on 
June  1,  1925,  and  will  continue  in  effect 
1  year,  at  which  time  will  be  taken  up 
again  for  correction  any  sizes  that 
might  have  been  found  to  be  less  de- 
sirable than  some  new  sizes.  The  sizes 
to  be  proposed  to  the  trade  by  the  di- 
vision of  simplified  practice  of  the  De- 
partment   of    Commerce    follow: 

TABLE    1— CONCRETE    BLOCKS 


The  ProBert  Sheet  Metal  Company, 
Incorporated,  Covington,  Kentucky,  has 
issued  two  new  catalogs  for  distribu- 
tion to  contractors  and  architects.  One 
catalog  illustrates  and  describes  kala- 
mein  doors  and  trim  and  other  archi- 
tectural sheet  metal  products;  the  sec- 
ond catalog  describes  and  illustrates 
the  marquise  and  includes  specifica- 
tions  covering   construction. 


The  Conveyors  Corporation  of  Amer- 
ica, 326  West  Madison  St.,  Chicago,, 
has  issued  an  8-page  bulletin  describ- 
ing the  American  high  duty  conveyor 
designed  to  handle  ashes  and  cinders 
from  large  power  plants.  Features  of 
the  new  conveyor  are  fully  described 
in  the  new  bulletin  and  are  well  il- 
lustrated with  halftones. 


"Thawing  Frozen  Water  Pipes  with 
Electric  Current,"  by  D.  D.  Weing  and 
C.  F.  Bowman,  is  the  title  of  Bulletin 
Number  7  of  the  Engineering  Extension 
Service,  Purdue  University,  Lafayette, 
Indiana. 


HEIGHT 
Inches 

7% 
7% 
7% 
7% 


12 

LENGTH 
Inches 
15% 
15% 
15% 
15% 


TOLERANCE 
Inches 
Minus   H 
Minus   % 
Minus   % 
Minus   % 


Minus  ^ 
Miuus  M, 
Minus  Vi, 
Minus   % 

TOLERANCE 
Inches 
Minus   % 
Minus   % 
Minus   % 
Minus   % 


TABLE        2— CONCRETE        BUILDING 
TILE* 
LOAD    BEARING 

HEIGHT                WIDTH  LENGTH 

Inches                 Inches  Inches 

5                             3%  12 

5                             8  12 

5                           12  12 

PARTITIONS 


♦Not  more  than  3  per  cent  permissible 
variation  over  or  under  for  dimensions 
covering  height,  width,  or  length. 

TABLE   3— CONCRETE  BRICK 

FACE    AND    COMMON 

HEIGHT  WIDTH  LENGTH 

Inches  Inches  Inches 

2%  3%  8 


Union  Lumber  Company  of  Fort 
Bragg  has  filed  a  complaint  with  the 
Railroad  Commission  against  Southern 
Pacific  Company,  Northwestern  Pacific 
Railroad  Company,  and  California 
Western  Railroad  and  Navigation  Com- 
pany, charging  defendant  with  collect- 
ing during  the  years  1921-22  and  23, 
excessive  rates  on  lumber  and  lumber 
products  consigned  from  Fort  Bragg 
to  El  Verano  Lumber  Company  at  El 
Verano  between  Santa  Rosa  and  Shell- 
ville  Junction  on  the  line  of  Southern 
Pacific  Railroad,  and  asking  reparation 
for  the  alleged  excessive  charges. 


Adrain  Joyce,  president  of  the  Glid- 
den  Paint  Company  and  interested  in 
the  California  Zinc  Company,  is  re- 
ported to  have  purchased  the  After- 
thought properties  at  Ingot,  Shasta 
County,  and  contemplates  mining  de- 
velopments. To  handle  ore  from  the 
Afterthought  a  fiotation  plant  is  to  be 
constructed  at  Bully  Hill  with  a  daily 
capacity  of  300  tons.  An  8-mile  tram 
line  from  the  Afterthought  to  the 
Bully  Mill  smelter  is  to  be  constructed 
and  ore  from  the  Afterthought  con- 
centrated at  Bully  Hill. 


Seattle  plant,  properties  and  holdings 
of  the  Washington  Products  Company, 
5851  East  Marginal  Way,  Seattle,  have 
been  transferred,  by  sale,  to  the  Schu- 
macher Wall  Board  Corporation  of  Los 
Angeles.  The  plant,  it  is  said,  will 
continue  to  manufacture  Washington 
wall  board,  as  heretofore,  in  addition 
to  Schumacher  wall  board.  The  latter 
product  is  well  known  in  the  Califor- 
nia field. 


S.    F.    RUNS    NINTH    IN    U.    S.    BUILD- 
ING CONSTRUCTION 

Renewed  building  activity  is  inevi- 
table now  that  all  political  uneasiness 
is  at  an  end,  according  to  a  review 
by  the  Indiana  Limestone  Quarryman's 
association. 

"The  anticipated  new  record  for 
building  construction  has  already  been 
made  certain,"  says  the  summary  of 
President  Thomas  J.  Vernia.  "Contracts 
for  the  ten-months'  period  including 
preliminary  figures  for  October  have  a 
valuation  of  approximately  $4,200,000,- 
000,  which  exceeds  any  previous  record. 

"New  York's  unprecedented  volume  of 
building  has  been  nearly  three  times  as 
large  as  the  huge  Chicago  program, 
while  Chicago  has  nearly  doubled  De- 
troit's record.  Los  Angeles  has  been  a 
close  fourth  in  the  10  month  period, 
with  Philadelphia,  Cleveland,  Balti- 
more, Boston,  San  Francisco  and  Mil- 
aukee,  follow  in  about  the  order 
named. 


The  product  of  the  San  Carlos  As- 
bestos Mining  Co.  at  Globe,  Ariz.,  has 
been  contracted  to  the  Asbestos  Limited 
Co.  of  New  York.  The  monthly  output 
is  about  30  tons,  packed  on  mule-back 
six  miles  to  a  road  from  the  mines, 
which  are  in  the  White  mountains,  45. 
miles  from  Springerville.  Two  grades 
are  produced,  including  some  long 
fiber  of  very  high  quality,  selling  up 
to    $425   a   ton. 

Following  a  30-day  shut  down  the 
calcining  plant  of  the  Sierra  Magneslte 
Company  at  Porterville  has  been 
reopened.  The  plant  was  closed  down 
for  repairs.  Due  to  a  slackening  de- 
mand for  magnesite  and  kellastone 
stucco  products  the  working  force  at 
the  mines  has  been  reduced  to  35 
where  ordinarily  from  85  to  90  men  are 
employed. 

The  McGilvray  Raymond  Granite  Co. 
of  San  Francisco  has  filed  a  complaint 
with  the  Railroad  Commission  against 
the  Southern  Pacific  Company,  asKing 
reparations  in  the  sum  of  $188.13,  al- 
leged excessive  freight  rates  collectod 
on  granite  from  Hillside  to  Sacramento. 

O.  D.  Arnold  of  Visalia,  whose  plan- 
ing mill  was  destroyed  by  fire  Oct.  8, 
has  purchased  new  equipment  and  will 
commence  operations  at  once  in  a  new 
plant  in  East  Main  street,  Visalia. 
The  new  quarters  cover  an  area  of  50 
by  75  feet. 

Brown-Bevis  Company,  Inc.,  470  B. 
Third  St.,  Los  Angeles,  has  secured 
the  exclusive  agency  on  the  Southern 
California  district  for  the  Haslett 
spiral  chute. 
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Building  News  Section 


APARTMENTS 


1. tract  Awarded. 
r  &   STORE   BLDG.  Cost,   $22,500 

\    JOSE,    N    90    ft.    ot    lot3    9,    10,    11 

Hayes  Subd..  San  Jose. 

-story    apartment    and    store    bldg. 

1 4  stores  and  6  apartments). 
H.r — Michel  Do  Sando.  10th  &  Santa 

Clara  Sis.,  San  Jose. 
Lhitect — The  Stone  Tile  Plan  Service 

Uept.,    Alameda    &    Stockton,    San 

Jose, 
utractor   —    W.    B.    Boulter   &   Dyke 

Walton,  County  of  Santa  Clara,  Cal 


Contracts  Awarded. 
1.  HOUSE  Cost,  $140,000 

\   FKANCISCO,  Eddy  E  of  Larkin. 
story    reinforced      concrete     apart- 
ment  house    (108   rooms,   two-room 
apartments). 

iiL-r — E.   v.  L.acey,  180  Jessie  St.,  San 
Francisco. 

nliitect  —  J.  C.  Hladik,  Monadnock 
Bids.,   San   Francisco. 

Ivctriciil  work  to  Alta  Elec.  Co.,  311 
Turk   St.,   San  Francisco. 

uiiirureiiig:  steel  to  Badt-Falk  Co.,  74 
.New  Montgomery  St.,  S.  F. 

limber  to  Sudden  &  Christenson,  230 
<.:alif.  St.,  San  Francisco. 

i.'isiertug  to  J.  Greenback,  185  Stev- 
enson St.,  San  Francisco. 

illivork  to  Helnhardt  Lumber  and 
l^laning-  Mill  Co.,  Jerrold  &  Barne- 
veld,    fcan   Francisco. 

iirdwond  floors  to  Royal  Floor  Co., 
620   4th  St.,  San  Francisco. 


Sub   Contracts   Awarded. 
AI'ARTMENTS  Cost,    $55,000 

SAN   FRANCISCO,    SW   Van   Ness   Ave. 

and  Larch  Street. 
Six-st;ory     reinforced     concrete     apart- 
ments   (30    apts.) 
Owner — J.   Greenbach,      185      Stevenson 

St.,    San    Francisco. 
Architect — J.   Hladik,  Monadnock  Bldg. 

San  Francisco. 
Plumbing    to    E.    V.    Lacey,    180    Jessie 

St.,    San    Francisco. 
nuiivork    to    Acme     Planing    Mill    Co., 

1899   Bryant   St.,   San   Francisco. 
t'onerete  ivork  to  Mission  Concrete  Co. 

180  Jessie   St.,   S.  F. 
Sub-figures  are  being  taken  on  other 
1    itions   of  the  work. 


■  lapleting  Plans — Figures  To  Be  Tak- 
en  in   a  "Week. 

APT.  BLDG.  Cost,  $45,000 

SACRAMENTO,  Cal. 

Two-story  brick  colonial  style  apt. 
bldg.   (IS  apts.) 

Owner — Withheld. 

Architect — Jens  C.  Peterson,  Peoples 
Bank  Bldg.,   Sacramento. 


Cost,   $25,000 


lis  Being  Figured. 
T.   BLDG. 
.i.lt:RAMENTO.  Cal. 
Three-story    brick   and    stucco    Spanish 

arch.   apt.   bldg.    (10   apts.) 
Owner — Withheld. 

'-r-hitect  — ■  Jens  C.   Peterson,  Peoples 
Bank   Bldg.,   Sacramento. 


'  nstruetion  To  Be  Started  Next  Week 
By  Day  Labor  and  Segregated  Con- 
tracts. 

APARTMENTS  Cost,  $20,000 

SAN  FRANCISCO,  SW  30th  St.  and 
San  Jose  Av». 

Two-story  frame  &  stucco  apartments 
(4   4-room  apts.) 

Owner — E.  V.  Lacey,  ISO  Jessie  St., 
San   Francisco. 


Plans  Being  Prepared. 

.^PT.   BLDG.  Cost,    $80,000 

SACRAMENTO,  Cal. 

Three-story    brick    colonial    style    apt. 

bldg.  (32  apts.) 
Owner — Withheld. 
Architect — Jens     C.    Peterson,     Peoples 

Bank  Bldg.,  Sacramento. 


Plans  Being  Prepared. 

APARTMENTS  Cost,    $ 

SAN  FRANCISCO.  NW  Sacramento  and 
M;;son  Sts. 

Eight-story  Class  A  apartment  build- 
ing, 106x150,  pressed  brick  and 
terra    cotta    exterior. 

Owner — Eugene   Fritz. 

Architect  —  E.  E.  Young,  251  Kearny 
St.,  San  Francisco. 


To  Be  Done   By  Day's  Work. 

STORE   &  APT.  Cost,   $22,000 

SAN   RAFAEL,   Marin  Co.,  Cal.,   Shaver 

and  Fourth  Sts. 
Two-story  frame  and  stucco   store  and 

apt.  bldg.,  Spanish  archt.,  tile  roof. 
Owner — A.  Christensen,   San  Rafael. 
Architect  —   Geo.     de     Colmesnil,     De 

Young    Bldg.,    S.    F. 
Contractor — Owner. 

Segregated  figures  will  be   taken   on 
electrical  work,   plumbing,   etc. 


Contract  Awarded. 

APARTMENTS  Cost,    $40,000 

SAN    FRANCISCO.      Guerrero    St.    near 

Twentieth. 
Tiree-story  and     basement  frame     and 

stucco  apartments   (7  2  and  4-room 

apts.) 
Owner — Withheld. 
Architect — W.    C.    Mahoney,    892    Union 

St.,   San   Francisco. 
Contractor — Maher   &   Rawls,    579    Mills 

Bldg.,  San  Francisco. 


Contract  Awarded. 

APT.,    STORE    BLDG.    &    GARAGES 

Cost,  $20,300 

OAKLAND,      Alameda      Co.,    Cal.      NW 
cor.  High   St.   &  Brookdale  Ave. 

Apartment  and  store   building  and  ga- 
rages. 

Owner — W.    A.    Stokes,    2812    38th  Ave., 
Oakland. 

Architect — W.   J.   Wilkinson,    220   How- 
ard Ave.,  Oakland. 

Contractor — Geo.    H.    Lydicksen.       1616 
25th    Ave.,    Oakland. 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-up-Dors,  'rt-co-dors,  Cohald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  dlverslfled 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The   fireproof,    ventilated    non- 
slipping  flooring.  —  Irving  Iron 
Works  Co. 
LIGM  SALTOE 
Best  Wood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CAXIFOEJfIA  STREET 

Sutter  5907  San  Francisco 


Completing  Plans — Ready  For  Figures 
in  Two  Weeks. 

APARTMENTS  Cost,    $250,000 

SACRAMENTO,  Sacramento  Co.,  Cal. 
SE  Eleventh  and  N  Sts. 

Nine-story  reinforced  concrete  apart- 
ment house  (48  2  and  3-room  apts.) 

Owner — Manuel  Lewis. 

Architect — Geo.  C.  Sellon  &  Co.,  Mitau 
Bldg.,   Sacramento. 


Plans    Completed. 

APARTMENTS  Cost,    $ 

SAN  FRANCISCO.  N  Jackson  St.,  bet. 
Laguna  and  Buchanan  Sts.,  50x128. 

Eight-story  Class  B  apartment  house 
8  apts.  of  7  to  9  rooms.  (Italian  de- 
sign, terra  cotta  and  cement  ex- 
terior). 

Owner — Withheld. 

Architect — Samuel  L.  Hyman  and  A. 
Appleton,   68   Post  St.,  S.  F. 


Contract  Awarded. 

STORE  BLDG.  Cost,  $14,000 

OAKLAND.  W  San  Pablo  Ave.  60  S  60th 

Street. 
Two-story    15-room  tile   apt.  and  store 

building. 
Owner — M.    Lagario    &    Bros.,    939    3rd 

St.,    Oakland. 
Contractor — L.  H.  Whittaker,  La  Vista 

Apts.,    Oakland. 


Contract  Awarded. 

APT.   BLDG.  Cost,   $31,500 

OAKLAND,    S    Perry    St.    60    W    Grand 

Avenue. 
Three-story  26-room  apt.  bldg. 
Owner — H.    Alexander,    2327    Bush    St., 

San  Francisco. 
Contractor— Jas.    L.    Rich,    743    Hillgirt 

Circle,  Oakland. 


Completing    Plans    Ready    For   Figures 

In  About  Ten  Days. 
APARTMENTS  Cost,   $750,000 

OAKLAND,   Alameda   Co.,    Cal.     Facing 

Lake   Merritt     between     Alice   and 

Jackson   Sts. 
Twelve-story   Class   A  apartment   bldg. 

(20  apts.,   7  rooms  each). 
Owner — George  Jamieson. 
Architect  —  Maury   I.   Diggs,    19th  and 

Telegraph  Ave.,  Oakland. 


Contract    Awarded. 

APARTMENTS  Cost,   $37,500 

SAN     FRANCISCO.       Geary       St.       near 

Boyce  St. 
Two-story   store   and   apartment   house 

building. 
Owner — W.   B.   Hayward. 
Architect — Ashley    &    Evers,    58    Sutter 

St.,   San   Francisco. 
Contractor — J.   F.  Sampson,   Monadnock 

Bldg.,   San   Francisco. 


SEATTLE.  Washington.  —  Architect 
Henry  Bittman,  Securities  Building, 
preparing  plans  for  3-story  and  bas« 
masonry,  fireproof,  80  by  108  ft.,  apart" 
ments  to  be  erected  at  Fifth  Ave.  and 
Vine  St..  for  Mrs.  Henry  Bittman;  will 
contain  42  suites  of  2  and  3  rooms, 
est.  cost  $160,000. 


BONDS 


Plans   Being  Figured — Bids   Close   Dec. 

1.  1924,  7  P.  M. 
CHURCH  Cost,     $55,000 

SAN  LEANDRO,  Alameda  Co.,  Cal.     San 

Leandro. 
Two-story      Gothic      style    frame      and 

stucco   church   building. 
Owner  —  First     Presbyterian     Church, 

San  Leandro,  Cal. 
Architect — Rollin    S.    &   Paul   V.    Tuttle, 

363  17th  St.,  Oakland. 
Bids   are    being   taken   for   a   general 
contract. 


jTRESNO,  Fresno  Co.,  Cal. — Pinedale 
School  District,  Fresno  County,  will 
hold  bond  election  Nov.  21,  at  which 
time  it  is  proposed  to  vote  $35,000  for 
school   improvements. 
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EAGLE  ROCK,  Los  Angeles  Co.,  CaL 
— Lindley  &  Selkirk,  800  American  Bk. 
Bide.,  Los  Angeles,  are  preparing 
sketches  for  a  church  at  the  southeast 
corner  of  Colorado  Blvd.  and  Hermosa 
Ave.,  Eagle  Rock,  for  the  Methodist 
Church;  site  is  133x220  ft.  No  details 
decided. 

TURLOCK,  Stanislaus  Co.,  Cal. — The 
Episcopal  Guild  with  headquarters  in 
the  Gotobed  Bldg.,  plans  to  start  con- 
struction about  March  1  on  new  church 
building  at  Diablo  and  Marshall  Sts. 

ATWATER,  Merced  Co.,  Cal. — Exca- 
vation has  been  started  by  day  labor 
on  proposed  edifice  for  Church  of  God; 
will    be    frame    construction,    28    by    40 

feet.  

MARTSVILLE.  Yuba  Co.,  Cal.— Meth- 
odist Church  plans  early  construction 
of  new  edifice  at  8th  and  High  Sts., 
est.  cost,  $30,000.  A  contract  for  the 
parsonage  building  has  already  been 
let  to  Daniels  &  Burroughs,  Marysville 
contractors,  at  $5500. 

CRESCENT  CITY,  Del  Norte  Co.,  Cal. 

Election    will    be    called    shortly     to 

vote   bonds    to    finance   construction    or 
city  hall,  library  and  flrehouse. 


CHURCHES 


PASADENA,  Los  Angeles  Co.,  Cal. — 
O  F  Hockins  has  contract  for  one- 
story,  mezzanine  and  basement  church 
building  at  the  corner  of  Lake  Aye. 
and  Woodbury  Road,  for  Westminister 
Presbyterian  Church.  Marston,  van 
Pelt  &  Maybury,  25  S.  Euclid  Ave.,  Pas- 
adena, and  422  Union  Oil  Bldg.,  Los 
Angeles,  are  the  architects;  90xia  ft. 
frame  construction,  cement  exterior, 
concrete  walls,  terra  cotta  trim,  com- 
position and  shingle  roofingi  metal 
lath,  steel  beams,  cement  and  hardwood 
floors,  wrought  and  cast  iron,  Are  doors. 
Cost,    ?60,000. 

YOSEMITE,  Mariposa  Co.,  Cal. — State 
Federation  of  Churches  proposes  to 
start  early  construction  of  new  church 
building  at  Yosemite.  An  interdenom- 
inational committee,  consisting  of  Rev. 
A  J.  Gunn,  Presbyterian,  of  Modesto; 
Father  Doyle,  Catholic,  of  Merced,  and 
Rev.  Hawkins,  Episcopal,  of  Fresno, 
has  been  appointed  by  the  State  Fed- 
eration to  formulate  plans  for  the  new 
church  and  to  carry  them  forward  with 
the  support  and  backing  of  the  federa- 
tion. A  structure  costing  175,000  is 
contemplated,  the  funds  to  be  raised  by 
visitors  to  the  valley  contributing  one 
dollar  each. 


GLENDALE,  Los  Angeles  Co..  Cal.— 
Architect  Chas.  Cressey,  130  S.  Brand 
Blvd.,  Glendale,  is  taking  bids  for  new 
edifice  and  remodel  present  building  oi 
First  Baptist  Church  at  the  northwest 
corner  of  Wilson  Ave.  and  Louise  St.. 
Gltndale.  Bids  to  be  in  December  lo 
electric  wiring;  bids  for  finish  hard- 
ware, electric  fixtures,  leaded  glass, 
gas-steam  heating,  decorating,  church 
seats  and  pipe  organ  will  be  taken 
after  general  contract  awarded.  Gen. 
contract  includes  reinforced  concrete 
basement  and  foundation,  stuccoed 
brick  walls,  cast  stone  trim,  interior 
wood  frame,  stucco  over  Locklath,  day 
tile  and  composition  roof,  Hy-rib  and 
cement  walls;  cement,  O.  P.  and  oak 
floors;  integal  waterproofing;  struc- 
tural steel  frame  for  tower,  balcony 
and  roof;  sidewalk  lights,  ornamental 
balconies,  accordion  partitions,  texture 
plaster  for  interior,  Celotex  paneled 
ceilings.  New  structure  will  provide 
main  auditorium  and  balcony  with  HdO 
seats,  with  supplemental  250  seats  in 
old  building;  community  hall,  women  s 
reception  room,  parlor  and  rest  room, 
administration  offices  and  pastor's  suite, 
social  hall,  56x44  ft.,  with  annex,  ser- 
vice department  added  to  existing 
kitchen,  18  retiring  rooms  grouped 
with  baptistry  pool,  beginners  and 
nursery  department  with  patio,  prim- 
ary, junior,  intermediate  and  senior 
departments  each  with  assembly  room; 
tower  93  ft.  high  for  chimes  and  orna- 
mental lighting;  estimated  about  ?1.^,- 
000. 


Saturday,    November    28.    1924 


Plans  Complete — Sub-Bids  Being  Taken 
FACTORY  BLDG.  Cost,  i — 

OAKLAND,   Alameda   Co..   CaL 
Two-storv   brick   and   steel   frame   fac- 
tory   bldg.,    80x105. 
Owner — Barrow  Pringle  Co. 
Architects    Contractor    —    The    Austin 
Co.    of   California,    244    Kearny   St., 
San  Francisco. 


FACTORIES  &  WAREHOUSES 


Completing    Plans— Ready    for   Figures 
in    Three   Weeks.  __,  ^    ^ 

WAREHOUSE  Cost,    »35,0o0 

PALO  ALTO,   Santa  Clara  Co.,  Cal. 
Four-story    reinforced    concrete    ware- 
house. 
Owner — Withheld.  ^     , 

Architect— Birge  M.  Clark,  600  Embar- 
cadero,   Palo   Alto. 


Completing   Plans— Ready    for   Figures 

buildings"''"  Cost,    $120  000 

SACRAilENTO,     Sacramento     Co.,   Cai. 

16th  and  North  C  Sts. 
Two   one-story  reinforced  concrete  and 

brick    veneer      terminal      buildings 

(steel  sash  and  steel  rolling  doorsj. 
Owner — Sacramento  Produce  Terminal. 
Architect — Dean   &   Dean,   City   Library 

Bldg.,   Sacramento. 


TORRANCE,  L.  A.  Oo.,  Cal.  —  J.  A. 
Davidson,  care  of  W.  W.  Johnston,  1403 
Marcelina  St.,  Torrance,  will  supt.  erec- 
tion of  cem.  plas.  church,  49x52  ft.,  at 
Engracla  and  Arlington,  Torrance,  for 
First  Christian  Church.  Plans  by  Da 
Wight  I.  Kindig,  451  N  Western  Ave. 
Los  Angeles.  Comp.  rf.,  art  glass. 

TAFT,  Kern  Co.,  Cal. — ^Until  Dec.  15, 
7-30  P.  M.,  bids  will  be  received  by  J. 
H.  Langston,  Secretary,  Building  Com- 
mittee, First  Baptist  Church,  to  erect 
new  church  building.  Cert,  check  10% 
payable  to  First  Baptist  Church  of 
Taft  req.  Plans  obtainable  from  Secty., 
Room    6,    Security   Bldg.,    Taft. 


Plans  Being  Prepared.  „     ,     . 

LAUNDRY    BLDG.  Cost,    i 

CHICO,   Butte  Co.,  Cal. 

One-storv     reinforced    concrete     steam 

laundry  building,   60x80. 
Owner  —  French    American      L,aundry, 

Chico.  ^^. 

Architect — Cole  &  Brouchoud,  Chico. 

Plans  Complete — Sub-Bids  Being  Taken 

FACTORY  BLDG.  Cost,   | 

OAKLAND,  Alameda  Co.,  Cal.,  NW  30th 

and  Myrtle  Sts. 
One-story  brick  and  steel  factory  bldg., 

100x100. 
Owner — National  Elec.  Sign  Co. 
Architect  &  Contractor — The  Austin  Co. 

of  California,  244  Kearny  St.,  S.  F. 


Sub-Contracts      Awarded — Bids      Being 

Taken  for  Sheet  Metal. 
PRINTING   PLANT  Cost,    $25,000 

SAN  FRANCISCO.  E  Montgomery  St. 
N  Jackson   Street. 

One-story  and  bsusement  reinforced 
concrete  printing  plant  building,  50 
X  137   feet. 

Owner — Louis  R.  Lurie. 

Lessee — Bankers    Printing   Company. 

Architect — O'Brien  Bros.,  315  Mont- 
gomery St.,  San  Francisco. 

Contractor  —  Industrial  Construction 
Co.,  815  Bryant  St.,   S.  F. 

Lamker — 1.  H,  McCallum  Lumber  Co., 
748  Bryant  St.,  San  Francisco. 

HootiiiK- James  C'antiey  Roofing  Co., 
180    J    ssie    St.,    San    Francisco. 

-Sidewalk  Doors — Schrader  Iron  Works, 
Inc..  1247  Harrison  St..  S.  F. 

Mill  ^Vork — Empire  Mill,  750  Bryant 
St.,    San    Francisco. 

Steel  Sajih — Michel  &  Pfeffer  Iron  Wks., 
1413    Harrison    St.,    San    Francisco. 

Reinforcing  Steel — Gunn-Carle  Co..  444 
Market  St.,  San  Francisco. 

Dl'MB  AVaiter« — San  Francisco  Eleva- 
tor Co.,   860  Folsom  St.,   S.  F. 

PHwterlns — Francis  J.  O'Reilly,  180 
Jessie   St.,   San   Francisco. 

Plumbing — J.  J.  McLeod.  1246  Golden 
Gate   Ave..   San   Francisco. 

Electric  'Wor-k — Fred  Wilson  Co.,  520 
Valencia  St.,  San  Francisco. 

SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal.- — Architect  Leonard  L.  Jones, 
CO.'i  Grosse  -ildg.,  Los  Angeles,  has 
completed  plans  tor  a  two-siory  Cl.iss 
A  reinforced  conere  e  warehou.5e  at  the 
corner  of  Rialto  pnd  D  Sts..  San  Ber- 
n;vrdino,  for  the  Associated  Warehouse 
Cj  H.  C.  Shaw,  president.  123x2<i0  ft., 
concrete  exterior,  composition  roofing, 
cement  floors,  steel  sash,  skylights, 
loading  platform,  wire  glass.  Owner 
has  complete  charge  of  project.  Cost 
approximately  $150,000. 

SAN  DIEGO,  Cal.— Lange  &  Eerg- 
strom.  Washington  Bldg..  Los  Angeles, 
and  Commonwealth  Bldg.,  San  Diego, 
awarded  cont.  at  $103,000  to  const,  steel 
and  galv.  iron  shed,  930  ft.  long,  plus 
$10,300  for  cone,  bulkhead  bldg.,  30  ft. 
long.  Theo.  F.  Snyder,  Spreckels  Bldg., 
San  Diego,  awarded  cont.  at  $14,375 
for  steel  rolling  doors  for  entire  shed- 
and  bulkhead  bldg. 

VISALIA,  Tulare  Co.,  Cal. — Construc- 
tion has  been  started  on  $20,000  annex 
to  plant  of  Benham  Ice  Cream  Co..  at 
East  Main  and  Clark  Sts.;  cone,  found, 
with  brick  walls,  25x70  ft.  Total  cost. 
Including  equipment,  $20,000.  L.  W. 
Wilson  of  Fresno  Is  general  manager 
of  the  company. 

PITTSBURG,  Contra  Costa  Co.,  Cal. 
— Tri-Cities  Laundrv  Service,  recently 
incorporated  for  $50,000,  plans  early 
construction  of  laundry  building.  J.  M. 
Burroughs,  president  of  Oakland  Towel 
Co.,  976  28th  St.,  Oakland,  is  president 
of  the  company.  W.  G.  Latmier.  sec- 
retary of  the  State  Laundry  Ass'n.,  is 
secretary. 


"MacArthur  For  Piles" 

STBAIGHT  SHAFT  COMPRESSED  CONCRETE  PILE 
PEDESTAL  COMPRESSED  CONCRETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDrXG,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3549 


KING'S 
ORIENTAL 
STUCCO 

UntfoTB   Oola>r  and  Taztais 
"WnfrviooL  DwraM* 

Manufactured  hj 
J.  B.  IJNG  &  CO. 

NEW   YORK 

Send  for  Color  Card 

Pacific  Coaat   Salei  Agent 

490   Bumslde   St.,   Portland 

1151-EI  Mission  St,  Ban  Franolsoo 


Saturday.    November    29,    1924  BUILDING      AND      ENGINEERING      NEWS 
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LONG  BEACH,  U  A.  Co..  Cal.— Sle- 
'  '  rt  &  Hedden,  210  Brock  Bldg..  havo 
(ompl.  plans  and  bids  aro  being  taken 
on  2-Mtory  and  basement.  :;i-rin  brick 
office  and  Ice  cream  pl.-tiit  at  3025  E 
Anaheim,  for  Long  Beach  People's  Ice 
&  Cold  Storage  Co.;  53x111  ft.,  reinf. 
cone,  brii'k  walls,  terra  cotta  trim, 
comp.  and  tile  rfg.,  cem.,  tile  and  tor- 
razzo    fla.,    plate      glass,      ornam.      Iron, 

lel   sash,   vault,   hydro   elec.   elevator: 

iLC.   loading   platform   In    rear;   about 

...000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— \Vm.  Simpson  Constr.  Co.,  915  Bank 
of  Italy  lildg.,  has  ths  contract  on  per- 
centage basis  for  12-slory  Class  A  re- 
inforced concrete  storage  warehouse  on 
Highland  Ave.  near  Santa  Monica  Blvd.. 
for  Hollywood  Fircpruor  Storage  Co.,  C. 
E.  Toberman.  president.  Dimensions, 
60x200  ft.,  metal  sash,  plate  glass,  ele- 
vators     steel     rolling    doors;     $300,000. 

kins  are  being  completed  by  Archi- 
ls  Morgan,   Walls   &   Clements,   1124 

'  11  Xuys  Bldg.  ? 


T'OMONA,  Los  Angeles  Co.,  Cal. — 
Kichfield  Oil  Co..  Bartlett  Bldg.,  Los 
Angeles,  will  have  plans  Crawn  by 
own  engineering  department  for  oil 
and  gasoline  storage  and  distributing 
plant  at  Pomona.  Work  to  start  with- 
Ing  90  days:     $75,000. 


C'OMPTON',  Los  Angeles  Co.,  Cal. — 
•riion    Rock    Co.,    1403    E.    ICth    St.,    Los 

i^elcs,  is  having  plans  drawn  by  own 
■-; Sneering  department  and  will  take 
'Is  about  Dec.  loth,  for  6000-tou  re- 
rnrced  concrete  distributing  plant  on 

:icre  site  east  of  S.  P.  Ry.,  Comp- 
II.  Worlc  will  involve  installation  of 
ii'hinery,  in  addition  to  construction 
1   plant. 


B.ANNING,  Riverside  Co..  Cal. — John 
I.  Moore.  Banning,  has  contr.  for  tank 
1  .i.'ies.  warehouses,  pump  house  and 
i-arage  here  for  Standard  Oil  Co.;  3 
lii,000-gal.   tanks  will   be  erected. 


LOS  ANGELES,  Cal.— Elk  Mfg.  Co., 
6012  S  Main  St.  has  had  plans  prepared 
for  a  1-story  class  C  factory  bldg.,  in 
the  Central  Mfg.  dist. ;  100x75  ft.,  brick, 
press,  br.  facing,  comp.  rfg.,  wood 
trusses,  steel  sash,  skylights,  cem.  fls., 
Wm.  P.  Neil,  Terminal  bldg..  Central 
Mfg.   dist.,  will  superintend  the   constr. 


FLATS 


Plans   Being   Prepared   —   To   Be   Done 

By  Day's  Work. 
FL.A.T  BLDG.  Cost,  ?16,000 

SAN   FRANCISCO,  Divisadero   &  Union 

Streets. 
Two-storv  frame  and  stucco  flat  bldg. 

with  T  &  G  roof,  2  6-roora  flats  and 

garages. 
Owner — A.  Goodman. 
Architect   —   Walter   C.    Falch,    Hearst 

Bldg.,   San   Francisco. 


Contract  Awarded. 

FL.A.TS  Cost,  $8000  each 

SAN   FRANCISCO.    S   Lombard    127    152 

179   W  Steiner. 
Three   2-story   &   basement  frame   flats 

2  flats  each. 
Owner — Marina  Inv,  Co. 
Architect — A.   Fraschina,   1666  Lombard 

San   Francisco. 
Contractor— G.    Palati,    2229    Union    St., 

San   Francisco. 


Contract   Awarded. 

FLATS  Cost.   $13,000 

OAKLAND,  Alameda  Co.,  Cal.     No.  4122 

to  4130  Broadway. 
Two-story    10-room    frame      flats      and 

stores. 
Owner — J.  A.  Graham,  Savoy  Hotel,  Los 

Angeles. 
Architect — None. 
Contractor — A.   J.  Terrick,   5255   College 

Ave..  Oakland. 


Contract   to  be  Awarded   Shortly. 

STORE.    FLATS  Cost.    $10,000 

SAN  FRANCISCO,  NW  14th  and  Guer- 
rero   Sts. 

Three-story  frame   store  and   two   flats. 

Owner — John    Norton. 

Architect  ^  Carl  Geiltus.s,  417  Dewey 
Blvd.,    S.    P. 


Cost,  $12,000 
S  Clay  St.   112-6  W 


Plans  Completed. 

FLATS 

SAN  FRANCISCO 
Walnut   St. 

Two-story     and     basement     frame     (4) 
flats. 

Owner— M.  Sheftel  &  Sons,   3201  Wash- 
ington  St.,   San    Francisco. 

Architect — Klaus   &   Adier. 


GARAGES 


Contract   Awarded. 

GARAGE  Cost,    $10,500 

OAKLAND,  Alameda  Co.,  Cal.  Broad- 
way  near  Twenty-fourth   St. 

One-story  brick  commercial  garage. 

Owner — A.  W.  Kiel,  510  Lake  Park  Ave., 
Oakland. 

Architect — Schirmer-Bugbee  Co.,  Thay- 
er  Bldg.,    Oakland. 

Contractor — Dinnle  Constr.  Co.,  351 
12th   St.,   Oakland. 


LOS  ANGELES.  Cal.— Etherton  Const 
Co.,  rm.  1101,  113  W  9th  St.,  has  contr. 
for  1-story  brick  garage  and  stores,  at 
cor.  Adams  and  Hill  Sts.,  for  E.  A. 
McCarthy:  Noerenberg  &  Johnson,  401 
L.  A.  Ry.  Bldg.,  archts;  8  stores  and 
public  garage,  100x170  ft.,  plas.  exter., 
comp.  rfg.,  plate  glass,  cem.  fls.,  wood 
trusses,   skylights:   $40,000. 


GOVERNMENT  WORK 
AND  SUPPLIES 


FORT  MASON.  California. — Bids  were 
opened  by  Constructing  Quartermaster, 
in  his  olilce  at  11  a.  m.,  November  24, 
1924,  for  the  construction  of  a  wooden 
or  steel  frame  forage  shed  at  the  Pre- 
sidio of  Monterey.  Bids  were  taken 
under  advisement. 

Wooden  PVanie 
W.   P.   Sweeney,   410   17th,   Pacific 

Grove,    Cal $7,975 

J.    Pringle.    San    Francisco 8,762 

S.  H.  Hooke,  Monterey   8,965 

Fred  McCrary,  Monterey    8,982 

M.    J.    Murphy,    Carmel    9,242 

Dean    Construction    Co 9,299 

A.    Wegner    9.310 

R.   Chivers    9,900 

Grant   &   Hart    10,298 

The    Austin    Co 11,186 

Steel    Super-Structure 
R.    W.    Moller,    Call    Bldg.,   S.    P... 12, 443 

Truscon    Steel    Co.,    S.    F 12,700 

The   Austin    Co.,    S.   F 12,733 

P.  R.  Siegrist  Co.,  S.  F 12,777 


SAN  FRANCISCO— Until  Dec.  3,  11 
li.  m.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  85  2nd  St.,  under  Order 
No.  5665-65S,  to  fur.  and  del.  Rio  Vista, 
Solano  County,  electric  supplies.  Lists 
of  materials  desired  obtainable  from 
above    office    on    request. 


WASHINGTON,  D.  C.  —  Prospective 
bidders  for  U.  S.  Government  work 
follows: 

Pearl  Harbor.  T.  H.,  Bureau  of  Yards 
and  Docks  Specification  No.  5003  store- 
house and  quarters,  bids  to  be  opened 
Dec.  23:  John  Douglas  Co.,  821  Union 
Trust  Building.  Wasiiington;  Asbestos 
Shingle.  Slate  &  Sheathing  Co.,  Ambler, 
Pa.;  Grinnell  Co.,  601  Brannan  St..  San 
Francisco:  E.  J.  Rounds  &  Son,  Walk- 
er Building,  Seattle,  Wash. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Memberg  Builders'   Bzchanse) 
loss   HARKBrr   8T. 

Phone  Market  8>1     San  Frmnolaco 


Stockton,  CaJif.,  Postofflce  evcten- 
tiion.  Supervising  Architect.  Treasury 
Department,  bids  to  be  opened  Dec  1- 
John  Branaugh,  184  Perry  St.,  Oakland; 
F.  R.  Siegrist  Co.,  Sau  Francisco:  Oak- 
land Building  and  Mortgage  Co.,  206 
!2th    St..    Oakland. 

San  Diego,  Calif.,  passenger  elevator 
installation,  San  Diego,  Bur.  Yards  & 
Docks  Specification  No.  6025,  bids  to  be 
opened  Dec.  3;  Pacific  Elevator  and 
Equipment  Co.,  1129  Howard  St.,  San 
I'ranclsco. 


KLAMATH  FALLS,  Ore.— Following 
bids  rec.  by  U.  S.  Bur.  of  Reclamation, 
Klamath  Falls,  for  1725  lin.  ft.  30  in. 
wood  .stave  pipe: 

Cascade  Pipe  and  Flume  Co.,  Seattle, 
Wash.,  creosoted   fir,  $3653. 

Pacific  Pipe  and  Tank  Co.,  Seattle, 
Wash.,  creosoted  fir,  $4221. 

Federal  Pipe  and  Tank  Co.,  Seattle, 
Wash.,  delivery  Ballard,  Wash.,  creo- 
soted   fir,    $3313. 

Continental  Pipe  Mfg.  Co.,  Seattle, 
Wash.,   creosoted   fir,   $3882.50. 

Redwood  Mfg.  Co.,  San  Francisco. 
Calif.,  points  of  delivery  Pittsburg, 
Calif.,  and  Pueblo,  Colo.,  redwood,  $3,- 
812.50. 

Pacific  Pipe  and  Tank  Co.,  Seattle, 
Wash.,  point  of  delivery  Oakland,  Cal.. 
redwood.  $4152. 

Following  bids  rec.  by  Bureau  to  lay 
2265  lin.  ft.  of  30-in.  precast  reinforced 
concrete  pipe: 

W,  D.  Miller,  Klamath  Falls,  $14,968 
for  making,  hauling,  and  laying  the 
pipe. 

The  Klamath  Concrete  Pipe  Co..  $15,- 
770  for   the  same  work. 


DENVER,  Colo.  —  Following  bids 
rec.  by  U.  S.  Bureau  of  Reclamation, 
for  1   54-in.  smokestack: 

Pittsburgh-Des  Moines  Steel  Co.,  Des 
Moines.  Iowa,  $1992  f.  o.  b.  Des  Molnee; 
45    days. 

The  Thompson  Mfg.  Co.,  Denver,  Colo 
$4061.20  f.  o.  b.  Chicago:  45  days. 

Wangler  Boiler  &  Sheet  Iron  Works. 
St.  Louis,  $4796  f.  o.  b.  St.  Louis;  30 
days. 

Omaha  Steel  Works.  Omaha,  Nebr., 
$2345   f.   o.   b.   Omaha:   20  days. 

The  J.  L.  Crismon  Mfg.  Co.,  Denver, 
Colo..  $3S00  f.  o.  b.  Kansas  City  15  days. 

Following  bids  rec.  by  Bureau  under 
adv.  4512-A.  for  repairs  to  60-in.  bal- 
anced valves: 

Coast  Culvert  &  Flume  Co.,  Portland, 
Oreg..  A,  $76.56;  B,  $92.40;  C,  $328.64; 
D.   $62. 

The  Thompson  Mfg.  Co.,  Denver, 
Colo.,  A.  $52.80:  B,  $62.70;  C,  $242.32. 

The  R.  Hardestv  Mfg.  Co.,  Denver, 
Colo.,  A.  $63.03;  B,  $72.93;  C,  $256.88; 
D,    $56.12. 


AMERICAN  FALLS,  Idaho. — As  pre- 
viously reported,  bids  to  const.  Ameri- 
can Palls  Dam,  have  been  rejected  by 
Secretary  of  the  Interior.  New  bids  will 
be  opened  Dec.  20.  Following  the  rejec- 
tion instructions  were  issued  for  the 
advertising  for  new  bids  to  be  opened 
on  Dec.  20,  1924,  for  the  construction 
under  changed  specifications,  which 
provide  for  the  building  of  the  foun- 
dation only  of  the  river  section  of  the 
dam.  The  new  sealed  proposals  will  be 
received  at  the  office  of  the  bureau  of 
reclamation  at  American  Falls,  Idaho, 
up  to  2  o'clock  on  this  date.  The  revised 
specifications  provide  for  about  48,000 
cu.  yds.  of  excavation,  the  placing  of 
41.000  cu.  yds.  of  concrete  together 
with  the  placing  of  approximately 
600,000  pounds  of  reinforced  steel,  237,- 
000  pounds  structural  steel,  and  1,700,- 

000  pounds  of  cast  iron  gates.  Two  bids 
were  received  at  the  original  opening 
on  October  20,  each  covering  different 
types  of  construction,  one  for  a  high 
dam  to  form  a  reservoir  with  a  capa- 
city of  1,700,000  acre-feet  capacity  and 
the  other  for  a  low  dam  with  a  reser- 
voir,  the  capacity   of  which  was   to  be 

1  040,000  acre-feet  of  water.  Their  re- 
jection led  to  the  decision  to  open 
new  bids,  confining  them  to  the  build- 
ins?  of  the  base  of  the  river  section  of 
the  dam,  the  length  to  be  later  decided 
bv  the  district.  This  change  In  plans 
will  not  delay  final  completion.  See 
call  for  bids  tinder  official  proposal 
sertioii  In  thlis  issue. 


IS 

WASHINGTON,  D.  C. — Bids  are  being 
received  by  Bureau  of  Supplies  and  Ac- 
counts, Navy  Department,  to  fur.  and 
del.  materials  to  Navy  Yards  and  Sta- 
tions, as  follows  (date  for  opening 
bids  as  noted  at  close  of  each  para- 
graph): 

Sched  2932,  Paget  Sound,  1000  ft  fire 
hose,   Dec.    9. 

Sched,  2933,  Mare  Island,  9000  lbs. 
sheet  lead.  Dec.  9. 

Sched.  2934,  Mare  Island,  14O0  lbs. 
monel   metal.   Dec.   9. 

Sched.  2938.  Mare  Island,  3  electric 
hand  drills;  Puget  Sound,  6  do,  and 
Mare  Island,  3  electric  grinders,  Dec.  9. 

Sched.  2940,  eastern  and  western 
yards,  miscellaneous  brass  and  copper 
pipe   tubing,   Dec.   9. 

Sched.  2941,  various  yards,  steel  con- 
duit,  Dec.    9. 

Sched.  2942,  eastern  and  western 
yards,  steel   pipe   and   tubing,  Dec.   9. 

Sched.  2948,  Mare  Island,  5  valves  446 
ft.  pipe,   9  elbows  and  1  tee,  Dec.   9. 

Sched.    2949.      eastern     and     western 
vard.s,  floor  tiling,  Dec.  9. 
"    Sched.    2957,      eastern     and     western 
yards,    lavatories,    water    closets,    etc., 
Dec.   16. 

Sched.  2958,  eastern  and  western 
yards,  miscellaneous  rubber  pump 
%'alv€S,  Dec.  9. 

Sched.  2959,  eastern  and  western 
yards,  miscellaneous  dry  and  flash- 
light batteries,  Dec.  9. 

Sched.  2963,  eastern  and  western 
yards,  miscellaneous  pneumatic  chisel 
blanks,  drills  and  hammers,  Dec.   9. 
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HALLS  AND   SOCIETY 
BVILVINGS 


Reinforcing    Steel    Contract    Awarded — 
Sub-Figures      to    be    Taken      in      Two 

CLUB  HOUSE  Cost,  175,000 

BELMONT,  San  Mateo  Co.,  Cal. 
Two-story     and    basement    frame    and 
stucco   club     house   with     asbestos 
shingle    roof    and    concrete    swim- 
ming   pool    100    feet   long. 
Owner — Belmont    Country    Club. 
Architect — Benj.     Schreyer,     105     Mont- 
gomery  St.,    San   Francisco. 
Contractor   —   Dawsett-Ruhl      Co.,      77 
O'Farrell    St.,    San    Francisco. 
Plans    are  being  completed   and   con- 
tractor  will    take   sub-figures   in   about 
two  weeks.     Reinforcing  steel  awarded 
to  Bradt-Falk  &  Co.,  Call  Bldg. 


Glass  Awarded — Sub  Bids  Being  Taken 

on   Plastering. 
CLUB  &  STORE  BLDG.       Cost,  $750,000 
OAKLAND,  Alameda  Co..  Cal.     Clay  St., 

bet.    12th    and    13th    Sts. 
.'^ix-story  Class  A  club   and  store  bldg. 
Owner — Anthens     Athletic     Club,     Okd. 
Architect — Wm.  Knowles,  1214  Webster 

St..    Oakland. 
Contractor — MacDonald    &    Kahn,    1916 

Broadway.    Oakland. 
Glass   contract  awarded  to  Tyre  Bros., 

351    12th   Oakland. 


LOWER  CALIFORNIA — Lower  Cali- 
fornia Field  Club,  Henry  F.  Charles, 
president,  205  Insurance  Exchange 
Bldg.,  Los  Angeles,  has  started  mem- 
bership campaign  preparatory  to  erec- 
tion of  SCO-room  adobe  clubhouse  on 
4000-acre  site  11  miles  S  of  Tijuana, 
Lower  Calif.  Golf  course,  concr.  pier 
and  svrimming  pool  are  contemplated. 


MONROVIA,  Los  Angeles  Co..  Cal. — 
Monrovia  Elks  conducting  campaign  to 
raise  $75,000  for  new  lodge  building  at 
211  W.  White  Oak  Ave.  Col.  R.  E. 
Frith,  chairman  building  committee. 
Architect  not  selected. 


PHOENIX,  Ariz.-Architects  Fitzhugh 
&  Byron,  2)0  Noll  Bldg.,  have  prepared 
worlting  drawings  for  recreation  build- 
ing as  first  unit  of  new  group  for  local 
Y.  W.  C.  A.  Gymnasium,  stage,  showers 
and  lockers.     Work  to  start  at  once. 


BAKERSFIELD,  Kern  Co.,  Cal.— H. 
L.  Solomon,  H.  E.  Mattson,  L.  J.  Ban- 
ducci,  M.  T.  Christiansen,  A.  L.  Von 
Langen  and  Geo.  H.  Cone,  comprise 
committee  appointed  by  Bakersfield 
Aerie,  Fraternal  Order  of  Eagles,  to 
secure  estimates  of  cost  for  a  new 
lodge  building.  A  proposal  has  been 
discussed  to  have  other  lodges  in  the 
city  form  a  building  association 
whereby  a  larger  structure  might  be 
erected   to   house   all   societies. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
J.  A.  Allen,  932  N-Sutter  St.,  Stockton, 
at  $4294  submits  low  bid  to  city  council 
to  erect  clubhouse  in  Oak  Park.  Other 
bids:  H.  H.  Henning,  $4436:  H.  E. 
Vickroy,  $5000;  Robt.  Powell.  $5970.  All 
bids  were  above  estimate.  Taken  un- 
der advisement. 


OAKLAND,  Alameda  Co.,  Cal. — Bids 
are  being  taken  by  MacDonald  &  Kahn 
at  their  Oakland  office,  1916  Broadway, 
for  plastering  work  for  the  Athens 
Athletic  Club  and  store  building  being 
erected  on  Clav  street,  between  12th 
and  13th  Sts.,  Oakland.  Wm.  Knowles, 
Hearst  Bldg.,  S.  F.,  Is  the  architect. 
Bids  are  in,  and  contract  for  the  glass 
will  be  awarded  in  a  few  days. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal.— A.  H.  Riness.  1333  3rd  St.,  Santa 
Monica,  will  superintend  the  work  for 
four-story  and  basement  Class  C  legion 
building  at  Santa  Monica,  for  Santa 
Monica  American  Legion  Post  No.  123: 
William  Allen,  designer,  1018  Bank  of 
Italy  Bldg.,  Los  Angeles;  gymnasium, 
locker  rooms,  lobby,  canteen,  banquet 
hall,  kitchen,  ballroom,  and  living 
apartments;  50x100  ft.,  brick,  tile  and 
composition  roofing,  pressed  brick  and 
tuffa  .stone  facing,  cement,  maple  and 
oak  floors,  gas  heating  systems,  stor- 
age water  heater,  Summerbell  trusses, 
automatic  electric  elevator,  structural 
steel,   ornamental   iron,   bowling   alleys. 


S.\NTA  ANA,  Orange  Co..  Cal. — 
Santa  Ana  Sliver  Cord  Lodge  No.  505, 
F.  and  A.  M.,  has  purchased  site,  lOOx 
150  feet,  on  N.  Main  St.  for  lodge  build- 
ing to  be  built  in  about  2  years.  D. 
Eyman  Huff,  chairman,  hoWing  com- 
mittee. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— H.  F.  Powers  &  Son,  618  Jewelers 
Bldg.,  low  bidders  at  $101,330  for  2- 
story  Masonic  Temple  building  at  the 
corner  of  Pico  Blvd.  and  Orchard  Sts. 
for  Sunset  Lodge  No.  352  F.  &  A.  M.  J. 
H.  W.  Bell,  326  California  Bldg.,; 
Robert  Kitts,  1537  S.  Hoover  St.,  archi- 
tect; 6  stores  and  lodge  rooms,  lOOx 
140  feet,  brick,  pressed  brick  facing, 
structural  steel,  composition*  roofing, 
cement  and  hardwood  floors,  pine  trim, 
marble  and  tile  work,  gas  heating, 
ventilating  system,  plate  glass.  Other 
bids  were;  J.  F.  Kabler,  $112,209;  G. 
Hansen  &  Son.  $115,487;  Louis  Geisler, 
$122,750;  R.  H.  Whinnery,  $123,800;  K. 
R.  Bradley  Constr.  Co.;  $126,000;  War- 
en  T.  Smith,  $129,985;  John  Simpson  & 
Co.,  $128,236;  May  &  Grimwood,  $133,- 
856;  Alfred  Nelson,  7%;  Lockhart  & 
Sons,  10%.  Bids  taken  under  advise- 
ment. 


LOS  ANGELES,  Cal. — Archts.  Elwin 
P.  and  Chas.  E.  Norberg.  704  Union 
Bank  Bldg..  have  completed  prelimin- 
ary plans  for  a  2-story  and  part  3-story 
class  A  athletic  club  building  in 
the  south  section  for  the  South 
Los  Angeles  Athletic  Club.  Chas.  H. 
Gail,  nres.,  740  E  6th  St.  Lloyd  Reeves, 
vice-pVes..  777  E  Washington  St.:  gym., 
swimming  pool,  auditorium  to  seat 
1800,  diningrra,  kitchen,  etc.;  190x140 
ft.,  reinf.  cone,  constr.,  basement,  tile 
and  comp.  rfg..  plas.  exter.,  cem..  pine 
and  hdwd  fls.,  steam  htg.  sys.;  $350,000. 


TUSCON,  Ariz. — ^Morgan  McDermott 
r.^st  of  American  Legion,  Herbet  F. 
Brown,  commander,  contemplates 
building  clubhouse. 


GLENDALE,  Los  Angeles  Co.,  Cal. — 
J.  H.  Randall  Co.,  1146  Western  Ave., 
Glendale,  has  completed  plans  and  has 
secured  permit  for  swimming  and 
dancing  clubhouse  for  Iroquois  Swim- 
ming and  Dancing  Club  (B.  T.  Erennan, 
Mgr.),  423  Glendale  Security  Bldg.;  2- 
story,  93x166  ft.,  brick  walls  plastered, 
steel  and  wood  interior  framing,  steel 
roof  trusses,  tile  and  composition  roof, 
reinforced  concrete  foundation  walls, 
oak  and  maple  dance  floors  .pool  50x 
110  feet,  dance  hall,  50x100  ft.  Cost, 
$75,000. 


Figures    to   be   Taken    .Shortly. 

CLUB    HOUSE  Cost,    $7,000 

CHICO,   Butte   Co.,   Cal. 

One-story    golf    club    house    containing 

lounging,  dining  room,  locker  room, 

etc. 
Owner — Chico  Golf  Club,  Chico. 
Architect — Cole  &  Brouchoud,  Chico. 


HOSPITALS 


•"ontract    Awarded. 

HOSPITAL  Cost,    $30,000 

TURLOCK.    Stanislaus    Co.,    Cal.    Crane 

&  Diablo  Sts. 
One-story    24-room    frame    hospital. 
Owner — Dr.   J.   L.   Collins,  Turlock,  Cal. 
.\rchitect — G.   N.   Hilburn,  Turlock. 
Contractor — Neil   &   Wirtner,   Turlock. 

Plumbing     contract     awarded  to  Ed. 
Wolfp. 


CULVER  CITY,  L.  A.  Co.,  Cal. — H.  M. 
Baruch.  444  1.  W.  Hellman  Bldg..  Los 
.\ngeles,  has  contract  for  synagogue 
lildg.  and  hospital  bldg.,  Vista  Del 
Mar,  near  Culver  City,  for  the  Jewish 
Orphanage  Home  of  Southern  Calif:  S. 
Tilden  Norton  and  Frederick  H.  Wallis, 
716  S  Spring  St..  Los  .Angeles,  archts.: 
synagogue  will  seat  250.  1-storj',  40  by 
fib  ft.;  hospital  will  have  6  beds,  1-sto., 
39x70  ft.,  br.  walls,  tile  and  comp.  rfg., 
cem.  and  hdwd.  fls.,  gas  htg..  pine  trim: 
there  is  also  a  fr.  and  plas.  1-story 
garage.  20x40  ft.,  and  a  2-story  frame 
and  plas.  bldg.  alter,  into  laundry. 


CROWE 

GLASS 

CO. 

574  Eddy  St 
Phone  Prospect  612 

Equipped  To  Handle 
Any   Size   Job. 

DIRECT  FACTORY   BUYERS 


Fire  Protection  ProduclsGo 

FIRE  DOOR  EXPERTS 

Kalamcln.     Copper     and     Bronze 

Doors    and    Trim 

Ornamental    Entrancea 

Sheet  Metal  Work  ot  Erery 

Deflcription 

CHAS.   SCHULTHEIS,  Mgr, 

3117-3I19  TWEXTIETH   STUEET 

near    Harrison    St. 

SAN    FRANCISCO,    OALir. 


Member  S.  F.  Builders'  Exchange 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Tariegated  Colors  Slate 
Roofing 

and 

Random  Variegated  Colors  Tile 

Roofing 

Composition   Rooting 

General  Roof  Repairing 

Samples  Submitted 

180  Jessie   St..  San  Pranclseo 

Res.    4201    Mission    St. 

Phone    Randolph    E98t 
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OS   ANGELES,    Cal.— Until    2    p.    ra.. 

.'.  15,  bids  will  be  rec.  by  L.  A.  coun- 
for  alterations  to  medical  bldg.  No. 
Ij.  a.  rjeneral  Hospiml.  Plans  and 
•.  on  file  at  office  mocli.  dept,,  10th 
ilnll  of  I'.ecords.  Scpuratc  bids  will 
lec.  on  (1)  gen'l,  (2)  plbg-.  steam 
.  service  piping  and  vacuum  clean- 
.    (3)    elec.   light  sys.   Cert  check  or 

M.I    10%. 


KUItEKA,    Humboldt    Co.,    Cal. — Kol- 
^^ing  bids  taken  under  advisement  by 
I'lrvisors    to    furnish    equipment    tor 
1  illon   Ward  at  county  hospital: 

A.  Hamilton,  one  American  Sterll- 
;    Comi)any    Fig.   A-511    20x24x30    In. 

m  operated  utensil  sterilizer,  $257. 
American  Sterilizer  Company's  Fig. 
i:!45  30x20x24  in.  steam  operated 
h  sterilizer  with  hydraulic  lifts, 
;:,;  one  J.  B.  Clow  &  Sons  Fig.  P-3042 
;im  operated  combination  carving 
le,  plate  warmer  and  pas  heated  hot 
ite  and  broiler,  $355:  if  without  hot 
te    and    broiler      deduct      $39:      one 

■  rlcan  Sterilizer  Company's  Fig.  A- 
"'  36x42x84  in  steam  operated  Rec- 
i^'ular  two-door  radial  arm  dlsin- 
lor,  $2587.  and  one  Toledo  Cooker 
inpany's  Fig.  T-2,  3-heat  electrically 

rated    portable    2-burner   hot    plate 

1. 00 

•liarles  A.  Mills,  1  Castle  Sterilizer 
iisil  tor  disposal  room  $2217,  size 
in.  X  24  in.  x  20  in.  with  hydraulic 
ing  device  for  raising  and  lowering 
cover  and  trav.  to  be  heated  by 
am,  $217  f.  o.  b.  Rochester,  N.  Y. 
I  1  Castle  dish  sterilizer  for  dirty 
■'■hen.  exactly  as  described  above, 
IT  t.  o.  b.  Rochester,  N.  Y. 

Mark-Lally  Co.,  120  in.  x  24  In.  x  30 
"riimax"  utensil  sterilizer  No. 
■'i-SA  as  described  $260  each  net; 
jn-in.  X  24-in.  x  30-in.  "Climax"  uten- 
1  sterilizer  No.  9220-SA  as  described 
■11  each  net;  1  36-in.  x  42-in.  x  84-in. 
limax"  dlsinfector  No.  9297-S  as  de- 
ribed   $2280   each   net. 

The  Knv-Sheerer  Corporation  of 
Mierica,  1  utensil  sterilizer,  dimen- 
iris  30x24x20  in.  equipped  for  steam 
it.  $S5.75:  1  dish  sterilizer,  30x24x20 
equipped  for  steam  heat,  $185.75. 
-1  1  steam  disintector,  rectangular 
;io.  dimensions  36-in.  wide  42-in.  high 
-in.  long,  $1622.85. 


SAN  FRANCISCO — Clinton  Construc- 
11  Co.,  923  Folsom  St..  general  con- 
ictors  on  the  Relief  Home  Buildings 
1-  the  City  and  County  oF  San  Fran- 
sco,  has  awarded  the  following  sub- 
■  iitracts  in  connection  with  the  work: 
urring.  lathing  and  plastering  to  A. 
iiowles;  structural  steel  to  Ralston 
'■n  Works;  architectural  terra  cotta 
N.  Clark  &  Sons:  millworl<  to  An- 
rson  Planing  Mill;  reinforcing  to 
•  'w.  L.  Soule  Co. 


HOTELS 


Contract    lo   Be   Awarded. 

AnniTION  Cost,   $49,215 

PASO  RORLKS.  San     Luis  Obispo     Co., 

Cal.    (Hotel    Taylor). 
Three-story  steel,  brick  and  reinforced 

concrete  hotel  addition. 
Owner — A.  I.  Smith.  Taylor  Hotel,  Paso 

Robles,  Cal. 
Architect  —  Miller    &    Warnecke,    1404 

Franklin  St..  Oakland. 
Contractor  —  Anton       Johnson,       Nord 

Bldp..  Los  Angeles. 


SANTA  BARBAR.\.  Santa  Barbaa 
Co..  Cal. — Mrs.  Wm.  Norman  Campbell 
will  act  as  chairman  in  campaign  to 
raise  $150,000  for  woman's  hotel  on 
Anacapa  St.  in  connection  with  Re- 
creation Center.  Tentative  plans  pro- 
vide about   too   rooms. 


HITNTTNOTON  BEACH.  Orange  Co.. 
r'al. — Ben  Denslow  and  Mrs.  Evelyn 
Chaddock.  San  Diego.  contemplate 
erecting  a  three-stoi-y  brick  store  and 
hotel  building  at  the  northwest  corner 
of  Main  and  Walnut  Sts..  Huntington 
Beach. 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — Gus  A.  Berg  and  Frank  Mir- 
attl,  Faulding  Hotel  organization,  con- 
template building  5-story  lOO-rm.  hotel 
near   Santa   Barbara.      Cost.    $100,000. 


ICE  AND  COLD  STORAGE 
PLANTS 


Sub-Contracts  Awarded. 

COLD    STORAGE    PLANT  $140,000 

SAN     FRANCISCO.     Montgomery     and 

Lombard  Streets. 
Si-^-storv   brick   and   steel   cold   storage 

plsnt. 
O-svner — Merchants    Ice    &    Cold    Storge 

Company. 
Engineer  —  W.   Toriggnio,  Mills  Bldg., 

San  Francisco. 
Contractor — Harold  Larsen,  Monadnock 

Bldg.,  San  Francisco. 
Plunibins — C.  Petersen  Co.,    390   6th  St., 

San    Francisco. 
Glass — W.  P.  Puller  &  Co.,   301  Mission 

St.,    San   Francisco. 
Pnlntine — R.    Zelinsky,    693   Mission    St., 

San  Francisco. 


VISALIA,  Tulare  Cc,  Ca.1. — Benham 
Ice  Cream  Co.,  E.  W.  Stewart,  local 
manager,  has  started  work  on  brick 
addition,  25x70  ft.,  to  plant  at  E.  Main 
and  Clark  Sts.  Large  refrigerating  ma- 
chine will  be  Installed. 


All-Key 
Plaster  Lath 

(Patented) 
10O%    Mechanical  Key. 


Plaster 
Wall    Board 

(Patent  applied   for) 
The  Last  'Word  in  'Wall  Board. 


CALITORIOA   CEPAR  PRODUCTS  C03IPANY 

STOCKTON,    CALIFORNIA 


POWER  PLANTS 


LOS  ANGELES,  Cal.  —  Archt.  H.  M. 
r.anfield.  .'il4  Bryson  Bldg..  Is  prepar- 
ing working  plans  for  a  4-story  and 
halt-ba.-ioment  class  C  hotel  and  apt. 
bldg.  on  W  5th  St.  near  Bixel  St.  for 
Dr.  G.  Morton.  A.  C.  Miller,  Detwiler 
Bldg.,  will  be  the  contractor.  Dimen- 
8  apts.,  dining  rm.,  assembly  rm..  laun- 
dry in  basement:  67  baths,  brick  con- 
struction, press,  br.  facing,  comp.  rfg., 
reinf,  cjnc.  balconies,  fire  escapes, 
piiio  and  gum  trim,  pine  and  oak  firs., 
comp.  baths,  wall  beds,  gas  rads.,  ele- 
vator and  provision  for  second  eleva- 
tor, incinerator,  structural  steel;  $130,- 
000. 


WENATCHEE,  Wash. — Puget  Sound 
Light  and  Power  Co.  will  expend  $75,- 
noo  to  enlarge  generating  plant  at 
Dryden.  near  Wenatchee.  Increasing 
capacity  from  1600  to  3100  h.p.:  new 
pen  stock  and  additional  generating 
equipment   will   be   installed. 


LOS  ANGELES.  Cal. — Jones-Thorne 
&  Co..  Inc..  awarded  cont.  by  bd.  pub. 
wks.  for  125,000  lbs.  No.  10  B  &  S 
gauge,  triple  braid,  weatherproof  cop- 
per wire  at  $20  per  cwt.  and  126,000  lbs. 
No.  12  B  &  S  gauge,  triple  braid, 
weatlierproof  copper  wire,  at  $22.50  per 
cwt.;  total  bid.  $53,350.  Credit  of  $15 
per  reel;   %   of  1%  disc. 


TOMBSTONE.  Ariz. — City  council  has 
appointed  a  committee  to  make  a  sur- 
vey  of  power   needs   for   the   city. 

OLTMPIA.  Wash. — Until  Dec.  1,  bids 
will  be  rec.  by  W.  J.  Hayes,  director  of 
States  Department  of  Business  Control, 
Olympia,  to  install  one  horizontal  Cor- 
liss type  engine,  direct  connected  to  75 
KVA  generator  at  "Veterans'  home  at 
Retsil,  Wash.  Spec,  obtainable  from 
above  office. 


LOS  ANGELES.  Cal. — Gould  Storage 
Battery  Co.  of  Calif,  awarded  cont.  by 
bd.  pub.  wks.  at  $5110  for  204  cells 
storage  battery  for  300  ampere  hr. 
capacity,  -with  electrolyte,  and  50  cells 
of  storag-e  battery  of  ISO  ampere  hr. 
per   capacity,    with   electrolyte. 

Ideal  Elec.  &  Mfg.  Co..  451  E  3rd  St., 
awarded  cont.  at  $2037  for  three  motor 
generator  sets. 

Allis-Chalmers  Mfg.  Co.,  Title  Ins. 
Bldg..  awarded  cont.  at  $1010  for  one 
gasoline   engine  driven  generator. 


PUBLIC  BUILDINGS 


Plans   Being   Completed. 
FIREHOUSE.    ETC.  Cost,    $20,000 

WATSONVILLE,   Santa   Cruz   Co..   Cal. 
New  firehouse  and  city  hall  alterations 
Owner — City     of   Watsonville,     M.     M. 

Swisher.  City  Clerk. 
Architect — Wyckoft   &   White,   Growers 

Bldg.,  San  Jose. 


Contemplated. 

MUSBITM    BLDG.  Cost,    $ 

OAKLAND.   Alameda  Co.,   Cal.     19th   & 

Alice   Sts. 
Two-story  reinforced  concrete  museum. 
Owner — Corporation    consisting    of    Ar- 
thur H.  Breed,  Geo.  Jamieson,  Hen- 
ry   Snow,   Norman    De   "Vaux   et   al. 
Architect — Maury      I.      Diggs,    Oakland 
Bank   Bldg.,   Oakland. 
If   the   deal   goes   ahead  the  building 
will  be  erected  and  purchased  by  year- 
ly   rental    by    the    City    ot    Oakland    to 
house    the    "wild    animal    collection    of 
Mr.  Snow. 

EUREKA,  Humboldt  Co.,  Cal — As 
previously  reported  bids  will  be  rec. 
up  to  Dec.  9,  2  P.  M.  by  Fred  M.  Kay, 
county  clerk,  to  paint  county  jail  and 
county  hospital  buildings.  See  call  for 
bids  under  official  proposal  section  tn 
this  issue. 

BERKELEY,  Alameda  Co.,  Cal. — 
General  contract  for  the  construction 
of  one-story  frame  and  stucco  flrehouse 
to  be  erected  on  Virginia  St.,  W.  H. 
Ratcliff  Jr.,  Mercantile  Bank  Bldgv, 
Berkeley,  architect,  was  awarded  to 
David  Nordstrom,  4146  Emerald  St., 
Oakland,   at   $9787;   alternate  $330. 
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PHOENIX,  Ariz. — Frank  Luke  Jr., 
Post  of  American  Legion,  Dr.  W.  O. 
Sweek,  commander,  contemplates  build- 
ing civic  auditorium  at  364  N.  7th  Ave. 
Cost,  $100,000. 

LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
Bids  received  bv  Board  of  Public  Works 
Nov  20  for  steel  cell  work  under  spec. 
1031,  for  use  at  police  sub-station  near 
Exposition    Park   were;  .„,„,. 

Brombacher  Iron  U  orks,  $8465;  al- 
ternate for  welding  in  place  of  caulk- 
ing horizontal  bars  at  intersection,  add 
$500.  _, 

Fries  &  Son  Steel  Constr.  &  Engr.  Co. 
Inc.,  $6539,  alt.,  $1150.  .,„,„ 

Jackson  Iron  Works.  $5100,  alt.,  $5250 

Willis  B.  Kvle.  $5828  alternate  only. 

Pauly    Jail    Bldg.    Co.,    $7357. 

Van  Dorn  Iron  Works  Co.,  $6907,  alt. 
$6809.  ,  ,    ^ 

Bids  of  L.  A.  Iron  Works  not  de- 
clared; not  signed. 

LODI,  San  Joaquin  Co.,  Cal. — City 
trustees  have  made  final  payment  on 
site  on  which  it  is  proposed  to  erect 
new  city  hall.  A  fund  of  $10,000  an- 
nually will  be  set  aside  for  the  struc- 
ture. 


RESIDENCES 


Plans   Being   Figured. 
RESIDENCE 
PIEDMONT,     Alameda 

Cliff   Avenue. 
Two-story   frame   and   stucco   residence 

of   Italian    architecture    with    terra 

cotta  tile  roof  (9  rooms). 
Owner — Withheld. 
Architect — C.   W.    McCall.   Alameda   Co. 

Title  &  Ins.  Bldg.,  Oakland. 
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To  Be  Done  By  Day's  Work. 

DWELLINGS  Cost,  $3000  each 

SAN  FRANCISCO,  W  Tara  26  to  271  N 
Geneva  and  NW  corner. 

12  1-story  and  basement  frame  dwell- 
ings. 

Owner— C.  S.  Allred,  159  Liberty  St., 
San   Francisco. 


Co., 


be 


Completing       Plans — Figures 
Taken  in  Ten  Days. 

RESIDENCE  Cost,     $10,000 

LOS  ALTOS,  Santa  Clara  Co.,  Cal. 

Two-story    and    basement     frame    and 
stucco    residence    and    garage. 

Owner — Withheld. 

Architect — Benj.     Schreyer,     105    Mont- 
gomery St.,   San  Francisco. 


Contract  Awarded. 

BUNGALOW.  ETC.  Cost.   $12,240 

SAN  JOSE,  E  Side  So.  4th  St..  San  Jose 
Four    3-room    frame    bungalow,    porch 

and   outbuilding   adjoining    each   & 

2-storv  bungalow. 
Owner — Sarah    H.    Trowbridge,   177    So. 

8th  St.,  San  Jose. 
Contractor — C.    I.    Carlson,    4    Menker, 

San   Jose. 


Plans  Being  Figured. 

RESIDENCE  Cost.     $12,000 

PALO    ALTO,      Santa      Clara      Co.,    Cal. 

Stanford   University   Campus. 
Two-story   and   basement      frame      and 

stucco    residence    and    garage   with 

composition   roof. 
Owner — Dr.  W.  M.  Proctor. 
Architect — Birge  M.   Clark,   600  Embar- 

cadero,  Palo  Alto. 


To   be   Done   by   Day's   Work. 
DWELLINGS  Cost,    $3000    each 

SAN  FRANCISCO.     TV  Ellington  and   S 

Mt.    A''ernon    Streets. 
Fourteen    1-story   and    basement   frame 

dwellings. 
Owner — Fred    Braun,    501    Valencia    St., 

San    Francisco. 
Architect — None. 


Contract   Aw'arded. 

DWELLINGS    (4)  Cost,   $3000   ea. 

SAN  FRANCISCO.     Anza  &  39th  Ave. 

Four  1-story  and  basement  frame  dwel- 
lings. 

Owner — E.   Torres,  %  Contractor. 

Architect — None. 

Contractor — Mever  Bros.,  1  Montgom- 
ery St.,  S.  F. 


Sub-Contracts  Awarded. 

RESIDENCE  Cost,   $10,000 

RICHMOND,   Contra  Costa   Co. 

"Two-story  and  stucco  residence   (7  rm. 
and   separates). 

Owner — Allen   Brown. 

Architect — Frederick   H.    Reimers,   Tri- 
bune Tower,  Oakland. 

Millwork — Tilden  Lumber  Co.,  1519  Ne- 
vin,   Richmond. 

Lumber — Central    Box    &    Lumber    Co., 
2329  Blanding  Ave.,  Alameda. 
Other  sub-contracts  will  be  reported 

shortly. 


Contract   Awarded. 

DWELLING  Cost,    $9000 

SAN  FRANCISCO.     W  Fout  Ave  42  NW 

Twin    Peaks   Blvd. 
Two-story    and    basement   frame   dwlg. 
Owner — R.    T.    Joslin. 
Architect — A.    A.    Cantin,    68    Post    St., 

San   Francisco. 
Contractor — Elliott  &  Grant,  180  Jessie 

St.,   San  Francisco. 


BEVERLY  HIILS,  Los  Angeles  Co., 
Cal. — Dunlap  &  Crosby  have  completed 
plans  for  two-story  and  basement,  9- 
room  Mission  type  residence  in  Bev- 
erly Hills  for  E.  P.  Dentzel;  60x30  ft., 
frame  and  stucco  composition  roofing, 
hardwood  floors,  hardwood  trim,  2  tile 
baths,  tile  mantel  and  drainbaards, 
wrought  iron,  unit  system  heating, 
automatic  water  heater;  day  work  by 
owner.     Cost,  $18,000. 


Plans  Complete — Bids  to  be  Called  For 
Shortly. 

RESIDENCE  Cost,   $25,000 

BERKELEY,  Alameda  Co.,  Cal.,  Tamal- 
pais  Road. 

Two-story  frame  and  stucco  residence 
and   garage  with  tile  roof. 

Owner — Withheld. 

Architect — 'W.  H.  Ratcliff  Jr.,  Mercan- 
tile  Trust  Bldg.,  Berkeley. 

Contract   Awarded. 

RESIDENCE  Cost,   $10,000 

SAN    FRANCISCO.       T^^       San       Buena- 
ventura   &    St.   Francis   Blvd. 
Two-story    and    basement    frame    resi- 

Owner — Westgate    Park    Co.,    278    Post 

St..  San  Francisco. 
Architect — Masten  &  Kurd,  278  Post  St., 

San   Francisco. 
Contractor — J.  Prout,  616  Magellan  Av., 

San   Francisco. 


SAN  FRANCISCO.  Cal.— Ed.  S.  New- 
man of  Greenebaum.  Weil  &  Michels, 
740  Mission  St.,  San  Francisco,  has  pur- 
chased property  situated  at  the  north- 
west corner  of  Jackson  and  Maple  Sts. 
and  intends  to  have  a  large  residence, 
in  about  a  year.  No  architect  has  yet 
been   selected. 


LOS  ANGELES,  Cal.  —  Weston  L. 
Hawk,  215  Laughlin  Bldg.,  has  compl. 
plans  and  bids  have  been  taken  for  2- 
storv,  12  rm.  residence  at  266  Roose- 
velt Rd..  for  Carter  Mullaly,  Pac.  S.  W. 
Bank  Bldg.;  76x64  ft.,  fr.  and  stucco, 
hollow  tile  wals.  art  stone  trim,  comp. 
and  tile  rfg.,  hdwd.  fls.  and  trim,  tile 
unit    .'ivs.   htg..   aut.   water  htr.;    $33,000. 


CONCRETE  pc^^^l 


SANDY  BOUGHT  a  turkey. 

FOR   A  family  dinner. 

ON    THANKSGIVING. 

AT   SANDY'S   home. 

IN  BEAUTIFUL  Westwood  Park. 

WHERE  SANDY  is  "Mayor." 

OF  SAN  Francisco's  wonderful   sub-di 
vision. 
*     *     • 
AND   THE   turkey. 

WAS  SURELY  raised. 

NEAR  LINCOLN,  Oroville. 

MARYS\^LLE   OR  Willows. 

FOR  SANDY  found. 

IN   THE    turkey's   craw. 

AND  GIZZARD. 

ALMOST    (MORE    or   less)    a   ton. 

OF  SANDY'S  concrete  sand. 

OUT  OF  the  Yuba  River. 

AT   MARYSVILLE. 

SANDY  PRATT,  producer. 

OF  CLEAN,   sharp  sand. 

AND  HARD  crushed  rock. 

PAID   $920.00   per   ton. 

FOR  SANDY'S  wonderful   sand. 

THAT   HE    probably   sold. 

AND   WHICH   brought. 

AT   THE   original   sale. 

ONLY   $1.00   per  ton. 

SO  THE  folks  in  town. 

...  f 

SOMETIMES    GET    trimmed.  ' 


BY  THE  boys. 

ON   THE   farms. 

BUT   SANDY   Pratt,   President. 

OF  THE  Pratt  Building  Material  Co. 

OF    SACRAMENTO,    Marysville. 

PRATTROCK    (NEAR  Folsom). 

AND  PRATTCO   (Monterey  County). 

IS    THANKFUL. 

THAT  B.  A.   Turkeygrower. 

DID  NOT  feed  his  turkeys. 

WITH  "PRATTROCK"  crushed  rock. 

FROM    SANDY'S    $250,000    plant. 

AT  PRATTROCK   (near  Folsom). 


Sandv  I'ratt,  pre.sident  of  the  Pratt 
Building  Material  Co.  and  producer  of 
crushed  rock,  washed  gravel,  clean 
sand  and  rock  screenings,  buys  a  turkey 
with  the  craw  and  gizzard  full  of 
Pratt's   Marysville   sand. 
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MAKYSVILI.K.  Yuba  Co..  Cal. — Dan- 
iels :iiid  LJurrouKlis,  Marysvllle.  at  ti,- 
bltu  have  contract  to  erect  frame  par- 
aoiiutse  at  8th  and  Hit;h  Sis.,  for  Meth- 
oUisi   Church. 


1-OS  ANGKLES.  Los  AngeKs  Co.,  Cal. 
— J.  H.  White  and  Uob  Wedde,  338  N. 
Alexandria  Ave.,  will  build  eight  two- 
story  10-ru<ini,  2-family  dwellings,  each 
2'lx4g  ft.,  3  garages,  and  move  dwell- 
ing at  1527-33  N.  Bronson  Ave.  for  a. 
T.  Morrison,  5935  Chulii  Vista  Way. 
Comp.  roofs,  oak  floors,  tiled  baths  and 
drainboards,  gas  radiators.  Cost,  ^41,- 
620. 


SCHOOLS 


Contract    Awarded. 
.   SHOP  BLDG.,   ETC.  Cost.   J44,750 

'111)1.    San   Joaquin   Co.,    Cal. 

—  lory    brick    and   steel   shop   build- 
ing;  alter     present   shop      building 
iiito  gymnasium  and  alterations  to 
present    gymnasium. 
Owiitr — Lodi  Union  High  School  Dist. 
j   Architect — Wright  &  Satterlee,  Bank  of 

Italy   Bldg.,   Stockton. 
'    Contractor — Frederickson     &    Shannon, 
,  Peoples    Bank    Bldg.,    Sacramento. 

In   order   to    keep    witiiin   tlie   budget 

I    allowance    for    the     new    building    and 

I  alteration,    it    was   found    necessary    to 

'   eliminate  some  of  the  remodeling  work 

In   the  girls'  gymnasium. 

'   Preliminary    Plans   Being   Prepared. 
'    SCHOOLS  J300.000 

.    SEBASTOPOL,  Sonoma  Co.,  Cal.     Analy 

Union  High  School  District. 
>  Group    of      reinforced      concrete      high 
I  school  buildings. 

;   Owner — Analy  Union  High  School  Dist. 

Architect— W.   H.   W'eeks,    369   Pine   St., 
I  San  Francisco. 

Bond  election  will  be  held  soon. 


Completing    Working    Drawings — Bids 
to  be  Called  for  the  End  of  Dec. 
I   GYMNASIUM  Cost.    $450,000 

(1st  unit  of  $1,000,000  structure) 
BERKELEY.    Alameda   Co.,    Cal.      Uni- 
I  versity  Campus. 

Three-story    reinforced      concrete     and 
terra     cotla    women's     gymnasium 
(Mrs.    Phoebe    Hearst   Memorial). 
Ountr — Regents    of    the    University    cf 
California     (Donation    by    Wm.    R. 
Hearst). 
Archiiect  —  Bernard   R.   Maybeck   and 
Jliss  Julia  Morgan,  Merchants'  Ex- 
change Bldg..  San   Francisco. 
I       Plans    call    for   a    structure    of    three 
1   connecting  units. 


Foundation    Bids    Opened — Bids    to    be 
Taken  in  About  Ten  Days  for  Gen- 
eral   Contract. 
CHURCH  Cost,    $90,000 

SACRAMENTO,  SE   21st  St.  and  J   St. 
Concrete   frame  &   brick  veneer  church 

with    tile    roof. 
Owner    —    Grace    Methodist    Episcopal 

Church. 
Architect    —    Woolett    &    Lamb.    Mull 
Bldg.,   Sacramento. 

Foandation   Bids 
Fred  Betz,  1831  Q  St..  Sacramento. $5668 

Frederickson  &  Shannon.   Sac 6718 

Geo.    Huduutt.    Sacramento    7291 

J.  E.   Lunn    7525 

Holdener  Constr.  Co..  Sac 8249 

Wm,  Murcell,  Sacramento 8367 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Rolland  H.  Holbrook.  6509  Hollywood 
Blvd.,  is  preparing  working  plans  for 
17-room  Marianna  Ave.  school  on  Mar- 
ianna  Ave.  and  Palm  Ave.  for  Los  An- 
geles Board  of  Education.  Old  Italian 
style,  ruffle  briclv  base,  common  brick 
upper,  variegated  granada  tile  roofing, 
art  stone  entrance,  Moorish  tile  trim- 
mings, ornamental  iron,  hardwood 
floors,  pine  trim,  reinforced  concrete 
corridor  and  stair  construction,  metal 
lath  and  plaster. 

SAN  FRANCISCO — Until  Dec.  8,  3 
p.  m..  bids  -will  be  rec.  by  Leonard  S. 
Leavy,  city  purchasing  agent,  270  City 
Hall,    to    fur.    3014     steel    lockers    for 

i    School    Department.     Spec,     obtainable 

I    from   above  office. 

I  . 

I  SAN  JACINTO.  Riverside  Co.,  Cal. — 
San  Jacinto  and  Hemet  school  dists. 
favor  joint  union  high  school  dist.  and 
erecting  new  school  midway  bet,  the  2 
towns. 


ROSEVILLE,   Placer  Co.,  Cal.  —  The 
luUowlng      bids      were     received     and 
opened  November  19th,  1924  at  8  p.  m. 
at  the  office  and  by  the  board  of  trus- 
tees of  the  RosevlUe  Elementary  School 
District,     for    the     construttion     of    a 
one-story    reinforced    concrete   elemen- 
tary school  building,  planned  by  Archt. 
Norman  R.  Coulter.  46  Kearny  St..  San 
I'rancisco.    Bids   were   for    (1)    concrete 
and   frame;    (2)    concrete;    (3)    heating; 
(4)    metal    windows    (add).    Bids    were 
taken  under  advisement. 
Chas.  Mabrey,   Ochsner     Bldg.,     Sacra- 
mento, 90  days;     (1)     $30,480;     (2) 
$33,560;   (3)   $2S61;   (4)   $222  deduct. 
W.   H.  Robinson.  Sacramento,    (1)   $31,- 
833;  (2)  $36,614;  (3)  $3000;  (4)  $248 
Joe  Piasecki,   San   Francisco.  120   days; 
(1)    $32,710;    (2)    $34,650;    (3)    $2700; 
(4)    $1550. 
Frederickson   &   Shannon,   Sacramento; 
90    days;    (1)    $32,985;    (2)    $36,367; 

(3)  $2861.60;    (4)    $1750. 

Peter   Jensen,    San    Francisco.   95   days; 
(1)    $33,987;    (2)    $35,752;   (3)    $2988; 

(4)  $900. 

W     D.    Henderson,    San   Francisco.    120 

days;    (1)    $35,974;    (2)    $38,798;    (3) 

$_;    (4)   $716— $1650. 
Myrl  R.  Crane,  San  Francisco,  100  days; 

(1)     $39,670;    (2)    $41,980;    (3)    $— ; 

(4)    $2140. 
Separate   bids  submitted  for  heating 
were: 

Knittle-Cashel.   San   Francisco. ..  .$2746 
Luppon    &    Hawley,    Sacramento. 

30   days    2847 

Latourretla-Fical,     Sacramento  2S61.50 

GUley-Schmidt,  San  Francisco 2973 

American    Eng.    Co 


2990 


SAN  JOSE.  Santa  Clara  Co.,  Cal. — 
Bids  were  opened  November  20,  1924 
at  5  P.  M.  by  W.  L.  Bachrodt,  Secre- 
tary of  the  Board  of  Education.  City  of 
San  Jose  for  heating  and  ventilating 
system  at  the  new  Woodrow  Wilson 
Junior  High  .School  Bldg.,  (formerly 
"Grant  Street"  school)  now  being 
erected  according  to  plans  and  speci- 
fications prepared  by  W.  H.  Weeks, 
369  Pine  St.,  San  Francisco  and  Binder 
&  Curtis,  Associated  Architects,  San 
Jose,  or  at  the  office  of  the  Secretary 
of  the  Board  of  Education,  High  School 
Bldg.,    San   Jose. 

The  Heating  contract  was  awarded 
to  W.  H.  Picard.  351  12th  St.,  Oakland, 
at    $30,334. 

Other  bids  were  P.  J.  Enright,  San 
Francisco,  $30,750;  Wm.  &  J.  Bays, 
Oakland,  $30,884;  Ideal  Heating  Co.,  S. 
F. ;  $32,000;  W.  K.  Nottingham.  Oak- 
land.   $32,616.      

PALMDALE.  Los  Angeles  Co..  Cal. — 
Bids  received  by  Board  of  Trustees  of 
Palmdale  School  District  were  rejected 
and  new  bids  will  be  advertised  for  in 
about  2  weeks.  A.  C.  Zimmerman,  ar- 
chitect and  H.  W.  Michael,  associate, 
836  H.  W.  Helman  Bldg.,  Los  Angeles. 


RENO,  Nevada — Until  Dec.  3,  4:30  P. 
M.  bids  will  be  received  by  Theo.  W. 
Clark,  Reno  School  District  No.  10,  to 
furnish  and  lay  maple  floorings  in  high 
school  gymnasium.  Plans  obtainable 
from  office  of  Sup't  of  School,  High 
School    Bldg.,    Reno. 


CLAWSON    PATENT 
CHIMNEY   CO. 

OLAWSON'S   PATENT  CHIMNEY 

ts  the  Mo«t  Complete  on  the 

Market 


OLAWSON'S    FURNACE     GRATE 
for  Gas,  Coal  or  Wood 


OLAWSON'S 

HOODS  and  DAMPERS  for 

Open   Fireplace* 

Experts   In    Curtng    Smoky   Flne« 
and  In   'VenttlatlnK 

Terra  Cotta  and  Galvanlied  Iron 

Chimney  Top«  Erected 

Chimney  Sweeptngr 

14©  GOTJGH  STREEJT 
Phone  Park  6002       San  F*ancUco 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— Architects  Witmer  &  Watson,  419 
Bank  of  Italy  Bldg.,  have  completed 
working  jilans  for  two-story  grammar 
school  addition  to  Vine  St.  school  site, 
for  Hoard  of  Education.  Two  wings 
one  with  12-classrooms  and  other  with 
auditorium  to  seat  about  300;  brick 
and  plaster,  basement,  tile  roofing, 
maple  floors,  steam  heating,  pine  trim, 
slate   black   boards.     Cost,   $105,000. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
H.  W.  Baum  Co.,  505  Kerckhoff  Bldg., 
Los  Angeles,  awarded  general  contract 
at  $195,924  for  new  buildings  at  John 
JIarshall  Jr.  high  school  site  at  Pasa- 
dena. John  C.  Austin  and  F.  M.  Ashley, 
1119  Detwiler  Bldg.,  T.os  Angeles,  ar- 
chitects. Other  awards  were:  W.  F. 
Creller  on  plumbing  at  $13,970;  J.  J. 
Meskell  on  heating  and  ventilating  at 
$23,945;  American  Electric  Constr.  Co. 
on  wiring  at  $12,719.20.  Tne  work  will 
include  a  one-story  industrial  arts 
building  and  a  two-story  and  basement 
science  building,  containing  20  class- 
rooms and  auditorium;  reinforced  con- 
crete construction,  stucco  exterior,  clay 
tile  roofing,  cast  stone  entrance. 


BELL,  Los  Angeles  Co.,  Cal.— W^il- 
lard-Brent  Co.,  254  B.  27th  St.,  Los  An- 
geles, was  awarded  general  contract  at 
$175,576  for  Bell  unit  of  Huntington 
Park  union  high  school.  Other  con- 
tracts were  awarded  as  follows:  Plumb- 
ing to  F.  A.  Zorn  at  $14,900;  heating  to 
Peinberton  Heating  &  Ventilating  Co., 
at  $23,980;  painting  to  A.  Quandt  & 
Sons  at  $3687;  cabinet  work  and  equip- 
ment to  Bishop  Furniture  Mfg.  Co.  at 
$6032  and  $11,806  respectively.  Train 
&  Williams,  226  Western  Mutual  Life 
Bldg.,   are   the   architects. 


INGLEWOOD,  Los  Angeles  Co.,  Cal. — 
Architect  Norman  F.  Marsh,  211  Proad- 
way  Central  Bldg.,  has  been  commis- 
sioned to  prepare  plans  for  new  grad; 
schools  at  Inglewood  under  the  recent 
bond  issue  of  S175,000.  A  new  b-.ilding 
will  be  erected  on  Kelso  St.  and  an  ad- 
ditional building  at  Fairview  Heights 
site.     Probably  brick  construction  . 


BANKS,  STORES  &  OFFICES 


Contract    Awarded. 

STORES.    ETC.  Cost.    $15,000 

BURLINGAME.  San  Mateo  Co.,  Cal. 
Howard  Street. 

One-story  reinforced  concrete  and  hol- 
low tile  building  (2)  stores  and 
(2)   shops. 

Owner — Withheld. 

Architect — Kuhn  &  Edwards,  Commer- 
cial Bldg.,   San  Francisco. 

Contractor — L.  Dioguardi,  323  Highland 
Ave..    San   Mateo. 


Owner  Taking  Estimates. 

BUILDING  Cost.    $75,000 

STOCKTON.   San   Joaquin  Co..  Cal.     E- 

California   St..   bet.  Miner  Ave.  and 

Channel  Street. 
Two-story    and    mezzanine    floor    steel, 

brick   and     terra     cotta     furniture 

store   building. 
Owner — I.  F.  Stein,  33  S-El  Dorado  St., 

Stockton. 
Lessee — Chas.  E.  Pike  Furniture  Co. 
Architect  —  Peter    L.    Sala,    Exchange 

Bldg.,  Stockton. 


Contract   Awarded. 

STORE   BLDG.  Cost,    $13,000 

SAN  FRANCISCO.  N  Commercial  St. 
90-3    E    Kearny   St. 

Three-story  and  basement  reinforced 
concrete    loft    and    store    building. 

Owner —   Lee    Doo. 

Architect  —  Erie  J.  Osborne,  Balboa 
Bldg.,   San   Francisco. 

Contractor — P.  Sartorio,  1849  Chest- 
nut St..  San  Francisco. 


Contract  Awarded. 

STORES  Cost,    $10,343 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Santa 
Clara  St.,  bet.  2nd  and  3rd  Sts. 

Two-story  brick  stores  and  loft  build- 
ing   (2   stores). 

Owner — E.  Fox,  40  N-Fourth  St..  San 
Jose. 

.Architect — Wolfe  &  Higglns,  Auzerals 
Bldg.,   San  Jose. 

Contractor — Z.  O.  Field  &  Son,  76  "W- 
San  Antonio  St.,  San  Joae. 


Cost,   $7,000 
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Plans   Being    Figured. 

STORE  BLDG. 

CHICO,    Butte    Co.,    Cal. 

One-story    tariclj,    concrete    foundation, 

Carey    roofing    store    building. 
Owner — Witiiheld.  . 

Architect — Cole    &    Brouchoud,    Chico. 
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Plans  Being  Prepared.  .„„„„„ 

OFFICE  BLDG.  Cost,    $50,000 

OAKLAND,    Alameda    Co.,    Cal.      Grand 

and  Santa  Clara  Aves. 
Tliree-story    Class    C   hollow    tile   store 

and   office    building    (9    stores   and 

36    offices). 
Owner — Withheld. 
Architect— Clay    N.    Burrell,    American 

Bank  Bldg.,   Oakland. 


Contract  Awarded.  ,-,rnnn 

OFFICE  BLDG.  .F°^'' ,l^i'n°°2 

SAN  FRANCISCO.  E  Battery  29-10  S 
Clay   Street. 

Two-story  Class  C  office  and  store 
building.  ^  .„,, 

Owner — Albert  F.  Knorp,  Hobart  Bldg., 
San  Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,   San  Francisco. 

Contractor — Moller  &  De  Luca,  185 
Stevenson  St.,  San  Francisco. 

Plans  Being  Prepared.  „     ,     ,,„  nnn 

STORE   BLDG.  Cost,    $30,000 

SAN    FRANCISCO.      Market    St.     (west 

end   of).  .    ,  , 

One-story  reinforced  concrete  or  brlcK 

store  building. 
Owner— Withheld. 
Architect  —  Vernon  W.  Houghton,   275 

Post  St.,   San  Francisco. 
Plans   will   be    ready    for    figures    in 
about  three  weeks. 


Segregated  Figures   Being  Taken. 
STORE  &  OFFICE  Cost,   $40,000 

OAKLAND,  Alameda  Co.,  Cal.,  Webster 

St.   near   15th. 
Two-story   and   mezz.   class   C  concrete 

frame    tile   curtain   wall   store    and 

office   bldg. 
Owner   —   Hugo   Muller,    119    Mesa   St., 

Oakland. 
Architect  &  Mgr.  of  Constr. — McWethy 

&   Greenleaf,   2910   Telegraph   Ave., 

Oakland. 
Contract  for  excavating  awarded  to 
Ariss  Knapp,  961  41st  St.,  Oakland. 
Bids  are  being  taken  for  all  other 
portions  of  the  work.  A  $20,000  addi- 
tion to  the  building  is  contemplated 
shortly. 


Plans   Being  Prepared.  ,or,nnn 

STORE   BLDG.  Cost,    $30,000 

BURLINGAME,   San   Mateo  Co.,   Cal._ 
One-story   reinforced  concrete  or  bricK 

store  building. 
Owner — Withheld. 

Architect — Vernon    W.    Houghton,     275 
Post   St.,   San   Francisco. 
Plans    will    be    ready    for    figures    m 
about  three  weeks. 

Plans   Being  Figured.  ,i,nnn 

STORE   BLDG.  Cost,    $13,000 

SAN   FRANCISCO.      N   Commercial    St., 

bet.   Kearny  and  Montgomery  Sts. 
Three-story    and    basement    reinforced 

concrete   loft  and  store   building. 
Owner — Withheld. 
Architect   —    Erie    J.    Osborne,    Balboa 

Bldg.,  San  Francisco. 


Contract   Awarded. 

STORE  Cost,    $75,000    Approx. 

STOCKTON,  San  Joaquin  Co.,  Cal.     No. 

428  E-Weber  St. 
Five-story      and    mezzanine      concrete, 

steel   and    brick    furniture    store;    2 

passenger  elevators,  brick  exterior. 
Owner— W.     J.     Horan,     410-18     E-Maiu 

St.,  Stockton. 
Architect — E.  M.   Cooney,     1st  National 

Bank  Bldg.,  Stockton. 
Contractor— J.    F.    Shepherd,    303    First 

National   Bank   Bldg.,    Stockton. 


Plans   Complete. 

BUILDING  Cost,    $75,000 

STOCKTON,    San    Joaquin    Co.,    Cal.    E 

California  St.,  bet.  Miner  Ave.  and 

Channel    Street. 
Two-story    and    mez.    floor   steel    brick 

and    terra    cotta      furniture      store 

building. 
Lessee — Chas.    B.    Pike    Furniture    Co. 
Owner — I.    F.    Stein,    33    S    El    Dorado, 

Stockton. 
Architect — Peter    L.      Sala,      Exchange 

Bldg,    Storkton,    Cal. 


Owner — Selah  Chamberlain,  Mills  Eldg 

San   Francisco. 
Architect   —   Bakewell   &   Brown,      251 

Kearny  St.,  San  Francisco. 
Other  contracts  previously  awarded 
are:  Furnishing  terra  cotta  to  Glad- 
ding McBean  Co.,  Crocker  Bldg.,  S.  F. 
Brick  W'.rk  and  setting  tile  to  Reed 
&  Reed,  180  Jessie  St.,  S.  F..  Concrete 
work  to  H.  L.  Peterson,  Lick  Bldg.,  S. 
F.  Electrical  work  to  Standard  Elec. 
Co.,  80  Natoma  St.  and  structural  steel 
to  Calif.   Steel  Co.,  Hobart  Bldg.,   S.   F. 


Cost,  $12,500 
Co.,      Cal.      1015 


Contract  Awarded. 

BUILDING 

OAKLAND,    Alameda 
Franklin   St. 

Two-story    reinforced 
and  loft  building. 

Owner — Edward     M 
Ave.,   Oakland. 

Architect — None. 

(.lontractor    &   Designer — R.   W.   Little- 
field,  357   12th   St.,  Oakland. 


concrete 
'Jones,     2701 


jtore 


68th 


Bids  Opened. 

STORE   BLDG.  Cost,   $12,000 

MARTINEZ,      Contra    Costa    Co.,    Cal., 
Main  and   Las   Juntas   streets. 

One-story   brick  store   building,   37x100. 

Owner — M.  R.  Jones,  Balfour  Bldg.,  San 
Francisco. 

Architect — James   T.   Narbett,    910   Mac- 
donald    Ave.,    Richmond. 
Bids      for      general      contract      were 

opened   Nov.    21,    1924,    at   4:30   p.    m.    in 

Mr.    Narbett's    office,    and    were    taken 

under  advisement. 

F.  W.  Maurice,  1326  E-25th,  Oak- 
land     $9,373 

Murch-Williams  Constr.  Co.,  Oak- 
land        9,533 

S.    S.    Mendenhall,    Martinez 9,597 

Geo.  Bitcon,  Martinez   10,560 

Contract   Awarded — Sub-Figures   Being 

Taken. 
OFFICE   BLDG.  Cost,    $35,000 

SAN   FRANCISCO.     Ocean  Avenue   and 

Watson   Street. 
One-story    reinforced    concrete    branch 

Post   Office   building. 
Owner — Louis  R.  Lurie  Co. 
Architect    —    O'Brien    Bros.,    315    Mont- 
gomery St.,  San  Francisco. 
Lessees — United    States    Government. 
Contractor — Industrial   Constr.   Co.,   815 
Bryant  St.,  San  Francisco. 
Sub-flgures    are    being   taken   for   re- 
inforcing steel,   terrazzo   work,   marble, 
steel   sash,    roofing,    sheet   metal   work, 
glass,  vault  doors  and  plastering. 


ailing  Lists 

Will  help  you  increase  sales 
)  Send  for  FREE  catalog  giving  counts 
'  and  prices  on  thouaanda  of  cla?sibeij 


Carpentry    and    Ornamental    Iron    Bids 

Being  Taken. 
OFFICE   BLDG.  Cost,    $100,000 

SAN  FRANCISCO,  N  Post  street  160-10 

W   Powell   St. 
Ten-story    and    basement    Class    A    of- 
fice  and   loft   building. 


Disraeli  saldi  "Confidence  I»  a 
plant  of  slow  growth."  The  con- 
fidence which  architects,  con- 
tractors, and  owners  everywhere 
have  In  Q,aandt-qnnllty  painting 
and  decorating  service  has  been 
established  throngh  the  strictest 
adherence  to  the  highest  stand- 
ards dnrlng  the  past  40  years. 
Whether  the  Job  be  large  or 
small,  onr  paramonnt  Interest  la 
to  achieve  the  best  result  and 
give  fnll  value  for  every  dollar 
expended.  Quandt-quallty  serv- 
ice Is  a  dependable  service  and 
will  fulfill  all  your  requirements. 


A.  Quandt  &  Softs 

Painters  •  Decorators 

Since  1885 
374  GUERRERO  STREET  ■  MARKET  1709 

SAN  FBANCISCO 

Los  Angeles 


GARAVANZA,  L.  A.  Co.,  Cal — Llewel- 
lyn Iron  Works  awarded  cont.  at  $35,- 
500  for  structural  steel  for  Garfield 
telephone  substation  at  Garvanza  for 
So.  Cal.  Telephone  Co.  John  Parkin- 
son and  Donald  B.  Parkinson,  420 
Title  Insurance  Bldg.,  archts.  Three- 
story  and  basement,  designed  for  7 
stories;  steel  frame,  brick  and  cone, 
construction,  press,  br.  and  terra  cotta 
facing,  elevator,  marble  and  tile  work, 
steel  sash. 


WHITCO 

CASEMENT  HARDWARE 

Makes    the    Sash    Self-adjusting. 

No  Hinges  or  Adjusters  Are  Re- 
quired. 

It  is  Non-rattling. 

All  Hardware  Is  Entirely  Con- 
cealed. 

No  Special  Sash  or  Frame  Detail 
Required. 

One  Size  Hardware  Fits  All  Sash. 

May  Be  Installed  to  Swing  to 
Right  or  Left. 

Easily  Fitted  to  Old  or  New  Sash. 

Outside  of  Sash  Easily  Washed 
From  Inside  of  Room. 

WHITCO  HARDWARE  takes  the 
place  of  both  hinges  and  ad- 
justers. 


Each  set  is  packed  In  a  neat 
carton  8  Inches  long  and  1  Inch 
square,  which  contains  full  in- 
stalling Instructions. 


Manufactured  by 

tDEALERS  INlVBUILDINGUSfEClALTES 


:u.iy. 
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:itract   Awarded. 

.  jUK  Cost.  $10,000 

ilKKLEV.    Alameda    Co..    Cal.,    Ban- 
cioU    Way   uiid   Ttltgraph. 
.  -story    and    uivzzaiiiiie    biiok,    store 
bulldine.  with  terra  colta  front, 
iier — M.   O'Neill.   S.    F.      Represented 
by   E.   H.   Graff,   Property   Develop- 
ment  Service,   Oakland, 
liltccl  —   Hutchinson   &   Mills,   1214 
Webster  St.,   Oakland, 
uractor — Lawton   &   Vezey,   332   Call 

bldg.,   S.   F. 
\.   change   may   be   made    in    the   size 
ijuiiding   as   above   described,    being 
i.siderably    larger    according    to    de- 
cs of  tenant. 


TRANQUILITY,  Fresno  Co.,  Cal.  — 
;.iil  Dec.  2,  10  a.  m.  bids  will  be  re- 
ct.ved  by  K.  C.  McFarland,  sect'y., 
Tranquility  Irrigation  District,  First 
National  Bank  Bldg.,  Tranquility,  to 
erect  one  story  ollice  building.  Cert, 
check  10%  payable  to  dist.  req.  Plans 
obtainable  from  secretary. 


L09  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  Walker  &  Eisen,  701 
Great  liepubllc  Life  Bldg.,  have  been 
commissioned  to  prepare  plans  for  12- 
story  and  basement  Class  A  store  and 
ollice  building  at  the  southwest  corner 
of  10th  and  Broadway  for  Los  Angeles 
Investment  Co.  This  blilding  will  oc- 
cupy half  the  property  and  will  be  the 
first  unit  of  a  building  to  cover  entire 
site.  Dimensions,  85x135  feet,  stgres  in 
first  story,  275  offices,  reinforced  con- 
crete frame  and  floors,  tera  cotta  and 
pressed  brick  facing,  plate  glass,  mar- 
ble and  tile  work,  hardwood  trim,  5 
elevators,  steam  heating.  Cost,  $600,000. 

SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — J.  Y.  Parker,  Lausen  and 
Paterna  Sts.,  will  build  two-story  ma- 
sonry building,  180x116  feet,  on  lower 
Stale  St.,  for  Mrs.  Hattie  G.  Stockton, 
Montecito.      22    stores.      Cost,    $100,000. 

SAN  DIEGO,  San  Diego  Co.,  Cal. — 
Architects  John  and  Donald  B.  Park- 
inson. 420  Title  Insurance  Bldg.,  Los 
Angeles,  have  prepared  plans  for  a 
13-story  and  basement  Class  A  bank, 
store  and  office  building  on  Broadway 
between  6th  and  7th  Sts.,  San  Diego, 
for  John  D.  Spreckels.  Dimensions, 
200x100  ft.,  1-st  story  will  hav6  wide 
column  spacing  of  45-ft.  spans,  30  ft. 
high;  41  offices  on  each  floor;  13th 
story  of  concrete  construction  with  tile 
roofing,  tower  230  feet  high;  building 
will  be  steel  frame  construction,  terra 
cotta  and  stone  facing,  pi.  gl.,  marble 
and  tile  work,  hardwood  trim,  steam 
heating,  1  freight  and  6  passenger 
elevators.  Cost,  $2,250,000.  Actual 
construction  will  be  started  in  9 
months.  Bids  have  been  taken  on  struc- 
tural steel,  terra  cotta,  stone  and 
elevators. 


LOS  ANGELES,  Cal.— Archt.  W.  J. 
Saunders,  227  Laughlin  Bldg.,  is  taking 
bids  for  7-story  and  basement  class  A 
reinf.  conc.|  store  and  loft  bldg.  on  Los 
Angeles  St.,  bet.  5lh  and  6th  Sts..  for 
Armv  and  Navy  Store.  Dimen.  82.5x130 
ft.,  stucco  exter.,  plate  glass,  steel  sash, 
comp.  rfg..  steel  rolling  drs.,  gas  rads., 
3   elevators;   $175,000. 


LOS  ANGELES,  Cal. — Macdonald  & 
Kahn,  Spring  Arcade  Bldg..  awarded 
general  contract  for  all  work  complete 
at  $155,700  for  telephone  substation 
on  Vermont  Ave.  near  Sunset  Blvd.  for 
So.  Cal.  Telephone  Co.  John  Parkinson 
and  Donald  B.  Parkinson,  420  Title 
Insurance  Bldg.,  archts.  Three-story 
and  basement,  73x80  (t.,  designed  for  6 
stories,  steel  frame,  brick  filler  walls, 
reinf.  cone,  firs.,  press,  br.  and  terra 
cotta  facing,  steel  sash,  elevator,  steam 
heating. 

OCEANSIDE,  San  Diego  Co.,  CaL  — 
Archt.  A.  Godfrey  Bailey,  410  Hillstreet 
Bldg.,  Los  Angeles,  is  preparing  work- 
lug  plans  for  a  1-story  and  part  2-sto. 
brick  bank,  at  Oceanside,  for  the  First 
Natl.  Bank;  banking  space  with  offices 
above;  50x125  ft.,  basement,  art  stone 
facing,  comp.  rfg.,  cem.,  pine  and  ter- 
razzo  lis.,  plate  glass,  oil  burning 
steam  htg.,  plate  glass,  art  skylights, 
tile  and  marble  wk.,  mahogany  trim, 
bronze  grille,  metal  store  fronts,  wood 
trusses,  reinf.  cone,  vaults,  vault  doors, 
safety  vaults. 

BAKERSFIBLD,  Kern  Co.,  Cal.— Ar- 
chitect A.  Godfrey  Bailey,  410  Hill- 
street  Bldg.,  Los  Angeles,  Is  preparing 
plans  for  a  1-story  brick  bank  at  Bak- 
orsfield  for  Bakersfield  Tr.  &  Sav.  Bk; 
banking  space,  50x100  ft.  terra  cotta 
facing,  plate  glass,  metal  store  fronts, 
comp.  rfg.,  terrazzo  and  cem.  fls.,  gas 
fuel  furnace  htg.,  wood  trusses,  art 
skylights,  pine  and  mahogany  trim, 
basement,  tile  and  marble  wk.,  bronze 
wk.,  burglar  alarm,  reinf.  cone,  vaults. 

LOS  ANGELES,  Cal. — Pacific  Meter 
Works  of  American  Meter  Co.,  M.  K. 
Miller,  Jr.,  nigr.,  2136  Atlantic  St.,  will 
build  2-story  office  and  light  mfg.  bldg 
50x139  ft.  at  2118  Atlantic  St.  Plans 
by  Koy  W.  F'edin;  R.  1.  Shoemaker, 
engr.  Reinf.  cone,  walls,  fls.  and  stairs, 
cem.  plas.  exter.,  comp.  rf.,  plate  glass, 
hoi.  tile  part.,  met.  lath,  steel  rolling 
drs.  , steel  toilet  part.,  gas  rads.;  $25,- 
000. 

SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — J.  Y.  Parker,  Lasuen  and 
Paterna  Sts.,  will  build  two-story  ma- 
sonry building,  180x116  feet  on  lower 
State  St.  for  Mrs.  Hattie  G.  Stockton, 
Montecito;   22   stores.     Cost,   $100,000. 


THEATRES 


Steel   Contract  Awarded — Sub-bids   Be- 
ing   Taken    on    Other    Portions    of 
Work. 
THEATRE  Cost,   $69,550 

SAN  FRANCISCO.    N  Jackson  St.  107-11 

W  Kearny  St. 
Class  A  theatre  building. 
Owner — Ying  Wee  Lun  Hop  Theatrical 

Co.,  801  Grant  Ave.,  S.  F. 
Architect — N.   W.   Mohr,    320   California 

St.,  San   Francisco. 
Contractor — H.    L.    Peterson,    35    Mont- 
gomery  St.,   San   Francisco. 
As  previously  reported  the  steel  con- 
tract   was    awarded    to    Western    Iron 
Works,   141  Beale  St.,  San  Francisco. 


Plans    Beins    Prepared — New    Location 

Selected. 
THEATRE  Cost,    $90,000 

BElilvELEY,  Alameda  Co.,  Cal.  Thous- 
and Oaks  District. 
Class  A  theatre  building  (approx.   1250 

seats). 
Owner — M.  Blumenfeld. 
Architect — lieid  Bros.,  105  Montgomery 

St.,  San  Francisco. 
The  former  site  was  at  19th  Ave.  and 
Park  Blvd.  in  Oakland. 


HUNTINGTON  PARK,  L.  A.  Co.,  CaL 
— Lindley  &  Selkirk,  800  American 
Bank  Bldg.,  Los  Angeles,  are  complet- 
ing working  plans  and  will  take  bids 
soon  for  a  2-story  theatre,  store  and 
apt.  bldg.,  on  S  Pacific  Blvd.,  Hunting- 
ton Park,  for  West  Coast  Theaters,  643 
S  Olive  St.,  Los  Angeles;  seating  ca- 
pacity of  16u0  with  balcony,  8  stores 
and  several  single  apts;  114x150  ft., 
reinf.  cone,  press,  br.  facing,  comp. 
rfg.,  plate  glass,  basement,  vent,  sys., 
cem.  tile  and  hardwd  fls.,  pine  trim, 
marble  wk.,  gas  htg.,  tiled  baths  and 
drainbds,  wall  beds,  ornam.  iron;  $150,- 
000. 


LOS  ANGELES,  Los  Angeles  Co.,  CaL 
— Architect  Richard  D.  King,  519  Van 
Nuys  Bldg.,  is  preparing  plans  for  a 
two-story  theatre  and  store  building  on 
Vermont  Ave.  south  of  Beverly  Blvd., 
for  Chotiner  Theatres,  Inc.;  seat  about 
900,  2  stores;  reinforced  concrete  con- 
struction, composition  roofing,  pressed 
brick  and  terra  cotta  facing,  plate 
glass,  cement,  pine  and  hardwood  floors, 
marble  work,  gas  heating,  ventilating 
heating.     Cost,  $150,000. 

WHARVES  AND  DOCKS 


Labor  Contract  Award. 

WHARF  Cost,   $18,000 

OAKLAND,  Alameda  Co,  Cal.,  Oakland 

Waterfront. 
500-ft.  creosoted  pile  wharf. 
Owner — Wm.    Smith   Lumber   Co. 
Engineer — Wilfred   N.   Ball,    2910    Tele- 
graph  Ave.,   Oakland. 
Contract    for    labor    was    awarded    to 
Mervy   &  Elwell,   Foot   11th  Ave.,  Oak- 
land.     Owner    will   provide   piles.      The 
above    figure    is    estimate    for    material 
and   labor  cost. 


MISCELLANEOUS    SUPPLIES 


MIAMI,  Ariz. — Miami  Copper  Co.,  F. 
W.  Maclennan,  general  manager,  will 
start  work  soon  on  improvements  to 
mine  and  plant  to  cost  about  $1,000,000. 


RIVERSIDE,  Riverside  Co.,  Cal. — 
Until  10  A.  M.,  Dec  8,  bids  will  be  re- 
ceived 'by  county  supervisors  for 
equip,  building,  60x30  ft.,  at  county 
yard.  Thermal.  Plans  and  specifica- 
tions on  file  with  county  superintendent 
of  roads.     D.   G.  Clayton,  clerk. 


iviillwork: 

A  senrice  of  real 
value  is  offered  by 

National  Mill  &  Lumber  Co. 

We  are  glad  to  place  at  your  disposal,  without  obligation, 
the  services  of  a  corps  of  skilled  estimators,  with  wide  ex- 
perience in  figuring  general  millwork,  cabinet  work  and 
detail  work  of  all  kinds.  Behind  them  is  an  organization 
offering  virtually  unlimited  selection  of  materials.  We  be- 
lieve their  assistance  will  be  genuinely  helpful   to  you. 


312  Market  Street 
San  Francisco 


High  St  &  Tidewater  Aye. 
Oaldand 
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Biltmore  Hotel,  Los  Angeles 


Announcement  is  made  of  the  affilia 
ing  Co.,  Inc.,  of  San  Francisco,  manufac 
the  firm  of  Brown  and  Pengilly,  2114 
concern  manufactures  switch  and  panel  b 
will  manufacture  and  distribute  in  conju 
switchboards  and  panels  in  the  norther 

The  panels  and  switchboards  are  well  known 
on  the  Pacific  Coast  and  are  extensively  used  in 
the  Southern  California  section,  where,  company 
officials  point  out,  more  than  seventy-five  per 
cent  of  the  office  buildings,  theatres,  clubs  and 
hotels  erected  within^  the  past  few  years  have 
been  equipped  with  the  Brown  and  Pengilly  in- 
stallations. 

Among  the  more  Important  installations  re- 
cently completed  in  the  Southern  California  sec- 
tion is  the  Biltmore  Hotel  in  Los  Angeles.  Other 
large  installations  include  Grauman's  Metropolitan 
Theatre  in  Los  Angeles  and  another  in  Holly- 
wood. The  Pacific  Finance  Building,  the  Uni- 
versity Club,  Pacific  Mutual  Building  and  other 


tion  of  the  Western  Safety  Manufactur- 
turers  of  electrical  safety  switches,  with 
East  Ninth  street,  Los  Angeles.  The  latter 
oards.  The  former  company  in  future 
nction  with  the  Los  Angeles  firm  all 
n  section  of  California. 

notable  structures  have  been  equipped  with  the 
Brown  and  Pengilly  switch  and  panel  boards. 

The  materials  used  in  the  manufacture  of  the 
boards  are  of  the  highest  quality.  G.  E.  Toggle 
switches  and  Johns-Manville  Ebony  boards  are 
used  in  the  manufacture.  The  products  are  in- 
spected and  approved  by  the  National  Board  of 
Fire  Underwriters  and  meet  with  the  approval  of 
all  local  departments. 

Catalogs,  prices  and  samples  of  main  switch 
boards,  electric  panel  boards,  safety  switches  or 
special  gutter  for  the  installation  of  wires  or  ap- 
pliances will  be  furnished  on  request  to  the  office 
of  the  Western  Safety  Manufacturing  Company, 
Inc.,  which  maintains  offices  and  salesrooms  at 
247  Minna  Street,  San  Francisco. 


WESTERN  SAFETY  MANUFACTURING  CO.,  Inc. 

Manufacturers  of 

ENCLOSED  EXTEENAILY  OPERATED  SAFETY    SWITCHES,  KMFE  SWITCHES,    METAL 
S^HTCH  AlO)  CUT-OUT  BOXES,  SAFETY  SWITCH  BOARDS 

247  MINNA  STREET  SAN  FRANCISCO 

Fhone  Sutter  3008 
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I'illnp  Started — Plans  BeinK  Completed 
11. R.  DEPOT  Cost,  $1,000,000  or  more 
SACRAMENTO.    Sacramento    Co.,    Cal., 

from  3rd  to  5th  St.  on   North  I. 
Tliroi-.sti.r.v    stoel.    rcinf.    concrete    and 
I. rick    I'nion    R.K.    Depot    with    tile 
and   T  &   G  roof,  on  creosoted   pile 
foundation.   370x128. 
owner — Southern    I'aclflc   Co.,    65    Mar- 
ket St..  San  Francisco. 
Architect — Bliss  &  FavlUe,  Balboa  BldK 
San    Francisco. 
The   driving  of   300   piles   70   ft.   long 
lias   been   started   by   the  owner.  There 
ulll   be   a   large    waiting   room    with   a 
.lome   in   the  center:   lunch   room,   stor- 
■  ne    rooms,    etc.    on    first    floor,    ladles 
nst    room    and   offices   of   the    Division 
.-^upt.   and   Engineer  etc.  There  will   be 
.■<    passenger   train   tracks. 


OCEAN  PARK.  L.  A.  Co.,  Cal.— G.  M. 
Jones.  Ist  Natl.  Hk.  Bldg.,  Ocean  Park, 
has  had  plans  drawn  by  J.  P.  I'errine 
tor  store  and  concession  bldg.  and  20-lt 
relnf.  cone,  sea  wall  at  Ashland  Ave. 
and  Oci'an  Front.  Ocean  Park. 


LOS  ANGELES,  Cal.— Until  10  a.  m-, 
Dec.  S,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  one  75  h.p.  Scotch  Marine  boil- 
er. Spec,  on  file  at  office  city  engr., 
405  s  city  hall  annex. 


INGOT,  Shasta  Co.,  Cal.  —  Adrian 
.loyce,  president  of  the  Glidden  Paint 
i'o.  and  interested  In  the  California 
Zinc  Co.  at  Bully  Hill,  is  reported  to 
have  obtained  possession  of  the  After- 
thought pr'iperty  at  Ingot,  where  it  Is 
planned  to  construct  a  flotation  with  a 
daily  capacity  of  300  tons.  An  8-ml. 
tram  line  from  Afterthought  to  the 
Hully  mil  smelter  is  to  be  constructed. 


SONORA,  Tuolumne  Co.,  Cal— Rob- 
ert Scudamore.  Sonora,  has  contract  to 
construct  concrete  swimming  pool  40 
by  15  ft.,  for  L.  H.  Schrader;  2'/t  to  5- 
ft.  in  depth. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO — Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.     Re- 


RIPSAWING  CUT-OFF  MACHINE 


FAST 


SAFE 


quests  for  additional  Information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
.Number   of   each   opportunity. 

8713 — Osaka,  Japan.  Well-established 
firm  of  Importers  and  exporters  wish 
to  secure  the  agency  from  San  Fran- 
cisco manufacturers  and  are  particu- 
larly  interested   In   machine  tools. 

8710 — San  Antonio.  Texas.  Planing 
mill  desires  to  purchase  several  car- 
loads of  one-Inch  Philippine  mahogany. 

8720 — San  Francisco,  Cal.  Proprietor 
or  Hamburg  export  house  is  In  San 
Francisco  and  desires  to  locate  firms 
who  may  be  Interested  in  receiving 
prices  and  entering  business  relations 
ill   German  cement. 

S721  —  Paris,  France.  Importers  of 
electrical  machinery  desires  to  pur- 
chase  portable   electrical   drills. 

S722 — Papeari,  Tahiti.  Party  desires 
to  purchase  a  small  hydraulic  ram  and 
request.'?  catalog  with  prices. 

8724 — Mexico,  D.  F.  Firm  desires  to 
represent  San  Francisco  exporters  in 
in  Mexico  and  act  as  purchasing  agent 
in  that  territory  for  such  commodities 
as  mahogany,  cedar,  lead,  tungsten. 
Molybdenum,    etc. 

D-1410 — Carey.  Ohio.  Lime  and  stone 
company  desires  contact  with  estab- 
lished distributor  or  manufacturers' 
agent  for  building  supplies  to  handle 
their  products. 

D-1411 — Detroit,  Mich.  Manufactur- 
ers of  self-printing  registers  want  San 
Francisco    sales    representative. 

D-1412  —  Chicago.  Manufacturers' 
sales  agents  want  to  get  in  touch  with 
manufacturers'  representatives  handl- 
ing automobile  accessories  for  the  dis- 
tribution of  a  wooden  transmission 
lining  for  Ford   cars.   Brokerage  basis. 

D-1413 — San  Francisco.  Experienced 
manufacturers'  representative  "with  de- 
sirable electrical  and  hardware  trade 
acquaintance  in  California,  Oregon  and 
Washington  desires  connection  with 
concern  contemplating  sales  activity  In 
that  territory. 

8735 — Patras,  Greece.  Importer  wish- 
es to  communicate  with  manufacturers 
of  raisin  cleaning  machines. 

8741 — Vancouver,  B.  C.  Established 
firm  of  manufacturers'  representatives 
desire  to  communicate  with  San  Fran- 
cisco concerns  wishing  to  extend  their 
market  to  Vancouver  and  vicinity. 

D-1416 — San  Francisco.  Manufactur- 
er of  household  appliance  offers  liberal 
proposition  to  live  sales  agent. 


PROTECTING   CONCRETE   FLOORS 

Hardening  the  surface,  thereby  In- 
suring it  against  disintegration,  should 
be  a  regular  operation  in  the  construc- 
tion of  every  concrete  floor.  Wooden 
buildings  must  be  painted  every  so 
often  that  their  surfaces  may  be  pro- 
tected from  the  decaying  effects  of  the 
elements.  This  holds  true  with  con- 
crete floors  as  well.  They  are  not 
complete  unless  painted  with  a  pre- 
servative that  enables  them  to  with- 
stand the  wear  and  tear  to  which  they 
are  subjected. 

It  is  a  poor  policy  to  sweep  dollars 
out  of  doors  via  the  disintegrated  con- 
crete floor  route,  when  at  a  slightly 
increased  initial  cost  the  floor  would 
retain  its  original  strength. — Exchange 


POSITION 
WORKS  MANAGER 

Young  man  seeks  opening  with 
manufacturer  of  sheet  metal  or 
light  structural  steel  products,  or 
a  standard  product,  heating  and 
ventilating  systems,  building  ma- 
terial, etc.  Able  organizer  of 
plant  and  employees,  shop  and 
cost  systems,  improver  of  prod- 
ucts, member  American  Society 
Mechanical  Engineers,  best  of 
reference.  Possible  future  finan- 
cial investment. 

Address  to  Engineer,  1920  East 
17th  St.,  Oakland,  Calif. 
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Official    Proposals 


STATK       OF       CALIFOnXIA 


CALIFOKNIA    HIGHWAY    COMMISSON 


NOTICE   TO    fONTIlACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  oilice  of  the  California 
Highway  Commission,  515  Kornm  linlld- 
Ine.  !>»ncraniento,  Cal..  until  —  o'cluck 
P.  M.  on  Uvceraber  '£i,  Hy24,  at  which 
lime  they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  specifications  therefor,  to  which 
special  reference  is  made,  of  portions 
of  State   Hiffhway,   as   follows: 

Los  Angeles  County,  a  walk  on  the 
bridge  across  the  Rio  Hondo,  near  Los 
Angeles  (VII-L.A.-2-D),  480  feet  long 
composed  of  wood  and  structural  steel. 
Plans  may  be  seen,  and  forms  of  pro- 
posal, bonds,  contract  and  specifications 
may  be  obtained  at  the  said  office  and 
they  may  be  seen  at  the  office  of  the 
Division  Engineers  at  Los  Angeles  and 
San  Francisco,  and  at  the  office  of  the 
Division  Engineer  of  the  division  in 
which  the  work  is  situated.  The  Di- 
vision Engneer's  offices  are  located  at 
Wlllits,  Dunsrauir,  Sacramento,  San 
Francisco,  San  Luis  Obispo,  Fresno. 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
will  be  available  to  accompany  pro- 
spective bidders  for  an  inspection  of 
the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  concern- 
ing the  proposed  work  may  be  obtained 
from  the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
•'Notice  to  Contractors"  annexed  to  the 
blank  from  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work    to   be   done,   etc. 

The   California  Highway  Commission 
reserves  the  right   to  reject  any  or  all 
bids    or    to   accept   the   bid   deemed    for 
the  best  interests  of  the  State. 
HARVEY   M.    TOY, 
LOUIS    EVERDING, 
N.   T.   EDWARDS. 
California    Highwav    Commission. 
R.  M.  MORTON, 
State    Highway    Engineer. 
W.    F.    MIXON.    Secretary. 
Dated   November   24,    1924. 


NOTICE      TO      BIDDERS 


(Meroed      Irrigation      District — iBooster 
Pumps) 


Notice  is  hereby  given  that  sealed 
proposals  will  be  received  at  the  office 
of  the  Board  of  Directors  of  Merced 
Irrigation  District  in  the  Barcroft 
Building,  Merced.  California,  nntil 
Tuesday,  December  IG,  1924,  at  2 
o'clock  P.  M.,  for  the  furnishing  of 
four  Booster  pumps  needed  in  the  con- 
struction of  the  irrigation  system  of 
the  Merced  Irrigation  District. 

Specifications  for  said  pumps  can  be 
seen  at  the  office  of  said  Board  and 
copies  thereof  will  be  furnished  upon 
application  to  the  Secretary  of  the 
said    Board. 

Said  Board  will  be  in  session  at  its 
office  at  1  o'clock  P.  M.  on  Tuesday, 
December  16,  1924,  and  open  all  pro- 
posals received  in  response  to  this 
notice. 

The  contract  will  be  let  to  the  lowest 
responsible  bidder,  but  The  Board  re- 
"•erves  the  right  to  reject  any  and  all 
bids. 

Bidders  may  submit  bids  upon  any 
or  all  of  the  pumps  required. 

Each  proposal  must  be  accompanied 
ijy   a   certified   check   for   five    per   cent 

f  the  amount  of  the  bid,  payable  to 
the    order    of    the    Merced    Irrigation 


A  call  for  bida  publlahed  in 
this  section  Indicates  that  bids 
are  desi.-ed  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  Is  assured 
through  BUILDI.NG  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  in  Central  and 
Northern  California  who  bids  on 
public    work. 

Ratet  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  HIgrhway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this   section. 


District,  as  a  guarantee  that  the  bid- 
der will  if  successful,  execute  a  satis- 
factory contract  and  furnish  a  bond 
in  the  sum  of  not  less  than  25  per 
cent  of  the  amount  of  his  bid  condi- 
tioned for  the  faithful  performance 
of  said  contract,  said  bonds  to  be 
subject  to  the  approval  of  said  Board. 

The  proposal  must  be  marl^ed  to  In- 
dicate that  it  is  a  proposal  for  Boost- 
er Pumps  for  the  Merced  Irrigation 
District,  and  should  be  addressed  to 
to  the  Board  of  Directors  of  Merced  Ir- 
rigation   District,    Merced,    California. 

Done  in  pursuance  of  an  order  of 
the  Board  of  Directors  of  the  Merced 
Irrigation  District  adopted  November 
18th.    1924. 

H.    P.    SARGENT. 
Secretary    of    the    Board    of    Directors 
of  Merced   Irrigation  District. 


NOTICE   TO    CONTRACTORS 


(Humboldt    County — Painting) 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Supervisors  of  Humboldt  County, 
California,  at  the  office  of  the  Clerk  of 
said  Board,  at  the  Court  House,  in  the 
City  of  Eureka,  said  county  and  state, 
until  Tuesday.  December  9th,  1924.  at 
two  o'clock  p.  m.,  for  painting  the 
County  Jail  and  the  County  Library 
buildings  in  Eureka,  in  accordance 
with  the  specifications  therefor  now 
on  file  in  the  office  of  said  clerk. 
Each  bid  must  be  accompanied  by 
cash  or  certified  check  for  five  per 
cent  of  the  amount  of  the  bid  as  a 
guarantee  of  good  faith  and  the  Board 
reserves  the  right  to  reject  any  or  all 
bids. 

FRED  M.  KAT, 

Clerk    of   said   Board   of   Supervisors. 


NOTICl!;   TO    CONTRACTORS 


(.American    Falls    Dam) 


Department  of  the  Interior,  Bureau 
of  Reclamation,  Washington,  D.  C. 
November  12. — Sealed  proposals  will  be 
received  at  the  office  of  the  bureau  of 
Reclamation,  Washington,  D.  C,  No- 
vember 12. — Sealed  propsals  will  be  re- 
ceived at  the  office  of  the  bureau  or 
reclamation,  American  Falls,  Idaho,  un- 
til 2  o'clock  p.  m.  Deceniber  20  and  will 
at  that  hour  be  opened  for  the  con- 
struction of  the  foundation  in  the  river 
section  of  the  American  Falls  dam.  The 


OU.\NTITY  SURVEYOR 

Valuation    Engineer 
ARTHUR    PRIDDLE 

(t»3   Mission    Street,  at   TUrd    St. 
San    Francisco,    CalU. 

Telephone    Douglas   8-4-9-3 
General  Listing  Burean 

Architect's  Preliminary  Estimates 


principal  items  involved  are  about 
48,000  cu  yds  of  excavation  and  41.000 
cu  yds  of  concrete,  together  with  the 
placing  of  approximately  600.000  lbs  of 
reinforcing  steel,  237,000  lbs  of  struc- 
tural steel  and  1,700,000  lbs  of  cast 
iron  gates,  etc.  For  particulars  ad- 
dress the  bureau  of  reclamation,  Den- 
ver, Colo.;  American  Falls,  Idaho,  or 
Washington,  D.  C.  ELWOOD  MEAD, 
commissioner. 


STATE  OF  CALIFORNIA 


CALIFORNIA  HIGHWAY  COM9USSION 


NOTICE    TO    CONTRACTORS 


SEAT  ILD  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum 
Building,  Sacramento,  Cal.,  until  2 
o'clock  p.m.  on  December  16,  1924,  at 
which  time  they  will  be  publicly  opened 
and  read,  for  construction,  in  accord- 
ance with  the  specifications  therefor, 
to  which  special  reference  is  made,  of 
portions  of  State  Highway,  as  follows: 
Shasta  County,  between  Halfway 
Creek  and  Dog  Creek  (II-Sha-3-C), 
about  ten  and  eight-tenths  (10.8)  miles 
in  length,  to  be  graded  and  surfaced 
with  crushed  gravel  or  stone. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifi- 
cations may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at 
Los  Angeles  and  San  Francisco,  and  at 
the  office  of  the  Division  Engineer  of 
the  division  in  which  the  work  is  situ- 
ated. The  Division  Engineers'  offices 
are  located  at  Willits,  Dunsmuir,  Sac- 
ramento, San  Francisco,  San  Luis 
Obispo,  Fresno,  Los  Angeles.  San  Ber- 
nardino  and   Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  is  requested 
that  arrangements  for  joint  field  in- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  information  con- 
cerning the  proposed  work  may  be  ob- 
tained from  the  Division  office. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  interests  of  the  State. 

HARVEY  M.   TOY, 

LOUIS  EVERDING. 

N.   T.   EDWARDS, 
California   Higliway   Commission. 

R.  M.  Morton, 

State   Highway   Engineer. 

W.  P.  MIXON,  Secretary. 


NOTICE    TO    CONTRACTTORS 


Storelionse  and  Quarters,  Pearl  Harbor 


Sealed  bids  are  wanted  until  11  A. 
M..  December  23,  by  the  office  of  the 
Chief  of  the  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
under  Spec.  5003.  for  storehouse  and 
quarters  at  the  naval  operating  base 
(hospital).  Pearl  Harbor,  T.  H.  The 
work  includes  plain  and  reinforced 
concrete,  brick,  hollow  tile,  steel  and 
iron,  steel  sash,  asbestos  shingle  and 
built  up  roofing,  metal  covered  doors, 
rolling  steel  doors,  lathing  and  plaster- 
ing, stucco,  wood  framing,  doors,  sash. 
trim  and  fiooring,  electric  freight  ele- 
vator and  sprinkler,  plumbing  and 
electric  lighting  system;  deposit  of  tlO 
required  for  plans  and  speclfleatlons. 
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BRIDGES 


VENTURA,  Cal. — Until  11  a.  m.,  Dec. 
6,  bids  will  be  rec.  by  supervisors  to 
const.  3  timber  bridges  across  Revolon 
Slough  In  6th  and  7th  Rd.  Dists.  They 
are:  bridge  No.  1  at  Barclay  Rd.,  97.5 
ft.  long  and  18  ft.  wide;  bridge  No.  2, 
at  Wood  Rd.,  58.5  ft.  long  and  20  ft. 
wide;  bridge  No.  3,  at  Laguna  Rd.,  58.5 
ft.  long  and  18  ft.  wide. 

LOS  ANGELES  COUNTY,  Calif.— Un- 
til Dec.  22,  2  p.  m.,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg,,  Sacramento,  to  const,  walk  on 
bridge  across  the  Rio  Hondo,  near  Los 
Angeles;  480  ft.  long,  composed  of 
wood  and  structural  steel.  R.  M.  Mor- 
ton, state  highway  eng.  .See  call  for 
bids  under  official  proposal  section  In 
this  issue. 


SEATTLE,  Wash.  —  L.  Romano,  123 
Third  Ave.,  So.  Seattle,  at  (a)  $175,987 
and  (b)  $193,607  submitted  low  bid  to 
Bd.  Pub.  Wks.  to  const,  approaches 
to  12th  Ave.  south  bridge.  Next  low 
was  Pacific  Const,  and  Timber  Co., 
(a)  $187,951;  (b)  $192,201.  (a)  provid- 
ing for  keeping  the  bridge  proper 
closed  to  traffic  during  the  SO-day  con- 
struction period,  (b)  for  keeping  the 
structure  closed  for  two  10-day  periods 
only. 


MERCED,  Merced  Co.,  Cal.— Davis- 
Heller-Pearce  Co.,  Delta  Bldg.,  Stock- 
ton, at  $210,080.40  awarded  cent,  by 
Merced  Irrigation  District  for  cone, 
work  in  connection  with  five  bridges 
on  relocation  of  Yosemite  R.R.  project. 
The  engineers  reported  that  a  sec- 
ond lowest  bid  could  be  made  up  of  the 
bids  of  Adell-Cortwrlght  on  bridges 
Nos.  1  and  2,  Davis-Heller-Pearce  on 
No.  3,  and  Carlston  Brothers  on  4  and 
5,  at  a  total  price  of  $222,006.55,  and  a 
third  lowest  of  the  Adell-Cortwright 
bid  on  1  and  2,  Merced  Concrete  Pipe 
Company  on  3,  and  Carlston  Brothers 
on  4  and  5,  at  a  total  cost  of  $231,- 
846.61.  Bids  on  steel  work  are  still 
under   advisement. 


HAKFORD,  Kings  Co.,  Cal.— Adell- 
Cortwright,  Hanford,  at  $1111  (Eng. 
est.  $1102)  awarded  cont.  by  supervis- 
ors to  const,  rein.  cone,  bridge  on  Riv- 
erbend  highway  (Rd.  No.  714),  involv. 
39.23  cu.  yds.  cone;  2600  lbs.  square  de- 
formed  reinforcing  steel. 


PORTLAND,  Ore. — Multnomah  Coun- 
ty Commissioners  wil  ask  bids  at  once 
to  be  opened  January  7,  to  const.  Sell- 
wood  bridge;  steel  const;  est.  c-ost 
$400,000. 

VENICE,  Cal. — Plans  for  reinf.  cone, 
girder  bridge  on  Leona  St  across  Grand 
Canal  have  been  approved  by  County 
Bridge  Engr.  R.  H.  Armstrong.  The 
completed  street  will  connect  Wash- 
ington Blvd.  with  the  beach,  and  will 
provide  a  100-ft.  street  with  a  78-tt. 
rdwy.  H.  D.  Chapman,  city  engr. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal 
— County  Supervisors  grant  new  fran- 
chise to  John  Lyle  Harrington,  Kansas 
City  engineer,  to  const.  toll  bridge 
across  Dumbarton  Strait  at  lower  end 
of  San  Francisco  Bay;  previous  con- 
tract granted  Harrington  on  March  22, 
1923,  has  expired.  New  franchise  is  to 
take  care  of  certain  changes  in  law 
governing  the  financing  of  toll  bridges. 
Bridge  would  be  5500  ft.  in  length,  24 
ft.  wide;  est.  cost  $2,000,000. 

MERCED,  Merced  Co.,  Cal. — Follow- 
ing low  bids  received  by  Merced  Irri- 
gation District  to  const,  cone,  abut- 
ments and  piers;  designing,  fabrica- 
tion and  erection  of  steel  superstruc- 
ture; and  placing  of  timber  floors  for 
five  steel  bridges  on  the  relocation 
line  of  the  Yosemite  Valley  r.r.  betw. 
Merced  Falls,  Merced  County  and  Det- 
wiler,  Mariposa  county.  The  estimated 
(uuintities    of    materials    are: 

Schedule  A — unclassified  excavation; 
27,820  cu.  yds.  mixing  and  placing  cone. 
22,625    lbs.     fur.    and    place    reinforce- 

Schedule  B— design,  furnish  and  fab- 
ricate approx.  7,207,100  lbs.  steel  work. 
Schedule   C— erect   7,207,100  lbs.   steel 
work   and  place   timber  floors. 
Construct    5    bridges    —    Davis-Heller- 
Pearce    Co.,    Delta   Bldg.,   Stockton, 
$210,080.  ,,.      ,    . 

Steel  work  (fur.  &  fab.)  —  Virginia 
Bridge  &  Iron  Co.,  Metropolitan 
Theatre  Bldg.,  Los  Angeles,  $.0466 
per    pound.  .  .    , 

Complete  list  of  bids  will  be  pub- 
lished shortly.  Bids  taken  under  ad- 
visement. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


MT.  VERNON,  Wash.  —  Seattle 
Dredging  &  Constr.  Co.,  Alaska  Bldg., 
Seattle,  at  $540,000  awarded  cont.  by 
District  No.  22,  Skagit  County,  to  const. 
8  mi.  dike,  bids  opened  by  Geo.  A.  Se- 
well,  secretary  of  district.  The  project 
involv.  4,000.000  cu.  yds.  of  earth  work. 
K.  H.  Bailey,  eng.  for  dist..  Mutual  Life 
Bldg.,  Seattle. 


VISALIA,  Tulare  Co.,  Cal. — Frank  C. 
Twaddle,  Tulare,  at  $1446  awarded  cont 
by  supervisors  to  const,  rein.  cone, 
bridge  over  Mill  Creek,  involving  (a) 
114.39  cu.  yds.  A  cone.  $10.75;  (b)  16.30 
cu.  yds.  B  cone.  $13.25;  all  materials 
to  be  furnished  by  county  f.  o.  b.  Vi- 
salia.  Other  bidders  were:  A.  W.  Hunt, 
Vlsalia,  (a)  $16.30;  (b)  $19.80;  $2187.50. 
C.  R.  Budry,  Portervllle,  (a)  $14.50;  (b) 
$14.50;  $1895.16.  Archie  DaMant,  San- 
ger, (a)  $15.15;  (b)  $14.15;  $1980.10. 
Earl  Bowen,  Strathmore,  (a)  $15;  (b) 
$12;  $1911.57.  J.  F.  Shephardson,  Bak- 
ersfield,  (a)  $15;  (b)  $20;  $2042.05.  L.  C. 
Clark,  Visalia,  (a)  $12.95;  (b)  $22.50; 
$1843.33.  Engineer's  estimate,  (a) 
$16.50;    (b)    $16.50;   $2156.56. 

WILLOWS,  Glenn  Co.,  Cal. — Super- 
visors plan  early  construction  of  two 
bridges  over  Glenn-Colusa  Irrigation 
District  canal,  one  at  south  end  of 
town  and  another  near  the  cemetery. 
Bayard  Knock   is   county  surveyor. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
Dec.  2,  5  p.  m.,  bids  will  be  rec.  by 
A.  Walter  Kildale,  city  clerk,  to  const, 
timber  trestle  bridge  over  Gulch  at 
•"unction  of  Harris  St.  and  Harrison 
Ave.,  city  limits.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  file  in  office 
of  clerk.   Harry   H.   Hannah,  city   engr. 


Carbide   Flare   Lights 

OxyAcetyleneEquipment 

Goggles— Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

56S  HOWARD  STREET 
San  Franciaco,  Calif. 

Douglas  6820 


VENTURA,  Cal.— Until  11  a.  m.,  Dec. 
6  bids  will  be  rec.  by  supervisors  for 
earth  work  on  approx.  16,000  ft.  of 
the  Bui  nham  Rd.,  beginning  at  S.  P. 
Ry.  Sta.  Tico  and  running  w  across 
Ventura  river  and  s  to  .Santa  Ana  Rd; 
also  for  const,  of  culv.  Work  Involves 
15.000  yds.  excav.,  15,000  ft.  B.  M.  creo- 
soted  Ibr.  in  culv.  Plans  on  file  at  of- 
fice of  Countv  Surveyor  Chas.  W.  Petit. 
Cert,  check   10%.  L.  E.  Hallowell,  clerk. 


IRRIGATION  PROJECTS 


MANTECA,  San  Joaquin  Co.,  Cal. — 
River  Rock  and  Gravel  Co.,  Stockton, 
bidding  $1.40  a  ton  awarded  cont.  by 
South  San  Joaquin  Irrigation  district 
to  fur.  approx.   5000  tons  concrete  mix. 


LIGHTING  SYSTEMS 


LOS  ANGELES,  Cal.  —  Council  de- 
clares inten.  to  install  ornam.  lights  in 
16th  St.,  bet.  Hoover  and  Berendo  Sts.: 
50  cone,  posts;  Bronson  Ave.  and  Nor- 
ton Ave.,  bet.  Clinton  St.  and  Beverly 
Blvd.:  37  cone,  posts. 


LOS  ANGELES,  Cal.— Until  2  p.  m.. 
Dec  1  liids  will  be  rec.  by  supervisors 
to  dredge  1600  ft.  of  river  diversion 
channel  located  upon  Lower  East  San 
Gabriel  or  new  river.  Plans  on  file  at 
office  of  bd.  Work  to  be  done  for  flood 
control  dept.  Mame  B.   Beatty,   clerk. 


LONG  BEACH,  Cal.— Until  9:30  a.  m. 
Dec.  2,  bids  will  be  rec.  for  ornam. 
lights  in  Seaside  Blvd.,  bet.  Pine  Ave. 
lot  29,  blk.  N,  Ocean  Pier  Tr.  Spec,  on 
tile  at  office  of  City  Engr.  R.  D.  Van 
.Mstine.   H.  C.   Waughop,   city  clerk. 


LOS  ANGELES,  Cal. — Newbery  Elec. 
Corp.,  726  S  Olive  St.,  awarded  cont.  at 
.ii8715  for  ornam.  lights  in  Irving  Blvd., 
bet.  Melrose  Ave.  and  First  St. 


LOS  ANGELES,  Cal.  —  Council  de- 
clares inten.  to  install  ornam.  lights 
under  1911  act  as   follows: 

Bronson  Ave.,  bet.  Franklin  Ave.  and 
Hollywood  Blvd.:  10  pressed  steel 
posts. 

Highland  Ave.,  bet.  Cahuenga  Ave. 
and  Santa  Monica  Blvd.:  143  pressed 
steel  posts.  , 

Beachwood  Dr.,  bet.  Melrose  Ave.  and 
First  St.:  34  cone,  posts;  also  19  cone, 
cone,  posts  in  Gower  St.,  bet.  First  St. 
and  Rosewood  Ave;  (Beachwood  Dr. 
and   Gower   St.   Lighting  Dist.) 


LOS  ANGELES,  Cal — Council  declares 
inten.  to  install  ornam.  lights  In: 

Sixth  St.,  bet.  Vermont  Ave.  and  139 
ft.  w.  of  Gramercy  PI.:  106  cast  iron 
posts.  ,  „,,, 

Norton  Ave.,  bet.  Third  St.  and  Wil- 
shire  Blvd.:   26  cone,  posts.  , 

Gardner  St.,  Sierra  Bonita  Ave.,  Cur- 
son  Ave.  and  Stanley  Ave.,  bet.  Wil- 
loughby  and  Melrose  Aves;  55  cone. 
posts.  ,   .,_., 

Highland  Ave.,  bet.  Third  and  Wil- 
shire   Blvd.:    40   cone,   posts. 


MACHINERY  AND  EUIPMENT 


LOS  ANGELES,  Cal.— Until  3  p.  m., 
Dec.  2,  bids  will  be  rec.  by  pub.  serv. 
coram.,  207  S  Broadway,  for  one  elec. 
operated  traveling  crane.  Bids  may  pe 
subm.  on  five  alternative  proposals. 
Spec.  736-A.  Jas.  P.  Vroman,  secy. 
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RAILROADS 


CI>At  KAMAS  COUNTY.  Ore.— Jas.  K. 
Clarckson  &  Co.,  Concord  lilde..  Port- 
land. Ore.,  awarded  cunt,  by  Eastern 
and  \V<.-.«tc-rn  Lumber  Co..  Ft.  of  N-21st 
St.,  rortland.  to  cimst.  21-ml.  ot  stand- 


SEATTLE,  Wash.— Until  Dec.  5,  10 
a.  ni.,  bids  wll  be  rec.  by  Wm.  D.  Free- 
man, city  purchasing  agent,  to  fur.  one 
railway  cable  (for  James  St.),  8250  ft. 
In  length,  1  3/16-ln.  dia.  Spec,  obtain- 
able from  above. 


FIRE  ALARM  SYSTEMS 


- TOCKTON,   San  Joaquin   Co.,  Cal.  — 
ML-well  Co.,  939  Larkin  St,  San  Fran- 
■.,    at    $133,492    submits    low    bid    to 
council  to  install  police  and  fire  alarm 
systems  tor  which   bonds  were   recent- 
ly voted.  Bids  taken  under  advisement. 

-CATTLE,  Wash.— Until  Dec.  5,  10 
Ml.,  bids  will  be  rec.  by  Wm.  D. 
t-man,  city  purchasing  agent.  231 
iity-City  Bldg.,  to  fur.  35  or  more 
ession  type  fire  alarm  boxes;  20 
S<;ctor  type  fire  alarm  boxes; 
^e  f.  o.  b.  Seattle. 


FIRE  EQUIPMENT 


I  iMONA,  Cal. — Fire  Chief  J.  O. 
wman  recommends  purchase  of 
licrized    sheets    for    dept's      use      in 

I'li.iecting    stock    of    goods    in    stores 

from  water  damage. 


MISCELLANEOUS    SUPPLIES 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
Nov.  28,  bids  will  be  rec.  by  harbor 
comra.,  316  Byrne  Bldg.,  for  explosives; 
spec.  663  on  tile  at  office  ot  harbor 
engr..   berth  90,  San   Pedro. 


EUREKA,   Humboldt    Co.,   Cal. — Until 
1     Dec.   2.   bids  will  be  rec.  by  John  Grif- 
tilh.  City  Supt.  of  Public  Works,  to  fur. 
40,000   lbs.   standard   sulphate   of  alum- 
inum to  contain  not  less  than  17  y,   per 
cent  A.  L.   203  aluminum  oxide  and  not 
'     wiore   than    Vi   ot  one   per  cent   iron,   in 
I     Bags  of  250  lbs.  each,  paper  lined,  t.  o. 
I     b.    docks.    San    Francisco;    delivery    to 
I     be  made  about  Dec.  28. 


RESERVOIRS  AND  DAMS 

SAN  FRANCISCO. — Mortimer  Fleis- 
hacker.  president  of  Great  Western 
Power  So.,  530  Bush  St..  announces 
early  construction  is  planned  ot  $2,- 
000,000  dam  on  Feather  river;  will  have 
capacity  of  1,300,000-  ac.  ft.  The  Great 
Western  is  now  negotiating  for  pro- 
posed merger  ot  its  company  with  the 
San  Joaquin  Valley  Light  &  Power 
Company.  Offices  of  the  latter  con- 
cern are  located  in  Stockton. 


.MEHCED,  Merced  Co.,  Cal.— An  in- 
junction suit  seeking  to  restrain  the 
.Merced  Irrigation  District  from  build- 
ing the  Exchequer  dam,  thus  Impound- 
ing waters  of  the  .Merced  river,  has 
been  filed  in  the  superior  court  at 
Merced,  by  seven  plaintiffs,  represent- 
ing the  Dale  and  Cook  ranch,  near 
Snelllng,  who  desire  the  work  stopped 
until  their  riparian  rights  are  estab- 
lished. A.  L.  Cowell,  attorney  for  the 
Merced  Irrigation  District,  states  that 
the  suit  will  not  halt  construction  of 
the  dam. 


ST.  HELENS,  Ore.— Until  Dec.  3,  7:30 
P.  ai.,  bids  will  be  rec.  by  J.  E.  Beeler, 
clerk  ot  Municipal  Water  Board,  to 
const.  2,00U,00u-sal.  reservior,  settling 
basin,  etc..  Cone,  settling  basin,  130,- 
000-gals.  capacity;  rim  of  reservior  will 
be  284  ft.  above  river  level  and  bottom 
262  ft.  above  river  elevation;  cone, 
const.  Cert,  check  10%  payable  to 
Board  ot  City  Commissioners  req.  Plans 
obtainable  from  Floyd  W.  Allen,  engi- 
neer, 521  Railway  Exchange  Bldg., 
Portland,  on  deposit  ot  $15;  $10  re- 
turnable. 


AMERICAN  F.\LLS.  Idaho — See  "Gov- 
ernment Work  and  Supplies,"  this 
issue. 


PIPE  LINES,  WELLS,  ETC. 


HAWTHORNE,  Cal.  —  Samuel  Ger- 
son,  549  Mission  Rd.,  Los  .\ngeles,  sub. 
low  bid  to  city  at  $14,308.55  for  work 
compl.  for  10,000  ft.  6-in.,  3000  ft.  4-in. 
riv.  steel  pipe,  and  2808  ft.  2-in.  std. 
screw  pipe,  valves,  fittings,  connec- 
tions, etc.  C.  P.  Harnish,  1112  Holiings- 
worth  Bldg.,  Los  .\ngeles,  engr.  Other 
bids:  D.  M.  Stanley,  $16,286.01;  Hartley- 
lamp  Constr.  Cu..  $17,711.10:  Thos. 
Haverty  Co.,  $18,023.35;  L.  D.  Loomis, 
$21,788.87. 


LOS  ANGELES,  Cal.— Until  2  p.  m.. 
Dec.  8,  bids  will  be  rec.  by  L.  A.  coun- 
ty flood  control  dist.  for  cure  and  test 
drilling  tor  the  testing  of  the  under- 
lying formation  for  dam  site  in  Big 
Tujunga  Wash.  Spec,  on  file  at  office 
flood  control  engr. 


LOS  ANGELES,  Cal. — Until  3  p.  ra., 
Nov.  25,  bids  will  be  rec.  by  pub.  serv. 
comm.,  207  S  Broadway,  tor  (1)  23,840 
ft.  12-in.  gauge,  and  (2)  1320  ft.  14-in. 
No.  10  gauge,  riv.  sheet  steel  pipe  f.  o. 
b.  bidder's  works.  Spec.  734-B.  Jas.  P. 
Vroman,  secy. 


LOS  ANGELES,  Cal.— Until  3  p.  m., 
Nov.  28,  bids  will  be  rec.  by  pub.  serv. 
comm.,  207  S  Broadway,  for  std.  dipped 
bell  and  spigot,  c.i.  water  pipe,  12-ft. 
lengths,  f.  o.  b.  cars  Lankershim,  as 
follows:  7165  pes.  4-in.  class  "B,"  3085 
pes.  4-in.  class  C,  5665  pes.  6-in.  class 
B,  2415  pes.  6-in.  class  C,  3415  pes.  8-in. 
class  B.  1960  pes.  S-in.  class  C.  Alterna- 
tive bids  will  also  be  considered  on  De 
Lavand  centrif.  cast  iron  pipe  of  class 
250  or  equal.  Spec.  734-C.  Jas.  P.  Vro- 
man, secretary. 


WOODLAND,  Polo  Co.,  Cal.  —  Until 
Dec.  6,  5  p.  m.,  bids  will  be  rec.  by  J. 
H.  Laugenour,  city  clerk,  to  drill  well, 
16-in.  dia.  approx.  250  ft.  deep.  Cert, 
check  10%  payable  to  city  req.  Spec,  on 
file   in  office   of  clerk. 


HAMPTON 

ELECTRIC  AND  'MFG.  CO. 

ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
o2o  HOWAKD  STREET,  SAN  FRANCISCO 

MOTORS 

New  and  Used,  Bought,  Sold,  Exchanged,  Rented  and  Repaired 
Industrial  Light  and  Power  Installation 

Telephone  SUTTER  32€6 


SEATTLE,  Wash.— Until  Nov.  28,  10 
a.  m.,  bids  bill  be  rec.  by  Wm.  D.  Free- 
man, city  purchasing  agent,  to  exca- 
vate trencli,  haul,  lay  and  riveted  54-in 
lock  bar  steel  pipe  to  replace  4S-in  wood 
stave  pipe  in  20th  Ave.  et  al,  in  Cedar 
River  Pipe  Line  No.  2.  Spec,  obtain- 
able   from    above. 


LOS  ANGELES,  Cal.  —  Bids  rec.  by 
pub.  serv.  comm.  for  std.  dipped  bell 
and  spigot  c.i.  water  pipe,  under  spec. 
733-E,  designated  below  as  {!)  4-in. 
t.  o.  b.  Aqua  Siding,  (2)  4-in.  f.  o.  b. 
loundry,    (i)    4-in.    f.    o.    b.   Hewitt   St.. 

(4)  6-in.  t.  o.  b.  Aqua  Siding,  (5)  6-in. 
f.  o.  b.  foundry,  (6;  6-in.  f.  o.  b.  Hewitt 
St.,  comprising  5000  pes  4-in.  class  B, 
12-ft.  lengths.  260  lbs.  per  length,  t.  o. 
b.    cars    pipe    track,    Aqua   Siding,    and 

0000  pes.  4-in.  class  B.  12-ft.  lengths. 
260  lbs.  per  length,  f.  o.  b.  cars  Hewitt 
St.  spur,  Los  Angeles;  5000  pes.  6-in. 
class  B.  12-ft.  lengths.  400  lbs.  per 
length,  f.  o.  b.  pipe  track,  .4qua  Siding; 
oouo  pcs.l  6-in.  class  B,  12-ft.  lengths, 
4U0  lbs.  per  length,  f.  o.  b.  cars  Hewitt 
St.   spur,   were: 

National  Cast  Iron  Pipe  Co. — Sand 
cast,  12-ft.  lengths,  price  per  ton:  (1) 
$00.30,  (2)  $42.24,  (3)  $55.30,  (41  $51.30, 
U)  $38.24,  (6)  $51.30;  sand  cast,  12-ft 
lengths,  price  per  ft.:  (1)  6Uc,  (2)  45.S3c 
(3;  60c.  (4)  85.414c,  Co>  63.669c.  (6) 
So. 414c;  class  250,  De  Lavaud,  12-tt 
lengths,  price  per  ft.;  (4)  94.49c,  (5) 
.6.4!>c.  (6;  94.49c.  Sand  cast  shipments 
in  equal  quant,  during  Dec.  Jan.  and 
I'eb.,  6-in.  De  Lavaud  during  Dec.  and 
Jan.  Bond  not  signed  by  principal. 

McWane  Cast  Iron  Pipe  Co.  —  Sand 
cast,  12-tt.  lengths,  price  per  100  ft.- 
Ul  $56,  (2)  $45,  (3)  $56,  (4)  $81.50. 
Shipment  as  requested  —  bidding  on 
:;oOU   pes.   ea.   size.   Bond,   $4200. 

U.    S.    Cast    Iron    Pipe    &.   Fdy.    Co 

Sand  oast,  12-ft.  lengths,  price  per  ft  ■ 
(IJ  60.6c.  (2)  — .  (.3)  60.6c,  (4)  86.9c,  (5) 
— ,  (6)  86.9c;  sand  cast,  5-metre  lengths 
price  per  ft.:  (4)  86.45c,  (5J  — ,  (6) 
i6.4oc;    class    250      De      Lavaud,      12-ft 

lengths,   price  per  ft.:    (1)    57.6c,    (2)  

Cf>    576c     (4)    83.2c,    (5)    — ,    (6)    S3.2c! 

1  arlial  shipment  on  boat  leaving  Mo- 
bile Dec.  6  and  complete  shipment  on 
boat  leaving  last  ot  Jan..   1925 

American  Cast  Iron  Pipe  Co.— Sand 
cast,  16-ft.  lengths,  price  per  ft.;  (1) 
b(J.3c,  (2)  47.6c,  (3)  60.3c,  (4)  S6.5c,  (5) 
bb.6c,  (61  86.5c.  Delivery  10,000  ft.  4-in 
by  Dec.  1,  72,000  tt.  4-in.  by  boat  leav- 
ing- Mobile  .Nov.  29,  1924.  Bal.  delivery 
completed  by  Jan.  5;  6-in.  delivery 
complete   by  Jan.   15,   1925. 

Shinn-Holtz-Lyon  Co. — Sand  cast,  4- 
metre  lengths,  price  per  ton:  (1;  $55  50 
(2)  — ,  (3)  57.80,  (4)  $55.14,  (51  —', 
(6)  $01.44;  sand  cast,  4-metre  lengths, 
price  per  ft.:  (1)  60.217c,  (2)  — ,  (3) 
62.17c,  (4)  91.81c,  (5)  — ,  (6>  95.64c;  al- 
ternate, German  standard,  per  ton:   (1) 

*'^f«;   ^-^-  »T'  ^^>   *"-^'''   ^i>    *53.50.   (5) 
— ,  (bj  $00.80.  Commence  shipment  sand 
cast    in    6    wks.,   delivery    1500    tons    per 
mo.;    shipment    ot    German    in    2      wks 
deliv.  loOu  tons  per  mo. 

W.  K.  Thompson  (broker),  bidding 
on  German  pipe — sand  cast,  4-metre 
lengths,  price  lengths,  price  per  ton: 
(1)  $55.51,  (2)  — ,  (3)  $55.51,  (4)  $55.51. 
(o)  — ,  (6)  $55.51.  Shipment  from 
Europe  commencing  about  6  wks.  from 
date  ot  award.  Unit  weights  not  stated. 

Pacific  Pipe  &  Supply  Co. — Sand  cast 
4-metre  lengths,  price  per  ton:  (1) 
$54.60,     (2)     — ,     (3)     $54.60,     (4)     $52.50, 

(5)  — ,  (6)  $52.50;  sand  cast.  4-meter 
lengths,  price  per  ft.:  (1)  5S.695c,  (2) 
— ,  (3)  58.695c,  (4)  86.88Sc,  (5)  — ,  (6) 
S6.888C.  Delivery  at  D.  A.  ot  one-third 
total  tonnage  9  wks.  after  receipt  of 
order,  bal.  in  17  wks.  Bid  on  Pont-a- 
Mousson  pipe. 


ST.  HELENS,  Ore.— Until  Dec.  3,  7:30 
P.  M.,  bids  will  be  rec.  by  J.  R.  Beeler, 
clerk,  Municipal  Water  Board,  to  fur 
1150  tt.  lU-in.,  10,305  tt.  12-in.  and  12,- 
180  tt.  14-in.  iron  or  steel  pipe  to  be 
used  in  mains  and  laterals  for  water 
distributing  system.  Cert,  check  10% 
payable  to  Board  of  City  Commissioners 
req.  Plans  obtainable  from  Floyd  W. 
Allen,  engineer,  521  Railway  Exchange 
Bldg.,  Portland,  on  deposit  ot  $10,  re- 
turnable. 


HUNTINGTON  PARK,  Cal.— Until  8 
p.  m.,  Dec.  1,  bids  will  be  rec.  by  city 
for  water  pipe,  etc.,  as  follows:  10,000 
ft,  4-in.,  1000  ft.  6-in.  and  200  ft.  16-ln. 
class  B  cast  iron  pipe.  Cert,  check  or 
bond  10%.  H.  H.  Hunter,  city  clerk. 
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EL  CENTRO,  Cal.— Bids  rec.  by  city 
for  cast  iron  water  pipe,  (1)  l"-'".  \^> 
14-ln.,  (3)  10-in.,  (4)  8-in.,  (5)  6-in  , 
(6)    B-in.,   with   fittings,   etc.,   not   listed 

■^'Amer^ln^'cast     Iron     Pipe  Co.-(l) 
$31"    (2)    $3,074,    (3)    $1,906,    (4)    $1.42, 

^'Un'riel'^Co'-  LOS    Angeles-(l)    $3.80, 
(2?  $3.15!    (3)    $1.90,    (4)    $1.43,    (5)    99c, 

*  ^National  Cast  Iron  Pipe  Co.— (1)  $3.- 
6875  (2)  $3.02375,  (3)  $1.8821,  (4)  $1.- 
40125  (5)  98  235c,  (6)  68.355c. 
'"waterworks  Supply  Co  Los  Ange  es 
—  (1)  $3  75,  (2)  $3,075,  (3)  $1,914  (4) 
$1425      (5)    99.9c,    (6)    $69. 44c,    with    an 

^'George  Vitchell,    Huntington    Park 

?;?  sT  ^"$5^20  (Tf1  .'9I,  wftd: 

5  $2  10  (6)  $1.35,  with  alternative 
i-i  „^  r^irntrif  C  I  pipe  installed  at 
$3^10  in  ,   $2  30-  8-in  ,   $'^ 'e-in.   and   $1.05 

*'pac.    Pipe      &      supply    Co.-Bid    on 
French    pipe,    class    "f-'JlU^fh  ,^P. 

?^^9''i8°%rri.rBr(4)^i.^8V  ^v^9i.y. 

*"  ids'referred  to  Consulting  EnBrs. 
Cone    &    Harris,    HolUngsworth    Bldg., 

Los  Angeles.  

SEWAGE  DISPOSAL  PLANTS 

h-d^s^^^rhe^^;er^by"'slcy^.-  ^f  ^tol 
£k^|ur"sa^nUa^|   Dl^t        Laguna^    for 

IT.^ll'T^^^.  f  t'tson^lnlfnee^r,  Henj- 
^t      Rlack    &    Veatch,    consulting    engi- 
'  .    B17   Trpr!ru«.n  Bldg.,  Los  Angeles, 
neer,    617   i"  ergu^un   1^1^^,  rptnrn- 

Depis.  $25  req.  for  Pl^"%„f,^V  10-in. 
--an    ort?iri    s^wiriewl^^e^Jis^^sal 

Tn-c'",  a^°s":waTe%u  "Pii;ff  •  "l^- "' 
6-in  C.  L.  force  mam,  2208  ft  1-  in- 
sewer:  200  ft.  10-in.  sewer,  0694  ft.  8 
in  sewer,  27,844  ft.  6-in.  sewer  12 
manhoTes,'  5  flush  tanks^  Cert. 
$4000.     L.  V.  Murphy,  secy. 
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SAK  LUIS  OBISPO,  Cal.— City  Engr. 
Moore  has  prepared  prel.  plans  tor  re- 
taining wall  in  Upper  Marsh  St.,  for 
protection  against  flood  waters  of 
creek;  will  be  153  ft.  in  length;  rein, 
cone,  wall  25  ft.  in  height  will  cost 
$5U13.45  and  15-ft.  in  height,  $4562.65; 
brick  wall  of  same  dimensions  will 
cost  $1571  and  $3577  respectively.  As 
funds  are  not  available  early  construc- 
tion  is   not  contemplated. 


WATER  WORKS 


SANTA  BARBARA,  Cal.— City  Water 
Supt.  Victor  B.  Trace  to  ask  for  trunk 
line  water  sys,  in  Anapamu  St.,  betw. 
.'ianta  Barbara  and  State  Sts.  Proposed 
line  will  consist  of  1000  ft.  16-in.  cast 
iron  pipe.  Leeds  &  Barnard,  Los  An- 
geles, liave  prepared  plans  for  12-in. 
line  in  West  Anapamu  St.,  bet.  State 
and  Gillespie  Sts.  Streets  In  which  8- 
in.  lines  will  be  laid  are  Ortega  St., 
bet.  State  and  Anacopa  Sts;  CarriUo 
St.,  bet.  Santa  Barbara  and  State  Sts.; 
Figueroa    St.,    bet.    Chapala    and    Santa 
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chk.. 


POMONA,  cal.-cny  has  ^tarted  pro- 
^e^^^gf\r^°a?mrnrs[ie,^o^nrt^r.rt"p.ant 
etc.  F.  C.  Froehde,  city  engr. 

SANTA  iBARBARA,  Cal.  -  Merritt- 
Chapman-Scott  Corp.,  F'"'  ^aU.  Bank 
Rldg  Wilmington,  awarded  cont.  oy 
couSc'il  at  $61,937  for  constr.  of  screen 
nlant  pump,  etc.,  for  sewage  disposal. 
§  h'  TUlman  cb.  bid  $66,50,0.  Bngr's 
est  '$67  100.  There  were  five  bias. 
Plant  to  consist  of  hollow  tile  and  cone 
bldg.  with  reinf.  cone,  sump,  one  Y-in- 
and  one  10-in.  centrifugal  pump  direct 
connected  to  motors,  one  12-in  centri 
?Sgal  pump  with  gas  engine  drive,  two 
cyliTidrical  screens  o£  six  million  gals, 
cap  per  day  each,  with  sludge  eleva- 
tors, motors  and  automatic  ejectors, 
with  valves,   pipe,   etc.  j„„,.„ 

Contr  for  interceptor  sewers,  desig- 
nated as  the  East  Blvd  sewer  was 
awarded  to  Barnett  &  OUvarri  (630  E 
Washington,  Orange,  1078  S  Mam  St., 
Santa  Ana),  at  ,^3,061  40  Hickkey  & 
Harmon,  Alhambra,  bid  $18,000.  Bids 
for  the  Quienentos  St.  sewer  were  re- 
jected owing  to  changes  to  be  made  In 
plans. 


MISCELLANEOUS 
CONSTRUCTION 


Ear'jara   Sts. 


ST.    HELEN'S,    Ore.— See    "Reservoirs 
and  Dams,"  this  issue.     Bids  wanted. 


EL  CENTRO,  Cal. — Richmond  Bros., 
El  Centro,  sub.  low  bid  to  city  at  $12.30 
for  water  services  in  connection  with 
new  water  sys.  Other  bids;  Thos. 
Haverty  Co.,  $12.50;  Machy.  Pipe  &  Sup- 
ply Co.,  $15;  Cummings  Welding  Wks., 
$26.40, 

Bids  rec.  by  city  for  pumping  units, 
etc.,  for  waterworks  sys.,  involv.  (1)  2 
dual  drive  centrif.  pumping,  units 
compl.,  (2)  two  elec.  motor  driven 
centrif.  pumping  units  compl.,  (3)  one 
vertical  centrif.  sump  pump  compl.  and 
(4)    one    switch    board    compl.,    were; 

Allis-Chalmers  Mfg.  Co.— (1)  $9550, 
(2)   $1655,   (3)    $729,    (4)    $4373. 

Byron-Jackson  Pump  Mfg.  Co. —  (1) 
$8150,    (2)    $1770,    (3)    $298,    (4)    $2670. 

De  Laval  Steam  Turbine  Co. —  (1) 
$8550,    (2)    $1520.    (3)    $270,    (4)    $2605. 

Edgar   Bros,    for   Fairbank-Morse   Co. 

—  (1)     $8530.20,     (2)     $1467.50,     (3)     $318, 
(4)    $2681. 

Smith-Booth-Usher,  Los  Angele-s — (1) 
$8992.50,  (2)  $1564,  (3)  $277.50,  (4) 
S2920 

Sprado  Co.,  Los  Angeles— (1)  $7870, 
(2)  $1400,  (3)  $330.  (4)  $2680;  total, 
$12,280    (lowest  on   four  units  together. 

United  Iron  Wks.,  Oakland,  f.  o.  b. 
Oakland— (1)  $9000,  (2)  $1572,  (3)  $209, 
no  bid  on    (4). 

Worthington    Pump   Co.,   Los   Angeles 

—  (1)    $8744,    (2)    $1465.50,    (3)    $383,    no 
bid    on    (4). 

Hazard-Gould    Co.,    San    Diego (1) 

$9421,   (2)   $1613,   (3)  $300,  no  bid  on  (4). 
C.     C.     Hardy,     San    Diego — (4)     only, 
lowest   on   this    unit. 


$2400, 

ALHAMBRA,  Cal. — Council  declares 
inten.  to  place  water  mains  in  Hell- 
man  Ave.  bet.  Westmont  Dr.  and 
Orange  Grove  Ove.  and  portions  of 
other  streets:  6-ln.,  8-in.  and  12-in.  C.  I. 
pipe;  and  8th  St.  bet.  Front  St.  and  500 
ft.  s.:   4-in.  C.  I.  pipe. 


EL  CENTRO,  Cal.— Hartley-Constr. 
Co.,  228  N.  Santa  Fe  Ave.,  Huntington 
Park,  sub.  low  bid  to  city  at  $22,229.40 
for  Sees.  1  and  2,  labor  only,  for  new 
waterworks  sys.  No.  1  in  business  dist. 
and  No.  2  in  outlying  territory.  Other 
bids: 

R.  F.  Ware,  Los  Angeles  —  $28,665, 
both  units,  with  alt.  bids  on  both  units 
of  16-in.  $1.50,  14-in.  $1.35,  10-in.  $1.30. 
8-in.  90c,  6-in.  68c,  4-in.  57o. 

D.  M.  Stanley,  Terra  Bella— $30,379.49, 
both  units. 

Cummings  Welding  Wks.,  Long 
Beach — $42,194,  both  units,  with  alt.  bid 
per  ft.,  both  units,  16-in.  pipe  $1.83, 
14-in.  $1.67,  10-in.  $1.75,  8-in.  $1.27,  6-in. 
90c,  and   4-in.   80c. 

Thos.  Haverty  Co.,  Los  Angeles — No. 
1,  $21,163;  No.  2,  $16,594,  with  alt.  bids 
on  No.  1;  16-in.  $2,  14-in.  $1.96,  10-in. 
$1.75,   8-in.   $1.27,    6-in.  90c,   4-in.   80c. 

H.  H.  Peterson,  Loma  Portal,  San 
Diego — $36,138.50,    both    units. 

Richmond  Bros.,  El  Centro  —  No.  2, 
8-in.,  $1.45;  6-in.,  73c;  4-in.,  49c. 

SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Until  Nov.  28,  5  p.  m.,  bids  will  be  rec. 
by  Geo.  R.  Cadan,  secy.  Board  of  Pub- 
lic Utilities,  Room  14,  City  Hall,  to  fur. 
one  Manual  Control,  Direct  Feed  Chlor- 
inator.  Type  MDA.  Cert,  check  10% 
payable  to  Mayor  req.  Further  infor- 
mation obtainable  from  above  office. 

TUCSON,  Ariz.— City  Water  Supt.  R. 
D.  Whitcacre  has  plans  under  way  for 
new  water  mains  in  East  Second  St., 
bet.  x\'  Stone  and  N  Tyndall  Aves. 

M.'iIRCED,  Merced  Co.,  Cal.  —  Until 
Dec.  16,  2  p.  m.,  bids  will  be  rec.  by 
H.  P.  Sargent,  secy.  Merced  Irrigation 
District,  to  furnish  and  install  four 
Booster  pumps.  Cert,  check  5<rr  payable 
to  dist.  req.  Spec,  obtainable  from  of- 
fice of  secy.  R.  V.  Meikle,  ch.  eng.  for 
dist.  Si-e  call  for  bid.H  under  official 
proposal    section    in   this   issue. 

MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal — Water  Committee  of  Town  Bd.  of 
tensions  will  be  made  to  incinerator  to 
replacements  and  other  Iniprovements 
lo  water  system  for  which  $10,000  is 
available.  C.  N.  Lake   is  city  clerk. 

EUREKA,  Humboldt  Co..  Cal.— City 
council  contemplate  oond  issue  for 
$500,000  to  $1,500,000  for  permanent 
water  supply  from  Mad  river  or  Jacoby 
Creek  It  is  proposed  to  commission 
N  B  Ellery,  San  Francisco  hydraulic 
engineer,  to  make  a  survey  and  prepare 
estimates  of  cost. 

PHOENIX  Ariz. — Electlort  will  be 
held  Dec.  23  by  Salt  River  Valley  Wa-  - 
ter  Users'  Assn.  to  vote  on  $450,000  ex- 
penditure for  sinking  approx.  25  wells, 
pumping  equip.,  canals,  etc.,  to  pro- 
vide additional  300,000  ac.  ft.  per  an- 
num. 


FLAGSTAFF,    Ariz.    —    Election    for 
$475,000   bond   issue   for  water   sys.   im- 
provements  will   be   held   in   December.       Bona  Act  laio.v.^^ --^  ■-"=--  rn'"offTce~6f 
Burns   &   McDonnell,   415   Marsh-Strong       to_  city    req.    Plans   on    file    in    oiiice   o 
Bldg.,   Los   Angeles,    engrs.    on   project.       clerk.  • 


SEWERS  &  STREET  WORK 

BERKELEY,  Alameda  Co.,  Cal. — Un- 
til Dec.  9,  9  a.  m..  bids  will  be  rec  by 
E  M.  Hann,  city  clerk,  to  imp.  portions 
of  Ada  and  California  Sts.,  involving 
const,  cone,  curb  and  gutter;  &/ade  & 
pave  with  oil  macadam.  1911  Act  and 
Bond  Act  1915.  Cert,  check  10%  payable 


FULLERTON,    Cal.— Until   7:30   P.   M., 
Dec.    9,    bids    will    be    rec.    by    city    for 
constr.    of    municipal      garbage 
erator.     Cert,  chk.,  10%. 
halch,    city   clerk. 


incin- 
F.  C.  Hezmal- 


FRESNO,  Fresno  Co.,  Cal. — Fresno 
Disposal  Co.,  Brlx  Bldg.,  Jas.  P.  Ryan, 
general  mgr.  and  secy.,  announces  ex- 
tensions wil  be  made  to  Incinerator  to 
increase  capacity  from  30  to  70  tons  a 


Contractors  Machine  Works 

We  Specialize  In  rebuilding  and  repairing  contractors'  equipment. 
We  build  rock  bunkers,  elevators  and  conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 

CkEAR  &  BATES 


Stanford 


San  Francisco 


Phone  Kearny  1885 


<!"'Mraay,    November    29.    1934 
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N'TA  ROSA,  Sonoma  Co..  Cal.  — 
il,  C.  B.  Keid,  clerk,  declares  In- 
•  n  (No.  704)  to  Imp.  Charles  St., 
Santa  Kosa  Ave.  and  Brown  St.. 
..  gr.idlng;  reconst.  existing  wa- 
und   macadam   surface   to  form   4- 

'.  iterbuund  macadam  foundation 
urfnce  with  3-ln.  Wllllte  Process 
cone,  pavement.  1911  Act  &  Bond 

IL'16.   Protests  Dec.  16. 


'  N"  DIEGO.  Cal. — Geo.  R.  Daley  4430 
iiilary   St.,  San   Dicgro,   sub.   low  bid 

«.■    council    at    J25,961.31    to    pave    32nd 

St.    and    Boundary   St.    involv.    1190    cu. 

yds.    earth   excav.   $1.40   yd.;   7   cu.   yds. 

earth  embanlt.  10c  yd;  116,238.66  sq.  ft. 

lia-in.   asph.   cone.   pave,   on   4-ln.   cem. 

qonc.     base     20.9c     ft.,     3929.49     sq.     ft. 

walk  24c  ft.,  779.22  ft.  curb  67c  ft.,  one 

6-in.  cem.  sewer  lateral  J35.  Other  bids: 

Pioneer   Truck    Co.,   {26,236.04;   Griffith 

Co..    $26,448.89. 


SANTA  BARBARA,  Cal.— City  Engr. 
Geo.  D.  Morri.son  has  sub-let  7  st. 
imp.  Jobs  to  local  enprrs  in  order  to  has- 
ten con.str.  work.  These  ^are:  Grade, 
pave,  curbs,  Kut.  on  Kerrello  Road., 
Spring  St.  and  I'ark  Ave,  est.  $35,000; 
pave  in  Pe  La  Guerra  and  Anacopa 
Sts.,  easterly,  est.  $60,000;  pave  in  Rln- 
conado  and  Fitjucroa  Sis.,  est.  $7500; 
pave.  In  Dlbblee  and  Ruth  Aves.  and 
Castillo  St..  est.  $20,000;  pave,  in  Car- 
melita  and  Loma  Vista  Sts.,  est.  $7500; 
walks  on  west  side  scv.  biks.  adjacent 
to  Ambassador  Tr.  on  Bath  and  other 
sts.,  est.  $4000;  pave,  in  Ortega  and 
Mllpas  Sts.  to  Soledad,  est.  $15,000. 
Payments  to  be  at  rate  of  $2.50  per  hr. 
for  office  engr.  and  62%c  per  hr.  for 
chalnmen. 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Council,  C.  B.  Reid,  clerks  declares  in- 
tention (No.  700)  to  Imp.  E  St.,  bet. 
4th  and  5th  Sts.,  Involv.  grading;  re- 
const,  waterbound  macadam  surface 
to  form  4-in.  waterbound  macadam 
base;  surface  wltli  3-in.  Willite  process 
asph.  cone  pavement  laid  in  one  course; 
const,  hyd.  cem.  cone,  curbs  and  gut- 
ters. 1911  Act  &  Bond  Act  1915.  Pro- 
tests  Dec.   16. 


.S.\NTA  BARBARA,  Cal.  —  City  has 
staried  proceedings  to  pave  Fifth  St. 
and  Alamar  Ave.;  est.  $35,000.  Also  for 
curbs,  gutters  and  drains  in  El  Sol  Se 
Acuesta  Tr. ;  est.,  $23,000.  Geo.  D.  Mor- 
rison,  city   engineer. 


ALHAMBRA.  Cal.— City  Engr.  M.  H. 
Irvine  estimates  cost  of  imp.  Mission 
Rd.  at  $300,000.  Tlie  S.  P.  Ry's  share 
of  the  iiission  ltd.  imprvt.  (paving  to 
full  width  of  60  ft.)  is  $141,299.77.  The 
railway's  share  of  imprvt.  of  Front  St. 
is  $39,182.83.  The  estimate  was  ordered 
sent  to  the  railway  so  that  proceed- 
ings could  be  started  at  once. 


LOS  A.VGELES,  Cal.— Until  3  p.  ni., 
Dec.  10,  bids  will  be  rec.  by  L.  A. 
Library  Board,  Metropolitan  Bldg., 
Broadway  and  5th  .St.,  tor  storm  sewer 
in  Mope  St.,  bet.  6th  St.  and  s  property 
line  of  new  Central  library  site.  Plans 
on  file  at  city  engr's  office.  Copies  may 
be  ol)tained  from  Everett  R.  Perry,  sec- 
rotary,  Meiropolitan  Bldg.;  depos.  $5. 
Cert,  check  or  bond.  107c.  Worli  consists 
of  leraov.  of  st.  pave.,  excav.  for  and 
constr.  of  345  ft.  12-in.  cone,  or  vit. 
storm  sewer,  with  manhole,  bacivfill, 
etc. 


CHICO,  Riitte  Co.,  Cal.— Until  Dec.  5 
S  p.  m.,  bids  will  be  rec.  by  Ira  R.  Mor- 
rison, city  clerk,  (No.  1924-A)  (about 
•10  blocks)  to  imp.  portions  of  Normal 
Ave.,  Chestnut.  Hazel.  Ivy,  Cherry  and 
other  sts.,  involv.  grading;  const,  hyd. 
cem.  cone,  curbs,  gutters  and  walks; 
corru.  .5alv.  iron  culverts;  gutter  drain 
inlets;  reconst.  manholes;  4-in.  vit. 
sewer  pipe;  pave  with  l>/4-in.  asph. 
cone  surface  on  3V4-in.  asph.  cone  base. 
1911  Act  &  Bond  Act  1915.  Cert,  check 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  clerk.  Raymond  Witt,  city 
engineer. 


BAKERSFIELD,  Kern  Co.,  Cal.— Un- 
til Dec.  8,  5  p.  m.,  bids  will  be  rec.  by 
V.  Van  Riper,  city  clerk  (Res.  of  inten. 
503)  to  imp.  portions  of  24th  St.,  involv. 
grading;  cem.  cone,  gutters;  pave  with 
3^^-in  asph.  cone  base  with  I'/^-in  war- 
renite  surface;  cein.  cone,  culverts  with 
corru.  iron  covering;  1  cone  catchbasin. 
Imp.  St.  Dist.  No.  503.  1911  Act  and 
Bond  Act  1915.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  file  in  office 
of  clerk.  W.  D.  Clark,  city  eng. 


Barber    Greene   Model    42    Loader 


\ 


other  Prominent 

Users  Are 

Pratt  Building 
Materials  Co. 

North  Beach  Auto 
Hauling  Co. 

Arthur   Hess 

Oakland  Paving  Co. 

California    Highway 
Commission 

Bates  and  Borland 

And  20  others 
All  Satisfied 


Sibley  Grading  &  Teaming  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Distributors 

50-60  FREMONT  ST. 

Sutter  95a  8*Ji  Francisco 


SAN  RAFAEL,  Marin  Co.,  Calif.  — 
Ridgecrest  Boulevard  Assn.  has  award- 
ed cont.  to  D.  McDonald  at  approx. 
$22,000  to  const.  2 '4 -mi.  of  boulevard 
to  point  near  site  of  old  Tavern  on  Mt. 
Tamalpals. 


SAN  RAFAEL,  Marin  Co.,  Cal— Coun- 
ty Surveyor  J.  C.  Oglesby  estimates 
cost  of  concrete  road  from  White's  Hill 
to  Tocaloma  and  graveling  first  por- 
tion of  road  from  Tocaloma  through 
Olema  to  Millerton  to  Tomales  at 
$724,900.  Culvert  and  bridge  work  is 
mcluded  in  the  estimate.  A  bond  is 
proposed  to  finance  the  work. 


SHASTA  COUNTY,  Cal— As  previous- 
ly reported,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bldg 
Sacramento,  up  to  Dec.  15,  2  p.  m.,  to 
grade  and  surface  with  crushed  gravel 
or  atone  10.8-rai.  in  Shasta  county  bet. 
Halfway  Creek  and  Dog  Creek.  R.  M. 
Morton,  state  highway  eng.  Project 
involv.  310.000  cu.  yds.  roadway  exca- 
vation without  classification;  990,000 
sta.  yds.  overhaul  (Station  613  to  Sta- 
tion 275);  61100  cu.  yds.  structure  exca- 
vation without  classiticatiori;  31.S00 
tons  crushed  gravel  or  stone  surface; 
1230  cu.  yds.  class  A  cem.  cone,  (struc- 
tures): 575  cu.  yds.  class  C  cem.  cone. 
(in<^asing  pipe  culverts);  860  cwt.  bar 
reinforcing  steel  in  place  (structures); 
inn  cu.  yds.  dry  rubble  (retaining 
wails);  1200  lin.  ft.  12-in..  800  lin.  ft. 
18-in.  and  500  lin.  ft.  24-in.  corru.  metal 
pipe;  2000  lin,  ft.  corru.  metal  pipe 
(clean  and  relay);  260  monuments;  1590 
gal.  water  applied  to  crushed  gravel 
or  stone  .surface.  Commission  will  fur- 
nish  corru.   metal   pipe. 

POMONA.  Cal.— Until  12  m,  Deo.  2, 
bids  will  lie  rec.  for  S-in.  vit.  sewer, 
manholes,  flush  tanuks,  etc.,  oil  mac. 
pave,  curbs,  in  Alvarado  Ave.,  bet.  Cas- 
well and  San  Antonio  Aves.;  1911  act. 
F'.  0.  Froehde,  city  engr. 


SAN  J0.9B,  Santa  Clara  Co.,  Cal.— 
San  Jose  Paving  Co.,  San  Carlos  and 
Dupont  Sts.,  San  Jose,  awarded  cont. 
by  council  to  imp.  Prevost  St.,  betw. 
Grant  St.  and  south  city  limits  involv. 
prade  and  pave  with  1-in.  Warrenite 
Bit.  surface  on  3-in.  bituminous  cone, 
base;  hyd.  cem,  cone,  walks,  curbs,  gut- 
ters; 1  br.  manhole:  10-ih.  hyd.  cem. 
cone,  box;  8-in.  vit.  pipe  drains;  9  hyd. 
cem.  cone,  box;  S-in.  vit  pipe  drains;  9 
hyd.   cem.   cone,  water  inlets. 


BLTTHE.  Cal.— Until  7:30  p.  m.,  Dec. 
1.  bids  will  be  rec.  by  city  to  pave  Hob- 
son  way  bet.  Main  St.  and  w  city  limits: 
n2.5fi0  sq.  ft.  6-in.  cone.  pave..  14,955 
sq.  ft.  4-in.  cone.  walk.  299  lin.  ft.  curb 
returns.  194  ft.  12-in.  corru.  iron  culv., 
14,056  sq.  ft.  gravel  should.,  29  ft.  24- 
in.  reinf.  cone,  pipe  culv.,  one  reinf. 
cnnc.  end  wall,  1181  lin.  ft.  monolithic 
rurli.  126,616  sq.  ft.  grade,  ornam.  lights 
inn  and  1915  acts.  Plans  on  file  at  of- 
fice City  Engr.  A.  C.  Fulmor.  646  W 
7th  St..  Riverside.  Deposit,  $5  for  plans, 
r'ert.  check  or  bond  10%.  Marie  Cren- 
.-.haTv.   city  clerk. 

FTOrKTON.  San  Joaquin  Co.,  Cal. — 
J.  E.  Johnston.  Tracy,  at  $825.22  award- 
ed cont.  liy  council  to  imp.  sts.  under 
Res.  of  Tnten,  No.  747,  involv.  498.43 
cu.   vds.   fill;    7200   sq.   ft.   pavement,   $.08 

s.|.     ft. 


EUREK.4.  Humboldt  Co.,  Cal.— Mer- 
cer- Fraser  Co.,  Eureka,  at  $104,129.73 
awarded  cont.  by  council  to  Imp.  (Res. 
of  Tnten.  176)  portions  of  G  St.,  involv. 
grade  and  pave  with  .'iH-in.  asph, 
cone,  liase  with  1%-in.  Warrenite-Bit. 
surface:  6-in.  vit.  pipe  sanitary  sewers; 
cem.  cone,  sanitary  sewer  and  storm 
sewer  manholes:  c.  i.  and  cone,  culverts. 
Other  bids  were:  San  Jose  Pavine:  Co., 
$116,999:  Clark  &  Henery.  $114,922.39; 
A.  D.  Kern.  $116,796.98;  California  Con- 
struction Co..  $120,600.05;  Teichert  & 
Son,    $113,180.54. 


NAP.A.  Napa  Co.,  Cal. — Until  Dec.  1, 
7:30  P.  M..  bids  will  be  rec.  by  H.  H. 
Thompson,  city  clerk.  (No.  518)  to  imp. 
Clark  St..  bet.  Juarez  and  Dewoody 
involv.  const,  of  cem.  cone,  curbs;  pave 
with  2-course  asph.  macadam  pavement 
40  ft.  wide;  cone,  catchbasins;  br.  man- 
house.  1911  Act.  Cert,  chectc  10%  pay- 
able to  City  req.  H.  A.  Harrold,  city 
engineer. 
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OAKLAND,  Cal.— City  council,  E.  K. 
Sturgis,  clerk,  declares  inten.  to  imp. 
Orral  St.,  bet.  69th  Ave.  Place  and  lUth 
avenue,  involv.  grading;  pave;  cutdb 
and  gutters.  1911  Act.  Protests  Dec. 
11.     W.  W.  Harmon,  city  engineer. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
J  E.  Johnston,  Tracy,  at  ?5783  awrard- 
ed  cont.  by  council  to  imp  Sts.  under 
Res.  of  Inten.  748,  involv.  309  cu.  yds 
cut,  $.75  cu.  yd.;  268  cu.  yds.  fill,  ?.40 
cu.  yd.;  639  lin.  ft.  curb  and  gutter, 
n  lin.  ft.;  4.552  sq.  ft.  walks,  ?.20  sq.  ft. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— City  trustees  petitioned  to  const, 
cem.  walks  and  curbs  in  portions  of 
AUerton,  Standish,  Hopkins  and  Sam- 
son Sts.  C.  L.  Dimmitt,  city  eng. 

BEVERLY  HILLS,  Cal.— City  Street 
Supt  Albers  instructed  to  purchase  300 
tons  paving  material  in  open  market. 
All    bids    rejected. 

SANT  '\  ANA,  Cal. — Council  declares 
inten  to  imp.  Orange  Ave.,  bet.  McFad- 
den  and  East  Edinger  Sts.  and  portion 
of  Cypress  Ave.:  5-in.  cone,  pave.,  6- 
in.  cone,  pave.,  hse.  con.,  curb;  1915 
act.  E.  L.  Vegely,  city  clerk. 

POMONA,  Cal. — Council  declares  in- 
tention to  imp.  under  1911  act: 

Garey  Ave.,  bet.  Frand  and  Franklin 
Aves.:    6-in.   cone,   pave,   curbs. 

Towne  Ave.,  bet.  Second  and  Olive 
Sts.:   6-in.   cone,   pave,   curbs. 

REDLANDS,  Cal.— City  trustees  or- 
der plans  for  6-in.  cone  paye.  in  Orange 
Street. 

SEAL  BEACH,  Cal.— Council  declares 
inten  to  pave  with  6-in.  cone,  curb, 
Lnd  walk  in  Bay  Blvd  bet.  Electric 
Ave.  and  lot  35,  blk.  217,  Tr.  No.  10; 
1911  act.  Ollie  B.  Padrick,  city  clerk. 

FRESNO,  Fresno  Co.,  Cal.— Until  Deo 
4  10-30  a.  m.,  bids  will  be  rec.  by  H.  b. 
Foster,  city  clerk,  (No.  23-D)  to  imp. 
portions  of  Ferger  Ave.,  involv.  const, 
of  cem.  cone,  walks,  curbs,  and  drive- 
way approaches.  1911  Act.  Cert,  check 
10</  payable  to  city  req.  Plans  on  file 
in  office  of  clerk.  Wm.  Stranahan,  city 

*'"lOs' ANGELES,  Cal.— H  R.  Erdman 
141  W  Main  St.,  Alhambra,  awarded 
cont.  by  bd.  pub.'wks.  at  $19.504..10  for 
imp.  Almont  St.,  bet.  Maycrest  and  Stil- 
well  Aves.,  involv.  oil  and  roll,  curb, 
walk,  gut.,  storm  drain  (latter  to  cost 
$12,965). 

,SANTA  ANA,  Cal,— County  Superv.  T 
B  Talbert  announces  work  will  oe 
■started  shortly  on  a  4-mi.  piece  of  road 
bet.  Garden  Brove-Huntington  Beacn 
Blvd.   and  Cypress. 

INGI-BWOOD,  Cal.  —  Until  8  p.  m., 
Dec  8,  bids  will  be  rec.  for  st.  work 
under  1911  and  "15  acts  as  fo  lovfs: 

Hillside  Ave.  and  Hill  St..  184,74^ 
sq.  ft.  grade,  5790  ft.  curb  3  culv..  112.- 
120  sq.  ft.  Willite  pave.,  29  %-in.  water 
serv     5  2-in.  water  serv. 

Sixty-seventh  St.,  bet.  Manor  Dr.  and 
Redondo  Blvd.:  59  792  ^q  "  ^^'■^^^j? 
(1525  cu.  yds.),  59,792  sq.  ft.  5-in.  oil 
mac     12    %-in.  water  serv. 

Plans  on  file  at  office  of  City  Engr. 
A.  W    Cory.  Otto  H.  Duelke,  city  clerk 

SAN  DIEGO,  Cal.— H.  H.  Peterson, 
Loma  Portal,  awarded  cont.  by  super- 
visors at  $127,060  for  5-in  cone.  pave, 
on  portion  of  Julian  Rd.  No.  3-A, 
(Samona  Rd.,  Mussey  Grade  Section)^ 
from  Mussey's  grove  to  w  end  of  Santa 
Marie  Valley,   5.86  mi. 

REDWOOD  CITY,  San  Mateo  Co.,  Cal 
—City  Eng.  C.  L.  Dimmitt  instructed  to 
prepare  spec,  to  pave  Ha"ison  Ave. 
and  Adams  and  Clinton  Sts.,  est.  cosi;, 
$3.75  ft.  

qANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Council  C.  B.  Reid,  clerk,  declares  in- 
ten (No.  696)  to  imp.  2nd  St.,  bet.  Rail- 
road Ave.  and  Davis  St.,  mvolv.  grad- 
ing- reconst.  existing  waterbound  ma- 
cadkm  surface  to  form  4-in.  water- 
bound  macadam  base;  surface  with  3- 
in  Willite  process  asph.  cone,  laid  in 
l"course;  const,  hyd.  cem.  cone,  curbs 
and  gutters.  1911  Act  &  Bond  Act  1915. 
Protests  Dec.  16. 
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MONTEREY  PARK,  Cal.  —  Bids  to 
imp.  Moore  Ave.,  bet.  Garvey  and  New- 
mark  Aves.,  with  walks  and  curbs, 
were  rejected  unopened  by  city  due  to 
error  in  proceedings.  Arthur  W.  Lang- 
ley,  city   clerk. 

SAN  DIEGO,  Cal.  —  Geo.  R.  Daley, 
4430  Boundary  St.  awarded  cont.  by 
council  at  $28,487.09  for  4-in.  cone,  pave 
curlj,  sewer,  etc..  in  Canyon  St. 

Griffith  Co.,  25  14th  St.,  awarded 
cont.  at  $30,805.62  for  asph.  cone.  pave, 
in  Juniper  and  31st  Sts. 

LOS  ANGELES.  Cal.  —  Election  for 
$2,000,000  bond  issue  in  Metropolitan 
Sewer  Dist.  No.  5,  comprising  Lomita, 
Torrance,  Hawthorne,  Inglewood,  Gar- 
den, Harbor  City  and  Moneta,  has  been 
postponed  until  some  time  in  January. 

OAKLAND,  Cal.  —  Hutchinson  Co.. 
Hutchinson  BIdg.,  Oakland,  awarded 
cont.  by  council  to  imp.  portions  ot 
Pierson  St.,  involv.  excavation,  $.75  cu. 
yd.;  cnnc.  curb,  $.75  lin.  ft.;  cone,  gut- 
ter, $.25  sq.  ft.;  oil  macadam  pave.  5.11 
sq.  ft.;  cem.  walks,  $.17  sq.  ft.;  l";'"- 
pipe  conduit  with  cone,  covering.  $3  1" 
lin  ft.;  10-in.  pipe  conduit  without 
covering.  $1.40  lin.  ft.;  12-in.  pipe  con- 
duit, $1.60  lin.  ft:  14-in.  pipe  conduit. 
$1.80  lin.  ft.:  6xl8-in.  rein.  cone,  box 
culvert,  $2. SO  lin.  ft;  storm  water  inlet, 
$55  ea;  cone,  inlet  with  c.i.  grating, 
$65   ea;   manholes,   $15   ea. 

SANTA  MONICA,  Cal. — Kneen  Pav- 
ing Co.,  Dudley  Blk.,  Santa  Monica, 
awarded  contrs.  by  council  to  ™P-„.,, 

4th  Ct.,  bet.  Hill  St.  and  blk.  1,  HiU 
Crest  Tr  invlov.  39,168  sq.  ft.  grade 
5.7c  sq.  ft.,  38,446  sq.  ft.  bitul.  Pave  on 
asph.  cone,  base  19.8c  ft.,  sewers.  $1.40 
ft  4  manholes  brought  to  grade,  $5 
ea:   total   $10,027.40. 

25th  St.,  bet.  Santa  Monica  Blvd.  and 
Broadway,  involv.  33.600  sq.  ft.  grade 
6c  ft-  21,600  sq.  ft.  asph.  cone,  pave, 
18  3c  ft  1200  ft.  curb,  55c  ft:  6000  sq. 
ft.' walk  19.5c  ft;  total  $7798.80. 

SANTA  ANA.  Cal.— Until  10  a.  m., 
Dec  2.  bids  will  be  rec.  by  supervisors 
for  cone.  pave,  in .  Santa  Ana  Canyon 
Blvd.  in  the  vicinity  of  Olive,  and  a 
portion  of  Santiago  Blvd.,  approx,  9900 
lin.  ft.  J.  L.  McBride,  county  rd.  comm. 

MOUNTAIN  VIEW,  Santa  Clara  Co 
Cal.— Town  trustees  have  abandoned 
proposal  to  call  bond  election  for  $1-0^- 
000  to  pave  streets  with  oil  macadani. 
Proceedings,  however,  will  be  started 
at  once  to  pave  five  streets  with  a  4- 
in.  Warrenite  pavement,  these  being 
Palo  Alto  Ave..  Dana  and  View  Sts.. 
and  Bailey  Ave.  C.  N.  Lake  is  city 
clerk.  

SANTA  ROSA,  Sonoma  Co.,  Cal.— Due 
to  protests,  supervisors  abandon  pro- 
posal to  permit  formation  of  perma- 
nent road  district  to  include  southern 
end  of  county  to  finance  completion  of 
pavement  from  Lakeville  road  to  So- 
noma and  from  Vineburg  to  the  Black 
Point  Cut-off.  R.  Press  Smith.  Santa 
Rose,  engineer,  was  recently  commis- 
sioned to  prepare  estimates  of  cost  for 
the   work.  

EL  SEGUNDO,  Cal.— Election  will  be 
called  within  next  30  days  for  bond 
issue  for  modern  sewer  sys..  El  fee- 
gundo.  R.  T.  Hutchins,  city  engr. 


OAKLAND,  Cal. — Council,  E.  K.  Stur- 
gis, clerk,  declares  inten.  to  imp.  E- 
15th  St.,  bet.  23rd  Ave.  and  Foothill 
Blvd.,  involv.  const,  of  curbs  and  gut- 
ters; 2  culverts.  1911  Act.  Protests  Dec. 
18.  W.  W.  Harmon,  city  eng. 

TULARE,  Tulare  Co.,  Cal.— Board  ot 
Trade  will  confer  -with  city  trustees 
advocating  general  program  of  street 
paving,  sidewalks,  curbs  and  gutters. 
No  type  of  pavement  has  been  dis- 
cussed  as   yet. 

OAKLAND,  Cal.— Road  Committees 
of  Oakland,  Hayward  and  San  Leandro 
Chambers  of  Commerce  propose  wid- 
ening of  E-14th  St.,  from  San  Leandro 
to  Hayward.  Geo.  A.  Posey  is  county 
surveyor. 

SAN  FRANCISCO— T.  M.  Gallagher, 
2165  Market  St.,  at  $.18  sq.  ft.  awarded 
cont.  by  Bd.  Pub.  Wks.  to  const.  4500 
sq.  ft.  art.  stone  walks  in  portions  of 
Dorland,   Howard,   Ord   and   17th   Sts. 

EUREKA,  Humboldt  Co.,  Cal. — Un- 
til Dec.  2,  8  p.  m.,  bids  will  be  rec.  by 
A.  Walter  Kildale.  city  clerk,  (No.  177) 
ti)  imp.  portions  of  E  St.,  involv.  grad- 
ing and  paving  with  2i/i-in.,  3V4-in. 
and  5^4 -in.  asph.  concrete  base  and 
1^4-in.  Warrenite-Bit.  surface;  6-ln.  ■ 
vit.  pipe  sanitary  sewers;  vit.  pipe 
house  sewers;  cone,  curbs.  1911  Act  & 
Bond  Act  1915.  Cert,  check  10%  pay- 
able to  city  req.  plans  on  file  in  office  . 
of   clerk.   Harry   H.   Hannah,  city   eng.   | 

OAKLAND,    Cal.    —    Council,    E.    K.   I 
Sturgis,    clerk,    declares    inten.    to   imp.    I 
Inyo   St.   and   adjacent   pedestrian   way   I 
bet.     E-22nd    and    E-24th    Sts.,    involv.    1 
grading;    pave    ;    const,    curbs,    gutters 
and    walks;     conduit;     lampholes     and 
storm   water   inlets.   1911   Act.   Protests 
Dec.  18.  W.  W.   Harmon,  city  eng. 

SANTA  MONICA,  Cal.— Until  10  a.  m. 
Dec.  1,  bids  will  be  rec.  to  oil  and  rock 
pave  15th  St.,  bet.  Pennsylvania  and 
Michigan  Aves.;  1911  act.  Howard  B. 
Carter,   city   engr^ 

VENICE,  Cal.— W.  F.  Crawford, 
Venice,  awarded  cont.  by  council  to 
imp  Vernon  Ave.,  involv.  approx.  120,- 
000  sq.  ft  6-in.  concr.  pave.,  and  other 
incidental  items,  at  2c  sq.  ft.  grade,  19c 
sq.  ft.  pave.,  21c  sq.  ft.  walk,  60o  ft. 
curb,   and  $6   altering  manholes. 

BERKELEY,  Alameda  Co.,  Cal.  — 
Schnorr  Bros.,  at  $4084.82  awarded  con- 
tract by  council  (519)  to  imp.  Shasta 
St  from  existing  cone,  pavement  about 
86  '  ft.  north  of  Tallac  St.,  north  and 
east  to  Hopkins  Terrace  involv.  grad- 
ing and  pave  with  6-in.  cone,  portions 
to  be  regraded  and  remacadamized; 
const.  4-in.  lateral  sewers  and  one  br. 
manhole. 

SAN  FRANCISCO — Industrial  Con- 
struction Co..  815  Bryant  St..  at  $.60 
cu  yd.  awarded  cont.  by  Southern  Pa- 
cific Co.,  65  Market  St..  to  const,  road- 
bed for  industrial  tracks  bet.  Williams 
and  Paul  Aves.,  Railroad  Ave.  and 
Railroad  main  line  tracks.  Contract 
involv.    3,320   cu.   yds. 

LOS  ANGELES.  Cal.— R.  K.  Smith, 
1124  S  St.  Andrews,  awarded  cont.  by 
bd  pxib.  wks.  at  $14,919.42  to  oil  and 
roll  Gabriel  Ave.,  bet.  Effie  St.  and  577 
ft.  n.e.   incl.  curb,  walk,   gut. 
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TOitKANCE.  Cal.— Council  declares 
intcn.  fur  3-ln.  aspb.  cunc.  pave,  and 
1-lii.  WiUitc  surface,  vlt.  hse.  con.  In 
alleys  in  biks.  1  to  »  Incl.,  17,  18,  69,  70, 
71,  .2,  73,  74.  75.  85,  86,  Torrance  Tr; 
1915  act.  A.  11.  Uitrllett,  city  clerk. 


LOS  A.NGELKS,  Cal.— Until  2  p.  m., 
Dec.  8,  bid.M  will  be  rec.  by  supervisors 
to  Imp.  California  Ave.,  bet.  Miner  and 
Elm  Sts.,  and  Grape  St.,  bet.  California 
and  .Manchester  Aves.  (County  Imp. 
.\o.  31U).  2375  ft.  or  .44  mi.,  involving 
2057  cu.  yds.  excav.,  7852  sq.  yds.  shape 
rdwd.,  ;iS05  sq.  ft.  gut.,  7852  sq.  yds. 
cone.  pave.   Est.  contr.  price,  $17,736.25. 

Bids.  Same  date,  to  imp.  Durfee  Ave. 
bet.  Pomona  Blvd.  and  Levington- 
Gallatiii  Rd.  (H.  D.  I.  No.  254),  16.030 
ft.,  or  2.04  ml.,  involv.  8671  cu.  yds. 
excav.,  36,897  sq.  yds.  shape  rdwy.,  35.- 
767  sq.  yds.  cone,  pave.,  23,72S  sq.  yds. 
disin.  granite  sub-base,  cone,  box  culv., 
lorru.   Inm   culv.  Est.  cone,   price,   $51,- 

s.   Av.   haul.   2   mi.  from   El  Monte  on 

i..-.  Elec.  Ry. 


SAX  BERNARDI.XO,  Cal.— Until  7:30 
p.  m.,  Dec.  8,  bids  will  be  rec.  by  city 
for  4-in.  cone,  pave.,  curbs  in  Tenth  St., 
bet.  I  and  Pico  Sts.;  1911  act. 

Bids,  same  date,  for  4-in.  cone,  pave, 
curbs,  in  nth  St.,  bet.  Mt.  Vernon  Ave 
and   L  St.;    1911   act.  J.   H.   Osborn,   city 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
(  ity  council,  S.  A.  Evans,  clerk,  de- 
clares inten.  (331)  to  imp.  Leibrandt 
Ave.,  from  Beach  to  Kaye  Sts.,  involv. 
grading:  eem.  cone,  curbs;  vit.  clay 
pipe  sewer  laterals;  pave  with  5-in. 
Port.  cem.  cone.  1911  Act.  Protests  Dec. 
11.  H.  E.  Godegast,  city  eng. 


PHOENIX,  Ariz.— Until  9  a.  m.,  Dec. 
17,  bids  will  be  rec.  by  Dist.  engr.,  E.  S. 
Wheeler.  242  W  Washington  St.,  Phoe- 
nix to  imp.  Clifton-Springerville  nafl 
forest  rd.  in  the  Apache  nafl  forest, 
Greenlee  county,  Ariz.,  approx.  45  mi., 
involv.  21,000  cu.  yds.  crushed  rock 
surfacing,  21.03  mi.  finish  should,  and 
sub-grade.  Plans  on  file  at  office  of 
engr..  Phoenix,  obtainable  on  deposit 
of  $10.  Proposal  guaranty,  5%. 


LOS  ANGELES,  Cal. — W.  D.  McCray, 
416  American  Bank  BIdg.,  awarded 
cont.  by  bd,  pul).  wks.  at  ^10,973.21  for 
cem.  cone.  pave.,  oil  and  roll,  curb, 
walk,  gut.,  sewer  in  Spence  St.,  betw. 
HoUenbeck    Ave.    and    25th    St. 


FULLERTON.  Cal.— Until  7:30  p.  m., 
Dec.  2,  bids  will  be  rec.  to  imp.  West 
Brookside  PI..  N  Rlchman  Ave.,  N  Ford 
Ave.,  and  North  Highland  Ave.,  involv. 
grade,  pave.,  ornam,  lights,  vit.  sewers. 
Plans  and  spec,  on  file  at  ofice  city 
clerk,  F.  C.  Hezmalhach.  W.  C.  Record, 
city  engineer. 


BURUANK,  Cul.  —  Until  7:30  p.  m., 
Dec.  9,  bids  will  be  rec.  by  city  trus- 
tees to  Imp: 

Valencia  Ave.,  bet.  4th  and  6th  Sts., 
approx.  1000  lin.  ft.,  involv.  curbs, 
walks,  oil  mac.  pave. 

Empire  Ave.,  bet.  San  Fernando  Blvd 
and  Hollywood  Way,  approx.  60U0  lln. 
ft.,   Involv.  cone,  pave  and  water  main. 

Keystone  St.,  bet.  Clark  and  Magno- 
lia Aves..  1300  lin.  ft.,  Involv.  walks, 
curb   and   oil   mac.    pave. 

Plans  on  file  at  office  of  F.  S.  Web- 
ster, city  clerk.  Cert,  check  or  bond  10% 


LYNWOOD,  Cal.— Until  8  p.  m.,  Dec. 
3,  bids  will  be  rec.  by  city  trustees  to 
imp.  poniuns  of  Josephine,  Virginia, 
Agnes  and  Esther  Sts.  and  first  alley  s 
of  Lynwood  Rd.,  involv.  5825  ft.  curb, 
20,140  sq.  ft.  walk,  104,570  sq.  ft.  grade, 
54,500  sq.  ft.  oil;  19U  and  1915  acts. 
Edw.  M.  Lynch,  Central  Bids.,  Los  An- 
geles, city  engr.  Fred  Welch,  city  clerk. 

LONG  BEACH,  Cal.— Until  9:30  a.  m., 
Dec.  2,  bids  will  be  rec.  for  st.  work 
under  1911  act  as  follows:  Ransom  St., 
iiet.  Obispo  &  Loma  Aves.:  curb,  walk; 
Cerritos  Ave.,  bet.  17th  and  State  Sts.: 
6-in.  asph.  cone,  pave,  curb,  walk,  gut., 
storm  drain;  Broadway,  bet.  Alamitos 
and  Bonita  Ave.:  walk,  curb;  alley  e 
of  Rolcroft  Ave.,  bet.  Livingston  Dr. 
and  Shaw  St.:  6-in.  cone,  pave;  alley  e 
of  Roswell  Ave.,  bet.  Massachusetts 
and  Colorado  Sts.:  6-in.  cone,  pave  ; 
Cherry  Ave.,  bet.  Anaheimm  and  14th 
Sts.:  curb  and  walk;  alley  e  of  Pine  St, 
bet.  16th  and  State  Sts.:  6-in.  cone, 
pave.  Plans  on  file  at  office  of  City 
Engr.  R.  D.  Van  Alstine.  H.  C.  Waug- 
hop,  city   clerk. 


HERMOSA  BEACH,  Cal.— Until  8  p. 
m.,  Dec.  2,  bids  will  be  rec.  by  city 
trustees   to   imp.: 

Portions  of  Pier  Ave.,  Camino  Real 
and  Real  Ave.:  5-in.  cone,  pave.,  IVi-in. 
Nafl  wearing  surface,  class  A  curbs, 
C-£t.  cem.  walks,  5-ft.  walks. 

I'rospect  Ave.,  bet.  lots  41  and  42, 
Hermosa  Hts.  Tr.,  and  lots  51  and  52  Tr 
No.  733;  class  A  curbs,  curb,  6-in.  cone, 
pave.,    wrought   iron    mon. 

Plans  on  file  at  office  of  H.  R.  Tay- 
lor, city  engr.  B.   P.  Brown,  city  clerk. 

HERMOSA  BEACH,  Cal.  —  Council 
declares  inten.  for  5-in.  cone.  pave,  in 
Longfellow  Ave.,  29th  St.,  30th  PL,  31st 
St.,  3lEt  PI.,  and  32nd  PL,  bet.  Morn- 
ingside  and  Ingleside  Dr.  and  bet.  In- 
gleside  Dr.  and  West  Railroad  Dr;  1911 
act.  B.  F.  Brown,  city  clerk.  H.  R.  Tay- 
lor,   city    engr. 


GLENDALB,  Cal.— Until  10  a.  m.,  Dec 
4,  bids  will  be  rec.  for  vit.  pipe  sewer, 
manhole  chambers,  etc.,  in  Palmer  Ave, 
Adams  St.,  Crescent.  Cornell,  Cam- 
bridge, Columbia,  Dartmouth  and 
Wellesley  Drives,  Tyler,  Green  and 
other  sts.;  1911  act.  Plans  on  file  at 
office  of  City  Engr.  John  F.  Johannsen. 
A.   J.  Van  Wle.   city   clerk. 
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SANTA  BARBARA,  Cal.— Until  5  p 
m.,  Dec.  4,  bids  will  be  rec.  to  pave  In 
pe  La  Guerra  St.,  bet.  Anacapa  and 
State  St.,  and  portions  of  other  sts  :  5- 
in.  cem.  cone.  pave,  with  I'^-in.  asph 
cone,  surface,  combined  curb  and  3-ft 
gut.,  driveways,  walks,  manholes,  4-in. 
vit.  hse.  con;  1911  act.  S.  B.  Taggart 
city  clerk.  Geo.  D.  Morrison,  city  engr. 

SALINAS,  Monterey  Co.,  Cal. — Until 
pec  11,  7:30  p.  m.,  bids  will  be  rec. 
by  I-rank  S.  Clark,  clerk,  Salinas  Union 
High  School  District  to  const.  4000  sq 
ft.  cem.  walks  at  high  school  grounds. 
Spec,   obtainable  from  clerk. 

OLENDALE,  Cal.  —  Until  10  a.  m 
Dec.  4,  bids  will  be  rec.  for  cem.  cone, 
pave.,  oil  mac.  pavement,  etc.  in  Ver- 
dugo  Canyon  Rd.,  Hillside  Dr.,  Wood- 
land Terr.,  Hillside  Ct.,  Oakraont  Dr., 
Rosita  Dr.,  Wabacso  Way.  Spec,  on  file 
at  office  of  City  Engr.  John  F.  Johann- 
sen; 1911  act.  A.  J.  Van  Wie,  city  clerk. 

SACRAMENTO,  Cal.— County  Engin- 
eer Chas.  Deterding,  Jr.,  recommends 
tliat  graveling  of  Dillard-BIake  and 
Don  Ray  Colony  roads  be  postponed 
until  next  spring,  due  to  the  lateness 
of  season. 


«.^°,?r  ANGELES,  Cal— Adam  Dalmatin 
841  W  62nd  St.,  sub.  low  bid  at  $166  - 
000  to  Bd.  pub.  wks.  for  sewer  in  Colo- 
rado Blvd.,  bet.  Maywood  Ave.  and  w 
boundary  line  of  city.  Other  bids: 
Hickey  &  Harmon,  $175,000;  Nick  Be- 
bek  and  Martin  Culjak,  $180,000;  M. 
.Miller,  $180,000.  D.  A.  Foley  &  Co.  $183.- 
000;  Thos  Haverty  Co.,  $198,750;  Leo 
Miletich,    $230,000. 

TUSCON,  Ariz. — Council  declares  in- 
ten. to  const,  walks,  curbs,  gut.,  and 
pave,  alternative  types  of  pave,  as 
follows:  5-in.  cone,  1%-in.  Warren- 
ite-liitul.  on  2y2-in.  bitum.  base,  or 
asplh.  oonc.  pave',  on  2i^-in. 
O.    Cowan,    city   clerk. 


liitiim    base. 


PHOENIX,  Ariz. — Pac.  Constr.  Co  , 
412  Natl,  Bank  of  Ariz.  Bldg.,  Phoenix, 
awarded  cont.  by  council  to  imp,  15th 
-■^ve..  bet.  Harrison  and  Jefferson  Sts., 
involv,  2600  sq.  yds.  21/4 -in.  asph.  cone. 
pave,  with  I'/^-in.  Warrenite  surface 
$2.15  yd,,  103  sq.  yds.  5-in.  cone.  pave. 
$2,55  yd,.  432  sq.  yds.  grade  for  should. 
45c  yd,,  2703  sq.  yds.  grade  35c  yd.,  848 
ft.  combined  curb  and  gut,  $1.48  ft., 
73  ft.  single  curb  $1  ft..  32  ft,  single 
gut,  $1  lin.  ft,.  95  ft,  valley  gut.  $1.48  ft 
26  ft.  12-in.  cone,  pipe  (plain)  $1,65  ft., 
24  ft.  fi-in.  cone,  pipe  (plain)  $1,40  ft,. 
20  ft,  12-in,  cone,  pipe  (rletail  W)  $2.50 
ft.,  one  storm  water  manhole  $450;  one 
gut.  inlet  (detail  Q)  $20;  2  st.  signs 
$25  ea.  2  man.  covers  set  $5  eo;  2  st. 
intersection  terminations  graded  $10 
ea:  2  alley  intersection  terminations 
graded,   $5  each. 


SUBSCRIPTION  BLANK 

Cut  Out  and  Mall  Todar 


TO  BUILDING  AND  ENGINEERING  NEWS, 

818  Mission  Street,  San  Francisco,  Calif. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

I  enclose  check  for  -$5.00       (Remittance  mnst  accompany  order) 

Name  „ „ _ 

Street  and  No _ 
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Permanent 

roads  are  a 

good  inv&stme.nt 

— not  an  expense 

Why  America 
Must  Have  More 
Paved  High^ways 

Almost  every  section  of  the  United  States  is 
confronted  by  a  traffic  problem. 

Month  by  month  this  problem  is  becoming 
more  and  more  serious. 

Hundreds  of  cars  pass  a  given  point  every  hour 
on  many  of  our  state  and  county  roads.  Down- 
town city  streets  are  jammed  with  traffic. 

Think,  too,  how  narrow  many  of  our  roads  are, 
and  how  comparatively  few  paved  highways  there 
are  in  proportion  to  the  steadily  increasing  num- 
ber of  cars. 

If  the  motor  vehicle  is  to  continue  giving  the 
economic  service  of  which  it  is  capable,  we  must 
have  more  Concrete  highways  and  widen  those 
near  large  centers  of  population. 

Every  citizen  should  discuss  highway  needs  of 
his  community  with  his  local  authorities. 

Your  highway  officials  will  do  their  part  if 
given  your  support. 

Why  postpone  meeting  this  pressing  need? 

An  early  start  means  early  relief. 

PORTLAND  CEMENT  ASSOCIATION 

q4  National  Organization  to  Improve  and  Extend  the  Uses  of  Concrete 

AtUnu  DaUas  JacksoEvUle      MinneapoUs        PaA^^turg  San  Francisco 

^rS^Bham  D^ver  Kan^  City      New  Orleans      Philadelphia  Seatde 
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BUILDING  CONTRACTS 


SA.\    FilANCISCO   COL' NTT 


•  1,(MK>  nnd  Over  Reported 


The    following    is    an    Index    for    the 
contracts  In   tbls  Isaue. 


|eo 

161 

B62 

B53 

BS4 

855 

[856 

ISS7 

1858 

F4859 

4860 

4861 

4862 

4863 

4864 

4865 

4866 

4867 

4868 

4869 

4870 

4871 

4872 

4873 

[4874 

|76 

877 

E78 

179 

|80 

181 

Is  2 

i883 

1884 

1885 

'4886 

4887 

4888 

4889 

4890 

4891 

4892 

4893 


4896 
4897 
4898 
4899 


Sch\v;ibacher 

Marsden 

Varncy 

Cook 

Westgate 

Standard 

Kronquist 

Marina 

Allred 

Hcnjamin 

Nelson 

Nelson 

Romo 

Lind 

Eisner 

Moeller 

Simon 

Feltraan 

Torres 

Torres 

Westgate 

Teal 

Palific 

I'aclflc 

Simon 

Eisner 

Hatter 

Dielissen 

Barsotti 

Behnlse 

Hansen 

Elliot 

Berwick 

Reinaudo 

Nelson 

Jeffreys 

Penman 

Schwarz 

Carlson 

Braun 

Ingham 

Pacific 

Hills 

Mackall 

Knorp 

Olmo 

Larsen 

Southern   Pac 

Smith 

Hawlvins 

Brown 

Parkside 


Federal 

1000 

Owner 

3500 

Owner 

4500 

Carlson 

1000 

Prout 

10000 

Owner 

1000 

owner 

5000 

Palati 

21000 

Owner 

36000 

Crichten 

oSOO 

Owner 

4000 

Owner 

7000 

Cerda 

2400 

Owner 

2800 

Jacks 

2000 

Schultz 

4000 

McCarthy 

3000 

National 

2000 

Meyer 

9000 

Meyer 

4000 

Prout 

10000 

Malloch 

7500 

Forderer 

81457 

Forderer 

117000 

McCarthy 

4840 

Jacks 

2000 

Papenhausen 

8000 

Owner 

5000 

Fontoni 

7000 

Hinricke 

1800 

Owner 

6000 

Noel 

2500 

Owner 

3000 

Owner 

2000 

Owner 

2000 

Owner 

1750 

Wolter 

1750 

Owner 

18000 

Owner 

16000 

Owner 

42000 

Meinberger 

15755 

Roberts 

13165 

Pacific 

4459 

Braas 

5000 

MoUer 

15000 

Owner 

2500 

Owner 

4000 

ific         Smith 

254 

Owner 

4000 

Owner 

3000 

Owner 

3000 

Owner 

5000 

4900 

Anderson 

Owner 

4000 

4901 

Parkside 

Owner 

4000 

4902 

Union 

Owner 

2000 

4903 

V'arney 

Owner 

4000 

4904 

Miller 

Owner 

3000 

4905 

Anderson 

Owner 

3000 

4906 

Halsen 

Owner 

3000 

4907 

R  C  Archbishop       Varney 

4500 

Moren 

7000 

University 

Owner 

6000 

4910 

Serretto 

2400 

4911 

Harris 

Miller 

1000 

4912 

Johnson 

Fontanella 

3940 

4913 

Smith 

Owner 

12000 

4914 

Samuelson 

Owner 

7800 

4915 

Silverstein 

Saari 

6000 

4916 

O'Hair 

Barrett 

35000 

4917 

Norton 

Geilfuss 

9500 

4918 

Joslin 

Elliot 

8546 

4919 

Zaramet 

Fetz 

3850 

4920 

Aaron 

Jones 

9575 

4921 

Dondero 

Harder 

8620 

4922 

Wilt 

Thorinson 

6000 

4923 

Christensen 

Christensen 

5000 

Burhaus 

Meyer 

3000 

Horgan 

Owner 

400O 

Holting 

.Owner 

3000 

College 

Frehe 

3000 

4928 

Grosman 

2750 

4929 

Coble 

Owner 

2500 

Commercial 

4500 

4931 

Lang 

Owner 

9000 

Meyer 

4000 

4933 

Klute 

Meyer 

12000 

4934 

Meyer 

Owner 

5000 

4935 

Meyer 

Owner 

8000 

Meyer 

Owner 

7000 

4937 

Doo 

11000 

4938 

Sheftel 

Owner 

12000 

4939 

Symon 

4940 

Marcantelli 

Stoneson 

5925 

4941 

Southern 

Industrial 

4942 

Southern 

Gladding 

4460 

MARQUISE 

(4848J      NO.  733  MARKET.     Erect 

quise  with  electric  signs. 

Owner — Schwabacher  Prey,  Premises. 

Archi 

tect — None. 

Contractor — Federal 

Elec.   Co.,   91 

New 

Montgomery    St., 

S.    F. 

$1000 

DWRLLING 

(4850j      E  FORESTSIDE  AVE   383.33   N 

Ulloa.       One-story     and     basement 

frame  dwelling. 
Owner — F.    W.    Varney,    860    Bush    St., 

San  Francisco. 
Architect— Chas.  F.  StrothofE,  2274  15th 

St.,  San  Francisco.  $4500 


ALTERATIONS 

(4851)  NO.  370  GEARY.  Erect  par- 
titions for  office;  install  plumbing, 
etc. 

Owner — Dr.  Cook,  %  Contractor. 

Architect — None. 

Contractor — O.  B.  Carlson,  180  Jessie 
St.,  San  Francisco.  $1000 


DWELLINGS 

(4852)      E    SANTA    PAULA    87    and    132 

S  Portola  Drive.       two     one-story 

and  basement  frame  dwellings. 
Owner — Westgate    Park    Co.,    278    Post 

St.,  San  Francisco. 
Architect — Masten    &    Kurd,     278    Post 

St.,    San   Francisco. 
Contractor — J.    Prout,       515      Magellan 

Ave.,   San   Francisco.  $5000   each 


STATION 

(4853)  NE  FULTON  AND  SEVENTH 
Ave.  One-story  steel  service  sta- 
tion. 

Owner — Standard  Oil  Co.,  Standard 
Oil  BIdg.,  San  Francisco. 

Plans   by  Owner. 


$1000 


DWELLING 

(4854)  W  HEAD  ST.  Lot  15  Blk  31, 
Ingleside  Terrace.  One-story  and 
basement   frame   dwelling. 

Owner — Alfred  J.  Kronquist,  725  Eliza- 
beth St..  San  Francisco. 

Architect — None.  $5000 


DWELLING 

(4849)      W     TWENTIETH    AVE     325     S 

Lawton.      One-story   and    basement 

frame  dwelling. 
Owner — J,   W.  Marsden,  1663   20th  Ave., 

San  Pr.^ncisco. 
Architect — None.  $3500 


FLATS 

(4855)  S  LOMBARD  127,  152  AND  179 
W  Steiner.  Three  2-story  and  base- 
ment frame  flats  (2  flats  in  each 
building). 

Owner — Marina  Investment  Co.,  2229 
Union  St.,  S.  F. 

Architect — A.   Fraschina,   1666  Lombard 


St.,    S.   F. 


2229    Union    St., 
Bach  $7000 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 


FIRE 

SURETY  BONDS 
CASUALTY 


PHONE  DOUGLAS  6000 
550  MONTGOMERY  ST. 
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DWELLINGS                                _,^^    ^  Owner-Westgate    Park    Co..    278    Post  f^^^f  ^^ING^^^^^^^  ^^^  HARKNESS 

**''iL^V   ?afa^  ti'^.o'if'^f^i:  t^g!  Archltecf-Masten  &  Kurd,  278  Post  St.  l-story  and  basement  frame  dwell- 

124-4,    148-11.'    173-6.    198-1.  ^222-8,  San   Francisco.                 Magellan  Av,  Owner^l-f-arl    Behnke.    4517    Third    St., 

247-3,  and  271-10  N  Geneva.  Twelve  ^ontractor-J    Prout.  616  Magellan  Av  ^^^  Francisco. 

1-story  and  basement  frame  dwell-  San  t  rancisco.                              ti"."  Architect— None. 

ings.                                .„    T  •»,     .       ot  mnrmTMr  Contractor— H.   Hinricke,   1313  Quesadft 

Owner-C.    S.    Allred.    159    Liberty    St.,  fUILDING                   ^                           ^^^^^^  ^^.^      San   Francisco.                    J1800 

San  Francisco.  ^        «  -in  \v  78  s"  m  nr  1  X  SU  m  or  1  E  80  

Architect-None^ Each    $3000  ^^"^  ,. '%*^o"^s°torV  frame  wAg*:  i:.WELLIXGS 

DWELLING        „.    .-w    A,  ^^--e^n^w^JfSiri'^r''^''"''^'"'  '" 'ILtf   ItaVl^f  l-s^^rf  afd  I'ase'^- 

'^^=?;imb^rf.   "i^sVo^r^y^^an^d^S^asTm^ii  --SWfncfe^^"'    "    "°"    '"^"'  OwnTr^VlftTr^  l-^^'iSKn,    4S5   Capis- 

Own^r^-ITI.'D^'^'rnlamin.   1315   Cay   St..  Cont|ctor_J.    S.  '  Malloch.    180    Jessie  ,^^,trano_A-^,S-  ^-                 ,3000  each 

A      h^uJ.f  N^nnf"'  Filed  Nov.  20;  1924.  Dated  Nov.  15.  192>.  ^,...„,  „-.„         

ronuL'c'ioT-^CH'chton  &  Dilke,  314  Mat-  „  ^rame  up •$  |^  f^^^f  ^'^I^SeneVA   155   W   Munich    1- 

son  Bldg.,  S_F^ J5900  Bro^v_n_^^coated     - -p-"^- :::;;. .    1875  story    and   basement   frame    dwell- 

DWELLING                       „.   c  n.»T,Ai7AT  ^^"""^  ^^  ^^^^      ■total  COST,' ?7500  Owne"r— Archie  T.  and  Genevieve  Elliot 

owner— Fernando  Nelson   &   00ns.   Inc.,  ifications,  none. -               ■        

2  West  Portal  Park,  S.  F.  DWELLING  ,  ^,^      „^T.Ta.r,M 

Architect-None.                                        ?4000  ,  VATOR  «880)      NE    MORSE      AND      NEWTON. 

(4870)      140    NEW    MONTGOMERY    ST.  1-story  and  basement  frame  dwell- 

ffi^'^'  W    TWENTY-EIGHTH    AVE.  ^^^i^ures  '?Ibl,''e';^',°for'2Salt  Di-  Owne"?lwilliam    S.    Berwick     1040   Ge- 

191-4  N  Irv-ing.     2-story  i.nd  base-  vision   building  neva  Ave.   and   E.   AUsebrack,   1127 

ment   frame   dwellmg.  Owner— Pacific  Telephone  &  Telegraph  Munich   St.,   S.   F. 

Owner— Fernando    Nelson    &   Sons,    Inc.,  uwner     r        ^  ^^^    ^^^      g    ^  Plans    by    owners.                                    iSOOO 

2  West  Portal  Park.  S.  F.  Architect— J     K.   Miller.   T.   L.   Pflueger                         

Architect— None.                                        ?7000  ^^'^'^'V^^'^a    A    Cantin.  Lick  Bldg.,  S.  F.  DWELLING                  ^    ,„    t:,    t„o<.     1 

Conlractor-Forderer    Cornice      works,  (4881)      S   BERNARD    137    E    Jones.    1- 

DWELLING                                   „„    ^  9fi'i    Potrero    We      S    F.  story   frame  dwelling. 

(4860)      SE    MOSCOW    100    NE    France.  pi,„5'^<.o^'"2o    192"  Dated  Nov.  13,  1924.  Owner— A.    Reinaudo,    71    Bernard    St., 

1-story   and   basement  frame   awlg.  n"  is,    of  'each   month 75%  San    Francisco. 

Owner— Elpidio    Romo,    132    Henry    St.,  2,?  aaL   atter                    ! ! ! ! ! ! . . .  .25%  Architect— None.                                     »2000 

San    Francisco.  •"         '                      TOTAL  COST.  ?81.459  

Architect — None.  vr.n<l      'snrpties        forfeit,    limit.       none.  GARAGE                    _      „„   ^  tt    •         1    „»« 

Contractor-John  Cerda,  358  Vienna  St  Loml     ^-^^«'3'^;^ia^°[?«i3-   Aled. '  (4882)     W  PIERCE  120  S  Union.  1-sto. 

San  Francisco.                                  ?.i4UU  x  1^"=    «           j' class  C  private  garage. 

(4871)     METAL  TRIM  WORK,  METAL  Owner— Emil   Nelson,   73   Allston   Way. 

f4T6?^"E^%RAFTON      AVE.,^    300    N  [.^^.T^^.T^sr^T.^^^o^e.  ^'''''''-  Archluct^-Sann  ^  Jose,  251  Hear 

Holloway.      One-story      and     base-  'pl^'^'^l'^^l""  20    1924.  Dated  Nov.  1*,  1924.  ny  St.,  San  Francisco.                  ?2000 

ment   frame   dwelling.  Pavment^   <?ame   as   above  

Owner— Oscar   Lind,    1162    Capitol   Ave.,  Payments   ^^'"^^fpXL  COST,  $117,000 

Arc.^??c^^r__                      .2300  Bon.^sureti.,^^,^,limit,     none.  I^II^'^S^ST^^emodel  res- 

f4^I^^1To^Tu^TTER    ST.    CONSTRUCT  ,^.^^^,,^  ^-Tur'^''  ''   '^''"'"  ''  ""ri;:: 

mezzanine    floor,    install    plumbing,  (4872)      E    36TH    AVE    150    S   LINCOLN  Architect— None^ 51750 

(store).                                             ,  _      .  Wnv  s  '^S  X  E   120      One-story  and 

Owner-Milton    Eisner     care    architect  ^H^^^ent    frame   dwelling.       "  ^LTEP.ATIONS                            New    store 

Architect  —   Samuel   Lightner   Hyman,  owner— Constant  G.  &  Velma  R.  Simon  (4884)          16d0    POLK    ST.      New    store 

Foxcrott  Bldg.,  S.  F.             „„    ,       .  fi4   Hancock    SF  front;   erect  mezzanine  floor. 

Contractor-Jacks   &   Irvine,   180  Jessie  ,  ..."tect-Xone  Owner— Penman  Estate,  Mer.  Ex.  Bldg., 

St..  S.  F.                                             ?2000  f^ll^llllZ,±°j'^^-^     E.     McCarthy,     1479  San  Francisco. 

— "       i9t>i    AtrA      CI    w  Architect — isone.                              „„„„  „.,, 

STORE                          ,^      ,nn   =  r<iT,PTT  Filed  NV2!;'lf24    bated  Nov.  18,  1924.  Contractor-Herman  Wolter,  2222  Fill- 

(4863)      E   49TH   AVE.,    100   S  CABRIL-  ^  p  °  lo^ert                                 $1210  more    St.,    S.    F.                                  »1750 

lo.     One-story  frame  store.  RrJwn   coated '. 1210  

owner     Gus^tave    Mol.er,    2221    Clement  |  J,   ,  .     nd  accepted       .... .    12X0  FLATS    (2)    ^^^      ^^^  _                                 " 

Architect— None.                             ,.         ^  ""               ^         TOTAL  COST,   J4840  Lake.     Two   2 -story   and  basement 

Contractor— Schultz    Construction     Co  Sureties    P   J.  Sullivan  Jr.  frame  flats   (3   flats  m  each  bldg.) 
46  Kearny  St..  S.  F.                       $4000  fjij^'^^fes  j.  McCarthy      Forfeit,  none.  Owner— Chas.    Schwarz,    185    Stevenson 
T  imif     <»n    rtavs       Plans    and    specifica-  St.,   S.  F. 

?4Te?^"E^?6TH  AVE.,   150  S  LINCOLN  l^o'-ni^'dl.'^''- J^^  Architect-Plans    by    owner.  ^^^^^   ^^^^ 

Way.        One-story      and     basement  tfpATIONS  

frame    dwelling.  fisT^i      -ilO   SUTTER  STREET.   Altera-  FLATS    (2)                                                    mi:. 

owner-constant  G.  Simon,  64  Hancock  ^^^'K^J'^^f^^f^  liezzanine    floor;  (^^Se^)^^  N^  CUMBERLAND^2o^^&    50^E 

Architect-None.               „  ^„   .^v      1479  Own^er'^lSSuon    Eisner,    care    architect.  ment  frame  flats   (   2  flats  in  each 

Contractor— John     E.     McCarthy.     1479  V^^'^^ijgct— Samuel      Lightner      Hyman  building). 

12th  Ave.,   S.  F.                              $3000  ■^^'"^^^f^'j^     Appleton,    Foxcroft    Bldg.,  Owner— O.    E.    Carlson,    ISO    Jessie    St., 

■  Son   Ti-ri.nr.i4co  San  Francisco.                        .„„„, 

f4"8fiH^^S^^'^\SET  ^  FOURTH  STS  Congtf/-ij|cks- and  Irvine,  180  Jes^  Architect-None^ $8000   ea. 

Ere^^t    two    Single      faced      electric  ^^^^^  ^^ ?.Y^^"^^^ll^llkTON    28-6  ^51-6    S 

Owne?— Feltman  &  Curme.  premises.  hS7?)      W  SA.NTA  ANA  112  N  St.  Fran-  Mt.   Vernon.   W    Ellington    125     150^ 

^o^S^^Lrt'oT-^Srtional   Electric  Sign   Co.  ^'^'cl     ffd-^^^^-story    and    basement  1^5     200    N    Otto.^a.^^E    ^Ellington 

-   -h  St^alUand.                .2,000  Own|3o|£r  Hatter         ^^^    ^^^^  VerAon,  f.^-^.-N^^ 

?4T6?^-^"3^94^^   AVE.    25,    50    .^75    N  ":     SHh^-?~  .„.en,     532     3rd  rr°a"m^e"d"wellifgr  ^;";  ^^^   ;r 

Anza.     Three  1-story  and  basement  *-°"*r^^'°'oan  'Francisco                     J8000  Owner— Fred   Braun,    oOl    Valencia   St., 

frame    dwellings.  '^^"=-   '"'       •  San  Francisco. 

Owner— E.    Torres,    %    contractors.  DWELLING  Architect— None^ »3000   ea. 

One-story      and      basement      frame  Architect     .^one^ ments.)                               ,„^,     _  ,.,„, 

dwelling.                ,                  ^  ht^patr  SWOP  Owner— Emma    Ingham,    4351    Oaliior- 

Owner— E.   Torres,   %  contractor.  Kl^PAiK^bJiug^^  POINT  87-6  E  Hyde.  nia  St..   S.   F. 

^lttliVt^-Me%r    Bros.,    1    Montgom-  One-story      reinforced      concrete      auto  Arch^t^ect-None^    Meinberger.  653  15th 

e'-y  St.,  S.  F^ 14000  o^.„';7_!l'j|^^,°P-i    ^„a    Stiarretti,    Wal-  ;^X?-V ^21^1924   Dated  Nov.  17,  1924. 

_       ■ florff  Garage,  Pacific  St.  near  Van  Filed  Nov.  .21,  l»J4.  uaieu  im'v.  ^''  ,„  _- 

basement  frame  residence.  St.,  San  *  rancisco.                       ♦<««« 
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Usual   35   dBys    .............   3938^76  Owner  —  Hawkins     Improvomont     Co.,  AI.TKRATIONS   &   KEPAIRS 

nond.    none.      SurlS^^^no^^e^'^V^Vf^U.  ArchYt'^il-^'i'li.  T^?.y^";?  Tutter  St.,  ^"^^nd '?o'iafr?'?or^''nats'^'''=''^^^°^^ 

.spuiuciii.  ns    '"en-  ,-.,., r-,  ,  ,v,^         ''^"1    I"'rancisco. 

— ; DWELLING                                                                    .Vrchltpct -Nonp 

U8?9'7''ui''''woUK    FOR    ELECTRIC  '•"*'t^  wh'''    K^'^''^'^'^"    ^^^     »25    S  Contractor-Sames    Low,    76    Coleridge 

(4889)  ALL    «01{K    !•  OR    ELECTRIC  Klrkham.     Ono-story  and  basement  St  ,  S    F                                               sainn 
llKbtInK       Hxlures      for      directors  frame   dwelling  ♦'i*uu 

Own^r-^'pacISc  Gas  &  Electric  Co..   445  ^"■Tr::;,1.-,s^;o"'-°^^"'  ""  "»>  ^^"'  ^^"  (^^LT'lTa'c^^^GOUGH     ST         REPAIR 

.Vrch1u"T-Noiuv-   '•  '^'""^  "'-  ^"'"-"-.^ "<"">  "  ;av'""roo*^°'i^?a"ter1ng    a^d"' ^o^ 

Conlraotor— Roberts  Manufacturing  Co.  DWELLING  OwnVi-l^Mrs ^°H    Ha'/ria    I7lfi  Pn„<.h  <5» 

663    Mission    St..   S.    E.  (4899)      W    THIRTY-FIFTH    AVE    60    S  i^xn    Francisco           " 

Filed  Nov.  21.  1924.  Dated  Nov.  13,  1924.  Santiago.     On.-slory  and  basement  Archil"ct--None 

Upon  delivery    85%  frame  dwelling.  Contra'-tor— H     Miller     ISO    T.»s>jlo    <5t 

Upon    flnal    delivery    10%  Owner— Parl<si<io       Realty       Co..       618  '-""'g^p^"'^     ^'    M'"er.    IbO    Jessie    S 

30  da>«   after    ..................   5%  Crocker  Lldg.   San   Francisco.  '      '               *'""" 

,    ...„.      „       TOTAL  COST,  $13,165  Architect— Chas.  F.  Strothoff,  2274  15th  ADDITION 

."^ ';,-*,?.?!;'>•    n^^/f    7i.^V."'?L    ??'"i'j9^^  ^'-  ^'^"  ^■'■•"■"-''sco.                           JSOOO  (4912)      362.?     19TH     ST.       ONE-STORY 

10.     roireii.  none.     i-.imii,  Jan.  ii>,  uza.  framr   nddltion    for  fint 

l-lan.s  and  specifications  filed.  DWELLING  OwneT-M?s     BerthI    E     Johnson     611 

cn-.^.-T      r^r^r^.>c '""">      ^^^     EDINBURGH       115-9       SE  Guerrero  St..  S.   F.         ■'°""«°"- 

7js«n\      vS-    HinnKsriN!    Avn   «PFAn  Amazon.     One-story  and     basement  Architect— A.    H.    Knoll,    Hearst    Bldg.. 

(4890)  Nn     HARRISON    AND    SPEAR.  frame  dwelling.  San   Francisco 

NE    275    X    NW    27(;.      All    work    to  Owner— William  Anderson,  2617  Divisa-  Contractor— Fonta'nella      &      Teza       41 

furnish    and    erect      rolling      steel  dero  St.,   San   Francisco.  Sheridan  St     S   F                           illln 

doors    for    6-story    reinforced    con-  Architect— None.                                     $4000  '     '     "                          ♦Ja^u 

Crete   and   warehouse   bldg.  DWELLINGS   (3) 

Owner — Hills    Bros.,    175    Fremont    St..  Ull.'!)      w    14Tti    avr-      ■>k     Kn    h.    nr    a 

.San    Francisco.  DWELLING  Lincoln    Way       Three  'l-sto?v    anf 

Architect- George    W.    Kelham.   Sharon  (4901)     W   THIRTY-SECOND   AVE   175  basement  frame  dwellings 

Didg.,   S.   F.           „    .     ,   ,      „        -„-  S    Santiago.      t)ne-story    and    base-  Owner— Byrd    O.    Smith,    247    Montgom- 

Contractor — Pacific    Materials    Co..    52a  ment  frame  dwelling.  ery    St      S    F                         "jumbuiu 

Market   St..   S.   F.  Owner  —  Parkside      Realty      Co..      618  Anhitect— None                               S40nfl    en 

Filed  Nov.  21.  1924.  Dated  Nov.  18,  1924.  Crocker  Bldg..  San  Francisco.  . *   """    ®'^ 

loth   of  each   month    757o  Architect — Chas.  F.  Strothoff,  2274  15lh  DWELLINGS    (2) 

Usual   35  days    ............  ..25%  St..    San   Francisco.                          $4000  (4914)      N   POPE  100  &  126   E  MISSION 

u^n.1     i-)9ih       <3„r»H?J   M.h^f^rt  *<-n«  ^''^'o    I'^tory    and    basement    frame 

Bond,    $2230.      Sureties.    Maryland    (_as-  dwellings 

','?"/,...'-'°-  r.,^°'"'''"u  "°"«V   ''.',"'''•   flf^JJ-  STATION  Owner— A.    M.    Samuelson.    901    Geneva 

10,   192;).     Plans  and  specifications  flle<l.  (4902)    EAST  GORE   FIFTEENTH   AND  Ave..    S.    F. 

. .  .,i..-xTn.T,^r    ■;:^^^  Market.     One-story  steel  auto  sup-  Architect — None.                         $3900    each 

'  .aKI  liiN  1  It  1 ,   Jij  i L .  ply  station  

(4891)  2006    WASHINGTON    ST.        All  Owner  —  Union    Oil    Co.    of   Calif.,    287  DWELLINGS    (2) 

work    tor   carpenter      and      cabinet  Mills   Bldg.,    San   Francisco.  (491.1)      E     WATERVILLE     300    &    325 

vvork    for    installing    finish    on    8th  Plans  by  Owner.                                     $2000  N  Augusta.     Two  1 -story  and  base - 

Hoor  of  apartments.  ment    frame    dwellings 

Owner— B.  F.  Mackall,  1810  Jackson  St.  Owner— Louis      Silverstein        2471    San 

San  Francisco.  DWELLING  Bruno   Ave..   S.    F. 

.\rchitect— None.  (490.i)       E    COLLEGE    AVE.    45    N    St.  Architect— None. 

Contractor— Eraas   &    Kuhn,    1917    Bry-  Marys    Ave.      One-story    and    base-  Contractor- S.  Saarl,  200  Fclton  Street, 

ant  St.,  S.  F.  ment   frame   dwelling.  San  Francisco.                         $3000  ea 

l-iated  Nov.   21,   1924.  Filed  Oct.   7,   1924.  Owner— F.   W.   Varney,      860     Bush   St.,  

As  job  progresses    75%  San  Francisco.  LOFTS 

Usual   35  days   ..............  .25%  Architect— Chas.  F.  Strothoff,  2274  15th  (4816)      S   BRYANT   275   W   SEVENTH 

TOTAL  COST,    $5000  St.,  San  Francisco.                         $4000  2-story  concrete  lofts. 
i;ond.   sureties,   forfeit,   none.   Limit,    60  Owner— P.    E.    O'Hair    &    Co..    657    Mis- 
days.     Plans  and  specifications  not  filed  sion  St.,   S.   P. 

DWELLING  Architect — R.  W. '  Jenkins. 

OFFICES,    ETC.  (4904)      W     TAVENTY-SEVENTH     AVE  Contractor— Barrett  &  Hilp    918   Harri- 

(4892)  E     BATTERY     29.10      S     Clay.  175  N  Judah.     One-story  and  base-  son    St.,    S.    F.                              $35  nOO 
Two-story  Class  C  offices  and  store.  ment   frame  dwelling.  ' 

Owner — Albert  F.  Knorp,  Hobart  Bldj.,  Owner  —  Adolph    Miller,    991    Valencia  FL.\TS 

San  Francisco.  St..   San   Francisco.  (4917)     NW  FOURTEENTH  &  Guerrero 

Architect — Baumann  ,&  Jose,  251  Kear-  Plans   by   Owner.                                    $3000  Sts.      3-story    frame    (1)    store   and 

ny  St.,  San  Francisco.  (2)    flats. 

Contractor — Moller      &   De     Luca,      185  DWELLING  Owner — John  Norton,  %  architect 

Stevenson   St.,   S.   F.                     $15,000  (4905)      E   FORTY-EIGHTH   AVE   212-6  Architect   —   Carl    Geilfuss,    417    Dewey 

S  Lawton.     One-story  and  basement  Blvd.,   S.   F.                        '               sifion 

DWELLING  frame   dwelling.  * 

(4893)  S    CORTLAND      AVE      46-8      E  Owner— O.  H.  Anderson,  2255  Geary  St..  BUILDING 

Bronte.      One-story    and    basement  San  Francisco.  (4918)      W  FOIIT  AVE    42  60  SE  TWIN 

frame   dwelling.  Architect— None.                                        $3000  Peaks  Blvd.   S  40  65  S  70°   26'  4"  W 

Owner— Frank    Olmo    Co.,    3359    Mission  100  N  40  N  73°  26'  4"  107  26  to  bee- 

St.,    San   Francisco.  DWELLING  lot    2    blk.    A   Ashbury    Park    Tract 

Architect— None.                                        $2500  (4906)      E  TWENTY-FOURTH  AVE  225  All    work    except   finish   hdw.,   elec- 
S'  Taraval.  Ono-story  and  basement  trical   work,   painting,    heating  and 

DWELLING  frame    dwelling.  srlass    and    glazing    foir   2-storv   and 

(1894)     W   ASHTON   AVE   125   S  Ocean  Owner— A.  Halsen,  37  Fair  Ave.,  S.  F.  basement    frame    bldg 

Ave.        One-story      and       basement  Architect — Chas.  F.  Strothoff.  2274  15th  Owner— U.   T.  Joslin,   85     Euena     Vista 

frame   dwelling.  St.,   San   Francisco.                        $3000  Terrace,   S.   F. 

Owner— S.  Larsen,  146-A  Highland  Ave.  Architect— A.    A     Cantin,    6S    Post    St 

San  Francisco.  DWELLING  San    Francisco 

Architect— None.                                     $4000  (4907)     W    GENEBERN      WAT      94    N  Contractor— Elliott    &    Grant     180    Jes- 

Murry.      One-Story      and      baement  sie  St..   S.   F. 

r.EPAIRS  frame   dwelling.  Filed  .Nov.  24.  1924.  Dated  Nov    ""l    1921 

(4895)     MISSION    BAY.      All    work    for  Owner — The      Roman     Catholic     Arch-  Frame    up   and   rustic   and   sheath 

repairing     roof    on     machine     shop  bishop   of   S.   F.,    1100   Franklin    St.,  ing    on     $1602  40 

huildine.  San  P^ancisco.  Itcadv   for   lathing    lBfl')"4fl 

Owner — Southern  Pacific  Co.,  65  Market  Architect — Chas.  F.  Strothoff,  2274  15th  l^lastering    finished     160240 

St.,    San    Francisco.  St..   San   Francisco.                                             Completed     1602  30 

Architect — None.  Contractor— F.  W.  Varney,  860  Bush  St..  Usual   35   days    .' 21lfi'B0 

Contractor— The  Robt.  F.  Smith  Co.,  433  San    Francisco.                                  $4500  TOTAL  COST    $8546 

Clementina  St.,  San  Francisco.  Bond,   $4273   in   favor  of  Marvlanil  Cas. 

Filed  Nov.  22,  '24.     Dated  Nov.  16,  '24.  FLATS  ualty   Co.    &    $4273    in   favor   of   owner 

On  completion   75%  (4908)      W     SIXTEENTH     AVE     100     N  Maryland    Casualty    Co.    Forfeit     $5  oo' 

Usual    35    days 25%  Judah..    Two-story     and     basement  Limit,      100     days     after  Nov    24    1924" 

TOTAL    COST.    $254  frame   (2)    flats.  Plans   and   specifications   filed      ' 

Bond,  none.     Limit,  Dec.  5.  '24.     Forfeit,  Owner — August   Iten,    581   Alvarado   St.,  

plans  and  specifications,  none.  San  Francisco.  COTT.\GE 

T^wr^TTTxrr-         Architect— None.  (4919)      E  STIAPTER  225  S  LANE.  One- 

nwELLING  Contractor — Geo.  R.  Moren,  3225  Market  story   and   basement   cottage 

(1896)      SE   EDINBURGH   90-0    N   Ama-  St.,    San   Francisco.                          $7000  Owner— Spirn   Zammut.    1474    Van    Dvke 

/.on    One-story  and  basement  frame  Ave.,   S.   F. 

dwelling.  ALTERATIONS    &    ADDITIONS  Architect— None. 

Owner- Martin    Smith,    521    Dolores    St.,  (4909)      NE  GIRARD  &  WOOLSEY  STS,  Contractor- Philip  Fetz.  460  Wilde  Av 

San   Francisco.  Alterations,    repairs    and    additions  San   S'rancisco. 

Architect — None.                                     $4000  for    club    building.  Filed  Nov.  24,  1924.  Dated  Sept    5    1924 

,,,,,_..,  ,^,^         Owner — University   Community   Service  Roof    on     '..'.$180(1 

P.yELLING  Club,    premises.  Plaster    finished     1060 

(189 1)     W  LAGUNA  80  S  Balceta.  One-  Architect— Svlvain     Schnaittacher,    233  Usual   35   days Balance 

story  and  basement  frame  dwelling.  Post  St.,  S.  F.                                  $6000  TOTAL  COST    $3850 
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Bond.  $2000.  Sureties,  Frank  Guttner 
&  Mary  Demeter.  Forfeit,  none.  Limit, 
Dec.  30,  1924.  Plans  and  specifications 
filed. 

fmoT  E  12TH  AVE.  BET.  GEARY  & 
Clement.  Two-story  and  basement 
frame    building     (flats).  „.,   at-h 

Owner— Robert  &   Elsie  Aaron,   268  9th 

Archlre^c't-Guitave  Aaron.  562  19th  Av, 

San    Francisco. 
Contractor— Thomas     M.     Jones,      3767 

Filed  N^ov.  fi:  mf-Dated  Nov.  10.  1924. 
Payments    of    75%    on    5th    of    each 

month. 
25-.  35   days  after.^^^^  ^^^^    ^^.^. 

Bond  $4790.  Sureties,  Morris  J.  Jones 
*  \rinie  M.  Jones.  Forfeit,  none.  Lim- 
H,  Fell  2?.  1925.  Plans  and  specifi- 
cations   filed.     

f4'5^?rw'^TfiLOR  V8-3  N   Greenwich 

^        N   28   X   W   137-6.      All   work  except 

Uehting    fixtures,    shades    and    gas 

furnace^  for   1-story   and   basement 

frame  building. 

Owner— John  Dondero, 

ferson   Sts..   S. 
Architect    —    Paul 
Cont^rrc?or-!'ohn  harder.  870  39th  Ave. 
Filel^^ortrm*.  Bated  Oct.  11,  1924 

Frame   up    911;!; 

Brown   coated    ■■■■ iii- 

Completed    and    accepted    ^i" 

Usual  35  days  ■  •^o,^X-i:cO^;  $8620 
Bond,  4310.  Sureties.  The  Fidelity  & 
Casualty  Co.  Forfeit  none. .  Limit,  90 
days  after  Oct.  14,  1924. 
specifications  filed. 
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Saturday,    November    29,    1924 


ALTERATIONS 

(4929)  1423  STEINER  ST.  Minor  ad- 
ditions and  alterations  tor  dwlg. 

Owner — R.  J.  Coble,  1423  Steiner  St., 
San   Francisco.  ,„.„» 

Plans   by   Owner.  $2500 


ALTERATIONS 

(4930)      916    KEARNY    ST.      Alterations 

for   restaurant. 
Owner — Commercial  Center  Realty  Co., 

916  Kearny  St.,  S.  F. 
Architect — None. 
Contractor — R.  A.  Crothers,  916  Kearny 

St..   S.  F.  $4500 


(4931)  W  MALLORCA  WAY  187-6  N 
Chestnut.  Two-story  and  basement 
frame  (2)  flats. 

Owner — Lang  Realty  Co..  Chestnut  & 
Steiner  Sts..  S.  F.  .„.„„ 

Architect — Plans  by  owner.  $9000 


Taylor  and  Jef- 
DeMartini,    946 


DWELLING  .  ,  „„  . 

(4932)      "W   39TH  y_VE   325   N  BALBOA. 

One-story      and      basement    frame 

dwelling.  „     ,  _ 

Owner — Wm.   Klute   &   Geo.   Becker,   ri 

contractors. 
Architect — None.  ,      ^ 

Contractor— Meyer    Bros.,    1    Montenrri- 

ery   St..   S.   F.  J*""" 


DWELLINGS    (4)  _^„    „..    . 

(4933)  W  39Tn  AVE..  225.  250.  2.o  .<;- 
300  N  Balboa.  Four  1-story  and 
basement  frame  dwellings. 

Owner — Wm.  Klute  &  Geo.  Becker.  '", 
contractors. 

Architect — None.  _    ,,      ^ 

Contractor — Mever  Bros..  1  Montgom- 
ery   St..    S.    F.  $3000    each 


(4941)  BET.  RAILROADS  TUNNELS 
3  &  4  bet.  Williams  Ave.  &  Paul 
Ave.  bet.  Railroad  Ave.  &  Rail- 
road main  line  tracks.  Roadbed 
for  industrial  tracks. 
Owner — Southern  Pacific  Co.,  60  Mar- 
ket St..  S.  F. 
Architect — None.  „ 

Contractor — Industrial  Construction  Co 

815  Bryant,  S.  F.  _ 

Filed  Nov.  25.  1924.  Dated  Nov.  lo,  1924. 
Pavments    at    close    of    ea.    mo... 75% 

Usual    35    days ..23% 

TOTAL  COST.   60c   per  cubic  yard,   ap- 
proximately   3330    cubic   yards. 
Bond,    $1998.      Sureties.    Union    Indem- 
nity   Co.      Forfeit,   none.      Limit,    none. 
Plans    and    specifications   filed. 

(4942)  '  E  MARKET  &  BEALE  NE 
137-6  X  SE  138-2.  Furnishing  and 
laying  of  large  Cordova  terra  cot- 
ta  roofing  tile  for  1 
general    office    buildir 

Owner — Pacifi 

Sutter    St.,    S.    F. 

Architect — None. 

Contractor— Gladding    McBean    &    Co., 
660  Market  St..  S.  F.  .„„.„, 

Filed  Nov.  25.  1924.  Dated  Sept.  30,  24. 
Payments  as  work  progresses  ■■75% 
Usual   35   days    •  ;,-^;rAL   c6sT.- ^mO 

Bond.    $2500.      Sureties.    Indemnity   Ins. 

Co    of   N.-rth    America.      Forfeit,    none. 

Limit,   due  diligence.     Plans  and  spec- 
ifications   filed. 


Plans    and 


DWELLING 
(4934)      SE 


AVILLA    &      ALHAMBRA 

..       _  rie-story      and      basement 

frame   dwelling. 


ALTERATIONS   . 
(4922)      W     21ST 


ADDITIONS 
AVE..     200     N     .ANZA 
i20r^Alterations  and  additions 
on    2-story      and      basement    frame 

Own^r-Frfd  Wilt.   463    21st  Ave..  S.  F. 
Architect— Plans^  by    owner^ 
Contractor 


Owner — Meyer  Bros 

San   Francisco. 
Architect — None. 


1  Montgomery  St, 
$5000 


&    Stoneson 


itractor    -    Thorinson    &    »ione.-.u..  dwellings.    ' 

Bros.,    2329    Sa<:raraento   St..   S.   F.  owner— Meyer  Brr 

?d  Nov.  24,  1924.  Dated  Nov.  ■2*-  '"50^  Kfln   Francisco 


Filed 

Frame       . 

Brown   coated    •  •  • ' ;. .» 

Completed    and   accepted    i^"^ 

Usual    35    days    ■  ;,,o,^-^l  cbsT.$6boO 

■Rnnd     none.      Sureties,    none.      Forfeit, 

none.'    Umit,  90  days.     Plans  and  spec- 

ifications,    none. 

(4923)     S  GEARY  30  W  42ND  -AVE^    2- 
^*     story  and  basement  fame  dwlg. 
Owner— T.  S.  Christensen  and  N.  T.  Ol 
sen    1440  Clement   St.,   b.   a. 

Ownt7-iE."p  Burhaus,   %  Contractor. 

^oS=rl%^    Bros.,    1    Montg^- 
ery   St.,   S.   •'^•^ 

?4Y2f)^^s'MAYNARD  320  W  Craut  1- 
'  storv  and  basement  frame  dwelling 
Owner— Patrick  Morgan,  91o  Pierce  St., 

San  Francisco. 
Architect — None. 


DWELLINGS    (2)  „„^^,^,„ 

(493S)      W    AA^LLA    75    N    CHESTNI'T 

SW    Alhambra    Blvd.    &    Pierce    St. 

Two    1-storv    and    basement   frame 

llino-s 

ros..  1  Montgomery  St, 
$4000  each 


Architect 
(4936) 


„,  W  AVILLA  50  N  CHESTNTJT 
Two-Story  and  basement  frame  (2) 
flats 


Owner — Meyer  Bros., 

San   Francisco, 
.(^.rchitect — None. 


1  Montgomery  St. 
$7000 


STORE  &  ARTS.  „„.,.^ 

(4937)      N         COM5IERCIAL 


90-3 


Kearnv.  Three-story  and  basement 
concrete   store   and   apts.    „^     „    _ 

Owner— Lee  Doo,   593  Market   St..  S.  F. 

Architect — Erie  J.  Osborne.  Balboa 
Building.   S.  F. 

Contractor — P.    Sartorio, 


St..    S.    F. 


1849    Chestnut 
$11,000 


FLATS 

(4938) 


$4000 


f4^l6T' W^ilGHTH  50  N  Bryant.  Con- 
'       struct  extension  for  office  and  stock 

room. 
Owner — Holting.  „j 

Plans   by   F.   H.   Nelson,    4617,   "th   St., 

San   Francisco.  *isuuu 


f4^9??)^-74fFoURTEENTH^_ST, 


Re- 


141  Low- 


model    for   college   building. 

Owner— College  of  Physicians  and  Sur- 
geons, premises.  _     v,      <• 

Architects  and  Contractors  —  Frehe  & 
Porlith,   620  Merchant  St.,   S.   F^^^^ 


naln    roof 

g. 

Gas  &  Electric  Co.,  445 


COMPLETION  NOTICES 

SA>    FRANCISCO    COI'STY 


e,        „   CLAY    112-6    W      WALNUT 
Two-story  and  basement  frame  (4) 

Owner-^M.  Shcftel  &  Sons,  3201  Wash- 
ington St.,  S.  F.  si9nnn 
Architect— Klaus   Adler.  $12,000 

(4™?)^  t  MARKET  140  W  lOTH.  Four- 
story  and  basement  brick  stores 

Owner — Symon   Bros.,   1525   Market   St. 

San   Francisco. 
Architect. 


& 


-not  stated. 


(4928)     N  JOOST  AVE.  275  W  Edna 
storv  and  basement  fram 

Owner— W    E    Grosman 
San  Francisco. 

Architect — None. 


dwelling 
47    Curtis    St., 


$2750 


Tm^^^LOT  8  BLK.  19  EXCELSIOR 
Hd  Assn.  Two-story  and  base- 
ment frame   building. 

Owner — George  &  Annie  Marcantelli, 
2O614    Brazil  St..  S.   F. 

.Architect — Plans    by    owner. 

Contractor— Henry   Stoneson. 

Filed"N^v'"^^?"92'4.  Dated  Nov.  24,  1924^ 

Concrete    foundation    in 5    i&u 

Bank     loan     in  installments     as 

specified   in  loan    • *>!>»" 

Balance    assumed   by   contr.    se- 
cured   by    2nd    mtge.    payable 

75c'     per    month     ■■   „i^l. 

TOTAL  COST.  $5925 
Bond.  $3000.  Sureties.  The  Greater 
City  Lumber  Co.  Forfeit,  none.  Limit, 
120  days.  Plans  and 
none. 


Ttt-rnrAeA  AcceMed 

Nov  19  1924— LOTS  10  AND  11  BLK. 
3081  Map  of  Blks.  3080  to  3085, 
Westwood  Highlands.  Hans  and 
Esther  E.  Nelson  to  whom  it  may 
concern    Nov.    14.    1924 

Nov     19,    1924— E    32ND    AVE.    250    N 

'^  Geary  N  25  x  E  120.  Skelly  Estate 
Co    to  Meyer  Bros Nov.  6.  19^4 

Nov  19  1924  —  E  PRESIDIO  AVE. 
97214  S  Jackson  S  30.6  x  E  100.11. 
Harry  J.  Dempsey  to  A.  R.  Larsen 
r.r  T.arson  Nov.    19.   1924 

Nov  n  1924-NW  GUERRERO  AND 
18th  W  80  X  N  27.  John  Grenet  to 
Fred  Miller   ^oy    <.  1924 

Nov  19  1924— N  FILBERT  171-10% 
W  Jones  34-4%sl37-6.  A  Simon- 
celli    to    Devencenzi    Bros^- .  .^...  •  •  .^^ 

Nov  ■  iV.  ■  1924— E  TWENTiETH  AVE 
100  N  Lawton  N  25xE  100.  Leslie 
G  Crichton  to  whom  it  may  con- 
r.prn  NOV.    8.    iS^4 

Nov  19  1924— W  FORTY-SEVENTH 
4ve  50  N  Fulton  N  25xW  82-6 
Charles  Pietrantuoni  to  whom  it 
mav    concern Nov.    li,    1924 

No™    19  T92I-W  FOURTEENTH  AV 

"  245  and  270  S  Judah.  Charles  and 
Christian  Andersen  to  whom  it 
mav    concern Nov.    10,    iv^'t 

NoT  19  1924— N  HOWARD  135  W 
Tenth  50x90.  Louis  A  Giacobbi  to 
Tame«i  H  H1ul N  ov.  lo,  1924 

No#    19,    19f4^E    HAROLD   AVE    100 

"  S  Bruce  No.  180  Harold  Ave.  Joseph 
Brayshaw  to  Johnson  &  Erlendsen 

. . .  .Nov.    lo,    iy.i4 

Nov  '  ig,"  1924— WSCOTT  150,  200  and 
175   N   Chestnut    25x88-9.      Sbarboro 

Sfnte^n-""'^'"'""   '°  ."■.'!n^v.'\8""iI24 
Nov°.°20:"i9i4^W    THIRTY-FOURTH 
Ave    400    N    Taraval    W    120    N    49  7 
m   or  1  E    120-3    S   41-8.        Parkside 
Realty  Co.  of  S.  F.  to  whom  it  may 

concern    Nov.    19,    1»^» 

NOV  21,,  1924-SW  TARAVAL  AND 
Thirty-first  Ave  W  32-6xS  100. 
Parkside  Realty  Co.  of  S.  F.  to 
whom  it  mav  concern .  .Nov.  IS.  I3i* 
NOV  2™,  1924-E  THIRTT-SECOND 
Ave  250  and  325  N  Taraval  N  25x 
120  each.  Parkside  Realty  Co.  of 
S  F   to  whom    it  may   '=°5'^';'"'\9' 'i924 

Nov.'  ^o,'  "ig^i-E  ■  T'mRfj-iECOND^ 


'4.ve  375  N'Taraval  E  120  N  21-9  m 
or  1  W  120-3  m  or  I  S  29-9.  Park- 
-!j;  -o^^-itv  (-n    nf  S.  F.  to  whom  It 


side  Reafty  Co.  of  S.  F.  to  whom 

•o"J^'20'°mI-W  -NIN-TH  i^^i  100 's 
Lawton.  Ward  P  Brown  to  August_^ 
Hallgren 


1924 


NoT*20!    1924-E-  T^VENTY  SECOND 
Ave  100  S  Lincoln  AVa>    S  -oxii.  i-u. 


specifications,  Julia    Carty    to    Meyer    Bros 


Nov.    6,  1924 
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■  v.   20.    1924 — N   ULLOA   D7-6  E   28th 
Avo.      bevy    Bids    Co    to    whom    It 

may   concern Nov.    19.   1924 

.V.  20,  1924— LOT  94  De  Martini  Tct. 
Jamos  Tlscornla  to  U  A   Kenncr. . . 


.  Nov 


18,  1924 
\ov.  20.  1924— N  VAIvLKJO  50  W 
.Mason  W  35  N  55-6  E  85  S  25-6  W 
ni    S    30.      Domenico   Battislcssa    to 

1'         Ilia  &  Roslna Nov.  17.  1924 

N  .     1924    —    W    VIKNNA    25    9 

1  .■  S  25xW  100.     Salvatore  Sll- 

\  • -■ :  ri;   to   whom   it  may  concern... 

Nov.    19,   1924 

.  .V.  20.  1924 — W  POTRliUO  AVE 
:.'.il  N  Twenty-first  N  25x100.  Mrs. 
i"-i      Dyke      (fmly      Hanavan)      to 

11  &  Johnson Nov.   13.  1924 

1924— SK       FORTY-FIKST 
■  iid    Balboa    S    2oxL;    80.      Geo 

I-ian    anU    Amy    K    Kuser    to 

I'lius    llamill Nov.    19.    1924 

■  v.  20.  1924— E  FOUTV-SECOND 
Ave  125,  IJO.  175  and  200  N  Fulton. 
Walter  G  Vodden   to  Avhom   it   mav 

.  .jnccrn ..Nov.    19,    1924 

v.  20.  1924— NE  NINETEENTH  & 
'onncctlcut  (St.  Theresa's  Catholic 
Church).  The  Koman  Catholic 
.\rchbishop   to   Frank   J   Terkeyden 

Nov.    15,   1924 

.V.    20.    1924—1095    OS    SE    GII,M.\.\ 

iiid  Hawes  Lots  23  and  24  Blk 

'  ::iv   I'ark   Hd.   Assn.     Umberto 

;  illo    to    whom     it    may    con- 

Nov.  14,   1924 

V,  21,  1924- SE  THEKESA  AND 
Alemany  Ave.  Frank  Olmo  to 
whom  it  may  concern .  .Nov.  20,  192-i 
.  .v.  21.  1924— E  VER.MONT  110  S 
ISth  S  30xE  75.  J  B  and  Mathilde 
M  Ueveyron  to  Co -Opera  live 
Kuildi-rs    and    General    Contractors 

C  San   Francisco Nov.   21.   1924 

V.  21,  1924— SE  EDINBURGH  275 
XE  fi-om  N  Russia  Ave;  E  Edin- 
•  urgh  200  S  Excelsior.  A  Sorbi  to 
A  horn  it  may  concern.  .Nov.  15,  1924 
V.  21,  1924- NE  GOTTENGIN  100 
SE  Felton  SE  25x120;  NE  Goetten- 
L,in    125    SE    Felton       SE       25x120. 

l.ouis    Silverstein     to    S    Saari 

Nov.   20,   1924 

V.  21.  1924— S  HOWARD  303  W  7th 
-SxlOO.    Henrietta  Sharp  to  Vukice- 

'.  ich    &   Bagse Nov.    20.    1924 

r.  21,  1924— SW  THIRTY-FOURTH 
Ave    and    Anza    S    50s;W    75.      C    H 
i;arker  to  Meyer  Bros... Nov.  19,  1924 
V.    21,    1924— N    TRUMBULL    120    E 

raut    60x160.         Max    Kallo      to    J 

I  >igerness Oct.     15,     1924 

V.  21,  1924— LOT  16  BLK  31  Amend- 

■  i  Map  Ingelside  Terraces.     Alfred 

Kronquist  and  Noah  Swanson  to 
V  horn  it  may  concern. .  .Nov.  21,  1924 
.-.   21,   1924- LOT  8  Lyon   &   Hoags 

Sub,    Ashbury    Terrace.        Wm      J 

Uelmquist     to    J    Martinelli 

Nov.   14,   1924 

.-.  21,  1924- SE  DIVISADERO  AND 

'lay  E  106-3  S  127-814  W  25  N  25 
\VSl-3  N  102-8%.     Sixth  Church  of 

'  hrisl      Scientist      to      Carroll      & 

'  1  Brien    Nov.   12,  1924 

.     22.       1924— COMG.       109    ON       S 

'  'Farrell  E  of  Van  Ness  Ave  B  30 
n  S  O'Farrell  by  S  120  to  Olive 
>ve.     The  California  City  &  County 

l.und  Co  to  Cahill  Bros.. Nov.  21.  T924 
..   22,  1924— LOTS  26  AND  27  BLK 

K    Mission    Street   Land    Co.      Eliza 

I    Dale  to  W'm  H  Grahn..Nov.  — ,  '24 
^■.    22,      1924 — NE      BRT.ANT      AND 
lieslcy    E    24xN    4  5.      Margaret    A 

iCL-an.  Mary  E  Healy.  Thos  H  Casey 

■  .lohn   Botman Nov.   7.    1924 

.  22.  1924— N  FOURTEENTH  145-7 

i:    Mis.<?ion    51-9x115-6.        James      H 
Jl.iul   to   whom   it  may   concern.... 


.Nc 


20.  1924 
V.  20,  1924 — LOT  16,  MAP  LYON 
■V  Hoag's  Sub.  Ashbury  Terrace. 
Frederick   B.   Moss    to   Karl   Yngve 

Nov.    18,    1924 

ov.  20.  1924— SW  4TH  AND  CLARA. 
J.   F.   Barrett   to   Barrett    &   Hilp.. 

Nov.    19.    1924 

20,  1924 — N  ROLPH  123  W  Ma- 
arid  175  Rolph.  A.  L.  Campbell  to 
"horn   it  may  concern .  .Nov.    20.    1924 


Nov.  20.  1924 — E  3:.TH  AVE.  275  S 
Anza  S  25  X  E  12u.  James  E.  and 
Verna  M.  Otis   to   Louis  J.   Cohn.. 

Nov.    17.    1924 

Nov.  20,  1924—25  x  lon  ON  W  MOS- 
COW 300  N  Brazil.  Noah  Swanson 
to  Whom  It  mav  concern.  .Nov.  20  "24 
Nov.  20.  1924— E  S.V.NCHEZ  235  S 
Dubocc  Ave.  25  x  125.  Jlrs.  Olga 
Miller  and  Wm.  G.   Miller  to  whom 

It    may   concern Nov.    20,    1924 

Nov.  20,  1924  — E  35TH  AVE.  250  S 
Anza  S  2.n  x  E  120.  Abraham  Hel- 
man  and  Esther  Heiman  to  Louis  J. 

Cohn    Nov.    17.    1924 

Nov.  20,  1924 — S  15TH  135  W  NOE  W 
25    X    S    115.       E.    Jlesak    to    Meyer 

Bros Nov.    12.    1924 

Nov.  20,  1924  —  LOT  10  BLK.  17, 
Amended  Map  Ingleside  Terrace. 
Frank    P.    Kelly    to    whom    it    may 

concern    Nov.    15,   1924 

Nov.  22,  1924— E  ALVDRID  100  &  125  S 
France.     Thomas  Johnsen   to  whom 

It  may  concern Nov.   22,   1924 

Nov.  22,  1924— W  PORTAL  AVE  250 
SW  Ulloa,  50x117-6x133  m  or  1 
John  and  Nora  M  Murphy  to  whom 

it  may  concern Nov.  22,  1924 

Nov.  22,  1924 — N  QUES.\DA  AVE  75  E 
Ingalls.      Domenico   Garofono    to   G 

Bagnani   Oct.  30,  1924 

Nov.  22.  1924— S  SEVILLE  139.11  E 
Cordova  50x100.  John  Bjorkman 
to  whom  it  m.a.v  concern.  .Nov.  21.  '24 
Nov.  24.  1924 — NW  ELLI.VGTO.N  26-6 
and  51-6  SW  Mt.  Vernon  Ave  SW 
25xNW  75  each;  SE  Ellington  Av■^ 
76-6,  101-6  and  126-6  SW  Mt.  Ver- 
non Ave  SW  25xSE  82-6  each;  SE 
Ellington  Ave  151-6  SW  Mt.  Vernon 
Ave  .SW  25xSE  82-6.  Fred  Braun  to 
whom  it  may  concern. .  .Nov.  7,  1924 
Nov.  24,  1924— LOTS  12  AND  13  BLK 
3081  Map  Blks  3080  to  3085  West- 
wood  Highlands.  Hans  and  Esther 
E  Nelson   to  whom  it  may  concern 

Nov.    21.   1924 

Nov.  24,  1924 — W  FIFTH  AVE  25  S 
Judah  S  25xW  95.  Louis  B  and 
Nanon  H  Tichenor  to  Paul  K  Jones 

Nov.    10,    1924 

Nov.  24,  1924 — W  ASHBURY  125  S 
Fulton    S    25xW    106-3.      Lillian    K 

Guinnane   to   Eryon   Feerick 

Nov.   20,   1921 

Nov.  24,  1924— SW  CHURCH  AND 
Clipper  46x39.     Frank  Artigalas  to 

Joel  Johnson  &  Son Nov.  22.  1924 

Nov.  24,  1924— S  FILBERT  137-6  W 
Larkin  60x137-6.  Alice  Livesay  to 
whom  it  may  concern.  .Nov.  24,  1924 
Nov.  24.  1924 — "«'  EDINBURGH  200 
and  225  S  France,  Excelsior  Hd. 
.\ssn.      Wm    G   Loewe    to    whom    it 

may   concern Nov.    24.    1924 

Nov.  24.  1924— S  JUDAH  57-6  E  17th 
Ave    25x100.      D   E   Mocker   to   C   T 

Snow Nov.     24,    1924 

Nov.  25.  1924 — NW  22ND  AND  Valen- 
cia N  50  W  82-6  S  50  E  to  beg. 
The  Hibernia   S.  &  L.  Soc.   to  Scott 

Co Nov.    18,    1924 

Nov.  25.  1924— LOT  14  BLK.  24  Lake- 
view  ,  348  Jules  Ave.  Charles 
and     Mary     Bana     to     Charles     E. 

Sowlcs   Nov.  22,  1924 

Nov.  25.  1924  —  NW  RINGOLD  225 
NE   9th   NE    25    x   NW   75.      Hannah 

I.   Gordon    to   Wm.   H.    Grahn 

Nov.    24,    1924 

Nov.    25,    1924 — SE    19TH    AND    MIN- 

nesota   S   200   x   E    187-6.      Riordan 

Inv.  Co.  to  A.  D.  Disston.  .Nov.  21,  '24 

Nov.    25.    1924 — E    27TH    AVE.    57-6    S 

Balboa  S  25  x  E  100.     C.  A.  and  M. 

A.  Marckley  to  Chas.  Coburn 

Nov.    22,    1924 

Nov.  25.  1924— W  SCOTT  75.  125  and 
100  N  Chestnut,  each  25  x  88-9. 
Sbarbora  Detjen  Jorgensen  to 
whom  it  may  concern.. Nov.  24,  1924 
Nov.  25.  1924  —  SE  LINCOLN  WAY 
and  34th  Ave.  S  25  x  E  90.  Byrd 
O.   and  Caroline   Smith   to   whom  it 

may  concern Nov.  24.  1924 

Nov.  25.  1924— W  FLORENTINE  200 
N  Morse  25  x  100.  Victor  Holm- 
gren to  whom  it  may  concern.... 
Nov.    24,    1924 


LIENS  FILED 


NOW  READY  FOR  DELIVERY 

PRIDDLE'S   TABLES,    cJilled   "3700   Splay   Bases   and    Other   Oalciib>> 
tions,"  for  Quantity   Surveyors  and   Contractors. 

Loose    Leaves    in    Fabrikoid    Covers    $3.50    Net,    Postpaid.      Sama    In 
Genuine  Leather  Covers  $5.50  Net.  Postpaid. 

Mail   Personal  Check   to  ARTHUR  PRIDDLE,  Publisher,   693  Mission 
St.,  San  Francisco.  Calif..  U.  S.  A. 


9A\  FRANCISCO  COUNTY 


Recorded  Amount 

Nov.  19,  1924— W  BAKER  112.6  N 
Hayes  N  25  x  W  112.6.  Terry  & 
Berg    vs.    A.    Schneider    and    E.    K. 

Nelson   $.500 

Nov.  19.  1924— W  HARRISON  AND 
Seventh  NW  30xSW  85.  J  Gorius 
vs   W  J   Jackson.   Katherine  Hobbs 

and  Sarah   L  Hogan $24 

Nov.  19.  1924— W  BAKER  112-6  N 
Hayes  N  25xW  12I-IO14.  United 
Materials  Co  vs  Alois  Schneider,  B 
K  Nelson  and  Julius  Thorne.  .  .$60.40 
Nov.  19.  1924 — E  FUNSTO.N  AVE  125 
S  Geary  S  25xE  120.  Max  Petersen, 
Herbert  A  and  Eugene  P  Itrich  vs 

Saul  and  Mary  Saslaw $ 

Nov.  20,  1924— SE  BRODERICK  AND 
Sacramento  S  27-6xE  82-6.  Wm  H 
.■\rmitage  vs  Isabella  C  Thurber.$220 
Nov.  20.  1924— W  BAKER  112-6  N 
Hayes  N  25xW  121-lOV..  Palace 
Hardware  Co  vs  Alois  Schneider. $264 
Nov.  21,  1924 — W  B.A.KER  112-6  N 
Hayes  N  25  x  W  121-10i^.  Eureka 
Sash.  Door  &  Moulding  Mill  Corp. 
vs.  Alois  Schneider  and  E.  K.  Nel- 

^.  son $2274.14 

Nov.  21,  1924— W  BAKER  112-6  N 
Hayes  N  25  x  W  121-10 V..  E.  S. 
Leonard,  surviving  member  Leon- 
ard Lumber  composed  of  Thomas 
Leonard  now  deceased  and  E.  9. 
Leonard  vs.  Alois  Scnneiaer  and  E. 

K.    Nelson    $1853.75 

Nov.  21,  1924  —  NE  FILBERT  AND 
Fillmore  N  90  x  E  70.  North  Beach 
Auto  Hauling  Co.  vs.  Sam  Allomari 

and    Ray   Bacchi    $154.80 

Nov.  21,  1924— W  14TH  AVE.  250  S 
Clement  S  25  x  W  120.  R.  Mil- 
ward   vs.    Jean   J.    S.    Ebbetts $245. 

Nov.  21.  1924— W  14TH  AVE.  225  N 
Fulton  N  25  x  W  127.  A.  J.  O'Brien 
vs,  A.  Elburg  and  P.  Carlson .  .$393. 
Nov.  18,  1924  —  W  BAKER  110  N 
Hayes  N  27.6  W  121.10^4.  Herbert 
E.  Pearson  vs.  Alois  Schneider  and 

E.    K.    Nelson     $552 

Nov.  24.  1924 — E  THIRTY-EIGHTH 
Ave  75  and  50  S  Cabrillo  25x82-6 
each.     J  H  Brown  vs  Charles  Hag- 

,   gans   $175 

Nov.  24.  1924 — E  TWELFTH  AVE. 
37-6  N  Lawton  N  50xE  82-6.  G 
Bianchini  &  Co  vs  Richard  P  Cas- 
sidy  and  Shell  Concrete  Co... $419  13 
Nov.  21.  1924— S  LOMB.\RD  87.10  E 
Divisadero  S  100  x  E  25.  Guy  L 
Wayne  as  Wayne  Millwork  &  Lum- 
ber Co.  vs    Salvadore  Turco $46  75 

Nov.  21.  1924— LOT  47  BLK  2864 
known  as  No.  135  Magellan  Ave. 
A  Cook  and  L  L  Young  (as 
Peninsula  Mantel  &  Tile  Co)  vs  M 
J  Malville  and   McCauley  &   Weber 

^.  ■  •  •  ■  • ; $127.50 

Nov.  24,  1924— W  BAKER  112-6  N 
Hayes  N  25xW  121 -10 1,^.  Lowrv  & 
Daly   vs   Alois   Schneider   and   E   K 

Nelson     5454 

Nov.  24.  1924— S  CALIFORNIA  '  i  54-9 
o  ??"^/  ^  ^^^  ^  California  51-6x 
b  13i-6.  John  Cassaretto  vs 
Christopher  and  Mary  Petersen... 
$4276.56 


RELEASE  OF  UEWS 


SAN,     FRANCISCO    COUNT'- 


Nov. 


P.eccrded  Amount 

Nov,  2d.  1924— NW  O'FARRELL  AND 
Shannon  W  56  x  N  112-6.  Loon 
Lumber  Co.  to  Fifth  Church  of 
-St  Scientist  and  John  Morton 
2.  1924- E  NINETEENTH  WE 
iii.  S  Cabrillo  S  25xE  120  E  E 
Gillon  to  George  and  Belle  Guthrie 
vv  B  and  Jane  Doe  Povner  and 
frank    Zichosch    ... 

^'oj-  22.  1924— S  LINCOLN'  WAY  56 
E  26th  Ave  E  25xS  100.  National 
Plumbing  Supply  Co  to  Elizabeth 
and  Urn  Eitner.  Emma  Lutlev.  D 
J   Beasley  and   W   J   :\rcKelIar  " 

Nov.  21.  1924— NW  25TH  AND  KAN- 
sas  N  25  X  W  100.  R.  E.  Hendricks 
to   Herman   J.    Vidak 

Nov.  19.  1924- .NE  TURK  ANDFILlI 
more  N  137.6  x  E  137.6,  Friedman 
Bros,  to  Realty  &  Rebuilding  Co 
and    Interstate    Casualty    Co. 
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BUILDING  CONTRACTS 
ALAMKDA   couwrr 

(1,000  and  Over  reported 

The    following    Is    an    tsdex    for    th« 
contracts  In  this  Issue 


6089 
6090 
6091 
6092 
6093 
6094 
6095 
6096 
6097 
6098 
6099 


6102 
6103 
6104 
6105 
6106 
6107 
6108 
6109 
6110 
6111 
6112 
6113 
6114 
6115 
6116 
6117 
6118 
6119 
6120 
6121 
6122 
6123 
6124 
6125 
6126 
6127 
6128 
6129 


Geary 

Woodburn 

Silverman 

Bramlage 

Timoney 

Laidlaw 

Hebrank 

Hanson 

Wierk 

Ostfeld 

Noble 

6100  Woods 

6101  Weinmann 
Junca 
Carter 
Garello 
Kamp 
Morgan 
Craw 
Johnson 
Olsen 
Kesseler 
Benfer 
Peterson 
Adamski 
Travis 
Oakland 
Tweed 
Long 
L,aidlow 
Pettis 
MacGregor 
Grunewald 
Grunewald 
Ahnefeld 
O'Neill 
Roseberg 
Phillips 
Smyth 
Anderson 
Sommarstrom 

Sommarstrom 


Owner 
Owner 
Scott 
Bramlage 
Owner 
Heath 
Pfrang 
Hanson 
Owner 
Knight 
Owner 
Owner 
Thorp 
Morrillat 
California 
Owner 
Brown 
David 
Rose 
Gow 
Peterson 
Binet 
Owner 
Frederickson 
Adamski 
Owner 
Oakland 
Carper 
McLaughlin 
Heath 
Owner 
Owner 
Owner 
Owner 
Owner 
Lawton 
Owner 
Trow 
Bald 
Owner 


9600 
4000 
1000 
4000 
3000 
10989 
9150 
4000 
6000 
6000 
5000 
1800 
2750 
6300 
3000 
3600 
5000 
5898 
3000 
3500 
5300 
7000 
2500 
3400 
7000 
3600 
1500 
12000 
10000 
10989 
7000 
7600 
2900 
2600 
3800 
7000 
3200 
6000 
8500 
6000 


Pacific 

McCord 

Thurber 

&n-ain 

Cheney 

AVilson 

Van  Kirk 

Rawlins 

Marquis 
Berkelej' 
"Werner 
Mehrtons 
Thiele 
Randall 
Riechel 
Hatta 
Pack 
Warner 
Bateman 
Weber 
Alexander 
Lagario 
Hansen 
Key 
Close 
Pierce 
Flagg 

6157  Heikok 

6158  Leonardo 

6159  Wise 

6160  Abel 

6161  Keigenfind 
Lefler 
Ferreira 
Watkins 
Kurkjian 
Graham 
Whaley 
Hafschmidt 
Alden 
Felt 

Patterson 
Hutton 
Green 
Stringer 
Furman 
Shaw 

Tiedemann 
Spagnoli 
Smith 
Kent 
Llndquist 
Lesure 
Bankero 
Foreman 
La    Paugh 
Rugg 

Del  Vigine 
Ventura 
Ventura 
Ventura 
Ventura 
Ventura 
Stokes 


6130 
6131 
6132 
6133 
6134 
6135 
6136 
6137 
6138 
6139 
6140 
6141 
6142 
6143 
6144 
6145 
6146 
6147 
6148 
6149 
6150 
6151 
6152 
6153 
6154 
6155 
6156 


6162 
6163 
6164 
6165 
6166 
6167 
6168 
6169 
6170 
6171 
6172 
6173 
6174 
6175 
6176 
6177 
6178 
6179 
6180 
6181 


6183 
6184 
6185 
6186 
6187 
6188 
6189 
6190 
6191 
6192 
6193 


Ohrenberg 
Owner 
Baird 
Marshall 
Owner 
Wilder 
Nickell 
Owner 
Owner 
Owner 
Owner 
Thiele 
Thiele 
Thomas 
Flittner 
Halm 
Owner 
Owner 
McCallum 
Furlong 
Rich 
Whittaker 
Broadway 
Lawrence 
Rogers 
Franzen 
Owner 
Burton 
Owner 
Owner 
Owner 
Owner 
Kohle 
St.   Mary 
Owner 
Owner 
Terrick 
Owner 
Owner 
Pearson 
Owner 
Owner 
Peterson 
Owner 
Owner 
Reel 
Owner 
Petersen 
Gass 
Owner 
Owner 
Owner 
Owner 
Owner 
Foreman 
Lodge 
Owner 
Iscardi 
Christensen 
Christensen 
Christensen 
Christensen 
Christensen 
Lydicker 


6000 

1500 

3200 

3000 

3051 

1000 

2750 

5000 

3000 

3000 

4000 

2500 

2800 

3000 

8000 

8000 

2000 

3000 

2000 

1750 

7500 

31500 

14000 
3900 
3666 
2875 
3600 
3500 
3150 
1200 
3150 
3250 
3000 
4000 
4250 
3650 
1000 

13OO0 
7900 
3750 
2200 
2500 
3500 
7500 
2000 
4000 
2000 
2800 
7000 
5000 
5000 
3500 
6000 
4500 
1500 
2750 
3150 
4000 
3500 
12000 
2500 
8000 
7000 
4000 
20300 


f6'?8?^"<a%035,  3037  and  3041  FUL- 
ton  St.,  Berkeley.  Three  one-story 
5-room    dwellings. 

Owner — John    Geary,    1015   Grand   Ave., 

Architect— Thomas  Bros.,  12th  and  Clay 
Sts.,    Oakland.  J3200    each 

°609?)'^Na  411  BOYNTON  ST..  Ber- 
keley.    One-story  6-room  dwlg. 

Owner— R.  Woodburn.  1227  Euclid  Ave., 
Berkeley.  „ 

Architect— None^ «^""" 

ALTERATIONS  „„„..„,,    .  I'l- 

(6091)      NO.  3066-68  CLAKEMONT  A^E. 

Berkeley.  Alterations  and  additions 
Owner— Mrs.  Silverman,  3066  Claremont 

Ave.,   Berkeley. 
Architect — None. 
Contractor— G.    A.    Scott,    685    23rd    St 

Oakland.       'l""" 

?609f^"Na  1245-47  MONTEREY  ST., 
Berkeley.      One-story   8-room   dwlg. 

Owner— Mabel  Bramlage,  649  Arlington 
Ave..  Berkeley. 

^o'S"io7-^£°Bramlage,  649  Arlington 
Ave..   Berkeley.  »*«'•* 

DWELLING  „„    ».».T,^Tr-       -n-iV 

(6093)  NO.  1425  CHANMNG  WAY. 
Berkeley.     One-story  4-room  stucco 

Owner— E'.°Timoney,  552   62nd  St.,  Ber- 

Archltect- L.  Hyde,  Lake  Side  Blyd 
Berkeley.  *"^"" 

DWELLINGS    (2)  „ 

(6094)  S  MONTANA  ST.,  3o  &  <6  E 
Aden  Court  Oakland.  Two  1-story 
o-room    dwellings. 

Owner — F.    Flashman,   Oakland. 
Architect — None.  ,4,,  j-.u   iv 

r6^i?'^No'^20  SHARON  AVE.,  Pied- 
roont.     Residence  and  garage^ 

Owner— Charles  Hebrank.  3u20  Broad- 
way. Oakland. 


ry 
St.    I 

1 


STORES  ^^^ 

(6103)  N    FOOTHILL     BLVD.,      160 
38th      Ave.,      Oakland.      One-story 
stores.  ,  ,,     „, 

Owner — W.  R.  Carter,  1636  Franklin  St, 

Oakland. 
Architect — None.  __^ 

Contractor — (California    Builders,     163 

Franklin   St.,   Oakland.  »I0» 

DWELLING  „,  „,„ 

(6104)  4315  MARKET  ST..  OAKLAND. 
One-story   5-room   dwelling. 

Owner— P.    Garello,    870    47th    St..    Oak- 
land. ,,-ni. 
Architect — None.                                     J3600 

DWTLLING  _      ,„„.„ 

(6105)  NE  COR.  ROBERTS  &  58TH 
Aves..  Oakland.  One-story  5-room 
dwelling.  „  ^   , 

Owner— Mr.  &  Mrs.  R.  C.  Kamp,  Oak- 
land. 

Architect — None. 

Contractor— G.  L.  Brown.  601  Ameri- 
can  Bank  Bldg..  Oakland.         J5000 


Architect — None. 

Contractor — C.    J. 

St.,    Oakland. 


Pfrang. 


430    Forest 
{9150 


foWef^NO.^  214  SUNNYSIDE  AVE., 
Piedmont.     Residence  and  garage 

Owner— Nellie  M.  Hanson,  6,2  Santa 
Ray  Ave.,  Oakland. 

Architect — None.                 „  ^      , 

Contractor— B.S     Hanson,    6<2  Santa 

Ray  Ave.,   Oakland.  ♦40uu 


FIRE  REPAIRS  &  ALTERATIONS 
(6106)      1442    EXCELSIOR   AVE..   OAK- 

land      Fire  repairs  and  alterations. 
Owner— Mary  C.  Morgan,  1442  Excelsior 

Ave.,   Oakland. 
.Architect — None. 
Contractor- W.   J.   David,   1500   Hampel 

St.,   Oakland.  J5898 

fsTo?)  ^'i^^^LW^ST.,    OAKLAND. 

Fire   repairs. 
Owner — Warren   B.   Craw. 
.\rchitect — None.  ._„    ,.,.     _^ 

Contractor— A.    H.    Rose,    478    2»th    St.. 

Oakland. ♦'000 

(6108)  N  HARDY  ST.,  241  W  MILES 
Ave..  Oakland.  One-story  S-room 
dwelling.  . 

Owner— Walter  O.  Johnson,  484  Hardy 
St..  Oakland. 

Architect — None.  tio,,»w 

Contractor— Andrew  E.  Gow,  501  Hardy 
St.,   Oakland.  ♦'o™ 

?6Yo?)^^?W&^^  &  VALLEJO 
St.,  Oakland.  Two-story  7-room 
dwelling  and  store.  

Owner— Capt.  A.  Olsen,  1130  Ocean  St, 
Oakland. 

-^l'^tli%f^-r%.  Peterson.  2111  ByroB 
St.,  Berkeley^ »5500 

(6110)      2528  &  30  EAST  15TH  STREET 
Oakland.     Two-story  10-ropm  flats. 
Owner— Mrs.    M.    Kesseler,    Fairfax. 

Con'jri'cfoT-^TShn  J.  Blnet.  336  Church 
St.,   S.  F.  ♦^""" 


(6097)     NO.  85  SPRING  AVE..  Piedmont 

Residence  and  garage 
Owner— Nick  Wierk,   404   45th  St.,   Okd. 
Architect— Lawrence  Flagg  Hyde.  ^^^^^ 

fe^fsf^NO.^llS  PALM  AVE.,  Piedmont. 
Residence   and   garage.  „..,„^. 

Owner— Ostfeld  &  James,  1426  Frank- 
lin St.,  Oakland.  .  „. 

ArchUect  -  Harry  C.  Knight.  U26 
Franklin  St..  Oakland.  ib'm 

?MW^^O    1025  LEWELLING  COURT. 
^'"'Alameda.     One-story   8-r°°J"^^^^f ' 
Owner— G.   H.     Noble,     1336     Park   bt., 
Alameda.  s^nnn 

Architect— None^ *"""" 

ffi^'^Na   2158  LINCOLN  A^.,   Ala 
*       l:„,qo       nnp-<!torv   4-room   dwelUng 
OwnTr-W    E?     Woo'ds      2154     Lincoln 

Arch1t\^ct^i?o"f^; ^800 

tfi'loiY'i^vTs   GRAND  ST.,   Alameda. 
Owntl^^W^'T  ^^"eifm'^nr^Premises. 

^rn1li%f^-v'!%,  Thorp.  1718  Alameda 
Ave.,    Alameda.  »^'='" 

f6^r^2'j™^''2fo5  ENCINAL  AVE.,  Ala- 
meda.      Two-story     5-room     apart- 

Own'^r-Romain    JunCa,     Encinal     and 

Versailles  Aves.,  Alameda. 
Architect — None.  sc'iftn 

Contractor— P.  MorriUat.  ?6300 


?Jmf  ^'E    14TH   ST.,    85    E   61ST   AV., 

nakland       One-Story    stores. 
Own?r-Myron    Benfer,    1805    Alice   St.. 
Oakland.  tiina 

Architect— None^^ ♦-*"" 

f6^«?)^  mf'^EAST      34TH    ST.,    OAK- 
Own'e^"^C.-T*'?eSn,    121   East   34th 

St..  C)akland. 
■^l^tli\\'^-K\  Frederickson.  16  Bo- 

nita  Ave.,   Piedmont.  *340O 

mi3)^^?''^ARDMORE      AVE.,      250    W 
^"  Mantont     Blvd.,      Oakland.      Two- 

ctorv    7-room    dwelling. 
Owner-il.  Adamski,  3404  Maine  Street. 

Oakland. 
AjJ.'j^-t^oTiir- Adamski,     3404    Maine 

St..  Oakland. 


"$7000 


feuf^^N'^EN-NIMAN      AVE.,      300   E 
35th    ^ve..    Oakland.      One-story   5- 

OwnT-^Bd^wf^'f  jravis.     3045  Hum- 

boldt  Ave..  Oakland. 
Architect — None.        


$3600 


f6??^f'\^?H''°i'    TELEGRAPH  AVE., 

19th  &  Telegraph,   Oakland. 
Architect— None  Butcher 

^°"  SuPP°rC0      1622-2r  East    12th ^ St.. 

Oakland. 


J1506 
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I  I. ATS 

.1.1161      N\V       con.       rjIlEENWOOD    & 
Hampel    St..    Oakland.      Two-story 
12-room   flats. 
.\vnor — Henry   E.   Tweed.   1124   Hampel 

St..  Oakland. 
\  rchltect — None. 

.intrnrtiir— C.   D.  Carper.   1124   Hampel 
St.,  Oakland.  $12,000 


KI..ATS 

(6117)      870-72     ERIE    ST.,     OAKLAND. 

Two-story  10-room  flats. 
I'wner — Katherine    Long. 
.Vrchitect — Wallace      A.      Stephen,    251 

Kearny   St.,   S.   F. 
Contractor — Jas.    L.       McLaughlin,     2.t1 

Kearny  St..   S.   F.  $10,000 


1 1  WELLING  &  GARAGE 
(i;il8)        GUILFORD     PLACE,     LOT     1, 
I'iedmont.     General  construction  on 
IVi -story    frame   dwelling   and   ga- 
rage. 
Owner — Augusta  W.   Laidlow,   841   Erie 

St..  Oakland. 
Architect — H.    H.    Gutterson,    526    Pow- 
ell  St.,   S.  F. 
Contractor — Heath    &    Wendt,    516    Am. 

Bank  Bldg.,  Oakland. 
Filed  Nov.  19,  1924.  Dated  Oct.  30,  1924. 

When   frame   is   up    $2747.25 

When   brown   coated    2747.25 

When   completed    2747.25 

Usual   35   days    2747.2.1 

TOTAL  COST,  »10.9S9 
I  ond,  none.  Sureties,  none.  Forfeit, 
f.l  per  day.  Limit,  100  working  days 
I'lans   and    specifications   filed. 


DWELLING 

(6119)  608  612  NEILSON  ST.,  Berke- 
ley.  2    1-story   5-room   dwellings. 

Owner — R.  Pettis,  2315  Edwards  St., 
Berkeley. 

Architect — E.  Teicheria,  2336  Edwards 
St.,   Berkeley.  $3500  each 


DWELLING 

(6120)  1555  &  1565  STANNAGE,  Ber- 
keley.  2   1-story   C-room  dwellings. 

Owner  —  C.  M.  MacGregor,  470  13th 
St..   Oakland. 

Architect — None.  $3800   each 


DWELLING 

(6121)      2734   MATHEWS   ST.,  Berkeley. 

1-story   6-room  dwelling. 
Owner — F.   Grunewald,   5358   Bryant  St. 

Oakland. 
Architect — None.  $2900 


DWELLING 

(6122)     2738   MATHEWS  ST.,   Berkeley 

1-story   5-rooin  dwelling. 
Owner — F.  Grunewald,   5358  Bryant  St. 

Oakland. 
Architect — None.  $2600 


DWELLING 

(6123)      1051    MERCED,    Berkeley. 
1-story   6-room  dwelling. 

Owner — Harry  Ahnfeld,  1969  Marin  Ave 
Berkeley. 

.Architect — None. 

C'ontractor — Harry   Ahnefeld,    1969   Ma- 
rin Ave.,   Berkeley.  $3800 


STORES 

(6124)  2522-24  BANCROFT  WAY,  Ber- 
keley. Stores   (concrete  and  brick). 

Owner — M.   O'Neill. 

Architect — Hutchinson  &  Wills. 

Contractor — Lawton  &  Vezey,  357  12th 
St.,  Oakland.  $7000 


DWELLING 

(6125)      1527      EAST      31ST    ST.,    OAK- 

land.     One-story   5-room   dwlg. 
Owner — Augu-st     Roseberg,       1712     48th 

Ave..   Oakland. 
Architect — None.  $3200 


DWELLING 

(6126)  335  WARWICK  AVE..  OAK- 
land.     One-story   6-room  dwlg. 

Owner — F.  Phillips,  71  Pearl  St.,  Oak- 
land. 

Architect — None. 

Contractor — Chas.  C.  Trow,  533  Apgar 
St.,  Oakland.  $6000 

PARISH    HALL 

(6127)  SW  COR.  HIGH  &  GUIGLEY 
Sts.,  Oakland.  One-story  parish 
hall. 

Owner — Rev.    John    Smyth,    3417    High 

St.,  Oakland. 
Architect — None. 
Contractor — P.   J.   Bald,   1657   35th  Ave., 

Oakland.  $8500 


MILLS    STREET, 
l-8tory      5-room 


DWELLINGS    (2) 

(6128)  6249  Ac  6255 
Oakland.  Two 
(Iwcllings. 

Owner — A.  T.  Anderson,  2248  62nd  Ave., 

Oakland. 
Architect — None.  $3000   ea. 

STORES 

(6129)  SE      COR.      PEARL    &    WALS- 
worth.      One-story    stores. 

Owner— Esther    M.    Sommarstrom,    738 

East    17th    St.,    Oakland. 
Architect — None. 
Contractor — M.    F.    Sommarstrom,    1418 

Franklin     St.,     Oakland.  $6000 


L     40TH 
display 


DISPLAY   ROOM 

(6130)  NW  COR.  LINDEN  i 
Sts.,  Oakland.  One-story 
room. 

Owner — Pacific   Graphite    Works,    Oak- 
land. 

Architect — None. 

Contractor — H.      A.      Olirenberg,      5605 
Beaudry    St.,    Oakland.  $1500 


DWELLING    &    GARAGE 

(6131)      5607      EAST      17TH    ST.,    OAK- 

land.      One-story    6-room    dwelling 

and   garage. 
Owner — T.    J.    McCord,    4741    East    14lh 

St.,   Oakland. 
Architect — None.  $3200 


(6132)      N      MAJESTIC      AVE.,      337    W 

62nd   Ave.,   Oaliland.      One-story   4- 

rooni    dwelling. 
Owner — Walter    M.    Thurber,    3370    62nd 

Ave.,    Oakland. 
Architect — None. 
Contractor — A.    Baird,    1721    69th    Ave., 

Oakland.  $3000 


(6133)      N   THORN    RD.,    1200    W    MOR- 

aga,   Oakland.     One-story  stores. 
Owner — C.   F.   Swain,   1520  Madison   St., 

Oakland. 
Arcliiteot   —   Guy    L.    Brown,    American 

Bank    Bldg.,    Oakland. 
Contractor — A.    F.    Marshall,    Oakland. 
$3051 


ALTERATIONS 
(6134)      1S25    5TH 

Alterations. 
Owner — E.    L.    Cheney 

Oakland. 
Architect — None. 


OAKLAND. 


AVE., 

1825    5th    Ave., 
$1000 


DWELLDING    &    GARAGE 

(6135)      E    79TH    AVE.,    181    N    RUDS- 

dale    St.,    Oakland.        One-story    4- 

room  dwelling  and  garage. 
Owner — Mrs.    L.    E.    Wilson,    324    105th 

Ave.,   Oakland. 
Architect — None. 
Contractor — Wm.  Wilder,  341  105th  Av, 

Oakland.  $2750 


DWELLING 

(6136)      NO.    1936  LOS  ANGELES  AVE., 

Berkeley.     One-story   6-room  dwlg. 
Owner — Mrs.   Van   Kirk,   2117   Rose   St., 

Berkeley. 
Architect — J.  Olsen. 
Contractor — G.   Nickell,   1902   85th  Ave., 

Oakland.  $5000 


(6137)  NO.  1536  VIRGINIA  ST.,  Ber- 
keley.    One-story  5-room  dwelling. 

Owner  - —  L.  Rawlins,  4811  San  Pablo 
Ave.,  Oakland. 

Architect — C.   F.   Boomhouse.  $3000 


DWELLING 

(6138)  NO.  1208  MONTEREY  ST.,  Ber- 
keley.    One-Story  5-room  dwelling. 

Owner — P.  E.  Marquise,  2045  Shattuck 
Ave.,  Berkeley. 

Architect — None.  $3000 


DWELLING 

(6139)  NO.  1716  SONOMA  ST.,  Berkeley. 
One-story    5-room   dwelling. 

Owner— Berkeley  Bldg.  Co.,  2029  Shat- 
tuck Ave.,  Berkeley. 

Architect — None.  $iOOO 


DWELLING 

(6140)     NO.   2807  PARK  ST.,  Berkelely. 

One-story  5-room  dwelling. 
Owner — Chas.    Werner,    2416    lOch    St, 

Berkeley. 
Architect — None.  $2500 


DWELLING 

(0141)  NO.  1822  P.A.CIFIC  AVE.,  Ala- 
meda.    One-stoij'  4-rojm  dwelling. 

Owuer — H.  G.  Meiirtens,  1536  Webster 
St.,  Alameda. 

Architect — None. 

Co:-,tractor— A.  J.  Thiele  3221  Thomp- 
son Ave.,  San  Frauci:ioo.  $2800 


&     WASHINGTON 
One-story     5-room 


3221      Thompson 


DW  ELLINO 

(6142)  FOUNTAIN 
Sts.,  Alameda, 
dwelling. 

Owner — A.   J.   Thiele, 
Ave.,  Alameda. 

Architect — None. 

Contractor — A.  J.  Thiele,  3221  Thomp- 
son   Ave.,    Alameda.  $5000 

I'W  ELLING 

(6143)  NO.-  1818  AND  1820  ENCINAL 
Ave.,  Alameda.  Four  one-story  3- 
room  dwellings. 

Owner— Mrs.  I.  F.  Randall,  1818  Encinal 

Ave.,  Alameda. 
Architect — None. 
Contractor — C.  H.  Thomas,  28  Home  PI., 

Oakland.  $2000    each 


DWELLINGS 

(6144)  NO.  3110  AND  3112  ADAMS  ST., 
Alameda.  Two  one-story  6-room 
•Jwellings. 

Owner — Riechel  &  BredhofC,  2509  Cle- 
ment Ave..  Alameda. 

Arcl;itect — None. 

Contractor  —  Jos.  Flittner,  1700  35th 
Ave.,   Oakland.  $1000    each 


DWELLING 
6145)     NO.   349   105TH  AVE.,   Oakland. 
One-story    4-room    dwelling. 
Owner — Henry   Hatta,    Premises. 
Architect — None. 

Contractor— A.     Halm,     348     Hollywood 
.  Blvd.,   Oakland.  $2000 

DWELLING 

(6146)  NO.  2207  SIXTY-FOURTH  AVE. 
Oakland.     One-story  5-room  dwlg. 

Owner— W.  E,  Pack,  407  44th  St.,  Okd. 
Architect — None.  $3000 

DWELLING 

(6147)  NO.  3859  WHITTLE  AVE.,  Oak- 
land.    One-story  4-room  dwelling. 

Owner — R.    D.    Warner,      3867      Whittle 

Ave.,  Oakland. 
Architect — None.  $2000 

ALTERATIONS 

(6148)  NO.    2702    NINTH    AVE.,    Oak- 
land.    Alterations. 

Owner — H.  M.  Bateman,  2711  13th  Ave., 

Oakland. 
Contractor  —  N.    McCallum,    877    Mead 

Ave,,   Oakland.  $1750 


STORES 

(6149)      E  TELEGRAPH  AVE  37  S  43rd 

St.,   Oakland.     One-story  stores. 
Owner — Wehre   Estate,   4294   Telegraph 

Ave.,  Oakland. 
Architect — None. 
Contractor — T.      F 

Kingston   Ave 


L.      Furlong,      961 
Oakland.  $7500 


APARTMENTS 

(6150)  S  PERRY  60  W  Grand,  Oakland 
Three-story    26-room    apartments. 

Owner — H.    Alexander,    2327    Bush    St 

San  Francisco. 
Architect — None. 
Contractor — Jas.    L.    Rich,    743    Hillgirt 

Circle,    Oakland.  $31,500 

APARTMENTS  ~ 

(6151)  W  SAN  PABLO  50  S  60th  St., 
Oakland.  Two  15-room  tile  apart- 
ments  and   stores. 

Owner — M.  Lagario  &  Bros.,  939  3rd  St. 

Oakland. 
Architect — None. 
Contractor — L.   H.  Whittaker 

Apts.,    Oakland 


La  Vista 
$14,000 

BUILDING  ' 

(6152)      LOT  A  BLK  7,   Resub.   of  Blks. 

5,  6,  7  and  8.  Northlands  Tract  No. 

1,  Berkeley.     All  work  for  building. 

Owner— George  T.  and   Elaine  Hansen, 

Oakland. 
Architect — None. 

Contractor — Wm.  Broadway,  3432  Salis- 
bury  St.,   Oakland. 
Filed  Nov.  22,  '24.     Dated  Aug.  11,  '24. 
Foundation  laid  and  frame  up... $975 

Plastered    975 

Completed   975 

Usual  35  days 975 

TOTAL  COST.  $3900 
Bond.  none.  Limit,  75  working  days 
from  Aug.  11,  1924.  Forfeit,  plans  and 
specifications,   none. 


STATION  BLDG. 

(6153)      OAKLAND   &   JEROME   AVES., 

Piedmont.       All  work   for     station 

building. 
Owner — Key   System   Transit   Co.,   22nd 

and  Grove  Sts.,  Oakland. 
Architect — Chas.   W.   McCall   and   Chas. 

T.  Davis,   1404  Franklin  St.,  Okd. 
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Contractor — C.  H.  Lawrence,  5321  Law- 
ton  St.,  Oakland. 
Filed  Nov.  21,  '24.     Dated  Nov.  13,  '24. 

75%   of   work   in  place 

On  ]st  and  15th  of  each  month     70% 

When  completed   E>% 

Usual    35    days 25% 

TOTAL  COST,  $3666 
Bond,  $ — .  Sureties,  Matilda  Lawrence 
and  Mrs.  C.  L.  Jett.  Limit,  40  working 
days  from  Issuance  of  permit.  Forfeit, 
none.     Plans   and   specifications  filed. 

DWELLING  &  GARAGE 

(6154)  3572  MEADOW  ST.,  OAKLAND 
One-story  4-room  dwelling  and  ga- 
rage. 

Owner — 1.  E.  Close,  1636  SOth  Avenue, 
Oakland. 

Architect — None. 

Contractor — C.  A.   Rogers,   307   21st   St., 


STORES  &   FIrATS 

(6166)      4122-24-26-28-30      BROADWAY, 

Oakland.     Two-story  10-roora  flats 

and  stores. 
Owner — J.     A.     Graham,  Savoy     Hotel, 

Los  Angeles. 
Architect — None. 
Contractor — A.  J.  Yerrick,  6255  College 

Ave.,  Oakland.  $13,000 


Oakland. 

DWELLING 

(6155)      W    AUSEON    AVE.,    1 

mouth    St.,      Oakland. 

5-room    dwelling. 
Owner — Gordon    D.    Pierce, 

Ave.,   Oakland. 
Architect — None. 
Contractor — C.    H.    Franzen, 

Ave.,   Oakland. 


$2875 


5    S    VLY- 
One-story 


DWELLING 

(6156)      2469     BEST    AVE.,    OAKLAND. 

One-story   5-room   dwelling. 
Owner — A.  J.  Flagg,  2501  Best  Avenue, 

Oakland.  -„-«„ 

Architect — None.  $3500 


DWELLING  &  GARAGE 

(6157)  1515  80TH  AVE.,  OAKLAND. 
One-story  5-room  dwelling  and  ga- 
rage. _  , 

Owner — N.  E.  Heikok,  1431  46th  ^\-e., 
Oakland. 

Architect — None. 

Contractor — E.  W.  Burton,  1431  •itih 
Ave.,    Oakland.  $3150 


One- 


DWELIJNG  ^ 

(6158)  85TH    AVE.,    OAKLAND. 
story    3-room    dwelling. 

Owner— F.   J.   Leonardo,   462   86th   Ave., 

Oakland. 
Architect — None.  $l-uu 

DWELLING  &  GARAGE 

(6159)  7015  ARTHUR  ST.,  OAKLAND. 
One-.story  5-room  dwelling  and  ga- 
rage. 

Owner — E.   G.   Wise,   2848   68th  Avenue, 

Oakland. 
Architect — None.  $3lt)U 

DWELLING   &   GARAGE 

(6160)  2115^  66TH  AVE.,  OAKLAND. 
One-story  5-room  dwelling  and  ga- 

Owne^— Henry    Abel,     1737     67th    Ave., 

Oakland. 
Architect — None. 


$3250 


600  S  MON- 
story 

Bond 

$3000 


Owner — R.  H.  Furman,  959  37th  Street, 

Oakland. 
Architect — None. 
Contractor— A.  G.  Reel,  4756  Wilkle  St, 

Oakland.  $2000 


DWELLINGS 

(6167)  NO.  2304-2306  HOWE  ST.,  Ber- 
keley.    Two  1-story  5-room   dwlgs. 

Owner— J.  Whaley,  324  Wtirwick  Ave., 
Oakland. 

Archiiect — None.  $3950   each 


DWELLING  „ 

(6168)  NO.  1639  ASHBY  AVE.,  Ber- 
keley.    One-story  5-room  dwelling. 

Owner  — Walter  Hufschmidt,  89  Nova 
Drive,   Piedmont. 

Architect — None.  $3750 


DWELLING 

(6169)      NO.    1821      SACRAMENTO      ST., 

Berkeley.     One-story   5-room  dwlg. 
Owner — C.     Alden,     1428     Hearst     Ave., 

Berkeley. 
Architect — None. 
Contractor — Ben    Pearson,    2403    Grant 

St.,  Berkeley.  $2200 


$3650 


DWELLING 

(6170)     NO.  2331  ACTON  ST.,  Berkeley. 

One-story  4-room  dwelling. 
Owner— Russell    Felt,    1030    Sierra    St., 

Berkeley. 
Architect — None.  $2500 


DWELLING 

(6171)  NO.  1504  CAPISTRANO  ST., 
Berkeley.  One-story  6-room  stucco 
dwelling. 

Owner — G.  Patterson,  1545  Dwight  Way, 

Berkeley. 
Architect — None.  $3500 

DWELLING 

(6172)  NO.  429  ARLINGTON  ROAD, 
Berkeley.     Two-story  8-room  dwlg. 

Owner — T.   Hut  ton,      1704   Marin     Ave., 

Berkeley. 
Architect — Ed.   Sharpe. 
Contractor — Peter     Peterson,     1213     St. 

Charles   St.,   Alameda.  $7500 


DWELLING 

(6173)  NO.  1212  EVELYN  ST.,  Ber- 
keley.    One-story  4-room  dwelling. 

Owner  —  H.  Green,  1214  Evelyn  Ave., 
Berkeley. 

Architect— None.  $2000 


DWELLING  &  GARAGE 
(6174)      2521    55TH    AVE..      OAKLAND. 
One-story  5-room  dwelling  and  ga- 


Owner — T.    Stringer, 

Ave.,   Oakland. 
Architect — None. 


2900      Brookdale 
$4000 


DWELLING  ,^ 

(6161)      E  FAIRFAX  AVE 

ticello    Ave.,    Oakland.       One-story 

5-room  dwelling. 
Owner— W.    C.    Neigentind,    5107 

St..  Oaldand. 
Architect — None. 

PeYef )'^S^DAMUTH  ST.,  542  E  FRUIT- 
vale  Ave.,  Oakland.  One-story  5- 
room  dwelling. 

Owner — Oral    W.    Lefler. 

^SSt"a"tl7-^A"^F.  Kohle,  1201  Adeline 
St.,  Oakland.  HOOO 

DWLG..    STORE    GARAGE 

(6163)  E  lOlST  AVE.,  35  S  BIRCH  ST., 
Oakland.  One-story  5-room  dwlg., 
store   and   gtrage. 

Owner— J.   L.   Ferreira,    9415   East   14th 

St.,  Oakland. 
Architect— None. 
Contractor— Joe   St.   Mary,      9415      East 

14th    St.,    Oakland.  $4-i50 

DWELLING    &    GARAGE 

(6164)  2143  EAST  27TH  ST  OAK- 
land.      One-story    5-roora    dwelling 

Owner— G^'wltkins,  2151  East  24th  St., 

Oakland. 
Architect — None. 


DWELLING 

(6176)      1428    EXCELSIOR   AVE.,   OAK- 

land.     One-story  5-room  dwelling. 
Owner — O.    F.    Shaw,    1711    Willow    St., 

Alameda. 
Architect — None.  $2800 


DWELLING  &    STORES 

(6177)      1581-83    EAST    3STH    STREET, 

Oakland.      One-story    4-room   dwlg. 

and  stores. 
Owner — G.     W.    Tiedemann,     2100    23rd 

Ave.,   Oakland. 
Architect — None. 
Contractor— A.    H.    Petersen,    2034    17th 

Ave.,    Oakland.  J7000 


DWELLING  „    ^ 

(6178)      618    FAIRBANKS    AVE.,    OAK- 

land.  One-story  5-room  dwlg. 
Owner — U.  G.  Spagnoli,  Oakland. 
Architect — None.  _,  ^     , 

Contractor— C.   M.   Gass,    2415    35th   Av. 

Oakland.  t^OOO 


DWELLING  „      ^  , ,, 

(6179)      S19    SANTA    RAY    AVE.,    OAK- 

land.      One-story    6-room    dwlg. 
Owner— M.  F.  Smith,  1001  Excelsior  Av, 

Oakland.  ,.„„> 

Architect— None.  $5000 


DWELLING  „   ^,    .  .r  T  X.V- 

(6180)      W   3STH   AVE.,    140  N  ALLEN- 

dale   Ave.,   Oakland.      One-story    6- 

room   dwelling. 
Owner— R.  A.  Kent,   2815   38th  Avenue, 

Oakland. 
Architect — None. 


$3500 


(6181)  7S7  BROOKWOOD  RD,  OAK- 
land.     One-story  6-room  dwelling. 

Owner— Emil  Lindquist,  4037  Ardley 
Ave.,   Oakland. 

Architect — None.  »6000 


f6Y82)^"v°HEARN  ST..  484  S  CHABOT 
Road,  Oakland.  One-story  6-rm. 
dwelling.  „         j       a 

Owner — E.  T.  Lesure,  169  Ronada  Av, 
Piedmont. 

Architect — None. 


$4500 


?6Ysf^"w°86TH    AVE.,    225    S    B    ST.. 

Oakland.      One-story    3-room   dwlg. 
Owner— L.  Bankero,   2019   86th  Avenue. 

Oakland. 

Architect — None. 


DWELLING 

(6175)      E    FAIR    AVE.,    100    N    DAISY 

St.,    Oakland.        One-story      4-room 

dwelling. 


$1500- 


ALTERATIONS    &    GARAGE 

(6184)  5410  WALNUT  ST.,  OAKLAND. 
Alterations    and    1-story    garage. 

Owner — H.  S.  Foreman  &  Freda  Smith. 

Architect — None. 

Contractor— H.  S.  Foreman,  3411  Shef- 
field  Ave.,   Oakland.  $2750 


PAP \GE 

(6165)      S65  ERIE  ST.,  OAKLAND.  One- 
Owner— ofwey^Kurkjian,   873   Erie  St., 

Oakland. 
Architect — None. 


$1000 


The  San  Francisco  Savings  and  Loan  Society 

(THE  SAN  FRANCISCO  BANK) 

SAVINGS  COMMERCLVL 

INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 

the  Assets  of  which  have  never  been  increased 

by  mergers  or  consolidations  with  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  SOth,  1924 

Assets $93,198,226.96 

Capital,  Reserve  and  Contingent  Funds 3,900,000.00 

Employees'  Pension  Fund 446,024.41 

MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  DISTRICT  BRANCH .Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH •,;,H^'?i'* ^"A^"'""  5nii  ^ 

WEST  PORTAL  BRANCH West  Porta  I  Ave.  and  Ulloa  it. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  {'i}i)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


itiirday,    Xovember    29.    1924 


WELLING  &  GARAGE 
•aSi)      T2I5     WELD    ST..       OAKLAND. 

One-8loiy   dwelling   and  garage, 
inner— D.  T.  La  Paugh,  1661  6Sth  Av., 
Oakland. 
.\rchitect — None. 

Contractor — C.  F.  Lodge,  5494  Bond  St, 
Oakland.  $3150 


WELLING 

-1S6)    5401      ROBERTS      AVE.,      OAK- 

land.      One-story    6-room   dwelling. 

owner — Rugi?  &  Lisbon,   6047  Harwood 

Ave..  Oakland. 
Architect — None.  $4000 


BUILDING    AND    ENGINEERING    NEWS 
COMPLETION  NOTICES  '^'^■ 


37 


KWELLING 

CCIST)      S    57TH   ST.,    295    W    ADELINE 

St.,     Oakland.       One-story     5-rooin 

dwelling. 
'uner--D    Del   Vigine,  942   41st  Street, 

Oakland. 
Architect — None. 
Contractor — Angelo   Iscardl 

St.,   Oakland. 


Aileen 
{3500 


'lARAGE 

i<a8S)      N\V   COR.    19TH  AVE.   &   DEN- 
nison  St.,  Oakland.     One-story  con- 
crete   garage, 
■.viier — Ventura    Refining    Co.,    1st    & 
Linden    Sts.,    Oakland. 

\  rchitect — None. 

Contractor — H.  J.  Chrlstensen,  505  17th 
St.,  Oakland.  $12,000 


IMP    HOUSE 
•  ISD)      NW   COR.   19TH  AVE.   &  DEN- 

nison      St.,      Oakland.        One-story 

pump  house, 
iwner — Ventura     Refining    Co.,     1st    & 

Linden   Sts.,   Oakland. 
^  roll  i  tec  t — None, 
"untractor — H.  J.  Christensen,  505  17th 

St.,   Oakland.  $2500 


MAUEHOUSE 

IC190)      XW.    COR.   19TH  AVE   &  DEN- 

nison      St..      Oakland.        One-story 

brick  warehouse. 
iiuner — Ventura    Refining  Co.,   1st   and 

Linden   Sts.,   Oakland. 
.\  rchitect — None, 
'ontractor — H.  J.  Christensen,  505  17th 

St.,    Oakland.  $8000 


ONCRETE  TANK 

6191)      NW   COR.   19TH  AVE.   &   DEX- 

nison  St..  Oakland.     Concrete  tank. 

'wner — Ventura    Refining   Co.,    1st   and 

Linden   Sts..   Oakland, 
rchitect — X^one. 

ntractor — H.  J.  Christensen,  505  17th 
St.,   Oakland.  $7000 


L'.TJILDIXG 

(6192)      NW    COR.    19TH  AVE   &   DEN- 
nison   St..   Oakland.      One-story   of- 
fice   building. 
■  vner — Ventura   Refining   Co.,    1st    and 

Linden  St.,  Oakland. 
V  rchitect — None. 

Contractor — H.  J.  Christensen,  505  17th 
St.,    Oakland.  $4000 


DWELLING 

E  ALVARADO  RD..  CLAREMONT  HO- 

tel      Tract.      Oakland.      Two-story 

7-room    dwelling. 
Owner — Mrs.    G.   Kleinschmidt,    356    Al- 

catraz  Ave..  Oakland. 
Architect  —  McCall      &      Davis.      1404 

Franklin   St.,  Oakland. 
Contractor — H.   C.  Andresen.   1229  Pearl 

St..    Alameda.  $14,100 

XOTE — Contract      reported     Nov.    19, 
1924.  Xo.  6067. 


APTS..  STORE 

(6193)  XW    COR.    HIGHT    ST.    AND 

Brookdale   Ave..   Oakland.     General 

construc'tion    apartment    and    store 

bldg.,  and  garages. 

Owner — W.    A.    Stokes,    2812    3Sth   Ave., 

Oakland. 
Architect — W.   J.   Wilkinson,    220   How- 
ard   Ave.,    Oakland. 
Contractor — Geo.    H.    Lvdicksen,       1616 

2Dth    Ave..    Oakland. 
Piled  Nov.  25.  1924.  Dated  Nov.  5,  1924. 

Foundation   is    in    $2500 

Rough  frame   is  up    2500 

Brown   coated    5000 

Completed   5000 

Usual    35    days    5300 

TOTAL  COST,  $20,300 
Bond,  sureties,  forfeit,  none.  Limit,  100 
working  days  from  date.  Plans  and 
specifications  filed. 


ALA.MKUA   COCNTY 


Recorded  Accaottd 

Nov.  19.  1924—1225  CEDAR  STREET, 
Berkeley.  A.  Makowcr  to  S.  M. 
Shapero    Nov.   19,   1924 

Nov.  19,  1924— LOT  20.  BLK.  B,  Lake- 
shore  Hills,  Oakland.  Oscar  E. 
Nelson  to  whom  it  may  concern.. 
Nov.    19,    1924 

Nov.  19,  1924 — N  SIDE  FOOTHILL 
Blvd.  bet.  Seminary  Ave.  and 
Brookdale  Ave.,  Oakland.  Clifford 
R.  W'agenet  to  C.  G.  Hildebrand.. 
Nov.    18,    1924 

Nov.  19,  1924— W  SIDE  OP  JULIUS 
St.  75  S  of  108th  Ave.,  Oakland. 
Harry  C.  Pieper  to  Cummins  & 
■^Vhite    Nov.    19,    1924 

Nov.  19,  1924 — LOT  2.  BLK.  2,  Lake 
Shore  Highlands.  Oakland.  Annie 
and  Fred  Favero  to  whom  it  may 
concern    Xov.   12     1924 

Nov.  19,  1924— POR.  BLK.  98,  MAP 
of  Clinton,  Oakland.  N.  T.  Heaton 
to    Frank    Critche.tt . . .  .Nov.    18,    1924 

Nov.  19.  1924 — LOT  13,  BLK.  78,  Kel- 
lersberger's  Map  of  Oakland.  Lok 
Yum  to  J.  P.  Maganini.  .Nov.  14,  1924 

Nov.  19.  1924— S  i4  LOT  11  BLK.  C. 
Map  Apgar  Tract,  Oakland.  Jerome 
J.  Friedberg  to  Chas.  Briscoe  and 
A.  H.  Cutler Nov.  18.  1924 

Nov.  19,  1924 — BEG.  AT  A  PT.  ON  N 
line  of  Terrace  Ave.  at  the  SE  cor. 
of  Lot  29,  Map  Russell  and  Warren 
Addition  to  town  NW  165'  XE  50' 
S  165'  E  to  pi.  of  beg.  of  Haywards. 

Joe  Cicero   to  M.  F.   Garcia   Jr 

Nov.    10,    1924 

Nov.  19,  1924 — POR.  LOT  8  BLK.  B, 
Map  of  Resub.  Map  Brumagim 
Tract,  Oakland.  Annie  R.  Miller  to 
whom   it   may  concern .  .Xov.   10,   1924 

Xov.  20,  1924— LOTS  22  AXD  23.  Palo 
Vista  Tract,  Oakland.  C.  A.  Birch 
to  whom  it  may  concern  .  .Nov.  10,  '24 

Xov.  20.  1924 — LOT  19  AXD  POR.  LOT 
18,  Hemphill  Court,  Oakland.  Char- 
lotte L.  Thomson  to  McWethy  & 
Greenleaf    X'ov.    15,    1924 

Xov.  20,  1924— SW  COR.  17TH  AND 
"Webster  Sts.,  Oakland.  W'illiam  G. 
Gilmour  to  McWelhy  &  Greenleaf 
Nov.    14,    1924 

Xov.  20,  1924  —  LOT  135  PERALTA 
Park  Tract,  Albany.  Robert  James 
Mepham  to  whom  it  may  concern 
Xov.    10,    1924 

Xov.  20.  1924— SE  COR.  SAX  PABLO 
Ave.  and  Dwight  Way,  Berkeley. 
Gustave  A.  and  Otillia  A.  Barthels 
to  Schuler  &  McDonald.  .Xov.   20,   '24 

Xov.  20,  1924— POR.  LOTS  35.  36  AND 
37,  Blk.  I,  Map  of  East  Oakland 
Heights,  Oakland.     S.  J.  Israel  and 

L.   G.   Israel   to   S.  A.   Warner 

Nov.    19,    1924 

Xov.  20,  1924 — S  SIDE  OF  E  38TH  ST. 
120  E  of  Bruce,  Oakland.  Geor- 
giana  and  Patrick  H.  McDonough 
to   Harry   C.    Knight ...  .Xov.    18,    1924 

Xov.  20,  1924 — XW  33  FT.  OF  LOT  7 
Blk.  2097  Map  of  Alden  Tract.  Oak- 
land. Guy  Taylor  to  whom  it  may 
concern Xov.  20,  1924 

Xov.  20,  1924 — SE  58  FT,  OF  THE 
XW  10»  ft.  of  Lot  5,  Blk.  R,  Map 
of  Lands  adjacent  to  town  of  En- 
cinal,  Alameda.  J.  H.  Xorlen  to 
whom   it   may  concern.  .Nov.   20,   1924 

Nov.  20,  1924— LOTS  14,  15  AXD  16, 
Elk.  12.  Solano  Ave.  Terrace. 
Berkeley.  Mabel  M.  Bramlage  to 
E.  D.  Bramlage    Nov.   19,  1924 

Nov.  20,  1924 — LOT  1,  BLK.  12,  RE- 
subdivision  of  Blks.  9,  10,  11,  12,  13, 
14  and  por.  Blk.  16.  Rock  Ridge 
Terrace,  Oakland.  Mary  E.  Canty 
to  whom  it  may  concern .  .Nov.  20,  '24 

Xov.  20,  1924 — 746  LERIDA  AVEXUE, 
Oakland.  Harry  C.  Eflinger  to 
whom   it  may  concern.  .Nov.   20.   1924 

Xov.  21,  1924 — LOT  11,  BLK.  N,  Ex- 
celsior Heights  Tract.  Frank  B. 
Zaddart  to  L.  J.  Davis.. Nov.  21,  1924 

Xov.  21,  1924— LOT  21,  BLOCK  28, 
Amended  Map  of  Fairmount  Park, 
Berkeley.  Louise  A.  and  Emma  H. 
Larson  to  L.  A.  Peters.. Nov.   20.   1924 

Nov.  21,  1924 — E  SIDE  OP  89TH  AVE. 
170  S  of  Olive  St.,  Oakland.  James 
A.   Wilcox   to   George  E.   Nickerson 

,    Nov.   8.   1924 

Xov.  21.  1924— SW  COR.  50TH  AVE. 
and  E-14th  St.,  Oakland.  John  and 
Marie  Carrere  to  whom  it  may  con- 

,   cern    Xov.  20.  1924 

Xov.  19,  1924— LOCATIOX  XO.  11  IN 
Sec.  2  of  East  Bay  Country  Club 
Property,   Alameda   County.     Nellie 


G.   Tharsing  to  H.  S.   Pratt 

,. Oct.  10,  1924 

Nov.  22,  1924 — LOT  80  Broadmoor 
Terrace,     Oakland.       John     A    Mc- 

Anully   to   McAnulty   Bros 

Nov.    21,    1924 

Nov.  22,  1924— LOT  99,  Broadmoor 
Terrace,  Oakland.  John  A  Mc- 
Anulty  to   McAnulty  Bros 

Xov.   22,   1924 

Nov.  22,  1924 — SW  PRIXCE  AXD 
Erie  Sts.,  Oakland.  Daniel  Fer- 
guson to  whom  it  may  concei-n.... 

,. Nov.   15,   1924 

Nov.  22,  1924 — LOT  12  AND  S  20  PT. 
of  Lot  13,  Blk.  20,  Map  of  Havens- 
court  Tract,  Oakland.  A.  R.  Lap- 
ham   to   whom   it   may   concern.... 

Nov.    22,    1924 

Xov.  22.  1924— LOT  A  BLK.  7  MAP 
of  Resub.  of  Blks.  5.  6.  7  and  8, 
Northlands  Tract  No.  1,  Berkeley. 
George  T.  Hansen  and  Elaine  B. 
Hansen    to    whom    it    may    concern 

Xov.    14,    1924 

Nov.  22,  1924  —  1ST — POR.  LOT  16 
Map  of  Sub.  of  Lot  13  Blk.  5,  and 
Lot  14,  Blk.  6  of  a  por.  of  La  Loma 
Park  and  Wheeler  Tract  also  a 
por.  Lot  12,  Blk.  5,  Amended  Map 
of  a  por.  of  La  Loma  Park  and 
Wheeler  Tract;  Parcel  2 — So.  20 
ft.  of  Lot  15,  Map  Sub.  of  Lots  13 
Blk.  5  and  14  Blk.  6  of  a  por.  of 
La  Loma  Park  and  the  Wheeler 
Tract,  Berkeley.  Bryan  H.  Smith 
to  George  J.  Maurer  &  Co. .Oct.  25.  '24 

Xov.  21,  1924- BEG.  AT  A  PT.  ON  N 
side  of  E-20th  St.  250  ft.  W  of 
7th  Ave.  running  thence  W  50  ft. 
X  150  ft.  E  50  ft.  S  150  ft.  to  pt. 
of  beginning,  Oakland.  Anna  C. 
Phillips    to    Xylander    Bros 

Nov.    17,    1924 

Xov.  24,  1924— LOT  417  and  V-,  Lot 
418  Blk  5187,  Stonehurst  Sbdvn., 
Oakland.  E  T  Speed  to  whom  it 
may   concern Xov.   24,   1924 

Xov.  24,  1924 — XO.  1003  UNION  ST., 
Alameda.  J  M  Brady  to  H  C  An- 
dreson    Nov.  22,  1924 

Xov.  24,  1924 — E  50  OF  THE  S  50  FT 
of  Lot  22  Blk  L,  Fourth  Ave  Ter- 
race, Oakland.  Carrie  B  Fritz  to 
David   H   Fritz Aug.    20,    1924 

Nov.  24,  1924— LOTS  24  AND  25  and 
W  10  ft.  Lot  23  Blk  165,  Kellers- 
berger's  Map  of  Oakland.  Oakland 
Tobacco   Co   to  M  E  Hopper  &   Son 

,. Xov.    21,   1924 

Nov.  24,  1924 — LOT  11  BLK  5,  Hotel 
Claremont  Tract  No.  2,  Oakland. 
Daniel  and  Olive  M  McPeake  to 
E  F  Hendersen Xov.  17    1924 

Xov.  24,  1924— N  14  FT.  OF  E  135  ft. 
Lot  23  and  S  40  ft.  of  the  E  135  ft. 
of  Lot  24  Blk  1/2253.  Berkeley  View 
Homestead,  Berkeley.  Wm  V 
Cruess  to  Curson  Estes  Co. Nov.  18,  '24 

Nov.  24.  1924— LOT  16.  Chabolyn  Ter- 
race, Berkeley.  Joseph  Coward  to 
whom   it  may  concern.  .Nov.   22.  1924 

Nov.  24,  1924 — S  35  FT.  LOT  30  BLK 
A  Map  No.  2,  Bateman  Tract,  Ber- 
keley. James  T  and  Frances  M 
Ransdall   to  whom   it   may  concern 

,, Xov.   21,   1924 

Nov.  24,  1924— LOT  10  BLK  A  Roberts 
Ave.,  Mills  Gardens,  Oakland.  W 
H.  Thomson  to  whom  it  may  con- 
cern  Nov.   24,   1924 

Xov.  24,  1924— LOT  18  and  Ptn  Lot  17 
Blk  1,  Amended  Map  of  Melrose  Ex- 
tension Tract.  Brooklyn  Twp.  M  P 
Graves  to  whom  It  may  concern... 
Xov.     22.    1924 

(Correction  in  Oivner's  Name) 

Nov.  22.  1924 — S  LIXE  OF  E  21ST 
St.  100  ft.  SE  from  Mitchell  St  . 
running  thence  SW  86.07  ft.  SE 
51.16  ft.  to  NW  line  of  Public  Walk 
thence  N  29.59  ft.  to  the  angle 
thereof  thence  along  said  Pub 
Walk  58.99  ft.  to  SW  line  of  E- 
21st  St.  thence  NW  37  ft.  to  pt.  of 
beg,  Oakland.  Earle  H  Moore  to 
whom  it  may  concern.  .  .Nov.  21,  1924 


LIENS  FILED 


ALAMEDA   COTjIVTY 


Recorded  Amuont 

Xov.  19,  1924— LOT  10,  BLK.  17,  Dal- 
ey's Scenic  Park  Oakland.  Victor 
Devight  vs.  Clara  Pond  Powell  and 
S.    F.   Builders.    Inc $280 

Xov.  19,  1924 — LOT  10.  BLK.  17,  Dal- 
ey's Scenic  Park.  Berkeley.  Lee 
J.  Imrael  vs.  Clara  Pond  Powell 
and    S.   P.   Builders,   Inc $64  37 

Xov.  19.  1924 — LOT  19,  AND  W  10  PT 
of  Lot  18,  Blk.  38,  Beverly  Terrace, 
Oakland.     Tilden  Lumber  Co.  vs.  C, 


BUILDING    AND    ENGINEERING    NEWS 


Saturdaj',    November    29,    1924 


W.  Boden  and  C.  W.  Boden  Co.  $224.34 
Nov.  19,  1924— ALL.  LOT  8  AND  E  10 
ft.  of  Lot  9,  Blk.  45,  Beverly  Ter- 
race, Oakland.  Tilden  Lumber  Co. 
vs  C.  W.  Boden  and  C.  W.  Boden 
Co $475.66 

Nov.  19,  1924— B  25  FT.  OF  LOT  5, 
W  12%  ft.  of  Lot  4,  Blk.  39,  Bever- 
ly Terrace,  Oakland.  Tilden  Lumber 
Co.  vs.  C.  W.  Boder.  and  C.  W.  Bo- 
den   Co $677.06 

Nov.  19,  1924— LOT  11  AND  W  10  FT. 
of  Lot  10,  Blk.  45,  Beverly  Terrace, 
Oakland.  Tilden  Lumber  Co.  vs.  C. 
W.  Boden  and  C.  W.  Boden  Co. $189. 81 

Nov.  19,  1924  —  LOT  10,  BLK.  17, 
Daley's  Scenic  Park,  Berkeley.  Til- 
den Lumber  Co.  vs.  Clara  Pond 
Povirell   and    S.    F.    Builders,    Inc.,.. 

$838.94 

Nov.'  19,  1924  —  LOT  10,  BLK.  17, 
Daley's  Scenic  Park,  Berkeley. 
Charles  W.  Knight  vs.  Clara  Pond 
Powell    and    S.    F.    Builders,    Inc.. 

$523.66 

Nov.'  19,  1924  —  LOT  10,  BLK.  17, 
Daley's  Scenic  Park,  Berkeley.  J.  B. 
Perkins  and  R.  N.  Hughes  (Perkins 
and  Hughes)  vs.  Clara  Pond  Powell 
and  S.   P.  Builders,  Ino $1410. 

Nov.  19,  1924  —  LOT  10,  BLK.  17, 
Daley's  Scenic  Park,  Berkeley.  A. 
K.  Goodmundson  vs.  Clara  Pond 
Powell  and  S.   F.  Builders,  Inc..  $96. 25 

Nov.  19,  1924  —  LOT  22,  BLK.  T, 
Amended  Map  of  Regents  Park, 
Berkeley.  Sunset  Lumber  Co.  vs. 
Margt  Wall  and  J.   T.  Harvey .  $349.17 

Nov.  19.  1924— LOT  8,  BLK.  1,  MAP 
of  Tract  A  of  the  Berkeley  Land 
and  Town  Improvement  Associa- 
tion Tyre  Bros.  Glass  Co.  va.  F.  C. 
Koerber,  Henry  C.  Bishoff,  Gus  de 
Lakis,  American  Grill  and  Charles 
E.    Arthur    $413.75 

Nov  21,  1924— POR.  LOTS  1  AND  2, 
Blk  A,  Buenaventura  Tract,  Oak- 
land. Marshall  &  Burks  vs.  Jerry 
Bonneau,  J.  Bonneau  and  J.  J.  Bon- 
neau    $4056.59 

Nov.  21,  1924— LOT  10,  BLK.  17,  Dal- 
ey's Scenic  Park,  Berkeley.  Hhodes- 
Jamieson  &  Co.  vs.  Clara  Pond 
Powell   and   S.   F.    Builders,    Inc.... 

No'v.'  '20, '  1924— LO't's  's'l,'  '5'2'  'aND  53, 
Map  Santa  Fe  Tract  No.  20,  Oak- 
land. H.  C.  Petersen  vs.  G.  A.  Carl- 
son        ?92.45 

M.    E.    Hopper     $1526 

Nov  22,  1924 — E  11  FT.  LOT  7  and 
all  Lot  8  Blk  C  Map  of  Teachers 
Tract,  Berkeley.  Tilden  Lumber  Co 
vs  Emil  and  Anna  N  Hill  and  V  J 
Matakala    $369.27 

Nov.  22,  1924— PTN  LOT  23  BLK  L 
Map  of  Fourth  Ave  Terrace,  Oak- 
lanw.      A    Laviolette    vs    Kathleen 

Miller  and  L  Dunton   (2  liens) 

$88    and   $60   respectively 

Nov.  22,  1924-LOT  10  BLK  17,  Daley's 
Scenic  Park,  Berkeley.  Rochester 
Elec  Co  vs  Clara  Pond  Powell  and 
S  F  Builders,  Inc ?205 


Owner — E.  Fox,  224  So.  14th,  San  Jose. 
Architect— Wolfe   &    Higgins,   Auzerals 

Bldg.,  San  Jose.  _,    .^ 

Contractor— Z.    O.    Field    &    Son,    76    W 

San  Antonio,  San   Jose. 
Filed  Nov.   24,  1924.  Dated  Nov.  21,  1924 

1st  &   I5th  each  month _ 

TOTAL  COST,  $10,343 
Bond,  $5171.50;  Sureties,  Wm.  F.  Serpa, 
Frank  E.  King;  Forfeit  $5171.50;  Limit 
60  days  from  Nov.  24,  1924;  I'lans  and 
specifications    filed. 

COTTAGE 

E   FIFTEENTH  AT  S  COR  LD  OF  Mc- 

Clay  SE  90x120  ft.  in  San  Jose,  Cal. 

All  work  for  1-story  frame  cottage 

and  garage. 
Owner — Benj.  Strauss  &  Ethel  Strauss. 
Architect — Herman  B.  Krause,  601  Coe, 

San   Jose,   Cal. 
Contractor — Carl    Maurer,    241    Locust, 

Filed  Nov.  24,  1924.  Dated  Nov.  24,  1924 

Frame    up    ^'^^^o'cn 

Brown    coated     1812.50 

Completed   and    accepted 1S12.50 

Usual    35    days l^^^.SO 

TOTAL  COST,   $7250 

Bond,    Forfeit,    none;    Limit,    120    days; 

Plans  and  specifications  filed. 


RELEASE  OF  LIENS 


ALAMEDA   COUNTY 


RESIDENCE,  5-room,  $4800;  Atlanta 
St.  near  Bird,  San  Jose;  owner, 
Frank  Mortensen,  203  S-19th  St., 
San    Jose. 


Nov.  21,  1924— LOT  8  BLK  24,  North 
Alameda  Tract.  Zenith  Mill  & 
Lumber  Co  to  Augusta  Ferreira.  .  .  . 

$237  73 

No'v."2'o,'  '1924— SW  '  'cor.'  's-rANLET 
and  Olive  St.,  Oakland.  A.  C.  Keddy 
to  C.  W.  Boden  and  Agnes  O.  Boden 

$44.00 

Nov.  26,  1924— LOT  41,  MAP  OF  SUB- 
division  9  and  10,  Hardy  Tract, 
Berkeley.  C.  S.  Lane  to  Mary  Jose- 
phine Schaefer  and  Mary  Alice  Por- 
git      $200.00 

Nov.  is,  1924— POR.  LOT  1  BLK.  6, 
Amended  Map  of  a  por.  of  La  Loma 
Park  and  the  Wheeler  Tract, 
Berkeley.  Tilden  Lumber  Co.  to 
GarHeld  W.  Hall  and  Ethel  M.  Hall 
$313.86 

Nov.  18,  1924 — LOT  49  BLK.  3,  Crag- 
mont,  Berkeley.  sunset  Lumber 
Co.    to   L.    H.    Williams $338.26 


BUILDING  CONTRACTS 


SANTA  CLARA  COl'NTY 


BT'ILDING 

PORTION  OF  LOT   3   BLOCK   98   PALO 

Alto,    Cal.    All    work      for      l-8tory 

residence  with  basement  &  garage. 

Owner — Carl    E.    Scholz.    451    Webster, 

Palo  Alto,  Cal. 
Architect — None. 

Contractor — L.  A.  Bachelder,   1152  Ful- 
ton,  Palo   Alto,   Cal. 
Filed  -Nov.  19,  1924.  Dated  Nov.  18,  1924. 

Root  on    J1240 

iKt   coat   plaster    on    1240 

Completed    and   accepted    1240 

Usual  35   days    1240 

TOTAL  COST,  $4960 
Bond,  $2480;  Sureties,  Paul  M.  P.  Mer- 
ner.  Grant  Winner;  Forfeit,  None;  Lim- 
it, 90  days;  Plans  and  specifications 
filed. 


DWELLING 

LOT  5  L.  E.  APPLETON  ADDITION. 
San  Jose,  Cal.  Carpenter,  plaster- 
ing, plumbing  and  painting  for 
frame  stucco  dwelling  and  garage. 
Owner — L.  W.|  Estes  and  Caroline  E. 
Toll.    298   N   12th.   San   Jose. 

Architect — None.  

Contractor— W.   O.   Furtwangler,   269   S 

23rd,   San   Jose. 
Filed  Nov.  20,  1924.  Dated  Nov.  20,  1924 

Frame    up    $1932.50 

Rough  coat  plaster  on 1932. 5U 

Completed    and   accepted 1932.50 

Usual   35  days    ' 1932.50 

TOTAL  COST.  $7730 
Bond,  $3865;  Sureties,  Chas.  A.  Payne, 
J.  L.  Pierce;  Forfeit,  none;  Limit,  '^one; 
Plans    i'nd    specifications    filed. 

COTTAGE 

LOT  12  R.  T.  RUCKER'S  SUBDIVISION 

-Ml   work   for   5-room  cottage. 
Owner — P.   Arnone,   County   Sta.    Clara 
Architect — None. 
Contractor — Frank   Peres,    1082   So.    8th 

San  Jose. 
Filed,   Nov.    22,    1924.  Dated,  — . 

Floor    joists    are    laid ?28» 

Roof    on    &    shingled    ...| 288 

Completed   and  accepted   ••■•••■•    ^*» 
TOTAL    COST,    $864 
Bond,    Forfeit,    none;    Limit,    30    days; 
Plans,    none;    Specifications    filed. 


RESIDENCE 

PORTION    OF    LOTS    1    &    2    BLOCK    29 

second    Seale   Addition    to   the   City 

of   Palo  Alto.  All   work  for  2-story 

residence. 
Owner — Frances  I.  Price,  Palo  Alto. 
Architect— Birge  M.  Clark,  600  Embar- 

cadero,  Palo  Alto. 
Contractor — Wells   P.    Goodenough,   310 

University   Ave.,    Palo   Alto. 
Filed  Nov.  20,  1924.  Dated  Nov.  17,  1924 
Payments  made  weekly. 

TOTAL  COST,  $9128.40 
Bond,  $4600;  Sureties,  Hubbard  and 
Carmichael,  W.  P.  Gray;  Forfeit,  $4600; 
Limit,  100  days;  Plans  and  specifica- 
tions  filed. 


STORE  BI^DG, 

SOUTH  SIDE  OF  EAST  STA.  CLARA 
St.  bet.  Third  and  Fourth  Sts.,  San 
Jose,  Cal.  All  work  for  2-3tory 
brick  and  frame  store  and  loft 
bulldingr. 


E^LIN  ™FIRST  ST.  DISTANT  N  165.54_ 
ft  N  Sta.  Clara  St.  on  1st  St.  N 
68  975  ft  to  NW  corner  Id  to  Paul 
Rudolph  th  L  E  137.96  to  cen  Ic  of 
Block  2  R  2  N  L  S— 1st  68.975  ft 
L  W  Sta.  Clara  137.96  ft  to  begm- 
ning  All  work  for  3-story  building 
or    in    the    alternate    of    a    4-story 

Own^r-5'san  Jose  Knights  of  Columbus 

Hall   Association,   N   3rd,   San   Jose. 

Architect — Leo  J.  Devlin,  Pacific  Bldg., 

San    Francisco.  „     t,     ,-.     1 

Contractor— John    D.    &    G.    E.    Carlson 

Co.,    235    Sierra,    San    Jose. 
Filed  Nov.  22,  1924.  Dated  Noc.  10,  1924. 

As  work  progresses   '»% 

usual  35  ^^y-^^-^J^^c6sT:nskW^ 
Bond  $168,959;  Sureties,  Globe  Indem- 
nity Co.:  Forfeit,  none;  Limit,  9  mos.  5 
days;    Plans   and   specifications   filed. 

IZNTA^^CLA^pbeAND  TENTH  STS  San 
Jose      Two-story  business  building. 

Owner— M.  De  Sando,  448  E-Santa  Clara 
St.,    San    Jose.  .,  ^ 

Architect — D  Walton,  Alameda  and 
Stockton  Sts.,  San  Jose 

Contractor  —  Boulter  &  Walton,  Ala- 
meda  and   Stockton   Sts.,   San  ^Jo^se. 

RESIDENCES    (2),    5-roora,   $3000   each; 

31st  and  St.  John     Sts.,     San  Jose; 

owner.    Real   Estate    Sub.    Div.    Co., 

Premises.  „»     c. 

SHOP    $1000;  No.  56  S-  Autumn  St.,  Ran 

Jose;   owner,  David  Yoss,  Prcinises. 
RESIDENCE,   5-room,    $2000'  Acacia  St. 

near  Poplar  St.,  San  Jose;  owner,  J. 

L    Miller,  12  N-First  St.,   San  Jose; 

contractor,  L.   C.   Rossi,   965   Kellar 

St.,  San  Jose. 


THE  N  90.10  FT  OF  LOTS  9,  10,  11. 
Hayes  Subd.  San  Jose,  Cal.  All 
work  for  store  and  apartment  bldg 
(2  stories,  4  stores  on  ground  floor 
and  6  apartments  on  second  floor). 
Owner — Michael   De   Sando,      10th     and 

Clara    Sts.,    San    Jose,    Cal. 
Architect — The  Stone  Tile  Plan  Service 
Department,    Alameda   &    Stockton, 
San  Jose. 
Contractor — W.    B.    Boulter    and    Dyke 

Walton.  County  of  Santa  Clara.  , 

Filed  Nov.  18,  1924.  Dated  Nov.  17,   1924 
1st  story  brick  work  complete.  .$4600 

Roof  on   &   roofing   laid 6000 

Complete    plastering     6200 

Usual    35   days    5700 

TOTAL  COST,   $22,500 
Bond,    $11,250;    Sureties,    S.    M.    Tynan; 
Forfeit,    none;    Limit,    120    days;    Plans    ^ 
and   specifications  filed.  j 

BUNGALOWS  „   „„    I 

H  WING  A  FRONTAGE  OF   34  2/12   FT 
on   E   side   of   South  Fourth   St.   by  a 
depth    of    137-84    ft.,    San    Jose,    Cal. 
All   work   for   four   3-room   bunga- 
lows,   porch    and    outbuilding    adj. 
each  and  2-story  bungalow. 
Owner— Sarah    H.    Trowbridge,    177   So. 

8th   San   Jose,   Cal. 
Architect — None.  ,   ,,     , 

Contractor  —  C.  I.  Carlson,  4  Menker, 
San   Jose,   Cal.  ,        ,.,„„, 

Filed  Nov.  18,  1924.  Dated  Nov.  5,  1924 

Frame    up     ■•■•• 53060 

1st  coat  plaster  completed dObu 

Completed    and    accepted 3U60 

usual  35  d-y«  ^oTAi:'cOS'T,"$'l2'2tS 
Bond,  Forfeit,  Limit,  none;  Plans  and 
Specifications   filed. 

N^SIDE^OF  WEST  JULIAN  ST.  NEXT 
door  to  Anderson  Barngrove  Co. 
to  be  erected  on  Id  situated  in 
San   Jose,   Cal.    All   work   for   bldg. 

Owner— San  Jose  Transfer  Co.,  62  B 
Santa  Clara,   San   Jose. 

Architect— None. 

Contractor — Jorgensen  &  Cook  651  Pre- 
vost,    San   Jose,   Cal. 

Filed  Nov.  18,  1924.  Dated  Nov.  17,  1924. 

As  work  progresses   'y" 

usual     35     days   ^^-^J^^cost;  ifzli 

Bond     Forfeit,    none;    Limit,    30    days; 

Plans  and  specifications  filed. 

SolTls'i^R'^HERLT  PORTION  OF  LOT 
12  San  Carlos  Subd.  No.  1.  All  work 
for    1-Pt'iry    5-rm    stucco    bungalow 

Owne^-A^B.^Jamison.  21  Asbury,  San 

Jose. 
Architect — None.  ,,„/>,„„„ 

Contractor— George  D.  McCrary. 
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Filed  Nov.  18.  192<.  Dated  Nov.  10,  1924. 

Frame   up  &   roof   on    25% 

Koiigh  coat  of  plaster   26% 

Comiileted   and   accepted    25% 

Usual   35   days    25% 

TOTAL  COST,  $3050 
Bond.  J1525;  Sureties,  Wm.  H.  O'Nell  & 
A.  G.  Du  Brutz;  Forfeit,  none;  Limit, 
70  days;   Plans  and  specifications  filed. 

■lARAOK 

LOTS   15,   16  BLOCK  10  TWN.  OF  SUN- 
nyvale.   All   work   for   1-story   rein- 
forced  cuncrcte  garage. 
Owner — Frank   Tvasseau. 
Architect— J.   E.   Carter. 
Contractor— F.   H.Yanisli  &  H.  H.  Bulb, 

387    McKlnley,    Sunnyvale,   Cal. 
Filed  Nov.  18,   1924.  Dated  Nov.  14,  1924 

Found.   &  outside   forms  up 25% 

Concrete     poured     25% 

•  'onipleted    and    accepted 25% 

l"sual    35    days    25% 

TOTAL  COST,  $5598 
l:ond.  Forfeit,  none;  Limit.  60  working 
ilays;    Plans   and   specifications   filed. 

ADDITION 

K  SIDE  OF  SOUTH  MAIIKET  ST  137.84 
N  of  San  Fernando  St..  San  Jose. 
Cal.  Furnishing  steel  &  iron  work 
for  the  addition  to  existing  bidg. 
four  stories  and  basement, 
owner— Tlie   Pacific   Tel.  &  Tel.  Co.,  80 

.So.   Market,   San  Jose. 
.Architect- None. 

1,'ontractor — Judson   Mfg.   Co.,   604   Mis- 
sion St.,  San  Francisco. 
Filed  Nov.  18,  1924.  Dated  Nov.  12,  1924 

As    work    progreses    95% 

36  days  after    5% 

TOTAL  COST,  $25,300 
Bond,  $25,300;  Sureties.  Hartford  Acci- 
dent &  Indemnity  Co.;  Forfeit,  Limit, 
none;   Plans   and   specifications   filed. 

RESIDENCE,  6-room,  $7250;  loth  near 
Margaret,  San  Jose;  owner,  Ben 
Strauss,  premises;  architect,  Her- 
man Krause,  Bank  of  S.  J.  Bldg.. 
San  Jose;  contractor,  Carl  Maurer 
241  Locust,  San  Jose. 

ALTERATIONS,  $9260;  Julian  near 
Pleasant,  San  Jose;  owner,  S.  J. 
Transfer  Co.,  62  E  Sta.  Clara,  San 
Jose;  contractor,  Jorgensen  &  Cook 
l;i3    .N   Fifth,  San  Jose. 

ALTERATIONS,  $1000;  2nd  and  Heus- 
ley,  San  Jcjse;  owner.  W.  J.  Biddle, 
premises. 

I:ESIDENCE,  S-room,  $7730;  14th  near 
William,  San  Jose;  owner,  L.  W 
Estes,  182  S  7th,  San  Jose;  archi- 
tect, W.  O.  Furtwangler,  269  S  23rd 
San    Jose. 

liESIDENCE.  4-room,  $2830;  Acacia  nr 
F'oplar,  San  Jose;  owner,  A.  Art- 
nus,  premises,  architect,  E.  Mc- 
Combs,   437   Fulton.  San  Jose. 

BUS  BLDG.,  2-story,  $10,350;  E  Sta. 
Clara  near  3rd.  San  Jose;  owner 
Markovitz  &  Fox,  40  N  4th,  San 
Jose;  architect,  AVolte  &  Higgins, 
Auzerais  Bldg.,  San  Jose;  contrac- 
tor, Z.  O.  Field  &  Son,  76  W  San 
Antonio,   San   Jose. 

ADDITION,  $1350;  477  Hull  Ave.,  San 
Jose;  owner,  M.  Hoffman,  premises 
contractor,  Chas.  Thomas  127  Clay- 
ton,  San   Jose. 


COMPLETION  NOTICES 

SANTA   CLARA   COUNTY 


Recorded  Accepted 

.\'ov.  18,  1924— LOT  7  BLK  16  ROSE 
Lawn.  B.  M.  Dannert  to  A.  V.  Lane 

Nov.    18,    1924 

-Nov.  18.  1924— NO.  482  EAST  JULIAN 
St.,  San  Jose,  Cal.  Christina  Glea- 
son  to  V.  R.  Caminetti.  .Nov.  17,  1924 

Nov.  IS,  1924 — LOT  16  LEWIS  SUBD. 
No.  2.  Joseph  Alfred  Marchus  to 
whom    it    may  concern .  .Nov.    18,    1924 

Nov.  IS,  1924— PORTION  BLOCK  96 
Palo  Alto.  Arthur  Drolet  to  whom 
It    may    concern Nov     15     1924 

Nov.  21,  1924— FULTON  ST.  35  BY  100 
ft.  being  on  w  side  Fulton  St.  by 
Lython  Ave.  &  University  Ave.  D. 
W.    Brewer    to  whom  it  mav  concern 

., Nov.    21,    1924 

Nov.  22,  1924— No.  74  CURTIS  AVE 
located  on  E  side  of  Curtis  Ave. 
251  ft.  s  of  AVillow  St.,  Santa  Clara 
Co.  W.  R.  Hazlet  to  whom  it  may 
concern    Nov.  22.  1924 

Nov.  22,  1924— LOT  27"  DELWOOD 
Park.  A.  R.  Dias  to  whom  it  mav 
concern    Nov.  20.  1924 

Nov.  24.  1924— NW  HAWTHORNE 
Ave.   232   ft.   6-in.  NE  Alma  St.  NE 


Hawthorne  47  ft  L  .MW  125  L  SW 
47  ft  L  SE  12.1  ft.  to  beg.,  Palo 
Alto.  Robert  F.  Sohomberg  and 
Lorine   Schomborg Nov.    17,    1924 

Nov.  24,  1924-  LOT  16  BLK  9  SEALE 
Addn  Palo  Alto,  Cal.  Agnes  H.  Ray- 
mond to  whom  It  may  concern.... 
Nov.    1,    1924 

Nov.  24,  1924  — BEING  NUMBER  270 
Emory  St.,  San  Jose,  Cal.  Carlo 
Massa  to  whom  it  may  concern.... 
Nov.    24,    1924 

Nov.  24,  1924 — E  MYRTLE  ST.  150  FT 
S  lledding  St.  S  50  ft.  by  100  ft. 
Port,  lot  4  Block  13  University 
Grounds  Arthur  L.  Crosby,  Carrie 
A.  Crosby  to  whom  it  mav  concern 
Nov.     21.     1924 

Nov.  19,  1924— LOT  11  BLK  13,  South 
Palo  Alto.  Gladys  Garden  Peter- 
son to  Bertschc  &  Briggs..Oct.  18,  '24 

Nov.  20,  1924-ALL  LOT  26  and  N  >/4 
Lot  25,  Mrs.  Wuensche  Tract,  San 
Jose.  Guido  Fornaciari  to  whom  it 
may    concern Nov.    13,    1924 

Nov.  20,  1924— PTN  LOT  2  BLK  3  N 
R  2  W,  Town  of  Santa  Clara.  Roy 
and  Edith  L  Dunstord  to  whom  It 
may   concern Nov.    18,    1924 


LIENS  FILED 


Nov.  18,  1924— LOT  19  BLK.  3  LEN- 
drum  Tract.  Tilden  Lumber  &  Mill 
Co.  vs  Manuel  N.  Rose,  Dorothy 
Rose    $223 

Nov.  18.  1924— LOT  87  BENDER  SUB- 
division.  Tilden  Lumber  &  Mill  Co. 
vs  Anna  I.  Bowen,  Edgar  A.  Bowen 
$8390 

Nov.  2l',  1924— NO. '770 'chapman  ST 
San  Jose.  Cal.  J.  M.  Lo  Bono  vs 
Burt  Langley   $52 


RELEASE  OF  LIENS 


SANTA       CLARA       COUNTY 

Recorded  Amount 

Nov.  IS.  1924— LOT  16  BLOCK  4 
Lewis  Subdivision  No.  3.  Tilden 
Lumber  &  Mill  Co.  to  Joe  Terisi. 
Josephine    Terisi $93.55 

Nov.  18,  1924  —  LOT  16  BLOCK  4 
Lewis  Subdivision  No.  3,  San  Jose. 
Sunset  Ijumber  Co.  to  Joe  Terisi, 
Josephine    Terisi    $85.70 

Nov.  21.  1924— LOTS  9.  10  BLOCK  3 
Mas.<!al  Sub  Los  Gatos.  John  D. 
Vedova  to  Roscoe  L.  Jennings  and 
Laura   F.   Jennings    $291.72 

Nov.  21.  1924— PORT.  LOT  3  BLOCK 
4  Range  2  South  San  Jose.  South- 
ern Lumber  Co.  to  S.  Arena.  Su- 
sanna C.  Hublutzel,  Sara  Ann  Corey 
Benjamin  C.  Ledyard,  Charles  C. 
Hahlutzel    $399.05 


BUILDING  CONTRACTS 


SAN    MATEO   COUNTY 


BUNGALOW 

PORTION  LOTS  1  &  4  BLK.  2  LOMITA 
Park.    All    work   for   frame    bunga- 
low and  garage. 
Owner — E.   H.   E.   Helmore,   San   Bruno. 
Architect — None. 
Contractor — E.   C.   Anderson   «t  al.   San 

Bruno. 
Filed  Nov.  13,  1924.  Dated  Uov.  10,  1924 

Frame    up     % 

Brown    coated    % 

Completed    and    accepted     Vi 

Usual    35    days    % 

TOTAL  COST,  $3500 
Bond,  $1750;  Sureties.  Paul  Schmidt  & 
E.  C.  Paraguez;  Forfeit.  Limit,  none; 
Plans   and   specifications   filed. 


RESIDENCE 

LOT    49    FOURTH   ADD.    RUNNTMEAD 
All  work  for  6-room  residence  and 
garage. 
Owner — E.    D.    &    G.    E.    Retting,    1457 

Belleview,   Burllngame. 
Architect — None. 

Contractor — A.  C.  Held,  Runneymead. 
Filed  Nov.  17,  1924.  Dated  Nov.  17,  1924 

Roof  on    $1080 

Brown    coated    1080 

All   material  &  labor  supplied..   1080 

Usual   35  days   1080 

TOTAL  COST,  $4320 
Bond,  none;  Sureties,  E.  R.  &  A.  E. 
Ellis;  Forfeit,  $5;  Limit,  90  working 
days;  Plons  and  specifications,  none. 


RESIDENCE 

LOT   246   SAN   MATEO  PARK   SUB  NO. 
3.  San  Mateo.  All  work  for  2  frame 
residences. 
Owner— Oscar  C.   Boldemann   Jr.,  et  al, 

San    Mateo. 
Archt.    &   Contractor— Mitchell-Jackson 

&   Co.,   235   3rd   St..  San   Mateo. 
Filed  Nov.  20.  1924.  Dated  Nov.  14,  1924. 

Frame    up     $2875 

Brown   coated    2875 

Completed    and    accepted 2875 

Usual    35    days    2875 

TOTAL  COST,  $11,500 
Bond,  $5500;  Sureties.  Fidelity  Cas- 
ualty Co.;  of  N.  Y.;  Forfeit,  none;  Limit 
90  working  days;  Plans  and  specifica- 
tions  filed. 


RESIDENCE 

LOT  ON  FINGER  AVE.,  Redwood  City. 
All   work  for  frame  residence. 

Owner— J.    Richardson   et   al. 

Architect— None. 

Contractor  —  Harry  C.  Groom,  Birch, 
Redwood  City. 

Filed  Nov.  20,  1924.  Dated  Nov.  12.  1924 

Frame   up    $1620 

Plastered      1620 

Completed  and  accepted 1620 

Usual    35    days    1620 

TOTAL  COST.   $6480 

Bond.  Forfeit,  none;  Limit,  Reasonable 

time;   Plans   and   specifications   filed. 


STORE  BLDG. 

LOT     34     BLK     17     BURLINGAME.     AH 
work  for  reinforced  concrete  store 
building. 
Owner — Ellen   Siberopulos  et  al. 
Architect — E.   L.   Norberg,   409  Occiden- 
tal,   Burlingame. 
Contractor — F.   C.   Amoroso,   1336  Kear- 
ny St.,  Ran    Francisco. 
Filed  Nov.  25.  1924.  Dated  Nov.  20.  1924 

Ceiling  joist  up    $3151.25 

Brown     coated     3151.25 

Completed  and  accepted 3151.25 

Usual    35    days    3151.25 

TOTAL  COST,  $12,605 
Pond.  $6302.50;  Sureties,  Tony  Domico 
&  Nalale  Arieta;  Forfeit,  $10;  Limit.  80 
working  days;  Plans  and  specifications 
filed. 


BUNGALOW  &  garage  $4500;  Lot  7  Blk 
2  San  Mateo  Dr.,  Blgme.;  owner. 
Walker  &  Armstrong. 

BUNGALOW  and  garage.  $4800;  Lot  8 
Blk  2.  San  Mateo  Dr..  Burlnigame; 
owner.    Walker  &   Armstrong. 

BUNG.^LOW  and  garage,  $4800;  Lot  9 
Blk  2  San  Mateo  Dr.,  Burlingame; 
owner.   Walker   &   Armstrong. 

BUNGALOW  and  garage.  $4800;  Lot  A 
Blk  7  Oak  Grove,  Burlingame: 
owner,  D.  Houle,  1224  Bellevue, 
Burlingame. 

GARAGE.  $1000;  Lot  9  Blk  10  Ralston, 
Burlingame;  owner,  W.  G.  Hitch- 
cock; contractor,  W.  B.  Fields. 

BUNGALOW,  $3000;  Lot  26  Blk  2  Car- 
los, Burlingame;  owner,  W.  L. 
Groteguth. 

BUNGALOW  and  garage,  $4000;  Lot  17 
Blk  4  Third  Ave,  Burlingame;  own- 
er, John  Sorenson,  493  2nd  Avenue, 
San    Francisco. 

BUNGALOW  and  garage,  $7000;  Lot  14 
Blk  37  Bernal.  Burlingame;  owner 
Gordon  C.  Hess.  1268  Cortez,  Bur- 
lingame; contractor,  W.  O.  Nicol- 
aidcs,    218   Pennsula,   San  Mateo. 

BUNGALOW  and  garage,  $6000;  Lot  7 
Blk  34  Drake,  Burlingame;  owner. 
C.  B.  Bowen;  contractor,  E.  S.  Sha- 
ver, 765  Farrington  Lane.  Burlin- 
game. 

BUNGALOW  and  garage.  $4000:  Lot  7 
Blk  1  Chula  Vista,  Burlingame; 
owner,  E.  S.  Shaver,  765  Farring- 
ton Lane,  Burlingame. 

RESIDENCE  and  garage,  $7000;  Lot  20 
Blk.  46  Drake,  Burlingame;  owner, 
Chas.  V.  Olson;  contractor,  P.  G. 
Pederson. 

GARAGE.  $12,500;  Lot  2  Blk  17  El 
Camino,  Burlingame;  owner,  Chris. 
Larsen.  1228  Laguna  Ave.,  Bur- 
lingame; contractor,  Chris.  Larsen, 
1228    Laguna   Ave.,    Burlingame. 

OFFICE  BLDG.,  frame,  $6280;  Lot  1 
Blk  A  El  Cerrito  Park,  San  Mateo; 
owner.  Rochex  &  Rochex,  228  2nd, 
San  Mateo:  architect,  W.  H.  Crim 
Jr.  &  Hamilton  Murdock,  425  Kear- 
ny St.,  San  Francisco:  contractor, 
Chas.  Peterson,  60  Peninsula  Ct., 
San    Mateo. 

RESIDENCE.  $SO0O;  Lot  99  San  Mateo 
Park,  San  Mateo;  owner,  S.  A.  Wis- 
nom,  30  West  Bellevue,  San  Mateo. 


40 

F.ESIDEKCE,  JS0*9.  Lot  »*  Poplar  Ave, 
Sam  Mateo  Park.  San  Mateo;  own- 
er. S-  A.  Wisnom.  3»  West  Poplar. 

San.   ilateo.  ^  *»,». 

riWT-r  1LTV«?    $%M0;  5th  Ave.  Lot  *  BIK 

~  i  -  -    i,r ,  -  i .     owner,  1^  Holm.  1100 
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XoT.  21.  1J24 — LOT  20  BLK  30  EAS- 
ton  Xo.  2  Barlingame.  Edwina  M. 
Norton  to  whom  it  may  concern.. 
_ .\ug.    IS.    1J2 

XOT.  2ir  1»24 — LOT  5  BLK  5  BUR- 
iingame.  C  S.  Simonds  et  al  to 
whom   it  may  concern.. Xov.   20.   1S2 

Xov.  21.  1J24 — PORT.  LOT  ZOU  SAX 
Mateo  -C;ty  Homestead.  Thomas  H. 


Wats: 
Xov.   1 
Gr 

to 


BITXi.^L^ 

Blk.  : 
owner 
BrX'?AL  " 
Blk  4 
C.  T. 

buxgal: 

Blk    ! 

o.  s- 
bitxgal 


V  ^na  ^arv 
Pal''jma    .-- 


L::  12 

_~.    :«ner, 

:o:  Lot  JS 

^rlingame; 
:55    Grange 


DT  :-^e,   JtaM:  Lot   5 

l^  -  __  ro.      Bnrlingame; 

OTs-^i"     V/iliir    i    Armstrong. 
BirxGALOW  and  garage,    JiaOO;  Lot  « 
'  Blk  2  San  JIateo  Drive,  Barlingame 
owner.  Walker  i  Armstrong-. 


COKPLETION   NOTICES 

SAX   MATEO   COrXTT 

Recorded                                          Accepted 
Xot? T  l»2i— LOT  13  BP.EVrER  PRO- 
perty  sab  Xo.  3  HilliaorGagh.  Anna 
at  Linden  to  H.  P.-  Park.  -N;:v-  a-    l?2-t 
XoT:    sTmi-I-OT       -3      BP.EWEP/S 
Smh   Xo.    J.   HUliborousa.    Anna   IL 
Linden  to  H.  Kosteman.  .>ov.  J.  la  -  - 
Xov.  S.  '24— LOT  IS   BREWER'S  SUB 
Xo.   i.  Hillsborough.  Anna  IL  Lin- 
den to  I>owsett  &  Rnhl  Co - 

Xov.  5.  152-1 

Xov.  i».  isii^LOT  IT  BLK  31  P.ED- 
wood   Highland.    Redwood,    Harper 

Pedderson    to    E.    A.    Holmes 

Xov.    8,    1924 

Xov.'sV  132*^&xia'0  X  LTXE  SAX- 
cliea  Ave.  bet.  Paloma  and  Lagnna 
Ave.  George  Pestey  et  al  to  B.   S. 

Shaver ^'°T-  '•  ""* 

Xov.  13.  1924— LOTS  13  14  la  lb  IT  18 
Blk  B  Menlo  Park.  W.  L.  Brazelton 
to  •whom  it  may  concern.  .Xov.  1^  24 
XOT  14,  1924— LOT  3  ELK  62  EAS- 
ton  Add,  Redwood  City.  D.  iL  Cline 
to  whom  it  may  concern  .Xov.  14,  24 
Xov  14.  1*24 — XO  LOCATIOX.  South- 
ern   Pacific    R.R-    Co.    to    Xtital    T 

Cresmit  Co >ov.   3     19-4 

Xov  I*  '24 — ^LOT  8  BLK  2  KXOWLS 
Traetl  Daly  City.  George  C.  Hetdt- 
maan  et  al  to  Joseph  S.  Fratessa.. 

Xov.   12.   1924 

NOT"l5'.'i924^LOT  40  BLK  4S  E-\S- 
ton  Add  Xo.  4,  Barlingame.  Harry 
C    BrowTi  to  whom  it  may  concern 

...Xov.     15-    1524 
Xov"l5'"i924.^LbT  26  BLK  43   EAS- 
ton  Xo.  3.  Barlingame.  P.  J.  Mora- 
han   to    whom    it   may   concern.... 

. . .  .Xov.   13,   1924 
Xov'Yt,   iV2'4^LOT    11   BLK   C   OAK 
Grove   Park.   "William    &   Ida   Hell- 
man  to  whom  it  may  concern 

Xov.   10,   1524 

Xov  "  if  '  isi'24^PORT.  LOT  S  BLK  T 
Blgme.  Land  Co_  Barlingame.  D. 
Hoole   to  whom   it   may   concern . . 

, Xov.  IT,  1924 


.Xov.    IT.    1924 
27  BLK  2  BLG>rE 


■ron": 


sm.  .Or- 


Xov.  .  ,  ..  _,r  19  BLK  11  Croc'^cer 
Estate  Tract.  Daly  City.  W.  F. 
Greiner  et  al  to  «-hom  it  may  con- 
cern      Xov.     12,     1924 

Xov.  25.  1924— LOT  14  BLK  2  BTTR- 
Hngame.  O.  F.  Gartside  to  whom  it 
may    concern Xov.    20.    1524 

Xov.  24,  1524 — LOT  39  BLK  -59  EAS- 
ton  Ko  7,  Barlingame.  Harry  C. 
Tales  to  whom  it  may  concern .... 
Xov.     22,     1924 

Xov.  22.  1924 — PORT.  LOTS  ?  &  9 
B  of  Blgme-  Land  Co.,  Barlingame. 
D.  Honle  to  whom  it  may  cor.cem 
Xov.     2:.     1924 

Xov.  11,  1524 — LOTS  4  &  5  BLK  27 
Milbrae.  Angast  G.  Ebert  to  >t- 
Sorensen    Xov.   14.    1524 

Xov.  22.  1524 — ^LOTS  37  &  38  BLK  4 
■West  Redwood.  Redwood  C=ty. 
Elenor  Egan  to  whom  it  may  con- 
cern     Xov.    1.    1S24 

Xov.  IS.  1924  —  RAH^ROAD  FIFTH 
Ave-  San  Mateo.  Sonthern  Pacific 
Co.  to  E.  S.  Shaver Xov.  13,   1924 

Xov.  1«.  1924 — LOT  «  BLOCK  15 
Blsrme.  Grove.  Clifford  J.  Hooper 
to   P.alph  "W.  Hnrst Xov.   15.  1524 

Xov.  1).  1524 — LOT  3S  BLK  30  EAS- 
tfin  Xo-  2.  Barlingame.  Harry  F. 
Koth  CO  H-  H.  Putnam.. Xov.  17,  1924 


LIENS  FILED 


SA.\    MATEO    COrXTY 


Recorded  Amount 

Xov  13.  1924 — PORT  LOT  192  S.VN" 
Mate^  Park  San  Mateo.  J.  D.  Crich- 
ton  vs  Beatrice  M.  Chambers  S12T-50 

Xov.  13,  1924 — PORT.  BLOCK  11  Bar- 
lingame.   J.    D.    Crechton   vs    E.    D.    _ 
Hosing    594. ?5 

Xov  13.  1924 — ^LOTS  15  &  1«  BLOCK 
P.  San  Mateo  Heights,  San  Mateo. 
J.    D.    Crechton    vs    M.    C.    Remeckl 

J37i;.94 

Xo'viV,  "1924 — ^LOT  8  B  QUTLLAT.\ 
Tract.  Mesner  Lnmber  Co.  vs  C.  E. 
Johnson  et  al 532.35 

Xov  14,  1924— LOTS  15  &  IS  BLK  P 
San  Mateo  Height  Carl  Lerap  v3_ 
M.  C.  Reineck  et  al   5221. d'J 

Xov     14,    1924 — PORT,   LOT    192    SAN 
Mateo  Park.  Carl  Lerap  vs  Beatrice_ 
IL  Chambers  et  al   . . .  .  * '       " 
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RELEASE  OF  LIENS 


S.\X    M.4TEO    COUXTT 


Recorded 
Xov.   17.   192 


Amoant 

„.    ^.. LOT   2    BLK    10    E.\S- 

ton.  Wisnom  Lumber  Co..  $1027.45: 
Oscar  Carlson,  S225;  Sydney  Bnt- 
tain,   51SS.15  to  Jeanette  C.  Dore.. 


COMPLETION   NOTICES 


FRESXO    COrXTT 


Recorded  Accepted 

Xov.  20,  1924 — FTX  BLK  37  4,  Fresno. 
Levi  Rogers  to  whom  it  may  con- 
cern  Nov,     18,    192* 

Xov.  20.  1924 — LOTS  9  .AXD  10  BLK  7. 
High  .addition.  Fresno.  E  F  Inman 
to  whom  it  may  concern. Xov.  19,  1924 

Xov.  22.  1924 — E  15  FT.  LOT  34;  all 
Lot  35.  W  5  ft.  Lot  36.  Peralta  Hts. 
Fresno-  W  B  Watson  to  whom  it 
mav  concern Xov.  21,  1924 

Xov.  22,  1924 — ^LOTS  19  .AXD  20.  Vir- 
ginia Villa,  Fresno.  Edith  M  Bandy 
to  whom  it  may  concern.. Xov.  22,  '24 

Xov.  24.  1524 — G.A.S  PLAXT,  Fresno. 
Pacific  Gas  &  Electric  Co  to  Steel 
Tank  &  Pipe  Co Xov.   17.   1924 

Xov  19,  1924— LOTS  15  -\XD  16  BLK 
8.  College  .Vdd.  Fresno.  W  F  Baird 
to  Shorb  &  N'eads Oct.  25,  1924 


LIENS  FILED 


FRESXO    COIXTT 


Recorded  Amount 

Xov.  22,  1924.— LOTS  5  AST)  6  BLK  67 
Fresno.     Lais  Rasso  vs  L  F  Stavei 

$100 

Xov.' 22.  1924 — LOTS  7  .AXD  8  BLK  1, 
Leona  Heights,  Fresno,  Valley 
Lumber  Co  vs  .A.  H  Snider  et  ax.    $603 

Xov  22.  1524 — LOT  18  E  15  ft.  Lot  17 
Blk  2.  Palm  Grove  Maisler  Bros 
Lumber  Co  vs  L  R  Lieder $97 

XoT.  18.  1924 — LOT  5  BLK  2  MEXLO 
Oaks.  Dudfield  Lbr.  Co.  vs  Edwin 
Val    Schmidt    et    al 5104 

Xov.  19.  1524— LOT  5  BLK  2  MEXLO 
Oak.  Dadfield  Lbr.  Co.  vs  Edwin 
Val    Schmidt    et   al    .$217.50 

Xov.  19,  1924— LOTS  16  &  17  WIX- 
chester  Property,  .\therton.  .\Ux- 
ander  Walker  vs  Woodworth 
Wethered    $632.85 

Xov.  19.  1924 — LOTS  1«  &  17  "SVIX- 
chester  Property,  .\therton.  Dad- 
field  Lbr.  Co.  vs  Genevieve  E.  In- 
gram        J*S 


BUILDING    CONTRACTS 


BUILDING  CONTRACTS 

FRESXO   COrSTT 

DWELLIXG  and  garage,  $5000;  Xo  1614 
College  Ave.,  Fresno;  owTier,  Ethel 
H.  Barker;  contractor.  S.  L.  Allen, 
530  Forthcamp  St..  Fresno. 

D'llVELUXGS  f5)  and  garages,  $4000 
each;  Xo.  523-535-605-611  and  619 
Harrison  Ave..  Fresno;  owner.  Val- 
ley Bldg.  &  Invst.  Co..  Blackstone 
St.,   Cor    McKinley   St.   Fresno. 

DWELLIXG.  $6000;  Xo.  1111  A  St. 
Fresno;  owner.  J.  Zengarelli;  con- 
tractor, Jas.  Romano. 


S.iCRAMEXTO  COUXTT 


P.WIXG 

FROXT  ST.,  bet  M  and  P  Sts.,  Sacra- 
mento. All  work  for  paving  track 
areas. 

Owner — Southern  Pacific  Co.,  801  K  St. 
Sacramento. 

.A.rchitect — ^Xone. 

Contractor  —  Clark  &  Henery  Constr. 
ro_  513  Ochsner  Bldg.,  Sacramento. 

Filed  Xov.  17,  '24.  Dated  Sept  15.  "24. 
TOTAL  COST,  $5000 

Bond,  limit  forfeit  plans  and  specifica- 
tions, none. 


LOTS  203,  204  .AXD  205.  Odd  Fellows 
Cemetery,  Sacramento.  Work  net 
given. 

Owner  —  John  Ochsner,  232  Ochsner 
B!dg..   Sacramento. 

.Architect — ^Xone. 

'Contractor — Piedmont  Memorial  Co. 

Filed  Xov.   18.  '24.     Dated  . 

TOT.AL   COST,    SIO.SSO 

Bond,  limit,  forfeit,  plans  and  specifica- 
tions, none. 


DW ELLIXG  and      garage.      $3000;     Xo. 

1124    Wilson    Ave..    Fresno:    owTier. 

Fresno  Home  Builders.  1231  Broad- 

wav,    Fresno. 
DWELLIXG,    $4000;    No.    535    McKinley 

A\e.,   Fresno;    owTier.    Roy    Martin. 

Sussex  Way,  Fresno. 


DWELLIX'^,  6-room.  and  garage,  $6500  . 
936  46th,  Sacramento:  owner,  W.  B.  I 
Phill'ps,    2300    L.    Sacramento. 

DWELLIXG,  5-room  and  garage.  53500; 
1465  33rd,  Sacramento:  owner  J.  W. 
Xewhart,    1465    33rd.    Sacramento. 

D  W  ELLIXG.  5-room  and  garage.  $2500:  ' 
owner.  G.  E.  Mattimore,  1845   50th. 
PaTamento.  .._»« 

D"WT:LLIXG.   S-room  and  garage.   $6a00  ' 
1025  40th  Sacramento;  owner.  Geo. 
C.  Foss;  contractor,  Campbell  Con- 
struction Co.  «-„• 

DWELLIXG.  4-room  and  garage,  52oOO: 
1536  33rd,  Sacramento;  owner,  S.  B. 
Hed-^n    1040  34th,  Sacramento. 

SERVICE  ST.\TIOX,  5S000;  3031  T, 
Sacramento:  owTier,  A.  MatteoU, 
1615  2nd.  Sacramento;  contractor, 
X    Martinelli.    3006   K.   Sacramento. 

D'WTTLLIXG,  5-room.  $2525:  2220  26th. 
Sacramento:  owner.  B.  H.  Bill,  3Lo2 
Marshall  Way.  Sacramento. 

DWETLLIXG.  5-rocm  and  garage.  »3'00; 
owner.  Ivan  L.  Marnoille,  146  33rd. 
Sacramento;  contractor,  Jos.  Mc- 
Quire. 
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WELLING.  5-room  and  garage,  J2500; 
No.  724  40th  St..  Sacramento:  own- 
er, E.  M.  Releh.  925  P  St.,  Sacra- 
mento. 
I 'WELLING,  5-room  anej  garage,  }3S00; 
No.  2213  36th  St.,  Sacramenao; 
owner.  W.  E.  Truesdale,  2116  H  St., 
Sacramenao. 

.\RAGE,  $2500:  No.  1805  25th  St.,  Sac- 
ramento: owner,  Sacramento  Rock 
&  Sand  Co.,  1805  25ih  St.,  Sacra- 
mento: contractor.  W.  E.  Trues- 
dale,  2116  H  St.,  Sacramento. 
"WELLING,  "-room,  garage  and  she<l, 
14000;  No.  640  40th  St..  Sacramento: 
owner,  W.  J.  Rhodes.  3046  39th  St., 
Sacramento. 
; 'WELLING.  5-room  and  garage.  $3130; 
No.  2189  36th  St.,  Sacramento:  own- 
er. J.  G.  Farea.  1615  H  13th  St., 
Sacramento;  contractor,  L.  F.  Terra. 

N\  KLLING.  5-room  and  garage,  $3000: 
No.  4733  Folsom  Blvd  ,  Sacramento; 
owner.  C.  Vanina,  20L':'  M  St.    Sacto. 

WELLING,  5-room  and  garage.  $3000; 
No.  4741  Folsom  Blvd..  Sacramento; 
owner,  C.  Vanina,  2022  M  St.,  Sac 
ramento. 
.WELLING.  4-room  and  garage,  $2500; 
No.  1832  41st  St.,  Sacramento:  own- 
er. J.  I.  Johnson,  1325  57th  St., 
Sacramento;  contractor,  F.  Bondini, 
1325    57th    St..    Sacramento. 

MODEL  room,  $4000:  Front  and  K 
Sts.,  Sacramento:  owner,  Mebius  & 
Drescher. 


COMPLETION  NOTICES 


SACRAMENTO    COUNTY 


orded  Accepted 

V.  17,  1924— LOT  252  Heilbron  Oaks 
i-ryant    Wilson      to   whom      it   may 

'ncern Oct.     22,     1924 

V.  17,  1924 — ON  BEGIN.  AT  123  ft. 
.\  70°  49  30  W  103  £t.  N  19»  10'  30" 
K  from  intersect  of  N  line  of  U  St. 
and  the  E  line  of  Front  St.;  thence 
.V  19°  10'  30"  E  36  ft.;  thence  N  70  = 
i;i'  30"  W  46  ft.;  thence  S  19°  20'  30" 
W  36  ft.:  thence  S  70°  49'  3D"  E  46 
ft.  to  begin.  Sacramento.  Pacific 
Gas  &  Electric  Co  to  whom  it  loav 

concern Nov.    7.    1924 

ov.  17,  1924— N  80  FT.  LOT  2,  C,  D. 
12th  and  13th  Sts.,  Sacramento. 
Donahue  Props  Co  to  whom  it  may 
concern Nov.    8,    1924 


LIENS  FILED 
sacf.ami:nto  county 

Recorded  Amount 

:i.v.  22.  1924- N  Vi  OF  LOT  1,  G.  H, 
9th  and  10th  Sts.,  Sacramento.  Sac- 
ramento Hardwood  Floor  Co  vs  J 
L  and  Hannah  Andreassen  et  al.$702 


COMPLETION  NOTICES 


a.VCRAMEXTO  corx'f  Y 

Recorded  Accepted 

Nov.    20,    1924— LOT    13,    East    Sacra- 
mento.     Umberto    Fea    to    whom 
it  may   concern Nov.    19.   1924 

Nov.  20.  1924—  W  ^  OF  N  V-  of  Lot 
4,  F,  G,  2Sth  and  29th  Sts.,  Sacra- 
mento. Gertrude  Tonzi  to  whom  it 
may   concern Nov.    19,    1924 

Nov.  21.  1924— LOT  94  Mont  Clair.  J 
W  Newhart   to   whom   it   may   con- 

„cern Xov.    20.    1924 

Nov.  22,  1924 — NO  S  45  FT.  OF  N 
ft.  Lot  21  Oak  Grove  Tract  Cor 
Amd  128.43  ft.  of  E  84.09  ft.  of  W 
102.05  and  right-of-way  over  E  3 
ft.  of  W  20  ft.  of  S  45  ft.  of  N 
173.43  ft.  of  Lot  21.  Sacramento. 
Gertrude  Tonzi  to  whom  it  may 
concern Nov.     20.     1924 

Nov.      22.      1924— FOLSOM.         Folsom 
Union    High       School      District      to 
whom    it   may   concern.  .Nov.    18,    1924 
♦ 

BUILDING  CONTRACTS 


SAN    .JO.AQUIN    COUNTY 


FURNITURE  Store,  5-storv  and  mez- 
zanine, $65,000:  No.  428  E-Weber 
St..  Stockton:  owner,  W.  J.  Koran 
410-18  E-Main  St..  Stockton;  con- 
tractor, J.  F.  Shepherd,  303  First 
National  Bank  BIdg..  Stockton. 

.  No.  212G  E-Washing- 

'"  owner,     Paul 


Torre,  1904  E-Weber  St.,  Stockton; 
contractor,  J.  Costello.  2242  Marsh 
St.,  Stockton. 

DWELLING  «.-  garage.  $2500;  No.  1739 
West  Willow  St.,  Stockton;  owner, 
W.    L.    Owen. 

DWELLING,  $1200;  No.  1805  East  Jack- 
son St..  Stockton;  owner,  Samuel 
Dagen,  920   E-Charter  Way,  Stockton 

DWELLING  and  garage,  $4000:  No.  72 
E-Ellis  St.,  Stockton:  owner,  H.  F. 
Flouton.  2403  N-Hunter  St.,  Stock- 
ton; contractor.  O.   G.   Tyler 


COMPLETION  NOTICES 

.•i.*N   JOAQUIN    COUNTY 

Recorded  Accepted 

Nov.    19,    1924  — LOT   9    BLK   3   Map   of 

La   Bonita   Park,   being  sbdvn   of  a 

portion  of  the  City  of  Tracey.  Mar- 

jorie    Stevenson    to    C    L    Few 

^.  ••■■,■ Nov.   17.   1924 

Nov.    18,    1924— LOT    5    BLK    81,    E   of 
Center  St.,   Stockton.      Elizabeth   R 

Burr  to  D  C  Moore Nov    12    19'>4 

♦ 

BUILDING  CONTRACTS 

CONTRA      COSTA      COUNTY 


DUELLING,  one-story.  $3000;  Chanslor 
Ave.,  bet.  33rd  and  35th  Sts..  Rich- 
mond; owner.  Tala  Farris,  Susan - 
ville,    Calif. 

DWELLING,  one-story  frame,  $2000 
Garvin  Ave.,  bet.  23rd  and  24th  Sts 
Richmond;  owner.  M.  M.  Tucker 
165  Gth  St.,  Richmond. 

DWELLING,  one-story  frame.  $2500; 
Andrada  St.,  bet.  2Gth  and  27th  Sts 
Richmond:  owner,  Robert  Ras 
masser.  9  Nichol  Ave.,  Richmond 
contractor.  H.  E.  Sullivan,  627  Elni 
Ave.,  Berkeley. 

DWELLING,  one-story  frame.  $4000; 
Pennsylvania  Ave.,  bet.  7th  and  8th 
Sts..  Richmond:  owner,  H.  C  Mc- 
Donough.  1716  BarMrett  Ave.,  Rich- 
mond: contractor,  S.  B.  Roberson. 
930   Pennsylvania   Ave,,   Richmond. 


SACRAMENTO    BUILDING    M.ATERIAL 
EXHIBIT   CH.\NGES   H.4NDS 


Miss  Geneva  Watson  has  disposed  of 
her  interests  in  the  Sacramento  Build- 
ing Material  E.xhibit.  910  Ninth  street, 
Sacramento.  The  new  owner  and 
manager  is  D.  G.  Nunneley. 

The  Sacramento  material  exhibit 
comprises  10,  000  feet  of  floor  space  and 
affords  the  architect,  contractor  and 
prospective  builder  a  pleasant  quarters 
to  investigate  materials  and  equip- 
ment required  for  every  class  of  build- 
ing  construction. 

"Homecraft."  a  book  containing  128 
pages  of  valuable  suggestions  and  home 
plans,  is  given  to  each  visitor  to  the 
exhibit. 


SEEK 


SUSPENSION     OF     PROPOSED 
RATES    ON    LUMBER 


The  Los  Angeles  Lumber  Products 
Company  has  filed  a  request  with  the 
State  Railroad  Commission  to  suspend 
proposed  reductions  in  the  rates  on 
lumber  from  McCloud,  California,  to 
consuming   points    within   the    State   of 


BUILDING,  $- 

ton      St.,    Stockton; 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 
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California,  scheduled  to  become  ef- 
fective November  30,  1924,  until  tho 
Commission  has  granted  relief  to  San 
Pedro  (Los  Angeles  Harbor)  lumber 
Industries  In  the  proceeding  now  pend- 
ing before  the  Interstate  Commerce 
Commission  and  the  Railroad  Com- 
mission Jointly,  brought  on  complaint 
of  Los  Angeles  Lumber  Products  Com- 
pany. 


PRESENT    AVAGE     SCALES     AS     COM- 
PARED AVITH  THOSE  OF  1013 

Both  skilled  and  unskilled  workers 
engaged  in  the  building  trades  have 
secured  marked  wage  increases  in  tho 
past  twelve  months,  says  a  recent  i^sue 
of  the  Journal  of  Commerce  (N.Y.).  The 
United  States  department  of  labor 
gathered  data  on  the  prevailing  union 
wage  scales  of  skilled  workers  in  forty 
representative  cities  throughout  the 
country.  An  average  of  the  rates  pro- 
vailing  in  these  cities  compared  with 
the  average  for  1913  and  1923  shows 
the  following:  Plasterers'  wages  now- 
average  117  per  cent  above  1913,  com- 
pared with  92  per  cent  a  year  ago. 
Carpenters"  wages  now  average  110  per 
cent  above  1913,  compared  with  96  per 
cent  a  year  ago.  Bricklayers'  wages 
average  103  per  cent  above  1913,  com- 
pared with  87  per  cent  a  year  ago. 
Thus  among  the  skilled  trades  the 
plasterers  have  made  the  greatest  per- 
centage advance  over  1913  and  also 
the  greatest  compared  with  a  year 
ago.  The  department  of  labor  also 
received  information  dealing  with  the 
wages  of  building  laborers  in  fourteen 
representative  cities.  Since  1913  labor- 
ers have  secured  wage  increases 
amounting  to  134  per  cent,  but  since 
last  year  their  wage  gains  equal  3  per 
cent.  We  are  dangerously  near,  if  we 
have  not  already  passed  the  point 
where  building  tradesmen's  wages 
cannot  go  without  seriously  affecting 
the  construction  industry.  This  fact 
is  being  brought  forcibly  to  the  atten- 
tion of  all  engaged  in  the  building  in- 
dustry and  to  potential  builders. — Di- 
gest  of  Organization  Activities. 


ARCHITECTURAL 
TION 


EXAMINA- 


The  United  States  Civil  Service  Com- 
mission announces  examinations  will 
be  held  throughout  the  country  on 
January  7  for  the  positions  of  chief  ar- 
chitectural draftsman  and  junior  ar- 
chitectural draftsman,  to  fill  vacancies 
in  the  Quartermaster  General's  Office, 
Washington.  D.  C.  at  entrance  salaries 
of  $2100  and  $1680  a  year,  respectively. 
Advancement  in  pay  may  be  made 
without  change  in  assignment  up  to 
$3000  a  year  for  chief  and  up  to  $2040 
a   year  for  junior. 

The  duties  of  chief  architectural 
draftsman  are.  under  general  super- 
vision, to  perform  difficult  free-hand 
or  architectural  drawing  requiring 
judgment,  exceptional  artistic  skill,  a 
thorough  knowledge  of  the  customs 
and  practices  of  the  architectural  pro- 
fession in  expressing  ideas,  plans,  and 
data  in  drawings;  or  to  supervise  the 
work  of  a  group  of  draftsmen  of  lower 
grade. 

The  duties  of  junior  architectural 
draftsman  are.  under  supervision,  to 
perform  tasks  in  free-hand  and  archi- 
tectural drawings  and  related  work  re- 
quiring artistic  knowledge,  skill,  and  a 
thorough  understanding  of  this  field  of 
drafting. 

Pull  information  and  application 
blanks  may  be  obtained  from  the 
United  States  Civil  Service  Commission, 
Washington,  D.  C.  or  the  secretary  of 
the  board  of  U.  S.  civil-service  ex« 
aminers  at  the  post  office  or  custom- 
house in  any  city. 
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Los  Angeles  City  Council 

Revises    Plumbers'    License    Law 


Ordinance  No.  32,714.  regulating  the 
business  of  plumbing  and  registration 
of  master  plumbers  in  the  city  of  Los 
Angeles,  has  been  revised  and  a  new 
section,  No.  3,  has  been  added.  The 
purpose  of  the  amendment  adopted  by 
the  city  council  and  approved  by  the 
mayor  Nov.  10,  1924,  is  to  clarify  some 
ambiguities  in  the  original  ordinance 
and  to  require  owners  taking  out  per- 
mits to  do  their  own  work  to  file  with 
their  applications  affidavits  of  owner- 
ship of  the  property  where  the  work  is 
to  be  done.  Following  are  the  amended 
sections  of  the  ordinance  as  they  now 
read: 

Section  1.  It  shall  be  unlawful  for 
any  person,  firm  or  corporation  to  en- 
gage in  or  carry  on,  or  to  represent 
or  advertise  himself,  herself,  itself  or 
themselves  as  engaged  in  or  carry- 
ing on,  the  business  of  sanitary  plumb- 
ing gas  fitting  or  the  laying  of  sewers 
on  private  premises,  unless  such  per- 
son firm  or  corporation  shall  have 
first  registered  at  the  office  of  the 
chief  inspector  of  buildings  of  the  de- 
partment of  public  works  of  the  city 
of  Los  Angeles  and  obtained  a  "certifi- 
cate of  registration"  as  a  master 
plumber  as   hereinafter  provided. 

Sec.  2.  For  the  purpose  of  this  or- 
dinance a  master  plumber  shall  be 
deemed  to  be  any  person,  firm  or  cor- 
poration engaged  in  the  business  of 
plumbing  and  gas  fitting  and  doing 
plumbing  work,  gas  fitting  work,  or 
laying  of  sewers  on  private  premises, 
or  doing  similar  work  affecting  the 
sanitary  drainage  systems  of  any 
house,  building,  structure  or  premises, 
for    the    general    public. 

For  the  purpose  of  this  ordinance  a 
journeyman  plumber  shall  be  deemed 
to  be  "any  person  who  is  employed  to 
do  plumbing  and  gas  fitting  work  for 
a  wage  or  salary  either  by  the  day. 
week  or  month,  but  who  does  not  fur- 
nish any  materials  or  supplies  in  the 
execution  or  perfoxmance  of  any  such 
plumbing  and  gas  fitting  work. 

Sec.  3.  The  board  of  public  works 
shall  not  issue  any  permit,  to  aiiy  per- 
son firm  or  corporation  engaged  in  or 
carrying  on  the  business  of  sanitary 
plumbing,  gas  fitting  or  the  laying  of 
sewers  on  private  premises,  to  install, 
alter  or  repair  sanitary  plumbing,  gas 
fitting  or  sewers  as  provided  and  re- 
quired bv  ordinance  No.  2S,700  (N.  S.) 
until  such  person,  firm  or  corporation 
has  first  registered  and  obtained  a 
"certificate  of  registration"  as  provided 
in  this  ordinance;  and  shall  not  issue 
any  such  permit  to  any  other  person, 
firm  or  corporation  until  an  affidavit 
sworn  to  before  a  notary  has  been 
filed  with  the  chief  inspector  of  build- 
ings stating  that  said  person,  firm  or 
corporation  is  the  owner  of  the  build- 
ing, structure  or  premises  where  the 
proposed  sanitary  plumbing,  gas  fit- 
ting or  sewer  work  is  to  be  done;  giv- 
ing the  location   of  the  proposed  work 


by  street  and  number  or  other  equiva- 
lent description;  agreeing  to  personal- 
ly purchase  all  materials  used  m  said 
proposed  work;  and  agreeing  to  either 
personally  perform  all  labor  in  connec- 
tion therewith  or  employ  some  one  at  a 
wage  or  salary  by  the  day,  week  or 
month;  provided,  however,  that  an 
owner  may  authorize  his  agent  by  a 
power  of  attorney  in  each  case  where 
a  permit  is  required  to  sign  said  affi- 
davit and  act  for  him.  Said  affidavit  or 
power  of  attorney  shall  be  verified 
upon  oath  by  a  duly  authorized  of- 
ficer of  a  corporation,  a  member  of  a 
firm  or  copartnership,  or  if  an  indi- 
vidual, by  such  person  as  the  case 
may   be. 

Sec.  4.  Every  person,  firm  or  cor- 
poration desiring  to  be  registered  and 
to  obtain  a  "certificate  of  registration 
shall  make  application  in  writing  to 
the  board  of  public  works  of  the  city 
of  Los  Angeles,  at  the  office  of  the 
chief  inspector  of  buildings,  on  blanks 
furnished  by  said  board  for  that  pur- 
pose. 

Every  such  application  shall  give 
the  name  and  address  of  such  person, 
firm  or  corporation,  and  if  a  firm  shall 
give  the  names  of  the  members  there- 
of and  if  a  corporation  shall  give  the 
names  of  at  least  three  of  the  principal 
officers  thereof,  together  with  such 
other  information  as  may  be  deemed 
necessarv  by  the  said  board  of  public 
works.  Such  application  shall  be  veri- 
fied upon  oath  by  such  person,  or  if  a 
firm  bv  a  member  thereof,  or  if  a  cor- 
poration by  an  officer  thereof,  as  the 
case  mav  be,  or  by  the  duly  authorized 
kgent  o'f  such  person,  firm  or  cor- 
poration. „».,,„ 
Every  such  application  shall  state 
the  business  proposed  to  be  engaged  in, 
insofar  as  same  is  regulated  by  this 
ordinance,  and  if  such  business  in- 
cludes the  installation,  alteration  or 
repair  of  sanitary  plumbing,  shall  tile 
with  said  application  a  "certificate  of 
qualification"  as  a  master  plumbing  or 
a  copy  thereof,  from  the  board  of  ex- 
aminers of  plumbers  of  the  city  of  Los 

'  "Every  such  application  shall  be  ac- 
companied by  a  bond  executed  to  the 
city  of  Los  Angeles  with  two  or  more 
sufficient  sureties  or  by  a  surety  com- 
pany authorized  so  to  do,  or  by  a  cor- 
poration or  association  having  the 
kuthority  to  act  in  such  capacity.  In 
form  said  bond  must  be  joint  and  sev- 
eral and  in  the  sum  of  oje  thousand 
($1000.00)  dollars,  and  said  bond  must 
be  conditioned  that  the  '^hole  or  any 
nart  of  said  one  thousand  (51,000.00) 
dollars  shall  be  paid  to  any  Person  who 
has  suffered  damage  by  reas°",°f  '^ 
violation  of  any  provision  of  this  ordi- 
nance or  any  amendment  thereto  or 
anv  of  the  provisions  of  an  ordinance 
numbered  28,700  (New  Series)  and  en- 
titled "An  ordinance  regulating  the 
construction,  alteration,  repair,  demoli- 
tion and  removal  of  buildings  and 
other  structures  and  regulating  the 
construction  and  installation  of  plumb- 
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ing  and  house  drainage  and  the  Instal- 
lation of  gas  piping  and  fittings  in  the 
city  of  Los  Angeles,  and  providing  lor 
the  issuing  of  permits  therefor, '  in 
so  far  as  said  ordinance  regulates  the 
installation  of  plumbing  or  house 
drainage  or  the  installation  of  gas  pip- 
ing or  fittings,  or  the  issuing  of  per- 
mits therefor,  either  then  in  force  or 
which  may  thereafter  be  adopted.  Said 
bonds  shall  not  be  void  upon  the  first 
recovery  but  may  be  sued  and  re- 
covered upon  from  time  to  time  by  any 
person  who  has  suffered  damages  as 
herein  referred  to  in  his  own  name,  un- 
til the  whole  penalty  is  exhausted.  The 
sufficiency  of  the  surety  or  sureties  on 
any  such  bond  shall  be  approved  by  the 
board  of  public  works  and  every  such 
bond  shall  be  approved  as  to  form  by 
the  city  attorney  of  the  city  of  Los 
Angeles. 
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The  campaign  for  more  building  and 
repair  work  during  the  winter  months, 
aimed  at  reducing  unemployment  and 
giving  the  public  greater  returns  lor 
the  money  it  spends  on  construction,  is 
finding  much  of  its  most  energetic  sup- 
port from  manufacturers  and  distribu- 
tors of  building  materials,  according 
to  the  Division  of  Building  and  Hous- 
ing of  the  Department  of  Commerce. 
Many  of  the  most  prominent  concerns 
in  the  country,  as  well  as  organizations 
doing  a  smaller  business  and  retailers, 
have  called  attention  in  various  ways 
to  the    advantages  of  winter  building. 

The  usual  let  down  in  construction 
during  the  winter  has  in  the  past  cut 
down  retail  sales,  and  consumption  ol 
practically  all  building  materials,  to 
a  fraction  of  summer  business.  The 
uneven  demand  extends  back  to  the 
raw  products  from  which  materials  are 
made,  and  results  in  irregular  employ- 
ment and  decrease  in  purchasing  power 
on  the  part  of  a  large  section  of  the 
community.  The  seasonal  fluctuations 
in  railroad  traffic  are  increased,  and 
there  is  a  generally  upsetting  influence 
on  business  and  employment.  The 
vigorous  campaign  for  a  more  even 
building  year  is  therefore  being  sup- 
ported by  manufacturers  who  are  not 
only  contributing  to  public  education 
on  the  subject,  but  are  working  on  the 
technical  problems  which  concern 
builders  in  making  winter  work  easy 
and  economical. 

The  basic  idea  in  the  campaign  is 
that  all  persons  planning  new  con- 
struction or  the  employment  ol  build- 
ing trades  workers  lor  repairs  or 
other  purposes  should  take  into  ac- 
count probable  employment  conditions 
in  determining  when  to  start  the  work. 
In  this  way  the  unemployment  of 
building  trades  workers  and  ol  build- 
ing material  producing  organizations 
during  several  months  of  the  year  is 
being  reduced  and  the  public  is  profit- 
ing. 
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KOEHRINQ 

DANDIE  Light  Mixer 


Dandie  with  steel  disc  wlieels  and  solid 

rubber     tires;     power     charging     skip, 

water   tank   and    gasoline   engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.  Light  duty  hoist.  Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 
Most  important,  you  can  be  sure  of  full 
capacity— utmost  reliability— and  long 
service  life — ^because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Dandle  with  ste«l  tracks;  power  charg- 
ing    skip,     water     tank     and     gasoUne 


no — but  the  most  remarkable  value  of 

all  light  mixers— and     still     within     the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Pavers,  MLxers,  Cranes,  Draglines,  Power  Shovels 
MILWAUKEE,  WISCONSIX 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 

Harron,  Rickar  d  &  McCone  Co 
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SVN       FRANCISCO       BUILDING       FOR 
NOVEMBER     TOTALS     $6,358,730 


Construction  activities  in  San  Fran- 
«  isco  for  the  month  of  November,  1924, 
totaled  $6,358,729,  according  to  figures 
<  nmpiled  by  Louis  J.  Bailey,  acting 
(hief  building  inspector  of  the  depart- 
ment of  public  works.  During  the 
month  707  permits  were  granted.  Of 
these  318  were  for  alterations,  repairs 
and  additions  to  standing  structures, 
the  total  expenditure  for  these  im- 
provements being  placed  at  $3,215,441. 
The  balance  of  the  operations  covered 
new  construction. 

The  total  of  the  past  month,  accord- 
ing the  value,  exceeds  the  total  for  the 
month  of  October,  this  year,  and  the 
month  of  November  in  1923.  In  Oc- 
tober, this  year,  818  permits  were 
issued  tor  improvements  costing  ?6,- 
116.313  and  for  the  month  of  November, 
1923,  786  permits  with  a  total  value  of. 
$3,850,265. 

The  following  is  a  segregated  list  of 
the  operations  for  November,  1924,  as 
compiled  from  records  of  the  depart- 
ment  of   public    works: 

No.  of  . 

Class  Permits       Est.  Cost 

"A"  1  $    125,000 

"B"  1  46,000 

"C"  31  623,020 

Alterations  318  3,215,441 

Frames  355  1,983,433 

Public  1  365,835 


Traffic   Control   Committee   Will 
Submit  Recommendations  at  Conference 


Total 


707  $6,358,729 


Standard  rules  gioveifing  the  con- 
duct of  travelers  on  the  highway;  uni- 
form speed  regulation  aimed  primarily 
at  reckless  driving;  and  examination 
and  licensing  of  all  motor  vehicle  op- 
erators, with  a  ban  on  the  mentally  or 
physicall.v  unfit  as  well  as  persons  un- 
der 16  years  of  age  or  who  cannot  read 
English,  are  among  the  outstanding 
recommendations  made  by  the  Commit- 
tee on  Traffic  Cdntrol  of  the  National 
Conference  on  Street  and  Highway 
Safety  to  Secretary  Hoover,  which  will 
be  presented  at  sessions  of  the  Con- 
ference in  Washington  on  December 
15,   16  and  17. 

"Traffic  control  and  traffic  law  en- 
forcement have  been  added  to  the  dut- 
ies of  police  forces  that  in  some  cases 
are  little  if  any  larger  than  before  the 
advent  of  the  motor  car,  and  the  traf- 
fic has  outgrown  the  organization  to 
control  it,"  says  the  Committee.  "Uni- 
form, impartial- enforcement  of  reason- 
able requirements  by  adequate  and 
properly  organized  police  is  a  primary 
necessity  in  reducing  street  and  high- 
way accidents.  The  mere  addition  of 
numbers  of  traffic  officers  untrained  In 
the  special  problems  will  not  insure  the 
desired  results." 

"The  most  abundant  provision  of 
streets  and  highways,  the  most  care- 
ful working  out  of  traffic  regulations 
and  the  most  vigorous  enforcement  of 
traffic  laws,  to  be  100  per  cent  effec- 
tive in  the  reduction  of  accidents,  must 
be  supplemented  by  a  sense  of  per- 
sonal responsibility  instilled  in  every 
motorist  and  every  pedestrian." 

Other  important  recommendations 
include: 

That  speed  regulations  should  be  di- 
rected primarily  at  reckless  driving 
and  should  be  uniform  throughout  the 
country.  That  communities  should  be 
empowered  to  fix  speed  limit  zones, 
hut  should  be  required  to  mark  the 
boundaries  of  such  zones  plainly;  and 
should  be  prohibited  from  establishing 
a  speed  limit  lower  than  15  miles  per 
hour.  Speed  in  an  excess  of  35  miles 
per  hour  in  rural  areas  should  be  con- 
sidered prima  facie,  reckless,  and  the 
burden  of  proof  of  its  reasonableness 
should   rest   upon    the  operator. 

That  overtaking  moving  vehicles  on 
sharp  curves,  approaching  hillcrests,  at 
intersections  or  at  railroad  crossings 
should  be  prohibited. 

That  parking  should  not  be  permit- 
ted wliere  it  will  endanger  or  seriously 
impede  moving  traffic  or  prevent  rea- 
sonable access  to  the  sidewalk  for 
loading  or  unloading  of  vehicles.  This 
will  prohibit  the  parking  or  stopping 
of  cars  on  any  part  of  the  traveled  por- 
tion of  a  rural  highway. 

That  a  single  cautionary  signal  made 
by  extending  the  arm  well  outside  the 
vehicle  is  recommended  as  preferable 
to  a  more  complex  code. 

That  vehicle  should  not  be  permitted 
to  exceed  a  speed  of  15  miles  per  hour 
when  approaching  within  100  feet  of  a 
railroad    crossing. 

That  in  cities  pedestrians  should  be 
required  to  keep  within  the  boundaries 
of  designated  safety  zones  and  cross- 
ing places.  That  motorists  should  be 
required  to  accord  pedestrians  safe  and 
dignified  use  of  such  safety  zones  and 
crossing  places. 

That  reckless  driving  and  other  flag- 
rant disregard  of  the  rights  of  others 
by  any  user  of  the  streets  or  highways 
should   be   vigorously   and   unceasingly 


prosecuted.  Legislation  should  provide 
adequate  penalties,  including  manda- 
tory revocation  of  licenses  for  cumula- 
tive evidence  of  carelessness  or  Irre- 
sponsibility, for  operating  a  motor  ve- 
hicle while  under  the  influence  of  In- 
toxicating liquors  or  drugs  •••  and  se- 
vere penalties  for  driving  after  revoca- 
tion. There  should  be  a  sufficient  num- 
ber of  organized  traffic  officers  to  de- 
tent and  prosecute  such   infractions. 

All  persons  operating  a  motor  vehicle 
should  be  properly  licensed.  Such  li- 
censes should  be  Issued  by  a  state  de- 
partment or  division  having  entire  ad- 
ministratibn  of  the  motor  vehicle  law 
as  its  exclusive  duty;  with  full  author- 
ity to  refuse  a  license,  to  suspend  or 
revoke  a  license  already  issued  for  any 
reason  deemed  sufficient.  Before  grant- 
ing such  license  the  applicant's  abil- 
ity to  operate  a  motor  vehicle  safely 
should  be  determined  by  ascertaining 
his  physical  and  mental  fitness,  knowl- 
edge of  the  law,  and  by  requiring  an 
actual  demonstration.  Persons  under  16 
years  of  age  or  who  cannot  read  Eng- 
lish should  not  be  permitted  to  operate 
a  motor  vehicle. 

Lack  of  uniformity,  the  Committee 
points  out,  leads  almost  every  motor- 
ist to  violate  some  traffic  law  or  regu- 
lation occasionally.  An  "unwholesome 
contempt  for  the  law  and  Inclination 
to  substitute  individual  judgment  for 
the  prescribed  rules,"  the  Committee 
says,  has  resulted  from  the  fact  that 
many  laws  are  unreasonable  and  prac- 
tically unenforceable. 

Deviations  from  uniform  rules 
"should  be  conspicuously  posted  where 
they  are  in  effect"  it  is  declared.  While 
organizations  and  conferences  have 
done  much  toward  standardization,  mi- 
nor differences  have  not  been  harmon- 
ized and  the  actual  adoption  by  states 
and  cities  has  not  progresser  to  the 
desired  extent.  This  object  may  be  ex- 
pedited by  the  Conference,  the  Commit- 
tee declares. 

Discussing  the  advantage  of  main- 
taining a  prevailing  average  of  speed 
for  all  vehicles  on  heavily  traveled 
roads,  the  Committee  declares  that  the 
excessively  slow  vehicle  may  be  as 
serious  a  menace  to  traffic  as  the  speed 
maniac.  However  it  deems  education 
preferable  to  legislation  In  this  re- 
spect. 

There  is  need  of  consideration  of  the 
motorist,  toward  the  pedestrian,  the 
Committee  points  out.  "Certainly,"  It 
says,  "if  motorists  will  display  proper 
consideration  for  pedestrians  crossing 
at  intersectons  wth  the  traffic,  thus 
demonstrating  his  greater  safety  at 
these  points,  this  will  go  far  toward 
encouraging  him  to  promote  his  own 
and  the  general  safety."  But  the  Com- 
mittee points  to  the  fact  that  "the  av- 
erage pedestrian  seems  to  have  little 
regard  for  traffic  regulations  even 
those  intended  to  promote  his  owTi 
safety  and  violates  the  simplest  re- 
quirements. *»•  Since  in  doing  these 
things  he  is  mainly  risking  his  own  life 
the  extent  to  which  he  can  be  compelled 
by  law  to  do  otherwise  is  problematic." 

The  position  of  the  Committee  with 
regard  to  children  is  expressed  thus: 
"Public  streets  are  no  longer  a  safe 
place  for  children  to  pay.  It  Is  obvious, 
therefore  that  public  playgrounds 
should  be  supported  and  multiplied  so 
that  street  play  for  children  may  be 
eliminated." 
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ALONG  THE  LINE 


THE  OBSERVER 

WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


The  Railroad  Commission  has  denied 
the  application  of  Los  Angeles  Lumber 
Products  Company  for  the  suspension 
of  reduced  rates  on  lumber  and  lum- 
ber products  from  McCloud  to  con- 
suming points  within  the  state  of  Cali- 
fornia. These  reductions,  ranging 
from  2  to  3%  cents  per  100  pounds,  are 
scheduled  to  become  effective  through 
publication  by  Southern  Pacific  Com- 
pany and  Pacific  Freight  Tariff  Bureau, 
on  November  30.  Los  Angeles  Lumber 
Products  Company  desired  to  have  these 
reduced  rates  suspended  pending  a  de- 
cision in  the  joint  proceeding  brought 
by  that  company  before  the  Interstate 
Commerce  Commission  and  the  Rail- 
road Commission  of  California,  involv- 
ing a  proposed  revision  of  lumber  rates 
from  northern  producing  points  and 
Los  Angeles  harbor  points  to  points 
throughout  California,  in  order  to 
eliminate  an  alleged  discrimination 
against  Los  Angeles  harbor  lumber  in- 
dustries. 


According  to  advices  from  Merced, 
the  Tosemite-Portland  Cement  Com- 
pany, which  through  failure  to  secure 
the  aierced  irrigation  district's  cement 
award  for  Exchequer  dam,  was  com- 
pelled to  suspend  business,  may  lose 
the  property  on  which  its  plant  is  lo- 
cated. Suit  has  been  filed  in  the  Su- 
perior Court  at  Merced  by  the  Charles 
Nelson  Company,  San  Francisco,  asking 
the  property  be  sold  to  pay  a  bill  for 
$5414.24  for  building  materials  used 
on  construction  of  the  plant  by  the 
Hunt  Engineering  Company  of  Kansas 
City. 


East  Bay  Building  &  Loan  Associa- 
tion has  been  organized  in  Oakland 
with  temporary  headquarters  at  <-21 
Nineteenth  street.  The  capi*aliz.atiou  is 
$200,000.  The  announcement  is  m<ide 
by  A.  W.  Clark  of  the  Clark  &  Ht-nery 
Construction  Company  wl'n  head- 
quarters in  San  Francisco,  secretary  of 
the  association.  Others  interosied  in- 
clude; G.  B.  Hengen,  capitalist;  Chas. 
W.  Heyer,  engineer;  Roscoe  D.  Jones, 
attorney  and  F.  H.  Clark,  corpi>rat  on 
secretary. 


Bids  will  be  considered  by  the  Mul- 
tnomah County  Commissioners,  Port- 
land, Ore.,  on  January  7  to  construct 
the  proposed  Sellwood  bridge,  estimated 
to  cost  $400,000.  The  structure  will 
be  of  the  continuous  truss  span  design, 
the  approaches  to  consist  of  reinforced 
concrete  girder  spans  on  reinforced 
concrete  columns.  The  bridge  proper 
will  be  1090  feet  long  and  30  feet  wide. 


Building  in  Alameda  during  Novem- 
ber totaled  $88,959,  the  lowest  for  the 
entire  year  to  date,  according  to  the 
monthly  report  of  Building  Inspector 
Eugene  Mallot.  Permits  T\^ere  issued 
during  November  for  21  new  buildings 
to  cost  $64,000.  There  were  58  permits 
for  alterations   costing   $24,559. 


Ralph  Wiley,  chief  of  the  Department 
of  Electricity,  estimates  the  cost  of 
illuminating  the  dome  of  the  San 
Francisco  city  hall  at  $10,000.  The 
Board  of  Public  Works  will  shortly  ask 
bids    for   the   electrical    installations. 


Furch  &  Neison,  79  Twelfth  St.,  Oak- 
land, plan  early  construction  of  a  $50,- 
000  plant  in  San  Pablo  avenue  near 
University  avenue,  Oakland,  for  the 
manufacture  of  paint  and  varnish. 


Tendency  of  construction  costs  to 
move  upward,  reflecting  growing  de- 
mand for  materials,  gain  in  contracts 
let  and  increasing  price  firmness,  is 
reported  by  Engineering  News-Record 
(NeTv  York).  A  1  per  cent  gain  in  costs 
over  those  of  early  November  will  be 
reached  by  December  4,  present  indica- 
tions show.  E.xpansion  in  demand  is 
noticed,  particularly  in  concreting 
materials,  lime,  linseed  oil  and  clay 
products.  Demand  for  brick  dropped 
12  per  cent  in  the  last  30  days  and 
lumber  requirements  dropped  slip,litly. 
Except  for  these  staples,  a  general  up- 
ward movement  in  materials  demand 
is  noted.  Comparison  of  totals  of  con- 
tracts let  in  September  and  Octo!)er  of 
this  year  with  those  let  in  the  same 
two  months  in  1923  shows  a  1924  gain 
of  17  per  cent.  Contract  values  for 
the  seven  weeks  from  October  2  to 
November  13,  inclusive,  show  a.  gain  of 
15  per  cent  over  the  same  period  of 
last   year. 


Figured  at  $4  a  thousand  board  feet. 
the  total  loss  of  private  timber  owners 
from  forest  fires  this  year  aggregates 
approximately  $24,000,  is  the  announce- 
ment of  Jack  Kimball  of  the  Klamath 
Forest  Protective  Association  at  Kla- 
math Falls,  Ore.  A  report  submitted 
by  Duncan  McLeah,  connected  with  the 
protective  association,  estimates  the 
loss  of  yellow  pine  at  4,959,540  board 
feet.  The  acreage  burned  over  during 
the  forest  fire  season  aggregated  18,- 
405  acres.  One  hundred  and  sixty-six 
fires  were  fought  by  the  forces  of  the 
protective  association. 


The  Greater  Los  Angeles  Corpora- 
tion, an  organization  which  proposes  to 
finance  industrial  corporations  in  Los 
Angeles,  has  filed  incorporation  papers 
with  Secretary  of  State  Frank  C.  Jor- 
dan. TTie  papers  give  the  capital  stock 
as  $5,000,000  and  reserved  the  right  to 
increase  this  amount  to  $50,000,000  in 
the  future.  Outstanding  among  thirty- 
nine  incorporators  were  Frank  P.  Flint, 
Rex  B.  Goodcell  and  Harry  Chandler  of 
Los  Angeles  and  Paul  Shoup  of  San 
Francisco. 


On  account  of  the  necessity  for  in- 
creased production  the  National  Rock 
&  Gravel  Co.  has  been  absorbed  by  the 
National  Rock  Products  Company,  Inc., 
a  new  $150,000  corporation  controlled 
by  the  same  interests  and  having  the 
same  officers  and  directors.  The 
plant,  located  at  Roscoe,  Calif.,  has 
been  enlarged,  new  and  modern  equip- 
ment added  and  production  increased 
to   900  tons  daily. 


Chester  P.  Cahoon,  general  m  mager 
of  the  Salt  Lake  Press'id  Brick  Com- 
pany of  Salt  Lake  City,  Utah,  w-is  a 
recent  visitor  at  the  San  Fra.ici.'co 
Builders'  Exchange.  Cahoon  was  in 
California  to  further  the  sales  of  the 
Salt  Lake  Company  A-hich  nianurac- 
tures  hollow  tile,  sewer  i.ir.?,  common 
and  face  brick  and  Heath  Building 
Tile. 


The  Palo  Alto  Paint  Co.  is  occupy- 
ing new  quarters  at  534  Emerson  St., 
Palo  Alto.  The  firm  formerly  operated 
in  University  Ave.,  but  due  to  increased 
business,  larger  quarters  were  found 
necessary.  Health  and  Milligan  and 
Acme  paints  are  especially  carried  by 
the  Palo  Alto  concern. 


The  position  of  consulting  engineer 
for  Los  Angeles  harbor  has  been  for- 
mally tendered  to  Maj.  Gen.  Lansing  H. 
Beach  by  the  harbor  commission.  The 
salary  will  be  $12,000  a  year,  the  ap- 
pointment to  run  until  July  1,  1925, 
when  the  new  city  charter  goes  into 
effect.  Gen.  Beach,  who  is  now  in 
Mexico,  It  is  understood  will  accept. 
Several  experienced  harbor  engineers 
are  being  considered  by  the  commis- 
sion for  the  post  of  chief  harbor  engi- 
neer, temporarily  filled  by  J.  W.  Lud- 
low^. 


City  Manager  Fred  A.  Rhodes  of  San 
Diego  has  recommended  to  the  city 
council  the  appointment  of  M.  M. 
O'Shaughnessy,  city  engineer  of  San 
Francisco,  as  consulting  hydraulic  en- 
gineer to  prepare  plans  for  the  im- 
pounding dam  at  El  Capitan  reservoir 
site,  for  which  $4,500,000  bonds  were 
voted. 


Herold  V.  Pratt  and  Chas.  A.  Pelly- 
mounter  have  filed  a  certificate  of  co- 
partnership and  will  operate  under  the 
trade  name  of  Mountain  View  Roofing 
Company  with  headquarters  in  Moun- 
tain View.  They  will  engage  in  a  gen- 
eral roofing  business  in  addition  to 
selling    roofing    materials. 


C.  C.  Boynton  of  Kawneer  Manufac- 
turing Co.  and  Chas.  Lamb  of  Tilden 
Lumber  Company,  have  been  appointed 
to  confer  with  the  Berkeley  City 
Council  regarding  extensions  to  muni- 
cipal wharf  and  additional  shed  facili- 
ties. It  is  estimated  the  improvements 
will   cost    $15,000. 


Robt.  Murray,  John  A.  Ewen  and 
August  Mclver  have  formed  a  co-part- 
nership and  will  operate  under  the 
trade  name  of  California  Cut  Stone  & 
Granite  Works  with  plant  and  yards 
at  Seventeenth  and  De  Haro  streets, 
San   Francisco. 


J.  Wyman  Ludlow,  acting  harbor  en- 
gineer, and  J.  C.  Shaw,  assistant  har- 
bor engineer,  have  tendered  their 
resignations  to  the  Los  Angeles  harbor 
commission.  They  were  accepted  to 
take  effect  January  1. 

W.  L.  DeWitt  and  O.  R.  Webb  have 
opened  offices  at  1046  Schuyler  St., 
Portland,  Ore.,  operating  under  the  firm 
name  of  DeWitt-Webb,  and  are  equip- 
ped to  handle  quantity  surveys,  ap- 
praisals, costs  and  purchasing  lists. 

E.  H.  Higgins  Building  Material  Co. 
is  having  machinery  installed  at  2 
Sixth  Ave...  Richmond,  Calif.,  where  the 
company  will  engage  in  the  manufac- 
ture of  cement  hollow  blocks,  cement 
brick  and   roofing  tile. 


Sash  and  door  factory  of  Rees-Bor- 
man  Manufacturing  Company,  1429 
105th  avenue,  Oakland,  suffers  $35,000 
fire  loss,  Nov.  30.  The  loss  is  covered 
by  $13,000  insurance. 
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Trade  union  mombcishii)  decreased 
1.331,500  In  three  years,  according  to  a 
report  recently  completed  by  the  Na- 
tional Bureau  of  Economic  Research. 
In  1920  the  high  water  mark  was 
reached  when  tlve  unlnns  reported  a 
total  member.ship  of  5.110,500.  Within 
three  years  this  had  dropped  to  3,779,- 
"1)0.  In  the  years  before  the  war,  when 
membership  rose  from  about  450,000  to 
J. 750. 000,  the  gains  were  made  by  the 
building  trades,  steam  railroads  and 
l)rinting  industries  unions,  and  by  the 
coming  into  i)ower  of  the  United  Mine 
Workers,  the  report  says,  Nearly  half 
of  the  total  membershp  was  in  the 
transportation  and  building  groups, 
while  the  rest  were  scattered  all  over 
other  industries  and  services.  Largely 
as  a  result  of  the  temporary  effects  of 
industrial  depression  and  partly  the 
effect  of  the  permanent  liquidation  of 
war  industries,  the  period  from  1920  to 
1923   was  one  of  falling  membership. 


KNGIlVBIilRS      ELECT      OFFICERS 


E.  M.  Gleason  Jr.,  was  elected  presi- 
dent of  the  new  Santa  Barbara  Chapter 
American  Association  of  Engineers.  U. 
S.  Grant  was  chosen  vice-president; 
George  D.  Morrison,  secretary-treasur- 
er, and  Lockwood  De  Forest  Jr.,  as- 
sistant secretary-treasurer.  The 
charter  was  formally  presented  to  the 
new  chapter  by  National  Director  Don- 
ald M.  Baker  of  Los  Angeles,  at  a 
dinner  meeting  held  at  the  Arlington 
Hotel.  Santa  Barbara.  A  delegation  of 
members  of  the  A.  A.  E.  from  Los  An- 
geles attended  the  meeting. 


ANNVAIi    COXVEIVTION   OF   A.   G.   C. 


The  next  annual  convention  of  the 
Associated  General  Contractors  will  be 
held  at  Washington,  D.  C.  on  January 
12.  13  and  14,  1925.  Headquarters  will 
be  at  the  Washington  Hotel.  Washing- 
ton, D.  C.  The  sessions  of  the  conven- 
tion will  be  followed  by  a  meeting  on 
Friday,  January  16tM,  with  the  U.  S. 
War  Department  for  the  purpose  ,^f  dis- 
cussing methods  relative  to  the  most 
effective  mobilization  of  the  construc- 
tion industry  in  the  event  of  war. 


liUMBER        RATE        REDUCTION        I 
APPROVED  BY  R.  R.  COMMISSION 


British  Columbia  lumber  will  not  be 
favored  with  rates  enabling  it  to  com- 
pete with   the  California  product. 

Over  the  protest  of  the  Los  Angeles 
Lumber  Products  Company,  the  Cali- 
fnrnia  State  Railro;id  Commission 
granted  the  Southern  Pacific  Company 
permission  to  reduce  rates  from  2  to 
31,2    cents  a  hundred   pounds. 

The  Los  Angeles  company,  which  re- 
ceives cargo  from  British  Columbia 
and  other  coast  points,  wished  to  have 
the  rate  on  lumber  coming  south 
equalized  with  that  going  north,  which 
would  allow  Los  Angeles  to  break 
even  on  the  water  charges  on  lumber 
shipped   from   northern   points. 

Unless  the  Interstate  Commerce  Com- 
mission abrogates  the  reduction,  the 
Lns  Angeles  company  will  be  compelled 
to  sell  northern  lumber  at  higher 
prices  than  obtained  in  northern  towns. 

The  reduced  rates  are  effective 
November  30. 


Engineers   Seek   to   Increase 

Capacity   of    Highways   for   Safety 


"Only  a  very  small  percentage  of 
the  street  and  highway  accidents  to- 
day can  be  attributed  directly  to  con- 
struction and  engineering  defects,"  de- 
clares the  Committee  on  Engineering 
and  Construction  of  the  National  Con- 
ference on  Street  and  Highway  Safety 
in  a  report  to  Secretary  of  Commerce 
Hoover. 

Foreseeing  a  vastly  greater  amount 
of  motor  traffic  in  the  future,  the  Com- 
mittee, after  several  months'  of  study, 
has  prepared  recommendations  as  to 
the  most  modern  practices  calculated 
to  increase  the  capacity  of  the  high- 
ways and  at  the  same  time  to  improve 
safety. 

Problems  of  the  grade  crossing,  of 
uniform  signs  and  signals  of  visibility, 
of  grades  and  curves  are  among  the 
more  important  dealt  with  in  the 
recommendations.  But  the  Committee 
emphasises  the  need  of  providing  right- 
of-way  for  parking  spaces,  for  clear 
view  at  intersections,  and  for  future 
widening  "before  the  cost  of  land  be- 
comes  prohibitive." 

"Grade  crossing  elimination  through 
co-operation  of  municipalities,  states 
and  railroads  must  be  the  ultimate 
remedy  for  the  railroad-highway  grade- 
crossing  peril"  the  Committee  declares, 
with  the  continuing  recommendations 
that  "the  creation  of  new  grade  cross- 
ing should  be  avoided  wherever  pos- 
sible" even  to  the  extent  of  re-locating 
highways  to  avoid  such  difRculties;  and 
that  "crossings  remain  at  grade  should 
be  safeguarded  in  every  way." 

Automatic  signals,  crossing  flagmen 
or  gates,  depending  upon  the  volume  of 
railway  and  highway  traffic,  are 
recommended  to  supplement  the  stand- 
ard warning  signs  or  pavement  mark- 
ings, "a  clear  view  along  the  track  in 
both  directions  should  be  maintained," 
and  "sharp  curves,  abrupt  changes  of 
grade  or  other  conditions  at  or  near 
the  tracks  which  tend  to  divert  the 
attention  of  the  motorist  should  be 
avoided." 

Four  of  the  Committee's  recommenda- 
tions deal  with  "cautionary  or  stop 
signs  and  signals  at  danger  points,  di- 
rection and  distance  signs  at  important 
intersections  and  signs  and  signals  to 
indicate  special  trafBc  rules  and  regu- 
lations" which,  the  Committee  says, 
"should  be  provided  as  part  of  the  con- 
struction" and  which  "should  be  simple 
and  unifrom  for  a  given  purpose 
throughout   the   United   States." 

Uniform  color  indications  for  signs 
and  signals  recommended  by  the  Com- 
mittee are:  Red  for  "stop;"  green  for 
"proceed;"  yellow  for  "caution" — as  at 
curves;  purple  or  other  color  as  a 
special  cautionary  indication  at  cross- 
roads; with  white  letters  or  symbols 
on  the  red,  green  or  purple  back- 
grounds, and  black  letters  or  symbols 
on  the  yellow.  "Distance  and  direction 
signs  should  be  black  and  white."  the 
Committee  says. 

Because  parking  or  stopping  on  the 
traveled  portion  of  rural  highways  is  a 


common  source  of  danger,  the  Com- 
mittee recommends  that  "improved 
rural  highways  should  be  provided, 
cither  continu6usly  or  at  intervals  not 
exceeding  300  feet,  with  level  parking 
places  entirely  outside  of  the  traveled 
way." 

"A  clear  view  of  approaching  vehicles 
for  a  least  300  feet  should  be  provided 
at  all  points  on  highways  of  primary 
importance,"  says  the  Committee.  "This 
may  necessitate  removing  trees,  shrubs, 
and  sloping  banks  on  or  off  the  right- 
of-way  at  curves  and  intersections,  and 
cutting  down  sharp  hillsides." 

"Heavy  grades  and  sharp  curves 
should  not  be  combined,"  says  ,a  recom- 
mendation which  would  provide  a 
radius  of  300  feet  or  greater  for  curves 
on  highways  of  primary  importance. 
Widening  and  banking  of  curves,  erec- 
tion of  guard  rails  on  the  shoulders  of 
embankments,  and  elimination  of  one- 
way bridges  are  also  recommended  as 
essential. 

Careful  selection  of  detour  routes 
around  highways  or  streets  under  con- 
struction or  repair  is  recommended, 
with  provision  that  detours  "should  be 
maintained  in  safe  condition  and  clear- 
ly marked."  with  daily  inspection  as 
to  the  condition  and  marking. 

White  center  lines  are  recommended 
for  curves,  hillcrests,  irregular  inter- 
sections and  other  danger  points,  but 
the  Committee  declares  that  such  lines 
should  not  be  used  on  straight  level 
sections  of  highway,  or  between  blocks 
in  cities.  Marking  of  pedestrian  lanes 
on  the  pavement  at  busy  intersections 
is  also  recommended. 

Illumination  of  city  streets  sufficient- 
ly to  make  bright  headlights  unneces- 
sary and  flood  lighting  of  traffic  officers 
is  recommended.  "The  desirability  of 
lighting  rural  thoroughfares  carrying 
heavy  night  trafRc  is  recognized"  con- 
tinues the  report,  "but  it  is  believed 
that  at  the  present  time  this  is  in  most 
cases  not  feasible."  To  aid  night  travel, 
objects  near  the  roadway  should  be 
painted  white,  as  should  be  obstruc- 
tions like  columns  and  curbs  at  the 
centers  of  underpasses. 

"No  carrier  for  hire  should  be 
granted  a  permit  to  operate  on  any 
section  of  highway  unless  the  vehicles 
it  contemplates  operating  can  pass  over 
every  section  of  the  highway  without 
encroaching  upon  the  lane  of  traffic  in 
the  opposite  direction,"  says  the  Com- 
mittee's discussion  of  the  "de  luxe"  bus, 
which  has  a  wider  spread  of  rear 
wheels  than  other  models. 

Other  recommendations  deal  with 
problems  of  street  and  highway  widths, 
including  those  where  the  direction  of 
traffic  varies,  and  where  street  cars 
complicate  the  movement  of  traffic.  The 
crossing  and  recrossing  of  street  car 
lines  running  at  the  side  of  rural 
higliways  is  declared  highly  dangerous. 
Recommendations  are  also  included  as 
to  technical  matters,  such  as  grade 
levels,  the  radius  of  curbs,  fixed  signals, 
width  of  bridges,  and  snow  removal, 
standards  of  illumination,  and  the  plac- 
ing of  street  lights. 


WIDEST    STEEL    ROLLING    DOOR 


The  Cornell  Iron  Works,  Inc.,  26th 
St.  and  11th  Ave.,  New  York,  announces 
the  completion  of  the  widest  steel  roll- 
ing   door    ever   made.      The    opening    is 


45  feet  in  width,  17  feet  high  and 
cover  a  railroad  entrance  into  the 
Kirkham  and  Son  Building  in  Brooklyn, 
N.  Y.  The  door  proper  weighs  two 
tons  and  operates  up  and  down  by 
electric    motor    in    thirty    seconds. 
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TURPENTINE-ROSIN    PRODUCTION 


The  Department  of  Commerce  an- 
nounces that,  according  to  the  data  col- 
lected by  the  Bureau  of  the  Census  in 
co-operation  with  the  Bureau  of  Chem- 
istry, Department  of  Agriculture,  the 
establishments  engaged  primarily  in  the 
manufacture  of  turpentine  and  rosin 
from  crude  gum  reported  products 
valued  at  $3.5,166,7in  for  the  crop  year 
ended  March  31,  1924.  This  represents 
an  increase  of  50.9  per  cent  as  com- 
pared with  $23,300,845  for  the  year 
ended  March  31,  1922,  the  last  preceding 
biennial    census    year. 

Of  the  1203  establishments  reporting 
for  1923-1924,  540  were  located  in  Geor- 
gia, 429  in  Florida,  131  in  Alabama,  and 
the  remaining  103  in  Louisiana,  Misssi- 
sippi.  North  Carolina,  South  Carolina, 
and   Texas. 

The  total  production  of  turpentine  by 
all  classes  of  establishments  increased 
from  24,820,620  gallons  during  the  crop 
year  1921-1922  to  29,781,944  gallons 
during  the  crop  year  1923-1924,  the 
rate  of  increase  being  20  per  cent;  and 
the  output  of  rosin  increased  during  the 
same  period  from  1,690,971  barrels  to 
1,990,865  barrels,  the  rate  being  17.7 
per  cent. 

Although  turpentine  and  rosin  are 
produced  principally  from  crude  gum, 
considerable  quantities  are  made  by 
the  distillation  of  wood,  by  both  the 
stean^  and  destructive  processes.  Dur- 
ing the  calendar  year  1923,  2,607,364 
gallons  of  turpentine  and  200,778  bar- 
rels of  rosin  were  produced  by  this 
method.  These  quantities  represent 
increases  of  490.2  per  cent  and  584.2 
per  cent,  respectively,  as  compared  with 
the  calendar  year  1921. 


Extraordinary   Interest  Shown 

in  Foreign  Trade — Report  Discloses 


MJMBER    SHOWS    STRENGTH 


Reports  showing  the  trend  of  the 
lumber  movement  of  the  country  for 
the  week  ending  Nov.  15  received  by 
the  National  Lumber  Manufacturers 
Association  from  358  of  the  larger  com- 
mercial sawmills  of  the  country,  as 
compared  with  revised  reports  from 
359  mills  of  the  preceding  week  indi- 
cate that  while  there  was  a  continued 
decrease  in  production,  there  was  a 
substantial  increase  in  new  business, 
and  a  small  decrease  in  shipments. 
Production  decreased  5,044,539  feet, 
shipments  2,885,104  feet,  while  new 
business   increased   5,737,222   feet. 

The  unfilled  orders  of  244  Southern 
Pine  and  West  Coast  mills  were  561,- 
512,581  feet,  as  against  539,913,612  feet 
for  244  mills  the  week  before.  Sepa- 
rately, the  Southern  Pine  groups,  128 
mills,  reported  unfilled  orders  as  243,- 
631,675  feet  compared  with  234,968,475 
feet  for  the  same  number  of  mills  the 
previous  week  116  West  Coast  mills 
had  unfilled  orders  amounting  to  317,- 
880,906  feet,  as  against  304,945,137  feet 
for  116  mills  a  week  earlier. 

Altogether  the  358  comparably  re- 
porting mills  had  production  of  95 
per  cent  and  shipments  110  per  cent  of 
actual  production.  For  the  Southern 
Pine  mills  these  percentages  were  re- 
spectively 110  and  123;  and  for  the 
West  Coast  mills  77  and  91. 

Of  the  comparably  reporting  mills, 
337  (having  a  normal  production  for 
the  week  of  209,725,472  feet)  reported 
production  98  per  cent  of  normal,  ship- 
ments 89  per  cent,  and  orders  103  per 
cent  thereof. 


In  a  recent  decision  handed  down  by 
the  Wisconsin  Supreme  Court,  the 
minimum  wage  law  of  that  state  has 
been  declared  unconsitutional.  The 
court  cited  the  decision  of  the  United 
States  Supreme  Court  in  holding  that 
the  District  of  Columbia  law  was  un- 
constitutional and  called  attention  to 
the  fact  that  the  two  acts  were  similar. 
It  is  understood  that  the  State  will 
appeal  to  the  United  States  Supreme 
Court. 


(Special  Correspondence) 

The  Department  of  Commerce  has 
made  public  the  annual  report  of  Dr. 
Julius  Klein,  director  of  the  Bureau 
of  Foreign  and  Domestic  Commerce.  In 
a  letter  to  Secretary  Hoover  summar- 
izing the  work  of  the  bureau  for  the 
year  ending  June  30,  1924,  Dr.  Klein 
pointed  out  that  the  w^ork  of  the  Bu- 
reau has  doubled  in  the  last  two  years 
and  during  the  year  just  ended  the 
number  of  instances  in  which  it  has 
aided  American  business  men  have  to- 
taled 1,250,000  with  an  average  of  more 
than  5000  inquries  a  day  at  the  close 
of  the  fiscal  year.  On  the  basis  of  an 
investigation  involving  3675  inquiries 
addressed  by  business  firms  to  the  Bu- 
reau it  was  found  that  the  resulting 
business  amounted  to  about  $427  per 
inquiry.  This  would  indicate  several 
hundred  millions  in  foreign  trade  se- 
cured for  the  United  States  as  the  re- 
sult of  answers  to  inquiries  handled 
by  the  bureau  during  the  year.  In  cer- 
tain respects  the  bureau's  services  to 
the  American  business  community  have 
increased  as  much  as  tenfold  since  1922 

The  vital  value  of  the  bureau  to  all 
Americans  concerned  with  world  trade 
was  signally  illustrated  during  this 
past  year  by  its  informational  and  pro- 
motive efforts  following  the  great 
earthquake  disaster  In  Japan.  Though 
the  office  in  Tokyo  was  destroyed  and 
its  established  routine  shattered,  the 
work  was  immediately  resumed  and 
vigorously    pushed    forward. 

Accurate  estimates  were  given  of  the 
extent  of  the  damage  to  the  economic 
structure  of  Japan.  Americans  relying 
on  raw  materials  from  Japan  were  ad- 
vised of  the  position  and  prospects. 
Markets  for  reconstruction  materials 
were  investigated.  The  purchase  of 
great  quantities  of  supplies  here  was 
furthered. 

Yet  this  was  only  the  most  outstand- 
ing example  of  a  service,  which, 
throughout  the  wo*ld,  has  been  con- 
stantly growing  in  effectiveness.  Prof- 
iting by  their  accumulated  experience 
and  utilizing  even  more  skillfully  all 
the  available  means  of  trade  promotion 
our  offices  abroad  and  our  divisions  at 
Washington  have  made  their  efforts 
show  a  steadily  rnsing  proportion  of 
practical  results.  Those  efforts  have 
been  determined  not  by  mere  theories 
but  by  the  specific  requirements  of 
American  business. 

During  the  past  year  the  most  sig- 
nificant feature  of  our  work  is  to  be 
found  in  this  element  of  intimate  con- 
tact and  cooperate  with  American 
manufacturers,  exporters!  financiar.s, 
and  domestic  merchants.  Now,  more 
than  ever  before,  the  bureau  is  func- 
tioning as  an  integral  part  of  American 
economic  life — an  organization  respon- 
sive to  the  guidance  of  its  clients, 
while  at  the  same  time  initiating  a 
variety  of  services  designed  to 
streng"then  and  augment  the  currents 
of   trade. 

The  increase  in  the  number  of  inqui- 
ries received  from  the  various  indus- 
tries in  this  coimtry  is  held  by  Dr. 
Klein  to  be  ample  demonstration  of  the 
Effectiveness  of  the  bureau,  and  par- 
ticular stress  is  laid  upon  the  export 
trade  services  rendered  by  the  Food- 
Btuffs  Division  to  the  various  branches 
of  agriculture  that  raise  crops  for  ex- 
port. Over  143,000  inquiries  on  foreign 
market  problems  were  received  by  this 
one  division  from  farmers,  co-opera- 
tives and  dealers  in  farm  products  dur- 
ing the  last  fiscal  year,  as  compared 
with  less  than  29,000  requests  for  in- 
tormation  recorded  for  1921-22.  Fol- 
lowing the  Foodstuffs  Division  in  1924 


comes  the  Automotive  Division  with 
106,000  inquiries,  the  Specialties  Divi- 
eion  with  98,000.  and  the  Textile  Divi- 
sion with  81,000.  A  marked  and  highly 
satisfactory  increase  in  the  number  of 
Inquiries  received  from  small  firms  is 
noted. 

The  growing  interest  of  American 
business  men  in  Western  Europe  is 
demonstrated  by  the  receipt  at  the  Bu- 
reau in  1923-24  of  no  less  than  340,000 
Wquiries  relating  to  that  district,  as 
against  only  32,000  during  the  fiscal 
year  1921-22.  Second  only  to  the  inter- 
est in  Western  Europe  is  that  taken  in 
Latin  Americaf,  as  evidenced  by  more 
than  232,000  inquiries,  nearly  all  of 
which  have  to  do  with  practical  and 
immediate  sales  problems.  In  1921-22, 
althlough  interest  in  Latin  America 
was  then  keen  as  compared  to  previous 
years,  the  number  of  inquiries  received 
was  less  than  21,000.  A  rapidly  grow- 
.ng  interest  in  the  Far  East  is  reflect- 
ed by  the  174,000  inquiries  received 
during  the  last  fiscal  year,  as  com- 
pared with   15,000  in   1921-22. 

In  addition  to  the  thousands  of  small 
orders  the  Bureau  obtained  for  Amer- 
ican business  men,  there  were  individ- 
ual efforts  that  brought  results  that 
ran  into  six  figures  or  more.  The  Rome 
office  was  Instrumental  in  obtaining 
for  an  American  concern  a  contract  of 
nearly  three  million  dollars  for  the 
construction  of  harbor  works,  and  on 
another  occasion  helped  to  swing  to 
the  United  States  a  concession  for  min- 
eral exploration  entailing  the  expendi- 
ture of  $5,000,000  within  ten  years.  The 
intercession  of  the  Commercial  Attache 
at  Madrid  resulted  in  a  saving  of  $250,- 
000  to  an  American  concern,  and  the. 
Warsaw  office  adjusted  a  $500,000 
claim  of  an  American  exporter  against 
a  Polish  textile  mill.  A  leather-belting 
company  in  California  says  it  has  re- 
ceived $500,000  worth  of  business  as  a 
result  of  assistance  rendered  by  the 
Bureau.  Several  pages  of  the  Bureau 
report  are  devoted  to  practical  achieve- 
ments of  this  sort. 

A  feature  of  the  year's  work  has 
been  the  completion  of  surveys  into 
conditions  surrounding  the  production 
and  handling  under  the  control  of  for- 
eign monopolies  of  a  number  of  highly 
important  raw  materials,  such  as  rub- 
Ijer,  tanning  materials,  nitrogen,  agri- 
cultural products,  and  sisal,  the  studies 
being  limited  to  such  products  as  must 
I>e  imported  into  this  country  in  large 
quantities. 

Three  new  foreign  offices  "were  opened 
by  the  Bureau,  at  Alexandria,  Batavia 
and  Bogota,  giving  it  a  total  of  32  such 
posts  by  July  1,  1924.  This  number  has 
since    been   raised    to    40. 

For  the  first  time  in  the  history  of 
government  trade  statjstiC'SV  figures 
were  made  available  showing  the  ex- 
port trade  of  the  various  States  in  this 
country.  These  figures  were  warmly 
received  and  will  continue  to  be  issued 
quarterly.  Another  innovation  was  the 
publication  of  figures  on  parcel-post 
(txport.s  from  this  country,  an  item 
heretofore  completely  ignored  in  com- 
piling statistics  of  our  shipments 
abroad  and  especially  significant  for 
the  small  manufacturer  and  exporter. 
Parcel-post  exptorts  were  valued  at 
$11,000,000  for  the  six  months  ended 
June  30.  Further  prograss  is  also  re- 
ported in  speeding  up  the  publication 
of  all   import   and  export   statistics. 

In  connection  with  the  distribution 
of  trade  information,  the  Bureau  tend- 
ed more  and  more  during  the  year 
toward  a  specialized  service  to  bona- 
fide  American  firms  through  the  me- 
dium of  confidential  circulars,  a  policy 
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liut    has    the    strone    endorsement    of 

Mierlcan  exporters. 

The  Increase  In  the  work  performed 
y    the    Bureau    during    the    last   fiscal 

ur,  as  compared  with  the  two  pre- 
'  (ling  years,  has  been  much  greater 
•  latlvely    than    the    increase    in    per- 

iinel.  This,  Dr.  Klein   says   in  his  re- 

■  rt,  Is  due  to  a  variety  of  factors. 
H-h  as  more  efficient  methods  of  op- 
1  .itloi),    a    greater    systcniatization    of 

rvlce.  and  the  growing  efficiency  and 

-o  with  which  the  collection  of  data 
nd  the  handling  of  Inqurles  have  pro- 

eded. 


HOUSING    IS    TOPIC    IN    REPORT    OF 
COMSUiUCt:    CHUOF 


•Elimination  of  national  waste"  Is 
Uie  keynote  of  Secretary  Hoover's  an- 
nual report  recently  made  public  by 
ilio  Ueparlment  of  Commerce.  Under 
iliis  head  Mr.  Hoover  reviews  the  ac- 
i  iimpUshments  of  the  Department  dur- 
iiisf  the  first  three  years  of  the  present 

iininistration.  notably  in   the  fields  of 

iiiinployment,     seasonal     construction, 

:d,  superpower,  standardization,  sim- 
iified  practice,  co-operativce  market- 
iit;,  and  the  reduction  of  housing  costs. 
Prude  association  activities  are  dis- 
missed from  the  same  angle. 

Under  the  head  of  reducing  housing 
costs  Mr.   Hoover   says; 

"The  high  cost  of  housing  construc- 
tion brought  to  the  front  the  necessity 
for  the  elimination  of  waste  in  that 
field  as  a  contribution  to  lowering  costs 
within  the  purchasing  power  of  the 
community,  and  so  maintaining  activity. 
Aside  from  the  "work  of  the  Department 
upon  the  simplification  of  building  ma- 
terials, the  Division  of  Building  and 
Housing  was  established  to  attack 
such  problems  as  the  development  of 
uniform  municipal  building  codes,  the 
investigation  of  losses  and  wastes  in 
financing  home  building,  and  the  study 
of  city   and   town   zoning. 

With  the  co-operation  of  those  di- 
rectly concerned  the  Division  prepared 
a  standard  municipal  building  code  tor 
small  house  construction,  a  recommend- 
ed plumbing  code,  and  a  standard  State 
zoning  enabling  act  which  has  already 
been  adopted  by  13  States.  During  the 
past    year    officials    of    the    Department 

■ined  with  private  endeavor  to  form 
ijetter  Homes  in  America"  as  an  or- 
ganization for  education  and  public 
service,  under  the  presidency  of  Mr. 
Hoover. 


LUMBER    MARKET    IMPROVES 


An  increase  in  production,  shipments 

ind      orders    (new      business)      for   the 

week   ending  November  22  is   indicated 

n     reports    received    by     the    National 

amber       Manufacturers        Association 

Min      379    of    the      larger      commercial 

iwmills    of    the-  country,    as    compared 

v.ith    reports    from    365    mills    for    the 

preceding  week.     Production   increased 

9,596,277   feet,  shipments  36,877,362  feet, 

and   orders  46,771,515   feet. 

The  unfilled  orders  of  247  Southern 
(lie  and  West  Coast  mills  were  595,- 
;7,182  feet,  as  against  558,685,381  feet 
lur  245  mills  the  week  before.  Sepa- 
rately, the  Southern  Pine  group,  129 
mills,  reported  unfilled  orders  as  247,- 
288,690  feet,  compared  with  240,803,475 
feet  for  the  same  number  of  mills  the 
previous  week;  118  West  Coast  mills 
had  unfilled  orders  amounting  to  348,- 
048,492  feet,  as  against  317,880,906  feet 
for  116  mills  a  week  earlier. 

Altogether  the  379  comparably  re- 
porting mills  had  shipments  108  per 
cent  and  orders  127  per  cent  of  actual 
production.  For  the  Southern  Pine 
mills  these  percentages  were  respec- 
tively 116  and  126;  and  for  the  West 
Coast    mills    98    and    124. 

Of  the  comparably  reporting  mills, 
349  (having  a  normal  production  for 
the  week  of  216,601,934  feet)  reported 
production  99  per  cent  of  normal,  ship- 
ments 102  per  cent,  and  orders  122  per 
cent  thereof. 


Highway  Research 
Type  of  Road 


Board  to  Seek  New 
at  Washington  Meet 


The  Highway  Research  Board  of  the 
National  Research  Council  at  Its  fourth 
annual  meeting  to  bo  held  In  Washlm*- 
ton  Dec.  4th  and  5th,  Is  emphas'-jlng 
the  need  of  a  niw  type  of  road  that 
will  provide  a  good  surface  for  aec- 
ondary  traffic,  yet  low  in  first  cost 
and   maintenance. 

The  secondary  and  local  roa.ls  of 
this  country  have  a  far  greater  mile- 
age than  the  main  traffic  lines,  yet 
relative  to  very  large  mileage  little 
progress  has  been  made  along  the  lines 
of  improving  this  type  of  construc- 
tion. Because  of  the  small  amount  of 
traffic  on  the  local  roads,  surfaces 
such  as  concrete,  asphalt,  and  brick 
are  not  possible  because  of  the  great 
cost  of  building  the  hard  surfaced 
types.  I        I  _^ 

Many  communities  do  not  have  avail- 
able deposits  of  natural  road  building 
materials  and  consequently  the  con- 
struction of  secondary  roads  have  not 
kept  pace  with  the  demand  for  a  ser- 
viceable road  that  will  provide  a  good 
surface  to  traffic  every  day  of  the 
year.  A  large  number  of  states  have 
constructed  these  local  roads  of  brok- 
en stone,  gravel,  or  of  selected  soil 
such  as  sand-clay  or  top-soil.  It  has 
been  definitely  proven  that  when  a 
gravel  or  selected  soil  road  carries 
more  than  500  vehicles  a  day,  this 
type  of  road  surfacing  is  unsatisfac- 
tory. The  surface  becomes  rough  and 
corregated  and  it  requires  much  work 
on  the  part  of  the  maintenance  forces 
to  put  it  in  good  shape. 

Several  State  Highway  Commissions 
have  been  experimenting  with  various 
materials    to    determine    a    method    of 


constructing  a  road  that  will  cost  even 
less  than  for  a  gravel  road,  yet  more 
satisfactory.  In  one  State  the  so 
called  "Veneer"  type  of  road  has  been 
built  and  it  shows  great  promise.  This 
type  Is  built  by  placing  three  Inches  of 
2  to  2H  Inch  stone  directly  upon  the 
shaped  road  surface  and  rolling  It  Into 
the  soil  so  that  the  stone  is  properly 
keyed  to  the  subgrade.  Then  a  light 
coating  of  asphaltic  road  oil  is  poured 
on  to  the  stone  and  this  Is  then  fol- 
lowed by  placing  smaller  stone  on  the 
surface  to  prevent  the  passing  cars 
from  "picking  up"  the  asphalt.  These 
smaller  stone  also  wedge  into  the 
larger  ones  underneath,  thus  forming 
a  hard,  dense  layer.  Other  types  of 
construction,  such  as  the  sand-asphalt 
and  marl-asphalt  are  being  tried;  both 
of  these  types  utilizing  local  material 
incorporated  witli  small  amounts  of 
asphalt  to  serve  as  a  binding  material. 
The  Highway  Research  Board  Is 
calling  attention  to  the  fact  that  while 
all  present  research  work  should  con- 
tinue, the  need  of  a  low  cost,  service- 
able road  is  needed  so  that  the  local 
farm  roads  may  be  brought  into  con- 
formity with  the  increasing  demand  In 
traffic,  (Some  method  of  stabilizing 
ordinary  earth,  particularly  in  wet 
weather,  is  needed  to  answer  this 
problem.  Low  cost  of  construction  is 
demanded  together  with  a  low  main- 
tenance cost.  Hard  surfaced  roads  have 
a  high  first  cost  with  a  low  mainten- 
ance charge;  gravel  and  selected  soil 
roads  have  a  low  construction  cost,  but 
a  higli  maintenance  cost.  What  road 
surface  has  a  low  first  cost,  low  main- 
tenance cost  and  will  carry  fairly 
heavy  traffic?  


American    Industry 
by   Tests   of 


Profits 
Standards    Bureau 


Scientific  investigations  and  tests  re- 
sulting in  large  savings  to  the  Govern- 
ment and  to  American  industry  through 
improvement  in  processes  and  the  fix- 
ing of  uniform  standards  are  featured 
in  the  annual  report  of  Doctor  George 
K.  Burgess,  Director  of  the  Bureau  of 
Standards,  submitted  to  Secretary  of 
Commerce   Hoover   just  released. 

Investigations  made  during  the  year 
with  orifice  meters  for  measuring  gas, 
corrosion  of  underground  pipes,  and 
tests  conducted  covering  impact- 
stresses  in  highway  bridges,  braking 
systems  for  automobiles,  and  other 
studies,  have  resulted  in  the  application 
of  improved  methods  in  engineering 
practices  that  are  of  direct  and  sub- 
stantial savings  to  the  industrial  pub- 
lic,   Mr.   Burgess    states. 

Other  contributions  to  the  public  in- 
terest enumerated  in  the  report  are  the 
successful  development  of  methods  of 
reducing  the  loss  in  the  baking  of 
Japan  ware,  the  assistance  rendered 
the  optical-glass  industry  in  the 
United  States,  the  progress  made  in  the 
better  utilization  of  cotton  linters  and 
other  cotton  wastes,  and  the  develop- 
ment of  a  method  for  reclamation  of 
gasoline  from  dry-cleaning   processes. 

An  increase  of  more  than  one  hund- 
red and  twenty-five  times  its  initial 
volume  has  taken  place  in  the  testing 
work  of  the  Bureau  of  Standards 
during  the  23  years  of  its  existence, 
the  report  states.  During  the  year  just 
closed  135,852  tests  were  conducted  by 
all  divisions  of  the  Bureau,  as  com- 
pared with   115,729   in  1923. 

"Most  of  the  tests  of  the  past  year 
were  executed  for  other  branches  of  the 
Government,  practically  every  branch 
making  use  of  the  facilities  provided. 
A   great    deal   of    testine,    however,    Is 


done  for  commercial  firms  and  for  in- 
dividuals, over  40,000  test  folders, 
covering  over  600,000  such  tests,  for 
which  a  charge  is  made,  having  been 
issued  since  the  founding  of  the 
Bureau.  The  Government  work  is  given 
precedenc,  however,  and  in  some  cases 
all  testing  except  that  for  the  Govern- 
ment has  had  to  be  refused  because  the 
demand  exceeds  the  facilities  for  dong 
this   work. 

The  inability  to  meet  this  demand  is 
unfortunate,  Mr.  Burgess  points  out. 
It  is  very  desirable  for  the  Bureau  to 
carry  out  certain  tests  for  outside  par- 
ties, he  claims,  not  only  as  a  means  of 
assisting  American  industries  and 
citizens  but  because  the  information  so 
gained  is  of  value  to  the  Bureau.  "The 
Bureau  has  no  intention  of  entering 
into  competition  with  commercial  test- 
ing laboratories,  but  there  are  certain 
classes  of  work  which  it  is  considered 
desirable  for  it  to  undertake  because 
the  results  would  be  of  public  benefit." 

At  the  present  time  over  85  per  cent 
of  the  scientific  instruments  used  In 
the  United  States  are  manufactured  In 
this  country.  There  has  been  a  tre- 
mendous extension  of  the  use  of  in- 
struments in  all  fields  of  industry.  In 
the  meantime  the  Bureau's  facilities  for 
testing  these  types  of  apparatus  havo 
not  been  materially  increased  and  the 
American  manufacturers  have  been 
greatly  handicapped  by  their  inability 
to  get  adequate  service  from  the 
Bureau  in  developing  and  testing  their 
instruments.  In  some  cases  American 
adequate  tests,  and  they  have  oc- 
casionally had  to  send  instruments 
manufacturers  have  been  compelled  to 
adopt  unsatisfactory  substitutes  fo5 
abroad   and  to  Canada  for  test. 
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SCHEBLINE      COMPANY      TO       TAKE 
OVER     SACRAMENTO     PLANT 


A  thirty-day  option  on  the  Golden 
AVest  Motors  Company  plant  and  prop- 
erty at  Sacramento  has  been  taken  by 
the  Scheeline  Manufacturing-  Company 
of  San  Francisco  in  anticipation  of 
moving-  the  present  plant  of  the  com- 
pany from"  San  Francisco  to  Sacra- 
mento. 

It  is  the  plan  of  the  company  to 
consummate  the  purchase  of  the  prop- 
erty -with  the  thirty-day  period  and 
begin  the  remodeling  of  the  buildings 
there  at  once. 

The  Scheelin  company  is  engaged  in 
the  manufacture  of  electrical  heating 
devices  for  use  in  boilers,  steam 
radiators  and  other  electrical  heating 
fixtures. 

The  proposed  plant  -would  employ 
from   250   to   300   men. 

The  electrical  heating  elements  are 
at  present  being  manufactured  for  the 
general  trade  and  like-wise  for  the 
other  manufacturing  concerns  employ- 
ing electric  heating  elements  in  their 
products. 

The  officers  of  the  company  are: 
Edwin  Scheeline,  president;  G.  L.  Stan- 
nard,  vice  president  and  general  man- 
ager; R.  C.  Sporleder,  vice  president; 
and  Julius  Strauss,  director,  foreign 
exporter. 

Sacramento  -was  chosen  as  the  lo- 
cation for  the  company's  new  location 
after  a  survey  of  a  number  of  Central 
California   cities. 


UPTURN  IN  BUILDING  COSTS 


Tendency  of  construction  costs  to 
move  up-ward,  reflecting  growing  de- 
mands for  materials,  gain  in  contracts 
let  and  increasing  price  firmness  was 
reported  by  the  weekly  construction 
barometer  issued  by  the  Bngineermg 
News-Record  under  date  of  November 
20  A  one  per  cent  gain  in  costs  over 
those  of  early  November  will  be  reach- 
ed by  December  4,.  present  indications 
show,  continues  the  report.  Expansion 
in  demand  is  noticed  particularly  in 
concreting  materials,  lime,  linseed  oil 
and  clay  products.  Demand  for  brick 
dropped  12  per  cent  in  the  last  thirty 
days  and  lumber  requirements  dropped 
slightly.  Except  for  these  staples,  a 
general  upward  movement  in  materials 
demand   is   noted. 

In  the  opinion  of  John  Donlin,  re- 
tiring president  of  the  Building  Trades 
Department  of  the  American  Federation 
of  Labor,  high  wages  and  high  prices  in 
the  building  industry  are  doomed.  In 
an  address  before  the  convention  now 
in  session  at  El  Paso,  Texas,  he  warned 
the  building  tradesmen  to  prepare  for 
wage  readjustments.  He  stated  that 
he  believed  the  end  of  the  construction 
boom  was  in  sight  and  when  the  in- 
dustry returned  to  a  normal  basis,  the 
law  of  supply  and  demand  would  bring 
about    lower    construction    costs. 


CONTRACTOR    LOSES    SUIT    AGAINST 
STATE       OP       CALIFORNIA 


Superior  Judge  Malsolm  C.  Glenn. 
Sacramento,  gave  judgment  in  favor  of 
the  state  of  Californoa  in  a  suit 
brought  against  the  state  by  Guy  F. 
Atkinson,  a  contractor,  in  which  he 
sought  to  recover  $26,115.65  alleged  due 
under  a  contract  by  which  he  con- 
structed twelve  miles  of  highway  be- 
tween  Coalinga   and  Fresno. 

Atkinson  claimed  the  amount  was 
due  him  for  extra  yardage  in  throwing 
up  an  embankment  for  the  highway  and 
for  extra  yardage  in  the  raising  of 
the   shoulders    for   the    road. 

The  court  held  that  Atkinson  offered 
insufficient  proof  of  the  extra  yardage 
in  the  embankment  work  and  that  he 
was  not  given  authority  to  raise  the 
shoulders. 


Patents    Granted    to    Galifornians 

Compiled   by   Munn   &   Co.,  Patent  Attorneys 


Vincent  J.  Whitney,  of  San  Francisco. 
WINDOW  SUPPORT.  This  relates  to 
the  type  which  permits  the  swinging 
of  the  window  about  a  shiftable 
vertical  axis  to  render  both  sides 
of  the  wondow  available  for  clean- 
ing from  the  interior  of  the  building. 
A  window  support  is  provided  which 
may  be  adapted  for  use  on  other  than 
square   top   windows. 


Elizabeth  M.  La  Casse,  of  Oakland. 
PERIOD  FAUCET.  This  is  a  self- 
closing  water  faucet  to  be  used  over 
hotel  and  public  hand  basins,  sinks, 
etc.  The  object  is  to  provide  a  faucet 
of  simple  construction  which  will,  upon 
pressing  a  push  knob,  deliver  a  stream 
of  water  for  a  limited  period  of  time 
and  then  close  itself.  The  length  of 
time  the  stream  will  run  depends  on  the 
setting  of  the  control  and  the  distance 
the  iiush  knob  is  pressed. 


Paul  H.  Winkinson,  of  Los  Angeles. 
HOSE  CLAMP.  This  is  generally  ap- 
plicable in  securing  any  flexible  or 
other  tubular  element  to  a  cylindrical 
body,  such  as  a  pipe  or  tube  of  sub- 
stantially rigid  material.  A  transverse 
yoke  and  a  flexible  cord  or  metal  are 
employed,  novel  means  being  used  for 
releasing  connecting  one  end  of  the 
metal   to    the   yoke. 


Owen  G.  Arnot,  of  Bakersfield. 
ROTARY  TOOL.  This  invention  relates 
particularly  to  drill  bits  for  deep  well 
rotary  tool  rigs.  It  provides  a  multiple 
bladed  tool  with  a  single  split  shank. 
This  rotary  bit  has  great  length  of  life 
and  is  operable  for  a  much  longer 
period  before  removal  from  the  well 
hole  for  sharpening.  It  is  fish  tail  in 
shape,  and  has  more  than  two  cutting 
points,  all  of  which  are  substantially 
symmetrically  arranged  with  respect  to 
the  centre  of  rotation  of  the  bit. 


Albert  M.  Chrisman  and  Jack  E. 
Wells,  of  Pacifico.  AUTOMATIC  OIL 
AND  GAS  SEPARATING  PUMP.  In 
this  invention  the  separation  takes 
place  at  the  point  where  the  oil  enters 
the  pump,  the  gas  being  mainly  ex- 
cluded, thus  relieving  the  pumping  in- 
strumentalities of  its  presence.  The 
pump  comprises  a  barrel  adapted  for 
suspension  in  a  well.  The  barrel  has 
an  e-xterior  space  with  an  entrance 
from  the  well  to  its  upper  portion.  The 
space  also  has  an  entrance  from  its 
lower  portion  into  the  interior  of  the 
barrel.  Pumping  instrumentalities  are 
within  the  barrel  intermediate  of  the 
entrance. 


Morgan  L.  Sweeney,  of  Los  Angeles. 
METHOD  OF  SECURING  JOINTS  IN 
STOVEPIPE  CASINGS.  This  consists 
of  an  improved  method  of  joining  over- 
lapping metal  plates,  having  a  par- 
ticular utility  in  the  connection  to- 
gether of  lengths  of  stovepipe  casings 
as  they  are  lowered  into  a  well,  in  the 
securing  of  the  joints  a  standard  oxy- 
acetylene  welding  equipment  is  em- 
ployed. Mr.  .  Sweeney  assigns  his 
patent  to   Union   Tank  &   Pipe  Co. 


Robert  W.  Gunn  and  Willsie  A.  S. 
Thompson,  of  Los  Angeles.  BALL 
VALVE.  This  valve  is  commonly  used 
in  connection  with  oil  well  pumping 
apparatus.  It  is  a  ball  guide  designed 
to  conduce  to  quick  and  accurate  seat- 
ing of  the  ball.  The  object  is  to  mini- 
mize cutting  out  of  the  ball  seat  by 
sand  and  grit,  resulting  from  slow  and 
uneven  seating  of  the  ball  at  the  be- 
ginning of  the  upstroke  of  the  plunger. 


Ralph  A.  Wakefield,  of  Sacramento. 
COMBINED  REVERSIBLE  HASP  AND 
LATCH.  This  is  an  improvement  in 
combined  hasp  latches,  such  as  are 
used  in  connection  with  gates,  garages 
and  barn  doors.  The  position  of  the 
combined  hasp  and  latch  may  be  re- 
versed, that  is,  it  will  serve  equally 
well  for  a  left  hand  as  for  a  right  hand 
gate  or  door  without  necessitating  a 
special  type  being  made  for  either  one 
or  the  other.  It  is  operable  from  either 
side   of  a  door. 


EVERETT  R.  BURTNETT,  «f  Los  An- 
geles. INTERNAL-COMBUSTION  EN- 
GINE. This  relates  particularly  to  an 
engine  of  the  two-stroke  cycle  type.  It 
has  six  cylinders  arranged  in  a  row, 
the  first  and  second  cj'linders  from  each 
end  functioning  as  combustion  cylin- 
ders and  being  supplied  with  gaseous 
fuel  from  a  pair  of  pumping  cylinders 
that  are  arranged  between  the  two 
pairs  of  combustion  cylinders.  One 
pumping  cylinder  functions  for  the  ad- 
jacent two  combustion  cylinders.  Mr. 
Burtnett  assigns  his  patent  to  the 
Automotive  Valves  Co. 


Andrew  Stenbrud,  of  Oakland.  BEND- 
ING TOOL.  This  is  a  suitable  tool  that 
will  allow  a  connecting  rod  to  be  bent 
while  it  is  fastened  to  the  piston  to 
secure  perfect  parallelism  bet-ween  the 
axes  of  the  wrist  pin  and  the  crank 
shaft.  After  a  connecting  rod  has  been 
straightened  out  to  approximately 
bring  the  two  axes  into  the  proper  re- 
lationship, it  frequently  happens  that 
there  still  exists  a  slight  divergence 
between  the  two  axes  which  can  be  re- 
medied conveniently  only  while  the 
connecting  rod  is  in  place. 


Enos  H.  Johnson  of  Los  Angeles. 
UNIVERSAL  MACHINE  VISE.  This  is 
especially  adapted  for  use  on  planer 
shaper  milling  machines  or  drill  presses. 
The  device  affords  proper  adjustment 
for  holding  material  being  worlied  upon 
at  any  desired  angle.  It  is  suitable  for 
any  kind  of  bench  work,  and  may  be 
employed  entirely  separate  from  the 
universal  features  of  adjustment.  It 
has  thoroughly  reliable  pipe  jaw  at- 
tachments which  can  be  applied  quickly 
without  the  use  of  screws  or  bolts. 


Juluis  Dreger,  of  Marysville.  RIDGE- 
FOR^^NG  MACHINE.  This  is  a  ma- 
chine adapted  primarily  to  form  -water 
checlving  ridges  to  confine  irrigating 
water  on  any  desired  areas  of  land.  It 
is  simple  and  inexpensive,  yet  an  ef- 
ficient and  desirable  machine,  and  may 
be  used  to  form  a  solid  ridge,  at  a 
single   operation. 


EARLY    DECISION    IS    EXPECTED    IN 
CITY  HALL   CASE 


The  Stockton  city  hall  cases,  R.  L. 
Gnekow  of  Stockton  and  Howard  S. 
Williams  of  San  Francisco,  versus  the 
city  of  Stockton,  are  in  the  hands  of 
the  supreme  court  for  decision.  The 
cases  were  to  have  been  argued  last 
week  in  Sacramento,  but  attorneys  de- 
cided to  submit  the  cases  on  briefs. 


It  is  expected  that  an  early  decision 
will  be  made  and  that  construction  of 
the  city  hall  can  begin  in  the  early 
spring.  Gnekow  and  Williams  are  seek- 
ing to  have  contracts  a-n-arded  them 
for  the  electric  and  general  construc- 
tion, declared  valid.  Mayor  Raymond 
J.  Wheeler  refused  to  sign  the  con- 
tracts after  a  preceding  mayor  and 
council  ha^  verbally  awarded  them. 


.-.iturday,     Dcc«mbor     6,     1924 
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APARTMENTS 


.  onipktiiig  I'lans— Sub-Figures  to  be 
Takun    by   Owner.  _„„ 

M'AUTilKNTS  Cost,    $38,000 

.-AN  FUANCISCO.  Cal.,  Filbert  St.  and 
Van  Ness  Ave. 

Two-story  frame  and  plaster  apt.  blag, 
(seven    2-room      and      Ave    3-room 

owner— Ben    Liebman,.  407      11th    Ave., 

San   Francisco. 
Architect — H.  R.  Irvine,  Call  Bldg.,  San 

Francisco. 


llans    Completed.  ,,,««/> 

APARTMENTS  ,,9°^.''    fH'^^S 

SAN    FRANCISCO.       N    Vallejo    180    W 

Larkin   Street. 
Three-story    and    basement    frame    (.o) 

apartments.  . 

Owner —    Guiseppe    &    Castagno,    o57-A 

Greenwich  St.,  San  Francisco. 
Architect — Halo     Zanolini,     604     Mont- 
gomery St.,  San  Francisco. 

Segregated   Figures  Being  Taicen. 

\PAKTMENTS  Cost,   $55,000 

SAN  FHAXCISCO.  Cor.  Lombard  and 
Octavia   Streets. 

Three-story  and  basement  frame, 
stucco  and  brick  veneer  (12)  apart- 
ments. 

Owner — W.   S.   Hoffman. 

Architect — Baumann  &  Jose,  2ol  Kear- 
ny St.,  San  Francisco. 

Segregated  Bibs  Being   Ttaken. 
APARTMENTS  Cost,    $4o0.000 

SAN    FRANCISCO.      SE    Jackson      and 

Steiner  Streets. 
Twelve-story    and    basement    Class    A 

community   apartment   house    (lb   i 

to  12-roorn  apts..  basement,  storage 

storerooms,    etc). 
Owner— 2490    Jackson    Street    Corp. 
Architect— Henry    C.    Smith,    Humboldt 

Bank   BIdg.,  S.  F. 
Completing    Plans— Sub-figures    to    be 

Taken   by  Owner. 
\P\RTMENTS  Cost.    $30,000 

SAN   FRANCISCO.   Cal.,   Filbert  St.   and 

Van   Ness   Ave. 
Two-storv    frame    and      plaster    apart- 
ment" bide.,     (six    4-room    apts.). 
owner-Ben    Liebman,    407      11th    Ave.. 

San  Francisco. 
Architect— R.  R.  Irvine.  Call  BIdg.,  San 

Francisco. 

Working  Drawings  Being  Prepared. 

.\PARTMENTS  Cost,  $12d,0U0 

SAN  FRANCISCO,  Cal.,  Post  St.  be- 
tween   Hyde    and   Larkm. 

Six-story  reinforced  concrete  apt.  house 
containing   48    2-   and   3-room   apts. 

Owner  —  Louis  Stoft,  1035  Sutter  St., 
San    Francisco. 

Architect — Baumann  &  Jose,  251   Kear- 

Owner  will  superintend  construction. 
Segregated    bids    will    be    called    tor 
shortly.  

Plans    Being   Prepared. 

APARTMENTS  Cost     $oO,000 

SAN  FRANCISCO,  Cal.,  Shrader  and 
Fell    Sts.  ^  . 

Three-story  and  basement  frame  and 
brick  veneer  apartment  bldg. 
(twelve    2-    and    3-room    apts.). 

Owner — O.  M.   Oyen,   67   Carmel,    S.  F. 

Architect — Baumann  &  Jose,   251  Kear- 
ny   St..    S.    F.  .... 
Owner    will    take    figures    beginnmg 

next   week. 


Plans    Be.ng    Prepared. 

Ai'.Mf.MlONTS  Cost,    $25."|ilO 

'tEDWOtn  CITY,  San  Mateo  Co..  «;al. 
Ilrewster  Ave.  &  Clinton  St. 

Two-stir\    stucco    (8)    apts.    house. 

Owner — Mr.  &  Mrs,  Henry  Jansing, 
Peowood   City,   Cal. 

Architect — E.  G.  Fonandern.  Redwood 
City,   Cal. 

Contractor — C.  G.  Uhlenberg,  158  Ful- 
ton,  Redwood   City. 

Steel    Contract    Awarded — Bids    to     be 

Taken   Next   Week   for   Reinforcing 

Steel   and  Concrete  Work. 
APARTMENTS  Cost,    $450,000 

SAN  FRANCISCO.       SE     Jackson     and 

Steiner   Streets. 
Twelve-story    and    basement    Class    A 

community  apartment   house    (16   3 

to  12-room  apts.,  basement,  storage 

storerooms,    etc.) 
Owner— 24'JO    Jackson    Street   Corp. 
Architect — Henry    C.    Smith,    Humboldt 

Bank   BIdg.,   San  Francisco. 
Structural    Steel    awarded      to      Judson 

Mfg.   Co.,   604   Mission   St. 
There    will    be    between    400    and    500 
tons  of  steel  used. 

Contract  Awarded.  

APARTMENTS  Cost,   $80,000 

SAN  FRANCISCO.     NW  Hyde  and  Eddy 

Streets. 
Six-story   and    basement   Class   A   store 

and      apartment      building        (steel 

frame  and  reinforced  concrete). 
Owner — M.   A.   Hunt,    1332   Lombard  St., 

San    Francisco. 
Designer  and  Contractor — The  Helbmg 

Co..    1332   Lombard   St.,   S.   F. 


Segregated    Figures    Being   Taken 
APARTMENTS  ^°^'-Ji'''J"'^ 

SAN   FRANCISCO,    N   Pine   St.,   112-6    E 

Taylor. 
'Jhree- story    and   basement   frame    (li) 
apartments,   9   2-room  and  3   3-rras. 
Owner — Fabre   &   Hildebrand,    110   Sut- 
ter   St.,    S.    F. 
Aich^tect— Fabre      &      Hildebrand,    110 
Sutter  St.,   S.  F. 


Contract  Awarded. 

APARTMENTS  Cost.    $12,000 

OAKLAND.  Alameda  Co.,  Cal.     No.  4645 

Dolores  Av«.  ■«ai 

Two-story  12-room  apartment  building. 
Owner— E.    M.    Monnier,    1636    Franklin 

St.,  Oakland. 
Architect — None. 
Contractor  —  California  Builders,   1636 

Franklin  St.,  Oakland. 


Material  of  Merit 

DOORS 

Firedoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-np-Pors,  'l1-co-dors,  Cobald- 
dors.  Wal-el-dors.— St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The    fireproof,    ventilated    non- 
slipping  flooring.  —  Irving  Iron 
"Works  Co. 
LIGNI  SAXTOE 
Best  Wood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  ClLIFORJflA  STREET 

Sutter  5907  San  Francisco 


Sub-Contracts  Awarded  —  Bids   Being 

Taken    on    Painting.   Papering,   and 

Hardwood  Floors. 
APART.ME.VTS  Cost.   $100,000 

0.4KLAND,,      Alameda  Co..   Cal.        Bay 

Place   and   Montecito    Ave. 
Four-story    Class    C    brick    apartment 

house,  brick  exterior  and  slate  roof 

(80    rooms). 
Owner — Sommarstrom  &  Claussen,  1536 

Franklin   St.,   Oakland. 
.\rchitect  —  Clay  N.  Burrell,  American 

Bank    BIdg.,    Oakland. 
Contractor — -Sommarstrom    Bros..    1536 

Franklin  St..  Oakland. 
Plastering — A.   Sommarstrom.   109   Sun- 
nyvale   Ave..    Oakland. 
E3e«'tricity  —  Alexander     &     Lavenson 

Supply    Co..    926    Howard    St.,    San 

F'rancisco. 
TUe — Rigney   Tile   Co.,   260  Walsworth, 

Oakland. 
Rooting — .Vational  Roofing  Co.  351  12th 

St.,  Oakland. 
As  previously  reported  plumbing  has 
been   awarded  to  J.   Goldstein;   heating 
to   Scott  Co.,   381   11th   St.,  Oakland. 

Contract  Awarded. 

APARTMENTS  Cost,    $17,000 

SAN   FRANCISCO.      22nd  &  Dolores. 

Three-story  frame  and  stucco  apart- 
ment   building. 

Ow^ner — John    P.   Cosgrove. 

Architect — Powers  &  Ahnden,  460  Mont 
gomery   St..   S.   F. 

Contractor — John  Dahla  &  Co..  430 
Oescent   Ave.,    S.    F. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal. — Lawrence  J.  Bristow,  2223  120th 
Ave.,  Santa  Monica,  has  contract  for  2- 
story  store  and  apartment  building  at 
Santa  Monica  for  G.  A.  Lindke,  513 
Foothill  Dr.,  Beverly  Hills;  Paul  Wil- 
liams, architect,  1400  Stock  Exchange 
BIdg.,  Los  Angeles.  Ten  stores  and 
several  single  apartments;  frame  and 
plaster.  150x75  ft.,  tile  and  composition 
roofing,  cement  and  hardwood  floors, 
plate  glass,  pine  trim,  tile  baths  and 
drainboards,  wall  beds,  copper  store 
fronts,  pressed  zinc  cornice. 

ALHAMBRA,  Los  Angeles  Co..  Cal. 
R.  A.  Halverson.  3026  W.  Main  St.,  Al- 
liambra,  awarded  contract  at  $68,700 
for  two-story  store  and  apartment 
building,  100x100  ft.,  at  3030  W.  Main 
St.,  Alhambra,  for  B.  Halverson  and  H. 
Kriegsman,  Alhambra.  Plans  by  Gua- 
lano  &  Richardson,  1414  Valley  Blvd., 
Alhambra.  Face  brick  and  terra  cotta, 
art  stone,  composition  roofing,  sky- 
lights, metal  windows,  plate  glass  and 
copper  fronts,  metal  lath,  refrigerators, 
structural  steel,  tile  work,  wall  teds, 
28  baths,  hardwood  floors,  gas  radiators. 


GLENDALE,  Los  Angeles  Co.,  Cal. — 
Victor  Robinson,  1320  Grand  View  Ave., 
Glendale,  is  completing  plans  and  will 
built  two  two-story  apartment  build- 
ings (40-lam.)  at  the  northwest  corner 
of  Harvard  St.  and  Pacific  Ave.  for  E. 
S  Kennedy,  167  S.  Pacific  Ave.  (res.  m 
garage  cor.  Harvard  St.)  To  be  started 
in  December;  apartments  each  18x24  ft., 
Isitchen,  living,  dining  and  bed  rooms, 
full  basement  under  one  building,  prob- 
ably central  hot  water  supply,  40  gas 
radiators,  40  batlis,  hardwood  floors, 
wall  beds,  composition  roof.  Cost,  $75,- 
000. 


PITTSERG,  Contra  Costa  Co.,  Cal. — 
Constantine  Guglielmana,  Oakland,  has 
purchased  site  at  northeast  corner  of 
Second  and  Railroad  streets  and  con- 
templates erection  of  three-story  (9) 
apartment  house. 

BONDS 


HUGHSON,  Stanislaus  Co.,  Cal. — 
Board  of  Trade  will  recommend  bond 
election  to  secure  funds  to  finance 
erection    of   new    grammar   school. 
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SUNNYVALE,  Santa  Clara  Co.,  Cal.— 
aond  election  held  Nov.  22  in  West 
wjide  Union  High  School  District  to  vote 
bonds  of  $225,000  tO'  finance  erection 
of  group  of  high  school  buildings,  pre- 
liminary plans  for  which  have  been 
prepared  by  W.  H.  Weeks,  architect, 
S69  Pine  St.,  San  Francisco  was  re- 
jected. Trustees  of  district  are:  Arch. 
Wilson,  Leo  Vishoot,  C.  C.  Spaulding, 
H.  G.  Stelling  and  A.  C.  Butcher.  Vote 
was  592  in  favor  and  306  against.  New 
election  will   be   called  shortly. 
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UPLAND,   San  Bernardino  Co.,  Cal. 

Menonite    congregation     Qontempjiates 
building   new   church  on   Campus  Ave.: 


GALT,  Sacramento  Co.,  Cal. — Elec- 
tion will  be  held  Dec.  20  in  Gait  Joint 
Union  High  School  District  to  vote 
bonds  of  $120,000  to  finance  erection  of 
new  high  school  buildings,  to  replace 
structures  destroyed  by  fire.  Election 
in  July  failed  to  carry  by  slight  ma- 
jority. 


TWEEDY  DIST.,  Los  Angeles  Co.,  Cal. 
— Tweedy  School  District  near  Hunt- 
ington Park,  has  called  bond  election 
for  December  12  at  which  time  it  is 
proposed  to  vote  $50,000  for  school  im- 
provements. L.  D.  Tweedy,  clerk,  R.  3, 
Box  492,   Los  Angeles. 


CHURCHES 


Foundation  Contract  Awarded — Bids  to 
be  Taken  Shortly  on  General  Con- 

CHURCH  Cost,    $90,000 

SACRAMENTO,  SE  21st  St.  and  J  St. 
Concrete    frame      and      brick      veneer 

church    with   tile   roof. 
Owner  —  Grace     Methodist     Episcopal 

Church. 
Architect   —   Woolett     &     Lamb,   Mull 

Bldg.,  Sacramento. 
E^mndntion    contract   awarded    to   Fred 

Betz,     1831    Q    St.,    Sacramento    at 


Sheet    Metal    and   Setting    Terra   Cotta 
Contracts    Awarded — Sub-Bids    Be- 
ing Taken  on   Other  Portions  of   the 
Work. 
CHURCH  Cost,   $390,000 

SAN  FRANCISCO,  SE  Bush  and  Steiner 

Streets. 
Class   "A"   church. 
Owner — St.    Domonic's    Priory   of   S.   F. 

2390   Bush  Street. 
Architect — Beezer    Bros.,    1915    Steiner 
St.,    San   Francisco. 

Sheet  Metal 
Guilfoy  Cornice  Wks.,  1234  How- 
ard  St.,  S.   F $3582 

Percy   Sheet   Metal   Wk 3800 

Fire    Protection    Products   Co 4030 

Morrison    &   Co 5448 

Contract  awarded  to  Guilfoy  Cdrnice 
Works. 

Setting   Terra   Owtta 
Mealey  &  Collins,  180  Jessie  St.  $27,800 

Reed  &  Reed    27,893 

Hock    &   Hoffmeyer 32,450 

White  &  Gloor  33,600 

Contract  awarded  to  Mealy  &  Collins. 
Sub-bids  are  being  taken  on  Blate 
and  composition  roofing,  plumbing, 
heating  and  ventilating,  electric  wir- 
ing, granite  work  (furnishing  and  set- 
ting). 

PHOENIX,  Arizz. — First  Presbyterian 
Church,  Rev.  Victor  A.  Rule,  pastor,  has 
(formulated  program  for  financing  and 
t/uilding  new  ediffioe.  Plans  have  not 
yet  been  adopted. 


MESA,  Ariz. — Christian  congregation 
contemplate  erecting  new  church  at 
McDonald    and    First    Sts. 


ALHAMBRA,  L.  A.  Co.,  Cal, — Archt. 
C.  F.  Skiliing,  430  Bradbury  Bldg.,  Los 
Angele.s,  is  preparing  working  plans 
for  new  church  at  n.w.  cor.  of  Main 
and  Almansor  Sts.,  Alhambra,  for  first 
Methodist  Episcopal  Church  of  Alham- 
bra. Auditorium  bldg.,  50x95  ft.,  pas- 
tor's study  and  board  offices  bldg.,  65 
by  70  ft;  brick  constr.,  stucco  exter., 
cast  stone  trim,  tile  rfg.,  art  glass, 
hdwd.  trim  and  firs.,  heating,  ventilat- 
ing;   $150,000. 


PORTLAND,  Ore. — City  council  pro- 
poses to  adopt  ordinance,  on  recom- 
mendation of  City  Planing  Commission, 
to  permit  the  erection  of  a  5100,000 
Christian  Science  Church  at  Imperial, 
Wasco  and  Multnomah  streets.  An  ar- 
chitect for  proposed  structure  is  yet  to 
be  selected. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  Edgar  H.  Cline,  307  Fergu- 
son Bldg.,  has  prepared  preliminary 
plans  for  a  temple  at  the  northwest 
corner  of  Central  Ave.  and  First  St.  for 
Hongwanji  Buddhist  Temple;  3-story, 
200x124  ft.;  7  stores,  social  hall  and 
priest's  offices  on  first  floor;  auditorium 
offices  and  living  rooms  on  second  floor; 
balcony  to  auditorium  and  living  rooms 
on  third  floor;  brick  construction, 
pressed  brick  and  stucco  exterior,  terra 
cotta,  tile  ornamental,  composition 
roofing,  pine  trim,  heating,  ventilating. 


LOS  ANGELES,  Cal.  —  Archt.  G.  S. 
Larson,  912  California  Bldg.,  is  taking 
bids  for  a  new  church  at  n.w.  cor.  Bur- 
lingame  Ave.  and  14th  St.  for  Swedish 
Lutheran  Church.  Auditorium  to  seat 
700;  80x104  ft.,  cone,  basement  br.  walls 
select  common  br.  facing  art  glass,  cast 
stone  trim,  slate  rfg.,  oak  and  pine 
trim,  pine  firs.,  hot  air  htg.,  ventilat- 
ing sys.,  tiled  lavatories. 


LOS  ANGELES,  Cal.— Archt.  Norman 
P.  Marsh,  211  Broadway  Central  Bldg., 
and  Archt.  Paul  R.  Williams  1400  Stock 
Exchange  Bldg.,  assoc,  are  taking  bids 
for  new  church  at  24th  St.  and  Griffith 
Ave.,  for  Second  Baptist  Church.  Sep- 
arate bids  on  general  work,  wiring, 
plumbing,  painting,  heating  and  art 
glass;  2-story  and  basement,  120x130 
ft.,  br.  constr.,  ruff.  br.  facing,  tile  and 
comp.  rfg.,  pine  trim,  oak  and  pine 
firs.,   htg  and  vent;  $125,000. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— J.  D.  Sherer  &  Son,  1865  E.  Anaheim 
St.,  Long  Beach,  awarded  contract  at 
$33,989  for  building  at  Long  Beach  for 
Atlantic  Ave.  Congregational  Church. 
Harry  L.  Pierce,  603  Wright  &  Callen- 
der  Bldg.,  Los  Angeles,  architect. 
Frame  constr.,  cement  gun  plaster,  ex- 
terior, composition  roofing,  pine  trim, 
heating.  General  contract  includes  all 
work    complete. 


YOSEMITE,  Mariposa  Co.,  Cal.— State 
Federation  of  Churches  has  appointed 
interdenominational  committee,  con- 
sisting of  Rev.  A.  J.  Gunn,  Presbyterian, 
Modesto;  Father  Doyle,  Catholic,  Mer- 
ced, and  Rev.  Hawkins,  Episcopalian. 
Fresno,  to  formulate  plans  for  church 
here.     Cost,   $75,000. 


FACTORIES  &  WAREHOUSES 


Segregated  Figures  Being  Taken. 
ADDITION  Cost,    $17,000 

OAKLAND,    Alameda    Co.,    Cal.       107th 

Avenue. 
Second   unit   addition   to   factory   plant, 
one-story  steel  and  brick  construc- 
tion. 
Owner — Fageo!  Motors  Co.,  Oakland. 

Building  is  being  planned  and  con- 
structed under  the  supervision  of  J. 
W.  De  Cou  of  the  Fageol  Motors  Co. 
Engineering  Dept.  Figures  are  being 
taken  on  plumbing,  sewerage  and 
draining  system,  cement  floor,  con- 
crete,   steel   sash,   brick,   etc. 


Bids    Being    Taken   Under   Advisement. 

FACTORY  Cost,  $ 

OAKLAND,  Alameda  Co.,  Cal.     976  28th 

Street. 
Two-story   reinforced  concrete  factory. 
Owner — California  Towel  Co.,  Oakland. 
Designer— R.  W.  White,  28th  &  Filbert 

Sts.,    Oakland. 


Plans  Complete. 

FACTORY  Cost,    $25,000 

BERKELEY,    Alameda    Co.,    Cal.      San 

Pablo  Ave.  nr.  University  Ave. 
One-story    and    mezz.    concrete    hollow 

tile,  wood  roof,  class  "C"  paint  and 

varnish   factory. 
Owner — Furch  &  Nelson,  79  12th  Street. 

Oakland. 
Architect — John  Carson,     50     Tosemite 

Berkeley. 


YAKIMA,  Wash. — Roche  Fruit  &  Pro- 
duce Co.,  and  C.  M.  Holtzinger  Co.,  both 
of  Yakima,  plan  erection  of  storage 
plants  and  will  use  same  refrigeration 
and  power  plant;  the  two  plants  will 
cost  $150,000,  having  frontages  of 
200  feet  in  North  Second  Ave.,  and 
depth  of  170  feet. 


Contract   Awarded. 

BATTERY  PLANT  Cast,  $12,000 

SAN  FRANCISCO.  E  Vermont  100  N 
Seventeenth   St. 

One-story  concrete  battery  plant. 

Owner — The  John  Center  Co.,  810  Bal- 
boa Bldg.,   San  Francisco. 

Architect — None. 

Contractor  —  Chas.  W.  Gompertz,  810 
Balboa  Bldg.,  San  Francisco. 


Sub-Figures    Being    Taken     By     C<>n- 

tractors. 
WAREHOUSE  Cost,    $120,000 

SAN   FRANCISCO,    Bryant  St.,    bet.    7th 

and  8th  Sts. 
Four-story  reinforced  concrete,  whole- 
sale   plumbing   warehouse. 
Owner— P.    E.    O'Hair,    857    Mission   St., 

San   Francisco. 
.Architect — R.  W.  Jenkins,  243  Diamond 

St.,    San   Francisco. 
Engineer — Russell   &   Ellison,   369   Pine 

St.,  .San  Francisco. 
Contractor — Barrett  &  HIlp,  918  Harri- 
son St.,  San  Francisco. 
Sub-figures  are  being  taken  for  elec- 
trical work,  lumber,  steel  sash,  glass, 
elevator,  roofing,  steel  rolling  doorv 
and  sheet  metal  work. 


"MacArthur  For  Piles" 

STRAIGHT  SHAFT  COBIPRESSED  CONCRETE  PILE 
PEDESTAL  COMPRESSED  CONCRETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALBF. 

PHONE  SUTTER  3549 


KING^S 
ORIENTAL 
STUCCO 

UntfcTBi   OoI»r  and  V«ztu« 
Wattrproot,  Dnmkl* 

Manufactured  by 

J.  B.  1 JNG  &  CO. 

NBJW  YORK 

Send   for  Color  Card 

Paoiflo  Coaat   Sales  Agrent 

480   Bumalde   St.,   Portland 

1161-61  Klsaion  St,  San  FranoUoo 


emlior     S.     1924 
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ids  Rejected — New  Bids  Being  Taken. 

To  bo  Opened  Dec.  4,   1924. 
AKKRY  &   OFFICE  Cost,  JUO.OOO 

\ci;,\.MKNTO.   Cal.      Fifieenlh   and   R 

Streets, 
vo-story    reinforced    concrete    bakery 

and  ofllce   building:, 
vner — Perfection    Bread    Co. 
itchitcct — Leonard   F.   Starks,   Ochsner 

nidg.,    Sacramento. 
Slight    chancres    have    been    made    In 
he    plans    as    bids    received    Nov.    25th 
.in   high. 
Rids   are   being   taken   for  a  seneral 
ntract. 


ntract   Awarded   for  First  Unit. 
\CTORV  Cost.    $200,000 

\N  FRANtnSCO.  Napoleon  Street  and 
Jerrold    Avenue. 
1  .lur-story   reinforced  concrete  factory 

building;  with  pile  fmindatlon. 
Owner — Magner  Rros.   (Mfrs.  Paint  and 

Oil).   114   9th  St..  San   Francisco. 
P  }p<>rinten(ient — E.     Hollman. 

ntractor — M.   Fisher.   711  Mission  St.. 

San   Francisco. 
First    unit   will   be   a    one-story   con- 
crete warehouse  to  cost  approx.  $10,000. 
As   previously   reported,   pile   founda- 
»ton    has    been    awarded    to    Barrett    & 
Hilp,   91S   Harrison   St.    at   $12,000. 


SANTA  iTRUZ.  Santa  Cruz  Co.,  Cal. — 
iipervisors  have  purcliased  site  In 
Ingle  street  and  will  establish  yards 
nd   shops   for   repairs   of   county   road 

luipment. 


contract  Awarded. 

ADDITION  Cost,  $10,000 

s.\y  FRANCISCO.  N  Minna  175  E  4th. 

Aildition   for  furniture  stock  room. 

Owner— M.  I>.  Moss.  1275  California  St. 
5an   Francisco. 

.^^chitect — R.  W.  Jenkins,  243  Diamond 
St.,    San    Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son St.,  San  Francisco. 


5'ib   Contracts     Awarded— Bids     Being 

Taken. 
'  I>ANT  Cost.   $80,000 

f).\KLAND.  Alameda  Co.,  Cal.,  19th  Ave 

and   Dennlson. 
Oil  and  gas  distributing  plant,  3  1-sto. 

brick,     concrete    and    wood    bldgs. 

(garage,     warehouse     and     office) 

tanks,  filling-  stand,  etc. 
Owner — Ventura   Refining  Co. 
Engineer — R.  Vane  Woods,  505  17th  St. 

Oakland. 
inntractor — Henry   J.    Christensen,    505 

17th   St..   Oakland. 
Sub-contracts  have  been   awarded  as 
•'"Hows: 
neinforeing   steel    to  TVetenhall   &    Co., 

17th   and  TVisconsin  St.,   S.   F. 
Steel  tank  to  California  Steel  Products 

Co..  452   Bay,   S.   F. 
Lnmber  to  Sunset  Lumber  Co.,  1st  and 

TTater.  Oakland. 
Brick  work  to  S.   McPherson.   17th   and 

Telegraph    Ave.,    Oakland. 
Misc.  Iron   to  Independent  Iron   Works 

1820    Chase   St.,    Oakland. 
Steel   Rollfiisr  Doors   to   Pacific   Materi- 
als Co.,  525  Market  St..  S.  F. 
Sub-bids      for      plumbing,      electrical 
work    and    roofing    will    be    tal^en    in 
,Ti>out  a  week. 


OAKLAND,  Alameda  Co.,  Cal. — The 
I  allfornia  Compressed  Gas  Co.,  1135 
'Id  St..  Oalfland,  are  contemplating 
•tie  construction  of  a  factory  on  the 
west  side  of  Wood  street,  between  22nd 
:in<3  24th  streets,  Oakland.  The  build- 
ing   will    be    one-story    of    steel    frame 

onstruction.  Plans  are  being  prepared 
'  >•  the  Engineering  Department  of  the 

'Wner.  Definite  decision  has  not  been 
made  on  the  type  of  building  at  this 
ilate.      Report   will   be   given    later. 


BEVERLY  HILLS  Los  Angeles  Co., 
Cal. — ^Beverly  Hills  Laundry.  Inc..  has 
"lurchased  site  and  contemplates  erect- 
ing a  laundry  building  near  cor.  3rd  St. 
and  Maple  Dr.,  Beverly  Hills.  About 
100x203  ft.,  steel  frame,  hollow  tile 
walls:  cement  floors.  Work  will  start 
in  about  30  days.     Cost.  ?150,000. 

MODESTO,  Stanislaus  Co.,  Cal. — The 
York  California  Construction  Company 
SS2  Folsom  St.,  San  Francisco,  has 
started  work  on  an  additional  refrig- 
eration plant  for  J.  S.  West  &  Com- 
;iany.  709  9th  St.,  Modesto,  which  will 
"f  used  for  the  manufacturing  of  com- 
mercial ice.  Cost  of  addition  is  ap- 
proximated  at    $10,000. 


SANTA  BARMAHA.  Santa  Barliara 
Co..  till. — .\rchlt..t  Edward  L.  May- 
berry,  905  Transportation  BIdg.,  Los 
Angeles,  has  completed  working  plans 
for  a  four-story  ("lass  A  side  addition 
to  storage  wanhnuse  on  10.  Mason  St., 
Santa  Barbara,  for  the  Montecito  Van 
&  Storage  Co..  .'.Oxu.-,  ft.,  reinforced 
concrete,  plaster  f;iclng.  cement  floors, 
steel  sash,  wire  glass.  Owner  day  work 
under  supervision  of  C.  D.  Chaad  at 
site. 


PITTSBURG.  Contra  Costa  Co.,  Cal. — 
Petri  Cigar  Co..  Battery  and  Vallejo 
Sts.,  San  Francisco,  is  negotiating  for 
purchase  of  property  at  Fifth  and 
3lack  Diamond  Sis.  where  it  is  propos- 
ed to  erect  cigar  factory;  est.  cost,  $50,- 
000. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— Architects  S.  11.  Dunford  and  A.  R. 
Brandner,  1017  Lincoln  Bldg.,  are  re- 
vising working  plans  for  Class  A  ware- 
house at  Industrial  and  Alameda  Sts. 
for  Richards  Trucking  &  Warehouse 
Co.;  88x150  ft.,  reinforced  concrete.  5- 
«tory,  composition  roofing,  cement 
Toors.  steel  sash,  gas  heating,  sprinkler 
system,  plaster  facing,  electric  eleva- 
tors, wire  and  plate  glass,  conveying 
machine.     Bids  have  been   taken. 


PASADENA,  Los  Angeles  Co..  Cal.— 
Architect  Edward  L.  Mavberrv.  905 
Vransporlatlon  Bldg.,  Los  Angeles,  Is 
preparing  working  plans  for  a  one- 
Btor.v  Class  A  storage  warehouse  on  S. 
Raymond  Ave..  Pasadena,  for  Sierra 
Van  &  Storage  Co.:  50x75  ft.,  reinforced 
concrete  construction,  composition  roof- 
ing, concrete  exterior,  steel  sash,  ce- 
ment floors,  pine  trim,  plate  glass,  gas 
heating.  toiIt»ts.  Building  designed  for 
4  future  stories. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— Architect  Harry  L.  Pierce.  603 
^Vright-Callende^  Bldg.,  is  completing 
plans  for  a  three-story  side  addition 
the  laundry  building  at  the  corner  of 
Main  St.  and  Slaiisen  Ave.  for  the  Peer- 
less Laundry,  40x150  ft.,  brick,  com- 
position roofing,  enam.  and  pressed 
brick  facing,  Truscon  steel  joist  con- 
struction, plate  glass,  flre  escapes, 
hardwood  floors,  structural  steel,  pine 
trim. 


INGLEWOOD.  L.  A.  Co.,  Cal— Frank 
D.  Parent,  Market  St.,  Inglewood,  has 
leased  1%-acre  site  on  Cedar  Ave.,  In- 
glewood. to  Samuel  Brlckman  Co., 
which  will  erect  an  oil  refinery  on  the 
property  soon. 


FLATS 


To  Be  Done  By  Day's  Work. 

FLATS  Cost,    $10,000 

SAN  FRANCISCO  W  Mallorca  Way  212 

N    Chestnut. 
Two-story    and    basement      frame      (2) 

flats. 
Owner — Lang  Realty  Co.,  Chestnut  and 

Steiner,  San  Francisco. 


Contract  Awarded. 

FLATS  Cost.  $12,000 

SAN   Fn.\NCISCO,   S  Pacific     103-2     E 

Mason. 
Three-story    and    basement    frame    (G) 

flats. 
Owner — A.  Prato,  74  John  St.,  S.  F. 
Contractor    —    Devencenzi    Bros.,    10S2 

L^nion  St.,  San  Francisco. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Member*  Builders'   Elxohange) 
I»S3   MABKBT  ST. 

Phone  Market  gil    San  Frmnclsco 


To  be  Done  by  Day's  Work. 

FLATS  Cost,  $10,000  each 

SAN  FRANCISCO.     N  Balboa  St.  32  and 

82  W  17th  Ave. 
Two    two-8tory   and     basement      frame 

buildings    (2)    flats   each. 
Owner— Wm.  McDonald,  6140  Geary  St., 

San   Francisco. 
Architect — None. 


Contract  Awarded. 

FLATS  Cost,  $15,000 

SAN   FRANCISCO.      W   Twentieth    Ave 

33-7  N  Cabrillo  St. 
Two-story    and     basement    frame     (2) 

flats. 
Owner— L.  Skoll,  179  10th  Ave.,  S.  F. 
Architect — None. 
Contractor — F.    F.    Ralston,      280      San 

Benito  Way,  San  Francisco. 


Contract   Awarded. 

STORE.   FLATS  Cost,   $13,524 

SAN  FRANCISCO,  NW  14th  and  Guer- 
rero  Sts. 

Three-story  frame  store  and  t^o  flats. 

Owner — John  Norton,  73  Liberty  St.. 
San   Francisco. 

Architect  —  Carl  Geilfuss,  417  Dewey 
Blvd..   San   Francisco. 

Contractor — ^C.  Olson,  570  Guerrero  St. 
San  Francisco. 


Contract  Awarded. 

FLATS  Cost.    $18,000 

SAN    FRANCISCO,    S    Lombard    132    E 

Jones. 
Two-story   and   basement      frame      (4) 

flats. 
Owner — P.    (Jelardl,    819    Lombard    St., 

San   Francisco. 
Designer    &    Contractor — F.    Ennis    Jr.. 

340  Eddv  St..  San  Francisco. 


Contract  Awarded. 

SAN  FRANCISCO.     NAV  Nineteenth  and 

Texas  Streets. 
Two    two-story    frame    flat    buildings. 

All  work  except  finishing  hardware 

and    electric    fixtures. 
Owner — -\nnie    G.    Scharetg.    398    Texas 

St..    San    Francisco. 
Architect — 'William    H.    Armltage.     Call 

Bldg..    San   Francisco. 
Contractor — Gustav  Heden,  156  Randall 

St.,   San  Francisco. 


GARAGES 


Preliminary    Plans   Being  Prepared. 

GARAGE  Cost,    $30,000 

OAKLAND,  Alameda  Co.,  Cal.,  21st  and 
■Webster   Sts. 

One-storv   hollow   tile    garage    100x165. 

Owner — Herbert  R.  Zerxa,  1205  Ash- 
mount  Ave.  Oakland. 

.\rchitect — H.  H.  Winner,  55  New  Mont- 
gomery,  San   Francisco. 


Contract   Awarded. 

GARAGE  Cost,    $28,000 

SAN  FRANCISCO.  N  Ellis  St.  82-6  E 
Hyde  St. 

Two-story  and  basement  concrete  ga- 
rage. 

Owner — S.  Callleaud  Jr.,  576  Clay  St., 
San  Francisco. 

Architect — None. 

Contractor — Louis  Johnson,  729  Occi- 
dental   St.,    San    Francisco, 


Keady  for  Figures  on  General  Contract 
in  About  Two  Weeks. 

STORE.  ETC.  Cost,  $75,000 

SACRAMENTO.  Sacramento  Co.,  Cal. 
NE   Eighteenth  and  M  Sts. 

One-story  and  mezzanine  floor  rein- 
forced concrete  store  and  garage. 

Ov/ner — Arnold  Bros. 

Architect  —  Leonard  F.  Starks  &  Co., 
1010^    8th  St.,  Sacramento. 


Contract  Awarded. 

GARAGE  Cost,    $10,000 

SACRAMENTO,    Cal.      No.    2000   I   St. 

Garage    building. 

Owner — M.  J.  Cabalnos,  1708  K  St.,  Sac- 
ramento. 

Architect — None. 

Contractor — Chas.  S.  Mabrey,  Ochsner 
Bldg.,  Sacramento. 


Preliminary   Plans    Being   Prepared. 

GARAGE.    ETC.  Cost.   $35,000 

SANTA  BARBARA,  Santa  Barbara  Co., 
Cal.     To  Adj.  new  Elks  Bldg. 

One-story  frame  and  stucco  gym- 
nasium and  garage. 

Owner — Santa   Barbara   Lodge   of  Elks. 

Architect — Carl  Werner,  Santa  Fe  Bldg. 
San   Francisco. 


IS 
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Sub-Contracts    Awarded. 

OARAGE   BLDG.  Cost,    $15,000 

OAKLAND,  Webster  bet.  23rd  and  24th 
Streets. 

Tile,    brick   and   concrete    garage   bldg. 

Owner — M.  B.  Campbell,  Tribune  Tow- 
er,  Oakland.  

Architect — Wythe,  Blain  &  Olsen,  180 
Telegraph    Ave.,    Oakland. 

Contractor— Chas.  Heyer,  Jr.,  Mills 
Bldg..    S.    F.  „     „ 

Exeavntiug  awarded  to  J.  T.  Burgess 
&    Co.,    351    12th    St.,    Oakland. 

Rpinforoed  Steel  .to  Gunn-Carle  Co., 
351  12th  St.,  Oakland.  

StrMot«r:iI  Steel — Herrick  Iron  Works, 
351    12th    St.,   Oakland. 

BHek  Work— White  &  Gloor.  351  12th 
St.,  Oakland  and  Monadnock  Bldg., 
San  Francisco. 

Sheet  Metal  Work— W.  H.  Morrison 
Co.     2149    Golden    Gate    Ave..    S.    F. 

Pelt  *  Gravel  Boot — A.  K.  Goodmund- 
son.    351    12th   St.,   Oakland. 

Tile   Coiiiinir — A.   K.   Goodmundson. 

PlumbinK—Scott  Co.,  381  11th  St.,  Oak- 
land. ^,       .  ,,,,, 

IWillwork— Oakland     Planing    Mill. 

Steel  Rolling  Door— Waterhouse- Wil- 
cox Co.,  351  12th  St.,  Oakland  and 
San   Francisco.  ttt    -c 

GliisK.  Glazing  &  Comer  Bars — W.  f. 
Fuller    Co.  . 

Palnttnc — Bids    under    advisement. 

Electric  Wiritas— Bids  under  advise- 
ment.   

SANTA  MONICA,  Los  Angeles  Co., 
Cal.— Tifal  &  O'Connor,  709  Grant  Bldg 
Los  Angeles,  have  contract  at  $37,500 
for  one-story  garage  at  1501-15  banta 
Monica  Blvd.,  Santa  Monica,  for  .lulia 
H  Bandbalf,  109  Grant  Bldg.,  Los  An- 
geles.    Work  to  start  at  once. 

SEATTLE,  Wash. — See  "Hotels,"  this 
issue.  Excavation   contract  let. 


GOVERNMENT  WORK 
AND  SUPPLIES 


SAN  DIEGO.  San  Diego  Co.,  Cal. — 
DeWltt  C.  Webb,  commandant  of  11th 
Naval  Dist.,  San  Diego,  has  reed.  prel. 
plans  showing  proposed  locations  for 
officer's  quarters,  gate  house,  and  mor- 
tuary, to  be  built  under  available  ap- 
propriations at  Naval  Hospital,  Balboa 
Park,  San  Diego. 

WASHINGTON,  D.  C.  —  Bids  were 
opened  by  the  Supervising  Architect';, 
Office  Washington.  D.  C,  on  Dec.  1,  i 
p  m  for  the  installation,  complete,  of 
one  full  magnet  electric  freight  eleva- 
tor and  for  an  extension,  including  in- 
cidental changes  in  and  extensions  to 
the  mechanical  equipment  of  the  U.  S. 
Post   Office    at   Stockton,    Cal. 

Freight  Elevator 
Otis     Elevator    Co.,     Washington, 

and    San   Francisco    $2795 

Extension    to    Building,   Etc. 
J.  F.  Shepherd,  First  National  Bk. 

Bldg.,     Stockton     $20,710 

AMERICAN  FALLS.  Idaho — U.  S. 
Bureau  of  Reclamation  has  withdrawn 
the  invitation  for  bids  to  be  opened 
December  20  for  foundations  in  river 
section  of  American  Falls  dam.  Neces- 
sary revision  in  specifications  is  re- 
sponsible for  the  postponement.  It  is 
probable  that  the  work  will  ba  readver- 
tised   in  about   30   days. 


SAN  FRANCISCO— Until  Dec.  8,  11  a. 
m.,  bids  will  be  rec.  by  U.  S.  Engineer 
Office,  85  2nd  St.,  under  Order  No.  567S- 
662,  to  fur.  and  del.  spud  timbers;  (1) 
f.  o.  b.  cars  of  railroad  at  mill  or  ship- 
ping point  of  bidder;  (2)  in  water 
ready  for  towing  at  Sacramento  or  San 
Francisco;  (3)  in  water  at  U.  S.  Engin- 
eer wharf  Rio  Vista,  Solano  County. 
Four  timbers  are  wanted  for  use  as 
spuds  for  dredgers;  must  be  of  selected 
old  growth  yellow  Douglas  Fir,  60  ft. 
long.  Further  information  obtainable 
from  above  office  on  request. 


SAN  FERNANDO,  Cal. — Bids  will  be 
received  until  Dec.  16.  11  a.  m.,  instead 
of  Dec.  9,  by  FVank  T.  Hines,  director, 
TJ.  S.  Veterans  Hospital  Bureau,  Wash- 
ington, D.  C.  to  erect  semi-ambulant 
building,  infirmary,  mens  ambulant 
building,  administration  bldg,  women's 
T.  B.  building.  Women's  general  med- 
ical building,  recreation  building,  ga- 
rage storehouse,  laundry,  attendant's 
quarters,  nurses'  quarters.  Junior  Of- 
ficers' Duplex  quarters.  Senior  Offi- 
cers' Duplex  quarters,  M.  O.  C.  quar- 
ters, gate  house,  septic  tanks  and 
house,  steel  water  tank  and  concrete 
dam.  Separate  bids  for  building  con- 
struction, plumbing,  heating,  electri- 
cal work,  elevators  and  refrigeration 
plant.  See  call  for  bids  under  otficial 
propo.'«al  section  in  thi.s  issue. 

HERMISTON,  Ore. — Following  bids 
rec.  by  U.  S.  Bureau  of  Reclamation  for 
continuous  wood  stave  pipe  and  con- 
crete pipe: 

Item  1,  wood  stave  pipe,  uuntrealed; 
2,  do,  treated;   3,  concrete  pipe. 

B  F.  Vreeland.  Denver,  Col.,  item  1, 
$12,830.25;    2.    $15,642.25. 

Cascade  Pipe  and  Flume  Co.,  Seattle, 
Wash.,    item    1.    $10,548.50;    2,    $13,007.50. 

Redwood  Mfg.  Co..  San  Francisco, 
Calif.,   item  1.   $13,030.75. 

Federal  Pipe  &  Tank  Co.,  Seattle, 
Wash.,    item    1,    $10,085.10;    2,    $12,686.10. 

La  Grande  Concrete  Pipe  Co.,  La 
Grande,  Ore.,   item  3,  $17,705. 


WASHINGTON,  D.  C. — Bids  are  being 
rec.  by  Bureau  of  Supplies  and  Ac- 
counts, Navy  Department,  to  furnish 
and  del.  materials  to  Navy  Yards  and 
Stations,  as  follows  (date  for  opening 
bids  as  noted  at  close  ot  each  para- 
graph) ; 

Sched.  2079,  Mare  Island,  10,000  bbls. 
Portland  cement,  and  Puget  Sound, 
4000  bbls.  do,  Dec.  16. 

Sched.  298.';,  San  Diego,  29,000  lbs. 
rust  preventive  compound;  San  Diego, 
29.000   lbs.  do,   Dec.  16. 

Sched.  2989,  Philadalphia  and  Mare 
Island,  200,000  ft.  aircraft  cable.  Dec.  16. 

Sched.  2990,  Mare  Island,  9000  china 
cups,    Dec.   16. 

Sched.  2991,  eastern  and  western 
naval  hospitals,  60  rolling  invalid 
chairs,    Dec.   16. 

Sched.  2993,  San  Diego,  2000  lbs.  steel 
%vool,  Dec.   23. 

Sched.  2994,  Mare  Island  5,000  lbs.  bar 
monel   metal,  Dec.   23. 

Sched.  2995,  Mare  Island,  3000  gal- 
vanized buckets,  Dec.  23. 


SAN  FRANCISCO— Until  Dec.  8,  11  a. 
m..  bids  will  be  rec.  by  U.  S.  Engineer 
Office,  85  2nd  St.,  under  Order  No. 
S673-6u8.  to  fur.  and  del.  Rio  Vista,  So- 
lano county,  pipe,  valves  and  plumbing 
supplies.  Lists  of  materials  desired  ob- 
tainable from  above  office   on   request. 


WASHINGTON,  D.  C— Recommenda- 
tions will  be  made  for  the  following 
appropriations  for  rivers  and  harbors 
improvements   on   the   Pacific   Coast: 

Humboldt  Habor  and  bay,  $1,288,000; 
Coos  Bay,  $1,383,400;  Nehalem  Bay, 
$1,143,615.  Construction  and  mainten- 
ance of  roads,  bridges  and  trails  in 
Alaska,  $1,400,000.  Mouths  of  Columbia 
and  Willamette  rivers,  Oregon  and 
Washington,  $723, 000. San  Pablo  Bay  & 
Mare  Island  .strait,  $250,000.  Crescent 
City,  harbor,  $200,000.  Honolulu  harbor 
$280,000.  Nawlllwili  harbor.  $370,000. 
San  Francisco  harbor.  $155,000.  Grays 
Harbor,  Wash.,  $228,000. 


WASHINGTON,  D.  C. — Until  Dec.  12 
10:30  a.  m..  bids  will  be  rec.  by  Pur- 
chasing Agent,  Panama  Canal,  under 
Circular  No.  1641,  to  fur.  and  del.  Bal- 
boa (Pacific  Port):  rope,  cable,  in- 
sulators, worm  gears,  collets  and  at- 
tachment, adding  machine,  transform- 
ers, bitum.  cement,  ferromanganese, 
pig  tin,  pitch,  spikes,  files,  rakes,  box 
car  hangers  and  rollers,  planes,  boiler 
punches,  wrenches,  taps,  chairs,  gar- 
bage ca'ns,  storage  batteries,  signal  and 
transformer  oil.  paint!?,  putty,  glue, 
cork  board,  tracing  cloth,  bristol  board 
and  steel  cooking  range,  further  infor- 
mation obtainable  from  Assistant  Pur- 
chasing Agent,  Fort  Mason,  San  Fran- 
cisco. 


WASPIINGTON,  D.  C— Until  Dec.  17, 
10:30  a.  m..  bids  will  be  rec.  by  Pur- 
chasing Officer,  Panama  Canal,  under 
Circular  No.  1642  to  fur.  and  del.  Bal- 
boa (Pacific  Port)  port,  cement,  steel 
rope,  zinc  oxide,  and  Southern  Yellow 
Pine  and  Douglas  Fir  timbers.  Addi- 
tional information  obtainable  from  as- 
sistant Purchasing  Agent,  Fort  Mason, 
San   Francisco. 


TUCSON,  Ariz. — Government  has  au- 
thorized installation  of  steam  htg  plant 
and  lawn  sprinkling  Eys.  at  MacArtan 
hospital  $40,000. 


HALLS  AND  SOCIETY 
BUILDINGS 


structural    Steel    Contract    Awarded. 

LODGE  &  OFFICE  Cost.  $1,000,000 

OAKLAND.    SE    20th    St.    &    Broadway. 

Eight   and   14-story   class  A   lodge   and 
office  building. 

Owner — Elks  Hall  Assn. 

Areht.  &  Mgr.  of  Const. — Wm.  Knowles 
Central    Bank    Bldg..    Oakland,    and 
HearFt    Bldg..    San    Francisco. 
Contract    for    structural      steel      was 

awarded   to   the  Judson   Manufacturing 

Co.,    604    Mission    St.,    San    Francisco. 


Steel   Contract  to  be   Awarded — Bids  tn 

be  Taken  Next  Week  on  Elevators. 

Concrete    Piling.    Terra    Cotta    and 

Steel    Sash. 
LODGE  BLDG.,  ETC.         Cost,  $1,000,000 
SACRAMENTO     Sacramento    Co.,       Cal. 

Eleventh   and   J   Sts. 
Fourteen-story  Class  A  lodge  and  store 

building    (approximately    1000    tons 

of   steel). 
Owner— Elks   Club. 
Architect — Leonard    F.     Starks    &    Co., 

1010 li    8tb   St..  Sacramento. 
Steel   contract    to   be   awarded    to    the 
Palm      Iron      Works,      Sacramento,      at 
$112,900. 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  612 

Equipped  To  Handle 
Any   Size  Job. 

DIRECT  FACTORY  BUTERS 


Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Kalameln,     Copper     and     Bronze 

Doora    and   Trim 

Ornamental    Entrances 

Slieet  Metal  Work  o*  E-rery 

Oescription 

CHAS.   SCHULTHBIS,  Mgr. 

3117-8x19  TWENTIKTH   STREET 

near    Harriaon    St. 

SAN    FRANCISCO,    CALIF. 


Member  S.  F.  Builders'  Exchange 
Phone   Sutter   6700 

ALBERT  DEAN 

Rnndom  Yarieg'ated  Colors  Slate 
Roofing 

and 

Rnndom  Variegated  Colors  Tile 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

180  Jeasle   St.,  San  Ifranctaeo 

Res.    4201    Mission    St. 

Phone    Randolph    E98Z 


Saturday,     December     6.     1924 


SeKregated   Figures  Belnp  Taken. 
BUILDING  Cost,  »^60,000 

SANTA  BARBARA.  Santa   Barbara  Co., 

Cal. 
Two-Btorv   and   bri<^k   lod^o   buiMInc 
Owner — Santa  Barbara   I.ndge   of   Elks. 
Architect— Carl  Werner,  Santa  Fe  Bldg. 

San   Francisco. 
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SANTA  BARBARA.  Santa  Barbara 
Co.,  Cal. — Santa  Barbara  Aerie  No.  442, 
Fraternal  Order  of  Eagles,  will  pur- 
duisc  property.  100x143  ft.,  at  the  cor. 
iif  Carrillo  St.  and  St.  Vincents  Ave. 
where  Ihoy  will  oroct  an  apartment 
liuilding,  the  basonient  and  ground 
floor  to   be   used   for   lodge   quarters. 


.iitract   Awarded. 

iltORITY    HOUSK  Cost,    $20,000 

KKKICl.EY,    Alameda      Co.,    Cal.        No. 

2420  Le  Conte  Avenue, 
wo-siorv   25-room  Sororliy  house, 
wner — Zeta  Tau   Alpha.   Berkeley, 
rchitoct — A.  W.  Smith,  American  Bank 

Bldg.,   Oakland. 
■  ntractor — Hoath  &  Wendt,   American 

Bank   Bldg..   Oakland. 


LIVE  OAK.  Sutter  Co.,  Cal. — Odd 
.  Hows  Lodge  of  Live  Oak  plans  early 
nstructlon  of  two-story  structure,  the 
wer  floor  being  given  over  to  stores 
;d  ofllces  and  the  upper  floor  to  lodge 
oms. 


LOS  ANGF:LES.  Los  Angeles  Co.,  Cal. 
Architect     Edwin       Bergstrom,       l!2!l 
ti/.ens  National  Bank  Bldg.,  is  taking 
■  Is    on    segregated    contrarts    for    new 
l:iss   A  athletic   club  building   at   Wil- 
iiire    Blvd..    Coronado    and    Corandelet 
-  s.     for    Southern     California     Athletic 
Md     Country     Club,     Los     Angeles:     13 
tory,   steel    frame,    reinforced   concrete 
<loors,    gypsum    block    and    hollow    tile 
partitions,    cast    stone    and    stucco    ex- 
terior,     marlile      and      tile      work,      two 
plunges.    7    elevators,    hardwood    trim, 
steam    heating,   etc.       Foundation     has 
been  completed  under  separate  contract. 


GLENDALE,  Los  Angeles  Co..  Cal. — 
Architects  Jay.  Rogers  &  Stevenson, 
402  Braley  Bldg.,  Pasadena,  have  been 
commissioned  to  prepare  plans  for 
Clendale  Y.  M.  C.  A.  building  for  which 
$276,000  has  been  raised  by  subscription 
to  include  building,  site  and  furnish- 
ings: site  ISOxl.'iO  ft.  has  been  pur- 
chased on  east  side  of  Louise  St.,  be- 
tween Broadway  and  "Wilson  streets. 
Building  propohaly  to  occupy  100x150 
ft..  3-story:  general  plan  of  building 
being  worked  out  by  building  bureau  of 
V.  M.  C.  A.  in  Kew  York  before  work- 
ing plans  are  started   by  architects. 

MANHATT.\K  BEACH.  Los  Angeles 
Co.,  Cal. — Neptunian  Club.  Mrs.  Emily 
Sinsabaugh.  president,  has  started 
work  on  clubhouse.  100x34  ft.,  at  the 
corner  of  lOlh  and  Highland  Ave.  Au- 
ditorium, dressing  rooms  and  kitchen. 

BALLARD.  Wash. — M.  Hoard  &  Co., 
P.intages  Bldg.,  Seattle,  at  approx. 
MOO.OOO  awarded  contract  to  erect  3- 
story  and  basement.  100x100  ft.,  stores, 
omces,  lodge  halls  and  theatre  build- 
ing at  22nd  Ave.  and  Market  St..  for 
Fraternal  Order  of  Eagles,  Ballard 
Aerie  No.  172.  Class  A  construction, 
steel  and  concrete,  faced  with  terra 
.otta.  Fredericlc  J.  Peters,  architect, 
Sf-aboard    Bldg.,    Seattle. 


LOS  ANGELES,  Cal.— Archt.  A.  L. 
Acker.  Douglas  Bldg.,  has  completed 
plans  for  clulihouse  in  Tuna  Canyon, 
near  Roscoe.  for  National  Forest  Coun- 
try Club,  S.  T.  Allen,  333  I.  W.  Hcllman 
Bldg.,  president.  Two-story.  86x120  ft., 
concrete  walls,  stucco  exter.,  tile  rfg., 
wood  and  tile  firs.,  pine  trim,  fire- 
places: $75,000:  day  work. 

BRENTWOOD.  Contra  Costa  Co.,  Cal. 
Bids  received  as  follows  on  Decem- 
ber 1  1924.  11  A.  M.  by  J.  Wells,  Clerk 
of  Contra  Costa  County,  for  the  con- 
struction of  a  one-story  frame  and 
stucco  American  Legion  Memorial 
building  to  be  erected  In  Brentwood 
were  rejected  on  account  of  being  over 
the  estimate  and  new  bids  will  be  re- 
ceived at  a  later  date.  Plans  were  pre- 
pared by  architects  Davis-Heller- 
Pearce    Co.,    Delta    Bu'ilding,    Stockton. 

A.    L.    Swanson     HHni 

Sykes    &    Monroe     . 20.204 

West    Coast   Constr.   Co 23.855 

PASADENA.  Los  Angeles  Co..  Cal. — 
Architects  Marston.  Van  Pelt  &  May- 
hurv  25  S.  Euclid  Ave.,  Pasadena,  and 
Frederick  Kennedy,  Jr.,  15  S.  ElMolmo, 
Pasadena,  associate,  are  preparing  pre- 
liminary plans  for  clubhouse  on  the 
corner  of  Marengo  Ave.  and  Broadway, 
Pasadena,  for  Pasadena  Post  of  Ameri- 
can Legion.  Four  stores.  2-storv  frame 
and  stucco,  art  stone  facing,  tile  rncf- 
ing  cement  and  hardwood  floor.",,  plate 
glass,  wrought  iron,  ornamental  iron. 
Cost,   $65,000.       

CHICO.  Butte  Co.,  Cal. — ^ArcWItects 
Cole  and  Brouchard.  First  National 
Bank  Bldg..  Chico.  are  taking  bids  for 
carpentry  work  in  connection  with 
proposed  Chico  Golf  Club  House.  Plans 
obtainable  from   the  architects. 

TUNA  CANYON.  L.  A.  Co.,  Cal — Sher- 
man T.  Allen.  737  N  Olive,  Burbank. 
is  organizing  National  Forest  Country 
Club  to  be  located  in  Tuna  Canyon. 
Golf  course,  swimming  pool,  tennis 
courts,  dance  hall  and  playground  are 
proposed. 
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Figures  To  Be  Taken  In  Two  Weeks. 
ADDITION  Cost,    $40,000 

SAN   JOSE.      Banta      Clara     Co.,      Cal., 

O'Connor's    Sanitarium. 
Two-story    frame    and    stucco    shingle 

roof  addition  to  hospital  for  nurses 

quarters. 
Owner   —   O'Connor's   Sanatarlum,    San 

Jose. 
Architect— Wolff   &   Hlgglns,    Auzerais 

Bldg.,  San  Jose. 

Sub-Figures   Being  Taken. 

SERVICE    BLDG.  Cost.    $29,860 

OAKLAND.    Alameda       Co..       Cal.       Del 

Valle  Farm   Site  near  Livermore. 
Two-story    frame    and    stucco    service 

station. 
Owner- — Alameda    County. 
Architect — Henry  H.  Meyers,  Kohl  Bldg 

San    Francisco. 
Contractor — F.  W.  Maurice,  1362  E-25th 

St.,   Oakland. 
Sub-bids  are  being  taken  on  electrical 
work,    painting,      plastering,      flooring, 

roofing  and   cement. 


HOSPITALS 


L09  ANGELES,  Los  Angeles  Co.,  Cal. 
Dent,  of  Construction  City  of  Los  An- 
geles Chas.  O.  Brittain.  supt.,  799  W. 
Santa  Barbara  Ave.,  are  preparing  pre- 
liminary plans  for  a  two-story  and 
basement  Class  A  police  sub-station 
and  emergencv  hospital,  on  north  side 
of  Pico  street,  between  Windsor  and 
Plymouth  Aves.     No  details  decided. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical  Key. 


Plaster 
Wall    Board 

(Patent   applied   for) 
The  Last  Word  In  Wall  Board. 


CALIFORinA  CEDAR  PRODUCTS  C0MPA5T 

STOCKTON,  CALIFORNIA 


SACRAMENTO.  Cal.  —  The  Sacra- 
mento County  Board  of  Supervisors 
have  a'warded  contracts  to  the  Latour- 
retts-Fical  Co.,  907  Front  St..  Sacra- 
mento, for  the  poTver  house  equipment 
at  $69,000.  limit  135  days  and  for  the 
electric  wiring  system  for  the  power 
house.  The  laundry  equipment  was 
awarded  to  the  American  Laundry  Ma- 
chinery Company.  5th  and  Howard  sts., 
San  Ftancisco.at  $24,847.  R.  A.  Herold, 
Forum  Building,  Sacramento,  Is  the 
architect. 


SAN  FRANCISCO — Clinton  Construc- 
tion Co..  923  Folsom  St..  general  con- 
tractors on  the  relief  home  buildings 
for  the  City  and  County  of  San  Fran- 
cisco, has  awarded  the  following  sub- 
contracts in  cojin6ction  with  the  pro- 
.iect:  Sheet  metal  work  to  Capitol  Art 
Metal  Co.;  ornamental  and  miscellane- 
ous iron  work  to  Monarch  Iron  Works; 
screens  to  Simpson  Manufacturing  Co.; 
marble    work    to    American    Marble    Co. 


HOTELS 


Working   Drawings   Being   Prepared. 

HOTEL  Cost.  260,000 

OAKLAND.  Alameda  Co.,  Cal.     Webster 
and  22nd  Sts. 

Four-story  reinforced  concrete  class  B 
hotel. 

Owner — Withheld. 

Architect — Chas.   W.   McCall,     Alameda 
County  Title   &   Ins.     Bldg.,     Oak- 
land. 
Plans  will  be  ready  for  bids  In  about 

a  month. 


Contract   To   Be   Awarded. 

HOTEL  Cost,  $ 

SAN  FRANCISCO.  SE  cor.  Jones  & 
Eddy  Sts. 

Six-story   and   basement   hotel. 

Owner — A.    Vayssie. 

Architect — F'abre  &  Hildebrand,  110 
Sutter  St.,   S.   F. 

Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket St.,  San  Francisco. 


LOS  ANGELES.  Cal. — Mann-Walker 
Bldg.  Co.,  416  I.  W.  Hellman  Bldg.  will 
start  work  at  once  on  4-story  class  C 
bldg.,  50x93  ft.,  at  5473  Santa  Monica 
Blvd.  for  Taft  &  Kane.  5751  Hollywood 
Blvd.  Four  stores,  lobby  and  48  hotel 
room's,  ea.  with  shower  and  toilet. 
Stucco  exter.,  cast  stone,  comp. ,  rf., 
plate  glass,  met.  frames  and  sash,  sky- 
lights fire  escapes,  marquise,  cement 
store  fls.,  tiled  bath  and  shower  fls., 
gas  rads.,  elec.  elevator;  $80,000. 


SEATTLE,  Wash. — Kilgren  and  Por- 
ter, L.  C.  Smith  Bldg.,  Seattle,  award- 
ed contract  for  excavation  work  in 
connection  with  6-sto  &  base,  hotel  and 
two-stoTy  garage  to  be  erected  at 
n.w.  corner  of  8th  Ave.  and  Union  St., 
for  Seattle  Leasehold  Co..  White  Bldg.. 
Seattle;  est.  cost  $175,000.  Six-story 
portion  will  be  used  for  hotel,  cover- 
ing area  of  60  by  120  ft.,  brick  and  mill 
construction;  garage,  reinforced  con- 
crete construction,  55  by  120  ft.  Andrew 
Mc(3uaker,  Melhorn  Bldg.,  Seattle,  ar- 
chitect. 


WATTS.  L.  A.  Co.,  Cal. — Ramsaur  Co. 
Watts,  contemplates  erecting  2-story 
store  and  hotel  bldg.  at  Main  and 
Compton,  Watts. 
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CEDARVILLE.  Modoc  Co.,  Cal. — Con- 
struction has  been  started  on  $35, COO 
hotel  building-  to  replace  the  Surprise 
Hotel;  will  contain  thirty  rooms.  Frank 
Page  is  owner. 


VENTURA,  Ventura  Co.,  Cal. — E.  D. 
Libbey  and  associates  contemplate 
erecting  large  hotel  at  Ojal.  C.  J.  Wil- 
cox, secretary  to  Mr.  Libbey.  Cost, 
$500,000. 


ICE  AND  COLD  STORAGE 
PLANTS 


TOMBSTOXE,    Ariz.    —    See    "Power 
Plants,"  this  issue.  Planned. 

YAKIMA,  Wash. — See  "Factories  and 
"Warehouses,"   this   issue.     Planned. 


PORTLAND.  Ore. — Until  Dec.  8,  10:30 
A.  M.,  bids  will  be  received  by  Multno- 
mah County  Commissioners,  405  Court- 
house, to  furnish  and  install  in  court- 
house, one  2-cylinder  refrigerating  ma- 
chine of  200  pounds  refrigerating  ca- 
pacity, electrically  operated,  auto- 
matically controlled,  control  actuated 
by  temperature  of  food  compartment, 
together  with  special  coils  of  ample 
size,  to  refrigerate  present  box  in 
county  jail  of  47  cubic  feet,  same  to  be 
equipped  with  one-half  (%)  horse 
power  direct  current  motor.  Cert, 
check  10%  payable  to  Board  of  County 
Commissioners  req.  Further  informa- 
tion obtainable  from  Amadee  M.  Smith, 
chairman  of  the  Board  of  County  Com- 
missioners. 


POWER  PLANTS 


SEATTLE,  Wash.— Until  Dec.  12,  10 
a.  m.,  bids  will  be  rec.  by  Wm.  D.  Free- 
man, city  purchasing  agent,  City-Coun- 
ty Bldg.,  to  fur.  f.  o.  b.  1035  Sixth  Ave., 
south,  750  ft.  300,000  cm.  3  conductor, 
26,000  volt  submarine  cable  with  neces- 
sary cable  and  splicing  material. 


TOMBSTONE,  Ariz.  —  Jules  L.  Ver- 
mersch,  Fairbanks,Morse  representa- 
tive. Phoenix,  Ariz.,  is  preparing  plans 
and  est.  for  new  light,  power  and  ice 
making  plant  here.  Bond  issue  to  fi- 
nance proposition  will  be  submitted 
to    voters   soon. 


SALEM.  Ore. — J.  N.  Hart,  Portland. 
files  application  with  State  Engineer's 
Office  for  permit  to  appropriate  water 
from  the  Deschutes  river  for  the  de- 
velopment of  34,000  theoretical  horse- 
power in  Wasco  county;  est.  cost,  $4,- 
000,000. 

Jas.  R.  WTieeler,  Winchester,  Ore., 
■files  application  seeking  permit  to  ap- 
propriate water  from  Mills  creek  for 
development  of  1500  theoretical  horse- 
power in  Douglas  county;  est.  cost, 
$60,000. 


TOatBSTONE.  Ariz. — .Tules  L.  Ver- 
mersch,  Fairbanks-Morse  representa- 
tive, Phoenix,  Ariz.,  is  preparing  plans 
and  estimates  for  new  light,  power  and 
ice  plant  here.  Bond  issue  to  finance 
proposition  will  be  submitted  to  voters 
soon. 


PUBLIC  BUILDINGS 


Bids  to  be  Called  For  in  About  Ten 
Days. 

FIREHOUSE.    ETC.  Cost,    $ 

WATSONVILLE.  Santa  Cruz  Co.,  Cal. 
Van   Ness   Ave.    near   Second   St. 

Two-story  reinforced  concrete  and  hol- 
low tile  firehouse  and  4-room  and 
bath  apartment  for  fire  chief,  35x 
50   feet. 

Owner — City    of    'Watsonville. 

Architect  —  Ralph  Wyckoff,  Growers 
Bank   Bldg.,    San    Jose. 


UKIAH,  Mendocino  Co.,  Cal. — Super- 
visors return  bids  unopened  to  con- 
struct vault  in  county  treasurer's  of- 
fice, due  to  fact  that  specifications  did 
not  call  for  vault  as  desired.  New  bids 
are  to  be  asked. 


Ready   for   Figures  In   Three   Weeks. 

CITY   HALL  Cost,    $40,000 

DUNSMUIR.   Siskiyou   Co.,   Cal. 

City  Hall  building,  reinforced  con- 
crete, cement  exterior,  tile  and 
composition  roof,  wood  and  cement 
floors.  One-Story  and  basement 
Spanish   mission  style. 

Owner — City    of   Dunsmuir. 

Architect — WooUett  &  Lamb,  Mull 
Bldg.,    Sacramento. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal 
— J.T".  Bannister,  6331  Hollywood  Blvd.. 
Los  Angeles,  awarded  contract  at  $209,- 
810  for  general  work  including  conr-rete. 
brick  and  tile  masonry,  carpf^ntry, 
composition  roofing  and  l.ath  and  plaster 
for  unit  No.  1.  Museum  of  History,  Art 
and  Science.  E.xposition  Park.  Plans  by, 
Allied  Architects  Association.  1136 
Citizens  National  Bank  Bldg.  Building 
will  be  three-story  and  basement,  150x 
200   ft.,   steel   frame. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— E.  V.  Collins.  1431  E.  16th  St..  sub- 
mitted low  bid  to  L.  A.  county  at  $44.- 
650  for  marble,  terrazzo  and  tile  floor 
and  wainscott  for  unit  No.  1,  Museum  of 
History.  Science  and  Art,  Exposition 
Park.  Plans  by  Allied  Architects  As- 
sociation, 1136  Citizens  National  Bank 
Bldg.  Other  bids:  L.  A.  Marble  &  Tile 
Co.,  Inc.,  $46,000;  Hilgartner  Marble  Co.. 
$47,000:  Hilt  Marble  Works,  $48,500:  Mt. 
Nebo  Marble  Co.,  $52,000;  Joseph  Musto 
Sons-Keenan  Co.,  $52,155;  Chas.  E.  Clif- 
ford Co..  Inc..  $56,916;  Weifenbach  Mar- 
ble &  Tile  Co.,  $59,047;  Sunset  Tile  & 
Marble  Co.,  $59,875. 


MONTEREY  PARK,  Los  Angeles  Co., 
Cal. — Gualano  &  Richardson,  1414  Val- 
ley Blvd.,  Alhambra,  are  preparing 
plans  for  two-story  building,  I<i0x52 
ft.,  at  the  corner  of  Wilson  and  Gorvey 
streets.  Monterey  Park,  for  C.  A. 
Weaver,  Monterey  Park.  Basement  for 
garage.  4  stores,  and  auditorium;  face 
brick,  composition  roof,  cement  and 
hardwood  floors,  gas  radiators,  srchi- 
tectural  terra  cotta,  plate  glass  and 
copper  fronts,  fire  <3rs..  fire  escapes,  sl;y- 
lights,  ornamental  iron,  siructural 
steel.  Cost,  $48,000.  Work  to  start 
about  Dec.  20. 


CONCMTE^A 

».>■■'%/    .-  f -*  VXau/Tua.! 


CPE 


SANPT  PI:aTT  is  a  member. 

•  •     • 

OF  THE  S.   F.  Rotary  Club. 

AND  VISITS   the  Rotary  Club. 

•  «     • 

AT  SACRAMENTO. 

•  *      •  .   f 

ON  THURSDAYS  (sometimes). 

•  «      • 

AND  THE  Rotarians  pick. 

•  •     • 

ON   SANDY,  producer. 

•  «      •  '  -.  ~ 
OF  CRUSHED  rock  and  sand. 

•  •     • 

NOT   LONG  ago. 

THE  S.   F.  club   held  a  drawing. 

AND  SANDY  won  the  prize. 

AND  THEY  placed. 

•  •     * 

IN  SANDY'S  arms. 

•  •     • 

IN  THE   ballroom. 

OF  THE  Palace  Hotel. 
A  21  POUND  live  turkey. 
AND  THEN  proceeded. 
TO    H.WE    some    fun. 
WITH  THE  sand  producer. 

AND  SANDY  has  to  admit. 

•  •      • 

THAT  A  live  turkey. 

IN  YOUR  arms. 

IN  A  fashionable  hotel. 

IS  ALMOST  as  embarrassing. 

AS  DREAjnXG. 

YOU  ARE  walking. 

DOWN  MAIN  street. 

•  *     • 

IN   YOUR    birthday   clothes. 

BUT    ANYONE. 

INCLUDING  SANDY  Pratt,  president. 

OF  THE  Pratt  Building  Material  Co. 

OF    MARYSVILLE.    Prattco    (Monteiey 
County). 


SACRAMENTO,   San  Francisco. 

•  •     • 

AND  PRATTROCK  (near  Folsom). 

•  •     « 

WILL   TAKE   a   lot. 

OF  PUNISHMENT. 

•  •      « 

FOR  THE  privilege. 

•  •     • 

OF   CARRYING   home,    free. 
A  BIG  21-lb.  turkey. 

BUT  SANDY  told  the  Rotarians. 

•  •     * 

A  FEW   things — about  turkeys. 

•  *     * 

THE   MOST   important   being. 

THAT  TURKEYS  require. 

•  *     • 

SAND   AND  gravel. 
IN  THEIR  gizzar 
TO  GRIND  thci; 

AND  SANDY  Pra 

•  *      • 

HAS  SHARP  sand. 
AND  HARD  gravel. 

FOR  FOWL  or  man. 

•  •      • 

CONCRETE   BUILDINGS   and    roads. 

"I   TH.VNK   you." 


A\  111  a  girl  eat  ice  cream?  Can  a 
duck  s-.vim?  Would  San<ly  Pratt,  pres- 
ident of  the  Pratt  Building  Material  Co. 
(sand,  crushed  rock,  washed  gravel  and 
rock  screenings  producer)  accept  a 
mamn.oth  turkey?  Sandy  has  the 
"sand"  to  take  an  army  of  live  turkeys. 
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PAN"  FRANCISCO — Preliminary  epecl- 

.  >ris  and  estimates  have  been  pre- 

by  llalph  Wiley,  chief  of  the  De- 

•  nt  of     Electricity,     for     an  elec- 

»ystem    to    Illuminate    the    dome 

city   hall.      The   lighting   system 

ost    apphoxiniately    $10,000.      The 

'.    of   Public   \Vorl<s    will   be   asked 

.      All    for    bids    on    this    work    in    the 

mmedlate  future. 


0.\KL^\.SD.    Cal.— Until    Dec.    8,    9    P. 

'      i-i'ls    will    be    received    by    Chas.    S. 

■  .    Secretary,      Board     of   Library 

•  rs,  Hth  and  Grove  Sts.,  to  fur. 
-itall  heating  equipment  In  branch 
•  i  Oakland  Free  Library,  652  Hth 
.ins  obtainable  from  Sect'y.    Cert. 

lO^  payable  to  Kugene  K.  Stur- 
ly  clerk,  req.  with  bid.  Bond  of 
will     be     required     of     successful 


ixLA.VD,    Alameda    Co..   Cal. — Bids 

received    as    follows    by    Geo.    E. 

Clerk    of    Alameda    County    on 

:,  for  the  construction  of  a  vault 
e  Treasurer's  office  In  the  City 
Henry    H.    Meyers,    Kohl   Bulld- 

-' in  Francisco,  is  the  architect, 
ntract  was  awarded  to  M.  G. 
Co.,  115  Front  St.,  San  Francisco. 

West  Co..  S.   F ;  9,975 

in   Safe  Co.,   S.   L 10,898 


-  ANGELES.  Los  Angoles  Co.,  Cal. 

I   Hallin,   909  N.  Alvarado  St..   has 

act    for    excavation    and    concrete 

for  two-story  Class  C  dance  hall. 

pe  St.,  between  11th  and  12th  Sts., 

C.  Bower  Corp..  Leland  S.  Bower, 

i'cr,  816  Hibernian  Bldg.;  E.  E.  B. 

idus.      designer,      1506      Wilshire 

ballroom,      refreshment      room, 

s,      balcony,      restrooms,      ladies' 

iugroom.  Janitor's  apartment;  49x 

feet,  brick  and  plaster,  composition 

Oflng,  basement,  structural  steel,  oak 

i    and    cement    floors,    steel    trusses, 

rllghts,  ornamental  iron,  plate  glass. 

Bt,  $30,000. 


RESIDENCES 


Fie-iires   to  be   Called  For  End  of  Next 

DEX'CE  Cost,    $12,000 

vELET,  Alameda  Co.,  Cal.  Euclid 
venue. 

tory    and    basement    frame    and 
tiicco    residence. 
r — Mrs.    Chapman, 
tect — H.    H.    Gutterson,    526    Pow- 
11   St.,   S.  F. 


act  Awarded. 
.  T'EXCE  Cost,    $26,000 

MATEO,  San  Mateo  Co.,  Cal. 

tory  frame  and  stucco  residence. 
:ie  roof,  'J  rooms,  4  bathrooms,  ga- 
ig-e   with   living  quarters,   stables, 
i.imming  pool. 
1— T.   A.    Blair,    S.   F. 
tect — Chas.    E.   J.    Rogers,    Phelan 
Ifig..   San   Francisco. 
actor — Mcintosh  Bros.,   180   Jessie 
I  .    San   Francisco. 


let    Awarded. 

DEXCE  Cost,    $22,319 

FRANCISCO,    St.    Francis      Wood, 
nta   Clara   Ave. 
-tory  frame  and  plaster  residence. 
' — Mrs.   Elsa   E.   Hougaard. 
rcct— H.    H.    Gutterson,    526    Pow- 
11    St..   S.   F. 

ictor — Mattock      &      Feasey,    251 
Cearny    St.,    S.   F. 


To  He  Done  By  Days  Labor. 

RESIDENCE  Cost,    $10,000 

; OAKLAND,    Alameda    Co.,    Cal.,    Mont- 
J         Clair   Tract. 

j'Two-story  frame  and  stucco  residence, 
'  '         Italian   architecture,    tile    roof. 
.  iOwner — A.    J.    Aaroe,    5i3th    and    Grove 
r  Sts.,    Oakland. 

1 1  Architect — Frederick   H.    Reimers,    Tri- 
I  ]         bune  Tower,  Oakland. 

Contract  Awarded. 

RESIDENICE  Cost,   $15,809 

SAN    FRANCISCO.      Lot    10    BLK   5,    St. 
i         Francis  Wood. 
.Frame  residence. 

lOwner — Homes    Loan    Corp.,    278    Post 
I         St.,  San  Francisco. 

Architect — Roland    I.     SJtringham,     260 
California   St.,   San   Francisco. 

Contractor — Henry     Pjapenhausen,     532 

3rd  Ave.,  San  Francisco. 
I 


Plans  Being  Prepared. 

HUNGALOW  Cost.  $7500 

SAN  JOSE,  Santa  Clara  Co.,  Cal.,  Fruit- 
vale  Ave. 

Seven-room  frame  and  stucco  bunga- 
low. 

Owner — Mr.  D.  Dl  Flore 

Architect — Wolff  &  Higgins,  Auzerals 
Bldg.,   San   Jose. 

Working   Drawings    Being   Prepared. 
BUNGALOWS  Cost,  $3500  each 

NEAR   COLFAX,      Cal.      Four      1-story 

frame   and   stucco   bungalows. 
Owner — Withheld. 
Architect — Pabre     cS:     Hildebrand,     110 

Sutter  St.,   San   Francisco. 


Contract  Awarded. 

IU5SIDENCE  Cost,    $23,750 

SAN  FRANCISCO.  San  Fernando  Ave. 
&  Monterey  Blvd. 

Owner — E.  W.  Lick.  894  Chestnut  St., 
San    Francisco. 

Architect — J.  W.  Dolliver,  Monadnock 
Bldg.,    S.   F. 

Contractor — James  Furlong,  Monad- 
nock Bldg.,  S.  F. 


Contract   Awarded. 

DWELLINGS  Cost,   $11,500 

SAN  MATEO,   San  Mateo   Co.,  Cal.,  Lot 

246  Sub.  No.  3. 
Two    frame    dwellings. 
Owner — Oscar    C.    Balderman    Jr.,    San 

Mateo.  _         „., 

Contractor — Mitchell-Jackson    Co,,    235 

3rd   St.,   San   Mateo. 

Contract   Awarded.  • 

DWELLING  Cost,   $11,000 

BERKELEY.  Alameda  Co.,  Cal.  No.  3b 
El    Camino    Real. 

Two-storv    8-rooni   dwelling. 

Owner — W.  Dinwiddie,  Durant  Ave., 
Berkelev. 

Architect — (^has.  Davis,  A.  C.  A.  &  T.  I. 
Bldg..   Oakland. 

Contractor— Albert  Haskell,  4331  Mont- 
gomery  St.,    Oakland, 

Completing  Plans— To  be  Done  by 
Day's  Work.  ..,„„. 

RESIDENCES  $10,000  to   $15,000   ea 

SAN  FRANCISCO.  Sloat  Blvd.  and 
Nineteenth   Avenue. 

Four  two-story  frame  and  stucco  resi- 
dences. ^      ,,    ,, 

Owner — c.  E.  Hawkins,  rep.  by  Mudd- 
White  Realty  Co.,  Alaska  Com. 
Bldg.,  San  Francisco. 

Architect — J.    J.    Rankin,    57    Post    St., 
San   Francisco. 
This  is  the  second  group  of  100  houses 

to  be  erected  by  this  company. 

Low   bidder   on   General   Contract. 

RESIDENCE  Cost  Appros.,  $d1,000 

PIEDMONT.  Sea  Cliff  Ave. 

Two-story  frame  and  stucco  residence 
of  Italian  architecture  with  terra 
cotta   tile   roof    (9   rooms). 

Owner — Withheld. 

Architect — C.    W.    McCall.   Alameda   Co. 
Title  &  Ins.  Bldg.,  Oakland. 
.Mbert   A.   Haskell,   4331   Montgomery 

St     Oakland,   was   low   bidder   at  about 

$.51,000.   Other   bidders   were   A.   Cedar- 

borg.  H.  C.  Andresen,  and  Emil  Person, 

all  of  Oakland.  Bids  were  taken  under 

advisement. 


CLAWSON    PATENT 
CHIMNEY   CO. 

OIiAWSON'S   PATENT  CHIMNEY 

1m  the  Moat   Complete  on  the 

Market 

CLA  WSON'S    FTTRNAOE    GRATE 
for  Gas,  Coal  or  ^'ood 

OLAWSON'S 

HOODS  and  DAMPERS  for 

Open   Fireplace* 

E^xperta   In    Oarine   Smoky   Fines 
and  In  VentllatbiK 

Terra  Cotta  and  GalTanJred  Iron 

Chimney  Top*  Erected 

Chimney  Sweeping 

149  GOUGH   STREET 
Phone  Park  60»Z       San  inranclsco 


Contract  Awarded. 

DWELLI.VGS  Cost,  $3000  each 

KICH.MO.ND,   Contra  Costa  Co.,   Cal.     S 

Pennsylvania  St.,   bet.   2nd  and  3rd 

Streets. 
Five   ene-story   frame   dwellings. 
Owner — D.    B.    Coleman,    I'aci&c    Bldg., 

San   Francisco. 
Architect — None. 
Contractor — J.    P.    Tyhurst,      715     Mac- 

donald  Ave.,   Richmond. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Hockensmith  Engr.  &  Constr.  Co., 
2732  Glendale  Blvd.,  has  completed 
working  plans  and  has  contract  at  $43,- 
000  for  18-unit,  64-room  residence  court 
in  Lexington  Ave.  for  Mae  B.  Ranger. 
Two-story  frame  and  stucco,  shingle 
roofing,  hardwood  floors,  tiled  baths  and 
drainboards,  wall  beds,  gas  radiators, 
automatic  water  heaters,  pine  trim,  tile 
mantels. 


INGLEWOOD,  L.  A.  Co.,  Cal— S.  Sher- 
man, Inglewood  has  purchased  through 
Muray  &  Hall,  Hawthorne,  property  at 
cor.  Freeman  Ave.  and  Center  Street, 
where  he  contemplates  erecting  15 
dwellings. 


AiHAMBRA,  Los  Angeles  Co.,  Cal. — 
Hennessy  Bros.,  300  Lane  Mortgage 
Bldg.,  Los  Angeles,  have  started  work 
on  thirteen  6-room  frame  bungalows 
in  Emery  Park  Tract,  Alhambra,  for  D. 
Wendel  Eckerman,  1304  Milton  Ave., 
Los  Angeles.  Composition  roofs,  oak 
floors,  tiled  baths  and  sinks.  Cost,  $65,- 
000.  Mr.  Eckerman  plans  to  build  other 
bungalows  of  the  same  type  in  Alham- 
bra. 


SCHOOLS 


Preliminary   Plans   Being   Prepared. 

SCHOOL  Approx.    $200,000 

SAN  FRANCISCO.  Jones  and  Chestnut 
Streets. 

Fireproof  building  for  California  School 
of  Fine  Arts  (size  and  type  of  con- 
struction not  decided). 

Owner — San  Francisco  Art  Association, 
999  California  St.,  San  Francisco. 

Architect  —  Bakewell  &  Brown,  261 
Kearny   St.,    San   Francisco. 


Contracts    Awarded. 

SCHOOL  Cost,   $50,000 

ROSEVILLE,  Placer  Co.,  Cal. 

One-story  reinforced  concrete  elemen- 
tary school  building. 

Owner  —  Rosevllle  Elementary  School 
District. 

Architect — Norman  R.  Coulter  46  Kear- 
ny St.,   San   Francisco. 

General  contract  awarded  to  Chas.  Ma- 
brey,  Ochsner  Bldg.,  Sacramento, 
on  Prop.  2  for  concrete  construc- 
tion at  $33,560. 

Heating  to  Knittle-Cashel  Co.,  225  5th 
St.,  San  Francisco. 


Completing   Plans — Ready    for   Figures 

in  Three  Weeks. 
SCHOOL  Cost,    $50,000 

SAN  RAFAEL,  Marin  Co.,   Cal.   SW   4th 

and    E    Streets. 
Two-story  brick  grammar  school,  Eng- 
lish    architecture      (5     classrooms, 
teachers'   rooms,   etc.) 
Owner — San  Rafael  Board  of  Education 
Architect   —   Benj.    Stiles    Hayne,    2401 
Jackson  St.,  San  Francisco. 


Opening  Date  of  Bids  Postponed. 
GYMNASIUM  Cost,    $20,000 

(1st  unit  $8000) 
VALLEJO,    Solano    Co.,    Cal. 
One-story  frame  gymnasium   (1st  unit) 
Owner — Board  of  Education  of  Vallejo. 
Architect — W.  A.  Jones,  Vallejo. 

Opening  of  bids  for  general  contract 
has  been  postponed  from  Dec.  2,  1924, 
to  Dec.    16,    1924,   at   8   o'clock. 


Completing  Working  Drawings.  Ready 
for   Figures   Within   a   Month. 

SCHOOL  Cost,    $450,000 

EUREKA,  Humboldt  Co.,  Cal. 

Two-story  and  part  basement  reinforc- 
ed concrete  high  school  (30  rooms, 
auditorium  and  2  gymnasiums). 

Owner — Eureka  High   School  District. 

Architect — John  J.  Donovan,  Tapscott 
Bldg.,  Oakland. 
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TXJELOCK,  Stanislaus  Co.,  CaL — Bids 
were  received  Dec.  1,  1924,  8  p.  m.  by 
A.  G.  Crowell,  Clerk  of  Tnrlock  Union 
High  School  District,  tor  the  construc- 
tion of  a  two-story  brick  auditorium 
building  with  a  seating  capacity  of 
1300  persons.  W.  H.  Weeks.  369  Pine 
street,  San  Francisco,  is  the  architect. 
Bids  ran  high  and  were  takem  under 
advisement  for  one  week.  Following 
is   the   complete    list: 

Generml    Contrmet 

(1)  Frame  construction;  (2)  brick 
veneer;    (3)    alternate: 

Swenton  Constr.  Co.,  Turlock,  (1) 
$71,278;  (2)  »79,132;  (3)  »868.  R.  W. 
MoUer,  San  Francisco,  (1)  ?75,728;  (2) 
183,847;  (3)  $348.  P.  T.  Walstrom, 
Turlock,  (1)  }92,l)00:  (2)  $90,000;  (3) 
$440.  J.  Fritz,  Turlock,  (1)  $82,720; 
(2)  $90,720;  f3)  $868;  West  Coast 
Constr.  Co.,  San  Francisco,  (1>  $83,578; 
12)    $100,000;    (3)    $300. 

Heatins  and  Veatilatliis 

A.  Thorson,  Turlock.  $3,044.76;  alt. 
$2  033.83  McMullin  and  Young,  $3,170; 
alt  $2,538.  Turlock  Plumbing  Co., 
Turlock,  $3,184.50;  alt.  $2,293.  Geo.  A. 
Schuster,  Oakland,  $3,361;  alt.  $3,540. 
T  J  Kennedy,  Martinez,  $3,665;  alt. 
$2,762.  Carl  T.  DoeU.  Oakland,  $3,845; 
alL  $3,318.  W.  &  J.  Bays,  Oakland, 
$3,899;    alt.    $3,100. 

Hemet,  Riverside  Co.,  Cal. — ^Until  2 
P.  M.,  Dec.  8,  bids  will  be  received  by 
Hemet  Union  High  School  for  building 
materials  for  gymnasium  and  junior 
high  building,  as  follows;  Sand, 
crushed  rock,  cement.  Lumber,  reinforc- 
ing steel,  used  cement  mixer,  roofing 
materials,  electric  supplies,  windows, 
doors,  linoleum,  steel  lockers,  plumbing, 
plastering,  1  hot  air  heating  plant, 
steam  heating  plant,  paint,  stage  cur- 
tians,  chairs,  gymnasium  equipment, 
hot  water  tank.  Specifications  on  file 
with  supt.  of  Hemet  schools.  Buildings 
are  to  be  erected  by  students  in  ac- 
cordance with  plana  by  Fay  R.  Spang- 
ler,    410    W.   19th   St.,   Santa.  Ana. 


, HUNTINGTON  PARK,  Los  Angeles  Co., 
CaL — Until  8  P.  IL,  Dec.  17,  bids  will  be 
received  by  trustees  of  Huntington 
Park  Union  High  School  District  for 
addition  to  liberal  arts  building  at  high 
school  site,  Huntington  Park.  Sepa- 
rate bids  for  general  work,  wiring, 
heating,  painting,  plumbing  and  cabinet 
work-  Alfred  W.  Rea  and  Chas.  E. 
Garatang,  903  Trust  &  Savings  Bldg., 
Los  Angeles,  are  the  architects.  Di- 
mensions, 162x66  feet,  with  an  exten- 
sion, 50x66  ft.,  with  connecting  colistera 
2-story  24-rm.,  brick  walls,  red  pressed 
brick  and  stucco  exterior,  composition 
roofing,  pine  trim.     Cost,  $130,000. 


GERLACH,  Nevada  —  Until  Dec.  8, 
bids  will  be  rec.  by  Mont  E.  Hutchison, 
clerk,  Gerlach  Consolidated  School  Dis- 
trict No.  27,  to  construct  addition  for 
school.  Plans  obtainable  from  clerk  at 
Gerlach. 


SALINAS,  Monterey  Co.,  Cal. — Until 
Dec.  11,  7:30  p.  m.,  bids  will  be  re- 
ceived by  Frank  S.  Clark,  clerk  Salinas 
Union  High  School  District,  to  const. 
4000  sq,  ft.  cone,  walks  at  high  school 
grounds.  Specifications  obtainable  from 
clerk. 


CAMBRIA,  San  Luis  Obispo  Co.,  Cal. 
— Architect  O.  L.  Clark,  1418  Chapman 
Bldg.,  Los  Angeles,  is  completing  plans 
for  a  one-story  and  basement  high 
school  building  at  Cambria,  for  the 
Caambria  Union  High  School  District. 
Auditorium  to  seat  350,  classrooms  and 
offices;  brick  walls,  composition  roofing, 
maple  and  cement  floors,  rug.  brick 
facing,  steam  heating  system,  pine  trim, 
slate  blackboards.  Cost,  $60,000.  Bids 
will  be   taken    in    30    days. 


VALLEJO,  Solano  Co.,  CaL — Board  of 
Educatin,  Elmer  Lt  Cave,  Sect'y.,  has 
extended  time  to  open  bids  on  Senior 
High  School  gymnasium  building  front! 
Dec.  6  to  Dec.  16,  8  P.  iL  W.  A.  Jone*,) 
architect,  403  Alameda  St.,  Vallejo 


WATTS,  Los  Angeles  Co.,  Cal. — Until 
12  noon,  Dec.  18,  bids  will  be  received 
by  O.  F.  Thompson,  Supt.  of  Compton 
Union  High  School  District,  for  high 
school  building  at  Watts.  Plans  and 
specifications  obtainable  from  .\rciiitect 
Frank  iL  Goodwin,  207  W.  Main  St., 
Compton,  upon  deposit  of  $25,  return- 
able. Cert,  check  or  bond  5%.  An- 
drew Herskind,  clerk.  Main  building  BANKS.  STORES  &  OFFICES 
will  be  two-story,  237x85   ft.,  semi-fire-  ' 

proof  construction,  and  will  contain  16 
classroombs  and  assembly  hall.  Do- 
mestic science  and  manual  training 
departments  will  be  housed  in  sepa- 
rate buildings  with  connecting  arcade. 
Tudor  period  type  of  architecture. 
Ruff,  brick  and  art  stone  exterior,  com- 
position roof,  maple  floors,  gas  steam 
radiators.  Plans  provide  for  future 
auditorium.  Appropriation  is  betweeu 
$115,000   and    $125,000. 


i 


SAN  PEDRO,  Los  Angeles  Co.,  CaL — 
Until  9  A.  M.,  Dec.  10,  bids  will  be  re- 
ceived by  Los  Angeles  Board  of  Educa- 
tion for  tennis  courts  and  fence  at 
East  San  Pedro  scheel.  Plans  and 
speclflcations  on  file  at  730  Security 
Lldg.  Cert,  or  cash,  check  or  bonk,  5%. 
Wm.  A.  Sheldon,  secretary. 


Sub-Bids   Being  Taken. 

STORE,    OFFICE    BLDG.      Cost,    $60,000 

S.AN    AN.SErLMO.    Marin    Co.,    CaL,   Pine 

St.    and   San   Anselmo   Ave. 
Three-story    reinforced    concrete    store 

and    ofllce    bldg..    Spanish    Rennal- 

aance    style    architecture. 
Owner — G.   Franchini   and   Chas.   Paga- 

ninu 
Designer    and    Contractor  —  S.    Rasori, 

410    Williams    Bldg..    S.    P. 
Figures    being    taken    on      plumbing, 
electricity,      reinforcing      steel,      plate 
glass,    tile,    plastering,    etc. 


LOS  ANGELES,  Los  Angeles  <;5.,  Ci. 
— Architects  Wm.  Lee  WooUett  ami    • 
W.    Eager,    1211    Pacific    Mutual    i'la^ 
are    completing    working    plans    for     i 
three-story    Class    C    girls'     dorrait-.r 
building    on     36th    St.    near    Univers.y 
Ave.,    for   University  of   Southiin    Ca     - 
fornia;   rooms  and  accoinmodati^ns    i 
100  girls,  kitchen  and  diningroom.  i.- 
lities    for    200,    laundry,    loung.?s,    lo: 
and    recreation    hall;    120x90    ft.,    br;f   ; 
pressed  brick  facing,  tile  roofing',  ba--  ■ 
ment,    steam    heating    system,    stMrae-, 
water   heater,    cast  stone   trim   and    •^-:  - 
trance,    pine    and    hardwood   floors    a.'- 
trim,    metal      lath,    tiled      toilets      a  - 
baths,  ornamental  iron.     Cost,  $100, i; 
Bids  will  be  taken  soon. 

WATTS,  Los  Angeles  Co.,  CaL — Unt:: 
12  noon.  Dec.  18,  bids  will  be  receiv-d 
by  O.  F.  Thompson,  Supt.  of  Comptjr. 
Union  High  School  District,  for  high 
school  building  at  Watts.  Plans  and 
specifications  obtainable  from  Arctiitect 
Frank  M.  Goodwin,  207  W.  Mam  St., 
Compton,  upon  deposit  of  $25,  return- 
able. Cert,  check  or  bond,  5%.  An- 
drew Herskind,  clerk. 


LOS  ANGELES,  Los  Angeles  Co.,  CaL 
— Architect  Lloyd  RaUy,  1019  Wright- 
Callender  Bldg.,  has  completed  plans 
for  a  one-story  and  part  two-story  14- 
unit  school  addition  at  the  Fremont 
.\ve.  School  site  for  the  Board  of  Edu- 
cation; main  building,  1-story  and  part 
basement,  80x50  ft.,  with  2-story  wing, 
60x109  ft.,  brick,  stone  trim,  tile  roof- 
ing, steam  heating,  maple  floors,  re- 
inforced concrete  corridor  and  stair 
construction,  slate  blackboards,  pine 
trim.  Cost,  $90,000.  Board  of  Educa- 
tion   will    take    bids    soon. 


-"^ 


Mailing  Lists 


DteiaeU  aaJdt  xConfldeace  la  a 
plant  at  wlotw  gntyrth^"  The  «<m- 
lldene«  which  architect*,  con- 
tractors, and  oTmera  everywhere 
have  In  Qoandt-ntiaUty  juJntlng 
and  deeorattnjT  acrvice  haii  been 
eatabllahed  through  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  past  40  rears. 
■Whether  the  Job  be  larse  or 
small,  oor  paramount  interest  is 
to  a4^eve  the  best  result  and 
Blve  full  valne  lor  every  doUar 
expended.  Q.nandt-analitT  serv- 
ice Is  a  dependable  service  and 
wlU  fnlflll  aU  Tonr  reqnlrements. 


A.  Quandf  &  Sons 

Painters  -  Decorators 


WHITCO 

CASEMENT  HARDWARE 

Makes    the    Sash    Self-adjusting. 

No  Hinges  or  Adjuatsra  Are  Re- 
quired. 

It  18  Non-rattling. 

All  Hardware  Is  Entirely  Con- 
cealed. 

No  Special  Sash  or  Frame  Detail 
Required. 

One  Size  Hardware  Fits  All  Sash. 

May  Be  Installed  to  Swing  to 
Right  or  Left. 

EasUy  Fitted  to  Old  or  New  Sash. 

Outside  of  Sash  Easily  Washed 
From  Inside  of  Room. 

WHITCO  HARDWARE  takes  the 
place  of  both  hinges  and  ad- 
justers. 


Each  set  Is  packed  in  a  neat 
carton  g  inches  long  and  1  Inch 
square,  which  contains  full  In- 
stalling Instructions. 


Manufactured  by 


IDEALSS  INHBUiDINGUsrenAUES 
365  Market  Street 


iiuruuy, 
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-iilract  Awarded,  ..„  ,._ 

.VIOUKS.   etc.  Cost.    »18,198 

UUliLlNOAME.     San   Mateo     Co..     Cal. 

Howard   Street. 
One-siory  reinforced  concrete  and  hol- 
low ttle  building  (2)  stores  and  (2> 
shops. 
■  unor — Ernost  C.  Douglas.  1266  Cortez 

St.,   Burllngame. 
iiL-hitcct — Kubn   &  Edwards.  Commer- 
cial Bldg.,  San  Francisco. 
•  ntractor — L.  Uioguardl,  323  Highland 
Ave..  San  Mateo. 


oiitract  Awarded. 

rOKE   BL,DG.  Cost,   J17,000 

•AKLAND,     Alameda     Co.,     Cal.,     cor. 

Grand  Ave.   and   Blvd.   Way. 
iic-story   brick   store   bldg. 
■  wner — H.  Goldwatcr,   lilst  and  Broad- 
way.  Oakland, 
-rchltect — None. 

uatractor — F.    A.    Muller.    805    Syndi- 
cate Bldg..   S.  F. 


Contract  Awarded. 

BUILDING  Cost,  »10,000 

KICHMOND.   Macdonald  Ave.   bet.   13th 

and   14th 
Two-story    brick    building. 
Owner— P.   M.   Black,   2316  Brooks  Ave. 

Richmond. 
Contractor — Tandy  &  Thels.  234  Chans- 

lor  Ave.  .llichraond. 


lontract    Awarded. 

,<TOUE  BLDG.  Cost,  $9,470 

M.\11TI.N"EZ,      Contra     Costa     Co.,    Cal. 

Alain  and  Las  Juntas  Sts. 

iie-stury   brick  store   building,  37x100. 

'wner — M.    11.     Jones,    Baltour    Bldg., 

San   Francisco. 
\rchitect — James  T.   Narbelt.   910  Mac- 

donald    Ave.,    Kichmond. 
oiitractor — H.   S.   Mendenhall,   Martin- 
ez. Cal. 


~ub-Contracts  Awarded. 

STORE  Cost  Approx.,   $110,000 

\LI.NAS,  Monterey  Co.,   Cal. 
uo-story   reinforced   concrete   depart- 
ment  store. 

uwner  —  Farmers  Mercantile  Associa- 
tion, Salinas. 

.\ rchltect — Wyckoff  &  White.  Growers 
Bank  Bldg.,  San  Jose. 

ijontractor — West  Coast  Con^tr.  Co., 
519    California    St.,    San    Francisco. 

riub-conlracts    awarded    as    follows: 

Lumber:  Tynan  Lumber  Co.,  E  Alisal 
St.,    Salinas. 

llelnforcing  Steel:  Tuscon  Steel  Co.,  709 
Mission   St.,    S.   F. 

steel  Snsh:  Detroit  Steel  Products  Co. 
251  Kearny  St.,  S.  F. 

Keintoreing  Steel;  Truscon  Steel  Co  709 
Manufacturing  Co..  617  Bryant  St., 
San  Francisco. 

MilUvork:  S.  H.  Chase  Lumber  Co.,  547 
W.   Santa  Clara,   San   Jose. 


Owner   Taking    Bids    fur   Elevator   and 

Hoofing. 
STORE    ETC.  Cost,    $90,000 

.-^A.X  FRANCISCO,   S  Market  St.   140  W 

Tenth  St. 
Three-story   and   basement   brick   store 

and    loft    building,    50x140. 
owner  —  Symon  Bros.,  1525  Market  St., 

San   Francisco. 
Designer  &  Contractor — R.  McLeran  Co 

Hearst  Bldg.,   San  Francisco. 
As    previously    reported,    steel    sash 
was  awarded  to  Michel  &  Pfeffer,  1425 
Harrison    St.;    iron    work    to    Schrader 
iron  Works,  1247  Harrison  St.,  S.  F. 


Completing   Plans — Ready    for   Figures 

in  About  a  Weelt. 
STGIIE  BLDG.  Cost,  $50,000 

BURLINGAME.  Primrose  Rd.  and  Bur- 

lingame  Ave. 
One-story  and  mezz.  class  C  store  bldg. 
Owner — Levy  Bros. 
Architect — E.    L.    Norberg,    593    Market 

St.,    S.    F. 


Contract  Awarded  _    ,_„ 

BANK  BLDG.  Cost,  $20,000 

VALLEJO,  Solano  Co.,  Cal.  Georgia  and 

Sacramento   Sts. 
One-story      and      mezzanine   cement   or 

brick    bank    bldg. 
Owner — L.  G.  Harrier  &  R.  J.  R.  Aden, 

508  V4    Sacramento   St.,   Vallejo,   CaL 
Designer  —  John    Sullivan,   Tallac   and 

Shasta    Sts.,    Berkeley. 


Sub-Contracts  Awarded. 

OFFICE    BLDG.  Cost,   $35,000 

SAN  FKANCISCO.  Ocean  Avenue  and 
Watson   Street. 

One-story  reinforced  concrete  branch 
Post   Office    building. 

Owner — Louis  R.  Lurle  Co. 

Architect — «'Brien  Bros..  315  Mont- 
gomery  St.,   San    Francisco. 

Lessees — United    Slates   Government. 

Contractor — Industrial  Constr.  Co..  815 
Bryant   St.,   San   Francisco. 

Rcinforeing;  liteel  awarded  to  Gunn 
Carle   &   Co.,   444   Market  St..   S.   F. 

Plastering — Francis  O'Reilly.  180  Jes- 
sie  St..    S.   F. 

ElectrlciU  'Work — Fred  Wilson  Co.,  520 
Valencia   Sa.,   S.   F. 

I'liunbing  &  Heating — J.  J;  McLeod. 
1246   Golden   Gate  Ave.,   S.   F. 

MUl  Work — Empire  Mill,  750  Bryant, 
San  Francisco. 

Lumber — J.  H.  McCallura,  748  Bryant 
San  Francisco. 

Steel  Sash. — U.  S.  Metal  Products,  330 
lOlh   St..   S.   F. 


Bids  Being  Taken  for  General  Contract 
BUILDING  Cost,    $50,000 

SAN      FRANCISCO,      W      Embarcadero 

45.10  N  Howard. 
One-story   class   C  store   building  with 

wooden   pile    foundation. 
Owner — Pope   &    Talbot   Land   Co. 
.\rchitect— J.  E.  Krafft  &  Sons,  Phelan 

Bldg.,    S.    F. 
Contract   to   be   awarded   shortly   for 
Pile       Foundation,       E^xcavating       and 
Pumping. 


Bids  To  Be  Taken  In  Two  Weeks. 

OFFICE  &  PRINTING  PLANT      $40,000 

SAN  JOSE.  Santa  Clara  Co.,  Cal.,  2nd  St 
and  Santa  Clara. 

One  and  part  2-story  reinforced  con- 
•rete  office  &  printing  plant  bldg. 

Owner — W.  L.  Atkinson  Co.  and  Asso- 
ciates, 28  E  Santa  Clara  St.,  San 
Jose. 

Architect — Wolff  &  Higgins,  Auzerais 
Bldg.,  San  Jose. 


Contract  Awarded. 

AUTO  SHOW  ROOM  Cost,  $10,000 

OAKLAND,  Alameda  Co.,  Cal.  510  Lake 
Park  Ave. 

One-story   brick  auto  show  room. 

Owner — A.  W.  Keil,  510  Lake  Ave..  Oak- 
land. 

Architect — Schirmer  Bugbee  Co.,  Thay- 
er Bldg.,  Oakland. 

Contractor — Dinnie  Construction  Co., 
3757   Broadway,  Oakland. 


Segregated  Figures  To  Be  Taken  Next 

Week. 
STORE  BLDG.  Cost,  $--— 

BERKELEY,    Alameda    Co.,    Cal.,     All- 

ston  Way. 
One-story      reinforced     concrete     store 

bldg.,    40    X    120   ft.    (7    stores). 
Owner — Chas.  W.  Heyer  Jr.  Mills  Bldg. 

San  Francisco. 
Architect — Chas.     W.     McCall,  Alameda 

County  Title  &  Ins.  Bldg.,  Oakland. 

Contract   Awarded. 
ALTERATIONS   &  ADDITIONS 

Cost,  $40,000 
FRESNO,    Fresno    Co.,    Cal.      Fulton    & 

Merced  Sts. 
Extensive  alterations  and  additions  on 

2-story    building,    converting    into 

several    stores,   etc. 
Owner — Owl    Drug    Co.,    Fresno,    Cal. 
Designer  &  Contractor— Oliver  Duval  & 

Son,  Daziel  Bldg.,  Oakland. 

Contract  Awarded.  .,„„„„ 

BUILDING  Cost,  $12,000 

HAYW'ARD,  Alameda  Co.,  Cal.  A  St. 
near  Castro. 

Two-story  reinforced  concrete  office 
building.  „   , 

Owner — George  Oakes,  Jr.,  Pub.  Hay- 
ward  W'eekly  Journal,   Hayward. 

Architect — E.  P.  Whiteman.  Main  St., 
Hayward,   Cal. 

Contractor — James  Willison,  A  &  Myr- 
tle Sts.,  Hayward. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 

J.    c.    Bannister,       6331       Hollywood 

Blvd.,  awarded  general  contract  at 
about  $185,000  for  12-story  and  base- 
ment Class  A  addition  on  Spring  St.  ad- 
joining Trust  A:  Savings  Bldg.  for 
Bank.  John  and  Donald  i'arkinson,  420 
Title  Insurance  Bldg.,  are  the  archi- 
tects. Capt.  R.  McC.  Benlield,  603  Trust 
&  Savings  Bldg.,  engineer.  Reinforced 
concrete,  terra  cotta  facing,  first  4 
stories  designed  for  bank  purposes, 
upper  stories  for  offices. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Wm.  Simpson  Constr.  Co.,  915  Bank 
of  Italy  Bldg.,  will  erect  a  13-story  and 
basement  Class  A  medical  otEce  build- 
ingat  the  southeast  corner  of  Eighth 
and  Francisco  Sts.  for  Dr.  F.  E.  Morgan 
and  associates.  Architects  Walker  & 
Eisen,  701  Great  Republic  Life  Bldg., 
are  completing  plans.  Dimensions.  lOOX 
184  ft.,  reinforced  concrete  construc- 
tion, pressed  brick  and  terra  cotta  fac- 
ing, plate  glass,  marble  and  tile  work, 
elevators,   steam  heat. 

CHEHALIS,  Wash.— Archt.  J.  De  F. 
Griffin,  Chehalis,  preparing  plans  for 
one-story  STa  by  100  ft.,  brick  and 
terra  cotta  bank  building  for  Lewis 
County  Savings  and  Loan  Assn.  Will  be 
erected  at  Park  St.  and  Pacific  Ave. 


Carpentrv.   Ornamental  Iron  and   Sheet 

Metal     Sub-Contracts     Awarded  — 

Bids  Being  Taken  on  Plastering. 

OFFICE    BLDG.  Cost,    $100,000 

SAN  FRANCISCO,  N  Post  street  160-10 

W    Powell    St. 
Ten-storv    and    basement    Class    A    of- 
fice and  loft  building. 
Owner — Selah  Chamberlain,  Mills  Bldg., 

San   Francisco. 
Arcliilect    —    Bakewell    &    Brown,    251 

Kearnv   St.,  San  Francisco. 
CaTi>entry — W.    D.    Henderson,    Monad- 
nock    Bldg.,    S.   P.  „     ^ 
Ornamental    Iron   —    Sartorious    &    Co., 

18th  and  Hampshire  St.,  S.  F. 
Sheet  Metal — Guiltoy  Cornice  Works. 
1284  Howard  St.,  S.  F. 
Other  contracts  previously  awarded 
are:  Furnishing  terra  cotta  to  Glad- 
ding McBean  Co.,  Crocker  Bldg.,  S.  F. 
Brick  work  and  setting  tile  to  Reed 
&  Reed.  180  J¥ssie  St.,  S.  F.  Concrete 
work  to  H.  L.  Peterson,  Lick  Bldg.,  S. 
F.  Electrical  work  to  Standard  Elec. 
Co.,  80  Natoma  St.  and  structural  steel 
to  Calif.   Steel   Co.,  Hobart  Bldg.,   S.  F. 


TACOMA,  Wash. — The  Tacoma  Branch 
of  the  Bank  of  California,  N.  A.,  plans 
early  construction  of  a  $750,000  bank 
and  office  building  in  Pacific  Ave.,  ad- 
joining the  Washington  Building.  H. 
G.  Raleigh  is  manager  of  the  Tacoma 
branch. 


ALHAMBRA,  Los  Angeles  Co.,  Cal. — 
R.  G.  Daugherty,  624  W.  4th  St.,  Los 
Angeles,  awarded  contract  at  $35,000 
for  one-story  building,  100x184  feet,  at 
Edith  and  Valley  Blvd.,  Alhambra,  for 
H.  Donnelly  and  Hillegas,  Alhambra. 
Plans  by  Gualano  &  Richardson,  1414 
Valley  Blvd.,  Alhambra;  5  stores  and 
dancing  pavilion.  Stucco  exterior,  art 
stone,  composition  roof,  terra  cotta, 
plate  glass  and  copper  fronts,  fire  drs., 
vault,  structural  steel,  tile  work,  ce- 
ment and  hardwood  floors. 


SAN  FRANCISCO — The  Neal  Co.,  477 
Ivy  Ave.,  at  ?1B,600  awarded  contract 
for  painting  in  connection  with  six- 
story  reinforced  concrete  warehouse 
and  offices  for  Hills  Bros.,  at  Harrison 
and  Spear  streets.  J.  W.  Bender  Roof- 
ing and  Paving  Co.,  Monadnock  Bldg., 
at  $2348,  awarded  contract  for  com- 
position roofing.  Geo.  W.  Kelham,  ar- 
chitect, Sharon  Bldg.  P.  J.  Walker,  55 
New  Montgomery  St.,  general  contract- 
ors. 


DOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Bank  of  Italy,  Mr.  Able  in  charge, 
1230  Bank  of  Italy  Bldg.,  and  550  Mont- 
gomery St.,  San  Francisco,  has  leased 
the  southeast  corner  of  Hollywood 
Blvd.  and  Vermont  Ave.,  and  will  erect 
a  two-story  Class  C  brick  bank,  store, 
office  and  apartment  building.  Pre- 
liminary plans  are  being  prepared  by 
owner's  architectural  department  in 
San  Francisco,  of  wliich  H.  A.  Menton 
is  in  charge. 

SANTA  MONICA,  Los  Angeles  Co., 
Cal. — Architect  H.  B.  Watson,  425  S. 
Western  Ave.,  Los  Angeles,  has  pre- 
pared plans  and  is  taking  bids  for  one- 
story  Class  C  store  building  at  Wil- 
shire  Blvd.  and  15th  St.,  Santa  Monica, 
for  S.  W'arnsdedt;  5  stores,  100x50  ft., 
face  brick,  composition  roof,  wood 
trusses,  plate  glass,  metal  and  marble 
store  fronts,  cement  floor.  Building  is 
designed  to  carry  additional   story. 


TRANQUILITY,  Fresno  Co.,  Cal. — 
Jolly  &  Jolly.  Fresno,  at  $2525  awarded 
contract  by  Tranquility  Irrigation  Dis- 
trict to  erect  office  building;  fireproof 
construction. 
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Biltmore  Hotel,  Los  Angeles 

Announcement  is  made  of  the  affiliation  of  the  Western  Safety  Manufactur- 
ing Co.,  Inc.,  of  San  Francisco,  manufacturers  of  electrical  safety  switches,  with 
the  firm  of  Brown  and  Pengilly,  2114  East  Ninth  street,  Los  Angeles.  The  latter 
concern  manufactures  switch  and  panel  boards.  The  former  company  in  future 
will  manufacture  and  distribute  in  conjunction  with  the  Los  Angeles  firm  all 
switchboards  and  panels  in  the  northern  section  of  California. 


The  panels  and  switchboards  are  well  known 
on  the  Pacific  Coast  and  are  extensively  used  in 
the  Southern  California  section,  where,  company 
officials  point  out,  more  than  seventy-five  per 
cent  of  the  office  buildings,  theatres,  clubs  and 
hotels  erected  within  the  past  few  years  have 
been  equipped  with  the  Brown  and  Pengilly  in- 
stallations. 

Among  the  more  important  installations  re- 
cently completed  in  the  Southern  California  sec- 
tion is  the  Biltmore  Hotel  in  Los  Angeles.  Other 
large  installations  include  Grauman's  Metropolitan 
Theatre  in  Los  Angeles  and  another  in  Holly- 
wood. The  Pacific  Finance  Building,  the  Uni- 
versity Club,  Pacific  Mutual  Building  and  other 


notable  structures  have  been  equipped  with  the 
Brown  and  Pengilly  switch  and  panel  boards. 

The  materials  used  in  the  manufacture  of  the 
boards  are  of  the  highest  quality.  G.  E.  Toggle 
switches  and  Jotms-Manville  Ebony  boards  are 
used  in  the  manufacture.  The  products  are  in- 
spected and  approved  by  the  National  Board  of 
Fire  Underwriters  and  meet  with  the  approval  of 
all  local  departments. 

Catalogs,  prices  and  samples  of  main  switch 
boards,  electric  panel  boards,  safety  switches  or 
special  gutter  for  the  installation  of  wires  or  ap- 
pliances will  be  furnished  on  request  to  the  office 
of  the  Western  Safety  Manufacturing  Company, 
Inc.,  which  maintains  offices  and  salesrooms  at 
247  Minna  Street,  San  Francisco. 


WESTERN  SAFETY  MANUFACTURING  CO.,  Inc. 

Manufacturers  of 
ENCLOSED  EXTEENAXLT  OPEEATED   SATETY    SWITCHES,  KSTFt.  SWITCHES,    METAL 
SmiCH  AM)  CUT-OUT  BOXES,  SAFETY  SWITCH  BOABDS 

247  MINNA  STREET  SAN  FRANCISCO 

Phone  Snttcr  3008 
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(.OP  ANOKT.ES.  Los  Ansiles  Co.,  Cal 

'      "     '      :l'1   H.  W.  Htllman   BWe. 

'    site    at    tho    8ouihw..st 

se  Ave.  an.i   r..r.ndo  St. 

for   him.s.lf  a    twc  -story 

itiiiiilnB,      6U.\1SI      ft.:    store 

i    oiUci'S,    8   ;i|iartiiifnis;   also  a 

iMass    f    gar.iKi  ,     74.\!84     ft. 

ill    iM    in   r.   ir  ..|    l.i   r<r    arai<.-il 

..  Ue- 

f  X  - 

.SI.- el 

^^  anj 

''''"■    M'.iN-    rr..iiis,    skNl.tjhts.    ste.irn 

a.    hardwood    Moors    in     offices    and 

irtments.      Oablo    &    AVyant.    634    S. 

sti'rii  Ave.,  archilrcls.     Cost,  ?82,000. 

■rk    will   stai't    in   about   30   days. 


THEATRES 


S,  ;ri  i-uMtod   Figures   Belpg  Taken. 
THKATliK  Cost,   $90,000 

(l.VKI.AND,   Alameda   Co.,   Cal.    18th   St. 

and   I'ark  Blvd. 
ilns.«  .-V   theatre   (1000  seats), 
nwner— Oolden    State    Theatre   Co. 
.Nrihitect^ilark   Joruensen,   110  Sutter 

St.,    San    Francisco. 
Bids    will    be    taken    for    segregated 
contracts. 


i-"ub-Contracts  -Xwaidcd, 

STORE  &  THEATHE  Cost,  JIOO.OOU 

SAX  MATEO,  San  .Mateo  Co..  Cal.  Third 

Avenue. 
Kelnforced   concret.^   .-^toro  and   theatre 

building:. 
Owner — B.    Gctz,    Chronicle    Bldg.,    San 

Francisco. 
Architect — Morrow  &  Garren,  Chronicle 

nidg.,    San    Francisco, 
.'•■ub-contraets  awarded  as   follows: 
Shret    ..Metnl— Gaffigan      Sheet      Metal 

Works,    311    Sth    St.,    San    Mateo. 
rnintiiiK — Samuel    Harman,    1527    Guer- 
rero,   San    Francisco. 
HeatinfT — Gaffigan  Sheet  Metal  Works, 

311  Sth  St.,  San  Mateo. 
As  previously  reported  the  reinforc- 
ing steel  was  awarded  to  Badt-Falk 
Co.,  74  New  Montgomery  St.,  San  Fran- 
cisco; lumber  to  Dudfield  Lumber  Co. 
607  Main  St..  Palo  ..^Ito:  plumbing  to 
Morrison  &  Blair.  415  Villa  Terrace, 
San  Mateo:  miscellaneous  iron  to  Her- 
rick  Iron  Works,  ISth  and  Campbell 
Sts.,  Oakland:  ornamental  iron  work 
to  Star  Orn  Iron  Works.  2171  Folsom 
St..  S.  F.:  reinforcina-  steel  to  Badt- 
Falk  Co.,  74  Xew  Montgomery  St.,  S.  F.: 
lumber  to  Dudfil.l  Lumber  Co.,  607 
Main  St..  Palo  AUo, 

Bids  will  be  taken  on  other  portions 
of  work,  including  Plastering,  Roof- 
ing,  Glass   and   Glazing. 


If 

Plans    Being    Prepared. 
THEATRE  $20,000    to  $30,000 

ME.VLO  P.\RK.  San  Mateo  Co.,  Cal. 
One-story     frame    and     stucco    motion 

picture   theatre   (500   to   600   seats). 
Owner^Withheld. 
Architect — Birge  M.  Clarke  600  Embar- 

radero,  Palo  Alto. 


Commissioned  To  Prepare  Plans. 

TKEATRE  Cost,  $— 

SAX     FRANCISCO.    Cal.,    Mission    and 
Rolph    Sts.    (Crocker   Amazon    Tct. 

Fireproof  moving  picture   theatre  bidg. 

Owner — Golden  State  Theatre  &  Realty 
Corp. 

.\rchitect — Mark  T.  Jorgensen,  110  Sut- 
ter   St.,    San    Francisco. 
Xo  definite   plans   have   been   decided 

upon   as   to   style   of  architecture,   kind 

of    construction,    etc.    Report    will    be 

made  later. 

Bids  Opened  and  Taken  Under  Advise- 
ment. 
THEATRE   ETC.  Cost,   $100,000 

BERKELEY,    .Alameda    Co.,    Cal.,    Ban- 
croft W  of  Telegraph  Ave. 
Steel    and    reinforced    concrete    theatre 

and    store    building. 
Owner — Frank    Atkins. 
Architect — James  T.  Xarbett,   910  Mac- 
donald    Ave..    Richmond. 
Bids  were  taken  for  general  contract 
(including    carpentry    work,    sash    and 
doors,    glass,    tile,    sash    bars,    roofing 
."=heet  metal,  concrete  and  cement  work 
excavating,    masonry,    terra    cotta    and 
painting)   and  separate  bids  for  struc- 
tural steel. 

Bids  have  been  taken  under  advise- 
ment, although  it  is  probable  bids  will 
be    rejected   as   too    high. 


Heating    Contract     Awarded — Sub-Bids 

Being  Taken  on  Sheet  Metal. 
ALTER.4.TIOXS  Cost,  $18,000 

O.iKL.'lND.  Alameda  Co.,  Cal.  Franklin 

and   Fourteenth  Sts. 
Remodel   front   and   interior   of   theatre 
(redecorating,    slight    changes      in 
heating,  erect  entire  new  front,  ce- 
ment plastered). 
Owner — .^ckerman    &   Harris. 
Architect    —    Henry    H.    Meyers,    Kohl 

Bldg.,   San   Francisco. 
Contractor — Chas.    W.    Heyer   Jr.,   Mills 

E'.dg..  San  Francisco. 
Heating  Contractor — W.  K.  Nottingham, 
369    10th   St..   Oakland. 
Figures  will  be   taken  on   other  por- 
tions  of   the   work   next   week. 


PORTLAND,  Ore.— Archt.  W.  W.  Lu- 
cius. Lewis  Bldg.,  completes  plans  for 
concrete,  cast  stone  trimmed  theatre 
to  be  erected  at  E-41st  and  Division 
sts.;  owner's  name  withheld.  Will  be 
ino  by  150  ft.,  with  balcony. 


LOS  ANGELES.  Los  Angeles  Co..  Cal. 
— .\rchitect  G.  Albert  Landsburgh,  700 
Hillstreet  Bldg..  and  San  Francisco, 
has  completed  working  plans  for  a 
Class  A.  13-story  theatre  and  loft 
building  at  844-46  S.  Broadway,  for 
Broadway  Properties,  Inc.,  Joe  Top- 
litzky,  agent,  205  H.  W.  Hellman  Bldg., 
theatre  with  balcony  will  seat  2400,  the 
front  section  will  be  13-story  and  con- 
tain lofts:  138x148  feet,  steel  frame  and 
reinforced  concrete,  pressed  brick  and 
terra  cotta  facing,  basement,  composi- 
tion roofing,  plate  glass,  4  electric 
elevators,  steam  heating,  cement,  hard- 
wood and  tiled  floors,  marble  work,  or- 
namental iron,  steel  sash,  ventilating 
system.  Cost.  $1,000,000.  Llewellyn 
Iron  Works,  Main  and  Redondo  Sts., 
has  contract  for  structural  steel.  Bids 
will   be   taken   about  Jan.   1st. 


POSITION 
WORKS  MANAGER 

Young  man  seeks  opening  with 
manufacturer  of  sheet  metal  or 
light  structural  steel  products,  or 
a  standard  product,  heating  and 
ventilating  systems,  building  ma- 
terial, etc.  Able  organizer  of 
plant  and  employees,  shop  and 
cost  systems,  improver  of  prod- 
ucts, member  American  Society 
Mechanical  Engineers,  best  of 
reference.  Possible  future  finan- 
cial investment. 

Address  to  Engineer,  1920  East 
17th  St.,  Oakland,   Calif. 
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BALLARD,  Wash. — See  "Ualla  and 
Society  UulldlnKs."  this  Issue.  Award 
of  contract. 


WUARVES  AND  DOCKS 


BKI;KKLEY,  Alameda  Co.,  Cal.— City 
council  pititiuneU  tu  extend  municipal 
wharf  appro.x.  100  ft.  and  provide  ad- 
dltlon.-il  shed  facilities.  It  Is  estimated 
lliat  $15,000  will  nnance  the  work.  Re- 
ferred to  City  ilanagcr,  John  N.  Edy. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


Sub-Contract    Awarded    —    Bids    Being 

Taiieii   on  I'lastering  and  I'ainting. 
.\DDITIOX  Cost,    $134,400 

aA.\  FKANCISCO,  Seventeenth  St.  near 

Marlp-sa   St. 
One-story       reinforced      concrete    addl 

tionnl  floor  to  niuiiiciiiaX  cnr  baru. 
Owner — City   and    County    of   S.    F. 
City    Engineer — M.    M.    O'Shauglinessy, 

City  Hall. 
Contractor — Industrial  Construction  Co. 

S15    Bryant   St.,    San    Francisco. 

Sub-contiacts    were    let    as    follows: 

I'luiubiug; — J.    J.    McLeod.    1246    Golden 

Gate   Ave.,   San   Francisco. 
Ilocfc,   Snnd   &   Grnvel — -Aggregate   Co. 
.■<hei-t    Metal    &    Sky-Liskt    Glass — For- 

ilerer   Cornice   Works,    269    Potrero 

Ave.,  S.  F. 
.Millwork — Empire  Mill  Co.,  750  Bryant 

St.,   S.   F. 
Uriiiiiiientnl    Iron — Fair    Manufacturing 

Co.,  617  Bryant  St.,  S.  F. 
Steel    Sn.sh — U.    S.    Metal    Products   Co., 

330   10th  St.,   S.   F. 
Ueinfurving    Steel — Gunn    Carle    &    Co., 

444  Market  St.,  S.  F. 
Trolley  Installation  &  Rail  Bonding  — 

R.    W.    Jamison,    639    Mission    St., 

San   Francisco. 
Safety    Stair    Tvead-s — C.    Jorgenson    & 

Co..  604   Mission  St.,  S.  F. 
Itolling    Steel  Doors — Pacific   Materials 

Co..   525   Market   St.,   S.  F. 
Electric   Wiring — Fred   Wilson   Co.,    520 

Valencia   St.,    S.    F. 
Koofini;  Tile — N.  Clark   &  Son,   116  Na- 

toma,  San  Francisco. 
<  riiient — J.    S.    Guerin    Co.,    720    Folsom 

St.,    San    Francisco. 
Lumber — J.    H.    MeCallum,    74S      Bryant 

St.,    San   Francisco. 
Granite    Worlt — Raymond    Granite    Co., 

3  Potrero  St.,  San  Francisco. 
Mnoleum   &   ■Window    Shades — D.    N.    & 

E.  AValter.  562  Mission  St.,  S.  P. 
Sub-contracts  previously  reported  as 
followstRoofing — J.  W.  Bender  Roofing 
&  Paving  Co.,  Monadnoclt  Bldg.,  S.  P.; 
Glass — P.  A.  Smith  Co.,  638  4th  St.,  S. 
F.;  Heating  —  Gilley-Schmid  Co.,  198 
Otis   St.,  S.  T.  ■  >il 


Contract   Awarded. 

BUILDI.NG  Cost,   $11,979 

SAN  FRANCl.SCO.     Sea  Cliff  Sub.  No.  3. 

Two-story  and  biujement  frame  bldgr. 

Owner — Emily    li.    Hicks. 

Architect— Earlo  B.  Beru,  168  Sutter  St. 

San   Francisco. 
Contractor  —   Daniel   L.   Bienfield,   447 

2l3t  Ave.,  S.  F. 


SAN  FRANCISCO,  Cal.— Crulkshank 
Engineering  Co.,  516  Wilcox  Bldg.,  Los 
Angeles,  manufactu'rers  of  an  auto- 
matic tire  detector,  want  to  get  in 
touch  with  distributing  agency  to  han- 
dle the  sale  of  their  product  in  North- 
ern Calfornla.   Communicate   direct. 


SAN  FRANCISCO- Until  Dec.  15,  2.30 
P.  M.,  bids  will  be  received  by  Leonard 
S.  Ltavy,  city  purchasing  agent,  270 
City  Hall,  to  fur.  (1)  engineering  and 
plumbing  supplies;  t2)  hardware  and 
castings;  (3)  paints,  painters'  supplies 
and  glass.  Specifications  obtainable 
from  above  office. 


SALINAS,  Monterey  Co.,  Cal. — Bids 
will  be  received  by  city  council  Dec.  29 
for  purchase  of  |40,000  bond  issue  to 
finance  construction  of  new  grand- 
stands at  Salinas  municipal  racetrack, 
(California  Rodeo  Grounds).  M.  R. 
ICeef  is  city  clerk. 


SAN  FRANCISCO  —  Pan-American 
Petroleum  Corporation,  Security  Bldg., 
L.0S  Angeles,  will  expend  approximate- 
ly $1,500,000  in  the  San  Francisco  bay 
district.  Seven  acres  of  land  have  been 
purchased  in  Clinton  Basin,  at  the  foot 
uf  5th  Ave.,  Oaliland,  wliere  twenty 
storage  tanks  will  be  constructed  with 
a  capacity  of  from  25,000  to  50,000  bar- 
rels each.  In  addition  to  the  tanks  an 
S50-ft.  concrete  pier,  warehouse,  ga- 
rage, office  building  and  pipe  lines 
will  be  constructed.  Twenty  service 
stations  will  be  established  in  the  east 
bay  district. 

A  site  will  be  purchased  at  the  foot 
of  Army  street,  San  Francisco,  where 
ten  or  twelve  storage  tanks  of  same 
capacity  will  be  erected  in  addition 
to  a  pier,  warehouse,  pipe  lines  and 
twenty  sales  service  stations.  The  Oak- 
land improvements  will  cost  approxi- 
mately $250,000  and  the  San  Francisco 
improvements  in  excess  of  $200,000,  the 
cost  of  service  stations  not  being  in- 
cluded in  these  estimates. 


SAN  FRANCISCO  —  The  Exposition 
Preservation  League  plans  to  erect  a 
replica  of  the  Column  of  Progress  on 
the  old  P.  P.  X.  E,  grounds.  The  Board 
of  Supervisors  has  approved  prelimi- 
nary designs  for  the  structure.  Judge 
Matt  I.  Sullivan,  president  of  the  City 
Planning  Commission,  is  a  prime  mover 
in  the  project. 


SAN  BERNARDI.VO,  San  Bernardino 
Co.,  Cal. — E.  G.  Sullivan,  engineer,  8th 
division,  state  highway  commission,  an- 
nounces working  plans  being  completed 
and  bids  to  be  called  for  soon  for  1st 
unit  of  commission's  divisional  shops 
on  3-acre  site  at  3rd  and  Arrowhead. 
It  will  be  3-story,  sawtooth  roof  type, 
60x120  ft.,  reinforced  concrete  and 
steel  construction,  wire  fence  enclosure. 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — John  B.  Miller,  David  Blank- 
enhorn  and  Floyd  Turner,  of  Pasadena, 
and  H.  T.  Fleischacker  of  San  Fran- 
cisco, who  recently  purchased  7  acres 
of  beach  projierty  near  Miramar,  have 
retained  engrg.  firm  of  Bernard  and 
Leeds  to  make  survey  and  report  on 
feasibility  of  reclaiming  tide  lands  to 
a  depth  of  1000  ft.  A  large  hotel  and 
pleasure  pier  are  contemplated. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Construction  Reports,  818 
Mission  Streets,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accumpanied  by  the  Index 
Number  of  each  opportunity. 

8747  —  Lorrach-Stetten,  Germany. 
Manufacturers  of  electrical  illuminat- 
ing apparatus  (or  doctors  and  dentists, 
desire  to  appoint  an  exclusive  repre- 
sentative in  San  Francisco. 

8744 — Vancouver,  B.  C.  Large  mining 
company  desires  to  buy  one  or  more 
bucket  dredges.  Offers  should  be  made 
direct. 

S751 — Mexico,  D.  F.  Gentleman,  with 
wide  banking  and  commercial  training, 
desires  to  open  offices  for  a  San  Fran- 
cisco firm  extending  its  business  in 
Mexico. 

8752 — E'itcliburg,  Mass.  Large  manu- 
facturing firm,  producing  paper  mill 
equipment  and  machines,  desires  to 
make  a  selling  arrangement  with  a 
San  Francisco  exporter  who  could 
handle  the  Japanese  business. 

8753 — Berlin,  Germany.  Firm  desires 
to  make  arrangements  for  direct  im- 
portation from  San  Francisco  to  Berlin. 

D-1417 — Lynchburg,  Va.  Manufactur- 
ers desire  contact  with  jobbers  and  re- 
tailers of  farm  and  freight  wagons  to 
act  as  distributors  of  their  Rotary 
sl^ein  wagons. 

D-141S — Los  Angeles,  Cal.  Manufac- 
turers of  automatic  fire  detector  want 
to  get  in  touch  with  live  distributing 
agency  to  handle  the  sale  of  their  pro- 
duct in  Northern  California. 

D-1419 — San  Francisco.  Inventor  of 
combination  farm  tractor  offers  liberal 
interest  to  individuals  or  firms  who 
will  promote  sales. 


SUBSCRIPTION  BLANK 

Cut  Out  and  Hall  Todar 
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.Saturday,      December     6,     1D24 


Official    Proposals 


iVOTlCJbJ    TO     BlUUl!;K.S 


(Valvett — MerceU      Irrigation      lL>istrict> 

Notice  IB  iieieby  e'veii  that  sea-lea 
pioposals  will  Ijo  leceiveU  at  the  otlico 
ui  the  Boara  ol  Uirectuis  ol  Merced 
irrigation  JJistrict  in  tlie  iiarcott 
ijUiloiiig,  IVierced,  Calitornia,  until 
'i'uesdu},  Uecember  Hi,  lU'Jri  at  10 
<y  cluck  a.  iM.  lur  the  lurnishinB  ol  the 
loUowme  valves  needed  in  the  con- 
Btruclion  ol  the  liixchequer  JJam  and 
i-ower  i'lant  ol:  the  iVlerced  irrigation 
district; 

Iwo  48x6U  inch  Slide  Gates  for  265- 
toot  head. 

'iwo  1 5x96  inch  Slide  Gates  for  290- 
foot  head. 

Two  60-inch  Inlet  Diameter  Free 
Discharge  iNeedle  Type  Valves  for  265- 
loot  head. 

Two  a6-inch  Inlet  290-foot  head 
needle  type  penstock  valves. 

Two  y6-inch  rivot  Valves  (alterna- 
tive). 

Two  96-inch  Inlet  290-foot  head 
needle   type  discharge  valves. 

Two  96-inch  Hydraulic  Balanced 
Valves   (alternative;. 

Specifications  for  said  material  can 
be  seen  at  the  office  of  said  Board  and 
copies  thereof  will  be  furnished  upon 
application  to  the  Secretary  of  said 
Board  accompanied  by  a  deposit  of 
;f20.00  to  be  repaid  to  all  bidders  and 
to  all  others  upon,  return  of  the  plans 
and  specifications  in  good  and  accept- 
able condition  not  later  than  the  day 
set  for  opening  bids. 

Said  Board  will  be  in  session  at  its 
office  at  10  o'clock  a.  m.  on  Tuesday, 
December  16,  1924,  and  open  all  pro- 
posals received  in  response  to  this  no- 
tice. 

The  contract  will  be  let  to  the  low- 
est responsible  bidder,  but  the  Board 
reserves  the  right  to  reject  any  and 
all  bids. 

Bidders  may  submit  bids  upon  any 
or  all  of  the  schedules,  but  no  sched- 
ule  will   be   subdivided. 

Bach  proposal  must  be  accompanied 
by  a  certified  check  for  five  (5)  per 
cent  of  the  amount  of  the  schedules 
bid  upon,  payable  to  the  order  of  the 
Merced  Irrigation  District  as  a  guar- 
antee that  the  bidder  will,  if  success- 
ful, execute  a  satisfactory  contract  and 
furnish  a  bond  in  the  sum  of  not  less 
than  twenty-five  (25)  per  cent  of  the 
amount  of  his  bid  tor  the  faithful  per- 
formance of  the  work  in  accordance 
with  the  plans  and  specifications,  said 
bonds  to  be  approved  by  said  Board. 

The  proposal  forms  bound  with  the 
specifications  must  be  properly  filled 
out  by  the  bidder,  and  the  plans  and 
specifications,  including  the  proposal, 
must  be  submitted  intact  with  the  bid 
in  a  sealed  envelope^  addressed  to  the 
Board  of  Directors  of  the  Merced  Irri- 
gation District,  and  marked  to  indicate 
that  it  is  a  proposal  for  high  pressure 
valves  for  the  said  dam  and  power 
house. 

Done  In  pursuance  of  an  order  of 
the  Board  of  Directors  of  the  Merced 
Irrig^atlon  District,  this  5th  day  of  No- 
vember,  1924. 

H.  P.  Sargent, 
Secretary  of  the  Board  of  Directors 
of  the  Merced  Irrigation  District. 


NOTICE   TO    COBfTRACTORS 


(Humboldt    County— Painting) 

Notice  Is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
.Supervisors  of  Humboldt  County, 
California,  at  the  office  of  the  Clerk  of 
said  Board,  at  the  Court  House,  in  the 
City  of  Eurelca,  said  county  and  state, 
until  Tuesday,  December  9th,  1924,  at 
two  o'clock  p.  m.,  for  painting  the 
County  Jail  and  the  County  iJbrary 
buildings  in  Eureka,  in  accordance 
with  the  specifications  therefor  now 
on  file  in  the  office  of  said  clerk. 
Bach  bid  must  be  accompanied  by 
cash  or  certified  check  for  five  per 
cent    of   the  amount   of   the    bid   as    a 


A  call  for  bids  published  In 
this  section  Indicates  that  bid? 
are  desii-ed  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  Is  assured 
through  BUILDING  AND  E.N'Ql- 
NEERI.VG  .MEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Rate:  10  cents  per  line,  per 
insertion. 

All  official  calls  for  bids  of 
the  California  State  HIgrhway 
Commission  and  Nevada  State 
Higrhway  Commission  are  pub- 
lished  In   this   section. 


guarantee  of  good  faith  and  the  Board 
reserves  the  right  to  reject  any  or  all 
bids. 

FRED  M.   KAY, 
Clerk    of   said   Board   of   Supervisors. 


NOTICE    TO    CONTRACTORS 


StorehonHc  and  Quarters,  Pearl  Harbor 


Sealed  bids  are  wanted  tuitll  11  A. 
I»I.,  December  23,  by  the  office  of  the 
Chief  of  the  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
under  Spec.  5003,  for  storehouse  and 
quarters  at  the  naval  operating  base 
(hospital).  Pearl  Harbor,  T.  H.  The 
work  includes  plain  and  reinforced 
concrete,  brick,  hollow  'tile,  steel  and 
iron,  steel  sash,  asbestos  shingle  and 
built  up  roofing,  metal  covered  doors, 
rolling  steel  doors,  lathing  and  plaster- 
ing, stucco,  wood  framing,  doors,  sash, 
trim  and  flooring,  electric  freight  ele- 
vator and  sprinkler,  plumbing  and 
electric  lighting  system;  deposit  of  $10 
required  for  plans  and   specifications. 


San  Francisco,  San  Luis  Obispo,  Fresno, 
Los  Angeles,  San  Bernardino  and 
Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  Inspection  of 
the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  dont,  with  a  representative 
of  the  (  ommission.  It  is  requested  that 
arrangements  for  joint  field  Inspection 
be  made  as  far  in  advance  as  possible. 
Detailed  information  concerning  the 
proposed  work  may  be  obtained  from 
the  Division  office. 

No  bid  will  be  received  unless  it  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors  "  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work  to  be  done,  etc. 

The  California  Highway  Commission 
reserves  the  right  to   reject  any  or  all 
bids   or   to   accept    the    bid   deemed   for 
the  best  interests  of  the  State. 
HARVEY   M.    TOY, 
LOUIS  EVERDING, 
N.   T.   EDWARDS, 
California  Highway  Commission. 
R.    M.    MORTON, 

State   Highway   Engineer. 
W.    F.    MIXON,    Secretary. 
Dated  December  1,  1924. 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSAX.S  will  be  re- 
ceived at  the  office  of  the  California 
Higb^vay  Commission,  515  F<*rum 
ftuilding.  Sacramento,  California,  u^ttfl 
•2  o'clocic  p.  ni.  on  December  20,  1924, 
at  which  time  they  will  be  publicly 
opened  and  read,  for  construction.  In 
accordance  with  plans  and  specifica- 
tions therefor,  to  which  special  refer- 
ence is  made,  of  portions  of  State 
Highway,   as    follows: 

Glenn  County,  across  the  Central  Ir- 
rigation Canal,  a  reinforced  concrete 
culvert  at  the  southerly  limits  of  Wil- 
lows (lII-Gle-7-A),  consisting  of  six 
7-foot  by  S-foot  openings,  and  a  rein- 
forced concrete  culvert  near  the  east- 
erly limits  of  Willows  (III-Gle-45-A), 
consisting  of  seven  S-foot  by  8-foot 
openings. 

Plans  may  be  seen,  and  forms  of 
proposals,  bonds,  contract  and  specifi- 
cations may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fice of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Wllllts,  Dunsmuir,  caSramento, 


OU.\NTITY  SURVEYOR 

Valuation    Engineer 
ARTHUR    PRIDDLE 

003   Mission    Street,  at   Tlilrd   St. 
San    Francisco,    CalU. 

Telephone  Douglas  8-4-9-3 
General  Listing  Bureau 

Architect's  Preliminary  Estimates 


NOTf..E    TO    CONTRACTORS 


{V      S.     Veteran.s'     Hospital,     San     Fer 
nanilo,    Calif.) 


Note   Date   of   Opening   Bids  Postponed 
From  December  0  to  December  IG,  1924 

SEALED  PROPOSALS,  marked 
"Proposal  for  Construction  of  Build 
ings  and  Utilities,  San  Fernando,  Call 
fornia,"  will  be  received  by  the  U.  S 
Veterans'  Bureau,  Room  791,  Arllngtoi 
Building,  Washington,  D.  C,  until  ll:0l 
A.  M.,  December  9,  1924,  and  then  and 
there  publicly  opened  for  the  con- 
struction complete  of  Seml-Ambulanl 
Building,  Infirmary,  Men's  Ambulant 
Building,  Administration  Building, 
Women's  T.  B.  Building;  Women's  Gen- 
eral Medical  Building,  RecreatioJ 
Building,  Garage,  Storehouse,  Laundry, 
-Attendants  Quarters,  Nurses  Quarters, 
Junior  Officers  Duplex  Quarters,  Senior 
Officers  Duple.N  Quarters,  M.  O.  C. 
Quarters,  Gate  House,  Septic  Tank  and 
House,  Steel  Water  Tank  and  Concrete 
Dam.  This  work  will  include  reinforc- 
ed concrete  construction,  hollow  tile, 
metal  lathing,  tile  and  built-up  roofing, 
marble  work,  floor  tile,  carpentry,  iron- 
work, steel  sash,  plastering,  painting, 
glazing,  hardware,  plumbing,  heating 
and  electrical  work,  electric  elevators 
and  outside  service  connections. 
Separate  Proposals  will  be  received 
for  Building  Construction,  Plumbing, 
Heating,  Electrical  Work,  Elevators 
and  Refrigerating  Plant,  all  as  se( 
forth  on  proposal  sheet.  Proposals  wIU 
be  considered  only  from  Indivlduala 
firms  or  corporations  possessing  satis- 
factory financial  and  technical  ability, 
equipment  and  organization  to  lnsur« 
speedy  completion  of  the  contract  and 
in  making  awards,  the  records  of  bid- 
ders for  expedition  and  satisfactory 
performance  on  contracts  of  similar 
character  and  magnitude  will  be  care- 
fully considered.  At  the  discretion  of 
the  Director,  drawings  and  sppcificatloni 
may  be  obtained  upon  application  to 
the  Construction  Division,  Room  791, 
Arlington  Building,  Washington,  D.  C, 
or  to  Wm.  H.  Radcliffe,  U.  S.  Veterans' 
Hospital  No.  102,  Livermore,  California. 
Deposit  with  application  of  a  check  or 
postal  money  order  for  $100  payable 
to  the  TREASURER  OF  THE  UNITED 
STATES  Is  required  as  security  for 
safe  return  of  the  drawings  and  speci- 
fications within  ten  days  after  date  of 
opening  proposals. 

FRANK  T.  HINE9,  Director, 
October  30,  1921 


S.iiur<Iiiy,     Di'ccmbcj-     6.      1921 


BUILDING    AND    ENGINEERING    NEWS 


BRIDGES 


Gl.KSS  COL'NTY.  Calif. — Until  Dec. 
-'.I,  :;  p.  m.,  bids  will  be  rec.  by  Slate 
HlKhway  Commisiiioii,  Kurum  Bldg., 
Sacramento,  to  const,  rein.  cone,  cul- 
vert across  Central  Irrigation  canal, 
consisting  of  six  7-ft.  by  8-ft.  open- 
iiigs,  and  a  rein.  cone,  culvert  near  east 
limits  of  Willows,  consisting  of  «eveii 
N-ft.  by  S-ft.  openings.  H.  il.  Morton, 
.•state  highway  eng.  See  call  fur  bids 
miller  offieinl  pruiKwal  Kection  in  this 
Imi>uc. 


SAN  JOSE,  Santa  Clara  Co..  Cal.  — 
Herschbach  and  SCiarrino,  4i)S  Park 
St.,  San  Jose,  at  $1878  awarded  cont. 
by  supervisors  to  cuust.  cone,  culvert 
on  Jlc.Albee  rd.,  in  Supervisor  District 
4.  Other  bids:  Wm.  Martin,  J2025;  Jas. 
E.  Burke,  $3225;  surveyor's  estimate, 
$2175. 


HEXO,  Xevaaa. — Col.  J.  H.  Williams, 
chief  engineer  for  We^stern  Pacific 
Kailroad,  on  recent  visit  here  an- 
nounced plans  were  being  made  by 
the  company's  engineering  department 
for  five  new  bridges  over  the  Hum- 
boldt river  between  Wells  and  Winne- 
mucca. 


Portland.  Ore. — Until  Jan.  7,  bids  will 
be  rcc.  by  Multnomah  County  Commis- 
sioners. Portland,  to  const.  Sellwood 
liridRe;  est.  cost  $400,000;  will  be  con- 
tinuous truss  span  design,  resting  upon 
cone  j)iers.  approaches  to  consist  of  rein 
cone,  girder  spans  'on  rein.  cone,  col- 
umns. Bridge  proper  will  be  1090  ft. 
lung.  30  ft.  wide  and  at  highest  point 
111  ft.  to  the  handrail  from  the  water 
line.  There  will  be  clearance  of  75  ft. 
bet.  water  and  bridge.  Plans  on  file  at 
office   of   county   clerk. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


VAXCOUVER,  B.  C— See  "Machinery 
11(1  Equipment."  Bucket  dredges 
wanted. 


NILAND,  Cal. — Niland  Water  Dist.  is 
lilanning  a  $10,000  bond  issue  for  con- 
struction of  canal  sys.  for  irrigation  of 
16.000   acres. 


LOS  ANGELES,  Cal.— United  Dredg- 
ing Co.,  Central  Bldg.,  submitted  low 
I'id  to  supervisors  at  29.5c  cu.  yd.  for 
dredging  1600  ft.  of  river  diversion 
(■liannel  located  upon  Lower  East  San 
flabriel  or  New  river.  Engr's  est.  of 
yardage  was  8000  cu.  yds.  Other  bids: 
H.  M.  Henning,  33. Se:  Atkinson-Spicer 
Co..  39c  over  20,000  cu.  yds,  41c  16,000 
to  20,000  cu.  yds.,  43c  12.000  to  16,000 
cu.  yds.,  44c  8000  to  1-2.000  cu.  yds. 


IRRIGATION  PROJECTS 


M.-^XTECA,  San  Joaquin  Co..  Cal. — As 
previously  reported.  River  Rock  Sand 
and  Gravel  Co.  awarded  cont.  by  South 
San  Jciariuin  Irrigation  District  to  fur. 
.'lOOO  tons,  more  or  less,  concrete  mix. 
Following  is  complete  list  of  bids  rec: 

Kaiser  Paving  Co.:  Southern  Pacific 
delivery.  Manteca,  $1.25  per  ton.  Wes- 
ton  $1.35   per  ton;   Ripon   $1.35   per  ton. 

Riverrock  Gravel  Co.:  Manteca,  S.  P. 
ra-  Tidewater  delivery  $1.40  per  ton.; 
"^V'eston    $1.40;    Ripon    $1.40   per   ton. 

Coast  Rock  and  Gravel  Co.:  Manteca 
$1.70  per  ton;  Weston  $1.70;  Ripon. 
U.70. 

Atlas  Rock  Co.:  Manteca  $1.70;  Wes- 
ton $1.70;  Ripon  $1.70. 

California  Rock  Co.:  Manteca  $1.70; 
Ripon  $1.70;  Salida  $1.70. 


FliESXO,  Fresno  Co.,  Cal. — Crescent 
Irrigation  District  comprising  11,627 
acres  south  of  Lanare  will  be  organ- 
ised shortly.  State  ICng.  W.  F.  McClure 
having  declared  the  project  feasible. 
H.  A.  Momson.  14."i  Grant  Ave.,  Fresno, 
is  a  prime  mover  in  the  project. 


LIGHTING  SYSTEMS 


LOS  AXGELES,  Cal.— A.  C.  Rice,  1963 
Santee  St.,  awarded  cont.  at  $3900  by 
bd.  pub.  wks.  for  ornam.  lights  In  June 
St.,   bet.  WiUoughby  and  Melrose  Aves. 


LOS  AXGELES,  Cal.— Until  10  a.  m., 
Dec.  S,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  in: 

Palm  Grove  Ave.,  bet.  Washington 
and  2lEt  Sts.:   10  cone,   posts. 

Moneta  Ave.,  bet.  Main  St.  and  Flor- 
ence Ave.:  286  pressed  steel  posts. 

Western  Ave.,  bet.  Santa  Barbara 
and  Slauson  Aves.:  137  pressed  steel 
posts. 

Moneta  Ave.,  bet.  Florence  and  Man- 
chester Aves.:  94  pressed  steel  posts. 


SOUTH  PASADEXA,  Cal.- Robertson 
Elec.  Co.,  Santa  Ana,  sub.  low  bid  to 
city  at  $4393  for  ornam.  lights  in 
Orange  Grove  Ave.,  bet.  Mission  St.  and 
Sterling  PI. 

Robertson  Elec.  Co.  low  at  $19,527 
for  ornam.  liglits  in  Mission  St.,  and 
Pasadena  Ave.,  bet.  Prospect  Ave.  and 
city   limits. 

Robertson  Elec.  Co.  low  at  $7SD3  lor 
ornam.  lights  in  Mission  St.,  bet.  Fair 
Oiiks  St.  and  city  limits. 

Xewbery  Elec.  Corp.,  726  S  Olive  St., 
L.  A.,  low  bid  at  $3157  for  ornam.  lights 
in  B;nita  Dr.,  bet.  Meridian  Ave.  and 
Gillette   (  te.scent. 


WHITTIER,  Cal.— Walker  &  Martin, 
402  W  Wilshire.  Fullerton,  sub.  low  bid 
to  city  at  $56,997  for  ornam.  lights  on 
Hadley  St.  and  Greenleaf  Ave.  Other 
bids:  Jas.  C.  Perry,  $59,217;  Robertson 
Elec.  Co.,  $60,000:  Fritz  Ziebarth  $60,- 
14S;  H.  H.  Walker,  $61,460;  Newbery  El 
Co.,  $62,024;  Harry  M.  Rouse,  $62,210; 
K.  D.  Miller,  $64,525.12;  Underground 
Const.    Co.,    $65,737;   A.    C.    Rice,   $66,245. 


WHITTIER,  Cal.— Walker  &  Martin, 
402  W  AVilshire,  Fullerton,  aw£.rded 
cont.  by  city  at  $56,997  for  ornam. 
lights,  in  Greenleaf  Ave.,  bet.  Hadley 
St.  and  s  city  limits. 


PASADENA,  Cal.  —  W.  A.  McNally. 
517  S  Broadway.  Pasadena,  awarded 
cont.  by  city  at  $7380  to  install  ornam. 
lights  in  Arlington  Dr.,  bet.  Fair  Oaks 
fnd  Orange  Grove  Aves. 


Carbide  Flare  Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In  stock 

E.    D.    BULLARD 

505  HOWARD  STREET 
San  Francisco,  Calif. 

Douglas  6320 


ALHAMBRA,  Cal. — Jas.  C.  Perry,  721 
Detwller  BIdg.,  Los  Angeles,  sub.  low 
bid  to  city  at  $98,827  for  ornam.  lights 
in  Main  St.,  bet.  e  and  w  city  limits; 
1911  act.  Other  bids:  Gans  Bros.,  $99,- 
928;  Geo.  W.  Kemper,  $100,498;  D.  S. 
McEwan  $101,967;  W.  A.  McXally  $102,- 
S88;  Osburn  Elec.  Co.  $103,500;  New- 
bery Elec.  Co.,  $104,472;  A.  C.  Rice, 
$104,738;  R.  A.  Wattson,  $105,231;  Fritz 
Ziebarth,  $105,361;  H.  H.  Walker.  $106,- 
36o;   S.  N.  Prescott  Engr.   Co.,  $114,465. 

LOS  ANGELES,  Cal. — Until  10  a.  m., 
Dec.  lu  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  In  bth  Sc.  bet. 
FiKuerca  St.  and  Vermont  Ave.  tl97 
liressed  steel  postsj  and  in  Valencia 
St.    (3  pre.ssed  steel  posts);  1911  act. 

I'ASADENA,  Cal.  —  W.  A.  McNally, 
ol7  S  Broadway,  Pasadena,  sub.  low 
bid  to  city  at  $7380  for  ornam.  lights 
in  Arlington  Dr.,  bet.  S  Fair  Oaks  and 
S  Orange  Grove  Aves.  Other  bids:  A.  C. 
nice,   $7586;  Osborne  Elec.  Co.,  $7890. 

GLENDALE,  Cal.  —  A.  C.  Rice,  1963 
Santee  St.,  Los  Angeles,  sub.  low  bid 
at  $18,900  for  ornam.  lights  in  Los 
Feliz  lid.,  bet.  Gleudale  Ave.  and  the 
S.  P.  tracks.  Other  bids:  city  of  Glen- 
dale,    $19,900;    Jas.    C.    Perry,    $19,980. 

SANTA  MONICA,  Cal.— D.  S.  McEwan 
29i0  Main  St.,  Santa  Monica,  awarded 
cont.  at  $12,737  for  ornam.  lights  and 
certain  incidental  work  in  Third  St , 
bet.  Wilshire  Blvd.  and  Colorado  St. 
Other  bids:  S.  N.  Prescott  Engr.  Co., 
$16,160.06;     Fritz     Ziebarth,     $16,212.24. 


LOS  ANGELES,  Cal.  —  Council  de- 
clares luten.  to  install  ornam.  lights 
in  Tamaiind  Ave.;  24  cone,  posts;  1911 
act. 

luten.  declared  to  install  102  pressed 
sleel  light  posts  in  Santa  Monica  Blvd 
bet.   luist  and  llSth  Aves.;  1911  act. 

Proceedings  for  ornam.  ligiits  in 
\\  esteru  Ave.,  bet.  Pico  and  W  ashing- 
ton  Sts.  abandoned. 


MACHINERY  &  EQUIPMENT 


MODESTO,  Stanislaus  Co.,  Cal  — 
Stuart  S.  Smith  Co.,  San  Francisco,  at 
$7180  awarded  cont.  by  council  to  fur. 
and  del.  motor  street  sweeper.  Bids 
for  combination  sprinkler  and  flusher 
unit  still  under  advisement. 


PASADENA,  Cal.— Until  11  a.  m.,  Deo 
4  bids  will  be  rec.  by  city  for  one  15- 
ton  ruad  roller  with  pressure  scarifier 
attachment,  oil  burner,  fuel  oil  tank, 
and  steam  operated  steering  gear.  Spec 
on  file  at  office  of  Bessie  Chamberlain, 
city    clerk.    Cert,    check    or    equal    10%. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
Until  Dec.  29,  bids  will  be  rec.  by  A. 
L.  Banks,  city  clerk,  to  const,  landing 
and  furnish  boat  for  service  between 
Terminous  and  Bouldin  Island;  land- 
ing, est.  cost  $3160;  boat,  $4000.  Plans 
on  file  in  office  of  clerk.  'W.  B.  Hogan, 
city   engineer. 


LOS  ANGELES,  Cal.— Until  10  a.  m. 
Dec.  8,  bids  will  be  rec.  by  bd.  pub.  wks 
for  cable  splicers'  carts.  Spec,  on  file 
at  office  of  city  engr.,  205  n  city  hall 
annex. 


VANCOUVER,  B.  C— Ashnola  Gold 
and  Platinum  Dredging  Co.,  Ltd.,  816 
Standard  Bank  Bldg.,  Hastings  Street 
West,  Vancouver,  B.  C,  is  in  the  mar- 
ket to  purchase  one  or  more  bucket 
dredges.  Offers  should  be  made  direct 
to  the  company. 
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RAILROADS 


$1.66  and  (2)  $2.16;  Thos.  H.  Pike  Co., 
CD  Sl.69  and  (2)  |2.20.  Bids  talien  un- 
der  advisement. 


CALEXICO,  Cal.— Const.  o£  Calexico- 
to-Gul£  railway,  Bet.  Calexico  and  San 
Felipe,  149  mi.  so.,  has  been  resumed 
under  the  direction  o£  H.  H.  Clark,  mgr 
of  the  Colorado  River  Land  Co.  J.  N. 
Acosta  is  engr.  representing  the  Mexi- 
can govt.  Harry  Chandler,  Los  Angeles, 
is  one  of  the  land-owners  interested. 


FIRE  ALARM  SYSTEMS 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Gamewell  Co.,  939  Larkin  St.,  ban 
Francisco,  at  $133,492  awarded  cont.  by 
council  to  install  police  and  fire  alarm 
system. 

SAN  FRANCISCO,  Cal.— Cruikshank 
Co.,  516  Wilcox  Bldg.,  Los  Angeles, 
manufacturers  of  an  automatic  f*-e 
detector,  want  to  get  in  touch  with  dis- 
tributing agency  to  handle  the  sale  ol 
their  product  in  Northern  California. 
Communicate   direct. 


FIRE  EQUIPMENT 


CHICO,  Butte  Co.,  Cal.— Seagrave  Co. 
at  $12,750  awarded  cont  by  council  to 
fur.  and  del.  motor  fire  engine;  allow- 
ance of  $1000  will  be  made  lor  old 
machine. 

CALEXICO,  Cal.— Eureka  Fire  Hose 
Co.,  awarded  cont.  for  500  ft.  fire 
hose  at  $1.40  ft.  The  cont.  was  divided 
into  three  orders  to  avoid  necessity  for 
calling    bids. 

COJtPTON,  Cal. — Stutz  Co.  sub.  low 
bid  to  city  at  $12,250  for  new  fire  en- 
gine. Seagrave  Co.,  Ahrens-Fox  Co  and 
American-La  France  ea.  bid  $13,000. 
Bids    taken    under   advisement. 


COMPTON,  Cal. — City  Clerk  Maude 
Hecock  instructed  to  advertise  for  bids 
for  1800  ft.  ZVi-in.  and  300  ft.  lV4-in. 
fire   hose. 


LOS  ANGELES,  Cal. — Bids  rec.  by 
pub.  serv.  comm.  for  riv.  sheet  steel 
pipe  under  spec.  934-B,  for  (1)  23,840 
ft.  12-ln.  No.  10  gauge  and  (2)  1320 
ft.    14-in.   No.    10   pipe,   f.   o.    b.   bidder's 

^^  Balier  Iroii  Works— (1)  $1.42  ft.,  (2) 
$1.58  ft;  lump  sum,  $35,938.40;  delivery 
as  per  spec. 

Lacy  Mfg.  Co.— (1)  $1.35  ft.,  (2)  $1.60 
ft.;  lump,  sum,  $34,296;  delivery,  com- 
mence in  15  days  from  dal«  of  award, 
cumpl.  in  90  days. 

Western  Pipe  &  Steel  Co. — (1)  $1.43, 
(2)  $1.63;  lump  sum,  $36,242;  delivery, 
compl.    in    90   days. 

L.  A.  Mfg.  Co.— (1)  $1.42,  (2)  $L59; 
lump  sum,  $35,951.61;  delivery,  start  in 
45  days,  compl.  in  90  days. 

Haynes,  OGara  &  Haynes,  lump  sum 
only,  $52,000;  initial  delivery  in  ao  days 

West  Coast  Pipe  &  Steel  Co. — lump 
sum,  $32,000;  delivery,  commence  in  60 
days,  compl.  in  60  days  thereafter. 


LOS  ANGELES,  Cal.  —  Fairbanks - 
Morse  &  Co.,  427  E  3rd  St.,  sub.  low  bid 
to  pub.  serv.  comm.  at  $6.35  per  C  ft. 
for  100,000  ft.  %-m.  galv.  wrought 
steel  pipe.  Other  bids:  Crane  Co.,  $63S9; 
Associated  Supply  Co.,  $6.43;  Busch 
Pipe  &  Supply  Co.,  $6.44;  Pac.  Pipe  & 
Supply  Co.,  $6.4492;  U.  S.  Steel  Prod.  Co. 
$6.45;  Republic  Supply  Co.,  $6.44;  Pac. 
Pipe  &  Supply  Co.,  $6.4492;  N.  O.  Nel- 
son Mfg  .Co.,  $6.47;  Thos.  Haverty  Co. 
$6.59. 

Baker  Iron  Works,  912  N  Broadway 
low  at  $1020  for  1000  pes.  rlv.  sheet 
steel  pipe  No.  16  gauge,  spec.  W-325. 
Lacy  Mfg.  Co.  bid  $1045. 


SEWAGE  DISPOSAL  PLANTS 


PORTERVILLE,  Tulare  Co.,  Cal.  — 
Proceedings  started  for  election  to  vote 
bond  issue  for  sewage  disposal  plant. 
Final  plans  of  Currie  Engr.  Co.,  Al- 
hainbra,  show  cost  at  $50,000.  Slate 
bd.  of  health  has  ordered  the  work. 


RESERVOIRS  AND  DAMS 

SOUTH  PASADENA,  Cal. — Olmsted  & 
Gillelen,  consulting  engrs.,  Hollmgs- 
worth  Bldg.,  Los  Angeles,  retained  by 
city  trustees  to  work  out  plans  for  re- 
pair of  the  Garfield  Ave.  reservoir 
which  failed  while  being  filled. 

DEL  MAR,  Cal.— McKenna  &  Elliot  sub. 
low  bid  to  Santa  Fe  Irrigation  District, 
Santa  Fe  Ranch,  at  $14,262.96,  for  a 
concrete  lined  reservoir.  Kenneth  Q. 
Volk,  resident  engineer.  Other  bids: 
Sharp  &  Fellows,  Los  Angeles,  $14,- 
574.30;  Escondido  Cement  Products  Co., 
$17,999.10. 


AMERICAN  FALLS,  Idaho — U.  S. 
Bureau  of  Reclamation  has  withdrawn 
the  invitation  for  bids  to  be  opened 
December  20  for  foundations  in  river 
section  of  American  Falls  dam.  Neces- 
sary revision  in  specifications  is  re- 
sponsible for  the  postponement.  It  is 
probable  that  the  work  will  be  readver- 
tised  in  about  30  days. 


PIPE  LINES,  WELLS,  ETC. 


LONG  BEACH,  Cal.  —  Shinn-Holtz- 
Lyon.  2130  E  7th  St.,  Los  Angeles,  sub. 
low  bid  to  city  council  for  (1)  32,000 
ft.  10-in.  and  (2)  10,000  ft.  12-in.  lap 
welded  beveled  end  wrought  steel  pipe 
at  (1)  $1.64  ft.,  (2)  $2.12  ft.  Other  bids: 
N.  O.  Nelson  Mfg.  Co.,  (1)  $1.69,  (2) 
$2.20;  Republic  Supply  Co.,  (cars)  (1) 
$1.68  and  (2)  $2.19;  same,  (truck)  (1) 
$1.6788  and  (2)  $2.1841;  Graham  and 
Armstrong,  Long  Beach,  (1)  $1.69  and 
(2)  $1.90;  Pac.  Pipe  Supply  Co.,  (1) 
$1.6483  and  (2)  $2.1479;  Crane  Co.,  (1) 
$1.69  and  (2)  $2.20;  Associated  Supply 
Co.,  (1)  $1.66  and  (2)  $2.16;  Smith- 
Booth-Usher  Co.,  (1)  $1,675  and  (2) 
$2,179;  Grinnell  Co.,  (1)  $1.65  and  (2) 
$2.15;  Mark-Lally  Co.,  (cars)  (1)  $1.68 
and    (2)    $2.19;   Mark-Lally   Co.,    (dock) 


WATER  WORKS 


MANHATTAN  BEACH,  Cal.  —  Pro- 
ceedings to  be  started  at  once  for  elec- 
tion to  vote  bonds  to  cover  cost  of  wa- 
ter imps.  P..  J.  Kuhn,  supt  of  sts.,  esti- 
mates cost   of  necessary  work,   $12,000. 


PISMO  BEACH,  Cal.  —  Engrs.  Black 
&  Veatch,  617  Ferguson  Bldg.,  Los  An- 
geles, preparing,  plans  for  a  water 
supply  and  distrib.  sys.  for  Plsrao  Hts. 

HAWTHORNE,  Cal. — D.  M.  Stanley, 
Gen.  Del.,  Hawthorne,  awarded  cont.  by 
citv  at  $16,286.01  fur  water  mains  (riv. 
sheet  steel  pipe),  etc..  In  the  Burleigh 
Dist.,  s.  of  Ballona  Ave. 

NEWPORT  BEACH,  Cal. — Bids  will 
be  advertised  about  Dec.  15,  for  a  water 
sys,tem  for  Corona  Del  Mar,  etc.,  to  cost 
$320,000.  Plans  include  a  pumping 
plant,  2  reservoirs  of  1,000,000  gal.  cap. 
ea.,  and  complete  distrib.  sys.  The 
pumping  plant  will  be  housed  in  a 
brick,  steel  and  tile,  fireproof  struc, 
and  will  consist  of  2  twin  Diesel  En- 
gines with  a  cap.  of  80U-gal.  per  mm. 
ea.  iviains  and  laterals  will  be  of  C.  I. 
pipe.  Jaul  E.  Kressly,  H.  W.  Hellman 
Bldg.,   Los   Angeles,    city    engineer. 


SANTA  BARBARA,  Cal.|— City  Mgr. 
Herbert  Nunn  and  Victor  E.  Trace  of 
water  depi.,  authorized  by  city  to  call 
for  bids  for  material  and  equip,  for 
water  imprvts.  totaling  about  $230,- 
000.  Of  this  sum  $1000  will  be  ex- 
pended oil  Outlet  Reservoir  No.  1, 
$10,000  on  new  services  and  metres, 
and  a  large  part  of  balance  for  water 
mains. 


POMONA,  Cal. — City  trustees  plan 
municipal  water  sys.  in  accordance 
with  preliminary  plans  and  estimates 
by  F.  C.  Frochde,  city  engr. 

BUCKEYE,  Ariz.— The  $200,000  bond 
issue  of  the  Buckeye  water  conserva- 
tion and  drainage  dist.  carried  at  re- 
cent election.  Portion  of  the  proceeds 
will  be  used  for  constr.  of  drainage 
canals  and  headworks  on  the  Gila 
river. 


BLYTHE,  Cal. — Council  declares  in- 
tention to  const,  sewage  pumping  sta., 
consisting  of  reinf.  cone,  sump,  two  4- 
in.  elec.  sewage  pumps,  switches,  wir- 
ing, connections,  etc.,  12-in.,  10-in.,  8- 
in.,  6-in.  vlt.  pipe  sewers,  the  latter 
to  be  constr.  in  Donlon  St.,  Main  St., 
and  other  sts.;  1911  act.  Marie  Cren- 
shaw, city  clerk. 

DOS  PALOS,  Merced  Co.,  Cal. — Con- 
sulting Eng.  W.  E.  Bedesen,  Merced, 
completes  plans  for  a  sewer  sys.  and 
treatment  plant  for  the  Dos  Palos  San- 
itary Dist.,  involv.  treatment  plant  on 
Branch  Canal  No.  2  (Imhoff  tank  with 
sprinkling  filter  sys.  to  serve  1000  pop- 
ulation), const,  of  lateral  sys.  and 
main  outfall.  Election  will  be  called 
soon  to  vote  on  bond  Issue  for  this 
work. 


LOS  ANGELES,  Cal.— L.  A.  Harbor 
comm.  proposes  to  install  sewage 
pumping,  equip,  costing  bet.  $12,000  and 
$20,000  at  Fish  harbor  to  handle  refuse 
of  the  canneries  in  this  dist.  Pump  is 
to  handle  at  least  5000  gal.   per  min. 


FLAGSTAFF,  Ariz. — Dec.  30  Is  date 
set  for  $475,000  bond  election  for  new 
waterworks  sys.,  paymt.  for  existing 
sys.  and  other  imprvts,  to  serve  1000 
population;  constr.  of  lateral  sys.  C.  T. 
PuUiam,    town   clerk. 

MERCED,  Merced  Co.,  Cal, — Until. 
Dec.  16,  10  a.  m.,  bids  will  be  rec.  by 
H.  P.  Sargent,  secy.  Merced  Irrigation 
District,  to  fur.  valves  required  in  th. 
construction  of  the  Exchequer  Daii; 
and  Power   House,   as   follows: 

Two   4Sx60-in.   slide  gates  for  265-ft. 

Two  75x96-in.  slide  gates  for  290-ft. 
head.  ,  . 

Two  60-in.  needle  type  valves  for 
265-ft.   head. 

Two  96-ln.  inlet  290-ft.  head  needle 
type  penstock  valves.  _ 

Two  96-in.  pivot  valves  (alternative). 

Two  96-ln.  inlet  290-ft.  head  needle 
type   discharge    valves. 

Two  96-in.  hydraulic  balanced  valves 
(alternative). 

See  call  tor  bid.s  under  official  pro- 
posal  section  In  this   Issue. 


Contractors  Machine  Works 

We  Specialize  in  rebuilding  and  repairing  contractors'  equipment 
We  build  roclc  bunkers,  elevators  and  conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 

CREAR  &  BATES 


38  Stanford 


San  Francisco 


Fbone  Seamy  18S5 
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PLAYOROUNDS  AND   PARKS 


'ILICNDALE.  Cal.  —  Until  10  a.  m., 
11.    bills   will   be   rec.    for   2700  cu. 

.  m'jre  or  less,  excavation,  trimming 
■  I  gradinsr  In  connection  with  beau- 
.  nn  premises  at  I'.cservolr  at  10th 
.1    western      Ave:    cert,      check      10%. 

lis  on  rile  in  office  of  City  Clerk  A. 

\  an   WIe. 


!:!E]VERS  &  STREET  WORK 


MONTEUEY,  Monterey  Co.,  Cal.  — 
til  Dec.  9,  7  p.  m..  bids  will  be  rec. 
A.  J.  Mason,  city  clerk  (No.  1996)  to 
;■.  Jefferson  St.  bet.  Main  and  Pa- 
.■    and    bet.    I'ucific    and    High    Sts., 

\'lv.    Krado    and    pave    with       2V4-in. 

1  li.  cone,  base  and  l',i-in.  asph.  cone. 

■  lace;  cone  curbs,  Butters  and  walks; 
■  •rru.  iron  culvert.i;  4  catchbasins: 
idewalk  crossings.  1911  Act  &  Bond 
I  1915.  Cert,  check  lOij,  payable  to 
V  req.  Plans  on  file  in  office  of 
rk.  H.  D.  Severance,  city  eng. 

(IS  A.VttELIOS,  Cal. — Bids  to  const, 
imore  Canyon  sti>rm  drains  reject- 
by  supervisors.  The  choice  of  type 
drain  was  referred  to  Glendale 
';amber  of  commerce. 


V.U  SEOUNDO,   Cal.— R.   T.   Hutchins, 

■V    eng.,    preparing    plans    for    comb. 

ivlty    and    pumping    sanitary    sewer 

lem,    designed    to    serve    a    present 

pulation  of  3000  and  a  potential  pop- 

.liition   of   15.000.   Trunk   lines   are   the 

hitf   engineering   feature    of   this   sys. 

1.1    will    necessitate    some    deep    cuts 

I  id    tunnel   work.   Complete   plans   and 

-t.   of  cost   will  be     available     at     an 

Illy  date. 


I'.AKERSFIELD,  Kern  Co.,  Cal.— Un- 
iil  3  p.  m.,  Dec.  15.  bids  will  be  rec.  by 
.  <  iincil  to  const,  walks  and  curbs  in 
II  rtions  of  Baker,  Jefferson,  Bernard, 
11]. ice  and  Lincoln  Sts..  involv.  22,062 
<i.  ft.  cone,  walk,  3174  lin.  ft.  curb. 
i:st.  cost,  $5557.  W.  D.  Clark,  city  eng. 
v.  Van  Riper,  city  clerk. 

IIURBANK,  Cal. — Until  7:30  p.  m., 
Liec.  16.  bids  will  be  rec.  to  imp.  Srd 
SI.  bet.  Providencia  and  Cypress  Aves., 
iliprox.  3000  lin.  ft.,  involv.  grade,  cone, 
iiave.,  curbs  and  walks.  Cert,  check  or 
l.iid.   107c.  F.   S.   Webster,  city  clerk. 


FRESNO,  Fresno  Co.,  Cal. — Council, 
H.  S.  Foster,  clerk,  declares  inten.  (No. 
L'l-D)  to  imp.  Wilson  Ave.,  bet.  Weldon 
•Tiid  Yale  Aves..  involv.  grading;  cera. 
-inc.  curbs,  gutters  and  driveway  ap- 
IMiiaches;  cem.  cone  walks;  3%-in  asph 
,  one.  base  with  l',4-in.  asph.  cone,  sur- 
-;iee  with  liquid  asph.  and  rock  screen- 
iiiis  surface  coat.  1911  Act.  Protests 
I'ec.   18.  Wm.  Stranahan,  city  eng. 

S.\N  JOSE.  Santa  Clara  Co.,  Cal.  — 
Council.  J.  J.  Lynch,  clerk,  declares 
inten.  to  imp.  King  St.,  bet.  1st  and 
Orchard  Sts..  involv.  grade;  pave  with 
I'/.-in.  Warrenite-Bit.  surface  on  3-in. 
bit.  cone,  base:  hyd.  cem.  cone,  curb, 
gutter  and  walks;  2  hyd.  cem.  cone, 
storm  water  inlets  8-in.  vit.  pipe  drains 
1911  Act  &  Bond  Act  1915.  Protests  Deo. 
15.  Wm.  Popp,  city  eng. 


TULARE,  Tulare  Co..  Cal.— Until  Dec 
17,  bids  win  be  rec.  by  city  trustees 
for  additions  to  sewer  sys.,  bonds  In 
the  sum  of  $130,000  having  been  voted 
recently.  Henry  Elrod,  Mills-Kraser 
Dldg.,  Santa  M.mioa,  engr.  Work  will 
consist  of  drainage  and  sewer  mains  to 
care  for  a  pop.  of  20.000. 


STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Chambers  and  DoOolyer,  Bacon  Bids., 
Oakland,  at  $5S57.S2  awarded  cont.  by 
council  to  const,  storm  water  and  san- 
itary servers  to  serve  Oak  Park. 

ET,  CENTRO,  Cal. — Chicago  Bridge  & 
Iron  Wks.,  Rlalto  P.ldg.,  San  Francisco 
awarded  cont.  by  city  at  $18,335  for 
250,000-gal.  steel  tank  for  new  water 
works  system. 

OAKLAND,  Cal.— City  council  E.  K. 
Sturgis.  clerk,  declares  inten.  to  imp. 
Seminary  Ave.  bet.  Foothill  Blvd.  and 
Camden  St.,  and  portion  of  Walnut 
Ave.  adjacent  to  Seminary  Ave.,  involv. 
grading  and  pave;  const,  curbs  and 
gutters;  2  storm  w.itcr  inlets;  3  corru. 
iron  and  cone,  culverts  with  2  hand- 
holes.  1911  Act.  Protests  Dec.  18.  W. 
W.  Harmon,  city  eng. 


MONTEREY  PARK.  Cal. — Until  7:30 
p.  m..  Dec  15.  bids  will  be  rec.  to  imp. 
Einerson  PI.  bet.  Alhambra  Ave.  and 
New  Ave.,  involv.  .cem.  wal'cs.  curbs 
and  returns.  Plans  on  file  at  office  of 
City  Clerk  Arthur  W.  Langley.  O.  A. 
Stone.  1112  Hollingsworth  Bldg..  Los 
Angeles,    city    engr. 

FRESNO,  Fresno  Co.,  Cal. — Supervis- 
ors, D.  M.  Barnwell,  clerk,  declare  in- 
tention to  imp.  sts  in  Rd.  Dist.  Imp.  No. 
5,  including  South  Van  Ness  Ave.,  etc., 
involv.  cone,  curbs  and  gutters;  drain- 
age, siphons;  culverts  and  manholes; 
electrolier  conduits,  etc.,  const,  walks 
and  pavement.  Work  under  Rd.  Dist. 
Imp.  Act  1907.  Protests  Dec.  19.  A.  M. 
Jensen,    engineer,   Fresno. 


GLENDALE,  Cal. — Until  10  a.  m..  Dec 
4.  bids  will  be  rec.  for  vit.  pipe  sewer, 
manholes,  junction  chambers,  etc..  in 
Palmer  Ave..  Adams  St.,  etc.  1911  Act. 
Plans  on  file  at  office  of  City  Engr. 
John  F.  Johannsen.  A.  .L  Van  Wie,  city 
clerk.  Approx.  quan.  are:  1271  ft.  6-in. 
and  12.616  ft.  S-in.  vit.  pipe.  43  man- 
holes. 2  drop  manholes.  10  lamp  holes. 
5  junction  chambers.  2  flush  tanks,  302 
house  con. 

S.-\NTA  .\NA.  Cal.— B.  R.  Ford,  407 
W  17th  St..  Santa  Ana,  awarded  cont. 
by  supervisors  at  541.981  to  pave  St. 
Andrews  and  St.  Bertrudes  Pis.,  involv 
150,000  sq.  ft.  8-in.  cone,  pave.,  60,000 
sq.  ft.  crushed  rock  should.,  6000  cu. 
yds.   excav. 

WHITTIBR,  Cal. — Geo.  A.  Simpson, 
Olson  Bldg..  Burbank,  sub.  low  bid  at 
$10,977.10  for  imp.  Comstoek  Ave.,  bet. 
Philadelphia  and  College  Sts.,  involv. 
grade  5c  sq.  ft.,  7-in.  cone.  pave.  22c  sq. 
ft.,  heavy  curb  60e  ft.,  light  curb  50o 
ft,   walk   17c   sq.   ft.,  driveways  24c  sq. 

Griffith  Co.,  5(52  L.  A.  Ry.  Bldg.,  Los 
Angeles,  sub.  only  bid  at  $3256.07  for 
pave,  on  Friends  Ave.,  bet.  Walnut  and 
Short  St.,  involv.  grade  5c  sq.  ft.,  2  Va- 
in, asph.  cone,  pave  on  4-in.  bitum.  base 
21c  sq.  ft.,  curb  55c  ft. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  .STREET,  SAN  FRANCISCO 

MOTORS 

New  and   Used,  Bought,  Sold,  Exchanged,  Rented  and  Repaired 

Industrial  Light  and  Power  Installation 

Telephone  SUTTER  3266 


SOUTH  PASADENA,  Cal.— Until  6  p 
m.,  Dec.  8,  bids  will  be  rec.  tor  1-in 
rock  and  oil  pave.,  curb,  gut.,  walk  in 
Alpha  Ave.,  Alpha  Ct.,  Summit  PI.  and 
Summit  Dr.  Plans  on  file  at  office  of 
city  engr.  Nettie  A.  Hewitt,  city  clerk. 

LOS   ANGELES,    Cal.— Until    2    p.   m 
Dec.  15,  bids  will  be  rec.  by  county  for 
rd.  work  as  follows: 

County  Imp.  No.  176,  94th  St.,  bet. 
Main  St.  and  Moneta  Ave.,  involv.  1112 
^.'i-J'^'^-  Z^'^^^-  ^O'^  sq.  yds.  shaping, 
4368  sq.  ft.  gut.,  49  ft.  curb,  4072  sq.  yds 
IVii-in.  National  top,  4072  sq.  yds.  3U- 
in.  asph.  cone.  base.  Est.  contr.  price 
$10,693.50. 

County  Imp.  No.  149,  Inglewood  Aye. 
bet  Pine  St.  and  Belleview  Ave.,  involv 
850S  cu.  yds.  excav.,  28,103  sq.  yds 
shaping  roadbed.  10,311  ft.  curb,  10.622 
sq.  ft.  gut.,  49.520  sq.  ft.  walk,  28,103 
sq.  yds.  2-ln.  Willite  surface,  28,103  sq. 
JOS-  3-in.  Willite  pav.  Est.  contr.  price 
$80,838.50. 

County  Imp.  No.  219,  Manchester  Ave 
bet.  St.  -Andrews  PI.  and  Arlington  Ave 
involv.  1903  cu.  yds.  excav.,  4647  sq.  yds 
shape  rdwy.,  4647  sq.  yds.  disint.  gran- 
ite sub-base,  4425  sq.  yds.  cem.  cone, 
pave.    Est.    cont.    price    $13,379.85. 

County  Imp.  No.  125,  Flower  St..  bet. 
s  bound.iry  of  Inglewood  and  Hardy 
St.  involv.  16S8  cu.  yds.  excav.,  4471  sq. 
yds.  shape.  2505  ft.|  curb,  12,571  sq.  ft 
walk,  5030  sq.  ft.  gut,  4471  sq.  yds. 
3-in.  asph.  cone.  base.  4471  sq.  yds.  2- 
in.  'VVinite  top.  Est.  contr.  price,  $14,- 
165. 3o. 

County  Imp.  No.  229,  lOSth  St.,  bet 
Main  St.  and  e  boundary  of  Los  Ange- 
les, excluding  Moneta  Ave.  involv.  2294 
eu.  yds.  excav.,  11,882  sq.  yds.  shape 
rdwy.,  11.143  sq.  ft.  gut.,  11,882  sq.  yds. 
l*-in.  Natl,  pave.,  11.8S2  sq.  yds.  SV^-in. 
asph.conc.  base.  Est.  contr.  price,  $30,- 

County  Imp.  No.  87,  Linden  St.,  bet 
Myrtle  and  Hawthorne  Aves..  involv 
1457  cu.  yds.  excav.,  3560  sq.  yds.  shape! 
1988  ft.  curb,  4384  sq.  ft.  gut.,  7899  sq. 
ft.  walk.  3560  sq.  ft.  1 1/2 -in.  Natl,  wear- 
ing surface.  3560  sq.  yds.  3 1/2 -in.  asph. 
cone,    base.    Est.    cont.   price,    $12,225  60 

County  Imp.  No.  74.  Kern  Ave.,  bet. 
Third  St.  and  Brooklyn  Ave.,  involving 
7354  cu.  yds.  excav.,  S216  sq.  yds.  shape 
rdwy..  2576  ft.  curb.  10.350  sq.  ft.  walk 
588  sq.  ft.  gut,  5957  sq.  yds.  5-in.  mac. 
pave.,  2259  sq.  yds.  ll^-in.  mac.  pave, 
corru.  iron  pipe  culv.  with  headwalls 
and  catch  basins,  corru.  iron  culv.  with 
headwalls.    Est.   contr.    price    $18,720.30. 

FRESNO,  Fresno  Co.,  Cal.— Supervis- 
ors, D.  M.  Barnwell,  clerk,  declare  in- 
ten. to  imp.  streets  in  Rd.  Dist.  Imp. 
No.  7.  including  Van  Ness  Blvd.,  Hamp- 
ton Way,  etc.,  involv.  grading;  cone, 
curbs  and  gutters;  part  circle  corru. 
iron  culverts  and  manholes;  rein.  cone, 
culverts;  2>/4-in.  asph.  cone,  base  with 
Hi -in.  Warrenite-Bit.  surface  pave.; 
ptorm  water  drainage  system,  etc. 
Work  under  Rd.  Dist.  Imp.  Act.  1907.  A. 
M.  Jensen,  engineer,  Fresno.  Protests 
Dec.   19. 

PASADENA,  Cal.— S.  C.  Kruly.  326  N 
Hill  St..  Los  Angeles,  sub.  low  bid  to 
city  at  $9530  for  sewei-  in  Annondale 
Rd..  bet.  Colorado  St.  and  Nithsdale  Rd. 


COMPTON.  Cal.— Geo.  T.  Oswald,  366 
E  58th  St..  Los  Angeles,  sub.  low  bid 
to  imp.  .4ranbe  Ave.,  involv.  68.818  sq 
ft.  grade  2^40  ft.,  68,818  sq.  ft.  5-in 
cone,  pave  16.5c  ft.,  375  ft.  4-in.  c  i. 
wafer  main  $1.60  ft,  1285  ft.  6-in.  c.i 
water   main   $1.90   ft. 


PASADENA.  Cal.— C.  F.  Mathews,  221 
Braly  Bldg..  Pasadena,  sub.  low  bid 
at  $26,320  to  imp.  Old  Mill  Rd.  betw. 
S  El  Molino  and  Oak  Knoll  Aves.  grade, 
curbs,  gut.  walks,  2-in.  mac,  storm 
drain.  Other  bids:  Ducey  &  Ereitenstein 
$27,184.70:   H.   R.   Erdman.   $33,642.78. 

Ralph  E.  M^elch,  416  S  West  St..  Ana- 
heim, low  at  $16,174  to  imp.  Del  Monte 
St..  bet.  Glen  Ave.  and  Arroyo  Blvd; 
curbs,  gut.,  walks  and  culv.  Other  bids 
Clarence  P.  Day  Corp..  $17,020.42;  C.  F. 
Mathews,  $17,673.37:  Ducey  &  Ereiten- 
stein. $18,229.27:  H.  R.  Erdman,  $20,- 
492.99;  E.  H.  Walters,  $23,779.31. 

WINNEMUCCA,  Nevada.— City  sells 
$15,000  bond  issue  to  finance  street  Im- 
provements. 
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TUOTjUMNB,  Co.,  Cal.  —  Following 
bids  rec.  Nov.  28  by  U.  S.  Bureau  of 
Public  Roads,  9  Main  St.,  San  Fran- 
cisco, to  const.  Sonora-L,ong  Barn  Natl 
Forest  Highway,  Tuolumne  county,  lo- 
cated about  8-rai.  east  of  Sonora,  12.6 
mi.  in  length,  involv.  70  acres  clearing; 
85,000  cu.  yds.  excavation;  186  cu.  yds. 
A  and  240  cu.  yds.  C  cone;  15,400  lbs. 
rein,  steel;  4350  lin.  ft.  corru.  metal 
pipe;  23,300  cu.  yds.  crushed  rook  sur- 
facing (optional): 
Collins  and  Seppi,  Chico,   (a)   Govt.  fur. 

explosives,    $87,726;    (b)    cont     fur. 

explosives,  $83,476;  surfacing  $102,- 

J.  E.  Baldwin,  San  Francisco,  (a)  $89,- 
890;   (b)   $85,648;  surfacing,   $74,825. 

Blumenlfranz  and  Vernon,  Stockton  (a) 
$91,594.50;  (b)  $87,344.50;  surfac- 
ing,   $94,530.  .  ,  ^    ^ 

Chas.  Willis  &  Son,  Los  Angeles,  (a) 
$95,556;  (b)  $91,306;  surfacing, 
$80  150 

Arris-Knap,  Oakland,  (a)  $96,183  50; 
(b)     $91,933.50;    surfacing    $102,895. 

Young  and  Heaney,  Los  Angeles,  (a) 
$06,428;  (b)  $93,028;  surfacing, 
'R107  485 

Isbeil  Const.  Co.,  Fresno,  (a)  $98,385: 
(b)    94,135;    surfacing,    $96,040. 

Williams  &  Singletary,  Colton,  Calif, 
(a)  $104,100;  (b)  $90,850;  surfac- 
ing,   $93,835. 

Jas.  Hogan.  Grants  Pass,  Ore.,  (a) 
$118,266.20;  (b)  $114,016.20;  surfac- 
ing, $101,245.  ,    ^    ,,_ 

C  E  Crowley,  Los  Angeles,  (a)  $116,- 
010.60;  (b)-  $107,510.60;  surfacing 
$100,285.  ^ 

A  J  &  J.  L.  Fairbanks,  San  F^-ancisco 
(a)  $116,881.90;  (b)  $112,131.90. 
surfacing,    $105,595., 

P  L.  Burr,  San  Francisco,  (a)  $119,- 
447;    (b)    $115,197;    surfacing,    $84,- 

Engineer's  estimate,  (a)  $105,395.50;  (b) 
$110,070.50;   surfacing,   $89,175. 

FRESNO,  Fresno  Co.,  Cal. — Improve- 
ments costing  $350,000  are  planned  in 
road  District  Improvements  Nos.  5,  b 
and  7;  plans  for  the  work,  prepared 
by  Andrew  M.  Jensen,  have  been  ap- 
proved by  the  supervisors  which  will 
provide  a  paved  road  from  the  S.  P. 
tracks  at  Van  Ness  Ave.,  on  the  south 
to  Shields  Ave.,  on  the  north.  The  im- 
provement involves:  pave  full  width 
of  southern  end  of  Van  Ness  Ave.,  52 
feet  wide;  const,  walks  and  curbs  on 
east  side  of  South  Van  Ness;  const, 
cone,  shoulders  to  serve  industrial  sec- 
tion on  west  side;  install  electroliers 
and  conduits;  const,  storm  sewers  with 
a  syphon  under  S.  P.  to  dump  storm 
water  onto  city  property;  pave  Van 
Ness  Ave.  full  width,  from  city  limits 
to  Shields  Ave.;  pave  Hampton  Way 
from  Maroa  to  Palm  Ave.;  pave  Palm 
Ave.  from  Hampton  way  to  Shaw  Ave; 
pave  Maroa  Ave.,  Hampton  way  to 
Shaw  Ave.;  pave  Shaw  Ave,  Blackstone 
to  Palm  Ave;  const,  drainage  system 
for  storm  waters.  Construction  of  a 
subway  under  the  Santa  Fe  in  Van 
Ness  Ave.,  will  ultimately  be  included 
in  the  plans  and  specifications  adopted. 
Bids  for  the  work  will  be  asked  about 
Dec.    20.  

STOCKTON,  San  Joaquin  Co-.  Cal;— J. 
n  Cupps,  San  Francisco,  at  $10,4o9.60 
awarded  cont.  by  supervisors  to  gravel 
roads  in  Tracy  Gardens  Farms  Tract. 
Other  bidders:  B.  E.  Tremam,  $12,646, 
Will  Moreing,  $12,110;  Seppie  and  Col- 
lins,  $12,823.       

WATTS,  Cal. — City  Eng.  H.  R.  Postle 
completes  spec,  to  pave  Main  and  Mor- 
ton Sts.  and  portions  of  other  sts. 
with  5-in.  cem.  cone,  and  2-m.  asph. 
cone,  surface,  4-in.  cone,  base  and  2-in. 
asph  cone,  surface,  6-in.  cone,  pave; 
1915  act.  

OAKLAND,  Cal.— City  council,  E.  K 
Sturgis,  cslerk,  declares  inten.  to  imp. 
Carmel  St.,  Morgan  Ave.,  California 
St  and  certain  sewer  rights  of  way 
in  "Hopkins  Town  H  Acres"  and  Maple 
Terrace  Tracts,  involv.  const,  sewers, 
lampholes,  wye  branches  and  manholes. 
1911  Act.  Protests  Dec.  18.  W.  W.  Har- 
mon,  city   engineer. 

EL  MONTE,  Cal.— City  plans  to  pave 
Main  St.  with  8-in.  concr.  County  will 
bear  part  of  the  cost.  O.  A.  Gierlich, 
city    engineer. 


MANHATTAN  BEACH,  Cal.  —  City 
trustees  declare  int.  to  const,  curb, 
cone,  stairways,  storm  drains,  15-ft. 
walk,  ornam.  lights,  in  portions  of  the 
Strand,  3lBt  St.,  34th  St.,  Rosecrans 
Ave;  1911  act.  Llewellyn  Price,  city  elk. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— County  Surveyor  Geo.  A.  Kneese  in- 
structed to  prepare  spec,  for  lateral 
connecting  Burlingame  with  Skyline 
Blvd.  Road  will  be  extension  of  Hill- 
side  Drive. 


PASADENA,  Cal. — Until  10  A.  M., 
Dec.  D,  bids  will  be  rec.  for  cem.  concr. 
pave,  in  Bunnell  Alley,  bet.  Brainard 
Alley  and  Union  St.  1911  act.  Bessie 
Chamberlain,  City  Clerk. 


LONG  BEACH,  Cal. — Council  declares 
inten,  to  imp.  under  1911  act: 

Alley  0.  of  Lewis  Ave.,  bet.  New 
York  and  Anaheim  Sts.;  6-in.  concr. 
pave. 

Loma  Ave.,  bet.  Ocean  Blvd.  and  7th 
St.;  curbs,  walks,  gut.,  6-in.  vit.  hse. 
con.,   10-in.  cem.  storm  drain. 

9th  St.,  bet.  American  and  Atlantic 
Aves.:  curbs,  walks,  6-in.  cem.  concr. 
pave. 


SAN  LUIS  OBISPO,  Cal.— City  coun- 
cil petitioned  to  imp.  Palm  St.,  bet.  S. 
P.  Right  of  way  and  Monterey  St;  tem- 
porary graditig  and  'graveling  is  pro- 
posed. 


INGLEWOOD,  Cal.— Geo.  H.  Oswald. 
is66  E  58th  St.,  Los  Angeles,  awarded 
cont.  at  $64,988  to  imp.  Oak  St.  and  six 
other  sts..  involv.  500,286  sq.  ft.  grade 
2c  ft..  2405  ft.  18-in.  curb  55c  ft.,  15,064 
ft.  15-in.  curb  50c  ft-  3314  sq.  ft.  gut. 
26c  ft.,  18.361  sq.  ft.  5-in.  gut.  19c  ft.. 
79,290  sq.  ft.  walk  16c  ft.,  258,350  sq.  ft. 
5-in.  mac.  pave.  10c  ft.,  23,960  sq.  ft. 
class  B  oiling  3.5c  ft..  95  %-in.  wafer 
serv.  $12  ea.,  2  2-in.  water  serv.  $31  ea., 
one  catch  basin,  $16. 


SAN  LEANDRO,  Alameda  Co.,  Cal.— 
Until  Dec.  15,  S  p.  m.,  bids  will  be  rec. 
by  J.  J.  Gill,  city  clerk,  to  const.  6-in. 
sewer  in  Parrott  St.  from  existing  man- 
hole in  Park  St.  to  Carpenter  St.;  1 
manhole  with  wye  branches;  house- 
sewers.  1911  Act.  Cert,  check  10%  pay- 
able to  city  req.  Plans  on  file  in  office 
of  clerk  and  office  of  R.  M.  Goodwin, 
579    25th    St.,    Oakland. 


BAKERSFIELD,  Kern  Co.,  Cal.— Un- 
til Dec.  15,  5  p.  m.,  bids  will  be  rec. 
by  V.  Van  Riper,  city  clerk,  (No.  502) 
to  imp.  portions  of  Baker,  Bernard, 
Jefferson,  Lincoln  Sts.,  involv.  const, 
cem.  cone,  curbs  and  walks.  (Imp.  St. 
Dist.  502).  1911  Act  &  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  W.  D. 
Clarke,   city  eng. 

FULLERTON,  Cal. — Until  7:30  p.  m.. 
Dec.  9,  bids  will  be  rec.  to  const,  sewer 
flush  tanks,  lamp  holes,  manholes,  etc. 
In  West  Malvern  Ave.,  Leland  Dr.,  N 
Woods  Ave.,  N  Lois  Lane,  and  portions 
of  other  sts.;  W.  C.  Record,  city  engr. 
F.  C.  Hezmalhach.  city  clerk. 


COMPTON.  Cal.— Geo.  H.  Oswald,  366 
K  5Sth  St.  awarded  cont.  by  city  for 
imp.  Aranbe  Ave.,  involv.  68,818  sq.  ft. 
5-in.  cone.  pave.  16.5c  ft.,  375  ft.  4-in. 
c.i.  water  main  $1.50  ft.,  1285  ft.  6-in. 
c.i.   water   main   $1.90. 


SAN  FRANCISCO — Until  Dec.  10,  3 
P.  M.,  bids  will  be  rec.  by  Board  of 
Public  Works  for  following  street  im- 
provements: 

Maynard  bet.  Mission  and  Gordon 
Sts..  where  not  already  improved,  in- 
volv. 6-in.  cone,  base  2-in.  asph.  sur- 
face pavement;  granite  curbs;  art  stone 
walks. 

Vulcan  St.,  bet.  Ord  and  Levant  Sts., 
involv.  grading;  const,  rein.  cone,  stair- 
ways, landings,  copings;  storm  water 
inlet  with  10-in.  ironstone  pipe  culvert 
with  broken  rock  sump;  pipe  railings. 

25th  St.  bet.  Rhode  Island  and  Ver- 
mont  Sts.,  etc.,  const,  cone,  curbs;  reset 
granite  curbs;  const.  3  br.  catchbasins; 
10-in.  ironstone  pipe  culverts;  asph. 
cone,  pavement;  art.  stone  walks;  cone, 
pavement. 

Tucker  Ave.  bet.  Alpha  and  Rutland 
Sts.,  involv.  8-in.  ironstone  sewer  with 
62  wye  branches.  3  lampholes  and  3  br. 
manholes. 

Jarboe  9ve.  bet.  Folsom  and  Gates 
Sts.,  involv.  const,  cone,  curbs;  asph. 
cone,  pavement. 

Plans  obtainable  from  Bureau  of  F,n- 
gineering,     3rd    floor,    City    Hall. 


PATTERSON,  Stanislaus  Co.,  Cal.— 
City  trustees  plan  to  pave  several 
sitreets;  type  of  pavement  yet  to  be 
selected.  W.  R.  Sherman,  engineer, 
Newman,   Calif. 


LYNWOOD,  Cal.— Hall-Johnson  Co., 
3025  Fowler  St.,  Long  Beach,  sub.  low 
bid  to  city  at  $40,828  for  oil  mac.  pave., 
etc.,  in  Lynwood  Rd.,  Louise  St..  Bur- 
ton Ave,  etc..  involv.  157,150  sq.  ft. 
grade,  1.6c  ft.;  157,150  sq.  ft.  4-in.  oil 
mac.  tave.,  12c  ft.;  56,560  sq.  ft.  walk, 
17c  ft.;  24.825  sq.  ft.  gut.  28c  ft.;  13,- 
770  ft.  curb. 


SEAL  BEACH,  Cal. — Council  declares 
inten.  for  6-in.  concr.  pave.,  etc.,  in  Bay 
Blvd.,  bet.  Electric  Ave.  and  n.  e.  line 
of  lot  35  blk.  217,  Tr.  No.  10;  1911  act. 
Ollie  B.  Padriclf.  city  clerk. 


REDWOOD  CITY,  San  Mateo  Co..  Cal 
— County  Surveyor  Geo.  A.  Kneese  pre- 
paring spec,  to  imp.  streets  in  vicinity 
of  San  Bruno  Ave.  and  county  line; 
work  under  1921  county  road  act.  In- 
cludes Schwerin.  Walbridge.  Acaola 
and  Orienta  Sts.;  cone,  curbs;  2-in. 
Durite  asph.  cone,  surface  with  4-in. 
macadam   base. 


WHITTIER,  Cal. — City  trustees  de- 
clare inten  to  const,  curb,  walk,  6-in. 
i-onc.  pave,  in  Court  Ave.,  bet.  Hillview 
Ct.  and  Hadley  St.;  1911  act.  Paul  Gil- 
more,  city  elk. 


S.'VN  FRANCISCO— Until  Dec.  10,  3 
P.  M.,  bids  will  be  rec.  by  Board  of 
Public   Works   to    imp.: 

Crossing  of  Newhall  and  Palo  Ave., 
involv.  grading;  const,  cone,  curbs;  art. 
stone  walks;  br.  catchbasins  and  10-in. 
ironstone  pipe  culverts;  asph.  cone. 
pavement. 

Arleta  Ave.  bet.  San  Bruno  Ave.  and 
Delto   St.,    involv.    art.    stone   walks. 

22nd  Ave.  bet.  Santiago  and  Taraval 
Sts.,  involv.  const,  of  cone,  curbs;  asph. 
cone,    pavement. 

N  %  Kirkham  St.  (portions  of)  in- 
volv. const,  cone,  curbs;  asph.  cone, 
pavement. 

Plans  obtainable  from  Bureau  of  En- 
gineering,   3rd    floor.    City    Hall. 


A.uto    Supplies 

at  Cut  Rate 


EVERYTHING    FOR    YOUR   MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

Junction   Valencia 


Established    1907 

24  VAN  NESS  AVENUE 


Phone   Market  8926 


Near  Market 
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AN  UERNAItDINO.  Cal.— Until  7:30 
111.,  Dec.  8,  bids  will  be  rue.  for  4-ln. 
h.  cone.  pave.  In  Kiiit,'  .St.,  bet.  593 
w  of  Xlt.  Vernon  Ave.  and  King  St.; 
:i  act.  J.  H.  Osborn,  city  clerk. 


UIVERSIDE.    Cal.— Until    9:30    a.    m., 

■  >-.  9,  bids  will  be  rec.  for  sewer,  man- 

l«  s,  etc.  In  Van  Btiren  St.,  bet.  Miller 

and    Itudlsill    St;    1911    act.    C.    B. 

ins,   city   clerk. 


\  l-.VTURA.    Cal.— Until    Dec.    8,    bids 

II  be  rec.  for  certain  dralnagre  work 
'Iv.  2110  ft.  36-in.  and  1340  ft.  48- 
rolnf.  cone,  pipe,  14.75  cu.  yds.  plain 
'■.,    26.9    cu.    yds.    rclnf.    cone.   C.    \V 

■  rce,    city    engr.    Work    to    be    done 

liter  1911  and  1915  acts. 


lIU.\-Tl.\(JTO.\-  UliACir.  Cal.— Until 
1:30  p.  m.,  Dec.  Ij,  l.id.s  will  be  rec.  to 
pave  with  H4-in.  asph.  cone.  (Topcka) 
pave,  on  3V4-in.  aspli.  oonc.  base,  walks, 
curbs,  corru.  galv.  iron  culv.,  20  post 
ornam.  lieht.  sys.,  in  Walnut  Ave.,  bet. 
Kirst  and  11th  Sts.  I'lans  on  file  at  of- 
fice of  City  Ensrr.  K.  M.  Billings.  W.  R. 
\\  right,  city  clerk. 


PASADENA,  Cal.— C.  F.  Mathews,  221 
Braly  Bldg.,  Pasadena,  awarded  cont. 
by  city  at  $26,320  for  2-ln.  mac.  curb, 
?,",*.'„\^'""^'  ''"''  storm  drain  In  Old 
.Mill  Kd.,  bet.  El  Uollno  and  Oak  Knoll 
Aves. 


•STOCKTON,  San  Joaquin  Co.,  Cal.— 
>;,'l-  Downer,  1  20th  St.,  Richmond,  at 
>Ji,Sj  awarded  cont.  by  council  to  con- 
struct storm  water  sewers  in  Sutter  St 
bet.  Weber  Ave.  and  Market  St.,  and  in 
M.irket  St.  bet.  Sutter  and  San  Joaquin 
streets. 

.SAN  JOSE,  Santa  Clara  Co.,  Cal  — 
I'.juncil.  J.  J.  Lynch,  clerk,  declares  in- 
tention to  Imp.  9th  St.,  bet.  Julian  and 
WasliinKton  Sts.,  involv.  grading;  pave 
with  IVa-in.  Durite  aspli.  cone,  surface 
on  3-in.  Durite  asph.  cone,  base;  hyd 
cem.  cone,  curbs  and  gutters.  1911  Act 
and  Bond  Act  1915.  Protests  Dec.  15. 
\V  m.   Popp,  city  eng. 


,,F-^^,-)P'^-'^^'  <^'->l— Ralph  E.  Welch, 
416  S  West  St.,  Analuim.  awarded  cont. 
by  city  at  $16,174  for  walk  ,curb,  gut., 
culv.  in  Del  Monte  St.,  bet.  Glen  Ave. 
and  Arroyo  Blvd. 


OAKLAND,  Cal.— Council,  E.  K.  Stur- 
gis,  clerk,  declares  inten.  to  imp.  Florio 
St.  from  College  Ave.,  northeast  and 
portions  of  College  &  Claremont  Aves., 
adjacent  to  Florio  St.,  involv.  grading- 
const,  curbs,  gutters,  walks;  pave; 
storm  water  inlet:  conduits.  1911  Act. 
Protests  Dee.  24.  W.  W.  Harmon,  city 
engineer. 


SANTA  BARBARA.  Cal.— Council  de- 
flares  inten.  to  const,  combined  cone, 
(.iirb  and  gut.  curb  returns,  curb,  cross 
gut.  cone,  driveways,  catch  basins,  18- 
In..  24-in.  and  36-in.  reinf.  cone,  storm 
dr.uns,  cone,  headwalls,  in  Paseo  Del 
Refugio,  Paseo  Tranquillo  and  other 
streets.  1911  act.  S.  M.  Taggart,  city 
clerk. 


SANTA  BARBARA,  Cal.— A.  L.  Pen- 
dola,  1709  Chapala  St..  Santa  Barbara, 
awarded  ront.  by  city  to  imp.  Chapala 
St.,  bet.  Cabrillo  P.lv.l.  and  Yanonali  St. 
in  Ambassador  Tr.,  at  22.75c  sq,  ft., 
l'/4-in.  asph.  cone,  pave  on  5-in.  cem. 
cone,  base,  $1.10  ft.  combined  curb  and 
gut.  3-ft.  wide,  $1.7,?  ft.  combined  curb 
and  gut.  4%-ft.  wide,  60  ft,  curb,  23c 
sq.  ft.  gut.,  25c  ft.  reset  stone  curb,  17c 
sq.  ft.  walk,  $240  sewer  corapl.,  $20  ea. 
house  con. 


SAN  JOSE,  Santa  Clara  Co.,  Cal  — 
Council,  J.  J.  Lynch,  clerk,  declares  in- 
tention to  imp.  Old  Market  St..  bet. 
Julian  and  Bassett  Sts.,  involv.  const 
nyd.  cem.  cone,  walks,  curbs  and  gut- 
ters, inu  Act  &  Bond  Act  1915.  Pro- 
tests Doc.    15.   Wm.   Popp,   city   eng. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.  — 
Council,  J.  J.  Lynch,  clerk,  declares  in- 
tention to  imp.  Harliss  Ave.,  bet.  Wil- 
low and  Virginia  Sts.,  involv.  const, 
hyd.  cem.  cone,  walks,  curb  and  gutter. 
1911  Act  &  Bond  Act  1915.  Protests  Dec 
15.   Wm.   Popp,   city  eng. 


Barber    Greene   Model   42    Loader 


OUier  Prominent 
Users  Are 

Pratt  Building 
Materials  Co. 

North  Beach  Auto 
Hauling  Co. 

Arthur  Hess 

Oakland  Paving  Co. 

California    Highway 
Commission 

Bates  and  Borland 

Aud  20  others 
All  Satisfied 
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NAPA,  .Napa  Co.,  Cal.— R.  E.  Erring- 
ton,  Napa,  awarded  cont.  by  council 
to  imp.  (ol8)  Clark  St.,  bet.  jiarez  and 
IJewoody  .sts.,  involv.  330  cu.  yds.  grad- 
ing, $.90;  12,443  sq.  ft,  6-in.  asph  ma- 
cadam pave,  1.07;  576  ft.  curb,  $50  3 
catchbasins,    $40;    1    manhole,    $50. 

I.ONCr  BEACH,  Cal.-Council  declares 
nun.  to  const,  curbs,  walks,  gut.,  cem. 
tone,  and  corru.  iron  culv..  6-in.  cone, 
pave  in  -Ximeno  Ave.,  bet.  4th  St  and 
iVfn^'^^-?"  ^'■"  "11  i^ct.  R.  D  Van  Al- 
.tine,    city   engr.   H.   C.    Waughop,    city 


Sibley  Grading  &  Teaming  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Distributors 

50-60  FREMONT  ST. 

S"tt«'  »52  San  Francisco 


iJec.  11  bids  will  be  rec.  to  pave  Fifth 
Mn.  %\-  1?^?  V'^  Strand  Sts  and  Pa- 
b  tfl  ^t,,^^*--  ""  t"'^  "h  Sts.,  involv. 
bitul.  pave,   on  asph.  cone,  base,  sewer 

SartTr^'^itrengj-.""   ^='-   ""^-^  ^■ 

h,-^,f;^  ANSELMO,  Marin  Co.,  Cal— Gal- 
l     ,^  ^V^  ■^f"''^'  '^'^P^'   awarded  cont. 
hniru  "^^  trustees  to  imp.  (No.  59)  Hum- 
boldt   Ave.    for    its    entire    length    and 

lootif-m  ^i""*  ^^«-  ^^^-  Humbfldt  and 
l?oothill  Aves.,  invo  V.  grading-  const 
cone,  catchbasins;  corru  iron  pipe  cul- 
outl^  w'l*^  '^°"'^-  headwalls  and  clean- 
outs,  hyd.  cone.  pave. 

SANTA  BARBARA,  Cal.— A  L  Pen- 
dola,  1709  Chapala  St..  Santa  Barbara 
IZflT  bT-r^'l  ?,'i"%'  "o^infp.  Ch'a-' 
naif  tf  '  ~?'-oo^?-'""'"°  l^'^'"-  and  Tano- 
?onc^navp  nn'^s^^1■  "•  l''^-'"-  asph. 
«?  1?;  f?^^^-    °"    5-in.    cem.    cone,    base 

$l'75  h  "".n'^'i  "'"'^  f ""  ^"'-  3-ft.  widt 
■ri.'o  tt.  comb,  curb  and  ent  ni.  cf 
wide,  60  ft.  curb.  23c  sq  ft  gut  "^  25c 
ft     reset   stone   curb,    17c   sq    ft     walk 

'to\Ii'^Z%1',T-'  '''  ^^^--  -"- 

Pl^y°e^d  i5^°£^i«eab^'n-?i*-co'i^s^i,fi^g 

e?IyVlvd ' imn % °'.r ^  ? l.OOMOO  B^v? 
eriy  j:,ivci.   imp.  to  the  ocean. 

.STOCKTON,  San  Joaquin  Co  Cal — 
Until  Dec.  22,  bids  will  be  rea '  by  s^ 
pervisors    to    imp.    Chas.    H.    Pox    road 

rd'""pians""o^^rf°'"?  '°l^  '°  Waterioo 
r-;,!;™  °"  ^''®  '"  office  of  Eugene 
Graham,  county  clerk.  F.  B  Oulil 
county  surveyor.  yuan, 

nJ^n^Xf^f-^P^-  .Cal.-Until     10    a.    m 

?r.  for'  imn^  ."'",  ^^  '■^=-  ^^  supervis- 
ors for  inip  work  near  Palm  Springs, 
K.  jj.  I.  No.  16,  involv.  5054  cii  vrt-s 
excav..  230,538  sq.  ft.  5-in  pave  55  9^6 
«?•,"■  resurfaoing.  12,971.3  ^fn  ft  curb 
fni   5"'-    «0    ""■    ft.  'corru.    iron    p"pe 

.n  end  \/.1fi  ''?^.^■■.■'"'^  "■«*'  '"«■  ^tee 
in    end    walls,    lie   Im.   ft.    36-in    x   6-in 

.""cin'vt'"o''n  ^"n*-  "^'^^'^  °'  bond  10%.  R 

646  W  7th'qt  ^.•^'''■■^^°"  ^  Fulmor, 
"lo    n    ith  St.,  Riverside,  engrs. 

Tin^?')'  Cal.— Election  will  be  held  on 
fssue  ""^       °"  ""  ^SO'OOO  sewer  bond 


SAN  ANSELMO,  Marin  Co.,  Cal  — 
tees  ■•"eftfrn  J.i";  .advertising,  town  trus- 
tees 1  eturned  bids  unopened,  to  const, 
san.  sewer  with  wyes  in  portions  of 
Calumet  Ave.,  including  bulkhead  br! 
and  cone,  manholes.  New  bids  will  be 
?lerk         °"°^-      '■"'""■  ^-  Studley,  town 

T,,1?/T'^^l^'o  ^^^IThT-^.  Romano,  123 
Third  Ave  South,  at  $175,987  awarded 
cont.  by  Bd.  Pub.  Wks.  to  const,  ap- 
proaches    12th    Ave.,     South,    ibridge: 

Ol^^R^IP?,'  Cal.--Geo.  A.  Simpson. 
Olson  Bldg.,  Burbank.  awarded  cont  bv 
city  at  $10,977  for  7-in.  cone,  pave  etc 
Cone"i^ Sts"^  ^^^"  ''^*'  ^'"'adelphia  and 

ALAMEDA,  Alameda"  Co.,  Cal  — Oitv 
council  W.  E.  Vareoe,  clerk,  declares 
inten  (No.  74)  to  imp.  Bay  Island  Avi 
bet  Regent  and  Pearl  Sts.,  involving 
grading:  const,  cone,  curbs,  gutters 
gutter  bridges  and  walks;  corru  iron 
culverts;  pave  with  6-in.  oil  macadam. 
IHll  Act.  Protests  Jan.   6. 

RICHMOND,  Contra  Costa  Co.,  Cal — 
Bond  issue  for  $350,000  is  proposed  'to 
finance  construction  of  Municipal  Wharf 
No.  2  on  the  Inner  Harbor.  E.  A,  Hoffi- 
man,   city   engineer. 
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Saturday,     December     6,     1921 


Contracts  Awarded 


Liens,  Acceptances,  Etc. 


BUILDING  CONTRACTS 

SAN   FRANCISCO   COUNTY 

$l,00O  and  O^er  Reported 

The    following    Is    an    Index    for    tb« 
contractu  in  this  isiue. 


4943 

4944 

4945 

4946 

4947 

4948 

4949 

4950 

4951 

4952 

4953 

4954 

4955 

4956 

4957 

4958 

4959 

4960 

4961 

4962 

4963 

4964 

4965 

4966 

4967 

4968 

4969 

4970 

4971 

4972 

4973 

4974 


4977 
4978 
4979 
4980 
4981 
4982 
4983 
4984 
4985 
4986 


4989 
4990 
4991 
4992 
4993 
4994 
4995 
4996 


Smitli 

Berggia 

Miller 

Bockringer 

Rebert 

Turrin 

Castagno 

Anderson 

Norton 

Kebert 

MuUally 

Jacobson 

Hougaard 

De  Benedetti 

Arnott 

Briggs 

Hueter 

Lindeman 

Christiansen 

Hayward 

McDonald 

Lane 

Crocker 

Crocker 

Crocker 

Holmgren 

Hansen 

Fabre 

Skoll 

Robertson 

San  Francisco 

Center 

Thomas 

De  Benedetti 

Dobert 

Kronquist 

Heglin 

Hancok 

Anderson 

Art    Iron 

Heglin 

Worm 

Hobart 

Nelson 

McGilvray 

Moss 

Gerlardi 

Doo 

Homes 

Marcantelli 

Mardeclch 

Newman 

Coleman 

Gibson 


Owner 
Salamon 
Jenkins 
Sullivan 
Halsen 
Owner 
Owner 
Owner 
Olson 
Holsen 
Andersen 
Parker 
Mattock 
Owner 
Arnott 
Evans 
Boxton 
Owner 
Owner 
Sampson 
Owner 
Ideal 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Ralston 
Owner 
Taylor 
Gompertz 
Owner 
Owner 
.  Owner 
Owner 
Owner 
Jenkins 
Grosraan 
Owner 
Owner 
Schneider 
Ohlson 
Owner 
Wagner 
Barrett 
Ennis 
Sartorio 
Papenhausen 
Stoneson 
Owner 
Roser 
Owner 
Owner 


5000 
3000 
2917 
7000 
3000 
3500 
22000 
12000 
13524 
4720 
4500 
8226 
22319 
3000 
6000 
3000 
30000 
20000 
25000 
35000 
16000 
17200 
6500 
4300 
3800 
15000 
15000 
22500 
14750 
9000 
20000 
12000 
3000 
3000 
2000 
5000 
3500 
638 
3500 
4800 
3500 
2000 
4000 
4000 
1500 
10000 
18000 
13573 
16809 
4000 
5000 
2000 
2500 
6000 


4997 
4998 
4999 
5000 
5001 
5002 
5003 
5004 
5005 
5006 
5007 
5008 
5009 
5010 
5011 
5012 
5013 
5014 
5015 
i016 


5017 

5018 

5019 

5020 

5021 

5022 

5023 

5024 

5025 

5026 

5027 

5028 

5029 

5030 

5031 

5032 

5033 

5034 

5035 

5036 

5037 

5038 

5039 

5040 

5041 

5042 

5043 

5044 


Campbell 

Anderson 

Lally 

Cuneo 

Knox 

Brown 

Seretto 

Eldridge 

Laib 

Kleinsorg 

Brown 

Huff 

Torres 

Johnson 

Meconi 

Kleinsorg 

De  Martini 

Hinkel 

George 

Morris 

Broadway 

St.    Cailleaud 

Lang 

Prato 

Hoffman 

Hunt 

Hills 

Hills 

Lick 

Iten 

Benjamin 

Pierce 

Martin 


Olson 

Hargrave 

Donlin 

Pizzo 

Sharman 

Same 

Sbarboro 

Symon 

Scharetg 

Briggs 

Hicks 

McCarthy 


Owner 
Owner 
Mitchell 
Owner 
Knox 
Larsen 
Low 
Thompson 
Owner 
Owner 
Hoskinson 
Binet 
MeySr 
Owner 
Owner 
Owner 
Owner 
Owner 
Schwartz 
Owner 
Hansen 
Johnson 
Owner 
Devencenzi 
Stock 
Helbing 
Neal 
Bender 
Furlong 
Moren 
Crichton 
Owner 
Miller 
Arras 
Owner 
Owner 
Owner 
Owner 
Hoover 
Owner 
Owner 
Same 
Owner 
Owner 
Heden 
Evans 
Erinfleld 
Arnott 


3000 
3000 
8000 
10000 
8500 
17350 
3409 
2000 
1000 
3000 
2500 
8000 
9000 
7500 
4000 
3000 
ISOO 
9000 
3000 
6000 
3000 
28000 
9000 
12000 
25000 
6000O 
16600 
2348 
23750 
9100 
6250 
7900 
3000 
7000 
2750 
80U0 
7000 
3850 
3000 
3000 
6000 
5500 
28000 
16000 
15120 
12000 
11979 
4UU0 


Owner— L.   Berggia,  Premises. 

Contrac'toT^L^^alamon,  1430  Ellis  St., 
San  Francisco.  ♦iouu 

W45T"NO.°ia^6  LOWER  TERRACE. 
Move  residence;  construct  founda- 
tion; underpinning,  etc. 

Owner— Gussie  I.  Miller.  196  Lower 
Terrace,   San   Francisco. 

Architect— Lewis  M.  Gardner,  742  Pine 
St.,   San  Francisco. 

Contractor— Jenkins  &  Gross,  3360 
Market  St.,  San  Francisco.         iiVll 


M^W^W  BRYANT  208  S  Twenty-third 
St.    Two-story  and  basement  frame 

Ownei— Mis^s    F.   Bochringer,    846    Capp 
St.,  San  Francisco. 

^S^I^^LcUT-^t"  D.   Sullivan,   969   Hamp- 
shire  St.,  San  Francisco.  J7000 


f494?)'^E'%WENTY-NINTH  AVE  250 
S  Taraval.  One-story  and  base- 
ment    frame     dwelling. 

i?'ch1t;;f-Chat'F.'"strothoff.  22f4  15th 

St.,   San  Francisco. 
Architect— A.  Halsen,  37  Fair  Ave     San 

Francisco.  »auuu 


?4V4f^'^N'%:NTBADA    COURT    194     W 
'       Borica.     One-story     and     basement 

Owne'?-^C.'S'"s';;Sth,     1612    McAllister 

St     San   Francisco.  „     ,. 

Architecr-Ida   F.   McCain,  Burlmg^am^e. 

M^flt^^NO    714   FRANKLIN    ST.        Re- 
*       pair    fire    damage;    tar    and    gravel 
roofing. 


M^W^^E^'IrIGHTON  AVE  275  S  Hol- 
loway.  One-story  and  basement 
frame   dwelling.  „      „  .    ... 

Owner— Caesar  Turrin,  119  Brighton 
Ave.,   San   Francisco.  .,c,m 

Plans   by   Owner.  ^iovv 

(Vow'^  N^VALLEJO  180  W  LARKIN. 
Three-story  and  basement  frame 
(5)    apartments. 

Owner  —  Guiseppe  Castagno,  5a7A 
Greenwich   Ave.,    S.   F.  

Architect-ltalo  Zanolini,  604  Mont- 
gomery   St.,    S.    F.  J22.000 

fl^toT  W  17TH  AVE.  100  &  125  S  IR- 
ving  Two  2-story  and  basement 
frame  flats   (2  flats  i"  «a=h  bllg^) 

Owrer— S  R.  Anderson,  1433  7th  Ave., 
San    Francisco. 

Arohilect- None.  JSO""    '^^- 
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■:arage  buildings 

I'Jol)      NW    GUliRltKKo    &    HTII    NM5 
X   W   76-4.     Three-story  frame  and 
1-story  frame  parage  buildintrs. 
I  iwner — John   P.  Xorton,   73   Liberty  £~t, 

San    Francisco. 
.\rchitect— Carl    GelKuss,    417      Dewey 

HIvil.,    S.    F. 
.\rchitect— C.    Olson,    570    Guerrero    St., 

San    Francisco. 
Kilert  Nov.  26,   1924.  Dated  Nov.  25,  1924 
Enclosed,   plumbing,   roughed   in 

electric   wiring  In    J3381 

White  coated   3381 

Completed   and    accepted    3381 

I'sual    35    days     3381 

TOTAL  COST,  $13,524 
r.ond,  $6762.  Sureties,  John  Johnson 
\-  George  Weinholz.  Forfeit,  $15.  Lim- 
'.  90  days.  Plans  and  specifications 
filed. 


I 'WELLING 

'4952)      E  24TH  AVE.   225  S  TARAVAL 
S  25  X  E  120.     One-story  and  base- 
ment   frame    dwelling. 
'  iwner — Edw.  J.  &  Clara  M.  Rebert,  147 

Fair   Oaks   Ave.,   S.    P. 
Architect— Chas.  F.  Strothoff.  2274  15th 

St.,   S.   F. 
■■■ntractor — Arvld  Halsen,  37  Fair  Ave., 

San   Francisco. 
liled  Nov.  26.  1924.  Dated  Nov.  22,  1924. 

Roof   sheathing   on    $1187.50 

Brown    coated    1187.50 

Completed   and  accepted    ....   1187.50 

Usual   35   days    1187.50 

TOTAL  COST,  $4750 
lond,  $2375.  Sureties,  Jos.  Rolando  & 
r  J.  O'Brien.  Forfeit,  none.  Limit, 
'■I  days.     Plans  and  speeifieation.s  filed. 


i  'WELLING 
4953)      N   FILBERT   247-6   E   LAGUN.A. 
E  27-6  X  N  So.  One-Story  and  base- 
ment  dwelling. 
'  'wner — Jas.    J.    &   Mary   Mullally,   2861 

Octavia  St..   S.   F. 
Architect — Plans-  by   owner, 
'ntractor — J.  M.  Andersen,   1612  Paci- 
fic   .\ve..    S.    F. 
I  iled  Nov.  26.  1924.  Dated  Nov.  14,  1924. 

Frame    up    $1125 

Roof  on    1125 

Completed    and   accepted    1125 

Usual    35    days    1125 

TOTAL  COST.  $4500 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  90  days.  Plan.?  and  spec- 
ifications  filed. 


D^VELLING  &  GARAGE 

(4954)      LOT      3      BLK      3250    BALBOA 

Terrace.     Two-story  and  basement 

frame    dwelling   and   garage. 
Owner — Louis    R.    &    Ivy    M.    Jacobson. 
Architect — Henry     H.     GutteiTson,     526 

Powell    St.,    San    Francisco. 
Contractor — C.    F.    Parker,    251    Kearny 

St.,  S.  F. 
Filed  Nov.  26,  1924.  Dated  Nov.  26,  1924. 

Payments  on  1st  of  each  mo 75% 

Usual   35   days    25'% 

TOTAL  COST,  $8226 
Bond.  none.  Sureties,  none.  Forfeit, 
$3.  Limit,  100  days.  Plans  and  speci- 
fications filed. 


DWELLING 

(4955)      LOT    1    BLK    19    ST.    FRANCIS 
Wood.      Two-story    and      basement 
frame   dwelling. 
Owner — Mrs.    Elsa    E.    Hougaard. 
Architect — Henry     H.     Gutterson,       526 

Powell    St.,    S.    F. 
Contractor   —   Mattock    &    Feasey,    251 

Kearny    St.,    S.    F. 
Filed  Nov.  26.  1924.  Dated  Nov.  26,  1924. 
Payments    on    1st    of    each    mo. ..75% 

Usual   35   days    25% 

TOTAL   COST,    $22,319 
Bond,   $3.     Sureties,   none.     Forfeit,   $3. 


DWELLING 

(4956)      S   BAUER  275   E   MISSION.      1- 

story  and  basement  frame  dwig. 
Owner — A.    DeBenedetti,    22    Cotter   St., 

San  Francisco. 
Architect — None.  $3000 


DWELLINGS 

(4957)  E  THIRTY-FOURTH  AVE. 
205-8  and  232-1  N  Taraval.  Two 
1-story  and  basement  frame  dwell- 
ings. 

Owner  —  James  A.  Arnott,  235  Gran- 
ville   Way,    S.    F, 

Architect — None. 

Contractor — James  Arnott  &  Son,  235 
Granville  Way,  S.  F.  JSOOO  each 


ALTERATIONS 

(4958)  1192  OFARIIELL  ST.  Alter- 
ations for  apartments. 

Owner — George  11.  Briggs  and  Blanche 
P.  Brlggs,  his  wife,  premises. 

Architects  and  Contractors — Evans  & 
Co.,   359  Pacitic  Bldg.,  S.  P.       $3000 

DWELLINGS  (f) 

(4959)  W  SAN  LEANDRO  40,  80.  120 
&  160  S  Darien.  Five  1-story  and 
basement  frame  dwellings. 

Owner— E.  C.  &  O.  M.  Hueter,  806  Flat- 
iron   Bldg.,   S.    F. 

Architect — H.  G.  Stoner,  1st  National 
Bang  Bldg.,   S.  F. 

Contractor — Boxton  Zwieg,  Flatiron 
Bldg.,    S.   F.  $6000   each 

APARTMENTS 

(4960)  NW  24TH  AVE.  &  FULTON. 
Three-story  and  basement  frame 
(9)   apartments. 

Owner— H.  O.  Lindeman,  619  27th  Ave., 

San  Francisco. 
Architect — None.  $20,000 

APARTMENTS 

(4961)  SE  SCOTT  &  UNION  STREETS. 
Three-story  and  basement  frame 
(6)    apartments. 

Owner— Christiansen    Bros.,      518      25th 

Ave.,   S.   F. 
Architect — None.  $25,000 


FLATS   &    STORE 

(4962)  N  GEARY  27-7a,',  W  BOTCE 
Two-story  frame  (4)  flats  and 
store. 

Owner — Warren  B.  Hayward,  %  archi- 
tects. 

Architect — Ashley  &  Evers,  58  Sutter 
St.,  S.  F. 

Contractor — J.  S.  Sampson  Co.,  Monad- 
nock    Bldg.,    S.    F.  $35,000 

FLATS   (2) 

(4963)  N  BALE0.4  32-6  &  82-6  W  17TH 
Ave.  Two  2 -story  and  basement 
frame    buildings    (2)    flats   each. 

Owner — Wm.  McDonald.  6140  Geary  St, 

San    Francisco. 
Architect— .None.  $8000  each 

DWELLINGS    (4) 

(4964)  E  COLLINGWOOD  75,  100,  125 
&  150  S  2oth  Ave.  Pour  1-story 
and   basement   frame   dwellings. 

Owner — John  J.  Lane  and  Ella  E.  Lane 

421  Collingwood  St.,  S.  P. 
Designer — O.    A.    Boehm,    896%    Steiner 

St.,    S.    P. 
Contractor — Ideal    Building    Co.,    896% 

Steiner  St.,   S.   P.  $4300   each 

DWELLING 

(4965)  NW  DRAKE  &  PRAGUE.  One- 
story  and  basement  frame  dwlg. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er   Bldg.,    S.    P. 
-Architect — None.  $6500 

DWELLING 

(4966)  W  DRAKE  50  N  WINDING 
Way.  Two-story  and  basement 
frame    dwelling. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er Bldg.,   S.   P. 
Architect — None.  $4300 

DWELLING 

(4967)  N  B.A.LTIMORE  166  E  NAT- 
lor.  One-story  and  basement 
frame    dwelling. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er  Bldg.,    S.   P. 
Architect — None.  $3800 

DWELLINGS    (5) 

(496S)      E    FLORENTINE      200,    225      N 

Moirse,    E   ."VUison    225,    250   &    300    S 

Cross.     Five   1-story  and  basement 

frame    dwellings. 
Owner — Victor  Holmgren,   5485  Mission 

St.,   S.  F. 
Architect — None.  $3000  ea. 

DWELLINGS    (5) 

(4969)  W  CAPRISTRANO  125,  150,  175 
200  &  225  S  San  Juan  Ave.  Five 
1-story  and  basement  frame  dwlgs. 

Owner— Walter  E.  Hansen,  4S5  Capis- 
trano,  S.   P. 

-'Architect — None.  $3000  ea. 

APARTMENTS  " 

(41)70)      N      PINE      112-6      E     TAYLOR. 

Three-story     and    basement    frame 

(12)    apartments. 
Owner — Fabre   &   Hildebrand,   110   Sut- 

tcr  iSt      S     P 
Architect— Pa'bre'     &      Hildebrand,    110 

Sutter    St.,    S.   P.  $22,500 


FLATS 

(4971)  W  20TH  AVE.  33-7  N  CABRI- 
lo.  Two-story  and  basement  frame 
(2)    flats. 

Owner— L.  Skoll,  179  10th  Ave.,  S.  F. 
Architect — None. 

Contractor — P.  F.  Ralston,  280  San 
Benito   Way,   S.   P.  $14,750 

DWELLING 

(4972)  E  26TH  AVE.  175  N  CABRIL- 
lo.  Two-story  and  basement  frame 
dwelling. 

Owner — John     Robertson,     1517    Castro- 

St.,  S.  P. 
Architect — None.    .  $9000 

REPAIRS 

(4973)  INGLESIDE  DISTRICT— WEST 
of  Junipero  Serra  Blvd.  Repair 
fire  damage  to  club  house. 

Owner — San  Francisco  Golf  &  Country 
Club,  premises. 

Architect — Geo.  W.  Kelham,  Sharon 
Bldg.,   S.  P. 

Contractor — Taylor  &  Jackson,  290  Te- 
hama St.,   S.  P.  $20,000 

PLANT 

(4974)  E  VERMONT  100  N  17TH.  One- 
story   concrete    battery    plant. 

Owner — The  John  Center  Co.,  810  Bal- 
boa Bldg.,  S.  P. 

Architect — None. 

Contractor — Chas.  W.  Gompertz,  810 
Balboa  Bldg.,  S.  P.  $12,000 


DWELLING 

(4975)      NW   MADRID   150    SW  Prance. 

1-story  and   basement   frame  dwlg. 
Owner — Ben  Thompson,  540  Laidley  St., 

San  Francisco. 
Architect — None.  $3000 


DWELLING 

(4976)      S    BAUER    275    E    Mission.      1- 

story  and  basement  frame  dwelling 
Owner — A.    DeBenedetti,    22    Cotter   St., 

San  Francisco. 
Architect — None.  $3000 


DWELLING 

(4977)      E  EDNA  50  S  Staples.     1-story 

and  basement  frame  dwelling. 
Owner — Henry   Dobert,   425   Avalon   St., 

San  Francisco. 
Architect — None.  $2000 


DWELLING 

(4978)  W    HEAD   404-26    S   Ashton.    1- 
story  and  basement  frame  dwelling 

Owner — Alfred  J.  Kronquist,   725  Eliza- 
beth   St.,    S.    P. 
Architect — None.  $5000 

DWELLING 

(4979)  S    PARK    304    W    Andover.      1- 
story  and  basement  frame  dwelling 

Owner — Ben  Heglin,  251  Richland  Ave., 

San  Francisco. 
Architect — None.  $3500 


MOVING,    ETC. 

(4980)  SE  RANDOLPH  AND  BRIGHT 
No.  25  Randolph.  All  work  for 
moving,  raising,  foundation,  grad- 
ing, underpinning,  steps,  etc.,  for 
1-story    frame    residence. 

Owner — Charles  Hancock,  guardian  es- 
tate Emily  Hancock. 

Architect — Lewis  M.  Gardner,  742  Pine 
St.,   S.  P. 

Contractor — Jenkins  &.  Gross,  3360  Mar- 
ket  St.,    S.   F. 

Filed   Nov.    28,    1924.   Dated  . 

Moved,    underpinning   in    and 

enclosed    $318.95 

Completed  and  accepted   319.00 

TOTAL  COST,   $637.95 

Bond,  $319.     Sureties,  G.  C.  Jenkins  and 

J.    P.   Hamann.      Forfeit,    none.      Limit, 

30  days.     Plans  and  specifications  filed. 


FRAME  BLDG. 

(4981)     N  JOOST  AVE.  LOT  32,  BLK.  22 

All  work  for  1-story  frame  bldg. 
Owner  —  Jas.   Anderson   and   Edith   A. 

Anderson,  117  Vasquez  Ave.,  S.  P. 
Architect — Plans    by   Contractor. 
Contractor — Wm.   E.   Grosman,   47   Cur- 
tis   St      S     F 
Piled  Nov.''28.'l924.  Dated  Nov.  17,  1924. 

Roof    completed    $1000 

Inside   plastering   done    1000 

Accepted    1000 

Usual    35   days    500 

TOTAL  COST,  $3500 
Bond,  sureties,  forfeit,  limit,  none. 
Plans  and  specifications  not  died. 


30 

f498f)'^1s'0.°l759  UNION  ST.,  Alter  shop 
Owner— Art   Iron    Works,    Premises 
Plans  by  Owner^ »4«'»' 

f498f)'^™PARK  304  W  Andover.  One- 
story  and  basement  frame  dwelling 

Owner— Ben  Heglin,  251  Richland  Ave., 
San   Francisco.  lornn 

Architect— None^ ♦''&"" 

f4^l4T'iB  °hIyES    and   GOUGH    STS. 

Remodel  for  store. 
Owner— W.   Worm,   512  .Fulton  St.,   San 

Francisco. 
^jSU7-^richneider,  312  Humboldt 

Bank  Bldg.,  S.  F.  $2000 

f478f^"N'ROLPH  150  W  Naples  One- 
story  and  basement  frame  dwelling 

Owner— O.  S.  Hobart,  728  Hayes  St., 
San  Francisco. 

$o^;;?ra'c't'o7-"o-hlson  &  .Almauist,  1460 
12th  Ave.,  San  Francisco.  $4000 


UW^^w'^MADRONB    146    S    TaravaL 
One-story,    and      basement      frame 

Owner^Fern'ando   Nelson   &   Sons,  Inc., 

2  West  Portal  Park,  S.   F. 
Architect— None.  **"»" 


?4^r7)  NO.  666  TOWNSEND  ST.  Re- 
pair   tire   damage   to   warehouse. 

Owner— J.  D.  McGilvray.  634  Townsend 
St.,   San   Francisco. 

Architect— None.  t   „     lai    <5n 

Contractor— Geo.  Wagner,  Inc.,  181  So. 
Park  St.,  San  Francisco.  5>lbUU 


f4^88)  N  MINNA  175  E  Fourth  St. 
Addition   for  furniture   stock   room. 

Owner — M.  L.  Moss. 

Architect — R.  W.  Jenkins. 

ConTractoi— Barrett  &  Hilp,  918  Harri- 
son St.,  San  Francisco.  ?iu,uuu 


f4989)      S  LOMBARD  134   E  Jones.  Two 

story  and  basement  frame  (4)  flats. 
Owner— P.    Gelardi,    819    Lombard    St., 

San  Francisco. 
Architect— F.    Ennis   Jr.,    340   Eddy    St., 

San  Francisco.  .„„,-,      c. 

Contractor— F.  Ennis  Jr.,   340  Eddy  St 

San    Francisco.  lil!i,uuu 


APARTMENTS 

(4990)  N  COMMERCIAL  90-3  E  Kearny 
E  31-6XN  58-3.  All  work  except 
window  shades  and  electric  fixtures 
for  three-story  and  basement  rein- 
forced concrete  store  and  apart- 
ment building. 

Owner— Lee  Doo,  593  Market  St.,  S.  F. 

Architect— Erie  J.  Osborne,  Bolboa 
Bldg.,  San  Francisco.  ^^     ,      ,. 

Contractor— P.  Sartorio,  1849  Chestnut 
St.,   San  Francisco. 

Filed  Nov.   29,  '24.     Dated  Nov.  24,    24. 
Concrete  all     poured     and  roof 

finished    ^I^?S-5S 

Plastering  completed „„„!i„c 

Completed   and   accepted °?;°-Sc 

usual    35    -Jay-^Xi-  C6ST.-Vl3l?3:0^ 

Bond,    $6786.50.      Surety,    Hartford    Ac- 
cident &  Indemnity  Co.     Limit,  90  days. 

Forfeit,  none.     Plans  and  specifications 

filed.  

RESSIDENCE  ,    „,       ^ 

(4991)  LOT  10  BLK  5  St.  Francis 
Wood.      All    work    for    frame    resi- 

Owner — Homes  Loan  Corp.,  278  Post  St., 

San  Francisco. 
Architect — Roland     I.     Stringham,     260 

California  St.,  San  Francisco. 
Contractor — Henry     F»apenhausen,     532 

Third  Ave.,  San  Francisco. 
Filed  Nov.  29,  '24.     Dated  Nov.  25.  '24. 

Frame  up   *^n^fic 

Brown  coated   °„c„„r 

Completed    and    accepted ^^"^'S? 

Usual  35  days '?5„„a 

TOTAL  COST,  $15,809.00 
Bond,  ?7904.50.  Sureties,  W.  J.  Mahoney 
and  C.  W.  Higgins.  Limit.  120  days. 
Forfeit,  $5.  Plans  and  specifications 
filed. 
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DWELLING 

(4^92)      S    BRAZIL    50    W    LISBON.    2- 

sti>ry    and    basement  frame   dwelling. 

Owner — George  Marcantelli,  260  Brazil 
Ave.,  San  Francisco. 

Architect — None. 

Contractor — Henry  Stoneson,  141  Low- 
er Terrace,  S.   F.  $4000 


DWELLING  ,„,^ 

(4993)   SW  ARLETA  &  SAN  BRUNO 

Ave.    1-story    and   basement   frame 

dwelling. 
Ow-ner — Anton    Mardecich,     214    Arleta 

Ave.   San   Francisco.  J5000 

Architect — William    S.    Mardecich,    214 

Arleta  Ave.,  S.  F. 


Completed    and    accepted    1337 

TOTAL  COST,  $3409 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  utmost  dispatch.  Plans 
and  specifications   filed. 

DWELLING 

(5004)  S  LAKEVIEW  75-6  E  Margaret 
1-story  and  basement  frame  dwlg. 

Owner— C.  A.  Eldridge,  3350  Laguna  St. 
San  Francisco. 

Architect — None.  „,,    ,, 

Contractor— C.  A.  Thompson,  941  Ver- 
mont St..  S.  F.  $2000 


DWELLING 

(4994)      E    JULES    72    N    Holloway.    2- 

story  and  basement  frame  dwelling 
Dwner — Mrs.   Lucy   Newman. 
Architect — None. 
Contractor— S.   Roser,   176   Chattanooga 

St.,   San   Francisco.  $2000 


ADDITION  ^    ^__ 

(4995)  SW  POLK  &  LOMBARD  STS. 
4-room   apartment  addition. 

Owner — D.   Coleman,   1332  Lombard  St., 

San  Francisco  ,<,-nn 

Architect — None.  $2o00 

DWELLINGS  ,  „.,   ^    ^^ 

(4996)  S  NORIEGA  57-6  &  107-6  W 
9th  Ave.  2  1-story  and  basement 
frame    dwellings. 

Owner— R.  N.  Gibson,  55  5th  St.,  San 
Francisco.  ,        ^        , 

Architect  —  Willis  Lowe,  Monadnock 
Bldg.,   San  Francisco.        $3000  each 

DWELLING  ,„,.„«.,,  1 

(4997)  S  GENEVA  180  E  Athens.  1- 
story  and  basement  frame  dwelling 

Owner— Campbell    Bros.,    5156    Mission 

St.,    San   Francisco.  ,,„„„ 

Architect — None.  $3000 

IVi^gS)  E  TWENTIETH  AVE.  300  N 
Taraval.  1-story  &  basement  frame 
dwelling. 

Owner — Herman  Anderson  and  Claus 
R.  Foss,  4112   26th  St.,  S.  F. 

Architect — None.  $3000 


FLATS 

(4999)      E  SANCHEZ  228  S  22ND.  Two- 
story      and      basement    frame    (2) 

Owner— Margaret  Lally,   1386   Utah   St., 

San   Francisco. 
Architect — None.  „.    ,,,    . 

Contractor— C.    R.    Mitchell,    1384    Utah 

St.,  S.  F.  i^'^'^" 


FLATS 

(5000)      E  CHURCH  106  N  17TH      Two- 
story  and  basement  frame  (4)  flats 
Owner — Joseph    S.    Cuneo,    481    Church 

Architect— None.  $10,000 

U^o'lT  NE  CALIFORNIA  &  21ST  AVE 
Two-story  and  basement  frame  (2) 
flats.  ,      . 

Owner— Orrln  Knox,  291  27th  Avenue, 
San  Francisco. 

Architect— None. 

Contractor— Orrin  Knox  &  Sons  JJl 
27th    Ave.,    S.    F.  $8500 


(5005)  3241-47  WASHINGTON  ST.  Re- 
model for  private  garages. 

Owner— Arthur  J.  Laib,  2882  Jackson 
St.,  San  Francisco. 

Architect— None.  $1000 


(SOW^  S   VIRGINIA   83    E   Mission     2- 
story  and  basement  frame  (2)  flats 
owner— Peter   Kleinsorg. 
Plans    by   owner^ iiuuv 

DWELLING  „   ^-     w       1 

(5007)      E    HARVARD    75    S    Pioche.    1- 

story  and  basement  frame  dwelling 
Owrner — F.   D.   Brown,   628   Shotwell   St., 

San  Francisco. 
Architect — None.  .  .osnn 

Contractor— R.  C.  Hoskinson.  $2500 

fooos)  S  ULLOA  168  &  198  W  Dorches- 
ter Way.  2  1-story  and  basement 
frame   dwellings. 

Owner— Gertrude  B.  Huff,  Fairfax,  Cal. 

Contrao'toV-^jShn  J.  Binet,  336  Church 
St.,  San  Francisco.  $4000  eacn 


fsYoZ)^  N  WASHINGTON  100  W 
Franklin.  Two-story  and  base- 
ment   frame    building    (flats). 

Owner — Ralph  Brown.         ,      ,,      .. 

A'lchitecit — Andreiv  H.  Knoll,  Hearst 
Bldg.,    S.    F.  .    ^       ^, 

Contractor  —  Larsen  Siegrist,  Claus 
Spreckels    Bldg.,   S.   F.  ,„,„„, 

Piled  Dec.   1,   1924.   Dated  July  16,   1924. 

Pavments   on   1st  of  each  mo 75% 

On' Completion  and  accepted  ....25% 
TOTAL  COST,   $17,350 

Bond,    none.      Sureties,    none.      Forfeit, 

none.      Limit,    100    days.      Plans,    none. 

Specifications,    none. 

ALTERATIONS    &    ADDITION 

(5003)      2851    22ND    ST.    ALTERATIONS 

and  additions  to  building. 
Owner— Edward  Serretto,   2859   22nd  St, 

San   Francisco. 
Architect — None. 
Contractor— James    Low,     76    Coleridge 

St.,    San   Francisco. 
Filled  Dec.  1,   1924.  Dated  Nov.  29,  1924 

Frame    up     'insc 

Brown  coated    1036 


S^'^N^'^ANZA  82-6  107-6  132-6  W 
39th  Ave.  3  1-story  and  basement 
frame    dwellings.  ... 

Owner — E.    Torres,    care    contractors. 

Architect — None.  

Contractor— Meyer  Bros.,  1  Montgom- 
ehy  St.,   S.   h\ $3000  each 

clim^  B  THIRTY-FOURTH  AVE.  100 
N  Geary.  2-story  and  basement 
frame  (2)  flats. 

Owner  —  Johnson  and  Anderson,  4 
Steiner  St.,   San  Francisco. 

Architect — None^ $(duu 

[roU)''^NE^CERVANTES  206  SE  Beach 
1-story  and  basement  frame  dwlg. 

Owner— J.  Meconi,  26  Prescott  Court, 
San  Francisto. 

Architect— None^ $^000 

fs^ti")^  S  VIRGINIA  113  E  Mission.  2- 
story  and  basement  frame  (^) 
flats. 

Owner— Peter  Kleinsorg. 

Plans   by   owner^ ♦''O"" 

f^T3^^^lT4^^5f  TREAT  AVE.  R.ise  & 
make  additions  and  alterations  fo» 
dwelling.  „    t      i        c.. 

Owner— W.  DeMartini,  43  Lucky  St., 
San  Francisco. 

Architect— None^ ^  *!'>"" 

?5™"^p1tM0UTH  AVE.  125  150 
175  N  Grafton.  3  1-story  and  base- 
ment frame  dwellings. 

Owner— Hinkel  Bros.,  1204  Castro  St., 
San   Francisco. 

Architect— None^ $3000    eacn 

S)'^"'' THIRTEENTH  AVE.  200  N 
Irving.  1-story  and  basement  fiame 

Own'eT-^Ber^ard    E.    George,    385    Carl 

St.,    San    Francisco. 
Architect— Mel.  I.  Schwartz,  Nevada  Bk 

Bldg.,   San  Francisco. 
Contractor— Schwartz  and  George,  2040 

16th  Ave.,  S.  F.  $3000 

™)^"w%WELFTH  AVE.  275  S  Bal- 
boa.   2-story    and    basement    frame 

Owne^-^A."!:  Morris,  687  11th  Ave.,  San 

Francisco.  »cnnn 

Architect— None.  $0000 


Saturday,     DccpnilMT     G,     1924 
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DWELLING 

(5017)  NE  QUESADA  175  SE  Lane.  1- 
story  and  busoment  frame  dwelling; 

Owne^v — Uroadway     Hansen     Co..     4917 

3rd   St.,   San   I'-pancisco. 
Architect — None. 
Contractor — fSamuel    H.    Hansen,    4917 

3rd  St..  S.  F.  tSOOO 

GARAGE 

(5018)  N  ELLIS  82-6  E  HYDE.  Two- 
story  and  basement  concrete  ga- 
rage. 

Owner— St.  Cailleaud.  Jr.,  576  Clay  St.. 
San    Francisco. 

Architect — None. 

Contractor — LouKs  Johnson,  729  Occi- 
dental Ave.,  S.  F.  J28.000 


31 


FLATS 

(5019)  W  MALLORCA  WAY  212-6  N 
Chestnut.  Two-story  and  basement 
frame   (2)   flats. 

Owner — LanR-    Realty    Co..    Chestnut    & 

Stelner  Sts..  S.   F. 
Architect — Plans  by  owner.  $9000 

FLATS 

(5020)  S  PACIFIC  103-2  S  MASON.  3- 
story  and  ba.'sement  frame  (6)  flats 

Owner— A.   Prato,  71   John  St.,  S.  F. 
Architect — None. 

Contractor — Devencenzi  Bros.,  10S2 
Union  St.,  S.   F.  $12,000 


APARTMENTS 

(5021)  NE  LOMBARD  &  OCTAVIA. 
Three-story  and  basement  frame 
(12)    apartments. 

Owner — W.  S.  Hoffman,  251  Kearny  St. 
San   Francisco. 

Architect — Baumann  &  Jose.  251  Kear- 
ny St..  S.  F. 

Contractor — Stock  &  Jose.  251  Kearny 
St..   S.   F.  ?25,000 


STORES  &  APARTMENTS 

(5022)   NW  EDDY  &  HYDE  STREETS. 

Six-story       and       basement       steel 

frame      and      reinforced      concrete 

stores  and  apartments. 
Owner   —   M.    A.    Hunt,    1332    Lombard 

St.,  San  Francisco. 
Architects  &  Contractors — The  Helbing 

Co.,    1332    Lombard    St.,    S.    F. 

$60,000 


DWELLING 

W   S.\N    RAFAEL  WAY    95    S   MONTE- 

rey  Blvd.     Two-story  and  basement 

frame    dwelling. 
Owner — Mr.   &    Mr.<!.    L.    R.    Jacobson. 
Architect — Henry    H.    Gutterson. 
Contractor — C.    F.    Parker,    251    Kearny 

St..  S.  F.  $6000 

NOTE — Recorded    coTitract    reported 
Nov.    28,    1924;   No.   4954. 


DWELLING 

XE    SANTA   CLARA    &    TERRACE   DR. 

Two-s,tory    and      basement      frame 

dwelling. 
Owner — Mr.   &  Mrs.   Wm.  P.  Houg'aard. 

210  Clara  St..  S.  F. 
Architect- H.   H.  Gutterson,  626  Powell 

St..    San    Francisco. 
Contractor — Mattock      &      Feasey.    210 

Clara    St.,    S.    F.  $15,000 

NOTE — Contract    reported      Nov.    28, 
1024;   No.   4955. 


PAINTING 

I  -5023)      N  HARRISON  &  SPEAR  NE  275 

X    NW    276.      Painting    for    6-story 

reinforced      concrete      office      and 

warehouse  building. 
Owner — Hills  Bros.,  75  Fremont  Street. 

San   Francisco. 
Architect — George   W.   Kelham,   Sharon 

Bldg.,    San    Francisco. 
Contractor — The   Neal   Co.,   477   Ivy  St., 

San   Francisco. 
Filed   Dec.    2,    1924.    Dated   Nov.    2,    1924. 
Payments   on    10th   of  each   mo. ..75% 

Usual   35   days    25% 

TOTAL  COST.  $16,600 
Bond,  $8300.  Sureties,  Maryland  Cas- 
ualty Co.  Forfeit,  none.  Limit,  July 
?.l,  1925.     Plans  and  specifications  filed. 


ON 


ROOFING 

15024)      COMPOSITION    ROOFING 

above. 
' 'ontractor — J.    W.    Bender    Roofing    & 

Paving  Co.,  Monartnock  Bldg.,  S.  F 
Piled  Dec.  2,  1924.  Dated  Nov.  29,  1924. 
T'ayments — Same  as  above. 

TOTAL  COST,  $2348 
Bond,  $1174.  Sureties,  Maryland  Cas- 
ualty Co.  Forfeit,  none.  Limit,  as  re- 
quired.    Plans  and  specifications  fiiled. 


RESIDENCE 

(5025)      .SAN     FERNANDO     AVE.    AND 

Monterey    Blvd.      Residence. 
Owner— E.    W.    Lick,    894    Chestnut    St., 

San   Francisco. 
Architect — J.    W.    Dolliver,    Monadnock 

Bldg.,   S.    F. 
Contractor — James      Furlong.      Monad- 
nock  Bldg..   S.   F. 
Filed  Dec.  2.   1924.  Dated  Nov.  25.  1924. 
Payments    on     1st    and    15th    of 

each    month     iSog. 

Usual   35   days    Balance 

TOTAL  COST,  actual  cost  plus  10% 
total   cost   not    to   e.\ceed   $23,750. 
Bond.    $12,000.       Sureties,      Globe      In- 
demnity Co.     Forfeit,  none.     Limit,  100 
days.    Plans  and  specifications  filed. 


BT'ILDINO 

(5026)      W    16TH    AVE.    100    N   JUDAH 
N    25    X    W   120.      Two-Story   frame 
flat  building. 
Owner — August   &   Katie  Iten,    581   Al- 

varado  St.,  S.  F. 
Architect — None. 
Contractor— C.    R.    Moren,    3225   Market 

St.,   S.  F, 
Filed  Dec.  2,   1924.   Dated  Nov.  29,  1924 

Roof    on     $2275 

Brown   coated    2275 

Completed    and    accepted    2275 

Usual  35  days   2275 

TOTAL  COST,  $9100 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  90  days.  Plans  and  spec- 
ifications tiled. 

NOTE — Permit  reported  Nov.  25,  1924 
No.    4908. 


BUNGALOW 

(5027)  NE  MALLOl;CA  WAY  22.".. 26  X\V 
Alhambra  NW  35  N  42°  58'  39"  E 
97.952  S  39°  S'  14'  E  20  S  34° 
9'  46'  W  98.431.  One-story  and 
basement  frame  bungalow. 
Owner — F.    D.    &    Rita   Benjamin,    1315 

Clay   St.,   S.   F. 
Architect — None. 
Contractor — L.      G.      Crichton    &    H.    A. 

Dilks.    314    Matson    Bldg..    S.    P. 
Filed  Dec.   2,   1924.   Dated  Nov.   IS,   1924. 

Frame    up    $1562.50 

Roofed    and    plastered    1562.50 

Completed  and   accepted    ....   1562.60 

Usual   35   days    1562.50 

TOTAL  COST.  $6250 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  90  days.  Plans  and  spec- 
ifications   filed. 


FLATS 

I  5028)      E  FORTIT-FIRST  AVE   123-8  N 

Balboa.      Two-story    and    basement 

frame    (2)    flats. 
Owner — A.    Pierce,    317    2nd    Ave..    San 

Francisco. 
Architect — None.  $7000 


DWELLING 

(5029)      N    LIBERTY      255    W      Church. 

One-story  and  basement  frame  dwlg. 

Owner — H.   P.   Martin   and   Wife.    156-A 

Fair   Oaks    St.,    San    Francisco. 
Architect — Ernest  Miller,  839  Hayes  St., 

San   Francisco. 
Contractor — Ernest    Miller,    839    Hayes 

St.,  San  Francisco.  $3000 


STORES 

(5030)  E  MISSION  130  N  Twenty-sixth 
One-story    concrete    stores. 

Owner — John  Arenz,  185  Stevenson  St., 
San   Francisco. 

Architect — None. 

Contractor — Adam  Arras  Co.,  185  Stev- 
enson St.,  San  Francisco.  $7000 


DWELLING 

(5031)      N    PIXLEY    152    E   Webster    St. 

One-story      and      basement      frame 

dwelling. 
Owner — N.   Giorgi,    2055   Greenwich   St., 

San   Francisco.  $2750 


DWELLINGS 

(5032)  W  NINETEENTH  AVE  175  and 
200  S  Santiago.  Two  one-story 
and   basement   frame   dwellings. 

Owner — Johnson  &  Erlendson,  1565 
Jackson  St.,  San  Francisco. 

Architect — None.  $4000   each 


DWELLING 

(5034)  E  VICTORIA  215  S  Holloway. 
One-story  and  basement  frame 
dwelling. 

Owner — E.    J.    Ilargrave,    1106    Laguna 

Ave.,   Burlingame. 
Plans   by  Owner.  J3850 

DWELLING 

(5035)  S  .SILLMAN  95  W  Girard.  One- 
story  and  basement  frame  dwelling 

Owner — Frank    R.   Donlin,    192   Noe  St, 

San   Francisco. 
Architect — None. 
Contractor— G.   L.   Hoover,   192  Noe   St., 

San  Francisco;  $3000 


DWELLING 

(5036)      S    LIPPARD     100     W    Chenery 

One-story    and       basement       frame 

dwelling. 
Owner— V.   Pizzo,   791   Chenery   St.,   San 

Francisco. 
Architect — None. 


DWELLINGS 

(5033)      W   CAPISTRANO   50    and   200   S 

San  Juan.     Two-story  and  basement 

frame   dwellings. 
Owner — Albert    J.    Olson,    336    Granada 

Ave.,   San   Francisco. 
Architect — Chas.  F.  Strothoft,  2274  15th 

St..  San  Francisco.  $3500  each 


$3000 

FLATS  ' 

(5037)  N  GREENWICH  100  W  Bu- 
chanan. Two-story  and  basement 
frame    (2)    flats. 

Owner — T.  L.  Sharman  &  Son,  1440 
Shafter   Ave..   San  Francisco. 

Architect— None.  J6000 


FLATS ■ 

(5038)      H  MOULTON   100   W  Buchanan. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — T.     L.     Sharman     &     Son.     1440 

Shafter  Ave.,  San  Francisco. 
Architect — None. 


$5500 

FLATS 

(5039)  S  FRANCISCO  193-9,  218-9,  243-9 
and  268-9  W  Scott.  Four  two-story 
and  basement  frame  flats  (2  flats 
m    each    building). 

Owner — Sbarboro-Detjen    &    Jorgensen 

Chestnut   and   Scott   Sts.,    S.    P 
Architect— None.  $7000  each 

LOFTS  ' 

(5040)  W  TENTH  175  S  Market.  Two- 
story  and   basement   brick   lofts. 

Owner — Symon    Bros.,    1525    Market    St  , 

San  Francisco. 
Architect — None.  $16,000 

FLATS 

(5041)  NW  NINETEENTH  &  TEXAS 
N  SOxW  100.  All  work  except 
finishing  hardware  and  electric  fix- 
tures for  two  two-story  frame 
buildings  (flats). 

Owner — Annie    G.    Scharetg,    398    Texas 

St.,   San   Francisco. 
Architect — W.  H.  Armitage.  Call  Bldg 

San   Francisco. 
Contractor — Gustav  Heden,  156  Randall 

St..  San  Francnsco 
Filed  Dec.   3.  1924.  Dated  Nov.  26,  1924 

Rough    frames    up    $3780 

Brown   coate'd    3500 

White  coated  and  standing  finish 
on  and  e.xterior  cementing  com- 

„  Pl«ted 1500 

Completed  and  accepted 2660 

Usual  35  days 37go 

„      ^      ,_,„„  TOTAL  COST,  $15,120 

Bond,  $,560.  Sureties,  Jas.  E.  Blake 
and  Fred  Kellberg.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


ALTERATIONS 

(5042)  N  O'PARRELL  27-6  E  Gough 
E  30  X  N  120.  All  work  for  al- 
terations   and    additions    to    bldg 

Owner  —  George  H.  and  Blanche  P 
Brigga,    1192    O'Farrell    St.,    S.    P 

Archuect — Evans    &    Co.,    2367    Mission 

Contractor— Evans    &    Co.,    359    Pacific 

Bldg.,   S.   F. 
Filed  Dec.  3,  1924.     Dated  Nov.  19,  1924 

Previously   paid    s   300 

Mtge.    for    3000 

Frame  up    21 75 

Brown    coated    2175 

(■ompleteO      ;:::;    2175 

Usual    c5    days    2175 

„      ^  TOTAL  COST,  $12,000 

Bond,  sureties,  forfeit,  none.     Limit,  120 
days.     Plans   and   specifications   filed. 

FRAME   BLDG. 

(5043)       LOT    18,    BLK.    1326,    Sea    Cliff 

Sub.    No.    3.      All    work    for    2-story 

and   .basement    frame   bldg. 
Owner — Emily   B.    Hicks. 
Architect — Earle    B.    Eertz,    168    Sutter 

St.,  S.  F. 
Contractor   —    Daniel    L.    Bienfleld,    447 

21st   Ave.,   S.   F. 
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Filed   Dec.    3,    1924.   Dated   Dec.   2    1924 

Frame  up   .  . *2qQ4  7? 

Brown  coated   • ooar^c 

Completed  and  accepted SoaTvl 

usual  35  days  -^-j^^^ -^^^^  IH^.I 
liord  sureties,  none.  Forfeit,  $5.00  per 
day.  Limit,  90  days.  Plans  and  speci- 
fications filed. 

(50441'  E  JULES  AVE.  210  N  Grafton 
Ave.  N  25  E  112-6,  S  10  ft.  Lot  15 
and  N  15  ft.  Lot  14.  Blk.  22.  Lake- 
v'ew.  All  work  for  1-story  frame 
bungalow. 

Owner — The    McCarthy    Co., 
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Saturday,     December     6,     1924 


316    Bush 


Sc,    S.    F. 


235 


Architect — None. 

Contractor — James    Arnott    &    bon. 

Granville  Way,   S.   F 

Filed  Dec.   3,   1924.  Dated  Nov.   18.   1924. 

30   days   after   frame    is   "P- •  •  •  • -oSl" 

30    days    after    brown    coated    ..^57o 

30   days  after  completed  and   s^*'"      _ 

cepted   ^^lo 

usual   35  days    ■ -^^TAj:- COST.  "jmS 


COMPLETION  NOTICES 

SAN    FRANCISCO   COUNTY 


Ttccorded  Accented 

Nov  25!  1924— N  CALIFORNIA  136-6 
E  Arguello  Blvd.  N  132-0%  x  E  26^ 
Maxim   H,   Marks   to   R.^W.   Moller^^ 

NoV."2'5,'i'9'2'4— N  JBROADWAY  137-6 
W  Octavia  W  68-9  x  N  137-6.  The 
Heights    to      Western      Furnace    & 

Cornice  Co    Nov.  15,  1924 

Nov  25?  1924_W  45TH  AVE.  195  N 
Balboa  25  x  120.  L.  V.  Beckley  to 
George    A.    Bertram      ana      Henry 

>?fhnlten  Nov.    25,    1924 

Nov  25  1924— W  PENINSULA  AVE 
128  N  Bay  Shore  Ave.  N  32  x  W  100 
ptn.  Blk.  12  Crocker  Bay  Shore 
Tract,  1st  Sub.  Crocker  Estate  Co. 
to  whom  it  may  concern.  .Nov.  15,  <!4 
Nov.  25,  1924— W  PENINSULA  AVE. 
160  N  Bay  Shore  Ave.  N  32  x  W 
100  Ptn.  Blk.  12,  Crocker  Bay 
Shore  Tract,  1st  Sub.  Crocker  Es- 
tate   Co.    to   whom    it   may   concern 

Nov.     15.     19i!4 

N0V26"  V9'24— E  FORTY-SIXTH  AVE 
270  and  295  N  Balboa.  25x120  each. 
Moses,  Little  &  Christenson  to 
whom  it  may  concern.. Nov.  26,  l»<i4 
Nov.  26,  1924— S  BRUCE  25  W  Edgar 
Place  25x100.  Wesley  Donaldson 
to  whom  it  may  concern.  .Nov.  26,  ^4 
Nov  26,  1924— LOT  17  BLK  9,  Amend- 
ed Map  Ingleside  Terraces.  Gordon 
W    and    Linnie    Morris    to    whom    it 

mav   concern Nov.    18,    1924 

NoT^26?  T924IIB  FORTY-FOURTH 
Ave  125  S  Geary  25x120.  F  Carroll 
Reed  to   whom   it  may   concern... 

Nov.    26,    1924 

Nov  "2V, '1924— LOT  12  BLK  5803  St. 
Mary's  Park.  Enrico  C  and  Grace 
Devencenzi  to  F  W  Varney.Nov.l9  24 
Nov.  26,  1924— E  ELEVENTH  AVE 
200  N  Kirkham.  Mary  and  R  J 
Donovan  to  whom  it  may  concern. 

.  .  .Nov.    24.   1924 
Nov  "2V. '1924— LOT   10    BLK    5803    St. 
Mary's    Park.        Nicholas      A      and 
Bloira  Straub  to  F  W  Varney.. ... 

Nov.    19.    1924 

Nov  ■  '2'6',  ■  1924— S'  'WASHINGTON  89-7 
W  Cherry  frontage  of  38-5.  Theresa 
E   Bauer   to   Moore    &   Madsen.. ... 

.  .  .Oct.     25,     1924 
o'v  '  26'  '1924'— 'W  'twenty-fourth 
Ave  225  S  Judah  S  50xW  120.     Flor- 
ence   A    and    Henry    G    Kugeler    to 

John    B    McCarthy .Nov.    26     1924 

Nov.  26,  1924—2205  SCOTT    A  C  Stod- 
dard to  Mcintosh  Bros.  .Nov   19,,  1924 
Nov      26,     1924— N    ANZA    45    E     34th 
Ave  E  75xN  100.     John  O'Connor  to 

Mever   Bros Nov.    17,    1924 

Nov  26  l924— NW  FOLSOM  175  NB 
9t'h  n'e   50  X  NW   90,     Jennie  Perry 

to    The    Helbing    Co Nov.    26,    1924 

Nov  26  1924— NW  VIENNA  50  SW 
France  Ave.  SW  50  x  NW  100  ptn. 
Lot  8,  Blk.  58.  Excel,  Hd.  Asso 
John  and  Annie  Miller  to  whom  it 
r„av    fonrern     Nov,    26,    1924 


Nov,  29,  1924— COM,  85  W  Arguello 
Blvd  and  25  N  California  N  50  W 
25  S  86-3'A  E  25-1%  N  33-8%. 
Maude  L  Dunne  to  Nels  P  John- 
son  Nov.    28,    1924 

Nov.  29,  1924- LOT  20  BLK  1,  Ingle- 
side Terraces.  Marie  M  and  F  L 
Baker  to  H  H  Dabinett  .Nov.  28,  1924 
Nov  29.  1924— E  TWENTY-THIRD 
Ave  150  S  Taraval  S  25x120.  Geo 
O  Bendon  to  whom   it  may  concern 

Nov.    29,   1924 

Nov.  28,  1924  —  LOT  25  BLK.  6417 
Crocker  Amazon  Tract.  Crocker 
Amazon    Tract    Sub.    2    to    whom    it 

may  concern    Nov.  18,  1924 

Nov  28,  1924— W  lOTH  AVE.  75  N 
Noriega  W  82-6  x  N  25.  Uenry 
Meyer  to  Charles  Gywnn..Oct.  25,  24 
Nov.  28,  1924— NE  FLORENTINE  325 
from  Morse  25  x  90.  George  W. 
Witbeck    to   whom   it   may   concern 

Nov.   • — ,   — . 

Nov.  28.  1924— E  44TH  AVE.  155  N 
Fulton  N  78  X  E  120.  George  Neu- 
gebaucr    to    George    Ncugebauer.. 

7 Nov.    26,    1924 

Nov  28,  1924  —  W  NEWTON  75  N 
Brunswick.      Wm.    E.    Grosman     to 

Wm     E.    Grosman Nov.    26.    1924 

Nov.  28,  1924  —  E  VERMONT  50  N 
Mariposa  N  25  E  100.  Matt  and 
Johanna    Judnick    to    Co-Operative 

Builders    Nov,  25.  '24 

Nov.  28,  1924  —  LOT  15,  BLK.  26. 
Crocker  Amazon  Tract.  Crocker 
Estate  Co.  to  whom  it  may  concern 

Nov.    18.    1924 

No'v."28',"l'9'2"4  —  W  LISBON  ino  S 
Brazil.      Stephen   Bisio   to   whom    it 

mav    concern    Nov.    24,    '24 

Nov,  '28.  1924— S  ANZA  82-6  W  19TH 
Ave.  W  25  X  S  100.  Evelyn  and 
Robt.    C.    Morton    to    Jos.    Howard 

Nov.   22,   1924 

No'v.'  '28'.'  1924  —  SB  BUENA  VISTA 
Ave.  W  and  SrW  57.25  m  or  1  from 
SW  cor  Buena  Vista  Ave.  and 
Park  Hill  Ave.  50  x  125,  Blanche 
E,    Glennon    to    G,    M.    Hantzsche,. 

Nov.    28,    1924 

No'v'."2'8,  'l924— B  39TH  AVE,  125  N 
Fulton  25  X  120,  Charles  A,  Stev- 
ens   to    whom    it    may    concern,,.. 

Nov.    28.    1924 

Dec"i  "1924— E  TWENTY-EIGHTH 
Ave.  125  S  Irving  S  25  x  B  120. 
Alfred   C.    Boin    to    whom   *it      may 

concern     Nov.    29,    1924 

Y)(.c  1  ]D24— SB  GEARY  &  TWEN- 
tv-first  Ave.  E  25  X  S  100,  Hannah 
and  Matthew  M,  Twomey  to  Mi- 
chael  D,   Hardiman Dec,    1.    1924 

Dec  1  1924— SW  CABRILLO  AND 
23'rd  Ave,  iS  25  X  W  107-6,  Anna 
Fishel  to  H  O  Lindeman ,  .Nov,  25,  '24 
Dec  1,  1924-SW  GRANT  AVE.  & 
Filbert  66-6  on  Grant  Ave,  and  74 
on  Filbert,  M,  Bacciocco  to  C,  E. 
Pasaualetti Dec.    1.    1924 


Dec  2  1924— SE  38TH  AVE.  AND 
Shoreview  Ave.  S  100  x  E  33-35, 
Lot  34.  Lyon  &  Hoags  Sub.  Lincoln 
Manor.  Gladys  T.  Myers  to  Ed. 
Zinkand   &   Sons Nov.    28     1924 

Dec.  2.  1924—1850  GREEN,  David  C, 
B.   Murphy    to   McCauley    &    Weber 

Dec.    2.   1924 

De'c'."l'. '1924— s' FULTON  —  W  Ash- 
burv  W  50\S  75.  Thomas  Conlon 
to  Thomas  Hamill    ....  .Nov.  20.  1924 

Dec.  1.  1924— E  THIRTY-NINTH  AVE 
75  N  Cabrillo  25  x  90.  Herbert  W. 
Finck    to   whom    it   may   concern. 

Sept.    22.    1924 

De'c'i  "l9'2'4'^  LINCOLN  WAY  90  B 
21st  Ave  S  50xS  100.  J  D  Soares 
to  Thos.   Hamill Nov.   29.   1924 


Nov. 


NoT^26?°m4-w'  ^^ND    AVE.    125    N 
UUoa    N    25    X 
drup    to   whom 


120.  John  El- 
may  concern. . ■  ■ 
.  ,  ,  Nov.  24.  1924 
Nov."26."i924'—  S  INGALLS  AND 
Hollister  Ave.  SE  25  x  SW  100  Lot 
24  Blk.  559,  Bay  Park  Hd.  Asso. 
George  Pfaftenroth  to  whom  it  ma.y__ 
concern No- 


1924 


TERRACE  DRIVE 
110  94  N  Santa  Clara  Ave.  having 
frontage  of  60  on  Terrace  Drive 
12  98  X  105  m  or  1  being  Lot  8  blk. 
20  St.  Francis  Wood  Bxten.  No.  2. 
Kate    A,   Lenzen    to   Mangels   Bros. 

Nov.     28,    1924 

Dec"i"l'9'2'4— W  47TH  AVE.  30  S  AN- 
za  30  x  90,  W  47th  Ave.  60  S  Anza  30 
X   90,      Elliot   &   Grant  to    whom   it 

mav   concern    Nov.    29,    1924 

Dec  1  1924— SE  DIVISADBRO  & 
Clay's  106-3  S  127-81/4  W  25  N  25 
W  81-3  N  102-8^.  Sixth  Church 
of  Christ.  Scientist  to  C.  J.  Hil- 
lard   Co.   &   Carroll   &  O'Brien   &  E 

M     Hundley     Nov.    29,    1924 

Dec'  1  1924— N  O'PARRELL  137-1% 
B'Leavenworth  E  85-10%  x  N  137-6. 
Mt.  Olivet  Cemetery  Assn.  to  W.  P. 

Fuller    &    Co ^O''- ^f±  1924 

Dec  1,  1924— SW  TEXAS  &  17TH  25 
X  100.  Teresa  Firpo  to  whom  it  may 

concern    Nov    29,  1924 

Dec.    1.    1924— S      FILBERT      175      E 

Polk    E    40    X    137-6.      Elsie    M.    O  - 

Donnell   to  E,  J.  Wade,, Nov,  29,  1924 

Dec,    1,    1924—2      5TH      AVE,      R,    H. 

Lachmund  to   Finn  Anderson...... 

.  .  .Nov    20,    1924 
Dec'  'i  '1924— N'6.'ii37  MONTGOMERY 
W    line      34-8x80.        P    Costello      to 

whom  it  may  concern Dec.  2,  1924 

Dec  2,  1924— LOT  14  BLK  17.  Crocker 
Amazon  Tract.     Marie  A  Rudolph  to 

John  Bjorkman -Dec.  2.   1924 

Dec.  2,  1924— E  8TH  AVE.  150  S  Lin- 
coln Way  S  25  X  E  120.  Wm  C, 
and  Catherine  M,  Gilmore  to  whom 

it  may  concern Nov    24,   1924 

Dec  2,  1924— E  BAKER  87-6  N  Geary 
25  X  82-6.  1322  Baker,  Tlllle  Rossi 
to  whom   it  may  concern ,, Dec,   2.    24 


LIENS  FILED 

SAN   FRANCISCO   COUNTY 

■Pe^ordpd  Amount 

Nov  25  1924  -  N  GREEN  183-2  W 
Octavia  W  29-4  x  N  137-6.  W.  J. 
Holsworth  vs.   McCauley  &  Weber. 

and   C.    B.    Murphy •^.•,- ' -.-J?.^*' 

Nov     25      1924— W    HARRISON    AND 
7t'h  NW   30  X   SW  85.     S.  W.  Cosey 
vs.  W.  J.  Jackson,  Katherine  Hobbs 
and    Sarah    L.    Hogan.  ........  .••J14. 

Nov  25  1924— W  HARRISON  AND 
7t'h  NW  30  X  SW  85.  Jos.  Howard 
vs   W   J.  Jackson,  Katherine  Hobbs 

and  Sarah  L.  Hogan ■•■•;• -.-Jt?? 

Nov    26     1924— NE   6-66   LOT   36   AND 
■    al'l  Lot  37.  Blk.  Forest  Hill.     Guar- 
antee   Painters      vs.      McCauley    & 

Webber    and    N.    J.    Malville 1380. 

Nov  26,  1924-E  21ST  AVE.  266-8  S 
Taraval  S  33-4  x  E  120.  Harry  and 
Samuel  Ginsberg  as  Ginsberg  Tile 
Co.    vs,     Geo,     Read    and    Mary     A. 

Read   and   J,   Morchio ilii.ii 

Nov  28  1924— E  MAGELLAN  Ave. 
40  N  from  NW  cor,  of  land  con- 
veyed City  and  County  of  S,  F.  for 
Laguna  Honda  Station.  N  on  curve 
to  left  with  radius  335  a  distance 
60  to  pt.  at  which  the  tangent  of 
said  curve  bears  N  12  18  13  w 
thence  N  74""  19'  51"  B  64.0a4 
S  12°  18'  46"  E  13.105  S  23°  51'  12- 
B  39.911  S  35°  18'  49*  E  12.32° 
S  77°  44'  11"  W  81.522.  T.  Joseph 
Fuller  and  Arthur  A.  Goepp  as 
Fuller  &  Qoepp  vs.  N.  J.  Manville 
and    McCauley    &    Weber.      A.    Mc 

Cauley    and    A.    Weber    .....»»». 

Nov    28,    1924— LOT  6.   BLK.    19.   For- 
*    est    Hill    known    as    360    Castanado 
Forest   Hill.      Davis   Hardwood   Co. 
vs.   W.  W.  Galloway  and  McCauley  ^ 

No^-.  l8!'"924'-N'  'g're'eN  '  183-2  '  W    ' 
Oitavia   W    29-4    N    137-4    B    29-4    S 
137-6       Fuller    &    Goepp   vs.    David 
Broderick    Murphy.    A.    Weber    and 
A.  McCauley  as  McCauley  &  ^ebe^r^^ 

o'v.'  '28.'  'l'9'2'4'— 'nw'  'nIa'cARA'  AVE. 
114.59  NW  Mission  50  x  SW  80-10 
ptn.  Lot  10  Blk.  3,  West  End  No.l. 
S    L.   Clousky   vs.   H.    C.    and   May- 

No"v^."28^'"l9lI-§w"HiR'RiS0N' A^f ' 
SW   7th,    NW    30    SW    85    SE    30   NE 
85         P.    A.    Smith    Co.    vs.    W.    J. 
Jackson.      Katherine      Hobbs      and 

^,„%-|5,  ^92nr27''fH  ■AvkVhl'f 
Cabrillo    N    26     x    W     120.         A.    J. 
O'Brien    vs.      Louis    Wolovsky    and 
P     S.    ■^<)rlson     ■  ■  •     'i'" 

Nov.  29,  1924-NE  6.66  LOT  36  and 
all  Lot  37  Blk  2,  Forest  Hill.  Na- 
tional Plumbing  Supply  Co  (Geo  W 
B  Harris)  vs  N  J  Malville,  A  Mc- 
Cauley and  A  Weber  (as  McCauley 
&  Weber)    and  »  J   Beasley..  .$183^26 

Nov.  29,  1924— N  GREEN  183-2  W 
Octavia  W  29-4xN  137-6.  Clancy 
&  Son  vs  McCauley  &  Weber  and 
David    C   B   Murphy ^?240.b» 

Nov  29  1924-LOT  6  BLK  19,  Forest 
Hill  F  Joseph  Fuller  and  Arthur 
A  Goepp  (as  Fuller  &  Goepp)  vs 
William  W  and  Cornelia  A  Gallo- 
wiy  and  McCauley  &  Weber  and 
A  McCauley  and  A  Weber      ...  .$89l36 

Nov  29,  1924— NE  NINTH  AVE  AND 
Geary  E  a!g  N  Geary  32-6xN  100 
Novelty    Electric    Sign   Co   vs   Maud 

n'TTQ-ra   and   Tanies  E  Burke $DiO 

No°v.'^f9',1924-NW  FULTON  125  SW 
Fir^t  Ave  NW  and  pari  with  bvv 
First  Ave  88-1%  SW  to  pt  perpen 
dist  90  NE  from  NE  Second  Ave  SE 
90  to  NW  Fulton  NE  88-1%.  Mis- 
sion Lumber  Yard  vs  Peder  Carlsen, 
N   C   Sousa    and  A   J    O'Brien .  .$172.50 


Nov. 


•iirday,     December     6,     1924 
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■  v.  ;9.  1921— W  FOURTEENTH  AV 
■225  N  Fulton  N  25x\V  127-6.  MIs- 
^lon  Lumber  Yard  vs  Abraham  and 
Anneite   IClbtrK   and    I'cder  Carlsen 

;ind    A    J    ORrien $27fi 

v  2ii.  i;'2J— W  TWKNTV-SKVICNTH 
Ave  313  X  ('abrilli.  X  2«x\V  120. 
.MIs.iion  Lumber  Yard  vs  Louis 
Woloskl.     I'    S    Carlsen     and     A     J 

i>'Brlcn     J66.75 

■  c.  1.  1924— W  HARHISON  AND 
Tth  .VW  30  X  SW  S5.  Jack  Cox  vs 
W.    .1.    Jackson,    Katherine    Hobbs. 

Sarah    L.    Hoean $36 

•  o.  1,  1,')24— W  VALENCIA  65  N  26th 
.N"  60  X  W  90.  W.  F.  Cody  vs  Jos. 
KnlR-ht    $1000 

I'lC.  1,  1924— NE  SACRAMIONTO  AND 
Steiner  E  algr.  N  Sacramento  93-9 
X  N  53.  G.  Gianl'bini  &  Co.  con- 
sl.stingr  of  G.  Bianchini.  F.  Nico- 
liU  and  A.  Giovanoni  vs.  Bertha 
Oetter    $648.95 

I'.e.  1,  1924— 5?\V  GOl'GH  &  CHEST- 
nut  S  alg.  W  OouKh.  100  x  W  50. 
i;.  Bianchini  &  ("o.  consisting  of 
G.  Bianchini,  F.  Nicolai  and  A.  Glo- 
vanoni    vs.    Hind    Estate    Co.  ..$618.13 

Dec.  1,  1924  —  E  HOWARD  135-3% 
X  13th,  N  30  X  E  140-9.  A.  Ser- 
ensky  vs.  George  W.  McCarthy 
$120.50 

Dec.  2.  1D24— W  MOWAKD  120  N 
19th  40  X  122-6,  No.  2272  Howard. 
Victor  AV.  Pierini  vs.  Rcgina  I. 
Schmltz   $35. 

Dec.  2.  1924— E  MAGELLAN  AVE  40 
N  from  N\V  Cor.  parcel  of  land 
conveyed  to  City  and  County  of  S. 
F.  by  Newell  Murdock  Realty  Co 
for  Laeuna  Iloiuln  Station  N  60  NE 
64.054  SIO  i:!.10.->  Si-;  3!l.:ill  SE  12. .■(20 
RW  81.522  Ptn  HIk  2,  Forest  Hill. 
The  American  Tiadingr  Co  of  ths 
Pacific  Coast  vs  N  J  Malville,  Paci- 
fic Floor  i.'o  and  P  J  Riidenko  (as 
Pacific  Floor  Cn),  A  McCauley.  and 
.\  Weber  (as  McCauley  &  Weber) 
$71.50 

Nov.  29,  1924— W  H.-VRRISON  AND 
Seventh  NW  30xSW  85.  Z  A 
Cochran  vs  W  J  Jackson,  Katherine 
Hobljs  and  Sarah  L  Hogan $24.75 

Nov.  29.  1924— N  O'FARRELL  377-6 
W  Steiner  W  25xN  83-8.  Morris  vs. 
C.eorgre    M.    Merritt      Building    Co.. 

Nov.  21.'  1924-^w'22Nd'  AVE  '250  S 
Clement  S  25  x  "W  120.  R.  Mil- 
ward   vs.   Jean   J.   S.   Ebbetts.  .  .  .$245. 

Dec.  1,  1924— N  FULTON  116-1 J^  E 
2nd  Ave.  B  alg.  Pulton  25  to  SW 
ror.  land  conveyed  bv  Hahn  to  Gill 
.N  algr.  W  said  land  107-8  m  or  1 
to  NW  cor.  land  which  pt.  is  dist. 
281-1  ?.i  perpen.  S  from  S  Cabrillo 
AV  and  par.  with  S  Cabrillo  24-5 
m  or  1  to  pt.  dist.  116  E  2nd  Ave. 
S  24-714  W  0-5%  S  88-1%  m  or  1 
to  N  Fulton  and  pt.  of  beg.  C.  H. 
Edwards  vs.  Angelina  Cesana  and 
A.   J.    O'Brien    $245.50 


RELEASE  OF  UE^TS 


S.\W    FRANCISCO     COUNTS 


Recorded  Amount 

Nov.  26,  1924  —  S  MARKET  AND 
Annie,  SW  142-6  x  E  160.  Fried- 
man Bros,  to  Herbert  E,  Law  ^nd 
Interstate    Casualty    Co 

Nov.  26.  1924— SE  WASHINGTON  & 
Montgomery  122  x  E  137-6.  Fried- 
man Bros,  to  Montgomery  Block 
Real  Estate  Association  and  Inter- 
state   Casualty    Co 

Nov.  26,  1924— N  FIFTH  AND  MINNA 
NE  73-8%  NW  30  m  or  1  SW  73-7% 
SE  30.  Friedman  Bros  to  Jonas 
Schoenfeld  and  Interstate  Casualty 


Co 


Dec.  3,  1924— NE  ALLISON  225  NW 
Cross  NW  25  x  NE  120.  San  Bruno 
Lumber  &  Supply  Co.  to  Geo.  E. 
So    Relle    

Dec.  2,  1924— S  CLAA'  218-9  W  Fill- 
more AV  alg.  S  Clav  25  x  S  127-4 14. 


Bay  City  Fbjur  Co.  to  Jean   P.  Cas- 
8OU  and  Irene  F.  Cassou  and  ilark 

C.    Ingraham     $267. 

Nov.  29,  1924 — E  ANDOVER  200  N 
Crescent  N  25xE  70.  Inlay  Hard- 
wood Co  and  Portmans  Planing 
Mill  to  John  T  Uenay  and  Eliza- 
beth A  Denahy  and  J   J  Mullane... 


BUILDING  CONTRACTS 

Al.AMUOA    COUNTY 


•l.OUO  and  Over  Reported 

The    following    Is   an    index    for    the 
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Brown 

Camp 

Muvis 

Bertoldi 

Francis 

Lappin 

Floegel 

Realty 

Gottstein 

Hildebrand 

Auer 

Nelson 

Prazier 

Morris 

Mello 

Garcia 

Landgrebe 

Seprensen 

Gould 

Gorsky 

Sims 

Tiedemann 

Independent 

Sprinkling 

Hale 

Reader 

Hess 

Keating 

Olsen 

Drew 

Rnvanpero 

Anderson 

Tomatis 

Accinelli 

Cochring 

Burns 

Gaubert 

Pedersen 

Christensen 

Lyman 

Swall 

Chamblin 

Muller 

Shimonaieff 

Banker 

Goldwater 

Hindes 

Englebretson 

Schmidt 

Stone 


Nibel 
Suendertnann 

6259  Pielserton 

6260  P.ischoff 

6261  Crayland 

6262  MacGregor 

6263  Pavert 

6264  Pavert 
6-265     Burge 

A^'arner 
Lincoln 


Rogers 

Owner 

Western 

Lawton 

Harrison 

Fish 

Duval 

Owner 

Groden 

Fish 

Wilson 

Lyon 

Walker 

Stratton 

Bertoldi 

Owner 

Owner 

Peters 

Rose 

Owner 

Owner 

Stewart 

Bettencourt 

Owner 

Owner 

Morris 

Heasley 

Bigur 

Owner 

Owner 

Cunning 

Lepley 

Owner 

Peterson 

Wesco 

Owner 

Owner 

Michel 

Ellis 

Tollefsen 

Owner 

Storey 

Owner 

Owner 

Owner 

Glantz 

Matheyer 

Owner 

Owner 

Owner 

Owner 

Owner 

Glaser 

Blodgett 

McAVethy 

Sills 

Hauri 

Muller 

Atkinson 

Jordan 

Owner 

Brodhoff 

Dubroff 

Owner 

Owner 

Owner 

Owner 

Fox 

Owner 

Owner 

Owner 

Owner 


8000 
2750 
3500 
2000 
2500 
3000 
1800 
4000 
3000 
3000 
2900 
2700 
2500 
3000 
5000 
5000 
6000 
6750 
1000 
1600 
3000 
2500 
1800 
2300 
3250 
1925 
2000 
1300 
3900 
2500 
12000 
8000 
24000 
7185 
1430 
2500 
4000 
2350 
2000 
4050 
4000 
3700 
2500 
3500 
2500 
7350 
3500 
3500 
4500 
5000 
1800 
1500 
3800 
2500 
34000 
14000 
13500 
17000 
7500 
4000 
2700 
SOOO 
8000 
3500 
2000 
5200 
8000 
4000 
15200 
9900 
35550 
3500 


Somraarstrom  Sommarstrom  7000 

Peirce  Rideout  1935 

T^ybel  Sampson  5100 

TuUett  Grigsby  3500 

Weymouth  Owner  5100 

McKallnr  Owner  5100 

Goodfellow  Van  Horn  1500 

Key  Lawrence  3666 


NOW  READY  FOR   DELIVERY — 

PRIDDLBS   TABLES.   caUed   "3T00   Splay   Bases   and    Other   Oalcnla- 
tions,"   for  Quantity   Surveyors   and    Oontractors. 

Loose    Leaves    in    Fabrikoid    Covers    $3.50    Net,    Postpaid.      Same    In 
Genuine  Leather  Covers  $5.50  Net,   Postpaid. 

Mail   Personal  Check   to  ARTHUR  PRIDDLE,  Publisher,   693  Mission 
St.,  San  Francisco,  Calif.,  U.  S.  A. 


6285 
6286 
6287 


6298 
6299 
6300 
6301 
6302 
6303 
6304 
6305 
6306 
6307 
6308 
6309 
6310 
6311 
6312 
6313 
6314 
6315 
6316 
6317 
6318 
6319 
6320 
6321 
6322 
6323 
6324 
6325 
6326 


6330 
6331 
6332 
6333 
6334 
6335 
6336 
6337 
6338 


Deppen 

Goodmundson 

Latour 

Davis 

Rhode 

Cortese 

Fennelly 

Alorian 

I'arodi 

Gates 

Union 

Cheney 

Parks 

Irving 

Bernardasci 

Langlry 

Leach 

Boyer 

Morley 

Stella 

Oakland 

Knight 

Buck 

Bo  wen 

Kopf 

Gamborini 

Foster 

Dechant 

Baldwin 

Hansen 

Patty 

Black 

Gagon 

Doan 

Silber 

Rees 

Barry 

Woodburn     ' 

Turner 

Sherbourne 

Hamilton 

Quigley 

Keil 

Malley 

Seagrave 

Harris 

Pery 

Sheppard 

Wilkes 

Dinwiddle 

Davis 

Chappell 

Nelson 

Rhodes 

P.ope 

McNamara 

Negley 

Bradley 

McCarthy 

Blair 

Alden 

Monnier 

Zeta 

Kiel 

Howson 


Bardwell 

Mac  Gregor 

Roby 

Henderson 

Owner 

Norlin 

Owner 

Owner 

Owner 

Mulvany 

Owner 

Vonada 

Owner 

Barr 

Gow 

Owner 

Owner 

Cushman 

Hobson 

Morris 

Bartlett 

Owner 

Mclntier 

Strang 

Owner 

Owner 

Foster 

King 

Owner 

Owner 

Owner 

Owner 

Owner 

Marlatt 

Kick 

Owner 

Owner 

Owner 

Nylander 

Owner 

Hanford 

Skow 

Dinnie 

Owner 

Westlund 

Marshall 

Owner 

Owner 

Peterson 

Haskell 

Owner 

Owner 

Barham 

Diggs 

Owner 

Owner 

Owner 

Ballard 

Critchett 

Blair 

Owner 

California 

Heath 

Dinnie 

Peterson 


5000 
10800 
3000 
5750 
3200 
2700 
3500 
3000 
3000 
6000 
3000 
3500 
5800 
4000 
4000 
1000 
3500 
2700 
2500 
4250 
9580 
17000 
6000 
7000 
4800 
3000 
8000 
1500 
2000 
3750 
1000 
1500 
3400 
2000 
2500 
6000 
1000 
6000 
2000 
2200 
1500 
5000 
10000 
18000 
?,95» 
5500 
1350 
3500 
2350 
11000 
4600 
2400 
4500 
7500 
4000 
4000 
3000 
1000 
1000 
5000 
5000 
12000 
29612 
10222 
3700 


DAVELLING 

(6194)     NO.  860  SPRUCE  ST.,  Berkeley. 

Two-story.  8-room    dwelling. 
Ownei- — Geo.    Prising,    2110    Prince    St., 

Berkeley. 
Architect — None. 
Contractor — C.  M.  Rogers,  584  San  Luis 

Road,   Berkeley.  $8000 


DWELLING 

(6195)  NO.  1418  PERALTA  ST.,  Ber- 
keley.    One-story   5-room   dwlg. 

Owner— S.  Coffee,  1835  Delaware  St., 
Berkeley. 

Architect — None.  $2750 


DAVELLING 

,6190)  NO.  1524  RUSSELL  ST.,  Ber- 
keley. One-story  5-room  stucco 
dwelling. 

Owner — John   Ellis,   Berkeley. 

Architect— B.  J.   S.  Cahill,  Oakland. 

Contractor  —  Western  Bldg.  Co.,  5474 
College   Ave.,   Oakland.  $3500 


ALTERATIONS 

(6197)      NO.    2341       CHANNING      WAT 

Berkeley.     Alter  two-story  Class  C 

10-room   school  house. 
Owner — First     Congregational     Church, 

Berkeley. 
Architect — B.    A.    Mathews    and    H.    G 

Simpson,  Call  Bldg.,,  S.  P. 
Contractor — Lawton   &   Vezey,    357   12th 

St.,   Oakland.  $2000 


DAVELLING 

(6198)      NO.    305    CA'PRESS      ST        Ala- 

meda      One-story  4-room  dwelling. 
Owner— Mrs.   Zaffaroni,    1802   Third   St 

Alameda. 
Architect — None. 
Confractor— Plarrison   &  Millstead,  1802 

Third  St.,  Alameda.  $2500 


34 

feYsf^To'  1586  LINCOLN  AVE.  Ala- 
meda.     One-story   4 -room   dwlg. 

Owner— B.  R.  Schroeder,  2158  Santa 
Clara  Ave.,  Alameda. 

Con^rl1:'ioT-^M!^H.  Fish,  1333  Fountain 
St.,  Alameda.  ♦3000 

feaOO)  '  NO.  823  CENTRAL  AVE.,  Ala- 
meda.    Alterations.  ^      .     , 

Owner— Agnes  Bremer,  823  Central 
Ave..   Alameda. 

Architect— None. 

Contractor  —  Oliver  Duval   &  Son,   216 

Dalziel   Bldg.,    OalUand.  J1800 

feYof^^Na  2709  CALHOUN  ST..  Ala- 
meda.    One-story  6-room  dwlg. 

Owner— G.  H.  Noble,  1336  Park  St., 
Alameda.  oAnnn 

Architeo-t — None.  $400U 

DWELLING  „  . 

(6202)     NO.  1537  COURT  ST.,  Alameda. 

One-story   5-room   dwelling. 
Owner  —  M,    Hallested,    1910    Webseer 

St.,  Alameda. 
Architect — None. 
Contractor— J.       Groden,       1011       Santa 

Clara  Ave.,  Alameda.  j.5uuu 


BUILDING    AND    ENGINEERING    NEWS 


DWELLINGS   (3) 

(6211)      2!»01   -   07   -   15  EAST  29TH   ST, 

Oakland.       Three     1-story     4-room 

dwellings. 
Owner — Lappin   &   Maher. 
Architect — None. 
Contractor — L.    A.    Peters,    5313    Manila 

Ave.,  Oakland.  52250  ea. 


GARAGE 

(6212)  837  61ST  ST.,  OAKLAND.  One- 
story   garage. 

Owner— M.  Floegel,  837  61st  St.,  Oak- 
land. 

Architect — None. 

Contractor — Chas.  W.  Rose,  3203  Mar- 
ket St.,  Oakland.  JIOOO 


DWELLING  „   „„       .,         J 

(6203)     NO.    1541    PARU   ST.,    Alameda. 

One-story    4-room    dwelling. 
Owner — B.     R.     Schroeder,     2158     Santa 

Clara  Ave.,   Alameda. 
Architect — None.  .„„   „ 

Contractor— M.  H.   Fish,   1333  Fountain 

St.,   Alameda.  ?3000 


CHURCH 

NO.    2234    DANA   ST.,    Berkeley.      Class 

C  church.  _, 

Owner — First    Congregational    Church, 

Berkeley. 
Architect — H.    G.    Simpson,    Call    Bldg., 

San   Francisco. 
Contractor — Lawton   &  Vezey,   357   12th 

St.,  Oakland.  ?126,895 

NOTE- — Recorded    contract    reported 
Nov.    13,    1924,   No.    5955. 

DWELLING 

(6204)      W    6STH   AVE.,    250    N   E-14TH 

St.,    Oakland.      One-story      4-room 

dwelling. 
Owner — F.    H.    Roeber. 
Architect — None.  .„_       „„^^ 

Contractor— T.    J.    Wilson,      1497      66th 

Ave.,   Oakland 


DWELLINGS    (2)  ,^^^ 

(6213)  LOTS  170-172  MERRIEWOOD 
Tract.  Oakland.  Two  1-story  3- 
room   dwelling. 

Owner — Realty  Syndicate,  1440  Broad- 
way,  Oakland. 

Architect — None.  $800  each 


(6214)  N  8TH  ST..  125  E  ALICE  ST., 
Oakland.      One-story   brick   shop. 

Owner— F.  A.  Gottstein,  583  5th  St.. 
Oakland. 

A.rchitect— .1.  F.  Tullock,  1811  Santa 
Clara  Ave.,  Alameda.  $3000 


Saturday,     December     6,     1924 


(6224)       S    SIXTY-SECOND    ST.,    150    E 

Colby    St.,   Oakland.        1-story      18- 

room  4-family  dwelling. 
Owner H.    H.    Gould,    2438    McGee    St., 

Berkeley. 
Architect — None.  ,,,,■,.      ■■ 

Contractor— H.  M.  Cunning,  4141  Manila 

Ave.,  Oakland.  $12,000 

f6m^'™W^'^s1sVBNTY-EIGHTH  AVE. 
100  S  E-14th  St.,  Oakland.  2-story 
12-room    apartments. 

Owner  —  G.  Gorsky,  7709  E-14th  St., 
Oakland. 

Architect — None. 

Contractor  —  F.  A.  Lepley,  3081  Cali- 
fornia  St.,    Oakland.  $8000 

f6Y2f)'^"N'HOLLAND  ST.,  35  W  54TH 
Ave.;  N  Holland  St.,  35  E  53rd 
Ave  ;  E  53rd  Ave.  126  and  200  N 
Holland  St.;  NE  cor.  53rd  Ave.  and 
Holland  St.;  N\V  cor.  54th  Ave.  and 
Holland  St.;  W  54lh  Ave.  90  and 
126  N  Holland  St.,  Oakland.  Eight 
1-story    5-room   dwellings. 

Owner— Wm.  H.  Sims,  1940  42nd  Ave., 
Oakland.  _     ,     ,,nnn 

Architect— None.  Each,  $3000 


MILTi   &   CAP.TNET   SHOP 

(6215)  W  UNION  ST.,  125  N  26TTI  ST 
Oakland.  Two-story  mill  and  cab- 
inet  .'ihop. 

Ownpr — Hildebrand    Mill     Co.,     26th 
Magnolia    St.,    Oakland. 

Architect — None. 

Contractor — S.  L 
Oakland. 


& 


Stewart,  646  42nd  St. 
$2500 


ALTERATIONS  „        ^ ,  ^^ 

(6216)        3001    STANLEY   AVE.,      OAK- 

land.      Alterations. 

Owner — John    Auer,    3758    Loma    Vista 

Ave.,   Oakland. 
Architect — None. 
Contractor—.!.    Bettencourt,    1372    96th 

Ave.,  Oakland.  $1800 


52900 

DWELLING  ,^„  ^, 

(6205)  64TH  AVE  PLACE  450  N 
Trenor  St.,  Oakland.  One-story  4- 
room  dwelling. 

Owner — A.  Mackinsey,  6500  Outlook  Av, 

Oakland. 
Architect — None.  .,    „    ,,      , 

Contractor— C.    D.    Lyon,    6500    Outlook 

Ave.,  Oakland.  $2700 

DWELLING  „,„ 

(6206)  2717  25TH  AVE.,  OAKLAND. 
One-story     4-room     dwelling'. 

Owner— Jas.  Brown,   2715   25th  Avenue, 

Oakland. 
Architect — None. 
Contractor— S.   C.   Walker,   3231   Boston 

Ave.,  Oakland.  $2500 

ALTERATIONS  ^„    ^  ,  ■,„  .  ,.,t-, 

(6207)  467  14TH  STREET,  OAKLAND 
Alterations. 

Owner — Irving  Camp.  .^   ,    .    , 

Architect — Morrow    &    Garren,    Dalziel 

Bldg.,    Oakland. 
Contractor— A.    L.    Stratton,    605    Clay 

St.,  Oakland.  $3000 

f62of)^^66'6^  WALLA    VISTA    AVENUE. 
Oakland.      One-story   6-room   dwlg. 
Owner — C.  Muvis. 

^o'Sulc'to7-^'jo"e-Bertoldi,  5629  Vicente 
St.,  Oakland.  $5000 

f6Yof^^™4'' SANTA  RAY  AVE.,  OAK- 
^  land.  One-story  6-room  dwelling. 
Owner— J.    Bertoldi,    5628    Vicente    St., 

Oakland. 
Architect — None. 


DWELLING  .      ,      ^^^ 

(6217)  S39    52ND    ST    (REAR).    OAK- 
land      One-storv  4-room  dwelling. 

Owner — Fred   Nelson.    839    52nd    Street, 

Oakland. 
Architect— None.  $2300 

DWELLING  .„^  .„.^ 

(6218)  5906     GENOA     ST..    OAKLAND. 
One-storv    5-room    dwelling. 

Owner— Jas.    V.    Frazier,    2324    Peralta 

Ave.,   Oakland. 
Architect — None.  $3250 


DWELLING    &   GARAGE 
(6219)      1175     5STH     AVE..     OAKLAND. 
One-story  4-room  dwelling  and  ga- 

Owner— S.    Morris,      4162      Quigley    St., 

Oakland. 
Architect— None.         . 
Contractor — S.   Morris   &   Son.  519^5 


DWELLING 

(6220)      W"    64TH      AVE.,    278    S   EAST 

14th    St.,     Oakland.      One-story    4- 

room  dwelling. 
Owner— M.    D.    Mello,    1351    64tli    Ave., 

Oakland. 
Architect — None. 
Contractor— A.    F.    Heasley,    1245    6ntli 

Ave.,  Oakland.  $2000 


f62°?)^^LOT'\'?^BLK.    490,    WILMDTH 
Park  Tract,  Oakland.     General  con- 
struction  2   stores   and  4-room   flat 
and   triple   garage.     ,.      „,    . 
Owner— G.    W.   and    Emilie   Tledemann, 

2100   23rd   Ave.,  Oakland. 
Architect    and    Contractor    — „9*,      j  " 

Petersen,  2034  17th  Ave.,  Oakland 
Filed  Nov.  26,  1924.  Dated  Nov.  22,  1924. 

When    roof    is    on    % 

When   plastered    ■ J* 

When    completion    is   filed    ^ 

usual  35  ^^y-^^;,-^l-coST/inS^M 
Bond,  sureties,  none.  Forfeit,  $2.00 
per  day.  Limit,  110  working  days  af- 
ter Dec.  1,  1924.  Plans  and  specifica- 
tions not  filed. 


fe^S^^NO.  1525  CHESTNUT  ST.,  Ber- 
keley.    Shaving  burner. 

Owner — Independent  Mill  &  Lumber  Co. 
Premises. 

Architect— None.  »    tjs   .  <-« 

Contractor— Wesco  Blower  &  Pipe  Co., 
1739  E-14th  St.,  Oakland.  $1430 

?622f)^^Na  2312  EDWARDS  ST.,  Ber- 
keley.      One-story      4-room     stucco 

Owntr— D.°^V.    Sprinkling,    20077    Uni- 
versity  Ave.,    Berkeley.  .oKnn" 
Architect — None.                                     ?jbuu 

feYs^j'^Na   2524  BUENA  VISTA  AVE.. 

Berkeley.     One   and   one-half-story 

6-room  dwelling. 
Owner— G.   W.   Hale,   2543   Buena  Vista 

Ave..   Berkeley. 
Architect— None^ $4000 

CT' A  TTON 

(6 -SI)  THE  ALAMEDA  AND  SOLANO 
Ave.,   Berkeley.      Steel   service   sta- 

Owfler— Reader  &  Erskine,   702  Peralta 

Ave.,   Berkeley. 
Architect-^None.  „.   ~         ,.iic:  »t 

Contractor— Michel    &    Pfeffer,    1415-37 

Harrison   St.,   S.   F.  $2350 


"(6221)      9501 'east     14TH    ST.,     0.\K- 

land.      Alterations.  »    ,,.v. 

Owner — T.    G.    Garcia,    9501  East    14th 

St..    Oakland. 

Architect — None.  ,-,     rn   i 

Contractor— H.     H.     Begier,  154     Toler 

Ave.,    San    Leandro.  $1300 


(5000 


?Jno\  SE  COR.  IITH  AVE  &  E-24TH 
St.,   Oakland.     One-story  stores. 

owner— E.  O.  Francis,  1422  14th  Ave. 
Oakland. 

Architect — None. 


$6000 


DWELLING  „       „ . ,, 

(6222)  4012  LINWOOD  AVE..  OAK- 
land.      One-story    5-room    dwelling. 

Owner — W.   W.   Landgrebe,   2829   Minna 

Ave.,   Oakland. 
Architect — None.  $3900 

DWELLING 

(6223)  W  CUTHBERT  ST.,  150  N 
Schuyler  St.,  Oakland.  One-story 
4-roora    dwelling. 

Owner — P.    Seprensen,      2754      Schuyler 

St.,  Oakland. 
Architect — None.  $2500 


STATION 

(6232)  GROVE  ST.  near  Adeline  St., 
Berkeley.  Concrete  and  brick  ser- 
vice  station.  ^««„  ,.«,.._ 

Owner— J.  Hess  and  F.  Wake,  1063  57th 
St.,   Oakland. 

Contra^c^tor- Wil'son  D.  Ellis,  2208  Grove 
St.,   Berkeley.  $2000 

DWELLING  „      ^   ,  ,      .,       1 

(6233)  5804  AT  ALA  ST.,  Oakland.  1- 
story  7-room  dwelling  and  garage. 

Owner— Anna    Keating.    Oakland. 
Architect — None, 
Contractor — C.    Tollefson, 
St.,    Oakland. 


917    E-17tM 
$4050 


(6230^"w^ FOOTHILL  BLVD.,  100  N 
E-15th  St.,  Oakland.  1-story  6- 
room    2-family   dwelling. 

Owner — Mathias  Olsen,  2342  E-15th  St., 
Oakland.  t.nnn 

Architect— None.  $«0"0 


irday,     December     6,     1924 


i;llino 
.)     303'j  fifty-seventh  ave., 

Oakland.      1-story   S-room  dwelling 
and  euraee. 
luviur— li.    A.    Drew,      6041    Dana    St.. 
•^Jakland. 
iiltoct — None. 

iiractor — A.  A.   Storey.   4286  Terrace 
St.,   Oakland.  ^3700 

i:ll1i\g 

'<■)     3560  LTON  AVE..  Oakland,     l- 

story   4-room   dwelling:. 
,..■,  ner — H.   Rovanpera,  35G0  Lyon  Ave.. 

Oakland. 
.\iclUtect — None.  $2600 

UWKLLING 

(6:;37)      3039    TWENTY-SECOND    AVE., 

Oakland,     l-story  5-room  dwelling. 
Owner    —    Anderson    &    Keeney,    2610 

Orange  Ave.,  Oakland. 
Architect — None.  J3500 

DWELLING  ' 

(623«)  N  FORTY-SEVENTH  ST.,  65  E 
Market  St.,  Oakland.  1-story  4- 
room   dwelling. 

Owner— J.  Tomatls,  918  46th  St.,  Oak- 
land. 

Architect — None.  $2500 

APTS.,   STORES  ~ 

(6239)  S  BECK  ST.,  125  E  Havens- 
court  Blvd.,  Oakland.  2-story  10- 
room,  apts.  and  stores  and  garage. 

Owner  —  B.  Accinelli,  1521  38th  Ave.. 
Oakland. 

Architect — None. 

Contractor— C.  W.  Glantz,  4122  E-14th 
St.,    Oakland.  $7350 

DWELLING 

(B240)  1749  EIGHTY-SEVENTH  AVE., 
Oakland.     1-story  5-room  dwelling. 

Owner — Albin  Cochring,  San  Leandro. 

Architect — None. 

Contractor— L.  M.  Matheyer,  1367  Hop- 
kins   St.,    Oakland.  $3500 

DWELLING 

(6241)  3057  SEMINARY  AVE.,  Oak- 
land.     1-story   5-room   dwelling. 

Owner— C.  G.  Burns,  3057  Seminary  Ave 

Oakland. 
Architect — None.  $3500 

DWELLING 

(6242)  9309  THERMAL  AVE.>  Oakland 
1-story    5-room   dwelling. 

Owner  —   N.    Gaubert,    4735    Brookdale 

Ave.,    Oakland. 
Architect — None.  $4500 

DWELLING 

(6243)  780  BARBARA  ROAD,  Oakland 
2-story  7-room  dwelling. 

Owner — O.  A.  Pedersen,  229  E-14th  St 

Oakland. 
Architect — None.  $5000 

DWELLING 

(6244)  N  WALNUT  ST.,  393  E  94th 
Ave.,  Oakland.  1-story  4-rooni 
dwelling. 

Owner — Ole  Christensen,  1717  96th  Ave 

Oakland. 
Architect — None.  $1800 

(6245)  2688  SEVENTY-EIGHTH  AVE., 
Oakland.     1-story  3-room  dwelling. 

Dwner — F.    F.    Lyman,    3751    Broadway, 

Oakland, 
irchitect — None.  $1500 

DWELLING 

;6246)  W  SIXTY-FIRST  AVE.  108  N 
Scenic  Way,  Oakland.  1-story  5- 
room  dwelling. 

>wner — C.  E.  Swall,  6026  Scenic  Way, 
Oakland. 

Architect — None. 

Contractor— W.  N.  Glaser,  6919  Foot- 
hill  Blvd.,    Oakland.  $3800 

DWELLING 

6247)  W  SHORT  ST.,  150  S  Allendale 
Ave.,  Oakland.  1-story  4-room 
dwelling. 

>wner — Mary  Chamblin,  2721  Short  St. 

Oakland, 
irchitect — None. 
lontractor— N.  A.  Blodgett,  3990  E-14th 

St.,   Oakland.  $2500 

(TORES  &  OFFICES 

6248)  E  WEBSTER  ST..  20  S  15TH 
St.,  Oakland.  Two-story  20-room 
brick    stores   and   offices. 

•wner — Hugo    Muller,    2910    Telegraph 

Ave.,   Oakland, 
irchitect — None. 
ontractor    —    McWethy    &    Greenleaf, 

2910    Telegraph    Ave.,    Oakland. 

$34,000 
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AI'AUT.MENTS 

(6249)  W  KE.Ml'TON  AVE.,  450  N 
Fairmont  Ave.,  Oakland.  2-story 
l^-room    apartments. 

Owner— W.   J     Shimunaieff,   1400   Jones 

St.,    ban    Francisco. 
Architect— A.    Nastovlc,    1532    Franklin 

St.,  Oakland. 
Contractor— L.  Sills,  524  13th  St.,  Oak- 

'=">d-  $14,000 

APARTMENTS 

(6250)  W  WEBSTER  ST.,  100  N  MOSS 
Ave.  Oakland.  Two-story  12-rm. 
apartments. 

Owner— Melyin  B.  Banker,  4280  Terrace 

St.,  Oakland. 
Architect — None, 
(.ontractor— J.  j.  Hauri,  S22  56th  Street, 

Oakland.       $13,500 

STORES 

(6251)  SE  COR.  GRAND  AVE.  &  BLVD. 
Way,  Oakland.  One-story  brick 
stores. 

Owner— H.  Goldwater,  21st  &  Broadway 
Oakland. 

Architect — None. 

Contractor— F.  A.  Muller,  803  Syndi- 
cate Bldg.,   Oakland.  $17,000 

DWELLING 

(6252)  1539  &  1543  BLAKE  ST.,  Ber- 
keley. Two  1-story  5-room  stucco 
dwellings. 

Owner  —   H.   Hindes,   Lafayette   Apts., 

Berkeley. 
Architect — M.  Bowers. 
Contractor — E.     Atkinson,    2735     Grove 

St.,  Berkeley.  $3750  each 

DWELLING 

(6253)  8U9  SAN  LUIS  RD.,  Berkeley. 
1-story  6-room  dwelling. 

Owner— C.  Englebretsen,  1331  Grove  St 

Berkeley. 
Architect — None. 
Contractor — M.  Jordan,  5844  Broadway, 

Oakland.  $4000 

DWELLING 

(6254)  2401  ACTON  ST.,  Berkeley. 
1-story   5-room  stucco  dwelling. 

Owner  —  R.   Schmidt,   703   Neilson   St., 

Berkeley. 
-■Architect — C.  D.   Crooks,  Stewart  Bldg. 

Berkeley.  $2700 

DWELLING 

(6255)  196  HILLCREST  RD.,  Berkeley. 
1-story   4-room  dwelling. 

Owner — C.    Stone. 
Architect — W.  Steilberg. 
Contractor— C.    Brodhoff,    911    55th    St., 
Oakland.  $8000 

FLATS 

(6256)  1533  SPRUCE,  Berkeley.  2-sto. 
10-room   flats. 

Owner — Mrs.   James.   Berkeley. 
Architect  —  Geo.   Cantrell,   Monadnock 

Bldg.,   San   Francisco. 
Contractor — H.    Dubrotf,    2479    Shattock 

Ave.,   Berkeley.  $8000 


DWELLING 

(6257)  1501    HOPKINS    ST.,    Berkeley. 
1-story  5-room  dwelling  &  garage. 

Owner — Geo.    Nibel,   1912   Grove   Street, 

Berkeley. 
Architect>— None.  $3500 

DWELLING 

(6258)  1904    EIGHTH   ST.,    Berkeley. 
1-story   4-room  dwelling. 

Owner — O.    Suendermann,    1900    8th    St., 

Berkeley. 
Architect — None.  $2000 

DWELLING 

(6259)  2245   GLEN  AVE.,   Berkeley. 
1-story  6-room  dwelling. 

Owner — J.    Pielserton,    1931   Berrymore 

St.,  Berkeley. 
Architect — None.  $5200 

STORE 

(6260)  3040-2-4-6-8    CLAREMONT   AVE 
Berkeley.  1-story  store  bldg.  frame 

Owner — John   Bischotf,  2717  Russell  St 

Berkeley. 
Architect — None. 


$8000 

DWELLING 

(6261)      1502-06    ADA    ST.,   Berkeley.    1- 

story  S-room  dwelling. 
Owner   —   Miss   Crayland,    1126   Euclid 

Ave.,  Berkeley. 
Architect — Fox    Eros.,    1926    University 

Ave.,    Berkeley. 
Contractor — Fox   Bros.  $4000 


35 

DWELLINGS 

(6262)  1201-5-7-9  CURTIS  ST.,  Berke- 
ley. 4  1-story  6-room  dwellings  & 
garages. 

Owner   —   C.    MacGregor,    470    13th   St., 

Oakland. 
Architect— None^ $3800    each 

DWELLINGS 

(6263)  2824  &  2828  FULTON.  Berkeley 
Two  1^ -story  o-roora  dwellings  & 
garages. 

Owner--R     Pavert,    Merc.    Bank   Bldg., 

Berkeley. 
Architect— None^ J495O   each 

DWELLINGS 

(6264)  2231-39-64-72-76-78  2235  &  39 
Oregon  St.,  2832  Fulton  St.,  Berke- 

n„    ^^-  Nine  1-story  6-room  dwellings. 
Owner--R     Pavert,    Merc.    Bank    Bldg., 

Berkeley. 
Architect— None^^ j3950   g^^j, 

DWELLING 

(6265)  6119  MAJESTIC  STREET,  Oak- 
land.  1-story  5-room  dwelling. 

°''"oari?nd°-  ^'''^'-  '°''  "^  ^-«""«- 
Architect— None^ J3500 

DWELLINGS 

(626C)     N   DAVIS  ST.   60-92   W   Peralta 

d^lllin°g^s'''^"'*-  '  ^-'-^  ''-°™ 
°""lv7,%a1;ia^d^'""'  '''  <^^^y-i^na 
Architect— None^^ j2000   each 

DWELLINGS 

(6267)  W  SEVENTY-SIXTH  AVE  600 
E  Ufi'%  ^^-A   iTf    "'^    AvI.    684    N 

°""in'-s-tid?.-,  hLl\li"a  ^"'^'^"-^   ^'"« 

Architect — None. 

Contractor— W.  L.   Smith,   514  Estudel- 

fla't°s1.^^stS-r^s ''"''  ^--^ 

*"\llar1^St|°§akK^2^^o^™e.-?S 
flats  and  stores.  'oom 

Owner-E    M.    Sommarstrom,    738   East 

iitn   bt.,   Oakland. 
Architect — None. 
Contractor— M     P.    Sommarstrom,    1418 

Franklin  St.,  Oakland.  $7000 

CHURCH  ■ 

^^  fn^^^t^'^^'^T'^-SIXTH  &  HARRI- 
church       °^'''^"<3-   2-story  concrete 

°'^"nfT,!"iV'  Congregational  Church 
°f  Oakland,  14th  and  Castro  Sts., 
Oakland. 

Architect— J  Galen  Howard,  1st  Natl. 
Bank    Bldg.,    S.    F. 

*^''"VA'"^''7'^^'"J?"  Construction  Co.. 
923    Folsom   St.,   S.    P.  $275,903 

REMODELING 

(6269)  SE  COR.  E-TWELFTH  ST  & 
6th  Ave..  Oakland.  All  work  'for 
remodeling  store. 

Owner— George    S.    Pierce,    609    E-12th 

St.,  Oakland. 
Architect — None. 
Contractor — Walter    Rideout,    1536    St 

Charles   St.,  Alameda. 
Filed  Nov.  29,  1924.  Dated  Nov.  25,  1924 

Altered,    cem.    walks    done $483  75 

Brick  wall  cut  through 483  75 

Completed   and  accepted    483'75 

Usual    35    days    483'75 

T,  ^  ,,„„„  „  TOTAL  (TOST,  $1935 
Bond.  $1000;  Sureties,  U.  S  Fidelity  & 
Guaranty  Co.;  Forfeit,  $20  per  day 
Limit  30  working  days;  Plans  and 
specifications    filed. 

RESIDENCE 

(6270)  LOT  is  BLK  7  MAP  OF  KEY 
■Route  Terrace  No.  2,  Brook  T-wp 
All  work  for  1 -story   residence. 

Owner — John   A.   and  Grace  Eybel.  Al- 
bany. 
Architect — H.  A.   Schoening,   1623  Shat- 

tuck    Ave.,    Berkeley. 
Contractor— Arthur    W.    Sampson,    1527 

Sacramento    St.,    Berkeley. 
Filed  Nov.  28,  1924.  Dated  Nov.  1,  1924. 

Frame   up    J1500 

Brown    coated     1500 

Interior  carpenter  work  done..   1500 

Usual  35  days   1600 

„      ,     .„„,  TOTAL  COST,  $6100 

Bond.  $3050;  Sureties,  Nat  Williams,  L 
H.  Bullock;  Forfeit,  none;  Limit,  Feb 
25,  1925;  Plans  and  specifications  filed.' 


I€ 

fefnf^m   LINDA  AVE,   piedmont. 

Owner-w"G:  Tullett,  425  Linda  Ave., 
Piedmont.  ^   .      ,       „_„_ 

Architect  &  Contractor— Gngsley  Bros 
2520  9th  Ave.  Oakland.  ?35U0 

RESIDENCE  „.    , 

(6272)      75  SPRING  AVE.,  Piedmont. 
Reinforced   concrete   residence   and 

Ownlr-a   A.   G.    Weymouth,    41    Wild- 
wood  Ave.,   Piedmont. 
Architect— None^ ♦ol"" 

felfsf^n'^^CAMBRIDGE  WAY,  Pied- 
mont.  Residence  and  garage. 

Own?i—H.  T.  McKallor,  2231  B  39th  St. 
Oakland.  irinn 

Architect— None^^ »-'i"" 

temTI'^SErviEW  AVE.,   Piedmont. 

Owntr-Mri°"w.    S.    Goodfellow,    9    Sea 

View  Ave.,   Piedmont. 
^^nt^i^foT-^aV.  van  Horn,  6004  Mo- 

nadnock  Way,   Oakland.  I150U 

?627?)^°S.  P.  O.  T.  TERMINUS,  Pied- 
mont. Railway  station. 

Owner— Key  system  Transit  Co.,  22nd 
and  Grove  Sts.,   Oakland. 

Architect-McCall  &  Davis,  Alameda 
County    Title    Insurance    Co.,    oak 

ConJfrc^tor    —    C.     H.    Lawrence, 
Lawton  Ave.,  Oakland. 


felfef^m^PALM  AVE.,  piedmont. 

Residence  and  garage. 
Owner— Andrew  Deppen,  1515  Alice  t>t., 

Arch°fe''c\^-  W.  E.  Beyd,  Royal  Hotel, 

Cont°tct?r-Chas    E.  Bardwell  Jr     522 

Santa   Ray    Ave.,    Oakland.        if&uuu 

f6mf''2Tl''f75  MAGNOLIA  AVENUE 
*^  Piedmont.  2  residences  and  garages 
Owner— A.    K.    Goodmundson,    2140    San 

Pablo   Ave.,    Oakland. 
Architect   &    Contractor   —   C.   M.    Mac 

Gregor     '70    13th    St.,    Oakland. 
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Saturday,     December     6,     1924 


DWELLING  _^   ,  ,       ,    , 

(6284)     4631  MARKET  ST.,  Oakland.  1- 

story    D-room   dwelling. 
Owner— M.   Parodi,   4601   46th   St.,   Oak- 
Architect— None.  J3000 


DWELLING  „    ,  , 

(6285)      576  KENMORB  AVE.,  Oakland. 

2-story  7-room   dwelling. 
Owner — Fred  Gates,  19th  and  Harrison 

Sts.,  Oakland. 
Architect — A.    A.    Cantin,    68    Post    St., 

San   Francisco. 
Contractor— J.   J.   Mulvany,   Alameda.  ^ 


SERVICE    STATION  „^^     ,  ^,^ 

(6286)  NW  COR.  E-TWELFTH  AND 
High  Sts.,  Oakland.  1-story  steel 
service  station.  .      -^     ^ 

Owner— Union  Oil  Co.  of  Calif.,  Foot 
of    Powell   St.,   Emeryville.        ,„... 

Architect — None.  fsuvv 


ALTERATIONS  ,„     „    , 

(6287)         1825    FIFTH    AVENUE,    Oak- 
land.     Alterations. 
Owner— E.  S.  Cheney,  1825  5th  Avenue, 

Oakland. 
Architect — None.  „_„^    ^ 

Contractor— J.   A.   Vonada,   10125   Pear- 
main   St.,   Oakland.  $3500 


(6293)      9700    HOLLY   ST..    Oakland.    1- 

story   4-room   dwelling. 
Owner— Gladys  A.  Boyer,  9636  Holly  St. 

Oakland. 
Architect — None. 
Contractor— C.    A.    Cushman,    1675    85th 

Ave.,    Oakland.  ?2700 

OsYd^^"  mi  FORTY-EIGHTH  AVE., 
Oakland.     1-story  5-room  dwlg. 

Owner— A.  L.  Morley,  2281  48th  Ave., 
Oakland. 

Architect — None. 

Contractor— C.  F.  Hobson,  2281  48th 
Ave.,    Oakland.  $2500 

(629f)'"s' QUIGLEY  ST.,  300  W  May- 
belle  Ave.,  Oakland.  1-story  8-rm. 
2-family  dwelling. 

Owner — T.    Stella. 

Architect — None. 

Contractor  —  S.  Morris  &  Son,  4162 
Quigley    St.,   Oakland.  $4250 

(6296)  NE  COR.  MARKET  AND  MIL- 
ton    Sts,      Oakland.      1-story      fire 

Owner — City    of    Oakland,    Oakland. 
Architect — None.  ,  „^„   ,„,, 

Contractor— John  M.  Bartlett,  357  12th 
St.,    Oakland.  idbSO 


5321 


DWELLINGS  „„    .  ,,^ 

(6288)      2800,   2806  SIXTY-FIRST  AVE., 

Oakland.        Two      1-story      5-room 

dwellings. 
Owner — D.    W.    Parks,    2536    63rd    Ave., 

Oakland.  ,,„„„ 

Architect — None.  Each   J2900 


APARTMENTS                             „^„  ^   .„,      , 

(f!'>97)      S   FORTIETH   ST.,   250  E  West 

St.,  Oakland.  2-story  16-room 
apartments  and  garage. 

Owner— Harry  C.  Knight,  1428  Frank- 
lin  St.,   Oakland.  .,„„„„ 

Architect— None.  $17,000 


DWELLING  ^     „   ,  ,      ., 

(6289)      1240    BATES    ROAD,    Oakland 

1-story   5-room   dwelling. 
Owner — L.    G.    Irving,    2507    Balboa   St., 

San    Francisco. 
Architect — None.  ,    „„  ,     „, 

Contractor— Barr   &   Son,    306    26th    St., 

Oakland.  HOOO 


$5400  each 


DWELLING 

(6290)      500   HARDY   ST..   Oakland.      1- 

story    6-room   dwelling. 
Owner — Albert  Bernardasci,  5472  Clare- 

mont   Ave.,   Oakland. 
Architect — None. 
Contractor — Andrew  B.  Gow,  501  Hardy 

St.,   Oakland.  $4000 


DWELLINGS  „ 

(6298)      NO.   2056  BUENA  VISTA  AVE., 

Alameda.     Two     one-story     4-room 

dwellings. 
Owner — M.  A.  Buck,  Premises. 
Architect — None. 
Contractor  —  H.      W.      Mclntier,      lo28 

Franklin  St.,  Oakland.       $3000  each 


(6299)  NO.  1343  AND  1347  CAROLINE 
St.,  Alameda.  Two  one-story  5- 
room   dwellings. 

Owner — Mason  Bowen,  1733  San  Jose 
Ave..   Alameda. 

Architect — None. 

Contractor — V.   N.   Strang,  Alameda. 

$3500  each 


?6T7f^"2m  SPAULDING,  Berkeley. 
1-story  6-room  stucco  dwelling. 
Owner---Q     H.    Latour,      2014      Allston. 

Arch'^tl^t-W.   A.   Doctor,   505   Bank   of 

Ttalv  Bldg.,   Berkeley. 
ConflLry.'Ho^by   &   Son,    2458   JeN 

ferson  St.,   jjerKei^y. 

Sw^s"" SPRUCE,  Berkeley.  1-story 
^6-room  dwelling  and  garage. 
Owner— H.   Davis,  Berkeley. 
Architect — None.        ,     „   „    „,„7   Trnrest 
Contractor-B.   Henderson,  2737   Forest 
Ave.,  Berkeley.  *="°" 

DWELLING        

S)'"^  BROWNING  ST  Berke- 
lev    1-story  5-room  dwelling.      . 

owner-John  Rhode.  2433  Browning, 
St.,  Berkeley.  TTniver- 

Archit^ct— R.  Anderson,  1915  Univer 
sity  Ave.,  Berkeley.  *""» 

f6™"im    CHAUCEB   ST..   Berkeley. 

1-story    4-room    dwelling. 
Owner— V.    Cortese, 
Arch'^t'ec? -•  D.    Boshion,    1417    Hearst 

Ave.,  Berkeley.  •.^. 

Contractor-Norlin    &   Strom,   2016    84th 

Ave.,  Oakland.  j^iuu 

f6m^"50f2  FAIRFAX  AVE     Oakland. 
^1-story   5-room    dwelling. 
Owner— J    D.  Fennelly,  2910  E-22nd  St., 

Arch^f^ct^None_^ ^3500 

fom^'^S^s'^O    LINCOLN   AVE      Oakland. 

1-story   5-room   dwelling, 
owner  -^N.    Morian,    2417    Delmar    St., 

Oakland. 
Architect — N.one 


ADDITION  ^      , 

(6291)  N  SEVENTH  ST.,  75  E  Jack- 
son   St.,    Oakland.      Addition. 

Owner — Walter  Langtry,  177  8th  St., 
Oakland. 

Architect — None.  $1000 


DWELLING 

(6300)  NO.  844  PACIFIC  AVE.,  Ala- 
meda.     One-story   6-room   dwelling. 

Owner — Ben.  F.  Kopf,  845  Pacific  Ave., 
Alameda.  ,,o/>a 

Architect — None.  $4800 


DAVELLING  ,  „     „ 

(6292)       E    FIFTY-FIFTH  AVE.    40    S 

Brann   St.,   Oakland.     1-story   5-rm. 

dwelling. 

Owner — Mrs.  Ida  B.  Leach,  533  22nd  St. 

Oakland.  .,-„„ 

Architect — None.  ^3500 


DWELLING 

(6301)  NO.  2244  PACIFIC  AVE.,  Ala- 
meda.    One-story   5-room  dwelling. 

Owner — B.  Gamborini,  1537  Everett  St., 
Alameda. 

.Architect — None.  $3000 


2516   Mathews    St., 


The  San  Francisco  Savings  and  Loan  Society 

savings     ^^"^  '■'''  '' '^-'^^^'^^°  ^^''^'^  commercial 

SAVIIN03  INCORPORATED   FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  30th,  1924 

Accets  $93,198,226.96 

CapTtalVReserve  a„d  Contingent  Funds ^'^""'^^^d? 

Employees'  Pension  Fund 446,024.41 

l^^TCCI<-v^.I  HCANrH  Mission  and  21st  Streets 

^iRI^PpRES^Om™  IstRiCT-BRANCH-. ;::::: .      -.C'-ent  St.  W  yth  Ave 

HAIGHT  STREET  BRANCH •,;,"^'%*'^  f  "i  a^,  Tnrf  Ullollt 

WEST  PORTAL  BRANCH West  Portal  Ave,  and  Lllloa  St. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (4M)  per  <=ent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


$3000 


irffay,     December     6.     1024 
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1  i:lling 

m::)      no.    419      ARLINGTON      AVE., 

Uerkolcy.     Two-Hlory  7-room  frame 

dwellliigr. 
ner  —  Martha    Foster,    1624    Euclid 

Ave..   Berkeley. 
lilluLt — None, 
i.tracior — K.    H.    Foster,    1624    Euclid 

Ave.,   Berkeley.  iSUlli 


liITlONS 

M.1)      NO.    1370  LOS  ANGELES  AVE., 

Berkeley.      Additions, 
iier — U.    Dechant,    1970    Los   Angeles 
Ave.,    Berkeley. 
.  l.itect— None. 

iitractor — Geo.    King,     1341     Virginia 
St.,    Berkeley    .  $1300 


MOLLING 

:m)       VV    MARS    ST.    150    N    Foothill 

Blvd..     Oakland.        1-story     4-room 

dwelling, 
.nur— E.     Baldwin,     5744     E-14th     St., 

Oakland, 
eliitecl — None.  $2000 


J 1  WELLING 

iilJUo)       E    HAVEN9COURT    BLVD.,    40 

S  Arthur   St.,   Oakland.      1-story   6- 

room    dwelling. 
Owner— JC.  L.   Hansen,   1950   E-20th  St., 

Oakland. 
Architect — None.  $3750 


ALTERATIONS 

(630li)  901  THIRTY-FIFTH  AVE., 
Oakland.  Alterations  and  addi- 
tion. 

Owner — S.  N.  Patty,  901  35th  Ave.,  Oak- 
land. 

Architect — None.  $1000 


DWELLING 

(G307)       1223    NINETY-SECOND    AVE., 

Oakland.     1-story  3-room  dwelling. 
Owner — W.    B.     Black,     9831     E     Street, 

Oakland. 
Architect— None.  $1500 


DWELLING 

(G308)  S  QUIGLEY  ST.,  260  E  Loma 
Vista  Ave.,  Oakland.  1-story  6- 
room  dwelling  and  garage. 

Owner — \Vm.  S.  Gagon,  1601  High  St., 
Oakland. 

Architect — None.  $3400 


DWELLING 

(6309)      a  NOTTINGHAM    DR.,    Merrie- 

wood    Tract,    Oakland.      1-story    3- 

room  dwelling. 
Owner — Claude    R.    Dean,     102    7th    St., 

Oakland. 
Architect — None. 
Contractor — Chas.    A.    Marlatt,    102    7th 

St.,   Oakland.  $2000 


DWELLING 

(6310)  2321  SIXTY-SIXTH  AVE.,  Oak- 
land.     1-story   4-room   dwelling. 

Owner  —  Frank  L.  Silber,  2325  Hum- 
boldt   Ave.,    Oakland. 

Architect — None. 

Contractor  —  Paul  Louis  Kick,  2325 
Humboldt  Ave.,  Oakland.  $2500 


FACTORY 

(6311)      W    105TH   AVE.    180    N   E-HTH 

St.,  Oakland,      1-storv  factory. 
Owner — Rces    Boorman    Mfg.    Co.,    1429 

lOoth  Ave.,  Oakland. 
Architect — None.  $6000 


ALTERATIONS 

(6312)      1916   WEST  STREET,  Oakland. 

Alterations    and    additions. 
Owner — John    J.    Barry,    1016    West    St., 

Oaltland. 
Architect — None.  $1000 


DWELLING 

(6313)  4674  PARK  BLVD.,  OaKland. 
1-story    6-room    dwelling 

Owner — Paul  E.  Woodburn,  624  Pros- 
pect  Ave.,    Oakland. 

Architect — None.  $5000 


DWELLING 

(6314)  4832  CONGRESS  AVE.,  Oak- 
land.     1-story    3-room    rtweliing. 

Owner — Mrs.     N.     Turner,    Oakland. 

Architect — None. 

Contractor — Nylander  Bros.,  1610  Ex- 
celsior  Ave.,    Oakland.  $2000 


DWELLING 

(6315)       1633    EIGHTY-SECOND    AVE., 

Oakland.     1-story   3-room  dwelling 

and    garage. 
Owner — W.  W.  Sherbourne,   9633  E-14th 

St..  Oakland. 
Architect — None.  $2200 


DWELLING 

(6310)     S  OUTLOOK  AVE.,  100  W  64TH 

Ave.,      Oakland.        1-story      3-room 

dwelling. 
Owner — B.  M.  Hamilton,  1418  41st  Ave., 

Oakland. 
Architect — None. 
Contractor — Hanford   &   Atkinson,    1715 

Broadway,   Alameda.  $1500 


DWELLING 

(6317)  762  SANTA  RAY  AVE.,  Oak- 
land.     1-story    6-room   dwelling. 

Owner  —  Chas.  E.  Quigley,  464  Van 
Buren    Ave..    Oakland. 

Architect — None. 

Contractor — N.  Skow,  928  E-22nd  St., 
Oakland.  $5000 


BRICK   BLDG. 

(6318)  W  BROADWAY,  150  N  23RD 
St..  Oakland.  1-story  briclc  auto 
show    room. 

Owner — A.  W.  Keil.  510  Lake  Park  Ave 
Oakland. 

Architect — Schirmer  Bugbee  Co.,  Thay- 
er   Bldg.,    Oakland. 

(Contractor  —  Dinnie  Construction  Co., 
3757   Broadway,   Oakland.        $10,000 


DWELLINGS 

(6319)  NW  COR.  FIFTY-NINTH  AVE. 
and  Brann  St.;  E  59th  Ave.,  40  S 
Brann  St.;  SE  34th  St.,  40  E  Elliott 
St.,  and  NW  cor.  57lh  Ave.  and 
Brann  St.,  Oakland.  Four  1-story 
5-room  dwellings  and  garages. 

Owner — F.    T.    Malley,      900    Lakeshore 

Ave.,   Oakland. 
Architect — None.  Each,    $4500 

RESIDENCE 

(6320)  POR.  LOT  40,  CROCKER  TER- 
race.  Piedmont.  Two-story  resi- 
dence. 

Owner — M.    C.    Seagrave,    2043    Oakland 

St.,  Piedmont. 
Architect — Houghton     Sawyelr,     Hearst 

Bldg.,    San    Francisco. 
Contractor — Fred  J.  Westlund,  351  12th 

St.,  Oakland. 
Filed  Dec.  2.   1924.  Dated  Nov.  25.  1924. 
Value    of    work    done    on    1st    of 

each    month    75% 

Usual   35   days    Balance 

TOTAL  COST,  $8950 
Bond,  $4475.  Sureties,  New  Amsterdam 
Casualty  Co.  Forfeit,  none.  Limit, 
none.     Plans  and  specifications  filed. 


DWELLING 

(6321)      135    THE   UPLANDS,    Berkeley. 

2-story    6-room    dwelling. 
Owner — T.     Harris    Jr.,     Elmwood    St., 

Berkeley. 
Architect — J.    A.    Marshall,    New    Bank 

of   Italy    Bldg.,   Oakland. 
Contractor — J.   Marshall,   New  Bank   of 

Italy  Bldg.,  Oakland.  $5500 


DWELLING 

(6322)  1122    ADDISON    ST.,    Berkeley. 
1-story    3-room    dwelling. 

Owner' — Eugene    Perry,    2330      Sth      St., 

Berkeley. 
-Architect — None.  $1350 

DWELLING 

(6323)  1905  CHESTNUT  ST.,  Berkeley. 
1-story   5-room   frame  dwelling. 

Owner — W.   Sheppard,   86   Parkside  Dr., 

Berkeley. 
Architect — None.  $3500 


DWELLING 

(6324)  1120  Chaucer  St.,  Berkeley.  1- 
story    4-room   dwelling. 

Owner — Russell  Wilkes,  2106  San  Pab- 
lo Ave..  Berkeley. 

Architect — None. 

Contractor  —  H.  Peterson,  2106  San 
Pablo   Ave.,   Berkeley.  $2350 


DWELLING 

(6325)-  36  EL  CAMINO  REAL,  Berke- 
ley.   2-story    8-room    dwelling. 

Owner  —  W.  Dinwiddie,  Durant  Ave., 
Berkeley. 

Architect — Chas.  Davis,  A.  C.  A.  &  T.  I. 
Bldg.,  Oakland. 

Contractor — Albert  Haskell,  4331  Mont- 
gomery St.,  Oakland.  $11,000 


DWELLING 

(6326)      N      FLEMING      AVE.      637      E 

Courtland  Ave.,  Oakland.     One-sto. 

dwelling. 
Owner — Geo.    B.    Davis,    4600    Fleming 

Ave.,   Oakland. 
Architect — None.  $4600 


G.\RAGE 

(6327)  E  ELM  ST.,  150  S  34TH  ST., 
Oakland.     One-story   tile  garage. 

Owner — O.    E.    ChRppell,    3158    Elm    St., 

Oakland. 
Architect — None.  $2400 

GARAGE 

(6328)  E  SHATTUCK  AVE.,  160  N 
Alcatraz  Ave.,  Oakland.  One-sto. 
brick    garage. 

Owner — Oscar   Nelson,    677   65th   Street, 

Oakland. 
Architect— A.    W.    Smith,    Amer.    Bank 

Bldg.,  Oakland. 
Contractor — C.    L.    Barham,    211    Amer. 

Bank    Bldg.,    Oakland.  $4500 

FACTORY 

(6329)  S  WATTER  ST.,  BET.  BROAD- 
way  &  Webster,  Oakland.  Three- 
story    factory. 

Owner — Rhodes    Jamison    Co.,    Foot    of 

Broadway,    Oakland. 
Architect— None. 
Contractor— M.    I.    Diggs,    842    Oakland 

Bank  Bldg.,  Oakland.  $7500 

DWELLING 

(6330)  3051  57TH  AVE.,  OAKLAND. 
One-story   5-room   dwelling. 

Owner — A.   D.   Pope,   3369    Curran   Ave., 

Oalcland. 
Architect — None.  $4000 

DWELLING 

(6331)  SB  COR.  87TH  AVE.  &  PLT- 
mouth  St.,  Oakland.  One-story  6- 
room  dwelling. 

Owner — J.   J.   McNamara,   General   Del., 

Oakland. 
Architect — None.  $4000 

DWELLING 

(6332)  3233  64TH  AVE.,  OAKLAND. 
One-story   5-room  dwelling. 

Owner — L.  M.   Negley,  2303  Pacific  Av., 

Alameda. 
Architect — None.  $3000 


ALTERATIONS 

(6333)      1411-1415  WEBSTER  ST.  OAK- 

land.      Alterations. 
Owner— M.   P.  &  L.  Bradley,  302  Grand 

Ave.,   Oakland. 
Architect — None. 
Contractor— J.  C.  Ballard.  2628  13th  Av. 

Oakland.  $1000 


GARAGE 

(6334)  622  EAST  17TH  ST.,  OAK- 
land.      One-story    tile    garage. 

Owner — Mrs.  D.  M.  McCarthy,  622  East 

17th   St.,  Oakland. 
Architect — None. 
Contractor — Frank  Critchett,  139  Grand 

Ave.,  Oakland.  $1000 

DWELLING 

(6335)  1945-1947  14TH  AVE.,  OAK- 
land.  One-story  8-room  2-family 
dwelling. 

Owner — E.   J.  Blair,   1329   East  20th  St., 

Oakland, 
Architect — None. 
Contractor — E.  W.  Blair,  1329  East  20th 

St.,  Oakland.  $5000 

DWELLING 

(6336)  939  PORTAL  AVE.,  OAKLAND 
One-story    5-room    dwelling. 

Owner — Alder  &  Clark,  2907  Florida  St. 

Oakland. 
Architect — None.  $5000 

APARTMENTS 

(6337)  4645  DOLORES  AVE.,  OAK- 
land.      Two-story   12-room   apts. 

Owner — E.    M.    Monnier,    1636    Franklin 

.     St.,   Oakland. 
Architect — None. 

Contractor — CaWfornia,  Builders.  1636 
Franklin  St.,  Oakland.  $12,000 

SORORITY    HOUSE 

(633S)      LOT  4  BLK   9  DALEY'S  SCEN- 
IC   Park,    Berkeley.      General    con- 
struction   on    2-story    frame    resi- 
dence (sorority  house). 
Owner — Upsilon    of    Zeta      Tau      Alpha 

Bldg.    Assn.,    Berkeley. 
.Archittct — A.  W.  Smitli,  Atnerican  Banlc 

Bldg..   Oakland. 
Contractor — G.  H.  Wendt  &  G.  R.  Heath 
(Heath    &    Wendt)    2715    Channing 
Way,  Berkeley. 
Filed   Dec.   2.   1924.   Dated  Nev.  20,   1924. 

When   frame   is  up    $7403 

1st  coat  of  plaster   7403 

When   completed    7403 

Usual  35  days    7403 

TOTAL  COST,  $29,612 


Bond,  none.  Surties,  none.  Forfeit, 
none.  Limit,  April  10,  1925.  Plans  and 
specifications   filed. 

NOTE — Permit  applied  for  today. 


BUILDING  „   „     ., 

(633S<)      W  LIXE  of  Broadway  149  S  of 
24th    St.,    Oakland.      General    con- 
struction  on   1-story   class  C  brick 
auto  sales  building. 
Owner — A.  W.  Kiel,  Oakland- 
Architect — Schirmer-Bugbee      Co.,      505 

Thaver    Bldg..    Oakland. 
Contractor — T>.   A.   Dinnie,   3757   Broad- 
way,   Oakland. 
Filed  Dec.   2.   1924.   Dated  Dec.   2.   1924. 
When  brick  walls  are  at  truss 

level     $3832.73 

When   ready   for  plaster    ....   1916.87 

When  completed    ^'^f?? 

Usual   35   days    ^^^hZrl 

TOTAL  COST.  $10,222 
Bond  $5000.  Sureties,  Am.  Surety  Co. 
Forfeit,  none.  Limit,  50  working  days 
from  filing  contract.  Plans  and  speci- 
fications filed. 


BUILDING    AXD    ENGINEERING    NEWS 
COMPLETION  NOTICES 


6,     1924 


(6340)      E   SIDE   OF  TELEGRAPH  AV. 

93.42  ft.  S  of  Fairview  St..  Oakland. 
General      construction     on     double 
store  building. 
Owner — James   "W^.   Howson,   2915   Reg- 
ent  St.,   Berkeley. 
\rchitect  &  Contractor — J.  B.  Petersen, 

2053  38th  Ave..  Oakland. 
Filed  Dec.  2,  1924.  Dated  Dec.  1,  1924. 
.pQTAL  COST.  $3700 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit.  75  days  from  date  of  cont 
Plans  and  specifications  filed. 


OAKLASr*  BUILDniiG      SUBTM-VBT 

Following  is  report  of  building  op- 
erations in  Oakland.  Cal.,  for  the 
month  of  XoTember.  1924,  as  issued  by 
the  Department  of  Public  Health  and 
Safety.  T.  W.  Ryan,  chief  building  in- 
spector: 

Classification  of  No.  of 

Bldgs.  Permits 

1-story   dwellings 281     $ 

1-st  2-family  dwellings.  8 
1-st  3-fmly  dwelling. .. .  1 
1-st   4-fmly   dwelling...        1 

1-st  dwlg  &  stores 4 

1%-story     dwellings....        3 

2-story   dwellings 14 

2-st  dwellings  &  stores.        2 

2-st  flats   5 

2-st  flats  &  stores 3 

2-st  apartments    10 

2-st  apartments  &  stores  1 
3-story  apartments   ....        2 

1-st  stores    13 

1-story    church 

1-story    warehouse 

1-st   schools 

1-st   hall    

1-st  office   

2-story  mill   

1-st   tile   garage 

1-story   tile   shop 

1-st  tile  service  station. 
1-st  tile  comfort  station 
2-st  tile  apts.  &  stores. 

1-st  brick   shop 

1-st   brick   stores 

1-st  brick  comfort  stn.. 

1-st  brick  factory 

1-st  brick  warehouse... 
1-st  brick  pump  house. . 

2-st  brick  factory 

2-st  brk  stores  &  offices. 

Brick   incinerator    

1-st  brk  &  tile  stores.. 
1-st  concrete  stores.... 
1-st  concrete  garage. . . . 

2-st  cone   church 

2-st  cone  stores  &  shop 

Concrete  addition 2 

Concrete  tanks    1 

1-st  steel  service  stn...  2 
1-st    garages  &  sheds .. .    303 

Electric  signs    38 

Billboards    11 

Platform    1 

Gate     tower 1 

Additions 75 

Alterations   &   repairs 


Nov 


124 


Cost 

806.818 

38,000 

10.000 

12,000 

20,000 

18.000 

109.439 

13.500 

49.300 

20.000 

127.500 

7,000 

54,500 

52,851 

3,289 

2.000 

3,000 

8.500 

4.000 

2.500 

12.390 

740 

400 

600 

14.000 

11.600 

36,200 

4.000 

31,000 

8.000 

2,500 

27,000 

34.000 

5.0OO 

5,300 

12.000 

12.000 

275,903 

20.000 

6.700 

7,000 

5,400 

65,920 

11.668 

415 

2.000 

65? 

54,244 

75,714 


Total     942     $2,104,741 


ALA3IEDA    COCXTT 

Recorded  Accepted 

Nov.  25.  1924 — 684  36TH  ST..  OAK- 
land.     Margaret  Connolly   to   J.   A. 

Lloyd     Nov.    25,    1924 

Nov.  25.  1924 — UjT  31  &  SW  %  OF 
Lot  32  Blk.  7  Map  of  Havenscouri 
Oakland.     Lillian   A.   McCord   to   T. 

J.    McCord    N<-v.    25.    1924 

Nov.  25.  li<24 — LOT  10  MAP  OF  MAR- 
shall  Tract,  Oakland.  Emma  & 
Ethel  Freiberger  to  Jensen  &  Ped- 

erson    Nov.   21.   1924  with   certain 

exceptions. 
Nov.  25,  1924 — 6121  ROCKRIDGE  RD. 
Oakland.      F.    Uhlenkamp    to    John 

Lehman    Nov.    15,    1*24 

Nov.  25,  1924 — LOT  3  BLK.  1  RESUB 
of  a  port  of  Fruitvale  Addition 
Tract.    Oakland.      W.    W.    &    E.    H. 

Scherer   to    Clarke   &    Waren 

Nov.    24.     1924 

VoV  25.  1924 — POR.  BLK.  126  "KEL- 
lersberger'E  Map  of  Oakland,  Oak- 
land.    Laura  Birch  &  Jacob  House 

&  Son   Nov.  21,  1924 

Nov.  25,  1924— I>DTS  1  &  2  MAP  OF 
Dimond  Tract.  Oakland.     C.  M.  Mc- 

Elhinney   to   J.   B.   Peterson    

Nov.   15,   1924 

' ' '  t's,  1924— 64TH  AVE.  &  BRANN 
Oakland.     The  Board  of  Con- 
trol  of  Calif.   Concordia  College  to 

Jensen    &    Pedersen Nov.    14.    1924 

Nov.  24.  1924 — LOT  «  BLK-  6  PIED- 
inont  Terrace.  Piedmont-  F.  J. 
Woodcock  to  B.  H.  Schmidt   ------„. 

Nov.     18,     1924 

Nov  "2V  1924— BEING  A  PIECE  OF 
that  certain  tract  of  land  describ- 
ed in  that  certain  Deed  from  A- 
M-  Duperu  et  al  to  Geo.  Friend. 
Recorded  Oct.  17,  1919  in  Liber 
2S10  of  Deeds,  page  347,  Berkeley. 
Howard  O.  Fisher  to  whom  it  may 

concern    ^"o•«•■    21,   1924 

Nov    24,  1924— LOT  17  &  E  5'  OF  LOT 

'    16  &  W  5'  of  Lot  18  Blk-  K  Laurel 

Grove      Park.      Oakland.        AshUy 

Smith  to  C.  A.  Shipman.  .Nov.  2^.  1924 

Nov     24.    1924 — S    LECE    OF    L.ND.:. 

'   ri         288'      E      from      Perjl-a     Vve 

thence  E  40'  S  9L37'  W  40'  N  91.3. 

to    pt.    of   beg..    Oakland.      John    J. 

6  Helen  Malorey  to  C.^V_»hipman^^ 

Nov    74   'l'."24— 4461  EDGE rt'nOD  'j  V. 

■  Oa'ria'-.a.  J.mes  Brown  Grjbo  ■'. 
whom  it   iKMT  concern.. Nd^.  -4.   1S24 

Nov  »4.  19-4— 1133  Everett  .y?.. 
Oakiand.  James  Brown  oribB  to 
wuom  it  m^y  <=«>??,«" -?>o?  v >?- 'r ' 

Nov     28     1924 — E    33'    4"    OF    LOT    S 

■  Blk.  7;  Daleys  Scenic  Park.  Bcrke- 
lev  ilavbelle  Schneider  to  H.  Dub- 
MrtflF  ....     NOV.     1.    iy-4 

Nov     28     i924lli426    FRANKLIN    ST., 

"    Oakland.     East  Bay  -ntle   Inv.   Co. 

to   Oakland   Machinery   Co.. ..;.. ... 

. . .    Nov.    1(,    1924 
Nov  '  2'8'  ■l924^2714  60TH  AVE.,  Oak- 

■  land  '  Halvor  Frederiksen  to 
rharle=  "«'    Falk Nov.   28.    1924 

NOV  28  1924-E  LLN^E  OF  MABEL 
Sd  185  24  ft.  N  of  Ashby  Ave. 
Albert  H.  Morgan  Jr.  and  Florence 
E.    Morgan    to    C.    M.    ^PJSTOXe.... 

NoV'2i"l924— LOT  8  AND  FOR.  LOT 

7  '  Blk  14  Alap  of  Havenscourt, 
Oakland.  Clesson  A.  Rogers  to 
whom  it  may  concern.  .Nov    -6    19^4 

Nov  28  1924  —  3856-56  BEAUMON 
St..  Oakland.  P.  Tomlinson  to 
whom   it   rray   concern.  .Nov.   28.   19-4 

Not  26  1924 — 6608  BECK  ST.,  Oak- 
land. D.  W.  Parks  to  whom  it  may 
concern  '^°'^-    26,    1924 

Nov     26     1924— N  SIDE   OF   60TH   ST. 
about   100    ft.   from   Shattuck   Ave 
Oakland.     K.  H.  and  Joseph  D.  Bfell^ 
to  whom  it  may  concern.  .Nov    2a.    -4 

Nov.  26,  1924 — FOR.  LOT  li.  BLK.  s, 
Map  of  the  property  of  the  Berke- 
ley View  Homestead  Association, 
Berkeley.  W.  B.  MacCracken  to  G. 
P.  W.   Jensen    Nov.   20    1924 

Nov.  26.  1924 — LOT  6  BLK.  1,  ilAP 
Live  Oak  Park.  Berkeley.  Cather- 
ine P^.  Bramstedt  to  Heath  & 
Wendt    ^'ov^  2o    1924 

Nov  24  1924 — 1003  U^NION  ST.,  Ala- 
meda.    J.  M.  Brady  to  H.  C.  Ander-^_ 

N0V26,  "i924-^LOTs"a"ANL  6  ilAP 
Resub.  of  a  portion  of  Blk.  81  as 
per  Map  No.  2,  Highland  Park, 
Oakland.  Ella  R.  Henry  to  F  W. 
Borden    Nov.    26,    1924 


Nov.  26.  1924 — IX>T  35  BLK.  36.  Map 
of  Estate  of  John  Evoy,  Oakland, 
Battista  Fagliano   to   'W.  C.   Helms 

Nov.    25.    1924 

Nov.  26.  1924 — LOT  35  BLK-  36  MAP 
of  the  Estate  of  John  Evoy,  Oak- 
land.    Battista    Fagliono    to    W.    C 

Helms    Nov.  25.  1924 

Nov.  26,  1924 — POP^  LOTS  6  AND  7 
Crocker  Oaks,  Oakland  and  Pied- 
mont. Oakland.     Dr.  F.  L.  Meagber 

to  A.  J.  Terrick   Nov.  24.  1924 

Nov.  26.  1924  —  LOT  1,  BLK.  B, 
Hawthorne  Terrace,  Berkeley.  Con- 
stance   D.    and    Stuart    Daggett    to 

Louis    O    Hansson Nov.    25,   1924 

Nov.  26.  1924 — fOR-  LOT  4,  Daley's 
Scenic   Park,   Berkeley.     Noris   and 

Celia  Hovey  to  Noris  Hovey 

Nov.  22,   1924 

Nov.  2«,  1924  —  LOT  18,  BLK.  9„ 
Lakeshore  Highlands,  Oakland. 
Mrs.  James  Hamilton  to  C.  Hamil- 
ton Elrod    Nov.   25,   1924 

Nov.  26,  1924 — POP^  BLK.  25.  MAP 
of  the  tovra  of  Encinai  and  Lands 
adjacent,  Alameda.  Alma  Betty 
Zeisz.  formerly  Alma  Betty  Schroe- 

der    to    whom    it   may    concern 

Oct.   27.   1924 

Nov.  29.  1924 — 203J  2043  SAN  PABLO 
Ave.,    Berkelev.   Ha4joponlos   to    C. 

M.  Texdahl Nov.  26,  1924 

Nov.  29.  1924— LOT  1,  25  &  POR.  2J 
Blk  2  Resub  Maramonte  Tract.  C. 
E.  Condon  to  The  Roy  O.  Long  Co. 

Nov.    24.    1924 

Nov.  28.  1924 — LOT  li  BLK  11  MAP 
of   Eastlawn.   Oakland-   John  H.  de 

Groot  to  whom  it  njay  concern 

Nov.    27.    1924 

Nov.  29.  1924- NO.  3132  GROVE  ST. 
Berkelev.  A.  Baldassari  to  William 

C.  Helms   

Nov.  28,  1924 — LOT  20  BLK.  I.  Map 
of  the  Wheeler  Tract,  1514  Euclid 
Ave.,  Berkeley.  Pv.  Perrott  to 
whom  it  may  concern.  .N<r\-.  25,  1924 
Nov.  28,  1924 — N^E  COP^  UNIVEES- 
ity    and    Grove,    Berkeley.      F.    E. 

Romie  to  L.  R-  Wilson 

Dec.    1,    1924 — ^LOT   3  BlK  C,   Central 
Terrace    Extension.    Oakland-      Chas 
A    Russell    to    whom    it    may    con- 
cern   Dec.    1.     1924 

Dec  L  1924 — LOTS  28.  29,  30  AND  31 
Blk  18.  Map  of  Blks  17.  IS  and  19. 
Thousand  Oaks,  Berkeley.  Alvin 
Roy  Gordon  to  whom  it  may  con- 
cern       Nov.    6.    1924 

Dec.  1.  1924 — LOT  10  ANT)  PTN  LOT 
11  Blk  3.  Dowling  Tract.  Berkeley. 
Harry  S  and  Ruth  E  Tolen  to  whom 

it   may    concern Nov.    28.    1924 

Dec  1,  1924 — LOT  2  BLK  22,  Map  of 
Sbdvn  of  N"E  Portion  of  the 
Sather  Tract,  Brooklyn  Twp.  V 
N  Smith  to  whom  it  may  concern.. 

Dec    1,    1924 

Dec.  i.  1924— LOT  9  BLK  14,  Oakridge 
Claremont.  Berkeley.  Emil  E  Gloor 
to  whom  it  may  concern. Nov.  14.  1924 
Dec  1,  1924 — NO.  1731  SIXTY-EIGHTH 
Ave.,  Oakland.  Edward  F  Grady  to 
whom  it  may  concern. .  .Dec  1,  1924 
Dec  1,  1924 — ^LOT  1  and  Ptn  Lot  2 
Blk  4,  Lakeshore  Glen.  Oakland. 
Matt    and    Marv    Panella    to    A   W 

Schneck    Nov.  29.   1924 

Dec  1.  1924 — ^LOT  29,  Redi vision  of 
Hillside  Terrace,  Oakland.  L  H 
Williams  to  whom  it  may  con- 
cern  Dec    1.     1924 

Dec.  1.  1S24 — E  SEMIN.ART  AVE  dist 
160  S  of  Camden,  Oakland.  Frank- 
lin  M  Jones  to  whom  it  may  con- 
cern     Dec   1,   1924 

Dec.  1.  1924 — ^LOT  12  BLK.  4.  Shaw 
Tract,  Berkeley.  Charles  E.  Boom- 
hower  to  whom  it  may  concern. . . . 

Nov.  29.   1924 

Dec  1.  1924 — NW  COP^  5TH  ANTJ 
Broadwav,  Oakland.     C.  C.  Starr  to 

S.  G.  Rankin   Nov.  29,  1924 

Dec  1,  1924  —  IX>T  17,  DIMON"X> 
Crest    Terrace.    Oakland.      Edward 

JL    Chaponot    to    A.    'W.    Porter 

Nov.    29.    1924 

Dec  i,  1924 — POP^  LOTS  7  AND  8. 
Blk.  16,  Resub.  of  Broadmoor,  San 
Leandro.  Cummins  &  WTiite  to 
Oakland  Home  BuOders..Dec  1,  '24 
Dec  1,  1924  —  LOT  24.  MAP  OF 
Loma  Vista  Tract,  Oakland.  Alexis 
and   Marie   Bonne   to   L.   A,    Peters 

Dec     1.     1924 

Nov.  29.  1924 — COM.  AT  A  PT.  IN 
the  northerly  right  of  way  line  of 
the  S.  P.  Co.  opiwsite  and  at  right 
angles  to  Engineer's  Station  90 
plus  67.3,  said  point  being  dist. 
measured  N  from  center  line  of 
railroad  company's  main  track 
269.2    ft.    thence    W    269.2    ft.    to    a 


I 


furday,     December     6,     1924 
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pt.  thence  at  right  angles  S  61  ft. 
thence  E  269.2  ft.  thence  N  61  ft 
to   pt.  of  beg..  Nlles,   Alameda  Co. 

Associated   Oil   Co.    to   Vieux 

, Nov.    24.    1924 

>•  ■■.  :•.  I'.CM— lei'.i  T.vruMA  AVE 
i;.rki-loy.     John  O.  Woston  to  John 

II     %\cston Nov.    25,    1924 

•..  2.  1!»24— POR.  LOT  42  AND  ALL 
l-ot  43.  Blk.  9.  Map  of  Thousand 
Oaks,  Uerkeloy.  Walter  K.  and 
Lois    15.    Manslield    to    Carlson    and 

Herman    Nov.   26,    1924 

'■  ■•  2.  1924— POR.  LOT  17,  ULK.  10, 
Map  Lakpshoro  Oaks  Oakland,  Oak- 
■  iid.     William  Morgensen  to  whom 

may  conorn Nov.   26.   1924 

■■  2.  1924  — POR.  LOT  1,  BLK.  4 
.Map  of  Kasilawn.  Oakland.  Charles 
.1.  Orth  to  J.  B.  Pel.  ison.Nov  17  -'4 
'  •  2,  1924— POR.  LOT  7,  BLK.  '" 
Map  of  Broadmoor.  San  Leandro! 
'uhard  G.  Nichols  to  W.  H.  Whited 

"'    Son Nov.    25.    1924 

2,  1924— LOTS  5  AND  6,  BLK. 
Map  of  Arlington  Villa  .Sites, 
rkeley.      Robert    J{.    Smith    to    E. 

Henderson Nov.  24,  '24 

2,  1924— LOT  22.  SUBDIV.  Map 
'1  Lots  1,  2,  3  and  4,  I'eralta  Park, 
liobert  13.  and  Edna  C.  Nilson  to 
"  liom    it    may   concern .  .Nov.   29,    1924 


LIENS  FILED 


AL.4MEOA    COIJIVTY 

"'■,^.<"J,„.,,      ,„,  Amount 

-NOV.  2o.  1924- BEG.  AT  A  PT.  ON  W 
line  of  Cedar  St.  85.17  E  from  La 
\  ereda  Ave.  thence  E  242  67  ft 
thence  N  308.23  ft.  thence  W  143 
ft.  thence  N  29.30  ft.  thence  SW  on 
,  a  curve  114.90  ft.  thence  SW  44  22 
ft.  to  N  line  of  Lot  22,  Map  of  La 
Loma  Park  thence  NW  on  a  curve 
to  E  line  of  land  of  Annie  Maybeck 
thence  S  134.33  ft.  thence  S  2o  ft 
thence  SW  60.50  ft.  to  pt.  of  beg., 
Berkeley.  Hansen,  Robertsen  & 
Zumwalt  vs.  Charles  C.  Boynton 
and     Horence    Treadwell    Boynton 

NoVV  a:  Y92V  -  N-  LfNE  ■  OP    LAY-'^^ 
2"^-'?,?^?'-.*2'  E  of  Fa"^o''  St.  thence 
S    .0     E    42'    N    70'    W    42'    to    pt.    of 
beg       Oakland.       J.     W.     CateJ    and 

K        ^P'iU'^-    Victor    F.    Davidow.?75. 

Nov.   24.   1924— 1ST  POR.  LOT  6  BLK. 

Park  &-  \\  heeler  Tract,  Berkeley. 
ciHi  Intersection  S  line  if  Lu*-  fi 
uuh  W  line  of  said  lot  S  aljng 
t'.-i  S  prolongation  of  \V  line  r° 
said  lot  6  to  a  pt.  60'  N  of  the  S 
Ime  of  Cedar  St.  E  and  par.  with 
S  Ime  of  Cedar  St.  to  a  pt.  en  th'- 
S  prolongation  of  E  line  of  Lot  6 
at  a  dist.  60'  N  from  Lot  6  to  in- 
i.r.sectinn  of  said  line  of  Lot  6 
A  itli  S  line  of  6  thence  W  50.06  ft. 
'"  I'eg.,  Berkeley.  W.  F.  Bogart 
U.    E.    Fisher    &    E.    S.    P.iddell 

-■4  1924— w'lINe'  SAN  PABLo'"' 
'  ■:-.  lo(  ft.  N  of  N  line  of  27th 
^^t.  running  N  114.76  ft.  W  200 
ft.  S  114.76  E  200  ft.  to  pt.  of  beg- 
Oakland.  W.  P.  Fuller  &  Co.  vs' 
East  Bay  Milk  Producers  Assn  & 
ov.  29,  1924— LOT  15  MAP  OF  VIEW 
Tract,    Oakland.    C.    L.     Adams     vs 

victor   Davidow $171 

29,  1924— LOT  16  MAP  OF'  THE 
Y'l,"'  Tract  Oakland.  C.  L.  Adams 
?131:  H.  P.  Sheridan  and  J.  Cooper 
(General  Plumbing  Co.)  $254;  H  P 
Sheridan  and  J.  Cooper  (General 
Plumbing    Co)    .$254    vs      S.      Victor 

Davidow    

V.  29.  1924— NO.  ll'ibALE'AVE 
Piedmont.  G  Walter  Spencer  (Spen- 
cer Eeotric   Co.)    vs   Wm.   King,   G. 

W.  Ehassen «49  .;n 

3y.  ^29.    1924— NO.    Ill    dale' AVE 

'  "■'«   "5,   "l.^'    certain    37.17    acre 

■■'-'  firstly  described   in  a  certain 

'  'i   from    Realty  .Syndicate   Co.   to 

'itornia    Memorial    Hospital    ruii- 

'iiig-    th    along    the    NW    bnundarv 

nie    of   said    37.17    acres    SW    294.48 

til  leaving  said  line  NE  on   the  arc 

t'n   'i:."\    Z  of  J.2^   radius  deflecting 

to    the   left   a    dist    of   23.78    the   NE 

fh"^!."     to   last   mentioned   arc   102 

tn  NE  on  the  arc  of  a  circle  of  123 

radius   deflecting   to    the    right   and 

B^"9^''';l    ^SJ"""'    "lentioned^  course 

said    •!7^7^'^    "^■2°    to   ^W   line   of 

fine    If^   -^ore    piece    th    along   NE 

t>u.JO    to    pt    of   beg,   Oakland.      The 


California    Door      Co    vs    Ethel       A 
Newman  and  Clias  X  Newman.  $147.95 
Dec.  2,   1924— LOTS    12   AND   13,   BLK. 

B,  Amended  .Map  of  Palrview 
Tract,  PIcdnioni,  .\.  c.  Nutter  vs 
G.   Kruger  and   M.   J.   Mathias    .$3o'oo 

Dec.  2,  1924— S  85  FT.  OF  LOT  24 
Blk.  1454,  Blake  Tract  No.  2,  Berke- 
ley, .v.  C.  Nutier  vs.  George  H. 
Parent   and    M.    J.    Mathias $125 

Dec.  2,  1924— NE  l.l.VE  OP  E  22ND 
IVi  ^^Jh,  ^^'  '"  '""  Ave.,  Por. 
Blk  1.18.  Map  of  Clinton,  Oakland. 
A.  C.  Nutter  vs.  Huddles  and  Blue 
and    M.    J.    Mathias s.'jo 

Dec.  2  1924— LOT  73.  MAP  OF  'THE 
Oakland  Prospect  Homestead,  Oak- 
land. A.  O.  Pirelli  vs.  Emma  L. 
HIggins    and    Chas.     EIrod $380.65 

Dec.  2,  1924— POR,  LOT  22,  BLK.  2242 
Map    of    La    Loma    Park,    Berkelev 

C.  C.  Dakin  vs.  Charles  C.  Boyn- 
ton and  Florence  T.   Boynton  .  .$769.80 

Dec.  2,  1924— POR.  LOT  NO.  23,  BLK 
L,  Map  Fourth  .\ve.  Terrace,  Oak- 
land. Nelson  and  Arbogast  vs. 
Kathleen   Miller  &   L.   Dunton.  $541.50 

Dec.  1,  1924—1222  72ND  AVE.,  Oak- 
land. Marshall  &  Stearns  Co.  vs. 
Mrs.  Eva   Goodwin $138 

Dec.     1,     1924—3327    ADELE    COURT,    ' 
Oakland.     L.  J.  Walstad  vs.  Walter 
Dilling  and   Roy   Conner $150 

Dec.  3.  1924— COM.  .-VT  THE  INTEK- 
section  of  S  line  of  Hopkins  St. 
with  the  E  line  of  Sheffield  Ave. 
running  thence  SE  303.735  ft 
thence  SW  100  ft  to  the  actual  pt 
of  beginning  of  the  parcel  of  land 
herein  described,  thence  from  ac- 
tual pt.  of  commencement  SW  40 
ft  SE  113.47  ft,  NE  40  ft.  NW 
-  113.62  ft.  to  pt.  of  heg,  B.  H.  Dries- 
bach  (Bay  Shore  Sash  &  Door  Co.) 
vs.  Walter  Dilling  and  Roy  Connors 

Dec    3,  1924— LdT'ld.BLK.Q'Amend^-"'^ 
ed  Map  of  the  Moss  Tract,  Oakland 
Boorman    Lumber    Co.    vs.       W.    E 
Block    and    Geo.    Nickerson  .  .  .  .$6n7!o8 
Dec.  3,  1924 — LOT  212.  M.\P  OP  MAD- 
ison     Square,     EImhur.st.       Oakland 
Boorman    Lumber   Co.   vs.   James   A. 
Wilcox    and    Geo.    Nickerson ..  $789.26 
Dec.    3.    1924 — LOT    43.   MAP  OP   THE 
View  Tract,  Oakland.     C.  L.  Adams 

vs.    S.    Victor    Davidow $17100 

Dec.    3,    1924— LOT   44.   MAP   OP   THE 
View  Tract.  Oakland.     H.   P.   Sheri- 
dan and  J.  Cooper  (General  Plumb- 
ing Co.)   vs.   S.   Victor  Davidow.  .  $254 
Dec.    3,    1924— LOT    43.    MAP   OP   THE     ' 
View  Tract,  Oakland.      H.   P.  Sheri- 
dan  and  J  Cooper  (General  Plumb- 
ing  Co)  vs.  S.  Victor  Davidow.  $122  50 
Dec.  3,  1924_LOT  23,  BLK.  L,  Fourth 
Avenue  Terrace,  Oakland.     Rhndes- 
Jamieson  &  Co.  vs.  Kathleen  Miller 

and   Dunton   &   Simon    $192  70 

Dec.  3.  1924— LOT  38,  MAP  OF  THIS 
View  Tract.  Oakland.  C.  L.  Adam« 
vs.  S.  Victor  Davidow  ....  Sl'>100 
Dec  3.  1924— LOT  38,  MAP  OF  THE 
View  Tract.  Oakland.  H.  P.  Sheri- 
dan and  J.  Cooper.  (General  Plumb- 
ing Co.)  vs.  S.  Victor  Davidow.  .$125 
Dec.  3,  1.^24— LOT  26  AND  E  15  FT 
of  Lot  27,  Blk.  179,  Kellersberger's 
Map  of  Oakland.  Oakland.  Berke- 
ley Electrical  Co.  vs.  L  Mendelson 
$404.17 


RELEASE  OP  LIENS 


AL,.1MBDA   COVSTY 


Recorded  Amount 

Nov.  2S,  1924— LOT  90  MAP  CALA- 
veras  Terrace.  Oakland.  Eureka 
Mill  &  Lumber  Co.  to  Realty  Sub- 
division Co.,  Inc.,  John  C.  Williams 
Frank  B.  Burns    $190.65 

Nov.  26.  1924— POR.  LOTS  5  AND  6 
Map  Lake  Knoll,  Oakland.  Til- 
den  Lumber  Co.  to  A.  Lundgren 
Arthur  B.  Glasi.^r  and  Louise  M. 
Glasier    $1886.90 

Nov.  26,  1924— LOT  5  AND  SW  20  PT 
of  Lot  6,  Lake  Knoll.  Andrew 
Lundgren  to  Mrs.  A.  B.  Glasier, 
Arthur  B.  Glasier  and  Louise  M 
Glasier    $1342.55 

Dec.  1,  1924— LOT  8  AND  POR.  LOT 
7.  Blk.  C,  Map  of  the  Teachers 
Tract,  Oakland  Twp.  Tilden  Lum- 
her  Co.  to  V.  J.  Matkala,  Emil  Hill 

$369.27 


BUILDING  CONTRACTS 

SANTA   CLARA   COUNTY 

RESIDENCE  " 

LOT    11    BLK    8,    Hanchett    Park    near 

San  Jose.     All   work   for  one-story 

frame   residence.  "i-oiy 

Owner— Jos      W      Henderson,     Auzerais 

Bldg.,    San    Jose. 
Architect — None. 

Contractor— H.  A.  Johnson  &  A.  Rod- 
riguez, 455  W-San  Fernando  St.. 
San   Jose.  ' 

Filed  Nov.  28,  '24.     Dated  Nov.  24,  '24 

Frame    work    completed...  

Brown  coat  plaster  on ... .        '  "  

Work  completed  ...  

Usual   35  days '. 

Rnnri  ^■!9^n  c  TO'TAL' COST, '$4700 
Bond,  $3250.  Surety,  Chris.  Johnson. 
Limit,  on  or  before  April  1,  1925  For- 
teit,  none.  Plans  and  specifications  filed 

COTTAGE 

SE  CURTIS  AND  WILLOW  ST.  going 
south  about  100  ft.  on  E  side  Curtif 
Ave.  to  lot  that  is  south  part  of 
corner  Lot  being  part  of  Lot  5 
Skidmore  Tract,  San  Jose.  AI 
work  for  cottage. 
""tecT)*:''"'"^  Lotman   (by  attorney  in 

Architect  —  Pacific    Ready-Cut    Home 
Inc.    Knox  Block,   San  Jose  ' 

Contractor— B.     H.     Painter. 

n,?  1^°"-  ^'^'  ^^-     D'^'ed  Oct.  10,  '24 

On  signing  contract j   2500 

When    material    arrives !      10200 

Frame  up    sen  ,0 

rartitions   all    set 2R1  ?«; 

On   completion    flH^ 

3B  d.iys  after i.::::::'--  itHl 

Bond  S'>ni!>7i  J°'-^^^  COST,  $2012:73 
M°chael  K  M„n  "'"''"^?'.S-  ^«  Cola  and 
Pm-ff^r,  Mullen.        Limit,    60      days 

filed     *'  ^'^"^  ^"^  speciflcatkins 


DWELLING 

NO.  31>>  N-  SEVENTEENTH  ST  bet 
Julian  and  Washington  Sts.  San 
dwef.ing^"    ^°'''      '°'      fivelroom 

°""sTs7'ya"n'"]k?'"'*''^'   ""^   -^  J"l'-n 
Architect — None 

Contractor--J.  Q.  Tedford,  751  E-St 
James   St.,   San   Jose.      '  ^  ^t' 

PrLmrun^'  '''■     ^^'^^  ^o^'  ^*-  '24. 

ist^J.'atXster  on ::::::: *K 

Inside  finish  completed .    gofiii 

Usual    35    days..    ..         ^^^'ff 

filed. 


HEATING  &  VENT    SYS 

ON  GRANT  St'^s/n^j^oIe.  Installation 
and  completion  of  the  heating  i°d 
veutilating     system     in     W??drow 

^"■^sln^'pTa^cis^co.^^^'^^'   ^««   ^'-  St.. 

"oak'l^^T^-   «•  P'^^'-'J'  351   12th  St 

™'s'' wort  ^;.."^^-  ^^t«^  Nov.  25.  1924. 

As   work   progresses    7c™ 

Usual   35   davs    'H^ 


and   Anna   N.    Hill. 


SCHOOL  BLDG 

°''  J^sf'^'ca!-^  aT,-^  h^^-^?^    ^T-     San 
Jose,    Cal.    All     branches    of    work 

except  blackboards,  heating,  vlnt^- 

lating,    electric    work,     etc     for    2- 

story   junior   high    school    bldg 

°""cit7^rs^fn  S'ose^'^"'^^"""     °^    '•>« 

^■"''^a^'B^^ci^co^^^''^'   '''   ^'-   Sf- 

'"""st^^'la^J^ose^-  ^'^'"^"^'  "^  '^  ^fh 
Piled  Dec    1,   1924.  Dated  Nov.  14    1924 

uiurA^  d"i?f --« ■••11% 

Bond,  $102,000:  S^u°rItl^s,^SfJepi^»k^° 
venzano,  W.  L.  Howe,  W.  P  Serna  T 
A.  Wagner,  S.  G.  Tompkins  jfLa- 
"^"•"•.S"^?-  ^-  O'Brien,  Howell  V.  MeN 
vin,    W.   M.    Sontheimer   &   Alfred   Mad- 

d«  v',  ^"J/"'''  """/■  L'""'*'  240  workfng 
days;    Plans    and    specifications    filed. 


40 


INSTALLATION      AND      COMPLETION 

Af   plpctric   work   on   aoove. 
contractor-Roy  Butches,  68  S  WlUard 

Filef*be^c^"l,^lf2%.  Dated  Nov.  14,  1924. 
Payments   ^ame^a^s^above.^^     ^^^^^^ 

Bond,  ?5568;  Sureties,  Lo"don  &  Lan- 
rashire  Indemnity  Co.  of  America,  For- 
feit none;  Limit,  225  working  days; 
Plans  and  specifications   filed. 

INSTALLATION    &    COMPLETION    OF 

heating  and  ventilating  on  above 
Architect— W.   H.   Weeks,   369   Pine   St.. 
Arch'tect   ^y^   ^.^^^^   ^   Curtis     assoc. 

archts.,  35  west  San  Carlos  St.,  San  • 

'^°"S^'^^n^k-^^»2-^e'^ 
Filel^Serrm4°- Dated  Nov.  14,  1924. 
Payments  ^^^^totIl^^COST.  $17,955 
Rnnd  $8977.50;  Sureties,  Fidelity  and 
EeSosit  Co.  of  Maryland;  Forfeit,  none; 
Efmit  225  working  days;  Plans  and 
specifications  filed. 

RllSINBSS  and  social  building,  ?162,- 
200  N-First  St.  near  Santa  Clara, 
San  Jose;  owner,  Knights  of  Col- 
umbus 65  N-Third  St  San  Jose; 
aShitect,  L.  J.  Devi  n.  Pacific  Bldg. 
San  Francisco;  contractor  J_D& 
G.    E.    Carlson    Co.,    235    bierra    St., 

COTTAcS^troom,  $2800;  No.  1047  E- 
^arita  Clara  St.,  San  Jose;  owner, 
M  Ottoieggio.  •premises;  contrac- 
tor,  Sara  Girace,  131  Hollywood  St., 

RESIDENCE,'   5-room,   $3300;   Tenth   St. 

near  Reed,  San  Jose;  owner,  Emma 

Nueent     591    S-lOth    St.,    San    Jose; 

?ont?actor,    Rollie      Williams,      130 

"Harrline:   St..   San   Jose. 
TLESIDBNCE,    5-room,    $3000;   Ninth   St. 

near    Keyes    St.,    San    Jose;    owner, 

WC.    Hatch,    ion    S-9th    St,      «- 

Jose 
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1924 — LOT  46,  Willows  Resi 


Saturday,     December     6,     1924 


Nov.  ..-, -   . 

dence    Tract,    San    Jose.      Elmer 
Rothfc  to  whom  it  may  concern . 


San 


.Nov.    28,    1924 


Nov  28r-1924— B  CAPITOL  AVE.,  oeu 
Hostetter  Road  and  Crapley  Ave, 
Santa  Clara  County.  A  Caialdi  to 
S  De  Cola  and  E  Weldon.Nov.  28,  1924 

Nov.  29,  1924— LOT  5  Alameda  Manor, 
San  Jose.     H  J  Denhart  to  whom 


Recorded 
;ov. 
419 


Nov      "o     1924— BEING  NOS.    411,    — . 
NOV.   -0,    13^^^^  ^j^^   j^j^g   ^  L  Byxbee 


and   Mrs.    S   L  Jackson   to  ;«'hom   U^ 
may    concern -^  ■  ■_$-°^^ 


may  concern. 


.Nov. 


25.  1924 


■RVSTDENCE,  6-room,  $3980;  Vine  St. 
near  Willow  St.,  San  Jose;  owner, 
Nick  Di  salvo;  contractor,  "ioung- 
ker  &  Hathaway,  1357  Sherman  St., 

TiF'^IDENCE'   4-room,    $2250;    Fifteenth 
'^      it   near  Jackson  St.,  San  Jose;  own- 
er   M.  G.  Malts,  Premises;  contrac- 
tor, W.  H.  O'Neil,  50  Sierra  St.,  San 

PFSIDENCE,   5-rm.   $3625;   Seventeenth 
^SF   near  Julian  St.,  San  Jose;  own- 
er  V   Giuffre,  Premises;  contractor, 
J    G.   Tedford,   751   E-St.   James  St., 

rfSIDENCe'   5-room,    $3250;    Sixteenth 
^'^Ir  near  Julian  St.,  San  Jose;  own- 
er    Geo.    Schwind,    Premises;    con- 
tractor? Rollie  Williams,   130  Hard- 

ALTElATIots"  $11^5;  No  249  S  First 
rrei?fs"e/;Tont°rlXr,  r5"la^n1,r„' 
312   S-Ninth   St.,   San   Jose. 

COMPLETION  NOTICES 

SAIVT.\  CLARA  COUNTY 

Accepted 


Dec.  1,  1924— LOT  13  BLK  46,  Palo 
Alto.      Robert  B   McNabb   to   Aro   & 

O'Kennon Nov.  2i,  1.)-/ 

Dec.  1,  1924— LOT  1  BLK  2,  Roosevelt 
Park,   San   Jose.     Leo  A  Schutte   to 

whom  it  may  concern Dec.  1.   lJ-4 

Dec  1,  1924— LOT  46  BLK  4,  Garliepp 
Sbdvn,  San  Jose.  A  A  Scott  to 
whom  it  may  concern. .  ..Dec,  1,  iJ-i 
Dec.  1,  1924— PTN  LOT  4  BLK  28, 
Univer.sity  Grounds,  San  Jose. 
Addie  A  Thompson  to  whom  it  may 

concern Dec.  1,  1924 

Dec  2  1924 — LOT  44,  Hanchett  Court 
part  of  Los  Coches  Uancho.  San 
Jose.  Clyde  and  Elise  P  Alex- 
ander  to   whom   it   may   concern... 

Dec.    1,    1924 

Dec  2,  "i'924-^l6t  25,  Delwood  I^ark. 
San    Jose.      A    R    Dias   to    whom    it 

may   concern P®c-   i'    U 

Dec.  2,  1924- S  20  FT.  of  LOT  18 
and  N  20  ft.  Lot  19  Blk  16,  Beach  s 
Addn  to  East  San  Jose.  Josephine 
M  Mackey  to  whom  it  mny  con- 
cern  Nov.    24     19^4 

Dec.  2,  1924— LOT  12  Dunne  s  bub- 
division,  San  Jose.  Giacomo  \  iso 
to  whom  it  may  concern. Nov,  20,  19^4 
Dec.  2,- 1924— PORT  LOT  2  BLK  94, 
being  26x36  on  SW  Fulton  150  ft, 
NW  Kingsley  Ave.,  San  Jose.  Chas 
J  Lawrence  to  whom  it  may  con- 
cern   Dec.    1,    1924 

Dec.  '3',"  1924— LOT  43,  Adama  & 
Keller's  Addn,  San  Jose.  Edson  A 
and   Georgia   Williams   to   whom    ii 

may  concern Nov    28    1924 

Dec.  3,  1924— S  FIRST  near  SW  Cor. 
First  and  San  Salvador  Sts.,  San 
Jose.     George   Prindiville   to   whorn 

it  may  concern Nov.  26,  1924 

Dec  3,  1924— LOT  5  BLK  9,  Ro.«e 
Lawn,  San  Jose.  John  J  Hansen  to 
whom  it  may  concern.  ..  .Dec.  3,  1924 


1924 
Nov.  .26."i9241^iO'i:-  '^;iiOrc^%^<^P-^_ 


LIENS  PILED 


SANTA   CLARA   COUNTY 


Amount 


Recorded 

Nov.  26,  1924 — LOT  3,  Myrtle  i-arK, 
San  Jose.  M  E  Harrington  vs  A  R 
Smith    565 

Nov  28,  1924— NW  UNIVERSITY  AV 
200  ft.  SW  Seneca  St.  SW  75x200, 
Part  Block  51,  Palo  Alto.  James  G 
Anderson   vs  Anna  R   Sheldon.  .  .$126 

Recorded  Amount 

Dec.  2,  1924- LOTS  17  AND  18  BLK  1 
Devine  Survey  No.  1.  San  Jose. 
Southern  Lumber  Co  vs  A  "iork... 


RELEASE  OF  LIENS 

SANTA  CLARA  COUNTY 


1924 
Nov  25  T924— S'29  FT.  LOT  9  and  N 
•  c;'  ft  T  ot  10  Blk  2,  East  San  Jose 
j|omes^e°ad' Assn.  C  W  Whiteside 
tr.  whom  it  may  concern  .  .Nov.  2a,  it 
Nov  25  W24-LOT  21  BLK  4.  Rose 
Lawn  Ptn  Los  Coches  Rcho.  May 
^Jigwell   to   whom   "   "lay  ^concern^^ 

Nov  ■  25  ■  1924— LOT  5  BLK  2,  San  Jose 
Park  Tract,  San  Jose.  Harry  and 
Fannie  Hiatt  to  whom  '^^f^^^^i^Tm 

No'^v  """e,'  1924— LOT  Vl",  Cleaves  Tr'act, 
San  Jose.  James  P  Monahanto  B 
J   Smith. 


Sbdvn,  San  Jose 

pLey   to   whom   it  "lay^oncern.^^^^ 

Nov  le.'ib^i— LOT  5  BLK  1,  Burreirs 
^  Resbdvn.  San  Jose.,    C  V  and  Laura 
I  Brown  to  whom  it  may^,conceoi .  .^^ 

Nov  ■  '26;  ■l'924— PTN'lOTS  n   AND  18 
Blk    22,    ~ 


mK  i.^,  Scale  Addition.  Palo  Alto. 
William  H  and  Clenienlia  L  Gib- 
son  to   whom   it   may   concern. 


.Nov.  13,   1924 


Recorded                                              Amount 
Nov     25     1924 — PTN    LOT    5,    John    R 
Chase   Villa   Lots   No.    2,    San   Jose. 
B    H    Painter    to    Blanche    Margaret 
Watchers    .?133,0o 


BUILDING  CONTRACTS 

SAN    JIATEO   COUNTY 

STORE  &  SHOP  BLDGS.  .  ,  ,,  .^^ 

HOWARD     AVE.     &     HATCH    ALLEY, 

Burlingame.  All  work  for  store  and 

shop  buildings.  ,„„-  ^      ^ 

Owner — Ernest  C.  Douglas,  1265  Cortez 

Burlingame. 
Architect— Kuhn   &  Edwards,  Commer- 
cial Bldg.,   S.   F. 
Contractor   —   Leonard   Diagnardi,    323 

Highland  Ave,.  San  Mateo. 
Filed  Nov.  26,  1924.  Dated  Nov.  19-  1924 

Joists   up   over   stores *!?;„ 

Enclosed    •  •  ■ ^549 

Completed    and   accepted    4549 

usual   35   ^^y-^-^^x^-^-^sr.nllll 

Bond,  $18,198;  Sureties,  Hartford  Ac- 
cident &  Indemnity  Co.;  Forfeit,  $10, 
Limit,  90  working  days;  Pllans  and 
specifications    filed. 


Eot'^2^'^BUC  6  VILLA   PARK,   BUR- 
lingarae.  All  work  for  bungalow  & 
garage. 
Owner— Harold   L.   Charroln. 
Architect — None. 
Contractor— Martin   Peterson,   128   Mld- 

dlefield   Rd.,    Burlingame. 
Filed  Nov.  29,  1924.  Dated  Nov.  18,  1924 

Frame    up     *"" 

Plastered •  •  • i|j* 

Completed     and     accented     ll^» 

usual  35  days  • -^qVIl  c6sT,$l5?0 
Bond,  Forfeit,  onen;  Limit,  on  or  be- 
fore Dec.  15,  1924;  Plans  and  specifi- 
cations filed.      

?ORT^LOT  19  BLK  129  SOUTH  SAN 
Francisco.  All  work  for  two  hous- 
es with  basement. 

Owner— Enterprise  Foundry  Co.,  Divi- 
sion,  South   San  Francisco. 

ContrLc'to7^M"eyer  Bros.,  1  Montgom- 
ery   St.,    San    Francisco^ 

Filed  Nov.  11,   1924.  Dated  ^ov•  L  "S*- 

Roof   sheathed    *^999  20 

Brown    coated    ■  •  • ,ifinnn 

Completed   and   accepted -iS^-SX 

usual   35   d«y^^OT;,Lc6sTV$5?7?:60 

Bond,  Forfeit,  none;  Limit    90  working 

days;   Plans   and  specifications   filed. 

PoR-PloT^lSg  SAN  MATEO  PARK. 
No  2,  San  Mateo.  All  work  for 
1-story    and   basement   residence   & 

Own??— Albert    G.    Donham    et    al,    233 

Griffith    Ave.,    San    Mateo. 
Architect— Chas.   E.    J.    Rogers,   Phelan 

Bldg.,   San   Francisco.  ..„  „   , 

Contractor,  L.  R.  Robertson,  1312  Palm 
Ave.,   Burlingame.  ,r    1091 

Filed  Nov.  28,  1924.  Dated  Nov.  15    1924 

Framed     ^ifilVsO 

Plastered     J  V  • ' ' '    \tAla 

Completed    and    accepted    ...    1"5.50 

usual    35   days    ■  ■^■^^^^codT^nm 

Pnnd     S3'91-    Sureties,    J.    F.    Earner; 

?o?feit     $10;'  Limit,    90    working   days: 

Plans   and   specifications,    none. 

PERMITS  „ 

STORE  $11,000;  Lot  34  Blk  17  Broad- 
way,   Burlingame;    owner,    George 

SHOP  $2800;  Donnelly  Ave.,  Burlin- 
Kime;  owner,  Dessin  Bros.,  Main 
tnd  Donnelly  Sts.,  Burlingame^ 

BUNGALOW  and  garage,  $a000.  Lot  15 
Blk  35  Drake,  Burlingame;  owner, 
H.  J.  Hughes,  1336  Balboa,  Burlin- 

RESIDENCE  and  garage,  $6000;  Lot  2 
Blk  37  Bernal,  Burlingame;  owner. 
Oscar  Carlson,  IOC  Stanley,  Burlin- 

RESIDENCE  and  garage.  $6000;  Lot  34  ', 
Blk  43  Bernal,  Burlingame;  owner. 
Anthonv    Mohr;    contractor,    Ham- 
mer   &"Hultberg,    1524    Floribunda 
Burlingame.  ,cnnn.  t  „»  « 

RESIDENCE  and  garage,  $6000,  Lot  i1 
Blk  43  Bernal,  Burlingame;  owner, 
Anthony  Mohr;  contractor.  Ham- 
mer &  Hultberg,  1524  Floribunda, 
Burlingame.  .c-nn.    t  nt 

RESIDENCE  and  garage,  $6oOO,  Lot 
139  Clark  Drive,  San  Mateo;  owner. 
A  G.  Donhany!  233  Griffith  Ave.. 
San  Mateo:  contractor,  L.  R.  Rob- 
ertson,   1312    Palm    Drive,    Builln- 

BUN^rLOW,   $3000;  Lot  9   Blk   2   South 

"d   St.,  San  Mateo;   owner,   Ray  See 

31 T    2nd     San    Mateo;       contractor, 

Harry  Kime,    55    No    C.   San   Mateo. 

PFSTDENCE,  2-story  .S-room.  $12,0UU, 
Lot  246  3rd  Division.  San  Mateo 
Park,  San  Mateo;  owner  Oscar  Bal- 
deman  Jr.,  756  Occidental,  San  Ma- 
teo architect,  Mitchell,  Jackson  Co 
f>35  Third  Ave..  San  Mateo;  con; 
tractor,  Mitchell  Jackson  Co.,  iio 
Third  Ave,,   San  Mateo. 

COMPLETION  NOTICES 

SAN   MATEO   COUNTY 

S,-°1|.%924-LOT   25    BLK   'i^Bvt^' 
lingame  Grove  Burlingame.  George 
McGreeory  to   "     ^ 


oNv.    26,    1924- 


Autwiter...- 
..Nov.    1.    1924 
MAPLE    AVE    SOUTH 
South     San     Fran- 


San  Francisco,  woutn  san  ria..- 
cisco  Land  &  .Improvement  Cov 
to    Chas.    J.    Lindgren..Nov.    li,   n 


i:i2l 
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26.  1924— LOT  26  BLK  10  BUK- 
gamu  Terrace,  UurllnEamc. 
uls    Smaus    et    al    to    Goorere    W. 

illlams    Nov.   25.    1924 

2V,  r.124— POUT  LOT  9  BLK  7 
iiilinBiime  Land  Co.,  liurlliisame 
i:i\vard    A.    Bergman    to    whom    it 

uuiy   concern    .Nov.    23,    1924 

.N..V.  29.  1924— LOT  9  HLK  64  liAS- 
ton  No.  7.  BurllnKame:  J.  C.  Camp- 
bell   to    whom    it    may    concern.... 

Nov.    26,    1924 

•Nov.  29.  1924— LOT  2  BLK  58  EAS- 
tun  No.  7,  BurlhiKame.  S.  J.  Arms 
lu  Di  Groost  &  Yales.  . .  .Nov.  2S,  1924 
.Niv.  28.  11124— BROADWAY  &  CA- 
imchlno  Ave,  Burlingame.  Charles 
I.   Daniels   et  al   to  Vulticevich  and 

l-'gge     Nov.    27.    1924 

.Nov.  28.  1924— LOT  12  BLK  43  EAS- 
lon  No.  3.  A.  D.  Lees  to  Hoy  Allen 

Nov.    24,     1924 

.Nov.  28,  1924— Lot  20  BLK  31  EAS- 
tt.n   No.  2.  L.  M.   Fuller  to   whom   it 

may    concern    Nov.    20.    1924 

X-v.  2S,  1924— LOT  17  BLK  2  BUR- 
liiiganie  Grove,  Burlingame.  Gor- 
■  I'ln   Armstrong   et  ai.....\ov.  26,  1924 

may    concern     Nov.    6,    1924 

-N'.v.  2S.  1924— LOT  18  BLK  2  BUU- 
lingame  Grove.  Burlingame.  Gor- 
ilan  Armstrong  et  aI.....\ov.  26,  1924 
N.'v.  28,  1924- LOT  19  BLK  40  EAS- 
ton  No.  3  Burlingame.  E.  J.  Har- 
grove to  whom  it  may  concern.... 

,     / Nov.     24,     1924 

Die.  1.  1924— LOT  32  &  33  BLK  19 
Burlingame  Grove,  Burlingame. 
•John    Tunnicliffe    to    C.   H.    Bessett 

BIdg.   Co November   29,   1924 

D.  o.  1,  '24— POKT  LOTS  6  &  7  Bli<  2 
Dingee  Parlv,  Redwood  City.  Dan- 
iil    R.    Stafford    to    Louis    N.    Pol- 

laid     Dec.     1,     1924 

Dec.  1.  1924— S  SIDE  THIRD  AVE. 
liet.  State  Highway  and  A  St..  San 
Mateo.    B.    Gettz    a    corp.    to    Dave 

Comisky     Nov.    8,    1924 

I'..-.  1,  1924- LOT  6  BLK  11  EAS- 
I'lii    Burlingame.   Mitchell   &    Kelly 

ct  al  to  whom  it  may  concern 

Nov.     29.    1924 

U,c.  1,  1924— LOT  7  BLK  8  STAN- 
lord  Parl{  near  Menio  arlc.  Oliver 
N.    Bigcroft    to   whom   it   may   con- 

^  't^rn    Nov.   29,   1924 

Dec.  1,  •24— LOT  11  BLK  44  DINGEE 
I'ark.  Redwood  City.  Milton  E. 
Johnson   to  Harry  Arnold. Nov.  26,  '24 


LIENS  FILED 


S.\N    M.\TEO   COUNTY 


Recorded  Amount 
:Nnv.  26,  1924— LOTS  16  &  17  WIN- 
chester  Tract.  Atherton.  Jolm  H. 
I'ampbell  vs  Genevieve  Ingram  $100 
■Nov.  25,  1924— LOTS  16  &  17  WIN- 
chester  Property  Atherton.  Wer- 
ner Lumber  Co  If — :  .Josephine  Met- 
c.'ilC  $346.50  vs  Genevieve  E.  ■  In- 
gram ct  al    


COMPLETrON  NOTICES 


FHESNO    ('OIJNTY 


Recorded  Accepted 

•V.    25.    I!i24— S   511   FT.   LOTS    10    TO 

13    Blk.    6,    Lisenby    Tract,    Fresno. 

l:   H  Co.\  to   whom   it   may  concern 

_..■■••• Nov.     15.     1924 

Nov.  25.  1924— LOTS  4  AND  5  BLK  25 
Pai!;e  Tract,  Fresno.  L  A  Ericksen 
to  whom  it  may  concern .  .Nov.  24    '24 

Nov.  25,  1924— LOT.9  11  AND  12  BLK 
2,  Hollandia  Tract,  Fresno.  Wm  A 
Beran    to   whom    it   may  concern... 

„  ■  •  •  •  ■  •  •  •  ■  • Nov.    23.    102  1 

.•^ov.  28.  1924— LOTS  17  AND  18  BLK 
•i.  Fresno  Heights,  Fresno.  A  f 
Complon    to    whom    it   may    concern 

^ov  28,  1924— SANGER.'  Sange^'  S-clioof 

District    to   Irwin    &   Hopkins 

Nov.    25,    1924 

BUILDING    CONTRACTS 

SACRAMENTO    COUNTY 

RAGE 

■T    4    K    L    15    16.    Sacramento, 
work   for  garage   building. 
"ir~5^"'^''  Automobile   Co..    1615   M 
St..   Sacramento, 
fchitect — None. 

ontractor— Wm.    V.    Whitsell,    2900    C 
bt.,  Sacramento. 


AJi 


Filed  Nov.  26,  1924.  Dated  Nov.  14,  1924 
Payments   not   given. 

TOTAL  COST,  $15,630 
Bond,  Forfeit,  Limit,  Plans  and  specifi- 
cations, none. 


FT^-VT   BLDG.    (4)    and   garage,   J10,500; 
513-515    26th,    Sacramento;    owner, 
H.   L.    Mee,    1920    13th,   Sacramento. 
DWELLING,  5-room.  and  garage,  $3000 
3925    T,    Sacramento;    owner,    F.   A. 
Hadler,   1851   41st   Sacramento. 
DWELLI.N'G,   5-room  and  garage,  J3500 
1909   27th,  Sacramento;  owner,  Leo 
Del  Nero.  2222  C,  Sacramento;  con- 
tractor.   Jas.    Pese    Bror. 
DWELLING.  8-room  and  garage,  $7500 
1069  46th,  Sacramento;  owner,  C.  E. 
Wright.  807  J,  .Sacramento. 
DWELLING,  5-room  and  garage,  $3500; 
3250    Riverside    Road.    Sacramento; 
owner.  Mrs.  M.  Dyreberg,  2016  10th 
Sacramento. 
DWELLING,   4-room  and  garage,  $2100 
856    50th,   Sacramento;   owner,   Mrs. 
F.  C.   Hill;  contractor,  R.  L.  Hath- 
away. 
DWELLINGS   (2)   5-room  each  and  ga- 
rages, $2000  each;  3436  &  3430  40th 
Sacramento;    owner,    W.   T.   Foster, 
3400   4th  Ave.,   Sacramento. 
DWELLING,     6-rooni.     .?39UU;     No.     2512 
S    St.,     Sacramento;     owner,     F.    A 
Butler,  1801  G  St..  Sacramento;  con- 
tractor,    J.     W.    Hooper,     5126    14th 
Ave.,    Sacramento. 
DWELLING.     3-room,     $1950;     No.     2540 
51st    St..      Sacramento;      owner,    V. 
Roneo.    3200    Y   St..    Sacramento. 
DWELLING,   5-room.   $3000;  No.   2809  E 
St.,      Sacramento;      owner,      W.    R 
Beach,   2815   B   St.,   Sacramento. 
TANKS,    $3000;    No.    1101    Y    St.,    Sacra- 
mento; owner,  A.  F.  Keed,  2545  28th 
St..    Sacramento. 
DWELLING,  4-room  and  garage,  $2800; 
No.    1517      32nd      St.,      Sacramento; 
owner,    A.   McFarlane,    821   42nd   St., 
Sacramento. 
FLATS  (2)  6-room  and  2  garages,  $9000 
No.  901   35th  St..   Sacramento;  own- 
er,  A.   M.   Wallace,   3621   J   St.,   Sac- 
ramento; contractor,  Campbell  Con- 
struction   Co.,    601    Nicolaus    Bldg., 
Sacramento. 
PLATS,    (2)    2-room,    $7000;    No.    3021    T 
St.,  Sacramento;  owner,  A.  Hoffman, 
1314  H  St..  Sacramento;  contractor, 
W.    L.    Chatterton. 


COMPLETION  NOTICES 


SACllAMENTO    COUNTY 


Recorded  Accented 

Dec.  1,  1924— N  Va  LOT  ISOO  and  S  V- 
Lot  1801  AV  &  K  Tract  24,  Sacra- 
mento. Carl  L  Wapple  to  whom 
it  may  concern Oct.  4,   1924 


Nov.  25,  '24 — LOT  82  Y'OERK  COURT 
James  L.  Watson  to  whom  it  may 
concern    Nov.  22,  1924 

Nov.  25,  1924  —  s  47  FT  LOT  16 
Avery  Tract.  Chas.  Craig  to  whom 
it  may  concern    Nov.   24,   1924 


LIENS  FILED 


SACRAMENTO    COUNTY 


Recorded  Amount 

Nov.  26,  1924— W  Vz  LOT  5  L  M  IS  19 
Bowman's  Hdwe  &  Imp.  Co.  vs  C. 
F.  Ross.  W.  E.  Blackwell,  V.  W. 
Brown,  John  J.  Ryan  and  Nora  J. 
Ryan    $130.94 


PIERCE-BOSQUIT 

Abstract  &  Title  Co, 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


Nov.  25,  1924 — N  V4  FT  OF  LOT  1  G 
11  9  10.  W.  W.  Plummer  vs  L.  J.  & 
Hannah  Andresen   $60950 

Nov.  25,  1924— LOT  1649  EXCEPT  N 
30  ft,  W  &  K  Tract  24.  Owners 
Plumbing  &  Heating  Supply  Co.  vs 
E.  M.  Reagh,  Frank  Davis,  An- 
drew   J.    Noone    and      Frances      L 

,.  •'^'o°"e    $118.90 

Nov.  25,  1924— N  Vi  LOT  6  BLK  26 
Oak  I'ark.  Owners  Plumbing  and 
Heating  Supply  Co.  vs  J.  W.  & 
Ulanche  K.  Miller  and  Frank  Davis 


BUILDING  CONTEACIS 

SAN   JOAaUIN    COUNTY 


ALTERATIONS 

LUDI  UNION  HIGH  SCHOOL  SITE.     All 

work      for      converting      one-story 

brick  shop  inti  boys'  gymnasium. 
Owner — The  Board  of  Trustees  of  Lodi 

Union  High  School  District. 
Architect — Wright  &   Saterlee,   Bank  of 

Italy   Bldg.,    Stockton. 
Contractor  —  Fredrickson    &   Shannon, 

1st  National  Bank  Bldg.,   Stockton. 
FUed  Nov.  28,  '24.     Dated  Nov.  24,  '24 
„      ^  TOTAL   COST,    $45,774 

Bond,    none.      Limit,    65    working   days, 
i'orfeit,  plans  and  specifications,  none. 

DWELLING  ' 

LOT  8  BLK  125,  B  of  Center  St.,  Stock- 
ton.    AU  work  for  two-story  frame 
duplex    dwelling. 
Owner — G.  C.  Patterson. 
Architect — None. 

Contractor — H.    H.    Henning,    1751    Ber- 
keley St.,  Stockton. 
Filed  Dec.   2,   '24.      Dated  Nov    29,   '24 
„      ^  TOTAL  COST,    $9485 

Bond.    none.      Limit,    90    working   days 
Forfeit,   plans   and  specifications,   none. 

DWELLING  and  garage,  $5000;  No.  846 
N-Lincoln  St.,  Stockton;  owner, 
Mrs.  M.  Kuhl,  837  N-Lincoln  St., 
Stoclcton;  contractor,  F.  Paul  Dob- 
son,  920  W-Harding  Way,  Stockton 

STORE  front  and  install  toilets,  $2500; 
No.  33  S-Sutter  St.,  Stockton;  own- 
er, Mrs.  W.  H.  Orr;  contractor,  O. 
H.  hain^  807  F.  &  M.  Bldg.,  Stockton 

DWELLING  and  garage,  $4500;  No.  1122 
W-Magnolia  St.,  Stockton;  owner, 
A.  M.  Tunnell,  206  S-San  Joaqi-.in 
St.,    Stockton. 


BUILDING  CONTRACTS 

CONTRA  COSTA  COUNTY 


BUILDING,  3-story  brick,  $7500;  Mac- 
donald  Ave.,  bet.  13th  and  14th  Sts., 
Richmond;  owner,  P.  M.  Black,  2316 
Brooks  Ave.,  Richmond;  contractor, 
Tandy  &  Theis,  234  Chanslor  Ave., 
Richmond. 

DWELLING,  one-story  frame,  $2000; 
36th  St.,  bet.  Nevin  &  Barrett  Sts., 
Richmond;  owner.  L.  C.  Miller,  2215 
Nevin   Ave.,    Richmond. 

DWELLINGS  (5)  one-story  frame,  $3000 
each;  S  Pennsylvania  St.,  bet.  2nd 
and  3rd  Sts.,  Richmond;  owner,  D. 
B.  Coleman,  Pacific  Bldg.,  San 
Francisco;  contractor,  J.  P.  Tyhurst 
715    Macdonald    Ave.,    Richmond. 

STEEL  service  station.  $5000;  SW  Cor. 
Fourteenth  St.  and  Macdonald  Ave., 
Richmond;  owner.  Standard  Oil  Co., 
225   Bush   St.,   San   Francisco. 

DWELLING,  one-story  frame,  $4600;  S 
Barrett  St.,  bet.  22nd  and  23rd  Sts., 
Richmond;  owner.  J.  E.  Moore,  Cor. 
loth  and  Roosevelt  Sts..  Richmond; 
contractor,  S.  E.  Roberson,  930 
Pennsylvania  .St.,  |Richmond. 

COMPLETION  NOTICES 


SAN   JOAQUIN    COUNTY 


Recorded  Accepted 

Nov.  22,  1S24 — LOT  333,  Burkett 
Villas,  a  subdivision  of  a  portion  of 
Section  45  of  El  Rancho  del  Campo 
de  los  Francesces,  filed  March  3, 
1920,  Stockton.  G  P  Maddock  to 
G  P  Maddock Nov.   19,   1924 

Nov.  25.  1924 — LOTS  31  AND  33  BLK 
3  of  wly  Extension  of  North  Stock- 
ton. Arthur  Hollenbeck  to  whom 
it  may  concern Nov    22,  1924 

Nov.  26.  1924— LOT  4  BLK  42,  S  of 
Mormon  Channel.  Stockton.  Celeste 
Cotter  O'Dougherty  to  O  A  Lind- 
berg    Nov.  24,   1924 


42 

Nov.  28,  1924— SE  50  FT.  OF  LOTS 
19  and  20  Blk  2,  Stockton.  Charles 
H  Parsons  to  Charles  H  Parsons    . 

Nov.   26,    ll*i4 

Nov.'  '29,'  'l'9'2'4— LOT  3  BLK  10,  Yo- 
semite  Terrace,  City  of  Stockton. 
Charles  E  William  to  T  E  William- 
son   Nov.    28,   1924 

Dec.    '2!  "l'9'24— SITUATED    ON    PORT 

of    West-Wilhoit      Tract,      Stockton. 

Richfield    Oil    Co    by    C    A    Madrey, 

Secretary  to  W  H  Eaton  &  Son  .  ■  •  ■  • 

Nov.     28,     1924 


Saturday,     December     6,     1924 


BUILDING    AND    ENGINEERING    NEWS 

Steel   Construction   Institute 

Adopts   Code   of   Standard   Practice 


LIENS  FILED 

SAN   JOAQUIN    COUNTY 

ppporded  Amount 

NOV    20,    1924-PTN   SEC.    22   of  C    M.  , 
Weber's      Grant,      Stockton.        Tom 
Scally    vs-  E    P    Jones    and    George 
Homage    ■•■■•; ;  •  w  i/    i  ,  t 

Nov.  25,  1924— LOT  6  and  E  1/2  Lot 
4  Blk  100  W  of  Center  St.,  Stock- 
ton. Tilden  Lumber  &  Mill  ('o  vs 
Mildred  V  Harrison,  wife  of  J  C 
TTarrison  $00. yo 

Nov  25,  1924— LOT  15  BLK  20,  Sbdvn 
No  2  of  Tuxedo  Park.  Stockton.  L 
W   Price   vs   Charles   K  Pasma  and 

-p      XT      Stitt  $90 

Nov  25  1924— E  Vz  LOT  4,  all  Lot  6 
Blk  100  W  of  Center  St.,  Stockton. 
F  T  Fischer  and  A  H  Fisher  (as 
Fisher  Bros  Planing  Mill)  vs  P  M 
LIscom,  J  C  and  Mildred  C  Harrison ^^ 

Nov.'  26,'  '1924— LO't  '6  'and  E  %  Lot  4 
Blk  100,  W  of  Center  St.,  Stockton. 
Stockton  Gas  &  Electric  Appliance 
Co    vs    Frank    M    Liscom    and    J    C 

Harrison    •  •  ■  •  •  •  •  ■^— 

Nov.  26,  1924— LOT  6  and  E  %  Lot 
4  Blk  100  W  of  Center  St.,  Stockton. 
George  C  Smith  (as  Builders'  Sup- 
ply Co)  vs  Frank  M  Liscom  and  J  C 

Harrison .»4ii.95 

Nov.  26,  1924— LOT  6  and  B  V2  Lot  4 
Blk  100,  W  of  Center  St.,  Stockton. 
Chas  F  Rich  (as  Stockton  Tile  Go) 
vs  Frank  M  Liscom  and  J  C  Harri- 

gQj^  li?277.^8 

Nov  26,'  1924 — LOT  6  and  E  %  Lot 
4  Blk  100,  W  of  Center  St.,  Stock- 
ton.    Tolland  Ice  &  Fuel  Co  vs  J  C 

Harrison    :-^-\;-  V*  J  ; 

Nov.  26,  1924 — LOT  6  and  E  V2  Lot  4 
Blk  100,  W  of  Center  St.,  Stockton. 
George  A  Willard  (as  Willard 
Hardware  Co),  $236.58;  R  G  Mc- 
Lean (as  Pacific  Hardwood  Floor 
Co),  $189:  C  E  and  H  M  Manthey 
(as  Manthey  Bros),  $45.90;  Walter 
E  Zerwiok,  $50  vs  Frank  M  Liscom 

and  J  C  Harrison •■■•••  ■  ■ 

Nov  28,  1924— LOTS  1  AND  3  BLK 
6  Belvedere  Addition  to  the  City 
of  Stockton.     San  Joaquin  Brick  Co 

vs    William    Clements    $71.11 

Dec.    2,    1924— LOT    9    BLK    13,   Home- 
stead   Addition      to    the      City      of 
Stockton.        Raymond      L    Hunting, 
$49;  L  C  Smith,  $67.50  vs  Nick  Guz- 
man  and   Margaret   Guzman.......^ 

Dec.     2,     1924 — LOT     1     Division       A 
Mountain  View  Acres  Tract,  Stock- 
ton.    Santa  Fe  Lumber  Co  at  Tracy 
(as    the    Tracy      Lumber      Co)      vs 
Frank  Rego $316.-5 


During  the  thirty-five  years  that  have 
elapsed  since  .structural  steel  was  in- 
troduced, there  has  developed  an  in- 
dustry engaged  in  the  fabrication  and 
erection  of  this  material  which  is  now 
furnishing  more  than  $300,000,000  worth 
of  products  to  the  public  annually.  The 
development  of  this  enormous  industry 
has  brought  into  existence  many  incon- 
sistent practices  and  definitions. 

To  clear  up  this  confusion,  and 
eliminate  the  various  sources  of  dis- 
pute, the  American  Institute  of  Steel 
Construction,  representing  the  industry 
between  the  rolling  mills  and  the  buy- 
ing public,  has  undertaken  the  codify- 
ing of  the  various  trade  practices,  with 
a  view  of  establishing  uniform  proce- 
dure. . 

An  instance  of  one  of  the  many  fruit- 
ful sources  of  misunderstanding  be- 
tween buyer  and  seller  is  furnished  by 
the  classification  of  the  various  iron 
and  steel  items  entering  into  a  struc- 
ture. In  the  past  there  has  existed  a 
great  deal  of  confusion  as  to  just  what 
constitutes  structural  steel  and  iron. 
The  Institute's  Code  of  Standard  Prac- 
tice has  divided  the  steel  entering  into 
a  structure  into  the  following  classes: 
Class  "A"— Structural  Steel  and  Iron; 
Class  "B" — Ornamental  Steel  and  Iron; 
Class  "C" — Steel  Floor  Joists;  Class 
"0" — Miscellaneous   Steel   and   Iron. 

Under  these  four  classifications  the 
various  items  are  enumerated  in  suf- 
ficient detail  to  eliminate  any  possibil- 
ity of  doubt  as  to  the  material  to  be 
delivered  under  contract. 

This  classification  is  typical  of  the 
thoroughness  of  the  manner  in  which 
the  code  has  been  developed.  A  com- 
mittee of  the  Institute  worked  for  a 
year  on  the  codification  of  the  best  en- 
gineering practice.  When  the  first 
draft  was  completed,  it-  was  sent  out 
broadcast  to  engineers,  architects,  con- 
tractors, technical  publications  and 
others  interested,  with  a  request  for 
criticisms  and  suggestions.  More  than 
150  letters  were  received,  all  of  which 
were  carefully  analyzed,  and  the  first 
draft    of    the    code    revised    to    embody 


Phone  Franklin   94005 


PREDICTS   PROSPEROUS   1925 


"The  stage  is  set  once  more  for  a 
period  of  substalned  prosperity,"  Col. 
Leonard  V.  Ayres,  vice  president  of  the 
Cleveland  Trust  Company  and  an 
economist  of  international  reputation, 
told  members  of  the  Cleveland  Chamber 
of  Commerce  at  a  recent  meeting.  He 
summarized  his  view  of  1925  in  this 
way. 

"Early  in  1925  interest  rates  will  be 
low  with  a  rising  tendency. 

"Bond  prices  will  rise,  reach  their 
peak  and  start  to  turn  downward. 


those  which  developed  to  be  pertinent. 
This  revised  draft  was  reviewed  by  a 
committee  of  eight  engineers,  who  also 
made  certain  revisions  and  suggestions. 
The  resulting  draft  was  in  turn  dis- 
tributed, much  in  the  same  manner  as 
the  committee's  first  copy,  and  the 
document  was  finally  reviewed  by  the 
board  of  directors  of  the  Institute.  The 
last  step  was  to  have  the  code  studied 
from  a  legal  standpoint  by  two  prom- 
inent attorneys.  The  result  of  this 
painstaking  effort  has  been  described 
by  prominent  engineers  and  technical 
experts  as  the  most  accurate  code  of 
practice  ever  developed  for  any  in- 
dustry. 

Throughout  the  code  every  possible 
effort  has  been  made  to  safeguard  the 
interests  of  the  buyer  equally  with 
those  of  the  seller.  The  result  is  a  code 
which  defines  in  unmistakable  terms 
the  rights  of  all  parties  concerned, 
with  a  resulting  economy  to  the  user 
and  producer  of  structural  steel  in  its 
various  forms. 

The  report  clears  up  definitely  the 
basis  of  invoice  weights.  It  defines 
what  constitutes  a  plumb  building, 
something  which  has  never  been  done 
before.  On  the  question  of  delays, 
rigid  requirements  have  been  set  up 
which  tie  the  hands  of  the  seller 
equally  with  those  of  the  buyer  in 
every  detail,  and  making  the  question 
of  compensation  and  adjustments  for 
such  delays  simple,  definite,  and  free 
from  obscurity  or  the  countless  loop- 
holes that  have  been  the  source  of  so 
much  annoyance  to  the  industry  and 
the  users  of  structural  steel. 

In  connection  with  the  code,  the  In- 
stitute has  worked  out  a  standard  form 
of  proposal,  under  which  the  seller 
agrees  to  furnish  to  the  buyer  certain 
materials  and  labor,  "in  accordance 
with  the  conditions  of  the  Code  of 
Standard  Practice  of  the  American  In- 
stitute of  Steel  Construction."  Execu- 
tion of  this  proposal  by  buyer  and 
seller  Is  all  that  is  necessary  to  make 
the   code  operative   on   any  contract. 

"Stock  prices  will  rise,  reach  a  peak 
and    start    downward. 

"It  will  be  a  year  of  large  volume  of 
building  construction  but  not  record- 
breaking,  not  like  1923  or  1924. 

"Building   costs    will    remain   firm. 

"The  volume  of  industrial  employ- 
ment  will   increase. 

"The   trend  of  wages   will   Improve. 

"The  cost  of  living  will  rise. 

"The  volume  of  iron  and  steel  pro- 
duction will  be  much  greater  than  in 
1924. 

"The  aggregate  output  of  truck  and 
passenger  automobiles  will  approxi- 
mate 3,600,000." 


FRED  H.  BOGGS 
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For    Sale    by    All    Liunber    and    Building   Material   Dealers 


KOEHRINQ 

DANDIE  Light  Mixer 


Dandle  with  steel  disc  wheels  and  solid 

rubber     tires;     power     charging     skip, 

water    tank   and    gasoline   engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.  Light  duty  hoist.  Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 
Most  important,  you  can  be  sure  of  full 
capacity— utmost  reliability— and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


I>andie  with  steel  trucks;  power  charg- 

ing     skip,     water     tank     and     gasohne 

engine. 


_no— but  the  most  remarkable  value  of 
all  light  mixers— and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  sliip  or  low  charging  platform  with 
bopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Papers,  Misers,  Cranes,  Draglines,  Power  ShoTels 
MILWAUKEE,  AHSCONSIN 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 

Harron,  Rickar  d  &  McCone  Co, 


SAN    FRANCISCO 
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TILE        IXDrSTRY        F.AVORS        HIGH 
TARIFP^    FOR    PROTECTIOIV 


To  protect  the  American  tile  in;inu- 
facturingr  industry  from  dangerous 
foreign  competition,  the  tile  contractors 
of  this  country  favor  a  high  tariff  on 
the  imported  product.  This  was  declar- 
ed by  Clarence  W.  McCauIley,  president 
of  the  eastern  district  of  the  National 
Tile  Contractors'  Association  of 
America.     He  said: 

"The  importea  tile  cannot  compare  in 
quality  and  workmanship  with  the 
American  product,  but  the  factories 
abroad  are  rapidly  improving  their  pro- 
duct which  is  entering  this  country  in 
increasing  quantities. 

Tt  will  not  be  long  before  the  foreign 

littition,     because     of    cheap     labor 

jd,    will    injure    the    industry   here. 

--    contractors,   however,  even  though 

ii   may  seem  a  loss   of  money,   because 

'''t    raised    costs,    advocate    a    protective 

tariff  to  protect  the  tile  industry  in  the 

United   States." 

Delegates  and  officials  to  the  con- 
vention declare  that  the  tile  industry 
in  this  country  has  been  free  from 
labor  troubles,  principally  because  of  a 
satisfactory  wage  agreement  with  the 
workers,  which  has  nearly  two  years 
yet  to  run,  and  because  of  prompt  and 
fair   arbitration   of   all   controversies. 


ni'SIKESS    BOO.M    FORCAST    BY    U. 
TREASURY  HEAD 


Years  of  "prosperous  and  healthv 
conditions  such  as  succeeded  the  elec- 
tion of  1896"  were  forecast  for  the 
United  States  by  Secretary  Mellon  In 
the  annual  report  of  the  Treasury  sent 
to   Congress. 

The  Secretary's  views  are  based,  he 
said,  on  the  repudiation  of  "various 
theories  inconsistent  with  economic 
laws"  and  the  indorsement  of  a  pro- 
Kram  of  constructive  handling  of  gov- 
ernment affairs  given  in  the  last  elec- 
tion. He  counselled  the  nation,  how- 
ever, to  approach  its  problems  with  in- 
telligence that  the  progress  made  and 
the  groundwork  laid  in  the  last  four 
years  may  not  come  to  naught. 

The  United  States,  he  asserted,  was 
the  first  world  power  to  come  through 
the  post-war  transition  stage  success- 
fully and  the  first  to  be  able  to  pre- 
sent "reasonable  assurance"  that  "true 
progress"  will  continue  within  its 
border.  Mr.  Mellon  urged  perpetuation 
of  the  program  adopted  by  "the  great 
ma.iority  of  our  people  in  the  last  elec- 
tion" which  he  interpreted  as  one  of 
"hard  work.  economy  and  sound 
policies." 

In  general  economic  conditions  as 
well  as  in  the  domain  of  federal  fiscal 
operations,  Mr.  Mellon  recounted  how 
complete  the  transition  had  been.  He 
said  that  in  the  last  four  years  the  per 
capita  tax  on  citizens  of  the  United 
."states  had  been  cut  from  .$54  to  $27.  or 
exactly  one-half;  public  expenditures 
which  in  1920  exceeded  $6,500,000,000 
were  only  $3,.';00,000,000  in  the  fiscal 
year  which  ended  last  July  1  and  the 
"complete  disorganization"  of  the 
economic  structure  by  the  collapse  of 
prices  in  1922  and  1921  has  been  recti- 
fied. 

The  lifting  of  the  tax  burden,  al- 
though slig-ht  as  the  decrease  has  been, 
has  done  much  for  business,  Mr.  Mellon 
said,  and  he  expressed  the  hope  that 
jflore  could  be  done  soon.  He  said  he 
desired  tax  reform  as  well  as  tax  re- 
duction and  warned  against  using  the 
field  of  taxation  as  a  field  "for  socialis- 
tic experiment  or  as  a  club  to  punish 
success."  If  this  were  done,  he  said, 
the  conditions  of  a  few  years  ago  may 
come  back. 


SACRAMENTO      IS    SEEN    AS      IDEAL 
FOR   GLASS    AND  PAINT   PLANTS 


Sacramento  was  described  as  the 
most  logical  site  in  the  country  for  a 
paint  and  glass  factory  of  large  out- 
put. W.  E.  Thomas  of  the  Southern 
Pacific's  paint  department  declaring  the 
Washington  district  of  Nevada  County 
to  be  the  storehouse  of  vast  quantities 
of  the  best  raw  materials  to  be  found 
in  the  world  for  this  purpose.  Thomas 
spoke  at  the  regular  weekly  meeting  of 
the  bureau  of  mines  and  mining  of  the 
Sacramento   Chamber   of   Commerce. 

"Los  Angeles  has  200  paint  factories. 
San  Francisco  a  like  numuer,"  said 
Thomas.  "Sacramento  has  one.  with 
the  best  ochres  and  silicas  to  be  found 
anywhere  in  the  world  at  her  very 
doorstep." 

Thomas,  for  many  years  a  miner, 
working  twelve  years  in  the  Ply- 
mouth Mine  in  Amador  County,  has 
prospected  throughout  the  state  and 
foresees  a  big  industrial  future  for 
Sacramento  if  advantage  is  taken  of 
the  proximity  of  mineral  resources.  In 
his  talk  he  blamed  the  high  cost  of 
mining  on    unskilled   labor. 


PAVING    MATERIALS    PRODUCED    IN 

1023 

The  Department  of  Commerce  an- 
nounces that,  according  to  data  collect- 
ed at  the  biennial  census  of  manufac- 
tures. 1923.  establishments  engaged 
primarily  in  the  manufacture  of  pav- 
ing materials  reported  products  val- 
ued at  $71,648  660  ,an  increase  of  17  2 
per  cent  as  compared  with  1921  tlie 
last  preceding  census  year.  This  in- 
dustry classification  covers  estab- 
lishments whose  principal  products  are 
paving  blocks  (including  granite  but 
not  including  other  forms  of  stone) 
and  paving  materials  of  all  classes, 
mixed  and  unmixed,  for  streets,  side- 
walks, and  floors. 

In  addition,  paving  materials  were 
manufactured  to  some  extent  as  sec- 
ondary products  by  establishments  en- 
gaged primarily  in  other  industries 
The  value  of  such  products  thus  made 
outside  the  industry  proper  in  1921 
was  $2,797,639,  an  amount  equal  to  4  6 
per  cent  of  the  value  of  producers  re- 
ported for  the  industry  as  classified. 
The  corresponding  value  for  1923  has 
not  yet  been  ascertained  but  will  be 
shown  in  the  final  report  of  the  pres- 
ent census. 

Of  the  626  establishments  reporting 
for  1923,  140  were  located  In  Pennsyl- 
vania. 64  in  Ohio.  49  in  New  York,  36 
in  Missouri.  34  in  New  Jersey.  25  in 
Illinois.  24  each  In  California  and  In- 
diana, IS  each  in  Kentucky  and  Mary- 
land, 17  in  Massachusetts.  15  each  In 
Virginia  and  Wisconsin,  14  in  Tennes- 
see, 13  in  Iowa.  12  each  In  Connecticut 
and  Kansas.  11  in  Texas,  9  each  in 
N  rth  Carolina  and  Oklahoma,  8  in 
West  Virginia,  7  in  Oregon,  6  each  In 
Alabama,  Minnesota,  and  Nebraska, 
and  the  remaining  34  in  12  other  States, 
In  1921  the  industry  was  represented 
by  653  establishments,  the  decrease  to 
626  in  1923  being  the  net  result  of  the 
loss  of  85  establishments  which  had 
been  included  for  1921  and  the  addi- 
tion of  58  which  had  not  been  classified 
in  this  industry  for  that  year.  Of  the 
85  establishments  lost  to  the  industry, 
21  had  gone  out  of  business  prior  to 
the  beginning  of  1923,  28  were  idle 
during  the  entire  year,  34  reported  pro- 
ducts valued  at  less  than  $5000  (no 
data  are  tabulated  at  the  biennial 
censuses  for  establishments  with  prod- 
ucts under  $5000  in  value),  and  2  were 
engaged  In  the  manufacture  of  prod- 
ucts other  than  paving  materials  in 
1923  and  were  therefore  transferred  to 
the  appropriate  industries.  Of  the  58 
establishments  not  previously  classi- 
fied in  this  industry.  55  were  new  to 
the  census  and  3  manufactured  other 
products  than  paving  materials  In  1921. 


PERMANENT  HIGHWAYS 


Many  persons  fail  to  make  a  distinc- 
tion between  "high  class"  pavements 
and  "permanent"  highways.  These 
terms  seem  to  be  synonymous.  No  high- 
way is  permanent  except  by  mainten- 
ance and  repairs  as  the  traffic,  the  wind 
and  the  rain  wear  the  road  away.  A 
gravel  road  adequately  maintained  is 
as  permanent  as  a  cement  concrete  road 
properly  maintained,  and  gravel  in  its 
place  will  have  an  annual  cost  of  about 
one-third  as  much  as  the  concrete.  He 
who  speaks  of  "high  class"  construction 
as  "permanent"  construction  is  either 
confusing  his  hearer  or  deceiving  him- 
self.— Nevada  Highway  News. 
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WHAT  HE  HEARS  AND  SEES  ON  HIS  ROUNDS 


Governor  Richardson's  highway 
rommittee-o£-nine,  which  was  appoint- 
ed early  this  year  under  authority  of 
the  1923  legislature  to  make  a  study  ot 
the  road  system  and  to  report  on  a 
nlan  of  future  financing,  has  opened  a 
four-dav  meeting  in  Sacramento,  for 
the  purpose  of  formulating  Its  re- 
port Meetings  will  be  held  in  the  of- 
fice of  the  state  highway  commission 
and  will  be  presided  over  by  Arthur  H 
Breed  of  Piedmont,  chairman  of  the 
Committee.  It  is  believed  'hat  _^  the 
committee  is  certain  to  recommend  an 
increase  in  the  gasoline  tax  from  one 
to  two  cents  for  new  highway  con- 
struction. During  its  investigations 
the  members  held  conferences  with  the 
boards  of  supervisors  in  every  one  of 
the  fifty-five  counties  of  the  state  and 
traveled  approximately  20,000  miles. 
Eleven  full  weeks  were  spent  m  tne 
work,  the  first  conference  having  been 
held  in  San  Diego  in  April  and  the  last 
in  San  Francisco  in  November. 

A  H  Babcock,  electrical  engineer 
of  the  Southern  Pacific,  with  head- 
quarters at  San  Francisco,  is  one  of 
30  scientific  men  invited  by  the  Na- 
tional Research  Council  to  attend  a 
session  of  the  American  section  of  the 
Inter lational  Union  of  Scientific  Ra- 
diotelegraphy  to  be  held  at  Washing- 
ton D  C,  December  30.  The  meeting 
will  be  in  the  nature  of  a  clearing 
house  discussion  of  current  progress 
in  radio  wave  research.  The  National 
Research  Council  is  the  foremost  sci- 
entific research  organization  in  the 
United   States. 

Charles  Peter  Weeks  and  William 
Peyton  Day,  San  Francisco  architects 
and  engineers,  have  filed  suit  in  the  Su- 
perior Court  against  John  P.  McLaugh- 
lin. Collector  of  Internal  Revenue,  for 
the  return  of  $9718  collected  from  them 
as  income  tax  on  money  they  received 
for  professional  services  on  two  new 
state  buildings  at  Sacramento.  The 
architects  assert  they  are  Government 
employes  in  the  work  and  that  as  such 
their  pay  is  exempt  from  income  tax. 

Los  Angeles  has  mapped  a  program 
or  $100,000,000  for  street  improvements. 
One  calls  for  the  adoption  of  a  city 
wide  street  plan.  The  other  requires 
$5  000,000  to  provide  the  city's  portion 
of  carrying  out  the  first  unit  of  the 
proposed  traffic  relief. 

James  Schaffer,  retired  lumberman, 
for  35  years  a  resident  ot  Reno  and 
Sparks,  Nevada,  died  in  the  latter  city. 
Dec.  8,  at  the  age  of  88  years.  The  de- 
ceased was  formerly  prominent  m 
lumber  and  milling  circles,  but  retired 
from  active  business  a  few  years  ago. 


Chas..  F.  Lowy,  deputy  state  labor 
commissioner,  has  asked  a  committee 
.nrfscnting  various  branches  of  the 
building  industry  in  Los  Angeles  to 
assist  Deputy  City  Attorney  W.  Perry 
Thomas  in  drafting  proposed  legisla- 
tion aimed  to  eliminate  irresponsible 
and  unscrupulous  persons  posing  as 
contractors.  The  surety  companies  have 
also  been  asked  to  name  a  representa- 
tives on  the  committee.  Legislation  will 
be  sought  in  the  form  either  of  a  state 
law  or  city  ordinance.  Tentative  sug- 
gestions of  the  committee  are  for 
licensing  and  bonding  of  contractors 
and  for  an  amendment  to  the  mechanics 
lien  law  which  will  afford  better  pro- 
tection  to   building   trades   workers. 


The  Red  River  Lumber  Company  has 
filed  a  complaint  with  the  Railroad 
Commission  against  Southern  Pacific 
Company  charging  the  latter  with 
having  collected  excessive  rates  on 
lumber  shipped  from  Westwood,  Lassen 
county,  to  points  in  California.  29  to 
43  miles  distant  from  M'estwood,  or  the 
same  rate  applicable  to  shipments  to 
Reno.  Nevada,  and  Sacramento.  1.50  and 
305  miles,  respectively,  from  Westwood. 
during  the  years  1922,  23  and  24.  Com- 
plainant asks  reparation  for  the  al- 
leged   excessive    charges. 


The  Bakersfleld  city  council  has 
adopted  an  amendment  to  the  license 
ordinance  in  which  contractors  and 
electricalmen  will  be  subject  to  a 
graduated  license  tax. 

M.  B.  Pratt,  California  state  forester, 
was  elected  president  of  the  Associa- 
tion of  State  Foresters  at  the  annual 
convention  of  the  officials  held  in  New 
Orleans,  Louisiana,  December  1st  to  4th 


The  California  State  highway  depart- 
ment is  now  engaged  in  the  compilation 
of  the  biennial  report  for  the  period 
ending  June  30,  1924.  It  will  be  filed 
with  the  Governor  in  the  near  future. 


C.  R.  Madison,  contractor,  in  ad- 
dressing the  Berkeley  Realty  Board, 
pointed  out  the  great  strides  made  in 
equipping  buildings,  particularly  homes, 
with  conveniences  unthought  of  a 
quarter  of  a  century  ago.  Madison  de- 
clares when  he  left  Indiana  University 
in  1890,  there  was  not  a  bathtub  in 
the  town.  Today,  he  says,  we  are 
wiring  for  radio  the  homes  which  we 
are   building. 

City  Engineer  M.  M.  O'Shaughnessy 
of  San  Francisco  estimates  the  cost  of 
the  Eureka  Valley-Mission-Sunset 
Municipal  Railway  tunnel  at  $1,600,000. 
The  citv  under  the  proposed  plan  of 
financing,  would  pay  $600,000  of  the 
cost,  the  remaining  $1,000,000  to  be  paid 
by  property  owners  in  an  assessment 
district. 

Abolition  of  fees  for  building  per- 
mits is  proposed  in  a  resolution  drawn 
up  by  the  Chico  Real  Estate  Board 
which  finds  that  the  chargl.ig  of  fees 
has  lowered  the  building  estimates  as 
recorded  on  the  building  inspector's 
estimates.  On  every  $100  a  charge  of 
$.25   is   made. 

Los  Angeles  Pressed  Brick  Company 
is  planning  early  construction  of  a 
three-storv  factory  building  in  Date  bt., 
Los  Angeles,  to  replace  plant  recently 
destroyed  by  fire.  The  structure  will 
cover  an  area  of  200  by  200  feet.  Plans 
will  provide  for  a  five-story  structure, 
two  additional  stories  to  be  constructed 
at  a  later  date. 

Sugar  Pine  Lumber  Company  of  San 
Francisco  announces  $250,000  will  be 
expended  in  winter  developments  at  its 
camp  in  Pindale,  Fresno  County.  The 
work  will  include  the  erection  of  an 
administration  building,  142  by  123 
feet.  Enlargement  of  the  mill  pond  is 
also  contemplated. 

Rhodes-Jamieson  Co.,  of  Oakland  has 
purchased  gravel  property  comprismg 
135  acres  in  Murray  Township,  at  Eliot 
near  Pleasanton,  Alameda  county,  and 
will  establish  a  gravel  plant  on  the 
tract. 


C.  H.  Snyder.  San  Francisco  struc- 
tural engineer,  has  been  appointed  by 
the  Sacramento  city  commissioners,  as 
structural  engineer  on  the  Sacramento 
municipal  auditorium  project,  succeed- 
ing Geo.  J.  Calder,  who  resigned.  Sny- 
der was  appointed  on  recommendation 
ot  M.  C.  Eottorff,  city  manager  of  Sac- 
ramento. Snyder  has  agreed  upon  a 
flat  sum  of  $3000,  payable  in  six 
monthly  installments  for  his  services. 
He  will  act  in  the  capacity  of  consult- 
ant throughout  the  preparation  of  the 
drawings  and  when  the  drawings  are 
completed  he  will  make  a  complete 
check  of  all  computations  and  details. 
Snyder  is  one  of  the  outstanding  struc- 
tural engineers  on  the  Pacific  Coast. 
He  has  handled  a  large  number  of  the 
important  buildings  constructed  in  re- 
cent years.  Some  of  the  princial  build- 
ings are  as  follows:  San  Francisco  City 
Hall-  all  of  the  Pacific  Gas  and  Elec- 
tric Company's  buildings;  University  of 
California  hospital;  Lane  Hospital,  San 
Francisco;  Sutter  Hospital;  Sisters 
Hospital;  Sacramento  County  Hospital; 
Santa  Fe  station,  San  Diego;  Union 
Steamship  building,  Sydney,  Australia; 
twenty-five  school  buildings  in  San 
Francisco,  and  a  new  building  at  Stan- 
ford University. 

George  F.  Nicholson,  chief  engineer 
of  the  Seattle  harbor  department  has 
been  appointed  chief  engineer  of  Los 
Angeles  harbor  to  succeed  J.  W .  Lud 
low  who  retires  Jan.  1.  He  will  receive 
a  salary  ot  $10,000  a  year.  Announce-, 
ment  is  made  also  of  the  acceptance  by 
Major  Gen.  Lansing  H.  Beach  of  the 
post  of  consulting  engineer  at  a  salary 
of  $15,000  a  year.  He  will  not  assume 
any  responsibility  for  the  work  of  the 
chief  engineer  of  the  harbor,  but  will 
deal  only  with  matters  referred  to  him 
directly  by  the  board. 

Two  distant  lands  recently  have  sent 
representatives  to  investigate  Cali- 
fornia state  highways.  Mamerto  Cruz, 
engineer  of  the  Bureau  of  Public 
Works  Manila,  Philippine  Islands  and 
Mohammed  Raffai,  an  engineer  from 
Egypt.  They  were  particularly  inter- 
ested in  the  prison  road  camps. 

The  citv  manager  form  of  govern- 
ment adapted  recently  at  Porterv.lle 
by  ordinance  of  the  city  council  will 
be  submitted  to  a  referendum  of  the 
voters  ot  the  city,  according  to  a  -Jf- 
'ision  of  the  council,  when  a  petit.y 
bearing  the  signatures  of  about  S_ 
voters  were  presented  asking  the  ret^i 

endum.  

Articles  of  incorporation  of  the  Paci- 
fic Highway  Association  have  f  f, 
filed  with  the  secretary  of  State  ^t 
Sacramento.  The  directors  are.  F.  W 
Wilson,  Vallejo;  Victor  J  Heck,  San 
Francisco   and    A.    C.  Woodruse.    Rodeo, 

Calif.  

Lambert  Wierda.  city  building  in- 
spector of  Richmond,  has  tendered  his 
resignation  to  the  =ity  council,  declar 
ing  that  his  salary,  $225  a  month,  was 
insufficient. 
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VKW   MBMURn.S 


Applications  for  membership  have 
1  con  presented  by  the  following  with 
the  San  Francisco  Builders'  Exchange: 
Zoiiri  Company  of  California,  copper 
Rlore  fronts;  D.  N.  &  E.  Walter,  rugs, 
draperies,  carpets,  linoleum  and  win- 
dow shades;  Henry  P.  Noland,  Insur- 
ance broker:  Dr.ioErer-IrwIn  Electric 
Co..  electrical  contractors;  Concealo 
Fixture  Co..  built-in  fixtures;  Commer- 
cial Electric  Co..  electrical  contractors; 
l^acific  Terrazo  Marble  Co..  marble, 
mosaic,  cement  and  terrazo;  R.  E.  Ro- 
mano, architect,  builder,  real  estate 
and  Insurance  broker:  United  Building 
Construction  Co.,  preneral  contractors; 
T'nited  States  Fidelity  &  Guarantee  Co. 
insurance;  R.  G.  Hamilton,  real  estate 
loans. 


WASHINGTON     STATE     ARCHITECTS 
ELECT  OFFICERS 


Roy  D.  Rogers.  Seattle  arcliitect,  has 
been  elected  president  of  the  Washing- 
ton State  Society  of  Architects.  Other 
ofncers  elected  were:  Frederick  J. 
Peters,  first  vice  president:  Julius  A. 
Zittel  of  Spokane,  second  vice  presi- 
dent: J.  L.  McCauley,  third  vice  presi- 
dent, and  T.  F.  Doan  of  Eellingham. 
fourth  vice  president.  The  board  of 
trustees  includes  Harry  H.  James,  four- 
year  term;  Theo  Buchinger.  tliree-year 
term:  Charles  W.  Saunders,  two-year 
term.  Architect  W.  C.  Jackson  was 
elected   secretary-treasurer. 


A.    G.    C.    MEET   IN    WASHINGTON 


Invitations  to  the  sixth  annual  meet- 
ing of  the  Associated  General  Con- 
tractors of  America,  which  will  be  held 
in  Washington.  D.  C.  January  12,  13 
and  14,  will  be  issued  at  once.  In  ac- 
cordance with  the  annual  custom,  these 
cards  will  carry  the  official  announce- 
ment of  the  date  and  place  of  meeting 
as  decided  upon  at  the  recent  meeting 
of  the  executive  board,  the  advisory 
board  and  the  president's  council  of 
the  association. 


MORTGAGE    PAID 


R.  .T.  H.  Forbes,  secretary  of  the  San 
'Francisco  Builders'  Exchange,  reports 
that  the  final  mortgage  on  the  ex- 
change's proposed  new  building  site  at 
Fifth  and  Minna  streets  has  been  made 
and  the  property  cleared  of  all  incum- 
berance.  Further,  Forbes  reports  that 
the  Excliange  has  been  offered  an  in- 
crease of  thirty  per  cent  over  the  price 
paid  for  it. 


ORGANIZATION    GROW^ING 


B.  S.  Swengel,  secretary  of  the  Con- 
tractors' -Association  of  Santa  Clara 
County,  reports  the  association  as 
growing  fast,  six  new  members  being 
accepted  for  membership  during  the 
month  of  November.  The  membership 
is  made  up  of  men  recognized  as  the 
best   in   their   respective  lines. 


MANAGER    ELECTED 


Cal  Leigh  has  been  elected  manager 
of  the  Santa  Monica  Bay  Builders'  Ex- 
change and  temporary  headquarters 
have  been  established  at  1341  Fourth 
Street,  Santa  Monica  C.  Allen  Maule 
>ia   president   of    tlie    exchange. 


SA<  HAMENTO  AKCIHTEt-rS  TO  HOLD 
ANNUAL  DINNER  MEET 


R.  A.  Heroid,  acting  chairman  of  the 
arrangements  committee  of  the  Sacra- 
mento Architects'  and  Engineers'  Club, 
has  announced  plans  for  the  annual 
get-together  meeting  of  members  of 
the  building  industry  of  Superior  Cali- 
fornia. Invitations  to  several  hundred 
engineers,  architects,  contractors  and 
builders  are  being  issued  tor  the  din- 
ner, which  will  take  place  December 
17th  at  the  Sacramento  Builders'  Free 
Exhibit,   910   Ninth   street. 

Entertainment  during  the  dinner  will 
be  provided  by  a  committee  headed  by 
Jens.  C.  Petersen.  Short  speeches  are 
to  be  made  by  a  number  of  those  pres- 
ent at  the  dinner. 

The  committees  handling  the  affair 
are  as  follows: 

Arrangements  committee  —  R.  A. 
Heroid,  G.  M:  Simonson,  T.  E.  Stanton, 
James  Dean  and  W.  H.  Rockingham. 

Program  committee — Jens  C.  Peter- 
sen. R.  E.  Backus.  H.  W.  De  Haven,  L. 
F.  Starks  and  Harry  Devine. 

Reception  committee — C.  Cuff,  E.  J. 
Seadler,  T.  Poague,  F.  A.  S.  Foale  and 
C.  Pope. 


SACRAMENTO      BUILDERS      ELECT 


W.  C.  Keating,  general  contractor, 
was  chosen  president  of  the  Master 
Builders'  Association  of  Sacramento,  at 
the  annual  meeting  for  the  election  of 
officers.  Keating's  term  of  office  will  be 
a  year. 

The  other  officers  named  are:  W.  W. 
Campbell,  first  vice  president;  W.  R. 
Saunders,  second  vice  president;  Frank 
P.  Williams,  re-elected  treasurer;  G.  E. 
Harvie.  secretary;  E.  R.  Beebe,  ser- 
geant-at-arms.  and  L.  S.  Patterson,  re- 
appointed executive  secretary. 


EMPLOYMENT   CONDITIONS   BETTER 


An  improvement  in  the  general  in- 
dustrial employment  situation  in  many 
parts  of  the  country  was  reported  re- 
cently by  the  Employment  Service  of 
the  Department  of  Labor,  in  a  survey 
covering  October  and  the  early  part 
of  November.  Concerning  the  con- 
struction industry,  the  report  has  the 
following  to  say:  "A  very  slight  let- 
up in  building  activity  has  made  its 
appearance,  due  principally  to  the 
rapid  completion  of  many  large  pro- 
jects. However,  the  volume  of  worlv 
now  under  way  will  provide  steady  em- 
ployment to  resident  building  trades- 
men well  into  the  Winter  months," 
4 

BUSINESS     CLUB     HEARS     TALK     ON 
UNIFORM    BUILDING    CODE 


"The  seven  East  Bay  cities  are  all 
operating  under  different  building  laws, 
■which  is  an  economic  tvaste:  the  con- 
flicting laws  work  a  hardship  on  con- 
tractors, owners  and  the  public,"  said 
Horace  D.  Jones,  speaking  before  the 
Oakland  Mutual  Business  Club  at  Hotel 
Oakland.  Jones  is  chairman  of  the  code 
revision  committee  of  the  Alameda 
County    Builders'    Exchange. 

"The  work  of  the  committee  is  to  per- 
fect a  uniform  building  code  which  will 
apply  to  Oakland,  Berkeley,  Alameda, 
Piedmont,  Emeryville,  San  iLeandro  and 
Richmond.  When  completed,  which  will 
probably  be  in  about  six  months,  the 
code  will  be  used  as  a  model  by  Oregon, 
Washington,  Arizona  and  other  Pacific 
coast   states." 


PAINTS  AND  VARNISHES  IN   11)23 

WASHINGTON.  D.  C,  Dec.  5  1924— 
The  Department  of  Commerce  an- 
nounces that,  according  to  the  data 
collected  at  the  biennial  census  of 
manufactures,  1923,  the  establishments 
engagrcd  primarily  in  the  manufacture 
of  paints  and  varnishes  reported  pro- 
i"!,';^7''''""^  ""  5404,134,231,  an  increase 
or  47.3  per  cent  as  compared  with  1921 
the  last  preceding  census  year.  For 
tlie  paint  industry  alone  the  total  value 
of  products  reported  was  $291  123  738 
an  increase  of  43.4  per  cent  as  compared 
with  1921;  and  for  the  varnish  in- 
dustry alone,  $113,010,493,  an  increase 
of  58.6  per  cent. 

For  the  major  groups  of  products  (in- 
cluding paints  and  varnishes  manufac- 
tured as  subsidiary  products  by  estab- 
Ishmenfa  engaged  primarily  in  other 
industries),  the  statistics  show  the  out- 
put of  1923  and  the  rates  of  increase  as 
compared  with  1921.  as  follows:  Colors 
(pigments)— value.  $88,446,196,  an  in- 
crease of  85.7  per  cent.  Paints  In  oil  in 
paste  form— value.  $48,751,938,  4  6  per 
cent.  Paints  in  oil,  ready  mixed- 
quantity,  69.623.976  gallons.  44.8  per 
cent;    value   $123,547,880,    35.6   per   cent. 

Jo^'i/Zo,?'^'"'^  ^""^  kalsomines— value. 
S9,141.865,  104  per  cent.  Varnishes  and 
japans— value,  $118,183,673,  66  1  per 
cent. 

Of  the  826  establishments  reporting 
for  1923.  132  were  located  in  New  York, 

°.  J^^?®""^''''^''"'''^'  ^0  each  in  Illlnola 
and  Ohio,  70  in  New  Jersey  57  in  Cali- 
fornia, 37  in  Missouri.  34  in  Massa- 
chusetts. 24  in  Michigan.  23  in  Indiana, 
^^  in  Maryland.  21  in  Kentucky,  17  In 
Minnesota,  and  the  remaining  109  in  23 
other  States  and  the  District  of  Col- 
umbia . 


A.    S.    M.   E.   ELECTS    OPFTCERS 

With  ceremonies  appropriate  to  the 
occasion.  Dr.  William  D.  Durand,  Pro- 
fessor Emeritus  of  Leland  Stanford  Uni- 
versity, was  inducted  into  the  office  of 
President  of  the  American  Society  of 
Mechanical  Engineers  for  1925  at  the 
Annual  Presidential  Reception  of  the 
Society  held  in  New  York,  Don.  2. 
President  Durand  has  been  presented 
with  a  gavel  having  his  name,  the 
name  of  the  Society  and  his  date  of 
office  engraved  on  a  silver  band,  a  pro- 
duct of  the  shops  of  Pratt  Institute 
where  it  was  made  by  members  of  the 
Student  Branch  of  the  A.S.M.E.  in  that 
institution. 

At  the  same  meeting  Robert  W.  An- 
gus of  Toronto.  S.  F.  Jeter  of  Hart- 
ford, and  Thomas  L,.  Wilkinson  of 
Davenport,  assumed  their  duties  as 
Vice-Presidents,  and  the  following  be- 
came Managers:  John  H.  Lawrence  of 
New  York  City.  E.  A.  Muller  of  Cin- 
cinnati, and  Paul  Wright  of  Birming- 
ham. 


BRIDGE    DAJLAGE    REPORTED 


T.  A.  Bedford  and  R.  L.  Thomas,  di- 
vision eng-ineers  for  the  California 
State  Highway  Commission,  returning 
from  an  inspection  trip  to  the  Douglas 
Memorial  Bridge  site  at  the  Klamath 
river,  75  miles  north  of  Eureka,  report 
that  all  work  done  by  the  contractors 
on  the  $400,000  structure  since  last 
July  is  a  total  loss.  This  includes  con- 
siderable piling,  false  work  and  ex- 
cavating. The  loss  is  estimated  at  $20,- 
000  and  was  occasioned  by  the  recent 
high  waters  of  the  Klamath  river. 
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rrro^  T^m^M 'rnxT'     Seasonal    Unemployment    and    Its 

"— — "  "'^  """"  Relation    to    Construction    Costs 


PROGRESS     OP     GAME 


Added  stresses  In  the  steel  reinforce- 
ment of  a  concrete  stadium  due  to  the 
vigorous  enthusiasm  of  the  crowds 
were  measured  during  a  recent  game 
by  means  of  the  carbon  resistance 
strain  gages  developed  by  the  Bureau 
of  Standards,  Department  of  Commerce. 
By  using  these  gages  it  was  possible 
to  record  automatically  the  variations 
in  the  loading  of  the  steel  when  the 
crowd  all  rose  in  a  body  or  stamped 
in  time  to  the  band. 

Such  mass  movement,  It  has  long 
been  known,  may  increase  the  live  load 
on  the  structure  far  beyond  that 
caused  by  the  people  when  sitting  or 
standing-  still  or  moving  at  random, 
but  until  recently  it  has  not  been  pos- 
sible to  obtain  an  accurate  record  of 
such  sudden  changes  of  stress.  In  this 
particular  test  the  live  load  when  the 
crowd  was  still  was  found  to  increase 
the  stress  in  the  steel  by  about  1000 
pounds  per  square  inch,  whereas  4000 
pounds  would  have  been  considered 
safe.  Under  the  worst  conditions  occur- 
ring during  the  course  of  the  game  the 
movements  of  the  crowds  sometimes 
gave  an  additional  300  pounds  per 
square  inch. 

It  is  pointed  out,  however,  that  the 
worst  conditions  from  the  point  of 
view  of  safety  arise  when  the  crowd 
in  stamping  rythmlcaly,  happens  to 
strike  the  natural  vibration  period  of 
the  structure.  It  has  been  reported 
that  under  these  conditions  the  stress 
has  exceeded  the  static  live  load  as 
much  as  150  per  cent. 

Tests  of  impact  stresses  in  other 
stadiums  are  being  made  from  time 
to  time,  and  the  data  being  accumu- 
lated are  expected  to  be  of  great  value 
as  a  guide  in  the  design  of  such  struc- 
tures. Great  uncertainty  now  exists 
as  to  the  alowance  to  be  made  for  im- 
pact stresses.  It  is  desirable  to  keep 
down  the  weight,  and  hence  the  cost 
of  the  structure,  but  at  the  same  time 
safety    Is    indispenslble. 

In  making  the  test  the  concrete  was 
removed  from  the  reinforcement  over 
short  lengths,  and  the  gages  were  at- 
tached directly  to  the  steel.  After 
the  test  the  holes  were  concreted  over 
again. 

A  gage  of  this  type  depends  for  its 
operation  on  the  fact  that  stacks  of 
carbon  rings  undergo  a  change  in  re- 
sistance with  change  in  pressure.  It  is 
so  arranged  that  a  small  change  in 
the  distance  between  the  points  of  at- 
tachment to  the  structure  causes  a 
change  In  the  pressures  on  two  of 
these  carbon  stacks,  the  pressure  on 
one  being  reduced  while  that  on  the 
other  is  increased.  The  change  in  dis- 
tance is  caused  by  a  change  in  the 
load  carried  by  the  steel. 

This  gage  is  connected  by  three  elec- 
tric wires  to  the  indicating  or  record- 
ing devise,  and  these  wire.s  may  be  of 
any  desired  lengths.  Changes  of  load  are 
followed  very  rapidly,  and  those  last- 
ing only  a  fraction  of  a  second  can  be 
recorded  as  well  as  changes  of  longer 
duration. 


Special   Correspondence  by   A.   '\V.   Dick 

Kociatlon  of  Building  Trades   Employers 


Executive   Secretary,  Xational  As- 


One  of  the  contributing  factors  en- 
tering into  present  day  buildings  costs 
is  unemployment  during  the  winter 
months  or  so-called  "off  season."  It 
has  been  estimated  that  the  average 
building  mechanic  is  only  employed 
about  nine  months  out  of  each  year  and 
since  his  cost  of  living  does  not  auto- 
matically stop  when  his  employment 
ceases,  he  has  to  demand  a  higher  rate 
of  pay  than,  men  in  comparable  indus- 
tries. 

What  Is  true  of  the  mechanic  is  also 
true  in  the  case  of  the  contractor. 
Every  contractor  large  or  small  has  a 
certain  amount  of  overhead  which  goes 
on  regardless  of  whether  or  not  he  has 
a  contract.  Consequently  he  is  obliged 
to  add  a  certain  part  of  this  to  the  cost 
of  each  job  he  takes,  following  a  period 
of  inactivity  if  he  wants  to  come  out 
on  the  right  side  of  the  ledger  at  the 
end  of  the  year. 

This  also  applies  to  the  material 
manufacturer  and  dealer  and  by  the 
time  it  is  passed  along  to  the  building 
public  It  has  become  an  important  item 
and  the  result  is,  building  costs  are 
considerably  higher  than  they  would  be 
if  the  industry  was  not  confronted  with 
an  off  season  each  year. 

Although  every  one  connected  with 
the  construction  Industry  recognized 
that  this  period  of  doing  business  was 
unsound  economically.  nothing  "was 
done  to  correct  the  situation  until  the 
President's  conference  on  unemploy- 
ment held  in  Washington  in  1921.  At 
that  time  Secretary  of  Commerce  Hoov- 
er appointed  a  special  committee  to  in- 
vestigate unemployment  in  the  con- 
.struction  industry  and  its  effect  on 
building  costs. 

This  committee  has  conducted  a 
thorough  investisration  and  has  just 
recently  concluded  its  work  and  the  re- 
sults of  its  finding  are  now  being  pub- 
lished in   book  form. 

The  committee  finds  that  winter 
building  is  both  practical  and  profit- 
able. It  urges  the  building  public  to 
stop  the  practice  of  withholding  the 
letting  of  contracts  until  the  busy  sea- 
son. The  committee  also  calls  to  the 
attention  of  contractors  the  fact  that 
they  can  do  a  lot  toward  leveling  the 
peak  load  by  making  special  price  con- 
cessions   for    winter    construction. 

Among  other  things  the  committee 
found  that  "Custom,  not  climate,  is 
mainly  responsible  for  seasonal  idle- 
ness in  th'?  construction  industries." 
In  other  words,  in  those  sections  of  the 
country  where  climatic  conditions  do 
not  have  any  bearing  on  construction 
work  there  is  a  tendency  to  stop  opera- 
tions  during  the  winter  months. 

In  order  to  determine  the  actual  num- 
ber of  working  days  lost  in  various 
sections  on  account  of  inclement 
weather,  the  committee  secured  from 
the  United  States  Weather  Bureau,  sta- 
tistics from  nine  cities  covering  an 
average  for  the  last  ten  years.  This 
shows  a  variation  in  the  case  of  St. 
Paul  of  106.4  cold  or  rainy  working 
days  from  November  1  to  March  31,  to 
5.4   days  tor  San   Francisco. 

Modern  methods  of  construction, 
however,   made   it  possible  for  work  to 


be  carried  on  regardless  of  climatic 
conditions.  It  is  now  feasable  to  en- 
close an  entire  job  with  canvas  and 
heat  the  interior  of  a  building  with 
salamanders  so  that  concrete  can  be 
safely  poured  in  the  most  severe  winter 
weather.  Various  devices  have  been  in- 
vented and  are  in  use  which  make  it 
possible  to  heat  aggregates  in  large 
quantities.  Anti  freeze  solutions  are 
also  used  in  concrete  which  eliminate 
to  a  large  extent  the  possibility  of 
frozen  concrete. 

One  of  the  advantages  of  winter  con- 
struction is  the  availability  of  labor 
both  skilled  and  unskilled.  It  is  a 
rare  case  indeed  where  a  contractor  is 
obliged  to  pay  a  bonus  to  men  working 
on  a  job  in  winter,  while  of  late  years 
this  form  of  extra  compensation  has 
been  demanded  on  nearly  all  large  pro- 
jects built  during  the  busy  season.  A 
survey  conducted  by  the  United  States 
Gvpsum  Company  on  a  winter  job  cost- 
ing $750,000  showed  a  saving  in  costs 
of  $87,710  due  to  the  increased  efficiency 
of  the  men  and  their  willingness  to 
work  for  the  scale.  Bricklayers  who 
had  received  during  warm  weather  $16 
and  even  $20  a  day,  were  glad  to  work 
on  this  building  for  $10  a  day.  The 
total  cost  of  protecting  the  job  from 
the  weather  was   $3,683. 

As  a  general  thing,  however,  costs 
are  somewhat  higher  on  winter  con- 
struction than  they  are  on  warm 
weather  jobs.  The  increased  cost  on  30 
typical  contracts  selected  by  the 
Hoover  Committee  showed  an  average 
of  only  ZVi  per  cent  over  warm  weather 
costs. 

The  small  extra  cost  of  building  dur- 
ing cold  weather  loses  much  of  its 
significance  when  the  investment  in- 
volved is  a  heavy  one.  Carrying 
charges  continue  at  the  same  rate 
cold  as  in  warm  weather  and  a  gain  of 
three  months'  time  in  the  completion 
of  a   building   is   an   important   item. 

Penalties  for  delay  and  premiums  for 
hastening  construction  have  done  much 
in  the  way  of  stimulating  builders  to 
greater  ingenuity  in  winter  methods. 

Notable  examples  of  major  construc- 
tion operations  carried  on  during  winter 
weather  in  the  past  two  years  are  the 
following:  The  Drake  Hotel  and  the 
Furniture  Mart.  Chicago;  the  Milwau- 
kee Journal,  Milwaukee;  the  Union 
Trust  Building,  Cleveland;  Lake  Placid 
Club,  Lake  Placid,  N.  T. 

Now  that  the  report  of  the  Hoover  I 
Committee  is  available  it  is  believed 
that  more  attention  will  be  given  to 
the  advantages  of  winter  construction. 
Organizations  such  as  the  Associated 
General  Contractors  of  America,  the 
National  Association  of  Building  Trades 
Emplovers.  the  American  Construction 
Counci'l  and  many  others  are  interested 
in  the  movement  and  are  constantly 
bringing  the  importance  of  this  matter 
before   their  members. 

As  a  result  of  the  activities  of  these 
groups,  the  time  is  not  far  off  when  the 
construction  Industry  will  operate  on 
a  twelve  months  a  year  basis  and  as  a 
consequence,  building  costs  will  be  re- 
ducd. 


Labor  fared  "almost  phenomenally 
well"  in  the  general  elections,  Samuel 
Gompers,  President  of  the  American 
Federation  of  Labor,  said  in  a  recent 
interview.  "In  the  face  of  the  tremen- 
dous Coolidge  landslide,  there  were 
elected  to  the  new  House  of  Represen- 
tatives more  members  having  labor's 
endorsement  than  are  found  in  the 
present  House,  which  has  170  such 
members." 


TIMBER    DEAL.    CLOSED 


The  sale  of  750.000,000  feet  of  timber 
in  Clatsop  and  Tillamook  counties,  Ore- 
gon, by  A.  S.  Kerry  of  Seattle  to  the 
Oregon  American  Lumber  Company, 
controlled  by  the  Charles  Keith  in- 
terests of  Kansas  City,  has  been  con- 
firmed by  Kerry.  The  purchase  price  is 
around  $2,200,000.     The  American  Lum- 


ber company   has  an   all-steel  and  con- 
crete mill  at  Vernonia. 

Another  sale  reported  is  that  of  the 
Long-Bell  Lumber  Company  of  Long- 
view,  calling  for  1,600.000,000  feet  of 
high-grade  timber  on  the  upper  Cow- 
litz river  watershed  in  Southwestern 
Washington,  from  the  Weyerhaeuser 
Timber  Company  at  a  price  of  $4  a 
thousand  feet.  Confirmation  of  the 
latter  sale  could  not  be  obtained. 
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"Iteport  of  the  Joint  Committee  on 
Standard  Specifications  for  Concrete 
and  Heiiiforced  Concrete,"  dated  Aug- 
ust H,  1924,  In  which  the  committee 
reports  to  Us  orifa.ilzalion  standard 
specifications  for  concrete  and  rein- 
forced concrete,  has  Just  been  submit- 
ted to  its  members  by  the  American 
Concrete  Institute  in  booklet  form  for 
criticism  and  Information.  This  report 
Is  written  around  a  suggested  set  of 
specifications  for  the  desig.i  and  con- 
struction of  concrete  structures,  and 
contains,  in  appendices,  data  to  be  used 
In  doing  concrete  work.  Standard  and 
proposed  testa  tor  soundness  of  ce- 
ment, gradl.ig  of  aggregates,  bending 
of  steel,  and  similar  data,  are  present- 
ed. Members  of  the  societies  co-operat- 
iug  through  the  Joint  committee,  as 
well  as  others,  ure  welcome  to  make  a 
study  of  this  oooKlet  and  suggest 
changes  to  tneir  associations  where 
changes  are  y«i  desired. 


The  Book  of  oiuiiaards  of  the  Ameri- 
can Society  for  Testing  Materials  is 
off  the  presii.  It  contains  thei  220 
standard  specification  methods  of 
test,  Uefinitious  ol  terms,  and  recom- 
mended practices  la  effect  at  the  time 
of  its  publication.  The  volume  Is  is- 
sued triennially.  Those  standards  that 
are  adopted  by  the  society  in  the  In- 
tervening years  are  published  in  sup- 
plements to  the  Book  of  Standards.  Be- 
fore a  standard  receives  the  formal  ap- 
proval of  the  society  it  is  published 
for  one  or  more  years  as  a  tentative 
8ta:idard.  Criticisms  of  such  tentative 
standards  are  solicited,  of  which  the 
standing  committee  concerned  takes 
due  cognizance  before  recommending 
their  adoption  as  standard  by  the  so- 
ciety. The  Book  of  Standards  is  pub- 
lished by  the  American  Society  for 
Testing  Materials,  1315  Spruce  Street, 
I'biladelphia. 


Truscon  Maintenance  Map,  issued  by 
the  Truscon  Laboratories,  Detroit, 
Michigan,  is  a  sheet  about  2  feet  wide 
and  3  feet  long  on  which  is  reproduced 
in  color  a  section  through  a  small  man- 
ufacturing building  of  modem  con- 
■  Btructlon,  to  40  points  of  which  run  ar- 
rows to  indicate  the  places  of  use  of  a 
like  number  of  Truscon  products.  In 
the  bottom  center  of  the  map  is  a  4- 
column  tabulation  —  under  the  head 
Useful  Information — of  facts  regard- 
ing weights  of  various  building  and 
other  materials,  methods  of  using  some 
of  these,  and  other  information  that 
anyone  who  is  concerned  with  plant 
maintenance  should  indeed  find  useful. 


"Practical  Bricklaying,"  by  Howard 
li.  Briggs  and  William  Carver,  is  a 
handbook  describing  the  materials,  the 
tools,  and  the  equipment  with  which 
the  bricklayer  works  and  explains  the 
approved  methods  of  handling  them. 
One  chapter  is  devoted  to  the  history 
•j£  brick  making  and  bricklaying  and 
mother  on  how  to  establish  a  school 
for  bricklayer  apprentices  Is  Included. 
The  book  is  published  by  the  McGraw- 
Hill  Book  Company,  Incorporated,  370 
Seventh  Ave.,  New  York  City.  The 
price  of  the  textbook  is  $1.75. 


Substantial   Increase   in   Lumber 

Orders — National   Survey   Discloses 


(Special  CurreMpuiidence) 


According  to  reports  to  the  National 
Lumber  Manufacturers  Association  re- 
ceived Dec.  4  from  3iS  of  the  larger 
softwood  commercial  sawmills  of  the 
country,  as  compared  with  the  re- 
vised reports  from  382  mills  for  the 
preceding  week  {.a.  difference  of  24 
mills;  production  showed  a  continued 
decrease.  Shipmenis  show  a  decrease 
as  compared  with  the  reports  of  the 
previous  week,  while  orders  (new  busi- 
ness; are  holding  up  unusually  well 
and  are  more  than  2U  per  cent  above 
last    year    lor    the    same    week. 

For  the  first  time  since  '  August 
monthly  totals  for  the  eight  associa- 
tions show  n6w  business  above  pro- 
duction. In  the  four  weeks  ending  No- 
vember 2a,  new  business  (as  designated 
oy  cumulative  uuniled  orders)  was 
nearly  20  per  cent  above  actual  pro- 
duction. This  is  partly  due  to  the 
Seasonal  drop  in  production,  yet  the  five 
associations,  which  report  normal  pro- 
duction, show  new  business  i^or  the 
lOur  weeks  of  November  as  12^4  per 
cent  above  normal  production. 

The  unfilled  orders  of  243  Southern 
Pine  and  West  Coast  mills  were  G25,- 
2b0,62t)  feet,  as  against  5ai,tiHi,lo7  feet 
lor  213  mills  the  week  before.  Sepa- 
rately, the  jjouihern  Pine  group  Vi 
mills,  reported  unflUed  orders  as  '251"- 
S02,7tjl  feet,  compared  with  243,5ti7,6ti'5 
feet  for  the  same  number  of  mills  the 
previous  week;  lis  West  Coast  mills 
had  unflUed  orders  amounting  to  373,- 
3a  1,863  feet,  as  against  348,048,492  feet 
tor  118  mills  a  week  earlier. 

Altogether  the  358  comparably  re- 
porting mills  had  shipments  110  per 
cent  and  orders  134  per  cent  of  actual 
production.  For  the  Southern  Pine 
mills  these  percentages  were  re- 
spectively 115  and  128;  and  for  the  West 
Coast  mills   101   and  128. 

Of  the  comparably  reporting  mills, 
333  (having  a  normal  production  for 
the  week  of  208,296,737  feet;  reported 
production  93  per  cent  of  normal,  ship- 
ments 99  per  cent,  and  orders  122  per 
cent  thereof. 

^  The  mills  of  the  California  White  & 
bugar  Pine  Association  make  weekly 
reports,  but  for  a  considerable  period 
they  were  not  comparable  in  respect  to 
orders  with  those  of  other  mills.  Con- 
sequently, the  former  are  not  repre- 
sented in  any  of  the  foregoing  figures. 
Fifteen  of  these  mills  reported  a  cut 
of  9,274,000  feet  last  week,  shipments 
13,588,000  feet,  and  orders  13,134,000 
feet.  The  reported  cut  represents  38 
per  cent  of  the  total  of  the  California 
Pine  region. 


The  West  Coast  Lumbermen's  Asso- 
ciation wires  from  Seattle  that  new 
business  for  the  118  mills  reporting  tor 
the  week  ending  November  29  was  28 
per  cent  above  production  and  21  per 
cent  above  shipments.  Of  all  new 
business  taken  during  the  Week,  4i> 
per  ceui  was  for  tuture  water  delivery, 
amounting  to  52,4stl,O00  of  which  33,- 
5it>,uoo  feet  was  for  domestic  cargo  de- 
livery, and  18,910,000  export.  New 
business  by  rail  amounted  to  1,945 
cars.  Forty- three  per  cent  of  the 
week's  lumber  shipments  moved  by 
water,  amounting  lo  3^,609,375  feet,  01 
which  28,473,441  feet  moved  coastwise 
and  intercoastal,  and  11,195,934  feel 
overseas.  Kail  shipments  totaled  1,670 
cars,  and  local  deliveries  were  5,025,625 
feet.  Unfilled  domestic  cargo  orders 
totaled  156,482,635  feet;  unfilled  export 
orders  91,925,230  feel;  unfilled  rail  trade 
oraers    4,165    cars. 

The  Southern  Pine  Association  re- 
ports from  New  (Jrleans  that  for  the 
125  mills  reporting  for  the  week,  ship- 
ments were  15.39  per  cent  above  pro- 
uuctiou,  current  orders  27.81  per  cent 
above  production  and  10.7  7  per  cent 
above  siiipiiients.  Of  the  79  mills  re- 
porting running  time,  62  were  on  full 
time,  0  were  shut  down,  and  the  rest 
operated  from  one  to  five  days. 

The  Western  Pine  JVlanufacturers  As- 
sociation, of  Portland,  Oregon,  reports 
a  small  decrease  iu  production  and 
shipments  and  a  fair  gain  in  new  busi- 
ness last  week  as  compared  with  the 
preceding  week.  Compared  with  the 
preceding  week  34  identical  mills  show 
an  increase  in  new  business  of  8  per 
cent,  a  5  per  cent  decrease  in  shipments 
and  a  10  per  cent  decrease  in  produc- 
tion. 

The  California  Redwood  Association 
of  San  Francisco  reports  a  slight  de- 
crease in  production  and  shipments  and 
a  small  gain  m  new  business  last  week 
compared  with   the  week   earlier. 

The  Northern  Carolina  Pine  Associa- 
tion of  Norfolk,  Virginia,  reports  a 
marked  decrease  in  all  three  factors, 
due  probably  to  the  fact  that  15  fewer 
mills  reported  last  week  than  for  the 
week  before. 

The  Northern  Hemlock  &  Hardwood 
Manufacturers  Association  of  Oshkosh, 
Wisconsin  (in  its  softwood  production) 
reports  small  decreases  in  production, 
shipments,  and  new  business  for  last 
week  compared  with  the  preceding 
week. 

The  Northern  Pine  Manufacturers  As- 
sociation of  Minneapolis  reports  little, 
change  in  production,  a  decrease  in 
shipments  and  new  business. 


^  I.ally  Column  Company  of  Chicago. 
■  1001  Leavenworth  Avenue,  Chicago,  is 
llistrlbuting  a  pamphlet  outlining  the 
Advantages  of  Lally  columns  in  build- 

ng  work  as  compared  with  rolled  steel 

rl-columns. 


Armstrong  Cork  and  Insulation  Com- 
pany has  published  a  new  and  very 
attractive  catalog  listing  the  advan- 
tages of  cork  floors.  The  process  of 
making  Armstrong  cork  tile  floors  is 
explained  in  detail  from  the  first  stage, 
stripping  the  outer  bark  of  the  cork- 
oak  tree,  to  the  finished  product  ready 
for  use  as  flooring.  Copies  of  the  cata- 
log may  be  obtained  by  writing  to  the 
Armstrong  Cork  and  Insulation  Com- 
pany, Twentyfourth  Street,  Pittsburgh. 

Benjamin  Electric  Manufacturing 
Company,  New  York  City,  makers  of  2- 
way  electric  plugs,  has  issued  a  folder 
announcing  a  prize  contest  for  dealers 
in  its  product.  Prizes — all  useful  arti- 
cles, from  watches  to  wardrobe  trunks 
• — to  the  combined  value  of  $1000  will 
be  given  to  those  dealers  who  make 
the  most  attractive  window  displays 
of  the  Benjamin  Company's  product 
during  the  holiday  season. 


The  Osgood  Company,  Marion,  Ohio, 
is  distributing  an  exceptionally  ait- 
tiactive  booklet  entitled  "Fifty-two 
Years'  Experience."  The  booklet  con 
tains  a  brief  history  of  the  Osgooa. 
Company,  explaining  the  development 
of  excavating  maohi.iery  as  manufac- 
tured by  this  company  and  its  pre- 
decessors. Copies  of  the  booklet  will 
be  mailed  on  request  to  Carl  F.  Ebert, 
publicity  department,  the  Osgood  Com- 
pany, Marion,  Ohio. 


The  Celotex  Company,  645  North 
Michigan  Ave.,  Chicago,  has  published 
an  attractive  plan  book  containing  the 
story  of  Celotex,  its  use  in  modern 
homes,  its  value  as  insulation,  plaster 
base,  sheathing,  and  Interior  finish. 
Illustrated  elevations  and  floor  plans  of 
small  homes  designed  by  the  Architects' 
Small  House  Service  Bureau  also  are 
included. 
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California  Cities  Show  Gain 

in   November    Construction    Totals 


Graver  Corporation,  East  Chicago, 
Indiana,  have  issued  a  20-pagre  bulletin, 
No  500,  entitled  "The  Water  Supply 
for  Swimming  Pools."  The  bulletm  is 
very  complete  in  that  it  describes  more 
than  just  the  reflltering,  recirculating 
and  sterlizing  equipment  furnished  by 
Garver  Corporation.  It  has  complete 
detail  on  the  design  and  construction 
of  the  pools  themselves,  the  accessor- 
ies to  a  pool,  and  is  well  illustrated 
with  views  of  pools  throughout  the 
country. 

Anticipating  a  big  building  season 
in  1925,  A.  H.  Field,  for  the  past  year 
or  more  connected  writh  the  Sudden 
and  Heitman  Lumber  Company  of  San 
Francisco,  is  planning  to  establish  a 
number  of  small  retail  lumber  yards 
In  San  Francisco.  Negotiations  for  a 
lease  for  the  first  yard  are  now  being 
completed.  Field  announces.  Field  pro- 
poses to  establish  yards  throughout 
the  City  not  served  by  a  district  re- 
taller.  ^^^^_ 

The  Granitite  Manufacturing  Co^ 
manufacturers  of  stucco  flo°i-'nf  .^"^ 
table  top.  announces  the  remova  of 
offUoes  and  factory  from  116  Utah 
Street  to  209  Utah  Street,  San  Fran- 
cisco.' iarger  and  more  commodious 
quarters  were  necessary  to  "le^t  m 
creased  business,  company  officials 
report. 

Basalt  Rock  Company  <>*  Napa  re- 
nnets having  secured  a  contract  from 
?he  largest  retail  rock  dealer  in  San 
Francisco  for  delivery  of  80,000  tons  of 
crushed  rock.  The  order  covers  more 
than  half  of  the  output  of  the 
Basalt  quarries  and  is  renewable  for  a 
total  period  of  five  years  based  on  mar- 
ket price  at  time  of  delivery. 

Platfs  Premier  Porcelain  Co.,  incor- 
porated, which  took  over  the  Knowles 
pfant,  near  Santa  Clara,  is  operating 
with  a  force  of  20  men.  New  machin- 
Try  has  been  added  and  the  new  owners 
are  manufacturing  bath  tubs  and  other 
plumbing  supplies. 

Eugene  Palmuth  and  George  E. 
Bridges,  operating  at  574  Eddy  street, 
San  Francisco,  have  filed  papers  of  co- 
partnership with  the  San  Francisco 
county  clerk  and  will  operate  under  the 
firm  name  of  Crowe  Glass  Company. 

G  J.  Geerds  and  J.  H.  Geerds  have 
formed  partnership  and  will  operate 
the  Peninsula  Ladder  and  Manufactur- 
ing Company  at  Park  Blvd.  and  Cam- 
bridge   St.,   Mayfield,   Calif. 

L  N  Slater,  branch  manager  of  the 
Western  Pipe  &  Steel  Co.  at  Bakers- 
fleld  for  the  past  seven  years,  is  to  be 
transferred  January  1  to  Los  Angeles 
where  he  will  assume  the  position  ot 
assistant  manager  for  the  company. 

Boblet  Manufacturing  Co.,  recently 
organized,  engaged  in  the  manufacture 
of  electric  light  fixtures,  has  opened 
quarters  at  628  Main  street,  Chico.  H. 
A.  Boblet,  Lee  Richardson  and  Harry 
Mulock  are   the   owners. 


POSITION  WANTED  —  Man  who 
knows  the  office  end  of  the  construc- 
tion business^BookkeeplngJ  pB.yroll, 
etc  wants  position.  Three  years  ex- 
perience on  large  constnaction  pre- 
lects K.10WS  the  commissary  end  of 
the  business.  Willing  to  go  out  of  town. 
Address  BOX  8,  %  Building  and  En- 
gineering News, 


Building  permits  totaling  $35,903,503  were  issued  in  79  major  cities  of  the 
seven  Pacific  Coast  States  during  November,  according  to  reports  of  building 
department   executives   published   i.i   the   Pacific  Coast   section   of   the   National 

Monthly  Building  Survey  of  S.  W.  Strauss  &  Co.  ■ 

While  28  cities  reported  increases  for  November  over  the  October  figures, 
and  Zi  show  gains  over  November  of  last  year,  the  grand  total  for  November 
is  10%  less  than  that  of  October  and  9%  less  than  that  of  last  November,  but  9% 
greater  tha.i  that  of  November  of  1922,  

Following  are  the  official  November,  1924,  construction  figures  reported  by 
building  department  executives,  from  various  cities  comprised  m  the  fa.  w. 
Strauss  &  Co.  monthly  '^-X^'J^^^--^/"  f «  ^t^f^^n^r^Tlfn'^^cto^er.  1924 

^?JI^^; $195,722  $80,397                             $144  729 

-^""Cta, nW^  n»2                             ,lllil\ 

ifa^^rr^^^. $S8,959  $125,051 

Alhambra    321985  528,075 

Anaheim     52,850  233,722 

Bakersfield     „il'^!!  iln'l^l 

Berkeley    ?°^9?i  lltHl 

Beverly  Hills    369,520  538,936 

Burbank     iSS'iio  iiq'«nn 

Rnrline-amo                                       .  268,048  119,600 

Oolton                47  750  29,350 

g°"?,?on 113  8"  290.050 

Coronado   34,425  23,340 

ooronaao     co  ooi  007710 

Culver    City    o^l'lll  7  585 

T^mPT-vvillp                                         ..,.  209,309  i,OC>0 

Eureka            32  951  60,000 

FrYs'n'^o^  ::•.■.  :•.............  103,778                 •  38.598 

g'u^n"trnkVpa-rk  •::::::::  i96,8oo  270  66i 

K'^Beach ::::  l^tf^^  I'^^^^s 

LOS  ^An?e!es    .  ! !  l !  i  !  i .' ! .'  ! : .  9,754  196  13,512  042 

Modesto    »3,599  9  290 

Monrovia     qqqc  -ig  175 

Montebello     ^35  39,175 

National  City 2  104  741  2,336  472 

Oakland     '   iVklo  144  985 

Ontario     53,520  l^^. 

Orange    Qcfion  99,860 

Palo    Alto    1067  798  1,668  641 

P?«f<i«"a     '116  445  96,030 

Piedmont     143390  148,130 

Pomona    190712  67  090 

Redwood   City    1|0.712  ^^ 

Richmond    232  640  184,244 

Riverside     292742  464,475 

Sacramento     M7'215  201,385 

San    Bernardino    i  |s9712  984  499 

San    Diego.    6358  729  3,850,808 

San  Francisco    m'rso  75,000 

San    Gabriel    -(i^'seo  204  370 

San   .lose    iAVi  59  971 

San    Leandro     125680  141,905 

San  Mateo   28800  19,100 

San  Rafael    iisv-io  304,896 

Santa    A.ia    216308  332,245 

Santa   Barbara    46Q190  882,890 

Santa    Monica    ino'625  101,970 

South   Gate    ; c^iT?  15  730 

South   San   Francisco    242285  221,044 

Stockton     og'ooS  120,195 

Torrance    I'tOi  12,440 

Vallejo     211100  236,945 

Venice     gj'ggg  47,311 

Ventura    45  750  50 

Vernon     60'915  119,795 

"^^'''Total  ■;.■.' :'..';^'' •'•■•••  ?29,889:858  $34,391,470 

IDAHO:        ■    ■  $39,768  $26,360 

Boise     * 

N?EVADA:  ,,,  g-g  $46,650 

Reno     *     ' 

OREGON  Sl'iiso  $110,770 

Astoria     *    88  150  57,600 

Eugene     .  .  .  . 48'l73  34,662 

Klamath    Falls    19680  30,000 

La  Grande 9  iis'340  1,672,145 

Portla.id     "'    oi'20o  56,600 

^'"^'^Tot'aV '.■.■.■::.■:;•  ••••■••  ?2,419;673  $1,961,777 

UTAH:  $12,500  $19,200 

Logan    ••  163,800  93,625 

Ogden     ^6  000  20,500 

Provo     332  354  626,650 

Salt  Lake  City    ••  $544',654  $659,975 

WASHINGTON:'  '  '  53  j23,947 

Bellmgham     98  973  87,723 

Everett     is'siO  37,550 

Hoquiam     1902  415  1,147,805 

Seattle     158475  181,063 

Spokane     482'750  336,241 

Taooma     34417  25,940 

Vancouver     ,'915  1,635 

Walla    Walla     38'l80  175,650 

Yakima    ,2  74o!788  $  2,017,554 

G?and   Total, "  7-9-  Cities  |35;903;503  $39,252,988 
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Building  News  Section 


APARTMENTS 


e'ontraii   Awarded. 

Al'AUT.MENTS  Cost,  $18,925 

SAX  KKANCISCO.     Guerrero  Street. 
Three-story    and    basement    frame    apt. 

building. 
Owner — W.  E.  &  Margaret  J.  Burns. 
AiLliitect — None, 
iiintrai  tor— Law-ton   &  Vezey,   357   12th 

St.,   Oakland. 


"ontract   Awarolcd. 

.Vi'AUTME.NTS   (3)  Cost,   $18,925   ea. 

SAN    FKANCIBfO.    Cuerrtro    Street. 
Three  3-story  and  basement  frame  apt. 

buildings. 
Owner — George   H.    &    Catherine    New- 

som.    :;00   Guerrero   St.,   S.   F. 
Architect — Noa«, 
Contractor — Lawton  &  Vezey,  357  12th 

St.,  Oakland. 


To  Be  Done  By  Day's  Labor. 

APTS.  &  GARAGES  Cost,  J40,000 

SAN    FRANCISCO,    SE    22iid    Ave.    and 

Cabrillo. 
Three-story  and  basement  frame  brick 

veneer    apartment    house;    12     two 

and   three-room     apts.   and  garage 

with   tile   roof). 
Owner — M.  P.  Storheim,  201  Caselli  Ave 

San  Francisco. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 

San  Francisco. 


Owner    to    Take    Figures,    Plans    to    be 

Completed  This  Week. 
APARTMENTS  Cost,  $60,000 

SAN     FRANCISCO,     SW     Dolores     and 

Clipper  Ste. 
Three-story   and   basement,    frame   and 

brick  veneer  apt.  house   (15  3-  and 

4-room   apts. J. 
Owner — Ernest     Johnson,     J  124     Cortez, 

Burlingame,    Calif. 
Architect — Baumann  &  Jose,  251  Kcar- 

i.y   St.,   ^.   !•'. 

Contract  Awaraea. 

APARTMENT.^  Cost,  $28,0 JO 

SAN  FRANCISCO,  15th  Ave.  and  Geary. 

Three-story  ana  basement  frame  ((i) 
apartment   omg. 

Owner — James  uppenlieimer,  3055  Pa- 
cific Ave.,  S.   if. 

Architect — N.  W.  Mohr,  t'10.'.  20th  St., 
San  Francisco. 

Contractor — R.  Miller,  5637  California 
St.,    S.    P. 


Pub-Figures   Being   Taken. 
APARTMENTS  Cost,    $750,000 

OAKLAND,   Alameda  Co.,   Cal.     Facing 

Lake   Merritt     between     Alice   and 

Jackson   Sts. 
Twelve-story  Class  A   apartment  bldg. 

(20  apts.,   7-rooms  each). 
Owner — George  Jamieson. 
Architect  —  Maury  I.  DIggs,   19th  and 

Telegraph  Ave.,   Oakland. 
Bids  are  being  taken  on  all  portions 
cf  the  work. 


Sheet    Metal    and      Fixtures     Contracts 

Awarded. 
APARTMENTS  Cost,   $55,000 

SAN    FRANCISCO,    SW    Van    Ness    Ave. 

and    Larch    Street. 
Six-story      reinforced     concrete     apart- 
ments   (30  apts.). 
Owner  —   J.    Greenbacli,    185    Stevenson 

St.,  San  Francisco. 
Architect — J.   Hladik,   Monadnock  Bldg. 

San    Francisco. 
8«eani    Heat   and    Sheet   Metal  —   Atlas 

Heating  &   Ventilating  Co.,   557   4th 

St.,   San    Francisco. 
Fixtures — Concealo  Fixture  Co.,  1343  E- 

12th  St..  Oakland. 
Contracts  previously  let  are:  Plumb- 
ing to  E.  V.  Lacey,  180  Jessie  St.,  S.  F. 
Millwork  to  Acme  Planing  Mill  Co., 
1899  Bryant  St.,  S.  F.  Concrete  work 
to  Mission  Concrete  Co. ,180  Jessie  St., 
Sub-figures  are  being  taken  on  other 
portions  of  the  work. 


Plans    Being   Prepared. 

APARTMENTS  Cost     $ 

SAN  FRANCISCO     Twentieth  &  Church 

Streets. 
Three-story    frame    and    stucco    apart- 
ment building  (15  2-room  apts). 
Owner — Withheld. 
Architect — None. 

Contractor — W.  L.  Schmolle.  Russ  Bldg., 
San  Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,    $37,600 

SAN    FRANCISCO,    NW    Fulton    St.    & 

24th  Ave. 
Three-story   and  basement  frame  apts. 
Owner — Herman   D.    &    Belle    Frieberg, 

307   Bartlett  .St.,   San   Francisco. 
Contractor — The  Albertson   Realty   Co., 

Hearst    Bldg.,    San   Francisco. 


Wt 


Plans    to    be    Completed    This 
Owner  to  Take  Figures. 

APARTMENTS  Cost,  $75,000 

SAN  FRANCISCO,  SW  Bay  and  Gough 
Sts. 

Three-story  and  basement  frame  and 
brick  veneer  apt.  bldg.  (18  3-  and 
4-room   apts.). 

Owner— Chas.    Johnson. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,   S.   F. 

Steel  Contract  Awarded — Plans  Being 
Completed. 

APARTMENTS  Cost,   $— 

SAN  FRANCISCO,  NW  Sacramento  and 
Mason  Sts. 

Eight-story  Class  A  apartment  build- 
ing, 106x150,  pressed  brick  and 
terra    cotta    exterior. 

Owner— Eugene   Fritz. 

Architect  —  E.   E.   Young,   251   Kearny 
St.,    San    Francisco. 
Steel  awarded  to  Central  Iron  Works 


MODESTO,  Stanislaus  Co.,  Cal. — 
Russell  &  Russell,  Modesto,  at  approx. 
$15,00u  have  contract  to  erect  two- 
story  frame  and  stucco  eight  3-room 
apartments  in  N  St.  near  11th  for  R.  S. 
Marshall,   131   Park   St.,   Modesto. 


Material  of  Merit 

DOORS 

Flredoors,  Freight  Elevator, 
Garage  and  Warehouse  Doors. 
Pold-up-Dors,  11-co-dors,  Cobald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The   fireproof,    ventilated    non- 
slipping  flooring.  —  Irving  Iron 
Works  Co. 
LIGNI  SALTOR 
Best  Wood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFORNIA  STREET 

Sutter  5907  San  Francisco 


Owner  to  Take  Segreglated  Figfures 
This    Week. 

APARTMENTS  Cost,  $50,000 

SAN  FRANCISCO.  Shrader  and  Fell 
Streets. 

Three-story  and  basement  frame  and 
brick  veneer  apartment  building, 
(twelve  2  and  3-room  apts.) 

Owner — o.  M.  Oyen,  67  Carmel  St.,  San 
Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,   San   Francisco. 


Owner    Taking   Segregated   Figures. 

APARTMENTS  Cost,  $125,000 

SAN  FRANCISCO.  Post  St.  between 
Hyde  and  Larkin  Sts. 

Si.\-stury  reinforced  concrete  apart- 
ment house  containing  48  2  and  3- 
room   apts. 

Owner  —  Louis  Stoff,  1035  Sutter  St., 
San    Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny St.,  San  Francisco. 


RENO,  Nevada — Butler  Apartments 
in  University  Ave.  suffers  $20,000  fire 
loss.     Repairs  will  be  made  at  once. 


Contracts   Awarded. 

APARTMENTS  Cost,  $75,000 

SAN   FRAiN  CISCO.     E     Hyde     St.,     bet. 

Greenwich  and  Lombard  Sts. 
Six-story  steel  frame  apartment  build- 
ing   (1   apt.   to   each   floor). 
Owner — Frank  B.  Lorigan. 
Architect — C.    A.    Meussdorffer.      Hum- 
boldt Bank  Bldg.,  S.  F. 
Bids    and    awards    are    as    follows: 
General — J.    Martinelli,    180    Jessie    St., 

S.    F.     (awarded)     $36,944 

Wm.    Martin     37,337 

G.    P.    W.    Jensen    37.898 

Buschke    &    Brown    40,500 

Grace   &  Bernieri    40,978 

Moore  &  Madsen   42,842 

K.  J.  H.  Forbes    43,127 

Robert    Trost    43,3SU 

Steel — Western   Iron    Works,    141   Beale 

St.,   S.    F.    (awarded)    $5,960 

Judson   Mfg.    Co 6,153 

Pacific   Rolling   Mill   Co 6,160 

Ralston   Iron    w'orks    6,266 

Schrader    Iron    Works     6,278 

Mortesen    Construction  Co 6,490 

Plastering — Carroll  &  O'Brien,  180  Jes- 
sie St.,  s.  F.  (awarded)   $8,500 

Dietlin  &  Cordes    8,734 

A.    Knowles     8,745 

E.    E.    Valentino    9,172 

Leonard    Bosch    10,210 

MacGruer   &   Simpson    11,839 

Klectrlieal    Work — Watts    Electric    Co., 
38a   4th   St.,   S.  F.    (awarded)    ..$2,290 

National    Elea     Co ■  2,360 

Central    Elec.    Co.    ; 2,410 

Atlas  Elec.  Co 2,456 

California   Elec.    Co 2,700 

Standard    Elec.    Co 2,914 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  Frank  M.  Tyler,  634  S. 
Western  Ave.,  is  preparing  preliminary 
plans  for  4-story  and  basement  brick 
apartment  building  on  60-ft.  lot  on 
Mariposa  Ave.  north  of  8th  St.  for  The 
Alpha  Bldg.  &  Invst.  Co.,  234  Western 
Bldg.,  6th  St.  and  Western  Ave.  Four 
6-room,  four  5-room,  and  eight  4-room 
apartments,  20  baths;  laundry  equip- 
ment, lockers  and  maids'  rooms  in 
basement;  2  elevators,  automatic  re- 
frigerating system,  steam  heating,  ven- 
tilating system.  Financing  has  been 
arranged  and  construction  will  start 
when  working  drawings  are  completed. 


OAKLAND,  Alameda  Co.,  Cal. — Al- 
though no  definite  plans  have  been 
formulated,  L.  B.  Hoge  of  Oakland  is 
contemplating  the  erection  of  a  modern 
apartment  building  on  Lakeshore  Ave. 
and  Lake  Park,  at  an  approximate  cost 
of  $100,000. 

Further  report  will  be  given  at  a 
later   date. 
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BONDS 


SOUTH  SAN  FRANCISCO,  San  Mateo 
Co.,  Cal. — Bond  election  is  proposed 
to  finance  additional  school  facilities; 
Improvements  will  include  one  new 
school;  erection  of  combined  manual 
training-  and  gymnasium  building  with 
domestic  science  quarters  on  2nd  floor 
the  quarters  in  the  present  school  be- 
ing occupied  by  these  departments  to 
be  remodeled  for  class  rooms. 


SANTA  PAULA,  Ventura  Co.,  Cal.— 
Santa  Paula  grammar  school  dlst.  af- 
firmed $225,000  bond  isspe  at  election 
rtec.  2.  $200,000  will  be  used  for  new 
schools  and  equip. 

ELSINORE,  Riverside  Co.,  Cal.  — 
Elsinore  bd.  trus.  advocate  bond  elec- 
tion to  provide  funds  for  enlarging 
grammar  school. 

PAL.O  ALTO,  Santa  Clara  Co.,  Cal.-— 
City  Engineer  J.  F.  Byxbee  Jr.  and 
Health  Officer  Louis  Olsen  have  been 
appointed  a  committee  to  secure  pre- 
liminary estimates  of  cost  and  plans 
for  a  new  city  hall,  police  station  and 
jail  building.  It  is  probable  that  a 
bond  election  will  be  called  to  finance 
the  structure. 

SAN  PABLO,  Contra  Costa  Co.,  Cal. 
—San  Pablo  School  District  defeats 
bond  issue  for  $15,000  to  finance  con- 
struction of  3-classroom  addition  to 
prese.it  school.  Issue  failed  by  three 
votes.  Preliminary  plans  for  proposed 
addition  have  been  prepared  by  Archi- 
tects Louis  S.  Stone,  357  12lh  St.,  Oak- 
land and  Hutchison  &  Mills,  1214  Web- 
Eter  St.,  Oakland.  Another  election  is 
probable. 


CEVBCHES 


Working;  Drawings  Being  Completed. 
Ready   for   Figures   Next   Week. 

CHURCH  Cost,    $40,000 

DALY  CITY,  San  Mateo  Co.,  Cal.  Wel- 
lington   Ave.    and    Mission    St. 

One-story  reinforced  concrete  church, 
(400  seats.). 

Owner — Roman   Catholic   Archbishop. 

Architect — C.  H.  Jensen,  Santa  Fe  BWg., 
San  Francisco. 


LOS  ANGELES,  Cal.— Archts.  S.  Til- 
den  Norton  and  Frederick  H.  Wallis. 
716  S  Spring  St.  are  preparing  working 
plans  for  a  3-story  and  basement  syna- 
gogue, at  4th  St.  and  New  Hampshire 
Ave.,  for  Sinai  Congregation.  Dr.  Mayer 
Winkler,  Rabbi;  auditorium  and  bal- 
cony to  seat  about  1400,  Sunday  school 
assembly  hall  seating  450,  classrms., 
social  hall,  toilets,  library,  foyer,  etc., 
120x150  ft.,  brick,  plas.  and  art  stone 
facing,  comp.  rfg.,  steam  htg.,  cem. 
tiled  and  hdwd  fls.,  are  glass,  pipe  ;-r- 
gan,  Summerbell  or  steel  trusses,  pine 
and  hardwood. 

SANTA  ROSA,  Sonoma  Co.,  Cal.-— 
C-T-istian  Church  will  appoint  commit- 
tee at  once  to  campaign  for  funds  to 
finance  construction  of  $100,000  edi- 
fice in  Ross  St;  will  have  60-ft-.,^f',°"^n 
age  with  depth,  150-ft.  and  L  CO 
by  75-ft.  in  rear,  facing  Rose  Court. 
Rear  wi  iK  will  contain  gymnasium, 
locker  and  bath  rooms,  Sunday  school 
and  social  roms.  George  N.  Lane  is 
chairman   of  the  building  construction. 

TULARE,  Tulare  Co..  Cal.— Work 
will  be  started  early  in  January,  192o, 
on  proposed  $30,000'  Catholic  church 
building;  will  be  Mission  type;  con- 
crete   block    construction. 


FACTORIES  &  WAREHOUSES 


Bids  Opened  and  Taken  Under  Advise- 
ment. 

SHOP    BLDGS.  Cost,    $ 

NAMPA,    Idaho.  ^    .    , 

Group  of  17  one-story  steel,  brick,  con- 
crete, hollow  tile,  wood  and  cor- 
rugated iron  car  repair  shop  build- 

Owner  —  Pacific  Fruit  Express  Co., 
Southern    Pacific   BIdg.,   S.   P. 

Engineer — Eng.  Dept.   of  Owner,   Room 
240   Southern   Pacific  Bldg.,   S.   F. 
Because  of  the  large  number  of  bids 

received,   it  will   be   impossible   for  the 

company   to   give   a   report   for   two   or 

three  days. 


Architect — Geo.  H.  Wiermeyer,  57  Post 

St.,   San  Francisco. 
Kooflng — J.  W.  Bender  Roofing  &  Pav- 
ing  Co.,   Monadnock    Bldg.,   S.   F. 
Sheet  .Metal — Stelline  &  Smith  Co.,  4057 

18th  St.,  S.  F. 
Steel  SaKh — U.  S.  Metal  Products  Co., 
Rialto  Bldg.,  S.  F. 
Sub-contracts  previously  awarded 
are:  Concrete  work  awarded  to  R.  J. 
H.  Forbes,  Monadnock  Bldg.  Plumb- 
ing to  Geo.  Rehn,  1979  Mission  St.,  San 
Francisco. 

Sub-figures  are  being  taken  on  other 
portions   of   the   work. 


Bids    Rejected — ^Low    Bidders     to     Re- 
figure. 

CHURCH  Cost,  $55,000 

SAN  LEANDRO,  Alameda  Co.,  Cal.  San 
Leandro. 

Two-story     Gothic     style     frame     and 
stucco  church  building. 

Owner  —  First     Presbyterian     Church, 
San  Leandro,  Cal. 

Architect— Rollin   S.   &  Paul  V.   Tuttle, 
363   17th  St.,  Oakland. 
Bids   are   being   taken   for  a   general 

contract. 

The  two  lowest  bidders  will  be  asked 

to  submit  propositions  on  revised  plans 

PETALUMA,  Sonoma  Co.,  Cal. — Site 
has  been  purchased  in  Western  Avenue 
for  proposed  new  Jewish  Temple;  prop- 
erty is  90  by  150-ft.  Those  financing 
purchase  included:  M.  Lerer,  M.  Gold- 
man P.  Kael,  A.  Boustein,  M.  Podvitz, 
L.  Munchin,  M.  Rosin,  D.  Pipchitz  and 
M.  Barlos. 


"MacArthur  For  Piles" 

STBAIGHT  SHAFT  C0M1»EESSED  CONCRETE  PILE 
PEDESTAX  COMPRESSED  CONCRETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3549  


Contract  Awarded  —  Sub-bids  To  Be 
Taken   Shortly. 

FACTORY  Approx.  $10,000 

OAKLAND,  Alameda  Co.,  Cal.  976  28th 
Street. 

Two-story  reinforced  concrete   factory. 

Owner — California  Towel   Co.,  Oakland. 

Designer — R.  W.  White,  28th  &  Filbert 
Sts.,  Oakland. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,   San   Francisco. 


Contract  Awarded. 

FACTORY  Cost,    $2o,000 

BERKELEY,  Alameda  Co.,  Cal.,  San 
Pablo  Ave.  near  University  Ave. 

One-story  and  mezz.  concrete  hollow 
tile,  wood  roof,  class  "C"  paint  and 
varnish    factory.  »  .„  ,.  r,. 

0„,ner— Furch  &  Nelson,  79  12th  Street, 

Arcl^tl^ct— John    Carson,     50    Tosemite 

Contract  was  awarded  to  Coast  Con- 
struction  Co.,    Crocker   Bldg.,    S.    i. 

Plans   Complete.  ,    „.„ 

WAREHOUSE  Cost,    $20,000 

OAKLAND,    Alameda    Co.,    Cal.,    Ft.    or 

Webster    St.    near    Webster    Street 

Bridge. 
One-story    frame   warehouse 
Owner    —   Webster    Street   Wharf    Co., 

Oakland.  „ 

Architect— Willis  Lowe,  681  Market  St. 

San   Francisco. 

Sub-Contracts  Awarded. 

FACTORY  Cost.    $bO,OUU 

SAN   FRANCISCO,  NE   Keith  and   Don- 

ner  Street.  ,      ^     .   _„ 

One-story    reinforced    concrete    factory 

approx.    100x300.      . 
Owner— Pacific    Elexitric    Mfg.    Co.,    827 

Folsom   St.,   San  Francisco. 


Sub-Bids   Being   Taken. 

ADDITION  Cost.   $10,000 

SAN  FRANCISCO,   N  Minna  175   E   4th. 

Addition  for  furniture  stock   room. 

Owner — M.  L.  Moss,  1275  California  St. 
San    Francisco. 

Architect — R.  W.  Jenkins,  243  Dlamc.d 
St.,   San   Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,  San  Francisco. 

Heady  For  Figures  In  Two  Or  Three 
Weeks. 

WAREHOUSE  Cost,  $250,000 

SAN  FHA.V CISCO,  16th,  17th,  DeHaro 
and  Carolina  Sts. 

Two-story  steel  and  concrete  factory 
and    warehouse    200x400. 

Owner — John  A.  Itoebling  Sons  Oo.  of 
Calif.,   646   Folsom   St.,   S.   F. 

Architect — Frederick  W.  Quandt,  Hum- 
boldt Bank  Bldg.,   S.  F. 


Sub-Contracts  Awarded  on  Steel  Sash, 
Lumber,  Rock,  Sand  and  Steel 
Column  Forms. — Bids  Being  Taken 
on   Otiier  Portions   of   Work. 

WAREHOUSE  Cost,    $120,000 

SAN  FRANCISCO.  Bryant  St.,  bet.  7th 
and   8th   Sts. 

Four-story  reinforced  concrete  whole- 
sale   plumbing   warehouse. 

Owner — P.    E.    OHair,    857    Mission    St., 
San  Francisco. 

Architect — R.  W.  Jenkins,  243  Diamond 
St.,    San    Francisco. 

Engineer — Russell  &  Ellison,  369  Pine 
St.,   San   Francisco. 

Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,    San   Francisco. 
Sub-contracts    were   awarded   as   fol- 
lows: 

Steel  SasU — Michel  &  Pfeffer,  1425  Har- 
rison  St.,    San   Francisco. 

Iiiuuber  —  Loop  Lumber  Co.,  Central 
Basin,    San    Francisco. 

Itock  and  Sand — Pacific  Gravel  Co.,  451 
Shotwell    St.,    San    Francisco. 

Steel    Column    Forms    —    Des    Lauriers 
Metal    Products    Co.,    Inc.,    613    21st 
St.,  Oakland. 
Sub-figures  are  being  taken  for  elec- 
trical   work,    glass,    elevator,      roofing, 
steel    rolling    doors    and    sheet    metal 

work. 


VENTURA,  Ventura  Co.,  Cal. — Daane 
&  Orr,  Ventura  Ave.,  have  purchased 
property  at  cor.  Olive  and  Main  Sts.  as 
site  for  new  grain  warehouse. 


KING^S 
ORIENTAL 
STUCCO 

Uniforaa  Color  and  Tcortu* 
Wmtervrttot,  Dnrablo 

Manufaotured  by 
J.  B.  IJNG  &  CO. 

NEW  TORK 

Send   for  Color  Card 

Pacific  Coast  Sales  Aeant 

490   Bumslde   St.,   PorUand 

llEl-Et  Ulsslon  St,  San  Franclsoo 
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ms  B«inK  Kieurcd. 
ILIUNCJS  Cost,     »1LM),000 

'  IIAMKNTO.      Snciameiito      Co.,    Cal. 

I61I1  and   North  c  Sts. 
'  't  on*'-.story   rvlnforcod  foiuTote  and 

Nrick    vfiK'cr      ti'itninal      htiildines 

(.'tool  s;iHh  and  stool  rolline  iloois). 
nor — Saoramonto  ric.iluoo  Toiniln.il. 
•  hitocl — Dean    &    Iloan,    City    LiWraiy 

Uldg..   Sacrnmonlo. 


.SAN  FRANCISCO.  Cal— The  follow- 
t'lir  bids  were  recoivcd  on  Dec.  4  by  the 
'    ■  ii"d   of   State    Harbor   Coniiiii.ssloners 

:    the  construction  of  a  two-story  re- 
-■rcod    concrete    terminal    warehouse 

iilding  to  he  creeled  at  China  Basin 
11.1  for  Pier  No.  50  with  adjacent  bulk- 
h.-.id  wharf  to  be  constructed  of  creo- 
sotod  piles  and  timl>er,  concrete  piles 
with  concrete  deck.  600.\-100  feet.  Frank 
G.  White,  Ferry  BIdg.,  Is  State  Harbor 
Engineer.  Bids  were  taken  under  ad- 
visement  until   December   11th. 

Terminal  AVarehonne 
K.  E.   Parker  Co..   Clunfe   Bldg., 

San  Francisco $315. D.")!! 

Clinton    Constr.   Co..    S.    F 321, 900 

Hayes-Oser   Co..   S.    F 331,700 

James  L.  JIcLaughlin,  S.  F 333,990 

MacDonald  &  Kahn.  S.  F 335,490 

Vukicevlch  &  BagRC,  S.  F 343.873 

Monson   Bros.,  S.   F 346,730 

Mahony  Bros.,  i5.  F 385.444 

Anton  Johnson.  Los  Angeles...    388,000 

Pier    No.    50    nnd    Wharf 
Clinton  Constr.  Co..  923  Folsom 

St.,    San    Francisco $587,000 

Healy-Tibbitts  Constr.  Co.,  S.  F.   623,200 
San  Francisco  Bridere  Co.,  S.  F.  647,000 

Tibbltts  Constr.  Co.,  S.  F 657,420 

A.    W.   Kitchen    Co.,    S.    P 659,970 

L.   F.    Youd.ill.   Stockton 670.000 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
Jan.  5.  bids  will  be  rec.  by  L.  A.  bd. 
super,  for  4-story  fireproof  storehouse, 
60.\120  ft.,  near  Lincoln  Park.  Cert,  chk 
or  bond  10%.  Plans  and  spec,  on  file 
in  mechanical  dept..  10th  floor,  Hall  of 
Records.  Relnf.  cone,  frame  and  fl.  and 
arf.  slabs,  comp.  rtg..  hoi.  tile  partit., 
sprinkling   sys.,    elevator. 


POMONA,  L.  A.  Co.,  Cal. — W.  E.  Bart- 
lett,  Pomona,  has  cont.  for  1-story  and 
part  2-story  laundry,  at  Palomares  and 
Commercial  Sts.,  Pomona,  for  the 
Southern  Service  Co.,  J.  Lee  Cathcart, 
pros:  brick  9GxlS2  ft.,  steel  frame, 
comp.  rfg..  sawtooth  rf.  constr.,  cam. 
and  hardwd.  fls..  steel  sash,  pine  trim, 
wire  and  plate  glass.  Plans  by  Austin 
Co.  of  California,  777  B  Washington 
St.,  Los  Angeles. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— Architects  Jeffery  &  Schaefer.  1104 
Kerckhoff  Bldg.,  are  preparing  plans 
for  a  one-story  warehouse  at  Mateo  and 
Palmento  Sts.  for  Bakersfleld-Los  An- 
geles Fast  Freight  Co..  G.  M.  Duntley. 
president;  43.000  sq.  ft.  floor  space, 
brick  and  reinforced  concrete  construc- 
tion, brick  facing,  composition  roofing, 
steel  or  Summerbell  roof  trusses,  ce- 
ment floors,  skylights,  wire  and  plate 
glass,  sprinkler  system,  loading  plat- 
form. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— Architects  Morgan.  Walls  &  Clements, 
1124  Van  Nuys  BIdg.,  are  preparing 
working  drawings  for  three-story  and 
basement  Class  A  factory  building,  200 
.\200  ft.,  on  Date  St.,  north  of  Macy  St., 
for  Los  Angeles  Pressed  Brick  Co., 
Frost  Eldg.,  to  replace  plant  recently 
destroyed  by  fire.  It  will  be  designed 
to  carry  2  additional  stories.  Rein- 
forced concrete  construction,  brick 
filler  walls,  composition  roof,  freight 
elevators,  hoisting  and  conveying  ma- 
chinery. There  will  also  be  several 
one-story  steel  frame  and  corrugated 
Iron  buildings.  Work  to  start  within 
60    days. 


jvZUSA,  Los  Angeles  Co.,  Cal. — Theron 
W;~lker  Engineering  &  Construction  Co. 
614  Spreckels  Bldg.,  714  S.  Hill  St.,  Los 
Angeles,  has  prepared  plans  and  will 
build  factory  group  at  Azusa  tor  Para- 
mount Motors  Corp.  Group  consists  of 
two  1%-story  plants,  each  90x300  ft.. 
and  1-story  administration  building,  50 
x60  ft.  Cost,  $110,500.  The  1st  unit,  on 
which  work  "will  be  started  at  once,  will 
be  80x90  ft.  and  cost  about  $17,000. 
Brick  construct  ion,  composition  roofing, 
wood  trusses,  metal  windows,  concrete 
floor. 


VANCOCVER.  H.  C— Caiiilann  Tim- 
ber Co.  win  construct  export  mill,  first 
unit  of  which  will  cost  $400,000  with 
ultimate    expenditure    of    $1,000,000. 


LOS  ANGELES,  Cal— Macdonald  & 
Kahn.  535  S  Sjirlng  St..  have  contract 
on  percentage  basis  for  3-8tory  and 
basement  class  A  factory  bldg.,  200x200 
ft.,  on  Date  St..  n  of  Macy  St.,  for  Los 
Angreles  Pressed  Rrlck  Co.,  Frost  Bldg., 
to  replace  plant  recenllv  destroyed  by 
fire.  It  will  be  designed  to  carry  two 
additional  stories.  Relnf.  cone,  constr., 
brick  filler  walls,  comp.  rf.,  freight 
elevator,  hoisting  and  conveying  ma- 
chinery. There  will  also  be  several 
1 -story  steel  frame  and  oorru.  Iron 
bidgs.  Work  will  be  started  at  once 
nnd  win  be  completed  in  60  days.  Mor- 
gan, Walls  &  Clements.  1124  Van  Nuys 
Bldg.,  archts.  About  $200,000. 


LO.=!  ANGELES,  Cal.— Archts.  .=(.  Til- 
den  Norton  and  Frederick  H.  Wallis, 
716  S  Spring  St..  arc  taking  bids  for 
p  2-storv  warehouse  on  Ave.  21,  near 
?Inmboldt  St..  for  William  Gottschalk: 
."^OxlSB  ft.,  iirirk.  press,  hr.  facing,  comp 
rfg..  com.  and  factory  pine  fls..  sky- 
lights, steel  sash,  fireproof  doors, 
ramps. 


LOS  ANGELES.  Lns  Angeles  Co..  Cal. 
^-Architects  Morg.Tn.  Walls  &  Clements. 
1124  Van  Nuys  Bldg..  are  preparing 
nians  for  a  one-story  shirt  factory  at 
the  northwest  corner  of  Seward  and 
■Romaine  Sts.  for  Marion  R.  Gray  Co. 
Dimensions.  91x173  ft..  brick  walls, 
stucco  evterior.  steel  sash,  composition 
roofing,  metal  skylights.  A  two-storv 
building,  50x173  ft.,  will  be  erected 
later. 


^VILMINGTON.  Los  Angeles  Co..  Cal. 
— The  Latin-.A.merican  Fruit  &  Steam- 
••hip  Corp..  Mr.  Kane,  engineer.  1215-18 
Hibernian  Bldg.,  Los  Angeles,  has  had 
sketches  prepared  for  cold  storage 
warehouse  with  nre-cooling  plant  and 
s^onvevors  on  site  at  Wilmington  not 
yet  selected. 


STOCKTON.  San  .Toanuin  Co.,  Cal. — 
Graham  l=:ros..  manufacturers  of  auto 
trucks,  with  headquarters  at  Evans- 
ville.  Tnd..  has  secured  option  on  plant 
of  Krover  Motors  Comp.Tnv  in  Cherokee 
Lane.  Stockton,  and  plans  to  install 
equipment  suitable  for  manufactu'-e  of 
their  products.  The  plruit  will  he  the 
Pacific  Coast  assemblying  unit  for  the 
company. 

TULARE.  Tulare  Co..  Cal. — Tulare 
Board  of  Trade  is  furthering  plans  to 
finance  construction  of  one  of  the 
largest    cotton    gins   in    the   valley. 


LOS  ANGELES.  Cal.— Until  2  p.  m., 
.Tan.  5.  bids  will  be  rec.  by  L.  A.  county 
superv.  for  4-story  fireproof  ware- 
house. 60x120  ft.,  at  Mission  Rd.  and 
Alhambra  Ave.  Plans  and  spec,  obtain- 
able from  mech.  dept..  10th  floor.  Hall 
of  Records.  Separate  bids  will  be  rec. 
for  general,  plumbing  and  steam  heat- 
ing, including  aut.  sprinkler  sys.,  and 
refrigerating  plant.  Cert,  or  cash.  chk. 
or  bond.  lO^^.  L.  E.  Lampton,  elk.  Reinf 
cone,  frame  and  fl.  and  rf.  slabs,  comp. 
rfg.,  hoi.  tile  partit,.  elevator,  steam 
htg.,  sprinkler  sys.,  refrigeration  plant. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Exchange) 
loss  MARKKT  8T. 

Phone  M&rket  891     San  Francisco 


FLATS 


To   Be   Done  By  Day's  Work. 

FLAT  BLDG.  Cost,   $12,000 

SA  NFRANCISCO,  18th  Ave.  and  Lin- 
coln  Way. 

Two-story  and  basement  frame  (4 
flats)   flat   building. 

Owner— G.  Hunseth,  1742  Waller  St., 
San   Francisco. 


To  Be  Done  By  Day's  Work. 

FLATS  Cost,  $12,000 

SAN  FRANCISCO,  NW  Mission  and  Leo 
Streets.  ' 

Three-story  and  basement  frame  (4) 
flats. 

Owner — Andrew  G.  Ghiotto,  250  Lon- 
don   St.,    San    Francisco. 


Contract   Awarded. 

FLATS  Cost,    $12,000 

O.MCLAND.  Alameda  Co.,  Cal.     SE  18th 

St..    100   E   7th   Avenue. 
One-storv    ]G-room    (8)    flats. 
Owner— A.  W.  Meyer,  1636  Franklin  St. 

Oakland. 
.Architect — None. 
Contractor — California    Builders,      1636 

Franklin,  Oakland. 


.Segregated    Bids    Being   Taken. 
PT.ATS  &  GARAGES  Cost.  $15,000 

SAN    FRANCISCO.       Seventeenth    Ave., 

bet.   Cabrlllo   and  . — . 

Two-story    and    basement      frame      and 

brick  veneer  flat  building  with   tile 

roof  (2  6-room  flats  and  garages). 
Owner — Withheld. 
.4rchitect — C.   O.   Clausen,   Hearst  Bldg., 

San   Francisco. 


To   De   Done  By  Day's   Work. 

FLATS  Cost,  $12,000 

SAN  FRANCISCO.      W  18th  Ave.,  225  S 

Lincoln    Way. 
Two-story   and    basement      frame      (4) 

flats. 
Owner — G.  Hunseth,  1742  Waller  Street, 

San   Francisco. 
Architect — None. 


Contract  Awarded. 

PLATS    (2)  Cost.    $8000  each 

SAN  FRANCISCO.     N  Green   125  &  150 

B  Octavia   St. 
Two  2-story  and   basement  frame  flats 

2   fl.its   In   each   building). 
Owner — H.  W.  Hind.  1026  Masonic  Ave. 

San    Francisco. 
Architect — W.      P.      Hind,      711    Hearst 

Bldg.,  S.  F. 
Contractor — Hind      Building     Co.,      711 

Hearst  Bldg.,  S.  P. 


GARAGES 


Plans  Complete — Bids  To  Be  Taken  In 
Two  Weeks. 

FOUNDATION   WORK  Cost,    $60,000 

SAN  FRANCISCO,  SW  Powell  and  Sac- 
ramento   Sts. 

Addition  of  2  and  3-story  reinforced 
concrete  garage,  stores  and  turk- 
ish  baths,   to  hotel. 

Owner — Fairmont    Hotel    Co. 

Architect — Sisson    &    Karstensen. 

Engineer — Ellison  &  Russell,  712  Paci- 
fic Bldg.,   S.  F. 


MADERA,  Madera  Co.,  Cal. — Miller 
&  Little,  Madera,  at  $1176  awarded  con- 
tract by  county  supervisors  to  erect 
garage  building  at  county  hospital 
grounds. 


Contract  Awarded. 

GARAGE  Cost,     $46,000 

SAN  FRANCISCO,  SE  Drumm  &  Sacra- 
mento. 

Two-story   reinforced  concrete  garage. 

Owner — Drumm  Street  Garage  Co. 

Architect — John  H.  Powers  and  John 
N  Ahnden,  460  Montgomery  St.,  San 
Francisco. 

Contractor — Cahill  Bros.,  Sharon  Bldg. 
San  Francisco. 


Contract  Awarded. 

GARAGE  Cost,  $15,000 

SAN  FRANCISCO..    Jackson  and  Mason 

Streets. 
TTVo-story      and      basement      concrete 

public    garage    building. 
Owner — Joseph  Pasqualetti,  785  Market 

St.,   San    Francisco. 
Architect — None. 
Contractor — American  Concrete  Co.,  785 

Market  St.,  San  Francisco. 


IS 

^fni^r  ^^'"^  ^^"'^"-  cost,  sioooo 

SACRAMENTO,    Sacramento    Co.,    Caiu., 

20th  and  I  Sts. 
One-story   brick   garage    '''"''J'"^- -o,  j„ 
Owner   —   Chas.  Mabrey,  Ochsner   Bldg., 

Sacramento. 

ContractoV—    Chas.    Mabrey,    Ochsner 
Bldg.,  Sacramento. 


BUILDING    AND    BNGINBERINa    NEWS        ^^'^'^^^y-  ^^"'"^^■-  ^'-   "" 


LOS  ANGELES,  Cal.— Archt.  Richard 
D  King  .519  Van  Nuys  Bldg..  is  re- 
vising working  plans  for  a  1-story  and 
part  2-story  class  A  garage  and  loft 
bldg  at  n.w.  cor.  14th  and  Birch  Sts., 
for  Coca  Cola  Bottling  &  Distrll^uting 
Co  1334  S  Central  Ave..  90x149  ft., 
reinf.  cone,  constr.,  comp.  rtg..  cem. 
and  factory  maple  floors  skylights, 
freight  elevator,  steel  rolling  doors, 
pine   trim,   press,   brick. 


GOVERNMENT  WORK 
AND  SUPPLIES 


AMERICAN  LAKE,  Wash.— Until  Dec. 
30  11  A  M.,  bids  will  be  received  by  U. 
S  'veterans'  Bureau,  791  Arlington 
Bldg.,  Washington,  D.  C,  to  conslriict 
refrigerating  plant  at  American  Lnke 
Wash.  See  call  for  bids  inder  oflleial 
proposal  section  in  this  issne. 

WASHINGTON,  D.  C— Bids  are  being 
rec.  by  Bureau  of  Supplies  and  Ac- 
counts, Navy  Department,  to  fur.  and 
del.  materials  to  Navy  Yards  and  Sta- 
tions, under  following  Schedules  (date 
to   open  bids  as  noted  at  close  of  each 

*'''schld.'"2989.  Mare  Island,  100,000  ft. 
aircraft  steel  cable,  Dec.  16. 

Sched.  3000,  eastern  and  western 
yards,   packing  and  gasket,  Dec.   16. 

Sched.  3001,  eastern  and  western 
yards,  cord,  twine  and  threat,  Dec.  16. 

Sched.  3002,  eastern  and  western 
yards,  cotton  and  rubber  insulating 
tape,  Dec.   23.  ,       ^„^„    ,, 

Sched.  3004,  Mare  Island,  5850  lbs. 
plate  brass,  Dec.  23. 

Sched.  3005,  Mare  Island,  steam  and 
water  nipples,   Dec.   23. 

Sched.  3010,  Puget  Sound,  58,000  lbs. 
steel  plates;  Mare  Island,  28,200  lbs. 
plate  steel,  and  Puget  .Sound,  11,200  lbs. 
steel   shapes,   Dec.   23. 

WASHINGTON,  D.  C— Bids  were 
opened  by  the  Supervising  Architect's 
Office,  Washington.  D.  C,  on  December 
1  at  3  P.  M.,  for  the  installation  com- 
plete, of  one  full  magnet  electric 
freight  elevator  and  tor  an  extension, 
including  incidental  changes  m  and 
extensions  to  the  mechanical  equipment 
of  the  U.  S.  Post  Office  at  Stockton,  Cal. 

Extension,  Etc. 
J.    F.    Shepherd,      1st      National      Bank 

Bldg.,   Stockton,  Cal.,   $20,710. 
Alfred  H.   Vogt,   185   Stevenson   St.,    San 

Francisco,    Cal.,    $27,419. 
John   E.   Branagh,    184   Perry    St.,   Oak- 
land,   Cal.,    $27,750. 
Finn    Anderson,      180      Jessie    St.,      San 

Francisco,  Cal.,  $31,787. 

Electric    Freieht    Elevator 
Otis    Elevator    Co.,    810    ISth    St.,   N.    W., 

Washington;   $2795;   100  days. 
Kimball  Bros.,  Co.,  Council  Bluffs,  Iowa, 

$3388;  8  months. 
S.    Heller    Elevator      Co.,      Wilwaukee, 

Wis.,   $3564;   328   days. 
Spencer    Elevator    Co.,    San    Francisco, 

Cal.,   $3850;   60  working  days. 


SAN  FERNANDO,  Calif. — Following 
is  list  of  prospective  bidders  (in  addi- 
tion to  those  previously  reported)  for 
the  construction  of  buildings  and  util- 
ities U.  S.  Veterans'  Hospital  project, 
at  San  Fernando,  Calif.,  bids  for  which 
will   be  opened  Dec.   16: 

John  Douglas  Co.,  Union  Trust  Bldg. 

Washington.  ...    „  t    „ 

Los    Angeles    Planing   Mill    Co.,      Los 

Angeles,   Calif.  ^         ^    t,i     i 

Coker  &  Taylor,  209  S.  Brand  Blvd., 
Glendale.    Calif.  .       „ 

Coleman   &   Co..   San   Antonio,   Texas. 
General      Electric     Co..   Schenectadv. 
N    Y 

■W^alsh  &  Burney,  Box  822,  San  An- 
tonio,  Texas.  .    ,t  _ 

Miner  D.  Woodlmg  Heating  &  Ven- 
tilating Co..  1219  Wyandotte  St.,  Kan- 
sas  City,  Mo.  ,,     ,  . 

.\merican  Carbonic  Machinery  -o., 
Wisconsin  Rapids,  Wis. 

Ludowici-Celadon     Co.,    Union    Trust 

Bldg.,  Washington.  „,i„i,, 

Morrison-Skinner     Co.,        Wakefield, 

T^gual  &  Verin  Lumber  Exchange. 
Minneapolis,    Minn.  vr     v 

Watson   Mfg.    Co..    .Jamestown,   N.    Y. 

H.  E.  Holbrook  Co.,  Massachusetts 
Trust   Bldg.,   Boston. 


CROWE 

GLASS 

CO. 

674  Eddy  St. 
Phone  Prospect  612 

Equipped  To  Handle 
Any   Size  Job. 

DIRECT  FACTORY  BUYERS 


WASHINGTON,  D.  C— Until  Dec.  23, 
10-30  A.  M..  under  Circular  No.  164ii, 
bids  will  be  rec.  by  Purchasing  Officer, 
Panama  Canal,  to  fur.  and  del.  f.  o.  b. 
Balboa  (Pacific  Port):  Steel,  power 
cable,  electrical  wire,  iron  or  steel  pipe, 
street-lighting  globes,  bolts,  screws, 
rivets,  nuts,  tacks,  staples,  lead  wash- 
ers iron  valves,  chain,  oil  cups,  pneu- 
matic hammers,  hinges,  locks,  latches, 
drawer  handles,  grindstone  frames, 
scrub  brushes,  rules,  asbestos  gloves, 
steel  tapes,  rubber  tape,  etc.  Further 
information  obtainable  from  Assistant 
purchasing  Agent,  Fort  Mason,  San 
Francisco. 


Baker  Iron  Works,  950  N.  Broadway. 
Los  Angeles,  item  1.  $7,865;  2,  $7,998; 
3.    $8,245. 

Otis  Elevator  Co..  Washington,  item 
1,  $5,990,  alt.  $4,995;  2.  $6,340;  3,  $6,880. 

S  Heller  Elevator  Co.,  Milwaukee, 
item    1,    $5,896;    2,    $6,186;    3,   $6,426. 

Warner  Elevator  Mfg.  Co.,  Cincin- 
nati,  item  1,   $6,400;    2.   $8,100;    3,    $8,300. 

A.  Kieckhefer  Elevator  Co.,  Milwau- 
kee,   item   1.    $6,300;    2,    $6,735;    3,    $6,990. 


HALLS  AND  SOCIETY 
BUILDINGS 


Plastering    Contract   Awarded. 

CLUB.  ETC.  Cost.  $750,000 

OAKLAND,  Alameda  Co..  Cal.     Clay  St. 
bet.   12th  and   13th   Sts. 

Six-story  Class  A  club  and  store  build- 
ing. 

Owner — Athens   Athletic   Club.   Okd. 

Architect — Wm.  Knowles,  1214  Webster 
St.,    Oakland. 

Contractor — MacDonald    &    Kahn,    1916 
Broadway,    Oakland. 

Plasterlnsr    awarded    to    T.    D.    Sexton, 
357    12th    St..    Oakland. 
As    previously    reported,    glass    con- 
tract  was   awarded   to   Tyre   Bros.,    351 

12th  St..  Oakland. 


PEARL  HARBOR.  T.  H.— Followiig 
is  list  of  prospective  bidders  for  store- 
house and  quarters  at  Pearl  Harbor.  T. 
H.,  under  Specification  No.  5003,  bids 
for  which  will  be  opened  by  Bureau  of 
Yards  and  Docks,  Navy  Dept.,  Dec.  23: 
John  Douglas  Co.,  821  Union  Trust 
Building.  Washington.  Asbestos  Shin- 
gle. Slate  &  Sheathing  Co.,  Ambler,  Pa. 
Grinnell  Co.,  601  Brannan  St  San 
Francisco.  B.  J.  Rounds  &  Son,  AA  alk- 
er  Building.   Seattle  Wash. 


PUGET  SOUND,  Wash.  —  Bureau  of 
Yards  and  Docks,  Navy  Dept.,  has  com- 
pleted Specification  No.  5041  for  ex- 
tension to  boiler  plant  and  distributing 
system  at  Puget  Sound.  Bids  will  be 
asked  shortly.  Plans  are  obtainable 
on  deposit  of  $10.  Prospective  bidders 
for  this  work  follow:  Rust  Engineer- 
ing Co.,  311  Ross  St.,  Pittsburgh.  Fort 
Dodge  Boiler  Works,  Fort  Dodge,  Iowa. 
Austin  Engineering  Co.,  121  W.  42d  St., 
New  York  Citv.  Virginia  Engineering 
Co.,  Newport  News.  Va.  John  W.  Dan- 
forth  Co.,  70  Ellicott  St.,  Buffalo,  N.  Y. 
Newport  Contracting  and  Engineering 
Co.,    Law   Building,   Newport  News,   Va. 

SAN  DIEGO,  Cal.  —  Following  bids 
rec.  bv  Bureau  of  Yards  and  Docks, 
Navy  Department.  Washington,  D.  C 
under  Specification  No.  5025,  for  ele- 
vator at  San  Diego: 

Item  1.  entire  work;  2,  push  button 
control;    3,   dual   control. 


Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Kalameln,     Copper     and     Bronze 

Doora   and   Trim 

Ornamental   Entrance* 

Sheet  Metal  -Work  of  Every 

Deflcriptlon 

CHAS.   SCHULTHEIS.  Mgr. 

8117-8119  TW^IVTIBTH    STREET 

near    Harrison    St. 

SAN    FRANCISCO,    CALIF. 


Concrete  Sub-Contract  Awarded.  Fig- 
ures Being  Taken  on  Other  Portions 
of  Work. 

CLUB  BLDG.  Cost.  $600,000 

SAN  FRANCISCO.  S  Post  St.  W  of 
Powell. 

Seven-story  Class  B  reinforced  concrete 
club   building. 

Owner — National  League  tor  Women's 
Service. 

Architect  —  Willis  Polk  &  Co.  (J.  M. 
Mitchell  and  Austin  Moore  in 
charge),    Hobart   Bldg..    S.   F. 

Mgr.    of    Constr.    —   C.    R.    Collupy,    464 

California  St..  San  Francisco. 
..Concrete    Work    awarded    to    Mission 
Concrete   Co..   125   Kissling  St..   San 
Francisco. 


Sub-Figure.-!  Being  Taken  on  All  Por- 
tions   of   the   Work. 

LODGE  &  STORE  Cost.  $100,000 

MODESTO,  Stanislaus  Co.,  Cal.,  13th  & 
Eye  Sts. 

Tliree-story  and  basement  brick  and 
concrete  lodge  and  store  (brick 
exterior). 

Owner — Benevolent  and  Protective  Or- 
der of  Elks  (Modesto  Lodge,  Geo. 
Bare,   Exalted   Ruler). 

Architect  &  Contractor — Davis-Heller- 
Pearce,  Inc..   Delta   Bldg.,  Stockton. 


Sub-Contracts    Awarded — Being    Taken 

on    Plastering. 
LODGES  &  OFFICES     Approx.  $169,000 
SAN  JOSE.  Santa  Clara  Co.,  Cal.  North 

First   Street. 
Six-story      and      basement      reinforced 

concrete   lodge   and   office   bldg. 
Owner — Knights  of  Columbus,  San  Jose 
Architect — Leo   J.   Delvin,   Pacific  Bldg. 

San   Francisco. 
Contractor — J.    D.    &    G.    E.    Carlson   Co. 

234   Sierra  Ave.   &   Builders  Ex.,   70 

W  San  Antonio  St.,  San  Jose. 
Excavatine  awarded   to  Farrar  &   Car- 

lin,   ISO  Jessie  St.,  San  Francisco. 
Structural  steel  to  Pacific  Rolling  Mill 

17th  and  Mississippi,  San  Francisco 
Liimlier   to    Southern   Lumber   Co.,    1402 

S   First   St.,    San   Jose. 
MILI.WORK  to  Tildon  Lumber  Co.,  San 

Jose, 


Member  S.  F.  Builders'  Bxchang* 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Tariegated  Colors  Slate 

Roofing 

and 

Random  Variegated  Colors  Tile 

Roofing 

Composition  Roofing 

General  Roof  Repairing 

Samples  Submitted 

180  Jeasle   St..  San  Franclaeo 

Res.    4201    Mission    St. 

Phono    Randolph    S98Z 


Saturday,    December    IS,    1924 
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Tile  iTork  to  Thoa.  Price,  Builders  Ex- 

chnnRe.  San  Jose. 
(ilnDM   nnil   icInBins  to  Crowe   Glass  Co., 

m    Kildy   St.,  San   Francisco. 
KitnflnK    to    Thi'.s.    I'rlce,    Builders    Ex- 

chnnBc  ,San  Jose. 
short    nirtnl    workN      to      (l.Trdon      City 

Motnl    Works,    147    Martha   St..   San 

Joso. 
I'nintlnic  to   B.   Herman 

toiilo   St.,   San   Jose. 
Klevntor     "Work     to     General 

Works.   1161   Howard  St.,  S. 
ErIrtTlrnI     tvnrk    to     Roy     Hutcher,     68 

South  Willard  St.,  San   Jose. 
Conrrrtr   PIIp   to    Raymond   Concrete  & 

Pile  Co.,   Monndnock   Bids.,   S.   F. 
riumbinnr,   Htrnni    hent    nnd    vPntllntlnic 

to   Wm.   Serpa,   497   N   13th  St.,   San 

Jose. 
Sub-bids    are    being    taken    on    plas- 
■  cng. 


W  San  An- 
Elevator 


'!•;  Beinfr  Taken   For  I'Jlevators.  Con- 
crete Piling.  Terra  Cotta  and  Steel 
Sash. 
oPC.R  RLDG.  ETC.         Cost,   $1,000,000 
>A(-R.\JIEN'TO.   Sacramento   Co.,   Calif., 

Eleventh   and  J  Sts. 
I  imrteen-story  Class  A  lodge  and  store 
building    (approximately   1000    tons 
of  steel). 
Owner — Elks  Club. 

.Architect — Leonard    F.    Starks    and   Co., 
101014    Sth  St..   Sacramento. 
Steel   contract  awarded   to   the   Palm 
Iron  Works.  Sacramento,  at   $112,900 


EUGENE,  Ore. — Eugene  Camp,  Wood- 
man of  the  World,  contemplate  early 
construction  of  $75,000  lodge  building 
in  site  of  present  structure  at  Sth  Ave. 
west  and  Lincoln  St.  Prel.  plans  have 
been  prepared. 


MIAMI,  Ariz. — Inspiration  Copper  Co. 
Dr.  L.  T).  Ricketts,  pres.,  will  build 
club  house  a.nd  swimming  pool,  and  lay 
out  9  hole  golf  course  here. 


SACRAMENTO.  Cal.  —  Palm  Iron 
Works,  1814  15th  St..  Sacramento,  at 
$112,900,  as  previously  reported,  award- 
ed contract  for  steel  work  in  connec- 
tion with  14-story  and  basement  Class 
A  lodge  and  store  building  to  be  erect- 
ed for  Elks'  Club  of  Sacramento.  Leon- 
ard F.  Starks,  architect.  lOlOVa  Eighth 
St.,  Sacramento.  Pacific  Rolling  Mill, 
San  Francisco,  was  low  at  $111,657  but 
contract  was  awarded  favorinig  the 
local  concern.  Other  bids  were:  Pacific 
Coast  Engineering  Co.,  Oakland,  $117,- 
79s ;  Moore  Dry  Dock  Co..  San  Francisco, 
$119,900;  Judson  Manufacturing  Co., 
San  Francisco,  $117,856:  Dyer  Bro."..  San 
Francisco,  $116,770:  Minneapolis  Steel 
Co.,  Los  .\ngeles,  $128,000:  Shrader 
Iron   Works,  San  Francisco,  $126,322. 


DELANO.  Kern  Co..  Cal.— Delano  I. 
O.  O.  F.  Assn.  will  start  work  soon 
on  new  bldg.  on  11th  Ave.  bet.  Sth 
and  9th  Sts.,  to  contain  lodge  and  U.  S. 
Postoffice    quarters. 


I.OS  ANGELES.  Los  Angeles  Co.,  Cal. 
—Henry  C.  Jensen.  1728  Westniorelano 
Blvd.,  has  contract  on  cost  plus  10% 
basis  for  two-story  Masonic  temple  at 
the  corner  of  Pico  Blvd.  and  Orchard  St. 
for  Sunset  Lodge  No.  ;t52.  F  &  A.  M. 
J.  H.  W.  Bell,  master,  326  California 
nidg.  Robert  Kitts.  1537  S.  Hoover  St., 
architect.  Lodge  rooms  and  6  stores; 
100x140  ft.,  brick,  pressed  brick  facing, 
structural  steel,  composition  roofing, 
cement  and  hardwood  Hours,  pine  trim, 
gas  heating,  plate  glass,  ventilating 
system,  sprinkler  system.  Cost,  $115,000. 


MERCED,  Merced  Co.,  Cal.— Women's 
Club  House  Assn.  has  purchased  prop- 
erty on  23rd  St.  as  site  for  new  club 
house. 


Plans   Being    Prepared. 

CLUB   BLDG.  Cost,    $25,000 

OAKLAND,  Alameda  Co.,  Cal.,  Keith 
Avenue. 

One-story  and  basement  frame,  brick 
veneer  and  half  timber  English 
style    club    building    (slate    roof). 

Owner — Rockridge  Womans  Club,  Oak- 
land. Cal. 

Architect  —  Miller  &  Warnecke,  1404 
Franklin   St..   Oakland. 


HOSPITALS 


Contract   Awarded. 

BUILDING  Cost,   $400,000 

OAKLAND.  Alameda  Co.,  Cal.  N  side 
31st  St..  bet.  Telegraph  Ave  and 
Grove    St. 

Eight-story  class  A  brick  veneer  hos- 
pital  building. 

Owner — Oakland  Hospital  Corpn.,  G30. 
Shelden.    director,    Oakland. 

Architect — Wm.  E.  Milwain,  Pacific 
Bldg.,   Oakland,   Cal. 

Contractor — F.  W.  Maurice,  1362  East 
25th,   Oakland. 


Plans    Being    Prepared. 

ONE-STORY  BLDG.  Cost,    $22,000 

SACRAMENTO.  Sacramento  Co.,  Calif., 
near  Colfax. 

One-story  and  basement  Preventorium 
bldg.,  frame  and  stucco. 

Owner — "Tuberculosis  Association,  Fon- 
taine Johnson,  president  Sacra- 
mento. 

Architect — Leonard  F.  Starks,  Ochsner 
Bldg.,  Sacramento. 


Bids  to  be  Called  for  in  January. 

HOSPITAL  Cost,    $ 

OAKLAND,  Alameda  Co.,  Calif.,  14th 
Ave.  and  E-27th  St.,  (Highland 
Hospital. 

Tiling  and  marble  work,  elevators  and 
wood  finish,  special  steel  work,  cast 
cement  sanitary  bases,  etc.,  for  en- 
tire   group    of    hospital    bldgs. 

Owner — Alameda  County. 

Architect — Henry  H.  Meyers,  Kohl  Bldg 
San  Francisco. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical  Key. 


Plaster 
Wall    Board 

(Patent  applied   for) 
e  Last  ■Word  In  Wall  Board. 


CALIFORNIA  CEDAR  PRODUCTS  COMPANT 

STOCKTON,  CALIFORNIA 


OAKLAND.  Alameda  Co.,  Cal.  —  The 
following  bids  were  received  Dec.  8,  by 
Geo.  E.  Gross,  clerk  of  Alameda  Coun- 
ty, for  the  construction  of  three  two- 
story  and  basement  reinforced  con- 
crete class  "C"  stucco  exterior  hospital 
buildings,  nurses  home,  male  and  fe- 
male employees'  buildings.  They  are 
to  be  erected  at  the  Highland  Hospital, 
nt  Fourteenth  Avenue  and  East  27th 
St.  in  Oakland  from  plans  prepared  by 
-Architect  Henry  H.  Meyers,  Kohl  Bldg. 
San    Francisco. 

The  contract  was  awarded  to  Schuler 
and  McDonald.  301  12th  St..  Oakland. 
Scluiler  <<L-  McDonald,  Oakland.  .$249,000 

S.TmppI   *   Codv.   S.  F 253,000 

Clinton  Constr.  Co..  S.  F 258,214 

Parrptt  &  Hilp,  S.  F 259,000 

C.  L.  Wold  Co..  San  Francisco..    266,300 

F.  P.  Leiter  <<i  Son,  Oakland 276,747 

Hannah  Bros..  San  Francisco..  279,863 
Conner  &  Conner.  Berkeley....  290,000 
John    E.    Branagh.    Oakland....    368,000 


HOTELS 


SANTA  MONICA,  Los  Angeles  Co., 
Cal. — Architect  John  Armstrong,  38  S. 
Dearborn  St..  Chicago,  is  completing 
working  plans  for  an  11-story  and 
basement  Class  A  hotel  building  at  the 
corner  of  Ocean  and  California  Aves. 
for  A.  Irving  Jordan.  Ill  W.  Washing- 
ton St..  Chicago,  associated  with  Chas. 
Tegner.  404  Santa  Monica  Blvd..  Santa 
Monica,  and  Harry  Fox,  627  11th  St., 
.Santa  Monica,  who  are  handling  the 
details  until  Mr.  Jordan  arrives  in 
Santa  Monica:  about  200  rooms  with  190 
per  cent  baths,  lobby,  dining  room, 
kitchen,  ballroom,  etc.,  approximately 
100x150  ft.,  reinforced  concrete,  pressed 
brick  and  tile  exterior,  tile  and  com- 
position roofing,  plate  glass.  steam 
heating  system,  2  electric  elevators,  tile 
and  marble  work,  ornamental  iron, 
tiled  baths,  hardwood  and  cement  floors, 
hardwood  and  pine  trim.  Cost,  $1,500,000 
Day  work  by  the  owner. 


LOS  ANGELES.  Los  Angeles  Co..  Cal. 
— Noerenberg  &  Johnson,  401  L.  A.  Ry. 
Bldg..  supervising  architects,  are  taking 
bids  for  a  four-story  brick  store,  hotel 
and  office  building  at  115  N.  San  Pedro 
St.  for  S.  Fukui  and  associates.  Plans 
bv  Tos  Hirose.  engineer.  117V?  Weller 
.S't.  Dimensions:  60x170  ft.,  brick  walls. 
nlate  glass,  steel  beams,  pressed  brick 
facing,  composition  roofing,  metal  sky- 
lights, pine  trim,  baths,  gas  heating, 
elevators. 


WILLOWS,  Glenn  Co..  Cal. — Kiwanis 
Club  of  Willows  is  entertaining  propo- 
sition to  finance  construction  of  a 
modern   hotel   building   in   Willows. 


LOS  ANGELES.  Los  Angeles  Co..  Cal. 
— OrndorfC  Constr.  Co.,  351  N.  Western 
Ave.,  will  build  12-story  and  basement 
("lass  A  hotel,  115x56  fpet.  at  1254  W. 
6th  St.  for  Fred  A.  Elliott,  Jonathan 
t^lub.  Kenneth  Macdonald  Jr.,  archi- 
tect, 1305  Brack-Shops  Bldg.  Four 
.stores,  lobby  and  242  hotel  rooms  with 
100%  baths  and  showers;  reinforced 
concrete  frame,  floor  and  roof  slabs, 
cement  plaster  and  cast  stone  exterior, 
tile  and  composition  roof,  fire  escapes, 
skylights,  metal  frame  and  sash,  plate 
slass  and  metal  store  fronts,  fire  drs., 
hollow  tile  and  metal  partitions,  vault, 
tiled  baths,  marble  work,  2  passenger 
and  1  freight  elevator,  steam  heating, 
ventilation    system.      Cost,    $525,000. 


SAN  FRANCISCO— Until  Dec.  22,  2:30 
P.  M.,  bids  will  be  rec.  by  Leonard  S. 
Leavy,  city  purchasing  agent,  to  fur. 
and  install  draperies  in  San  Francisco 
hospital.  Further  information  ob- 
tainable from  above  office. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal 
— H.  D.  Frankfurt,  1906  N.  Western 
Ave.,  will  build  4-storv  Class  C  build- 
ing, 81x89  ft.,  at  4994-96  Melrose  Ave. 
for  Walsh  &  Elmer,  6th  and  Oxford 
Sts.;  6  stores?  and  lobby,  and  54  hotel 
rooms  with  100%  baths  and  showers: 
rug.  or  ruff,  brick,  and  art  stone  and 
terra  cotta  exterior,  composition  roof, 
plate  glass  and  tile  fronts.  Are  escapes, 
galvanized  iron  cornice,  metal  frame 
sash  and  drs.,  skyligthts,  structurlal 
steel,  tiled  baths  and  toilets,  automatic 
eleetrif  elevator,  gas  radiators.  Cost 
$70,000. 
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CRESCENT  CITY,  Del  Norte  Co 
Cal— Dr  J.  F.  Reddy,  promotor  of  the 
$200,000  hotel  project,  reports  Prelim- 
inary plans  have  been  complete  for  the 
issuance  of  a  series  of  bonds  to  com- 
pYete  the  capitalization  of  the  company 
to  finance  the  project.  It  is  ProPOsed 
to  erect  a  structure  four-stories  in 
height,  fireproof  construction,  to  con- 
tain 100  rooms  with  stres  on  the 
/round  floor.  The  building  will  be 
Erected  at  Front  and  H  Streets. 
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ICE  AND  COLD  STORAGE 
PLANTS 


ilvni'RTCAN  LAKE,  Wash.— Until  Dec. 
30^1^  AM.  bids  will  be  received  by 
TT  S  Veterans'  Bureau,  791  Arlington 
BidI,    Washington,    D.    C,    to.  construct 

Refrigerating  plant  -t  An^^^-^Jt" „X\ai 
Wash,  see  call  tor  l.i.l.s  Bnder  offlelai 
pToposnl  section  in  ihis  ls.sue. 


POWER  PLANTS 


Bids    to    be    Called    for    First    Part    of 

POW'^ER  H^USE,  ETC.  Approx    $20,0  000 

°^^t^e1,^'l?A^^^anrEa°ith"§J;.  f""; 
Two-stSry     and     basement     reinforced 

concrete  Class  C  power  house  unit 

(boiler   plant,   garage,   linen   rooms, 

laboratory,  etc.) 
Owner — Alameda  County.  t>i/ii. 

Architect— H.    H.    Meyers,    Kohl    Bldg., 

San  Francisco. 

PDRTERVlLLiE,     Tulare     Co.,     Cil.  — 

Unm'jin.  7^1:30  i'-^--}''%^J^.X"!r- 
bv  H.  C.  Pegram,  Sect  y,  Vand.i.ia  Jr- 
rigation    District,      to    fur.      folio  win„- 

'"m'^h!  p.  horizontal  2200  v,  3-phase:  60 
cycles,   1800   rpm.  . 

75  h.  p.  horizontal  2200  v.  3-phase,  bO 
cvcles,   1800   rpm.  ,  ., 

40  h.  p.  horizontal  2200  v.  3-phaB>.;  60 
cycles,    1800    rpm. 

Cert.  checl<  5%  req.  with  bid.  I-  "■ 
Althouse,  eng.  for  dist.  See  call  for 
bids  under  offlcial  proi>«s:il  see. ion  "ii 
this   issue. 

SACRAMENTO,  Cal. — Albert  Givan, 
general  manager  of  the  Sacramento 
Municipal  Utility  District,  instructed 
to  proceed  with  plans  appraising  the 
distributing  systems  owned  by  power 
companies   in   the   Sacramento   section. 


M., 


Preliminary  Plans  Approved  —  Work- 
ing   Drawings    Ordered. 

AUDITORIUM  Cost,    $750,000 

SACRAMENTO,  Sacramento  Co.,  Cal. 

One-story  and  basement  steel  frame 
and  concrete  auditorium  with 
brick   exterior. 

Owner — City  of  Sacramento. 

Architect— Dean    &    Dean,    City  Library 
Bldg.,    Sacramento. 
It    is    expected    the    city    commission 

will    approve    plans    and    call    for    bias 

this  month. 

WATSONVILLE.  Santa  Cruz  Co.,  Cal. 
— Until  Dec.  23,  8  P.  M.  bids  will  be 
received  by  City  Council  for  roofing 
Foresters  Building.  Plans  on  file  in 
ofice  of  city  clerk. 

SANTA  BAKBARA,  Santa  Barbara 
Co ,  Cal. — Santa  Barbara  county  bar 
assn.  adopted  resolution,  bd.  superv. 
concurring,  recommendating  erection 
of  new  court  house.  Matter  will  be  pre- 
sented upon   petition  to  taxpayers. 

SAN  LUIS  OBISPO,  Cal.— County 
Clerk  instructed  by  supervisors  to  se- 
cure estimates  of  cost  to  install  burglar 
alprm  system  in  vaults  in  county 
courthouse. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
Brombacher  Iron  Works,  1668  Long 
Beach  Blvd.,  submitted  low  bid  to  L.  A. 
county,  at  $78,170  for  ornamental  iron 
for  new  Hall  of  Justice  N.  Broadway 
and  Temple  St..  under  spec.  559.  Philip 
Friedman  &  Son  bid  $95,000.  Bids  re- 
ferred   to    mechanical    department. 


SAN  BRUNO,  San  Mateo  Co.,  Cal. — 
Until  Dec.  24,  8  P.  M.  bids  will  be  rec. 
by  Nettie  A.  Willlts,  city  clerk,  for  one 
safe  cabinet,  size  33  ME  equipped  and 
one  safe  cabinet,  size  53  ME  equipped. 
Further  information  obtainable  from 
clerk. 

FRESNO.  Fresno  Co.,  Cal. — Bids  will 
be  asked  at  once  by  H.  S.  Foster,  city 
clerk,  to  be  opened  Dec.  24,  to  Install 
loud  speaking  facilities  in  Fresno 
municipal   auditorium:   est.   cost   $8,000. 

SAN  LEANDRO,  Alameda  Co.,  Cal.-- 
City  Council  proposes  to  purchase  block 
of  land  facing  East  14th  St.,  for  park 
and  city  hall  site.  The  matter  will  be 
discussed  at  an  early  meeting  of  the 
city  board. 


SAN  FRANCISCO— Until  Dec.  22,  2;30 
P.  M.,  bids  will  be  rec.  by  Leonard  S. 
Leavy,  city  purchasing  agent,  to  fur. 
and  install  draperies  in  San  Francisco 
hospital.  Further  information  obtain- 
able from  above   office. 

LOS  ANGELES.  Los  Angeles  Co.,  Cal, 
—State  Senator  Cadet  Taylor  will  in- 
troduce a  bill  into  the  Legislature  dur- 
ing January  to  establish  a  new  state 
prison    in   Southern   California. 

MARIUOSA,  Mariposa  Co.,  Cal.— 
Guttleben  Bros,  have  contract  for  two- 
story  sem-flreproof  museum  building, 
'4''xll7  ft.,  af  Yosemite  for  American 
Association  of  Museums.     Cost,  $50,000. 


CONCWTE  p(j__ 


LOS  ANGELES,  Cal.— Until  10  A 
Dec.  15,  bids  will  be  rec.  by  Board  of 
Public  Works  for  terminal  boxes.  Spec 
on  file  at  office  of  city  electrician,  205 
n.   city  hall  annex. 

PORTERVILLE,  Tulare  Co.,  Cal.— 
Until  Jan.  7,  1:30  P.  M.,  bids  will  be 
rec  by  H.  C.  Pegram,  Sect  y.,  Vandalui 
Irrigation  District,  to  fur.  materials 
and  const.  3% -mi.  of  electric  power  ,ine 
carrying  2,200  volts.  Irvin  H.  Althouse, 
eng  for  dist.  Cert,  check  6%  req.  with 
bid.  See  call  for  bids  unJer  ofl«-ial 
liroposal  section  in  this  Issue. 

LOS  ANGELES,  Cal  —Awards  by  pull, 
serv.  comm.  tor  -jil  circuit  breakers 
under  spec.  P-342  were:  item  (l),<^fr;- 
e.ral  Elec.  Corp.,  $17,854,  f-  o.  b.  Balti- 
more; (2)  Westinghouse  El.  Co.,  $9815 
f.  o.  b.  L.  A.:  (3)  Western  Ele=.  Co., 
$777;  (4)  Westinghouse  Elec.  Co.,  $61bl, 
f.  o.  b.  Los  Angeles. 


PUBLIC  BUILDINGS 


Plans    Being  Figured — Bids   Close    Jan. 

7,  8  P.  M. 
FIREHOUSE  Cost,  $-- 

WATSONVILLE,    Santa   Cruz    Co.,   Cal., 

Van   Ness   Ave.   and  2nd  Sts. 
Two-story      firehouse      with      sleeping 

quarters. 
Owner — City   of   Watsonville. 
Architect — Wyckoff  and   White,   Grow- 
ers  Bank   Bldg.,   San   Jose. 
Plans    obtainable    from   office    of   ar- 
chitect   and    on    file    in    office    of    city 
qlerk. 


Item. 

YOU   CAN    now    know. 

ALL  ABOUT  your  neighbor. 

AND  HIS  financial  condition. 

•      •      • 
AND  IF   he   can. 

AFFORD  AN  automobile. 

•  •      • 

WHETHER  IT  should  be  a  Ford 

•  *     * 

OR  A  Pierce-Arrow. 

•  •     • 

IF  HIS  wife. 

•  •      • 

WEARS  EXPENSIVE   clothes. 

•  *      • 
JUST  CHECK  up. 

AND  SEE  if  they  live. 

•  •      • 
BEYOND   THEIR  means. 

•  •     • 

MAYBE  THEY   should  dispense. 

WITH   THE   hired  girl. 
SUPPOSE   AN  attractive  widow. 
WANTS  TO  marry  a  man. 
WITH  A   "good   income." 
SHE  ASKS  the  income  tax  man. 
ABOUT  MR.  B.  A.  Richman. 

A  BOY  or  girl  wants. 

•  •      * 
TO   MARRY   well    (money) 

•  •     • 
THEY  GET  a  report. 


-/.Ji 


:m 


iN  THE  income  tax  paid. 

•  *     * 

BY   THE   prospective   father-in-law. 

•  •     • 
SUPPOSE   A   girl. 

•  •      • 

HAS  TWO  marriage   proposals. 

•  •     • 

AFTER  CONSULTING  the  ofTice. 

•  •      • 

OF  THE  income   tax  man. 

•  •      • 

SHE   TAKES   her   choice. 

•  •     • 

THEN  YOU  can  look. 

•  •     • 
AND    SEE. 

«      •      • 
HOAV  MUCH  your  competitor. 

•  •     • 
IS  MAKING. 

"I  THANK  you." 


i'VBSH! 


Mr.  Grundy  (Mrs.  Grundy's  "lookout  ) 
watching  for  news  about  the  neighbors 
and  securing  dope  on  their  (income  tax) 
financial  affairs. 


Saturday,    December    13,    1934 
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RESIDENCES 


ilf  l;cMnB  Taken. 

i.SlDENfE  Cost,  110,000 

S  AUTOS.   Santa   Clara  Co.,   Cal. 
.  vvo-story     and     basement     frame    and 

stucco  resldencu  and  earage. 
Owner — John  G.  Ames. 
Architect — UenJ.    Sehreyer.     105    Mont- 
gomery St..  San  Francisco. 
Bids    being    taken    for    general    con- 
tract, win  bo  opened  December  9,   1924. 


Contract  Awarded. 

UESIDliXCE  Cost.  J  11.084 

SAN  FRANCISCO.  W  San  Leandro 
Way    107'    W    Monterey    Blvd. 

Two-story  and  basement  trarae  resi- 
dence. 

Owner — Westgatc  Park  Co.,  278  Poet 
St.,  San  Francisco. 

Architect— Masten  Hurd,  278  Post  St., 
San  Frunclsco. 

Contractor — .Nels  J.  Johnson,  1934  Fol- 
som  St.,  S.  F. 


Completing  Plans. 

RESIDENCES  Cost.  J14,000  ea 

SAN    FRANCISCO.      St.    Francis    Wood. 

Five   two-story  Irame  and  stucco   resi- 
dences. 

Owner — Westgate   Park   Co. 

Architect  —  &iasten   &   Hurd,   278   Post 
St..  San  FrancUco. 
Bids    will    b«9    taKen    for    a    general 

contract. 


Figures   to  be  Taken   Next  W'eek. 
RESIDENCE  Cost,  $11,500 

BERKELEY,  Alameda  Co.,  Cal.     Crag- 

mont. 
Two-story  frame  and  stucco  residence. 
Owner — W.  F.  Moorish,  Pres.  First  Na- 
tional Bank  of  Berkeley. 
Architect — Slasten  &  Hurd,  278  Post  St., 
San  Francisco. 
Bids  will  be  taken  for  a  general  con- 
tract. 


Contract  Awarded. 

RESIDENCE  Cost,     |15,000 

SAN  FRANCISCO.     St.   Francis  Wood. 
Two-story    frame    an    stucco    residence 

and  garage. 
Owner — E.  P.  Hickman. 
Architect — Masten    &    Hurd,     278    Post 

St.,   San  Francisco. 
Contractor  —  Nels   P.   Johnson,    1934-B 

Fclsom   St..   San  Francisco. 


Contract  Awarded. 

ALTERATIONS  Cost,    ?15.000 

SAN  FRANCISCO,   3640  Washington  St. 

Alter  to  residence  (T  &  G  roof,  install 
new  plumbing,  brick  veneer  ex- 
terior,  fire  escapes,  etc.) 

Owner— J.  W.  Pauson,  544  Market  St., 
San   Francisco. 

Architect — Milton  Latham,  454  Mont- 
gomery,   San    Francisco. 

Contractor — C.  Alderman,  3640  Wash- 
ington  St.,   San   Francisco. 

Contract  Awarded. 

RESIDENCE  Cost,    $15,000 

SAN   FRANCISCO.   St.   Francis   Wood. 

Two-story  frame  and  stucco  residence. 

Owner — Dr.  S.  M.  Moose,  Blood  Bldg., 
San   Francisco. 

Architect — S.  Herman,  57  Post  St.,  San 
Francisco. 

Contractor — Mangels  Bros..  4792  Mis- 
sion St.,  San  Francisco. 


Sub-Figures  Being  Taken. 
DWELLING  Cost,   $25,000 

SAN    FRANCISCO,     Pacinc    Ave.      near 

Laurel. 
Two-story  and  basement      frame     and 

stucco  dwelling. 
Owner — Curtiss    Hayden. 
Archil  ect—H.  H.   Gutter.son,   526  Powell 

St.,    S.    F. 
Contractor — Moore  &  Madsen,  77  OFar- 

rell    St.,    S.    F. 
Sub-bids  are  being  taken  on  grading, 
BlaB.s,  slate  roofing,  millowrk,  painting, 
plastering,     flooring    and       ornamental 
iron. 


Plans   Being   Figured. 

RESIDENCE  Cost,$12,000 

BERKELEY,  Alameda  Co.,  Cal.     Euclid 

Avenue. 
Two-story    and     basement     frame    and 

stucco   residence. 
Owner — Mrs.    Chapman. 
Architect — H.  H.  Gutterson,   526  Powell 

St.,  San  Francisco. 


Contract  Awarded. 

RESIDENCE  Coat.    J12,000 

PALO   ALTO,      Santa     Clara     Co.,   Cal. 

Stanford    University    Campus. 
Two-story    and    basement    frame    and 

stucco    residence    and    garage   with 

composition   roof. 
Owner — Dr.   W.   M.   Proctor. 
Architect — BIrge  M.  Clark,  600  Embar- 

cadero,    Palo    Alto. 
Contract     awarded      to     Osborne      & 
Knight,   427   Pettis,   Mountain  View. 

To    Be    Done    By    Day'.s    Work — Ready 

for  Figures  Next  Week. 
DWELLING  Cost,  $6000 

SAN  FRANCISCO,  Delano  St. 
Five-room   frame  and   stucco  one-story 

and    basement    dwelling. 
Owner— K.   Lundy,   217   Powell   St..   San 
Francisco. 
Architect — R.  R.  Irvine,  Call  Bldg.,  San 

Francisco. 


Figures     to   be     Taken     in  About  Ten 

Days. 
RESIDENCE  Cost.    $15,000 

PIEDMONT,    Alameda    Co.,    Cal.      King 

Street. 
Two-story   frame   and   stucco   residence 

terra  cotta  roof. 
Owner — Harry  Camp. 
Architect    —    Morrow     &    Garren,    De 

Young   Bldg..   S.   F. 

Contract   Awarded. 

RESIDENCE  &  GARAGE     Cost,  $12,000 
BERKELEY,    Alameda    Co.,    Cal.,    Tun- 
nel Road. 
Two-story   frame   and  stucco   residence 

and   garage    (7-rooms). 
Owner — Prof.   Edmund  O'Neill     of     the 

U.    of   C. 
Architect^W.    H.    Ratcliff,      Jr.,      Mer- 
cantile   Trust    Bldg.,    Berkeley. 
Contract    was    awarded      to      Jas.    P. 
Michelsen,    1638   Alcatraz   Ave.,    Berke- 
ley.    The  bids  were: 

Jas.    P.   Michelsen $10,989 

Conner  &  Conner   11,083 

Chas.   H.   McCullough    11,120 

Axel    Cederborg     11,368 

Walter   Thornsen    12,465 


Segregated   Figures  Being  Taken. 

RESIDENCES  Cost,   $15,000 

BERKELEY,  Alameda  Co.,  Cal.,  Haw- 
thorne Terrace  near  Cedar. 

Two  2-story  frame  and  stucco  resi- 
dences. 

Owner — Mrs.  Mary  Maris. 

.\rchitect — Archie  Newsom,  Nevada  Bk. 
Bldg.,    S.    F. 


Working   Drawings    Being   Prepared. 

RESIDENCE  Cost,    $8000 

BERKELEY,  Alameda  Co.,  Cal.  North- 
brae. 

Two-story  frame  and  stucco  residence 
(6   rooms). 

Owner — C.   M.    Wales. 

Architect— Williams  &  Wastell,  Amer- 
ican Bank  Bldg.,  Oakland.  14 
Plans    will    be    ready    for    figures    In 

about    two   weeks. 


HILLSBOROUGH,  San  Mateo  Co.,  Cal. 
Lang  Realty  Co.,  1st  National  Bank 
Bldg..  San  Francisco,  has  purchased  36 
acres  of  the  Daniel  C.  Jackling  Estate 
in  Hillsborough  and  will  sub-divide  the 
land  providing  for  the  erection  of  110 
homes. 


CLAWSON    PATENT 
CHIMNEY   CO. 

OliAWSON'S   PATENT  CHIMNEY 

1m  tbe  Moat  Complete  on  tlie 

Market 


OLAWSON'S    FIJRNAOE    GRATE 
tor  Ga»,  Goal  or  Wood 


OLAWSON'S 

HOODS  and  DAMPERS  for 

Open   Plreplaeea 


Ebcperta   In    Onrtnjr   Smoky  Flue* 
and  in   VentOatbiK 

Terra  Cotta  and  Galvanlied  Iron 

Ohlntney  Topa   Erected 

cailjnney  Sweeplns 

149  OOrGH  STREET 
Fhon«  Park  6002       San  FYanciaco 


Contract  Awarded. 

RESIDENCE  Cost,    $13,900 

SAN  FRANCISCO.     Lot  7  &  ptn.  Lot  6, 

Blk.    43,    St.    Francis    Wood    Exten. 

No.    1. 
Frame  residence. 
Owner — Westgate    Park    Co.,    278    Post 

St.,   San   Francisco. 
Architect — Roland    Q.    Strlngham,      260 

California  St.,  S.   F. 
Contractor — Henry      F.      Papenhausen, 

532    3rd   Ave.,   S.   F. 


BEVERLY  HILLS,  Los  Angeles  Co.. 
Cal. — Van  Doren  &  Trueman,  909  Bed- 
ford Dr.,  Beverly  Hills,  have  been  is- 
sued permit  for  10-room,  2-story  resi- 
dence at  909  Bedford  Dr.,  Beverly  Hills, 
for  H.  A.  Baker.  422  17th  St.,  Santa 
Monica;  80x72  ft.,  frame  and  stucco, 
tile  roofing,  hardwood  floors  and  trim, 
tile    baths,   dralnboard.     Cost,    $20,000. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Chas.  D.  Wagner,  3152  Wilshire 
Blvd.,  will  build  one-story,  10-room,  2- 
family  dwelling,  36x66  ft.,  and  2-story. 
10-room  2-family  dwelling,  40x50  ft.,  at 
829-45  S.  Orange  Grove  Ave.  for  himself. 
Plans  by  Wm.  Campbell.  Tile  and  com- 
position roofs,  art  stone,  wrought  iron, 
tiled  baths  and  sinks,  oak  floors  ex- 
cept kitchens  and  baths,  composition 
porch  floors,  gas  Radiators,  storage 
water  heaters,  garages.     Cost,  $20,600. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  W.  W.  Ache,  1616  4th  Ave., 
has  prepared  plans  and  will  supervise 
erection  by  day  labor  of  two-story  and 
part  basement  11-room  residence,  46x58 
ft.,  at  272  Irving  Blvd.  for  J.  R.  Hitch- 
cock, 1241  W.  5th  St.  Cement  plaster 
exterior  on  metal  lath,  shingle  and 
composition  roof,  wrought  iron,  fire- 
place, 3  tiled  baths,  oak,  walnut  and 
pine  trim,  oak  floors,  plate  and  leaded 
glass,  Crane  water  heater,  unit  heating 
system,  bronze  screens,  garage.  Cost, 
$18,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  John  and  Donald  B.  Park- 
inson. 420  Title  Ins.  Bldg.,  have  pre- 
pared plans  for  residence  at  the  south- 
east corner  of  4th  St.  and  Shatto  Place 
for  Thos.  Haverty;  12-room,  3  baths, 
frame  construction,  stucco  exter'or, 
clay  tile  roofing,  hardwood  trim,  tiled 
baths,  unit  heating;  garage  with  apart- 
ment above.     Cost,   $40,000. 


BEVERLY  HILLS,  Los  Angeles  Co., 
Cal — Dunlap  &  Crosby,  317  Taft  Bldg., 
Hollywood,  have  completed  plans  for 
2-story,  9-room  dwelling  in  Beverly 
Hills  for  E.  P.  Dentzel;  64x45  ft.,  frame 
and  stucco,  composition  rooflng,  hard- 
wood floors,  hardwood  trim,  3  tile 
baths,  tile  mantel  and  drainboards,  or- 
namental iron,  unit  system  heating, 
autom.itic  water  heater,  day  work  by 
owner.     Cost.    $IS.000. 


SALINAS,  Monterey  Co.,  Cal, — C.  F. 
Lang,  Salinas,  has  contract  to  erect 
three  one-story  frame  and  plaster 
bungalows  in  Spring's  Second  Addition 
for  C.  B,  McDougall  of  Monterey,  who 
plans  the  erection  of  additional  homes 
when  these  are  completed.  The  struc- 
tures will  cost  between  $4000  and 
$5000   containing   four  and  five  rooms. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Jas.  Reed.  660  S.  Vermont  Ave.,  will 
build  2-story  12-room  residence,  25x93 
ft.,  at  560  S.  Bronson  Ave.  for  Raymond 
H.  Pilson,  2425  Wilshire  Blvd.  John  R. 
Kibbey,  is  the  architect.  Selected  com- 
mon brick  face,  shingle  roof,  metal 
lath,  oak  floors,  oak  and  pine  trim,  2 
mantels,  3  tiled  and  1  comp.  bath,  unit 
heating  system.  Federal  water  heater, 
garage.     Cost,   $22,000. 


SEATTLE,  Wash.— Clarence  B.  Stohr, 
general  contractor,  1230  North  45th  St., 
Seattle,  will  erect  for  himself  approxi- 
mately 60  homes  in  the  Phinney  Dis- 
trict, the  cost  of  each  ranging  from 
$5000  to  $12,000;  approx.  $360,000  will 
be  expended  in  construction. 


SANTA  BARBARA,  Santa  Barbara  Co. 
Cal. — Architect  Carlton  M.  Winslow,  921 
Van  Nuys  Bldg.,  Los  Angeles,  and  29  E. 
Dela  Guerra  St.,  Santa  Barbara,  has 
completed  preliminary  plans  for  a  two- 
story  and  basement  12-room  Spanish 
residence  in  Las  Alturas  Tr.,  Santa  Bar- 
bara, for  William  Gibbs  McAdoo. 
(54353)  H 
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SCHOOLS 


and 


1st  National 
Mckenzie,  1126  T  St., 


Contract    Let.  - 

SCHOOL  ^   '^''fh,^ 

JtED    BLUFF,    Tehama    Co.,    Cal. 

and  Rio  Streets.  ^    -^   ■  , 

Two-story     and     basement     briclc 

concrete    school,    60x70    feet. 
Owner  —  Roman    Catholic   Archbishop 

(Rev.     Philip     F.     Brady,     head     ol 

diocese   for  Tehama  County) 
Architect — Chester     Cole 

Bank  Bidg.,   Chico 
Contractor — M.  j-    --  " 

Sacramento. 

Plans   Being   Figured— Bids   Close  Dec. 

ADDITION    ^-  ^    S°=Vn*^^r"af 

EL  CERRITO,  Contra  Costa  Co.,  Cal. 
One-sitory  6-room  hollow  tile  addi- 
tional wing  for  Fairmont  school. 
Owner— Richmond  Board  of  Education, 
W  T  Helms,  clerk,  Richmond,  Cal. 
Architect— Jas.    T.    Narbett     906    Mac- 

donald    Ave.,    Richmond,    cal- 
Heating  Engineers — Leland  and  Haley, 
58  Sutter  St.,  San  Francisco. 
Cert,     check     10%    payable     to    clerk 
rea     with    bid.    Plans    obtainable    from 
architect.     Heating    specifications    ob- 
tainable   from    heating    engineers.    See 
call    for    bids    under    ottieial    proposal 
section  In  this  Issue. 
Issue.  

Plans  Being   Prepared. 
ADDITION  ^       Cost,   $35,000 

TRACY,   San  Joaquin  Co.,   Cal. 
One-story    reinforced    concrete    4-room 
addition   to   school.  „.,-,.      , 

Owner West  Side  Union  High  School 

Architect— W.  H.  Weeks,  369  Pine  St., 
San  Francisco. 

Working  Drawings  Being  Prepared. 
SCHOOL  Cost,    $100, uuu 

MONTECITO,  Santa  Barbara  Co.,  Cal. 
One-story    fireproof    6-room    and    auai- 

torium    school      building      (Spanish 

architecture).  

Owner  —  Montecito     Grammar     School 

District.  ^   „.        c,^ 

Architect— W.   H.   Weeks,   369   Pine   St., 

San  Francisco. 
Plans    win    be    ready    for    figures    m 
about  a  month. 

Contract  Awarded. 

AUDITORIUM  Cost.    ?71,Z7S 

TURLOCK,    Stanislaus    Co.,   Cal. 

Two-story  brick  auditorium. 

Owner  —  Turlook  Union  High  School 
District,  A.  G.  Crowell,  Clerk,  Tur- 
lock,  Calif.  „     „. 

Architect— W.   H.   Weeks,   369   Pme   St., 
San  Francisco. 
General    contract    was      awarded      to 

Benson  &  Swenson,  Turlock,  at  $71,278. 

Plans  Being  Prepared— Figures  to  be 
Taken  Shortly. 

SCHOOL  ,      Cost,   $60,000 

SAN  FRANCISCO.  Eighteenth  and 
Diamond  Sts.  (Holy  Redeemer 
School).  ^  .       , 

Two-story  reinforced  concrete  school 
building.  .      ,  ,..  , 

Owner — Roman  Catholic  Archbishop. 

Architect — Shea  &  Shea,  454  Montgom- 
ery  St.,   San   Francisco. 


Sub-contracts    Awarded    —   Bids    Being 

Taken  for  Steel  Work. 
SCHOOL  Cost,  $50,000 

ROSEV"II,LE,  Placer  Co.  Cal. 
One-story    reinforced    concrete    elemen- 
tary  school   building. 
Ov/ner  —  Roseville  Elementary   School 

District. 
Architect — Norman  R.  Coulter  46  Kear- 
ny St.,  San  Francisco, 
Contractor    —    Chas.    Mabrey,    Ochsner 
Bidg..    Sacramento,    on    Prop.    2    for 
concrete    construction    at    $33,560. 
Contractg  have  been  awarded  as  fol- 
lows; 
Flumbing — Luppen    &   Hawley,    906    7th 

St.,    Sacramento. 
Electric  ^ViriIlg — Franklin  Electric  Co., 

Roseville. 
Slieet    Metal — Sinclaire    &    Bessey,    1119 

6th   St.    Sacramento. 
Millnork — Capital  City  Planing  Co.,  920 

13th  St.,  Sacramento. 
Rcinl'orciiig     Steel — Truscon     Steel    Co., 

709  Mission,  San  Francisco. 
Tile   Rooting  —   Gladding   McBean    Co., 

660   Market   St.,    San   Francisco. 
Composition   Roolin(c — A.   L.   Burr,    11th 

and  It  Sts.,  Sacramento. 
Blaclc  boards — C.  F.  Weber  Co.,  601  Mis- 
sion St.,  San  Francisco. 
Liumbcr — Sterling  Lumber  Co.,  Roseville 
As  previously  reported  heating  was 
awarded  to  Knittle-Cashel  Co.,  225  5tli 
St.,   San  Francisco. 


ELK  GROVE,  Sacramento  Co.,  Cal. — 
Jennings  Bros.  &  Ward,  4625  14th  Ave., 
Sacramento,  at  $3240  submits  low  bid  to 
Elk  Grove  Union  High  School  District 
to  const,  three  tennis  courts  at  high 
school  grounds.  Other  bids,  all  laken 
under  advisement:  G.  A.  Bertolucci, 
1015%  Tenth  St.,  Sacramento;  Campbell 
Constr.  Co.,  Nlcolaus  Bidg.,  Sacramento, 
$3632.  Dean  &  Dean,  architects.  Cali- 
fornia   State   Life    Bidg.,    Sacramento. 


LOS  ANGELES,  L.  A.  Co.,  Cal.- Until 
9  a.  m.,  Dec.  17,  bids  will  be  rec.  by 
L.  A.  ou.  educ.  for  shop  bidg.  at  Grand 
Ave.  school  site,  745  S  Grand  Ave. 
Plans  and  spec,  on  file  at  730  Security 
Bidg.  Cert,  or  cash,  check  or  bond  5%. 
Wm.  A.  Sheldon,  secy. 


LOS  ANGELES,  Cal. — Until  9  a.  m., 
Dec.  24,  bids  will  be  rec.  by  L.  A.  bd. 
educ.  for  1-story  and  part  2-story  addi- 
tion, 60x125  ft.  with  wing  36x125  ft., 
to  Laguna  St.  school,  s.e.  cor.  Laguna 
St.  and  Mines  rf.ve.  Separate  bids  will 
be  taken  on  general,  plumbing,  heat- 
ing and  ventilating,  painting  and  elec- 
trical. Plans  and  spec,  on  file  at  730 
Security  Bidg.  Cert,  or  cash,  check  or 
bond,  5%.  Wm.  A.  Sheldon,  secy.  E.  L. 
Taylor,  archt.,  1129  Citz.  Natl.  Bank 
Bidg.  Fourteen  classrms.,  kindergarten 
dept.  and  offices,  ruff,  brick  exter.,  tile 
rf.,  reinf.  conc|  corridors  and  stairs, 
maple  fls.,  add  to  present  htg.  sys.; 
$112,000. 


ALAMEDA,  Alameda  Co.,  Cal. — Bids 
were  opened  by  C.  J.  Du  Four,  Sect'y. 
Board  of  Education,  to  grade,  rock  and 
surface  Lincoln  School  yard.  Mound 
and  Buren  Sts.,  and  contract  was 
awarded  to  Heafy,  Moore  &  McNair, 
344  High  St.,  Oakland. 

Bids  were  as  follows: 
Heafey,   Moore  &  McXair,  344   High  St., 
Oakland — 2,335    cu.    yds.    at    64c    cu. 
yd:   60,900  sq.  ft.  at  71^0  sq.  ft. 
Hutchinson  Co. — 75c  cu.  yd;  .09c  sq.  ft. 

A.  J,    Grier — $1.50   cu.   yd;   .10c  sq.   ft. 

B.  F.  Salisbury— Lump  sum  $5,100;  (Bid 

withdrawn). 


Preliminary   Plans   Being   Prepared 
RESIDENCE  HALL  Cost,  $150,000 

OAKLAND,  Alameda  Co.,  Cal.  Mills  Col- 
lege,  Prospect    Hill. 
Two-    or    three-story      residence      hall, 
frame  and  stucco,  modified  Mission 
style. 
Owner — Mills' College,  Oakland 
Architect — W.   A.    Ratcliff,   Jr.,    Mercan- 
tile  Trust   Bidg.,    Berkeley. 
The    College    now    has    about    $35,000 
and  plans   to   raise  balance   shortly. 


LOS  ANGELES,  Cal. — J.  F.  Kobler, 
932  Rimpau  Blvd.  subm.  low  bid  at 
$47,366  to  L.  A.  bd.  educ.  for  2-story 
12-room  brick  addition  No.  2  at  Mur- 
chison  St.  school.  Low  bidders  on  sub- 
trades  were:  Electrical,  J.  C.  Rendler, 
625  S  Main  St.,  $925;  heating  and  ven- 
tilating, Ashworth  &  Gallop,  5S53  Mon- 
eta  Ave.,  $3043;  plumbing,  W.  H.  Rob- 
inson, 126  W  3rd  St.,  $4412;  painting, 
McKinley  Bros.,  4460-A  Willowbrook 
Ave.,  $2126.  Frank  D.  Hudson,  archt., 
444    Douglas   Bidg. 


Disraeli  saldt  "Confidence  to  a 
plant  of  slow  growtli."  The  con- 
fidence which  architects,  con- 
tractors,  and  owners  everywhere 
have  In  Q,nandt-<inallty  painting 
and  decorating  siervlce  has  been 
established  through  the  strictest 
adherence  to  the  highest  stand- 
ards during  the  past  40  years. 
Whether  the  Job  be  large  or 
small,  our  paramount  Interest  is 
to  achieve  the  best  result  and 
give  full  value  for  every  dollar 
expended,  ftuandt-auallty  serv- 
ice is  a  dependable  service  and 
will  fnlflU  all  your  reaulrements. 


A-Quandt&Sons 

Painters  *  SeseralTors 

Since  1SS5 
374  GUERRERO  STREET  ■-  MARKET  1709 

SAN  FRANCISCO 

Los  Angeles 


WHITCO 

CASEMENT  HARDWARE 

Makes    the    Sash    Self-adjusting. 

No  Hinges  or  Adjusters  Are  Re- 
quired. 

It  Is  Non-rattling. 

All  Hardware  Is  Entirely  Con- 
cealed. 

No  Special  Sash  or  Frame  Detail 
Required. 

One  Size  Hardware  Fits  All  Sash. 

May  Be  Installed  to  Swing  to 
Right  or  Left. 

Easily  Fitted  to  Old  or  New  Sash. 

Outside  of  Sash  Easily  Washed 
From  Inside  of  Room. 

WHITCO  HARDWARE  takes  the 
place  of  both,  hinges  and  ad- 
justers. 


Each  set  Is  packed  In  a  neat 
carton  8  Inches  long  and  1  Inch 
square,  which  contains  full  In- 
stalling Instructions. 

For  Sale  By  All  Dealers  tn 
Builders'  Hardware 

Manufactured  by 


?DEA1,ERS  wnBUILDlNCUsrECnftLTES 
365  Market  Street 
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SAN    MATEO.   San    Mateo   Co.,   Cal.—  SAN    1-KANClSio— Jas   U    AlcUiugh-  TACOMA,  Wash.— Wall  &  Batcheller. 

Sun    Mateo   Union    High   School   District  '>".    -"1    Kcainy    St.,    at    »331,B0U    lesu-  Taconia,  at  $23!),M20  submits  low  bid  to 

plans   purchase   of   site   on    which   It  Is  "'ale    »33::,uuu>    submitted    low    bid    to  sclioul    board    to    erect    two-story    rein- 

nroposed    to      erect      additional    school.  Hoard    of    I'ublic    Works      for      general  forced  concrete  McCarver   Intermediate 

Karlv  construction  la  not  contemplated.  co.istruction    ol    the   :;-story   reinforced  .schuul.      Bid   does   nut   include    heating. 

.^__^__  concrete   and    brick    (Alamo)    school    to  plumbing  or  electric  work. 

RICHMOND    Contra  Costa  Co.,  Cal. 1*6  erected   in   23rd  Ave.   bet.  California  ^— — ^ 

Until  Dec  16  8  I'  M.,  bids  will' be  re-  a"d  Clement  Sts.  Miller  &  Pflueger,  PORTL.'VND,  Ore. — Parker  &  Banfield. 
ceived  by  W.'t  Helms,  clerk.  Board  of  architects.  Mills  Bldg.  62  East  3rd  St..  N.  Portland,  at  $165,- 
Kducation  to  furnish  etiuipment  and  Pacific  Electric  Construction  Co.,  2UU  submits  low  bid  to  school  board  to 
supplies  for  schools.  Lists  of  materials  H^B  Mission  St.,  at  $10,425  testimate  erect  ttreproof  Abernathy  school.  Bid 
desired  obtainable  from  clerk.  $7000)  for  low  electric  work.  does  not  include  plumbing,  heating  and 
Thos.   Skelly.    13-14    ath   Ave.   at  ?15,-  ventilating,   electric   work  or  grading. 

SAX   DIEGO.    San   Diego   Co.,   Cal.   —  000    (estimate   $16,000)    low   for   plumb-  

Archt.    Lincoln    Rogers,    533    Spreckels  ing.  ,.t  ,^^,  ,^  a  ,  i^    t          .         .        ^       ^   . 

Bldg..    has    been    Instructed    to   proceed  ivnittle-Cashel      Co.,      224    6th    St.   at  ^,  '^^^^,9'^h^'  k°^  Angeles   Co^  p^?;— 

with     working     plans     for     new     high  $13,604    (estimate   $15,000)   low  for  me-  ^,?J^^    Pacihc    Constr.      Co.,      Detwiler 

school  aMditorium.     It  is  probable  that  chanical  equipment.  H^'^fi',  h?^    Ange  es,    awarded    contract 

only  the  walls,  roof  and  floors  win  be  Followi.ig    is    complete    list    of    bids  ^^^  ,1^^.^"°    1°'',^','    ^Ti"- '^    complete    tor 

erected  at  this  time-  $''00  000  received:  Catholic    school    building    at    Glendale 

erected                  time.  $.00,000.  "  "^""'Geacral    Construction  f"r    Holy    Family    Parish;    Ross    Mont- 

W1LMINGTO.N-,  Los  Angeles  Co.,  Cal.       Jas.   L.   McLaughlin    $331,600  gomery.    Story    Bldg.,    aichitect        Ten 

—Architect  Harwood  Hewitt,  Room  515,        Anderson    Ai    R.ngrose    339  S46  classrooms    and      auditorium;      2-story 

no  W.  nth  St.,  is  completing  plans  for       J.  H.  Madieros   . .    341,000  ^'["'^  construction,  stucco  exterior,  clay 

a      two-story      16-classpoom      grammar       Barrett    &    Hilp    343,560  'V'f    roonng,    pine    trim     gas    radiators. 

school,    at    Gulf    Ave.    school    site,    Wil-        O.  Monson 343;870  ?k- "V.'^LT' w^'*  ',  S'^.ui      *K-i  qm?'  ^RnV 

mington,   for    the   Board   of   Education:       Hayes-Oser    344,775  7     i-j^t    «k7  779-  r    n  1;-,.ir,„i^u"'  tV? 

auditorium   to  seat  about  250,   12  class-        Anton   Johnson    347,312  hnH  ''hpHnl  Rrn^     «7  h^qn     T    V    Mr 

rooms,    brick,    part    basement,    approxi-        Mahony    Bros 347,812  1%  ^?o    T79  770      Kaum    CoonkT'    C^^ 

mately  61x280   ft.,   an   stone   trim,   slate        Mcintosh    Bros 374,800  ^^'r^'LnP-W*  t?kr    Prn<=     ?»B Si^                    ' 

and  composition  roofing,  maple  and  ce-  Electric    Work  $io,»»U.    Mutter    Bros.,    $8b,343. 

ment   Iloors,     pine   trim,     slate     black-        Pacific    Elec.    Const.    Co      $10,425  

boards,  reinforced  concrete  corridor  and        CrowaElec.   Co 10,6S)9  t>amk-o      VTnr^TPV    Jfe    mPTi'TmPQ 

stair  construction,   toilets.     Cost,   $112,-        Dowd-Seid   Electric  Co 11092  x>.4UVAo,    OlUtlJliO    «    U JB JB LKj JSi O 

000.  C.    F.    CoUonan    Il|l93 

,       „       „  ,         Decker   Elec.    Con.    Co 11,345 

LOS  ANGELES,  Los  Angeles  Co.,  Cal.  Butte   Elec    &   Equip    Co                   11  744  Segregated  Bids   Being  Taken. 

— Architects  John  and  Donald  B.  Park-  stand    Elec    Const    Co     '                  12'o29  ALTERATIONS                         Cost,  $10,000 

Inson.   420  Title  Ina.  Bldg.,  are  prepar-        ^i_  j^    Ryan   '. . .    12'460  SAN  FRANCISCO.     Divisadero  St.  near 

ing  plans  for  a  commercial   building  at                  '                      PiumbiiiB '  Haight. 

campus  of  University  of  Southern  Call-  Thos    Skelly                                          $15  000  Alter  theatre  into  a  first  class  market, 

fornia.     Brick  construction,  3-story  and        j     ^'  oMara    15*300  50x120    feet    (tile    work,    plumbing, 

basemnt,    120x120    ft.,   selected   common        \Vm   F    Wilson  Co 15*947  etc.) 

brick   facing,   cast  atone   trim,   clay  tile       ^     Lettich                16'407  Owner — Withheld. 

roofing,  steel  girdere,  timber  posts,  gas        -^y    ^   j    g^ys 17*085  Architect — C.  O.  Clausen,  Hearst  Bldg., 

steam  heating    •            'Mechanicai  Equipment' '        '  ^""  Francisco. 

Knittle-Cashel    Co $13,604  ^,         ,   ».         „,   ~ — ^^      „       „. 

AbppI   Co                                                   11  n99  Completing  Plans — Ready  For  Figures 

LONG  BEACH,  Los  Angeles  Co..  Cal.       t^'^  Pn'ri'trhf 1 1  1 7n  in  About  Two  Weeks. 

—Architects    Wright      &    Gentry.       316        5eo    a     Scifuster l!'Jqn  BANK    BLDG.                            Cost,    $75,000 

Marine   Bank   Bldg..    Long   Beach,    have        se°tt     Co                    il's??  KED    BLUFF,    Tehama   Co.,   Cal. 

completed    plans    tor    new    Francis    E.         ,    ^J     rvMarV i;'a77  One-story  reinforced  concrete  and  terra 

Willard    School,    bounded    by    10th    and        w    m    PiJ-arri    il'al-  cotta   bank   building. 

nth    Sis.    and   Freeman      and      Orizaba        w    iT' t    Rot=   in'cS?  Owner— First  National  Bank  of  Tehama 

Aves.,     for    Long    Beach;     2-story,     T-        r?y:^f  ''iJtfL    l^cnn  County,  Red  Bluff,  Cal. 

shape,    brick    and    plaster,    composition        a      Tot?iXh    r.„ i^'tto  Architect— Wm.  H.  Weeks,  369  Pine  St., 

and  tile  roofing,  terra  cotta  trim,  hard-        -^^    ^^eiiicn    t..o 16,308  San  Francissco,  and  Tribune  Tower, 

wood   floors,  steel  sash,  steam  heating.                                       Oakland. 

Cost,  $300,000.     The  board  of  Education  

of  Long  Beach   will  advertise   for   bids  SAN   FRANCISCO — Walter  B.  Lomax  Working   Drawings    Being   Prepared, 

soon.  Co.,   Monidnock   Bldg.,   at   $7109,   deliv-  STORE  BLDG.                          Cost,   $80,000 

ory  in   100   days,   submitted  low   bid   to  SAN  FRANCISCO.     NW  Twentieth  and 

Contract    Awarded.  City  Purchasing  Agent  to  fur.   and  in-  Mission  Streets. 

SCHOOL   BUILDING             Cost,    $15,000  stall    3014    steel     lockers      in      schools.  Three-story  and     basement     reinforced 

DI.A.MOND  SPRINGS,   Cal.  Other  bids  were:  concrete  store  building. 

One-story    frame    and    stucco    3-class-  Duribilt  Steel   Locker  Co. 45  Owner — Granat  Bros.,   2242  Mission  St., 

rooms  and  auditorium  school  bldg.                days     $7,220.94  San  Francisco. 

Ow.ier — Diamond    Springs    School    Dist.  Jamestown  Metal  Products  Co.  Architect — Arthur  T.   Ehrenpfort,   Russ 

Architect — Eugene  Seadler,  Mitau  Bldg.                90   days    7,367.38  Bldg.,   San   Francisco. 

Sacramento.                                                       Geo.   H.  Trask  Co.,  45   days 7,393.50  Segregated     bids     will     be    taken     in 

Contractor  —  Chas.      Mabrey,    Ochsner        Worley  &  Co.,  45  days   7,490.00  about  three   months.     Building  now  on 

Bldg.,  Sacramento.  Henry  R.  Clark  45  to  50  days..   7,841.68  the  site  will  be  torn  down. 

Berger  Mfg.   Co.,   90  days 7.843.34  

FULLERTON,    Orange    Co.,    Cal. — Ar-  Plans  Being  Completed. 

chitect    Carleton    M.    Winslow,    921    Van                                          OFFICE    BLDG.                            Cost,    $ 

Nuys  Bldg.,  Los  Angeles,   is  completing  SAN  MATEO,  San  Mateo  Co.,  Cal.     Sec- 
working  plans  for  a  gymnasium  at  high  SANTA     ROSA,     Sonoma     Co.,   Cal. —  ond  and  B  Streets, 
school    site,      Fullerton,    I'or     FuUerton  Until  Dec.   29,  8   P.  M,,   bids  will  be  re-  Two-story  bricTc  bank  and  office  build- 
Union   High  School  District;   80x195    ft.,  ceived  by  Sara  N.  Hatch,  Sect'y.,  Board  ing. 
2  wings,  brick  plaster,  steel  frame,  com-  of  Education,    for   seating   in   new   high  Owner — Wisnon  Co. 

position  roofing,  maple  floors,  pine  trim,  school   auditorium.      W.   H.   Weeks,   ar-  Architect — Wm.  H.  Weeks,  369  Pine  St., 

steam     heating     from     central     heating  chitect,    369    Pine    St.,    San    Francisco.  San  Francisco,  and  Tribune  Tower, 

plant,      tile    and   marble      work.      Cost,  Cert,   check   5%   payable   to   Sect'y.   req.  Oakland. 

$125,000.     Bids  to  be  taken  in  about  two  Speciflcations    obtainable      from      clerk  Plans    will    be    ready    for   figures    in 

weeks.  and  office   of  architect.  about   three   weeks. 


iviillwork: 

A  service  of  real 
value  is  offered  by 

National  Mill  &  Lumber  Co. 

We  are  glad  to  place  at  your  disposal,  without  obligation, 
the  services  of  a  corps  of  skilled  estimators,  with  wide  ex- 
perience in  figuring  general  millwork,  cabinet  work  and 
detail  work  of  all  kinds.  Behind  them  is  an  organization 
offering  virtually  unlimited  selection  of  materials.  We  be- 
lieve their  assistance  will  be  genuinely  helpful  to  you. 


312  Market  Street 
San  Francisco 


High  St  &  Tidewater  Atc. 
Oakland 
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Saturday,    December    13,    1924 


Biltmore  Hotel,  Los  Angeles 

Announcement  is  made  of  the  affiliation  of  the  Western  Safety  Manufactur- 
ing Co.,  Inc.,  of  San  Francisco,  manufacturers  of  electrical  safety  switches,  with 
the  firm  of  Brown  and  Pengilly,  2114  East  Ninth  street,  Los  Angeles.  The  latter 
concern  manufactures  switch  and  panel  boards.  The  former  company  in  future 
will  manufacture  and  distribute  in  conjunction  with  the  Los  Angeles  firm  all 
switchboards  and  panels  in  the  northern  section  of  California. 


The  panels  and  switchboards  are  well  known 
on  the  Pacific  Coast  and  are  extensively  used  in 
the  Southern  California  section,  where,  company 
officials  point  out,  more  than  seventy-five  per 
cent  of  the  office  buildings,  theatres,  clubs  and 
hotels  erected  within  the  past  few  years  have 
been  equipped  with  the  Brown  and  Pengilly  in- 
stallations. 

Among  the  more  important  installations  re- 
cently completed  in  the  Southern  California  sec- 
tion is  the  Biltmore  Hotel  in  Los  Angeles.  Other 
large  installations  include  Grauman's  Metropolitan 
Theatre  In  Los  Angeles  and  another  in  Holly- 
wood. The  Pacific  Finance  Building,  the  Uni- 
versity Club,  Pacific  Mutual  Building  and  other 


■^^^^^^ 


notable  structures  have  been  equipped  with  the 
Brown  and  Pengilly  switch  and  panel  boards. 

The  materials  used  in  the  manufacture  of  the 
boards  are  of  the  highest  quality.  G.  E.  Toggle 
switches  and  Johns-Manville  Ebony  boards  are 
used  in  the  manufacture.  The  products  are  in- 
spected and  apDroved  by  the  National  Board  of 
Fire  Underwriters  and  meet  with  the  approval  of 
all  local  departments. 

Catalogs,  prices  and  samples  of  main  switch 
boards,  electric  panel  boards,  safety  switches  or 
special  gutter  for  the  installation  of  wires  or  ap- 
pliances will  be  furnished  on  request  to  the  office 
of  the  Western  Safety  Manufacturing  Company, 
Inc.,  which  maintains  offices  and  salesrooms  at 
247  Minna  Street,  San  Francisco. 


WESTERN  SAFETY  MANUFACTURING  CO.,  Inc. 


Manufacturers  of 
ENCLOSED  EXTERN AILY  OPERATED  SAFETY    SWITCHES,  KNIFE  SWITCHES,    METAL 
SWITCH  AND  CUT-OUT  BOXES,  SAFETY  ST^ITCH  BOARDS 

247  MINNA  STREET  SAN  FRANCISCO 


Phone  Sutter  3008 


iirday,    December    13.    1924 
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-  Being  Taken. 

'I'.E    13LDG.  fost,    »25,000 

rSONVILLE.  Snnla  Pruz  Co.,  Pal. 
■^tory      reinforced     concrete     sloro 

luiuilng  (5  s'-ores). 
uwn.r— \V.   H.   Weeks. 
Architiot— Wni.  H.  Weeks.  369  F'ine  St., 

San   Francisco. 
Bids   are   belngr   taken   for   a    general 
contract  with  some  segregations. 


Contract    Awarded. 

ONE-STOHY  iiLVG.  Cost,   »25,090 

SACHAMIC.NTO.    Sacramento    Co.,    Cal., 

L'Oth  and  1)  Sts. 
One-story  brick  and  reinforced  concrete 

building. 
Owner — Poultry    Producers    of    Central 

Cal..  Sacramento. 
Architect — None. 
Contractor    —    Chas.    Mabrey,    Ochsner 

Bldg.,  Sacramento. 


Sub-Figures   Being  Taken   on   all   Por- 
tions of  Work. 

STORE  Cost  Approx.,  $76,000 

STOCKTON',  San  Joaquin  Co.,  Cal.  No. 
428    E-Weber   St. 

Kivo-slory  and  mezzanine  concrete, 
steel  and  brick  furniture  store;  ii 
passenger  elevator.'--,  brick  exterior 

Owner — W.  .T.  Horan,  410-18  E-Maln 
St..   Stockton. 

Architect — E.  M.  Cooney.  1st  National 
Bank  Bldg..  Stockton. 

Contractor — J.  F.  Shepherd,  303  First 
National  Bank  Bldg.,  Stockton. 


Sketches   Prepared. 

OFFICE   BLDG.  Cost,    $20,001) 

SAN   FRANCISCO,   S   Hayes   St.    200    W 

Franklin. 
Two-story     arid     basement     reinforced 

concrete   otflce. 
Owner — Samuel    O.    Hoffman   Co. 
Architect — E.  E.  Young,  2002  California 

St.,   S.   P. 


Excavating  and  Piling  Bids  Being 
Taken. 

KUILDI.\G  Cost,    $400,000 

SACRAMENTO,  Cal.  K  Street  Bet.  14th 
and  15th  Sts. 

Six-story  and  basement  class  B  tele- 
phone office  building,  pressed 
brick   and    terra   cotta. 

Owner. — Pacific  Telephone  &  Telegraph 
Co.,    Head    office:    San   PVancisco. 

Architect — Bliss      &      Faville,      Balboa 
Bldg.,   S.   F. 
Excavating   and    piling   bids    will    be 

opened    end    of   this   week.     Plans   will 

be    ready    for    structural    steel    bids    in 

about  a  week.     Brick   building   or  site 

is  now  being  wrecked. 


RIPSAWING  CUT-OFF  MACHINE 
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JOHNSON  SAFETY  SAW  WORKS 


SAN  FRANCISCO,  (g)\LIFORNlA 

20  STILLMAN  ST. 
1924 


Sub-Contracts'   Awarded. 

STORE   &    OFFICE  Cost,    $40,000 

OAKLAND,  Alameda  Co.,  Cal.,  Webster 

St.    near    15th. 
Two-story   and   raczz.   class   C   concrete 

frame    tile   curtain   wall   store    and 

ofnce  bldg. 
Owner   —    Hugo    Muller,    119    Mesa    St., 

O.ikland. 
.\rchiteot  &  Mgr.  of  Constr. — McWethy 

a    Oreenleaf,    2910    Telegraph   Ave., 

Oakland. 
Itelnforrlngr    Steel — Truscon    Steel    Co., 

709  JlisKion  St.,  S.  F. 
Structural    Stcol — Herrick   Iron    Works, 

18th   and   Campbell,  Oakland. 
I.uniher — Tynan    Lumber  Co..    63rd  Ave. 

and    E-14th    St.,    Oakland. 
rianihing  &   Hrntlue  —  W.    H.   Picard, 

5656    College,    Oakland. 

As    previousI.v   reported,   contract   for 

excavating      was      awarded      to      Ariss 

Knapp.  961  41st  St.,  Oakland.     Bids  are 

being    taken   on    other   portions    of   the 


Contract  Awarded. 

SHOP  Cost,  $9000 

SAN  FRANCISCO,   W  Potrero  Ave.  175 

N  17th  St. 
One-story  concrete  stores  and  machine 

shop. 
Owner — Margaret  Hillen,  227  Davis  St., 

San    Franc'isco. 
Architect   —   J.    C.   Hladik,   Monadnock 

Bldg.,   S.   F. 
Contractor — Mission    Concrete    Co.,    125 

Kissling  St.,  S.  F. 


Bids   to   be  Opened. 

BUILDING  Cost,    $50,000 

SAN    FRANCISCO.       W      Embarcadero 

45.10   N    Howard. 
One-story   class   C   store   building  with 

woode.T   pile    foundation. 
Owner — Pope  &  Talbot  Land  Co. 
Architect — J.  E.  Krafft  &  Sons,  Phelan 

Bldg.,  S.  P. 
Bids    for    General    Contract      will      be 
opened   Dec.   17,   1924. 

Contract  to  be  awarded  shortly  for 
Pile  Foundation,  Ex:cavating'  and 
Pumping. 


Working  Drawings  Being  Prepared. 
OFFICE  BLDG.  Cost,  $50,000 

SAN  MATEO,   2nd  and  B  Sts. 
Two-story  brick  bank  and  office  bldg. 
Owner — Wisnon  Co. 
Architect — Wm.  H.  Weeks,  369  Pine  St. 

San  Francisco  and  Tribune  Tower, 

Oakland. 
Bank   fixtures  are   estimated   to  cost 
about  $25,000   i.n  addition  to  the  above 
figure. 


Plans  Being  Prepared. 

ALTERATIONS  Approx.    $50,000 

SAN  FRANCISCO,  NB  Kearny  &  Mar- 
ket Sts.   (De  Young  Bldg) 

Extensive  alterations  to  ground  floor 
for  stores. 

Owner — M.  H.  De  Young. 

Lessee — Dunn-Williams  Co.,  156  Mont- 
fromery  St.,  San  Francisco. 

Architect — S.  Heiman,  57  Post  St.,  San 
Francisco. 


Contract   A^warded. 

BAKERY  &   OFFICE       Approx.   $25,000 

(1st  unit) 

SACRAMENTO,    Cal.,    Fifteenth   and    R 

Streets. 
One-story    reinforced    concrete    bakery 

and   office   building. 
Owner — Perfection  Bread  Co. 
Architect — Leonard  F.   Starks,   Ochsner 

Bldg.,    Sacramento. 
Contractor — Wm.  Keating,  Porum  Bldg 

Sacramento. 
This   contract   Is   only  for  the      first 
unit  of  a   2-story     structure     to      cost 
5110,000. 


POSITION 
WORKS  MANAGER 

Young  man  seeks  opening  with 
manufacturer  of  sheet  metal  or 
light  structural  steel  products,  or 
a  standard  product,  lieatlng  and 
ventilating  systems,  building  ma- 
terial, etc.  Able  organizer  of 
plant  and  employees,  shop  and 
cost  systems,  improver  of  prod- 
ucts, member  American  Society 
Mechanical  Engineers,  best  of 
reference.  Possible  future  finan- 
cial investment. 

Address  to  Engineer,  1920  East 
17th  St.,  Oakland,  Calif. 


90 
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Saturday.    I>ec-eiiib€r    II, 


PlaEtermg    and    Hardtrare       Contracts 

Awarded. 
nFFICE   BLDG.  $£,500,000   approi. 

SAX   FKANCISCO.     New     Montgomery 

and  Minna  Streets. 
Twentv-Fix  storv  class  A  steel  and  re- 

iniorcfd      concrete    office    building 

■with  terra  cotta   exterior. 
OM^ntT — Pacific  Telephone  &  Telegraph 

Company. 
Architect— Miller    &    Pflneger, 

ated    •with    A. 

Bldg..  S.  F.  „     .      ^        o 

C'ontractor  —  LindgTen-Swinerton  Co., 

Inc.,    Standard   Oil   Bldg.,   S.   F. 
PlaBterime    Contract    awarded    to      JaB. 

Smith,    273    Minna   St.,    S.    F-  .„  , 
Hardware  Contract  awarded  to  Palace 

Hardware    Co.,    581    Market   Street, 

San   Francisco.  ,     ._•     , 

A6  previcuElT  reported,  electrical 
■work  was  a-«-arded  to  Bntte  Electric 
Equipment  Co.  530  Folsom  St..  S.  Fj,  at 
J149  OOO;  sprinkler  system  to  The  Tur- 
ner Co,  2T:  Natoma  St.,  S.  F.:  bnck 
work  to  McNear  Brick  Co.  and  Rich- 
mond Brick  Co.;  terra  cotta  to  Glad- 
ding MacBean  &  Co.;  elevators  to  Otis 
Elevator  Co.;  plumbing  to  Alexander 
Coleman,  706  Ellis  St..  S.  F. 


Plans  Being  Prepared.  ,,,„,.„„ 

Bl-ILDING  „       Cost.    MO.OOO 

OAKLAND,    Alameda    Co.,    Cal.      Grand 

Ave.   near  Park   View   Terrace 
Three-Btorv    frame    and    stucco    office 

building,   Spanish   residence   style. 
Q.,rner — Drs.  Adams  &  Strietmann,  Fed- 
eral   Realty    Bldg.,    Oakland. 
Architect — Wm.    E.      Milwain.      Pacific 
Bldg.,  Oakland. 

Sub-Contract   Awarded,  ,-„„« 

ALTERATIONS  ,^F°^>ic*-,' JPv 

OAKLAND,  Alameda  Co.,  Cal.     416  14th 

Street. 
Alterations  to  1-story  building. 
Owner — Irving    Camp. 
Architect  —  Morrow 

Young  Bldg.,  S.  I.  ,  ^  . 
Contract  on  cabinet  work  has  been 
let  to  H.  C.  Stratton.  605  Clay  Street. 
Oakland.  Glass  to  P.  A.  Smith,  310 
"Webster  St.,  Oakland;  Marble  to  Jos- 
eph Musto  Sons — Keenan  Co.,  535  North 

Point,   San   Francisco. 


Garren,      De 


Segregated  Bids  Being  Taken. 
ALTER  A.TIONS  Cost,  {75000  to  1100.000 
SAN  FRANCISCO.     No.    560  Mission   St. 
Extensive      alterations      to      five-story 

class   C   brick   and   steel   store   and 

loft   building. 
Owner — Dalziel   Estate. 
Architect  —   'WilliB   Lowe,   Monadnock 

Bldg,    San    Francisco. 
Bids    are    being    taken    on    sprinkler 
Evstem,       elevator,       electrical       work, 
plumbing,    steel   Bash,    and   ornamental 
iron. 


TRACT,  San  Joaquin  Co.,  Cal — -XTntil 
Dec  ai.  8  P.  M.,  bids  will  be  received 
bv  W.  Schlossman,  Secfy.,  Banta-Car- 
bona  Irrigation  District,  to  erect  ofFce 
building.  Cert,  check,  tlOOO  required 
with  each  bid.  Plans  obtainable  from 
Chief  Engineer  of  District  at  Tracy  on 
deposit  of  ii.  Will  be  26%  by  48  ft. 
housing  assembly  room.  engineer^ 
quarters,  two  private  offices  and  di- 
rectors' room). 

LOS  ANGELES.  Cal. — ^Llewellyn  Iron 
"WorkF  awarded  contr^ett  for  struc- 
tural steel  for  3-story  and  basement 
class  A  store  and  loft  bldg.  on  7th  St 
between  Hope  anfl  Flower  Sts..  for 
Martz  estate.  Bldg.  is  designed  for  12 
stories.  Bids  on  genera]  and  other  con- 
tracts will  be  taken  in  about  2  weeks. 
John  Parkinson  and  Donald  B.  Parkin- 
son.   420    Title   Insurance  Bldg.,   archts. 


LOS  ANGELES,  Cal. — Gladding.  Mc- 
Eean  &  Co.,  San  Francisco,  awarded 
contract  at  fl70.000  for  furnishing 
terra  cotta  for  class  A  bank,  store  and 
office  bldg-  at  San  Diego  for  John  D. 
Spreckels.  John  Parkinson  and  Donald 
B.  Parkinson,  420  Title  Insurance  Bldg. 
architects. 


PASADENA.  Los  Angeles  Co.,  Cal. — 
Architects  John  and  Donalfl  B.  Park- 
inson, 420  Title  Insurance  Bldg.,  are 
preparing  plans  for  g  telephone  "^uilfi- 
ing  at  Pasadena  for  Southern  Califor- 
nia Telephone  Co.  Dimensions.  80x150 
ft.,  S-story  and  basement,  designed  for 
7  stories;  steel  frame,  brick  filler  walls, 
pressed  brick  and  terra  cotta  facing, 
reinforced  concrete  floors,  elevator, 
steam  heating. 


LOS  ANGELES,  Cal.— Archts.   Curlett 
i   Beelman,   408  TTnion  BaiiV    -    '~      i-^ 
taking  bids  for  new   clas? 
loft    bldg: -on    7th    St.,    ex- ^ 
Flower  to  -fr-^vr-^^   Pf=.    ■' -  - 

tv  &  In^-'  ' '   '"'    ■'  '- 

by  Bari 
on  gup- 
J.    Kn>  : 

Co.,   ari-  ;i;  -    ;.^  -  :  - 

ing  th€    ■  -"7  ft.,  stee. 

frame,  sto.,    base- 

ment    fi-  ■'■rick    filler 

walls,    terra    onita    f  n  ■■■  :r:  s- .    reinf.    cone, 
flf.,  plate  glass,   elevators. 


SAN     :  — 

liaTUf  ' 
leased  " 
Bldg.  or 

ny     and     Mark«I     f  Greets 
alter  Jl   into   stores. 


RIO  TTSTA,  Solano  Co..  Cal — Joe 
Cordoza,  Rio  Vista,  has  purchased 
propertv.  45  by  120  ft.,  ad.ioining  pro- 
posed theatre  site,  and  will  erect  a 
f25.000  store  and  office  building. 


BAKERSFIELD.  Kern  Co.,  Cal  — 
Archt.  Chas.  H.  Biggar.  Bk.  of  Italy 
Eldg..  is  taking  bids  for  1-story  and 
basement  reinf.  cone  warehouse  here 
for  client;   $35,000. 

SAN    DIEGO,    San    Diego    Co.,    Cal — 
Architects  John  and  Donald  B    Parkin- 
son, 420  Title  Insurar-^    t,-^„     ..-i.   -r^- 
paring   plans   for   a    - 
tion    at    San    Diego    ' 
fornia  Telephone  Ct 
100  ft.,   3-story  and 
for    14 -story,    steel 
walls,  reinforced  co- 
ed brick  and   terra   ; 
tor,   steam  heating. 


for 


lD:Iit; 


ANAHEIM.  Orange  Co.,  Cal — ^Arc- 
tects  John  &!:  -  l>c  r. L.d  I  .  ?eri:.- s  i  r  - . 
TiUe    lat--  - 

plans  for 
heim  for 
phone    Cc. 

story  and  hL^tJi.iii.'L.  ^-.-.C  i- 
■walls,  pressed  brick  and  • 
facing,    reinforced    concrete 


THEATRES 


Plans  To  Be  T'repared- 
ALTERATIONS  Cost.    : 

.^i  V  Tr'iNClSCO.  S  Geary  W  of  MaM 
-   bia   Theatre. 
-   to  theatre   (add  stores.   .- 
i,:e.    etc; 
'_■^^i-^: — I^vuis    R.   Lurie.   315  llontg  : 

ejy    St..   San   Francisco. 
Architect — Bliss  &  FavUle   Balboa  1 
San  Francisco. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal 
— Architects  Mfrrayi.  "n'.ii;.-  t  ■"■le'.nfnis. 
1124    Van    Nu:  '  - 

plans    for    a 
story  store.    : 

at  the  southv.    ;  .   .    

and  Sierra  Vl-^ta  Et.  for  lau!  i;  T>  fy". 
Spanish  style,  brick  walls.  iODx-f'!'  tl,. 
stucco  and  cast  stone  exterior,  w.'-oucht 
iron,  plate  glass,  tile  roping,  comiiosi- 
tion  roofing,  metal  skylights,  pine  trim, 
cement  ana  ■wood  floors. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Mever  &  Holler,  315  Wright  &  Cal- 
lender  Bldg-  Eave  contract  to  flnan'-o 
and  erect  a  IS-story  and  base-neoi 
Class  A  store  and  loft  building  at  -J-.e 
northeast  comer  of  Seventh  and  I-ob 
Angeles  Sts.  for  S.  Goodman.  Dimtti- 
sions,  50x»0  ft.,  reiiforceJ  concrei.; 
construction,  plate  gla.«!S,  steel  5asn,  _ 
elevators.  "Walker  &  Eisen,  701  Great 
Republic  Life  Eld^r.,  architects. 

LONG  BEACH,   L  - 

— Architect   H.    L.    '      . 
Bank   Bldg..   Long 

-working  plans   ana        

soon    on    4-story    brit^ii    tlo. 

at  324  E.  4th  St..  Long  Beac 

Moore:    50x100    ft.,      stracraral      steel. 

brick   and  plaster,    terra   cotta    facing, 

composition    roofing,    cement   and    pine 

floors,  steel  sash,  elevator,  plate  glass, 

wrought   iron,    fire    tjBcapeE. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 

^Baker  Iron  "Works   awarded  contract 

for  structural  steel  for  12-story  and 
basement  Class  A  office  and  loft  build- 
ing at  the  northwest  comer  of  .tb  and 
Main  Sts  for  Seventh  &  Main  Bnildmg 
Co  Curlett  &  Beelman,  408  fnion  Ek. 
Bldg.,  architects.  Dimensions,  170x14:. 
ft.,  steel  frame,  brick  filler  walls. 
pressfid  brick  and  terra  cotta  facmg. 
plate  glass,  reinforced  concrete  floors, 
hardwood  trim,  elevators,  steam  heat- 
ing. Constmction  -work  to  be  com- 
menced May  1. 

LOS  ANGEl^S,  Los  Angeles  Co.,  Cal, 
Architects  Morgan,  "Walls  &  Mor- 
gan, 1124  Van  Nuys  Bldg.,  are  prepar- 
ing working  plans  for  a  12-story  and 
basement  Class  A  bank  and  office  build- 
ing at  the  northwest  corner  of  Ninth 
and  Hill  Sts.,  for  Pacific  National  Bank. 
Dimensions,  95x166  ft.,  banking  room 
and  stores  in  first  storj-,  SOU  ofRces  in 
upper  stories;  steel  frame,  brick  and 
concrete  construction,  pressed  brick 
ana  terra  cotta  facing,  plate  glass, 
hard-wood  trim,  martle  and  tile  work, 
steam  heating,   elevators. 


Plans  To  Be   Prepared. 
THEATRE  Cost.  IIC 

OAKLAND.    Alameda    Co..    Cal.    Fr,     - 

vale    Ave..    Diamond    Distrlct. 
OasE   A   motion   picture   theatre        '. 

seats  "t. 
Owner — '  ':  •  eatres  Cptn.    (.A 

C.   F  Kaliski). 

Architef-  1 05  Montgomerr 

St..   i,..:.    : .:. 


Bids  To  Be  Taken  Next  "Week. 


.'^rcbiter  ■- 
St..  - 

The  fcr;-     ;    --- 
Park  Blvd.  ;s   O 

Bide    Trill    be 
contract. 


ng  (approx.  USD 


:  05  Montgomery 

-   at  IPth  Ave.  anfl 

iV-.^nd. 

taken    for    a    general 


New   Plans  To  Be  Prepared. 
THEATRE  BLDG.  Cost.   tI40,OWI 

OAKLAND.    Alamed^^     Co..    Cal    Gran*. 

Lakeside  and  Walker  Avenues. 
Twn-slory     Class     A     theatre     building 

(2500'  seating    capacity). 
Owner^.4.    C.    Karski    and    Lo'uiB    Ka- 

liski. 
Arciltect — Reid  Eros..  105  Montgom- 
ery St..  Ban  Francisco. 
The  o-wners  have  purchased  the  ad- 
joining lot  and  -will  erect  a  larger 
building.  Entire  new  plans  iriU  be  pre- 
pared. 

Preliminarv  Plans  Being  Prepared. 
THE.4TRE  Cost.  $85,000 

PEEKELET,    Alameda    Co.,    Cal. 
CTie-story   hollo^w     tile     and     concrete 

thea-tre   and    store   bldg.    (3   siorem^ 

4O0  capacity  tieatre). 
Owner — "Withheld. 
Architect  —  Miller   S-   "Wameckc.   1408 

Franklin  St..   Oakland. 

.Addi-tional  Sub-Contracts  Awarded. 
THEATRE  ELJ:>G.  Cost,   $ — 

I-ALO    ALTO.    Santa    Clara    Co.,    Calif.. 

Cniversity  .4ve.    anfl   Pomona    St. 
One-story   reinforced    concrete    CiaS-    E 

theatre   building. 
Owner — I'alo  Alto  Theatre  Oo.  (ElliB  J. 

.'S.rknsh.   Mgr.l 
.Architect — "Weeks    &    Day     315    Mont- 
gomery St..  San   Francisco. 
Contractor — Barrett  &  Hilp.  918  Harri- 
son St...  San   Francisco. 
F**  CMniiicai  to  Michel  &  Pleffer.  HIS 

Harrison  St„  S.  F. 
Metal  RSKii  to  f.  S.  Metal  Products  Oo. 

SSO  10th  St.,  S.  F. 
fHiw^  nc«al  we<fc  to  GuHfoy  Cornice 
Works.  1234  Howard  .St..  S-  F. 
Sub-contracts  previously  reported 
pre:  struct-jral  steel  to  Pacific  Rolling 
Mill  i~o..  17th  and  Mississippi  Sts.,  S.  F.; 
reinforcing  steel  to  W.  S.  "Wetenhall 
Co.,  17tb  and  "Wisconsin  Sts.,  S.  F. : 
electrical  work  to  H.  S.  Tittle,  85  Co- 
l-umbia  Sq.,  S.  F. :  plumbing  -work  to 
"Wm.  J.  Forster  Co..  355  4tli  St.,  Saao 
Francieeo. 


.4VALON,  Catalma  Island  —  Santa 
Catalina  Island  Co.,  .4val:n.  ba*  start- 
€d  work  on  a  class  A  theatre,  at  .*valon 
Catalina  Island,  for  self:  Webber, 
W.aunton  &  Spaulding.  archts..  Hiber- 
nian Bldg.,  Los  Angeles;  seat  600,,  6 
shops,  reinf.  cone,  plas.  exter..  cem., 
tile  and  pine  fie.,  plate  glass,  comp. 
rfjg,,  Ten"L  syB..   or.-a;QL  Iroii. 

<Oontiii'ned   on   Page  22> 
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Official    Proposals 


NUTICi^   TO    tONTKACTOUS 


(Sniwall      and 


OFFICE  OF  THK  BOAliU  OF  STATE 
Harbor  Commissioners,  Union  Depot 
and  Ferry  House.  San  Francisco.  Cali- 
fornia.   December    8.    1924. 

Sealed  proposal*  or  bids  will  be 
received  ai  this  offlce  at  or  prior  to 
::  o'clock  P.  }!.,  t'rlduy.  January  2,  1029, 
ror  furnishing  necessary  materials, 
labor  and  eciuipment  lor  constructing 
.seawall  and  buHcheads  and  making  a 
ml  (or  Islals  Heclamaiion  Project  -No.  2. 
on  the  waterfront  of  the  City  and 
I'ounty  of  San  Francisco.  In  accordance 
with  plans  and  spedtlcationa  adopted 
by  the  Hoard  Decemoer  4.  19^4.  and  on 
lile  in  this  otiice,  to  which  special  ref- 
erence Is  hereby  maae. 

The  work  to  be  oone  under  these 
speciUcations  consists  in  furnishing  all 
necessary  material*,  labor  and  enuip- 
iiieul  for  constructing  seawall  and 
builiheads  and  maKing  a  fill  for  Islaia 
lleciamaiion  ITojeCt  No.   ^. 

The  work  will  ba  let  in  three  sepa- 
rate contracts  uenot<^<l  as  Contracts  A, 
U.  and  C. 

Contract  A  Inclufles  the  construction 
of  the  trestle  for  (lumping  rock,  and 
the  reconstruction  of  the  existing  bulk- 
head. 

The  material  to  b«  used  in  Contract 
A  consists  of  untreated  Douglas  fir 
lumber,  untreated  Douglas  Ur  piles  and 
steel  bolts  and  fastenings. 

Contract  B  includes  the  dredging  for 
the  rock  seawall  along  the  Islals 
Cliannei. 

Contract  C  incluaes  the  furnishing 
and  depositing  of  rock  for  the  core  of 
the  seawall  along  Islals  street,  and  (or 
the  rock  fill  levees  inclosing  the  deposit 
area  of   the  dredger  fill. 

The  rock  to  be  used  in  the  construc- 
tion shall  be  any  native  rock,  such  as 
sandstone,  serpentine  or  hard  silicated 
shale  which  will  break  in  a  fair  as- 
sortment of  sizes  from  3-inch  material 
up  to  luu-lb.  pieces.  Clay,  soft  shale  or 
laminated-  shale  will   not   be  accepted. 

Ko  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a 
certified'  check  for  an  amount  equal  to 
five  (o>  per  cent  of  the  amount  of  the 
proposal,  to  be  made  payable  to  the 
Secretary  of  the  Boaid.  conditioned 
that  if  the  proposal  is  accepted  and  the 
contract  awarded,  and  if  the  bidder 
shall  fail  or  neglect  to  execute  a  con- 
tract and  give  the  bond  required 
within  six  (ti;  days  alter  the  award  la 
made,  in  that  case  the  said  sum  meix^ 
tlened  in  said  check  shall  be  deemed 
liquidated  damages  for  such  failure  and 
neglect,  and  shall  be  paid  into  the  SanJ 
Francisco  Harbor  Improvement  Fund.    | 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Sec 
retary  or  to  the  Assistant  Secretary,  at 
the  office  of  the  Secretary,  lloom  No, 
17,  Union  Depot  and  Ferry  House  at 
or  prior  to  2  o'clock  f.  M..  on  Friday,! 
January  2,  ll>a5,  at  which  time  a 
place  the  bids  will  be  publicly  open 
The  Board  reserves  the  right  to  : 
ject  any  or  all  bids  if  deemed  for  the 
best   interests   of  the   State 

Plans  and  specifications  for  this 
work  to  be  had  at  Itoom  18.  Unioi 
Depot  and  Ferry  House,  upon  deposit- 
ing $10.00  for  same,  which  will  be  re- 
turned on  return  of  plans  and  speci 
fications. 
Bidders 
envelope 
Work  on 
No.  2," 


A  call  for  bida  publlahed  In 
thia  section  Indicates  that  bids 
are  desired  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  la  assured 
through  BUILDING  AND  ENQI- 
.NEERING  NE'W'S  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Hatei  10  cents  per  line,  per 
Insertion. 

All  official  calls  for  bids  of 
the  California  State  Hlg-hway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this    section. 


NOTICE    TO    BIUDKRS 


I'oiver    I,.ine— Vondnlla    IrrlKafion    TiiHt. 


NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Dlnctors  of  the  Vanda- 
11a  Irrigation  District  will  receive 
sealed  bids  up  tu  the  hour  of  1  ::{0  P.  M., 
»n  the  7th  day  of  January,  1025,  for 
the  furnishing  of  all  materials  and 
labor  necessary  for  the  construction  of 
approximately  three  and  one-fourth 
(3 '4)  miles  of  electric  power  line 
carrying  2200  volts,  as  per  plans  and 
specifications  prepared  therefor  by 
Irvln    H.    Althouse,    Engineer. 

Each  bid  must  be  accompanied  by  a 
certified  check  in  the  sum  of  not  less 
than  6  per  cent  of  the  total  amount  of 
the   bid. 

All  bids  must  be  on  blanks  furnished 
by  the  district  for  the  purpose. 

The  Board  of  Directors  reserves  the 
right  to  waive  detects,  and  to  reject 
any  or  all  bids. 

H.  C.  PEGRAM.  Secretary, 
■Vandalla  Irrigation  District, 
!  Portervllle,   Calif. 


XOTICK   TO    BIDDERS 


(PnnipN — Vandalla    Irrigation    Dlntrlct) 


are  requested  to  marl 
containing  bid:  "Bid  fo 
Islais     Reclamation    Projec 


NOTICE  IS  HEREBY  GIVEN  that 
e  Board  of  Directors  of  the  Vandalla 
rigation  District  will  receive  sealed 
bills  np  fo  the  hour  of  1 :»»»  P.  M.,  on 
7th  day  of  January,  1025,  for  the 
following  Deep  Well  Turbine  Pumps: 
"  —Deep  Well  Turbine  Pumps,  900 
''.  M..  Head  110  ft. 
I  ft.  of  Column,  fully  ••xiuipped  and 
installed  with  2200  Volt.  3  phase  60 
cycles  1200  R.  P.  M.  Motor. 

Bidders  are  requested  to  bid  on   mint 
type  head  and   motor  construction   and 
Iso     with     standard       vertical       motor 
equipment. 

Ea'^h  l.;ds  must  be  accomp.<)n'.ed  by  a 
ertified  check  in  the  sum  of  not  less 
than  5  per  cent  of  the  total  amount  of 
he  bid. 

All  bids  must  be  on  blanks  furnished 
jy  the  district  for  the  purpose. 

The  Board  of  Directors  reserves  the 
ight  to  waive  defects,  and  to  reject 
iny  or  all   bids. 

H.   C.   PEGRAM,   Secretary, 
Vandalia  Irrigation  District, 

Portervllle,    Calif. 


CHAS.    H.    SPEAR, 
M.    F.   COCHRANE. 
JOHN    B.    SANFORD, 
Board  of  State  Harbor  Commissione 
FRANK  G.    WHITE, 

Chief  Englneei  Ho 
J.  U  PHELPS,  Secretary, 


„, 


QUANTITY  SURVEYOR 

Valuation   Eni^lneer 
ARTHUR    F*RIDDLE 

003   Mission    Street,   at   Third   at, 
San    FranoUco,    CalU. 

Telephone    Douglas  8-4-9-8 
General   LbitlnE  Bareaa 

Architect's  Preliminary  Estimates 


STATE  OP  CALIFORNIA 


CALIFORNIA  mGHTVAY  COMMISSION 


notice:   to   CONTRACTORS 


SEAI  ED  PROPOSALS  will  be  re- 
ceived at  the  offlce  of  the  California 
liiKhway  CoiuniiNHion,  51o  Foruju  Bulld- 
Ini;,  .Saerunieulo,  Cal.,  uutU  2  u'clovk 
I*.  .>!.,  un  January  5,  1025,  at  whicii  time 
they  will  be  publicly  opened  and 
read,  for  construction,  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  of 
portions  of  State  Highway,  as  follows; 

Amador  County,  between  Jackson  and 
a  point  three  miles  easterly  (X-Ama- 
34-('j,  about  two  and  six-tenths  (2.6; 
miles  in  length,  lo  be  graded. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  specifi- 
cations may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at 
Los  Angeles  and  San  Francisco,  and  at 
the  office  of  the  Division  Engineer  of 
the  division  in  which  the  work  is  situ- 
ated. The  Division  Engineers'  offices 
are  located  at  WlUits,  Dunsmuir,  Sac- 
ramento. San  Francisco,  San  Luis 
Obispo,  Fresno,  Los  Angeles,  San  Ber- 
nardino  and  Bishop. 

A  representative  from  the  Division 
office  will  be  available  to  accompany 
prospective  bidders  for  an  inspection 
of  the  work  herein  contemplated,  and 
Contractors  are  urged  to  investigate 
the  location,  character  and  quantity  of 
work  to  be  done,  with  a  representative 
of  the  Commission.  It  ia  requested 
that  arrangements  for  joint  field  In- 
spection be  made  as  far  in  advance  as 
possible.  Detailed  Information  con- 
cerning the  proposed  work  may  be  ob- 
tained from  the  Division  office. 

No  bid  will  be  received  unless  It  Is 
made  on  a  blank  form  furnished  by  th» 
Commission.  The  special  attention  of 
prospective  bidders  Is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The   California  Highway  Commission 
reserves  the  right  to  reject  any  or  all 
bids    or   to    accept    the    bid   deemed   for 
the  best  Interests  of  the  State. 
HARVEY   M.   TOY, 
LOUIS  EVERDING, 
N.   T.    EDWARDS, 
California  Highway   Commission. 
R.  M.  Morton, 

State    Highway   Engineer. 
W.  F.  MIXON,  Secretary. 

Dated    December    8,    1924. 


NOTICE   TO   BIDDERS 


<  .Motors — Vandalin 


rlgatio 


DiHtrict) 


NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Directors  of  the  Vanda- 
lia Irrigation  District  will  receive 
sealed  bids  up  to  the  hour  of  l!30  P.  M., 
on  the  7th  day  of  January,  1025,  for 
the  following  motors: 

1 — 12.5  H.  P.  Horizontal  2200  V.  3 
phase  60  cycles  1800  R.  P.  M. 

1_75  H.  P.  Horizontal  2200  V.  3 
phase   60   cycles   1800   R.  P.  M. 

1 — 40  H.  P.  Horizontal  2200  V.  3 
phase  60  cycles  1800  R.  P.  M. 

Each  bid  must  be  accompanied  by 
a  certified  check  in  the  sum  of  not  less 
than  5  per  cent  of  the  total  amount  of 
the  bid. 

All  bids  must  be  on  blanks  furnished 
by  the  district  for   the  purpobf. 

The  Board  of  Directors  reserves  the 
right  to  waive  defects,  and  to  reject 
any  or  all  bids. 

H.  C.  PEGRAM.  Secretary, 
Vandalla  Irrigation  District, 

Porterville,   Calif, 
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NOTICE  TO   BIDDERS 


(Fairmont  Scbool,  El  Cerrito,  Cal.) 


Notice  Is  hereby  given  that  sealed 
bids  are  invited  and  will  be  received 
by  the  Board  of  Education  of  the  Rich- 
mond School  District  at  its  office  in 
the  Lincoln  School,  235  Tenth  Street, 
Richmond,  California,  up  to  and  includ- 
Ine  the  hour  of  8:0O  o'clock  P.  M.,  of 
Tuesday,  December  1«,  1924,  at  which 
time  and  place  said  bids  will  be  opened, 
for  the  construction  of  an  additional 
wing  to  the  Fairmont  School  located  in 
El  Cerrito,  California,  according  to 
plans  and  specifications  adopted  by  this 
Board. 

At  the  same  time  and  place,  separate 
bids  will  be  received  for  the  installa- 
tion of  the  Heating  System  in  said 
wing  according  to  plans  and  specifica- 
tions adopted  by  this  Board. 

Each  bid  must  be  accompanied  by  a 
bond  or  certified  checlc  payable  to  W. 
T.  Helms,  Cleric,  equal  in  amount  to  ten 
per  cent  of  the  bid,  which  bond  or 
certified  check  will  be  forfeited  in  case 
the  successful  bidder  fails  to  enter 
into  contract  for  the  performance  of 
the  work  within  a  period  of  ten  days 
after  the  award  of  contract. 

Plans  and  specifications  may  be  se- 
cured at  the  office  of  Mr.  James  T. 
Narbett,  Architect,  906  Macdonald  Ave., 
Richmond,  California.  Plans  and  speci- 
fications for  Heating  may  also  be  ob- 
tained at  the  office  of  Leland  &  Haley, 
Heating  Engineers,  58  Sutter  Street, 
San  Francisco,   California. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids. 

By  order  of  the  Board  of  Education. 
J.   O.  FORD,   President. 
W.  T.  HELMS,  Clerk. 


NOTICE  TO    CONTRACTORS 


(Refriseratins    Plant — American    Lake, 
Wash.) 


SEALED  PROPOSALS  marked  "Pro- 
posals for  Construction  of  Refrigerat- 
ing Plant,  American  Lake,  Wash.,"  will 
be  received  by  the  U.  S.  Veterans' 
Bureau,  Room  791,  Arlington  Building, 
Washington,  D.  C,  until  11:00  A.  M., 
December  30,  1924,  and  then  and  there 
publicly  opened  for  Refrigratinij  Plant 
at  U.  S.  Veterans'  Hospital  #94,  Ameri- 
can Lake,  Wash.  Proposals  will  he  con- 
sidered only  from  individuals,  firms,  or 
corporations  possessing  satisfactory 
financial  and  technical  ability,  equip- 
ment and  organization  to  insure  speedy 
completion  of  the  contract  and  in  mak- 
ing awards  the  records  of  bidders  for 
expedition  and  satisfactory  performance 
on  contracts  of  similar  character  and 
magnitude  will  be  carefully  considered. 
At  the  discretion  of  tiie  Director,  draw- 
ings and  specifications  may  be  obtained 
upon  application  to  the  Construction 
Division,  Room  #791,  Arlington  Build- 
ing, Washington,  D.  C,  or  to  the  Med- 
ical Officer  in  Charge  at  the  above 
named  station.  Deposit  with  applica- 
tion of  a  check  or  postal  money  order 
for  J5.00,  payable  to  the  Treasurer  of 
the  United  States  is  required  as  se- 
curity for  safe  return  of  drawings  and 
specificationswithin  ten  days  after  date 
of    opening   proposals. 

FRANK   T.   HINES,   Director 

December  1,  1924. 


NOTICE    TO    BIDDERS 


(Foinps — Vandalia   Irrigation   District.) 


NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Directors  of  the  Vanda- 
lia  Irrigation  District  will  receive 
sealed  bids  up  to  the  hour  of  li.'W)  P.  M., 
on  the  7th  day  of  January,  1925,  for 
the  following  pumps: 

1 — Pump  3300  G.  P.  M.  115  ft.  Head. 

1 — Pump  2100  G.  P.  M.  115  ft.  Head. 

1 — Pump      800   G.   P  M.   140   ft.  Head. 

Each  bid  must  be  accompanied  by  a 
certified  check  in  the  sum  of  not  less 
than  5  per  ceirt  of  the  total  amount  of 
the  bid. 

All  bids  must  be  on  blanks  furnished 
by   the   district  for  the  purpose. 

The  Board  of  Directors  reserves  the 
right  to  waive  defects,  and  to  reject 
any  or  all  bids. 

H.  C.  PEGRAM,  Secretary, 
Vandalla  Irrigation  District, 
u;l».^  Porterville,   Calif. 


THEATRES 


(Continued    from    Page    20; 


MARSHFIELD,  Ore. — Architect  Lee 
Thomas,  U.  S.  National  Bank  Bldg., 
Portland,  commissioned  to  prepare 
plans  to  remodel  Noble  Building  for 
theatre  to  seat  1200;  will  have  75  ft. 
frontage  on  Broadway  and  145  ft. 
depth;  cone,  and  steel  balcony.  Coos 
Bay  Amusement  Co.,  Blue  Mouse  Thea- 
tre, Marshtield,   are   the  owners. 


SAN  DIEGO,  San  Diego  Co.,  Cal. — 
Mrs.  F.  M.  White,  San  Diego,  is  build- 
ing open  air  theatre,  200x206  ft.  and 
artificial  lake  on  Mt.  Helix,  14  miles  E 
of   San   Diego. 


Contract  Awarded. 

THEATRE  Cost,   530,000 

RIO  VISTA,   Solano  Co.,  Cal. 
Brick    theatre    building. 
Owner — Paul  Weiss,   Rio  Vista,  Cal. 
Architect — None. 

Contractor    —    Chas.    Mabrey,    Ochsner 
Bldg.,    Sacramento. 


WHARVES  &  DOCKS 


Contract  Awarded. 

PIER,    ETC.  Cost,    $587,000 

SAN    FRANCISCO,   Pier  No.    50. 

Pier  and  bulkhead  wharf,  creosoted 
piles  and  timber  and  concrete  piles 
with   concrete  deck   600x400   ft. 

Owner — State  Board  of  Harbor  Com- 
missioners. 

Engineer — Frank  G.  White,  Ferry  Bldg 
San  Francisco. 

Contractor — Clintoa  Con^tr.  Co.,  923 
Folsom   St.,    San   Francisco. 


VENICE,  Cal. — Venice  is  reported 
planning  a  pleasure  harbor  to  cost 
something  over  ?1,000,000.  Highways 
surrounding  the  proposed  yacht  harbor 
are  Lincoln,  Washington  and  Del  Rey 
Blvds.  Chas.  Short  is  one  of  the  pro- 
moters of  the  project. 


SAN    FRANCISCO,      Cal. — See      "Fac- 
tories   and   Warehouses,    this    issue. 


SAN  FRANCISCO— Until  Jan.  2,  2  P. 
M.,  bids  will  be  received  by  State  Board 
of  Harbor  Commissioners,  Ferry  Bldg., 
to  const,  loose  rock  seawall  for  reclaim 
26  acres  and  construct  wharf  at  Islais 
Creek;  seawall  will  be  about  1500  ft. 
long;  wharf  100  ft.  wide  along  side  of 
seawall.  Work  will  be  let  in  three 
separate  contracts.  Frank  G.  White, 
ch.  eng.  for  comm.  See  call  for  bids 
under    official    propo-sal    .section    in    this 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


Glass   and   Painting   Bid   Being   Taken. 
BUILDING  ,  Cost.  $-— — 

SAN    FRANCISCO.      N    Market    &    15th. 
Two-story      frame     undertaking  parlor 

building.  ^   , 

Okner — John  &  Sarah  Hayden,  Dolores 

St.,    S.    F. 
Architect — D.    C.    Coleman,    110    Sutter 

St.,  S.  F. 
Contractor — John    Spargo,    Russ    P-ldg., 

San   Francisco. 
Sub-contracts   already   let   are: 
Plastering — Jas.    Smith,    271    Minna    St., 

San   Francisco. 
Plumbing — E.    Sugarman,       3624     Geary 

St.,  S.  F. 


Being  Done  by  Day's  Work  and  Sub- 
Contracts.  ,„„„  „„„ 

ADDITION  Cost,    ?200,000 

SAN  MATEO  COUNTY.  Cypress  Lawn 
Cemetery. 

Reinforced  concrete  and  steel  addition 
to  Catacombs  (Mati  stone  exterior, 
marble  art  stone  and  bronze  in- 
terior). 

Owner — Cypref  s  Lawn   Cemetery  Ass  n. 

Architect— B.   J.   S.   Cahill,    357    12th   St., 
Oakland. 
Concrete  work   and   erection   of   steel 

is  being  done  by  the  owner.    Balance  of 

work   to      be  done     by     sub-contracts. 

Bronze   work   contract  awarded   to   Mr. 

Jerome   of  Berkeley. 


CALEXICO,  Imperial  Co.,  Cal— Calex- 
ico  Dry  Cleaning  Co.,  Mr.  Grant,  mgr., 
has  started  work  on  new  adobe  and 
stucco  bldg.,  60x40  ft.  at  cor.  Imperial 
and  8th  Sts. ;  2  bungalows  will  also  be 
built. 


SAN  FRANCISCO — Until  Dec.  16  2:30 
P.  M.  bids  will  be  received  by  Leonard 
S-  Leavy,  city  purchasing  agent,  to  fur. 
lumber  required  from  Jan.  1  to  June 
30,  1925,  under  Proposal  No.  94.  Lists 
of  materials  desired  will  be  furnished 
on  request. 


PORTERVILLE,  Tulare  Co.,  Cal.— 
J.  A.  Harris,  Brawley,  has  leased  site 
on  S.  P.  Ry.  at  Porterville  where  he 
contemplates  guilding  cotton  gin  and 
oil  mill. 


FRESNO,  Fresno  Co.,  Cal. — Sugar 
Pine  Lumber  Co.,  1201  Harrison  St., 
San  Francisco,  announces  $25U,000  will 
be  expended  for  winter  development  at 
the  company  mill  at  Pinedale,  Fresno 
County.  Program  includes  purcliase  of 
$30,0OU  locomoiive  (order  already 
placed) ;  erection  of  new  administration 
building,  costing  bet.  $35,000  and  $40,uOU 
will  be  one-story  frame  construction, 
142  by  123  ft.;  mill  pond  will  be  en- 
larged from  15  acres  to  between  40  and 
50  acres. 


PLK.\SANTON,  Alameda  Co.,  Cal.— 
Rhodes-Jaraieson  Co.,  Broadway  and 
Water  Sis.,  Ualiland,  has  purchased 
gravel  property  in  Murray  Township, 
at  Eliot,  near  Pleasanton,  and  will 
establish  a  gravel  plant.  The  property 
emoraces  lo5  acres.  New  equipment 
will    be    installed. 


SAN  BERNARDINO,  San  Bernardino 
Co.,  Cal. — Southern  Pacific  and  Pacilic 
Electric  will  remodel  depot  used  jointly 
by  the  two  companies  here.  Wash  and 
toilet  rooms  will  be  changed  and  of- 
fice fixtures  and  electric  sign  installed. 
.Second  story  may  be  added. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO — Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  tlie  office  of  Larsen 
Advance  Construction  Reports,  81S 
Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
Should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportunity. 

8756 — Vancouver,  B.  C.  Firm  wishes 
to  communicate  with  San  Francisco 
manufacturers  of  storage  battery 
plates,  boxes  and  seperators,  for  both 
cars  and  radios. 

S758 — Mexico,  D.  F.  Well  established 
trading  company  is  in  an  excellent 
position  to  serve  San  Francisco  firms 
desiring  to  buy  or  sell  goods  through- 
out Mexico  and  Central  America,  as 
they  have  a  large  organized  sales  force 
covering  those  territories. 

8760 — Buenos  Aires,  Argentina.  Im- 
porter and  commission  merchant  de- 
sires to  represent  San  Francisco  ex- 
porters and  producers  in  the  Argentine 
territory.      lieferences    are    given. 

S766 — Vienna,  Austria.  Vienna  "Gob- 
elin" manufacturers  of  picture-carpets, 
furniture  covers,  tapestries,  wainscot- 
ings,  etc.,  "wish  to  establish  a  market 
here  for  their  high  class  products. 

8768 — San  Francisco.  Importer  of 
Belgian  raw  products,  cement,  plate 
glass  and  silicate,  desires  to  quote 
prices  to  users  in  San  Francisco. 

8769 — Bucharest,  Roumania.  Estab- 
lished firm  wishes  to  represent  San 
Francisco  manufacturers  or  exporters 
desiring'  to  extend  their  market  to 
Roumania. 

8773 — Manila,  P.  I.  Gentleman  with 
wide  selling  experience  in  foreign 
countries,  desires  to  represent  San 
Francisco  firms  as  sales  agent  in  the 
Philippine   Islands. 

D-1430 — Brooklyn,  N.  Y.  Manufactur- 
ers of  tools  for  use  in  machine  shops 
and  manufacturing  plants  desire  to  ap- 
point a  representative  In  this  territory. 

D-1421  —  Portland,  Ore.  Building 
specialist  wishes  to  act  as  represen- 
tative  for  marble  company. 

D-1422 — Berkeley,  Cal.  Individual  re- 
turning east  in  Spring  wants  contact 
with  manufacturers  who  desire  Intro- 
duction of  their  lines  in  eastern  states. 
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BRIDGES 


SAN  iMATEO-Al^AMEDA  COUNTIES. 
Calif.— Until  Due.  17,  bids  will  be  rec. 
by  John  Lyle  Harriuijton,  chief  en- 
gineer. Uunibaiton  Highway  Bridge 
Corporation,  Santa  Pe  Bldg.,  Sa.i  Fran- 
cisco, to  const,  bridge  over  San  Fran- 
cisco Bay  at  Dumb.-irtun,  structure  to 
consist  of  9  steel  spans,  each  about 
2U0-ft.  in  length  with  concrete  deck 
and  24-£t.  roadway.  Total  length  of 
structure  5600  feet.  Est.  cost  $2,000,000. 
Plans  obtainable   from  above  office. 


SAX  LUIS  OBISPO,  Cal.— County  su- 
pervisors vote  to  appropriate  $25,000 
to  const,  bridge  at  I'ismo,  provided 
State  Highway  Commission  will  start 
work  on  new  road  and  crossing  with- 
in six  months  and  complete  job  within 
t)ne   year. 


MARYSVILLE,  Yuba  Co.,  Cal.— 
County  Surveyor  J.  K.  Meek  instructed 
by  supervisors  to  prepare  plans  for 
short  bridge  over  Algonda  Slough  on 
the  route  of  the  Feather  Hiver  Blvd. 


MERCED,  Merced  Co.,  Cal. — U.  S. 
Steel  Products  Co.,  Rialto  Bldg.,  San 
Francisco,  at  $533,514  awarded  cont.  by 
Merced  Irrigation  District  to  furnish 
steel  in  connection  with  bridges  along 
line  of  relocation  of  Yosemite  Valley 
railroad. 


MADERA,  Madera  Co.,  Cal.— Super- 
visors vote  State  Highway  Commission 
$10,000  appropriation  for  const,  of  cone, 
bridge  on  state  highway  over  Chow- 
chilla   river. 

EUREKA,  Humboldt  Co.,  Cal. — Smith 
Bros.  Co.,  Eureka,  at  $4,146  submits  low 
bid  to  city  council  to  const,  timber 
trestle  bridge  over  gulch  at  Junction 
of  Harris  St.  and  Harrison  Ave.  Henry 
Padgett,  Eureka,  $4300,  only  other 
bidder.  Taken  under  advisement. 
Harry   H.   Hannah,    city   engineer. 

MADERA  COUNTY,  Calif.— Follow- 
ing bids  rec.  by  State  Highway  Com- 
mission. Dec.  8,  to  const,  rein.  cone, 
girder  bridge  in  Madera  county,  over 
Chowchilla  river;  about  2 'A -mi.  north 
of  Chowchilla,  consisting  of  five  25- 
ft.  spans  involv.  210  cu.  yds.  class  A 
cem.  cone,  (bridge;  15  cu.  yds.  class  E 
cera.  cone,  (bridge);  360  cwt.  rein,  steel 
(bridge);  24  rein.  cone,  piles;  500  cu. 
yds.  roadway  embank,  without  classi- 
fication; 40  cu.  yds.  rip  rap;  40  cu.  yds. 
class  A  cem.  cone,  (pavement);  80  sq. 
yds.  reinf.  steel  in  place  (pavement): 
engineer's  estimate,  $12,351. 
Albert   K.   Wilson,   St.   Helens    (low) 

J   g  780 

M.    Bertolini.    S.    P.     .  .  .  ........  .    12!266 

Levingston-Hight,     Sacto     12,336 

Noble    Brcs..    Visalia     13,072 

C.  C.   Gildersleeve,   Taft    13,334 

E.   K.   Engle.   Dos   Palos    13,379 

Otto    Parlier,    Tulare    13,750 

Rocca  &  Collette,   San  Rafael    ..   13,841 

H.    C.    Whitty,    Sanger,    Cal 14,07S 

K.  Saruth  Eng.  Co.,  Los  Angeles  14,589 
Sorensen  &  Da.  Mand,  Sanger..  15,415 
Harry  Nelson,  Bishop   15,970 

VENTURA,  Cal. — Mercereau  Bridge  & 
Constr.  Co.,  313  N.  Ave.  22,  awarded 
cont.  by  supervisors  for  3  timber 
bridges  across  Revolon  Slough  in  6th 
and  7th  Road  Districts  at  $1966  for 
bridge  No.  1.  97.5  ft.  long  and  18  ft. 
wide,  at  $1839  for  bridge  No.  2,  58.5  ft 
long  and  20  ft.  wide,  and  at  $1660  for 
bridge  No.  3,  58.5  ft.  long  and  18  ft. 
wide. 


MERCED  ,  Merced  Co.,  Cal.— Until 
Dec.  22,  10  A.  ,M.,  bids  will  be  rec.  bv  P 
J.  Thornton,  county  clerk,  to  const, 
rein.  cone,  siphon.  No.  136,  over  Arena 
Canal  on  Livingston- Winton  Rd.  Cert 
check  10%  payable  to  Chairman  of  Bd 
of  Sups.  req.  Plans  on  file  in  office  of 
clerk. 


IMPERIAL  COUNTY',  Calif.- Follow- 
ing bids  rec.  Dec.  8  by  State  Highway 
Comm.  to  const,  wooden  cresoted  pile 
trestle  across  main  canal  of  Y'uba  pro- 
ject about  1-mi.  west  of  Yuma,  Imper- 
ial County,  consisting  of  five  19-ft. 
spans  involv.  10.0  M  ft.  select  common 
Douglas  fir  timber;  17.0  M  ft.  b.m.  num- 
ber one  common  Douglas  fir  timber; 
i.6  M.  ft.  b.m.  number  one  common  red- 
wood timlier;  28  creusoted  Douglas  fir 
piles:  220  sq.  yds.  type  "B"  wearing 
h-urface.  Alternative  items — 220  sq. 
yds.   type   "A"   wearing  surface. 

W.  M.  Ledbetter  &  Co.,  Alhambra 
Road  (low);  (A)  no  bid;  (B)  $6552; 
(B)  no  bid. 

Chas.  L.  Wigg,  Manhattan  Beach,  (A) 
no    bid;    (B)    $11,249;    (C)    no    bid. 

Norman  B.  Conway,  Yuma,  Ariz.  (A) 
no   bid;    (B)    $8735;    (C)    no   bid. 

W.  A.  Patterson,  Los  Angeles,  (A) 
$9450;    (B)    9504;    (C)    $9504. 

McKay  &   Schenck,   Los  Angeles,   (A) 
$8059;    (B)    $7949;    (C)    $7949. 
Engineer's    estimate,     (A)    $5768;       (B) 
$5768;   (C)   $5768. 


RENO,  Nevada  —  Washoe  County 
Commissioners  vote  to  const,  two  rein, 
cone,  bridges  near  Verdi  and  steel 
bridge  over  Truckee  river  at  Wads- 
worth.  Two  structures  near  Verdi  will 
span  Truckee  river. 


PORTLAND,  Ore— Until  Jan.  7,  10  A. 
M.,  bids  will  be  rec.  by  Jos.  W.  Beve- 
ridge,  county  clerk,  to  fur.  14,000  bbls 
Portland  Cement  for  use  in  constrAc- 
tion  with  Sellwood  bridge  ove-  Wil- 
lamette  river. 


TACOMA,  Wash.— Pierce  County  En- 
gineer Votaw  has  completed  plans  for 
bridge  over  Puyallup  river  at  Meridan 
St.,  Puyallup;  single  truss  span,  371 
ft.  long;  20  ft.  wide;  6-in.  'cone,  slab 
deck;   est.   cost,    $85,000. 


BAKERSFIELD,  Kern  Co..  Cal.— Until 
Dec.  15,  5  P.  M.,  bids  will  be  rec.  by  V. 
Van  Riper,  city  clerk,  to  const.  2  cul- 
verts of  24-in.  cone,  pipe  at  intersection 
of  Baker  St.  with  Araujo  Ditch.  Cert, 
check  10%  payable  to  city  req.  Plans 
on  file  in  office  of  clerk.  W.  D.  Clarke, 
city  engineer. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
Dec.  29,  bids  will  be  rec.  by  Bd.  Pub 
Wks.  to  const.  State  St.  bridge  over 
tracks  of  P.  E.  Ry.,  bet.  McAllister  St. 
and  Pomeroy  Ave.  Spec,  on  file  at  office 
city  engr.,  405  s.  city  hall  annex. 
Bridge  will  be  of  reinf.  concr.  and  con- 
sist of  8  34-ft.  spans.  Quant,  are:  1325 
cu.  yds.  "A"  concr.,  78  cu.  yds.  "C" 
concr..  6  cu.  yds.  "D"  concr.,  remov.  ex- 
isting bridge,  138.5  tons  reinf.  steel. 
Merrill  Butler,   bridge  engineer. 


Carbide  Flare  Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In  stock 

E.    D.    BULLARD 

565  HOWARD  STREET 
San  EVancIsco,  Calif. 

Douglas  6320 


MERCED,  Merced  Co.,  Cal.— U.  S. 
Steel  Products  Co.,  Rialto  Bldg.,  San 
Francisco,  at  $533,514. i5  awarded  cont. 
by  Merced  Irrigation  District  for  steel 
superstructures  for  5  bridges  on  line 
of  re-located  Yosemite  Valley  Railway. 
Bids  was  based  on  lump  sum  uniier 
Schedule  B,  design,  furnish  and  fabri- 
cating steel  work,  for  Schedule  D,  for 
erection  (delivery  over  the  new  rail- 
way) at  $522,514.75,  plus  $11,000  for 
placing  timber  fioors.  The  bid  is  for 
riveted  steel  brid.^e  with  an  alternative 
design  for  a  continuous  girder  on 
bridge  No.  3.  The  bids  under  schedulo 
B  were:  Virginia  Bridge  &  Iron  Co., 
$336,000;  U.  S.  Steel  Products  Co.,  rin 
connected  (regular),  $350,986;  riveted 
(alternative),  $349,545;  riveted  No.  3 
continuous.  Schedule  B  and  D,  $522,- 
514.75;  Moore  Dry  Dock  Co.,  $376,210; 
McClintock-Marshall  Co.,  $382,697.01; 
Wisconsin  Bridge  &.  Iron  Co.,  $428,822.45 
Bids  on  Schedule  D  were:  U.  3.  Steel 
Products  Co.,  $211,357.38  pin  connected, 
$211,357.38  riveted;  Moore  Dry  Dock 
Co.,  $307,700;  Ross  Constr.  Co.,  $297.- 
622.99;  Irving  Gotthiem,  $229,469.81. 
Steel  work  involve  7,207,100  lbs.  Bids 
on  separate  bridges  were  also  sub- 
mntted  by  Pacific  Coast  Engr.  Co.,  Mil- 
waukee Bridge  Co. 

Award  to  Davis-Heller-Parce  Co., 
Delta  Bldg.,  Stockton,  for  the  concre'e 
sub-structure  for  the  five  bridges  was 
as  follows:  9750  cu.  yds.  unclass,  excav. 
at  $2.90  yd.;  27,820  cu.  yds.  mix  and 
place  concr.  at  $6.47  yd.;  22,625  lbs. 
reinf.  at  8c  lb.;  total,  $210,080.40.  Other 
bids  for  concr.  work  for  all  5  bridges 
were: 

Utah  Constr.  Co.,  $4  excav.,  $13.40 
concr.,  8c  reinf.,  total  $413,598;  Geo. 
Pollock  &  Co.,  $4  excav.,  $15  concr., 
10c  reinf.,  total  $458,562.50;  F.  Rolandi, 
$4.50  excav.,  $19.25  concr.,  8c  reinf., 
total  $581,220.  Bids  on  separate  bridges 
were  submntted  by  Adell-Cartwright 
Co.,  Otto  Parlier,  Carlson  Bros.,  Soren- 
sen &  Da  Mant,  Thos.  Kelley  &  Sons, 
and  H.   C.   Versano. 


PORTLAND,  Ore.— As  previously  re- 
ported, bids  will  be  rec.  by  Multnomah 
County  Commissioners,  Portland,  until 
Jan.  7,  to  const.  Sellwood  bridge.  Pro- 
ject involv. 

Sub-structure:  (excavation)  8.700 
cu.  yds.  sand  and  gravel;  370  cu.  yds. 
boulders;  240  cu.  yds.  rock;  180  cu.  yds. 
earth;  18,000  lin.  ft.  timber  piling;  2,705 
cu.  yds.  1:3:5  cone;  2,820  cu.  yds.  1:2:4 
cu.  yds.  cone;  68,000  lbs.  reinforcing 
steel. 

Superstructure:  2,450,000  lbs.  new 
structural  steel;  72,000  lbs.  structural 
steel  from  old  Burnside  bridge;  153,000 
lbs.  cast  sttW;  2,000  lbs.  cast  iron; 
1,000  lbs.  1:1:2  cone,  in  deck;  143,009 
lbs.  rein,  steel  in  deck;  2,420  lin.  ft. 
cone,  and  pipe  hand  rail. 

Approaches:  1,190  cu.  yds.  earth  ex- 
cavation; 430  cu.  yds.  1:3:5  cone;  1,610 
1:2:4  cone;  341.000  lbs.  rein,  steel;  1,420 
lin.  ft.  cone,  and  pipe  hand  rail;  24 
lamp  posts,  including  fixtures  and 
wiring. 

Plans  obtainable  from  offices  of  Gus- 
tav  Lindenthal,  engineer,  250%  Third 
St.,  Portland,  obtainable  on  deposit  of 
$50  of  which  $30  is  returnable  on  re- 
turn of  plans  in  good  condition.  Hans 
R.  Rodeis,  resident  engineer  on  pro- 
ject. 


DREDGINO,  HARBOR  WORKS 
AND  EXCAVATIONS 


SAN  FRANCISCO— See  "Wharves  and 
Docks,"  this  issue.  Bids  wanted  for 
loose  rock  sea  wall  and  dock.  (State 
Board   of   Harbor  Commissioners). 

VENTURA,  Cal.— Bids  rec.  by  super- 
visors for  earth  work  on  the  Burnham 
Rd.,  approx.  16,000  ft.,  involv.  15  000  cu 
yds.  excav.  and  16,000  ft.  B.  M.  creosoted 
lumber  In  culv..  were  rejected  because 
low    bidder    did    not    understand    that 
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onlv  about  one-half  of  the  work  was 
?o  L  done  at  present.  County  forc.s 
will  start  on.approx.  one-third  of  the 
work.  The  bids  were:  Chas  G,  ^V  i.lis 
&  Son  84c  earthwork,  $102  Ibd.,  C.  b.. 
and  J.  W.  Breedlove,  ?1.35  earthwork, 
$180  Ibd. 
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IRRIGATION  PROJECTS 


YOLO-SOLANO  COUNTIES,  Calif.-- 
Bids  will  probably  be. asked  '"  January 
by  Reclamation  District  ^^o-,  2068,  corn- 
urising  13,140  acres  in  Yolo  and  bo- 
{ano  counties,  involving  an  expenditure 
of  $500  DUO.  The  announcement  is  maae 
by  Felix  T.  Swan,  secretary  manager 
of  the  district,  3844  Linwood  St..  Oak- 
land Work  will  consist  chiefly  of 
pump  installations  and  canal  con- 
struction F.  C.  Hermann,  chief  engin- 
ler  for  district.  Merchants  Exchange 
Bldg.,  San  Francisco.  G.  Mellon  resi- 
dent engineer  tor  project.  Directors. of 
?he  dfstfict  are;  J.  P.  Thomsen  of  Dix- 
on J  W  Preston  Jr.,  of  San  Francisco 
and  Felix  T.  Swan  of  Oakland. 

LOS  ANGELES,  Cal.— Until  2  P.  M., 
Dec  22,  bids  will  be  rec.  by  s"Pe"',?°" 
to  const,  o-i-ainage  system  '"  J^-g^' 
Whittier,  adjacent  to  ^anta  ^e  Ry^ 
(Drainage  Impvt.  Dist.  No.  9)-  Worl. 
will  involv.  41,865  cu.  yds.  e.xcay  6JoO 
ft  8-in.  and  840  ft.  12-in.  drain  tiK. 
w  th  plain  joints,  2  junction  chambers. 
PlaSs  on  file  at  office  ol^  County  Drain- 
age and  Sanitation  Engineer,  Albert  K. 
Warren  700  Hall  of  Records,  Los  An- 
gefes  Cert.  chk.  or  bond,  70%.  Mame 
B.   Beatty,  Clerk  of  Supervisors. 

OAKDALE,  Stanislaus  Co.,  Cal.--H 
E.  Macauley,  San  Francisco  at  |blo5^70 
(engineers  estimate  $2,484.82  suu 
mitfed  only  bid  to  Oakdale  Irr  gat.on 
District  for  work  under  schedule  No. 
i;  bids  opened  Dec.  8.  Bid  was  re- 
iprted  No  bids  received  on  oiner 
'schedules  and  all  work  will  be  done  by 
force  account  under  supervision  of  R. 
E  Hartley,  ch.  eng.  for  d  st.  Bids 
were  asked  under  the  following  sched- 

"^Ichedule  1— "Boardman  Drain,"  con- 
sists of  IVi-mi.  open  ditch  ^n^o'^l^' 
716  7  CU  yds.  excavation;  3  20-in.  cone, 
pipe  cuWerts,  24-ft.  long  with  bulk- 
heads, trench,  backfill  and  lay  300  lin 
ft.  16-in.  cone,  pipe  with  cone  inlet 
box;  excavation  of  trench  for  pipe  In- 
volving  approx.   689.3   cu.   yds. 

Scheduir2-''Patterson  Dram,  con- 
sists of  about  %-mi.  open  ditch  involv. 
4785  1  cu  yds.  excavation  and  of  trencn, 
backfill  and  lay  1683  lin.  ft.  12-in.  cone, 
pfpe  with  cone,  inlet  box;  excavation 
of  trench  about  4169.8   cu.  yds. 

Schedule  3-"Pete'-|.rv,  ^nvnlv  622  4 
■iists  of  14 -mi.  open  ditch  involv.  622.4 
cu  yds  excavation;  2  12-in.  cone  pipe 
cuiv'^rts  50-ft.  lorig  with  bulkheads 
irench,  backfill  and  lay  655  '"■ /\ ^5,. 
in.  cone,  pipe  with  cone,  inlet  oox 
trench  excavation  tor  pipe  in\olv.  198.9 

''"ijc^'hldule  4-"Crane  Drain"  .con'^i^^^ 
of  2'A-mi  open  ditch,  involv.  3878  cu. 
Sds  eK^vation;  2  24-in.  cone,  pipe  cul- 
^eris  24  ft.  long  with  bulkheads  and  1 
24-in.  cone,  pipe  culvert.  72  ft.  long, 
with  bulkheads. 

Schedule  5— "Minnear  Dram  con- 
sists of  trench,  lay  and  backfill  96  Un. 
?  8-in  cone,  pipe  and  construction  of 
5  wells,  each  well  consisting  of  10  lin. 
ft.    24-in.    cone.   pipe. 


PASADENA.  Cal. — W.  A.  McNally,  f'17 
S  Broadway,  Pasadena,  awarded  cont. 
at  $7380  for  ornam.  lights  in  Arlington 
Dr.,  bet.  S.  Fair  Oaks  and  S.  Orange 
Grove  Aves. 

LONG  BEACH,  Cal.— Fritz  Ziebarth, 
302  E.  Anaheim  St.,  Long  Beach,  sub. 
low  bid  to  city  at  $12,836  for  ornam. 
lights  in  Seaside  Blvd..  bet.  Pine  Ave. 
and  e.  line  of  lot  29.  blk.  N,  Ocean  Pier 
Tr.  Other  bids:  Robertson  Elec.  Co.. 
$13,194;  N.  M.  Beard,  $13,300;  Walker  & 
Martin.   $13.395. 

HEALDSBURG,  Sonoma  Co.,  Cal.— - 
City  trustees  plan  early  installation  of 
street  lighting  system  in  main  streets; 
est.    cost,    $14,000. 

SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Until  Dec.  15,  8  P.  M.,  bids  will  be  rec. 
by  E.  VV.  Foster,  city  clerk,  to  install 
in  portions  of  3rd  Ave.,  El  Camino  Real, 
A  St..  22  c.  i.  single  lamp  electroliers. 
1911  Act  and  Bond  Act  1915.  Cert, 
check  10%  payable  to  city  req.  Plans 
on   file   in  otfice   of  clerk. 

LOS  ANGELES,  Cal.— Newbery  Elec. 
Corp.,  726  S.  Olive  St.,  sub.  low  bid  to 
Bd.  Pub.  Wks.  at  $129,778  for  ornam. 
lights  in  Moneta  Ave.,  bet.  Main  St.  and 
Florence  Ave.  Other  bids:  Elec. 
Lighting  Supply  Co.,  $132,560;  Geo.  W. 
Kemper,  $134,798;  Osborn  Elec.  Co. 
$136,000;  R.  A.  Wattson.  $136, 41a; 
Robertson  Elec.  Co.,  $139,470;  James  C. 
Perry,   $140,872;   C.  W.  Sparks,$141,711. 

H.  C.  Reid  &  Co.,  Grant  Bldg..  at 
$61,860  for  ornam.  lights  in  Western 
Ave  bet.  Santa  Barbara  and  Slauson 
Aves.  Other  bids:  Newbery  Elec. 
Corp.,  $62,771;  R.  A.  Wattson.  $64,482; 
James  C.  Perry,  $63,849;  Geo.  W.  Kem- 
per, $64,898;  Robertson  Elec.  Co.,  $6d,- 
333;  Elec.  Lighting  Supply  Co.,  $65,920; 
Osborn  Elec.  Co.,  $68,473:  Walker  & 
Martin,   $73,186. 

Elec.  Lighting  Supply  Co.,  216  W.  3rd 
St  low  at  $43,542  for  Ornam.  lights  in 
Moneta  Ave.,  bet.  Florence  and  Man- 
chester Aves.  Other  bids:  Newbery 
Elec.  Corp.,  $43,875;  Geo.  W.  Kemper. 
$44  948;  H,  C.  Reid  &  Co.,  $45,850: 
Walker  &  Martin.  $46,849;  R.  A.  Watt- 
son, $47,266;  James  C.  Perry.  $47,324; 
Robertson  Elec.  Co..  $47,649;  Osborn 
Elec.    Co..    $48,294;    C.    W.    Sparks,    $ol,- 

i  C.  Rice,  1963  Santee  St.,  low  at 
$2489  for  ornam.  lights  in  Palm  Grove 
Ave.,  bet.  Washington  and  21st  Sts. 
Fritz   Ziebarth   bid   $2621. 

GLENDALE,  Cal.— Council  declares 
inten.  to  install  ornam.  lights  compl.  in 
Harvey  Dr..  bet.  Wilson  Ave.  to  Hill 
Dr.  and  in  Hill  Dr.,  bet.  s.  w.  extension 
of  s.  e.  line  of  lot  16,  Tr.  4661,  and  n.  w, 
extension  of  lot  33,  Tr.  4661,  and  por- 
tion of  Summit  Dr.  and  other  Sts.,  also 
for  completion  of  partially  finished 
light  system  in  Broderick  Ave.,  bet. 
Wilson  Ave.  and  Hill  Dr.  A.  J.  Van 
Wie,  city  clerk.  John  P.  Johannsen. 
city    engineer. 

LOS  ANGELES,   Cal.— Until   10    AM 
Dec     22,    bids   will   be    i  ec.    by    Bd     Pub. 
Wks.   for  ornam.   lights     in    El     Cenro 
Ave.,  bet.  Hollywood  and  Santa  Monicu 
Blvds.:  46  pressed  steel  posts;  1911  act. 


Saturday.    December    13,    1924 


GLENDALE.  Cal.— A.  C.  Rice,  1963 
.Santee  St.,  Los  Angeles,  awarded  cont. 
at  $18,900  for  ornam.  lights  in  Los 
Feliz  Road.  bet.  Glendale  Ave.  and  S. 
p.   tracks,   about   5   blocks. 


MACHINERY  AND  EUIPMENT 

LOS  ANGELES,  Cal.— Bids  rec.  by 
pub.  serv.  comm.  for  electrically  op- 
erated traveling  crane  under  spec.  736- 

Fulton  Engineering  So. — (1)  $ — --; 
(2)    $5525;      (3)    $6460;      (4)    $ ;      (5) 

^*Union_Iron  Works— $7680,  alt.,   $4790, 

'''kaker^lron  Works— (1)  alt.  $5900,  alt. 
$5011;  (2)  $3591;  (3)  alt.  $4205;  (4)  alt. 
$4397;   (5)    $4417.  alt.   $5031. 

WATTS,  Cal.— Until  8  P.  M.,  Dec.  15 
bids  will  be  rec.  by  city  for  sale  of 
used  property  including  one  chemical 
fire  truck,  one  steam  roller,  and  two 
automobiles.     Sarah  A.  Smith,  city  clerk 

STOCKTON,  San  Joaquin  Co..  Cal. — 
Until  Dec.  15.  5  P.  M..  bids  will  be  rec. 
by  A.  L  Banks,  city  clerk,  to  fur.  two 
motor  truck  chassis,  solid  tires,  equip- 
ped with  cab  and  windshield;  rated 
capacity  without  overload  of  ni.t  less 
than  2V4  tons  or  more  than  3%  ton* 
Cert,  check  10%  payable  to  City 
Auditor  req.  Spec,  on  file  in  office  of 
clerk.     Wm.  B.  Hogan,  city  engineer. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Dec.  15,  5  p.  m.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  fur.  one 
motor  driven  street  sweeper  of  either 
vacuum  or  pick-up  type.  Cert,  check 
10%  payable  to  City  Auditor  req.  Spec, 
on  file  in  office  of  clerk.  Wm.  B.  Ho- 
gan, city  eng. 

LOS  ANGELES,  Cal.— Const.  Mchy. 
Co  455  E  3rd  St.,  sub.  only  bid  to  pub. 
serv.  comm.  for  2  portable  cone,  mix- 
ers under  spec.  P-343-436  as  follows:  7 
cu  yds.  cap.,  $1050;  5  cu.  yds..  $945 
(Allowance  of  one  week's  rental  and 
certain   other   terms.) 

MODESTO,  Stanislaus  Co.,  Cal.— Mo- 
desto Chamber  of  Commerce,  Transpor- 
tation Committee,  is  securing  estimates 
of  cost  for  installation  of  motor  bus 
=vstem  Mack  and  Reo  vehicles  will 
be  displayed  in  the  organization  s 
quarters  in   the  immediate  future. 

OAKLAND,  Cal —City  council  plans 
installation  of  traffic  signal  systejn'" 
downtown  streets;  est.  CS^^'J^^""' 
light  system  with  bells.  W.  W.  Har- 
mon,  City  Engineer. 

LOS  ANGELES.  Cal.— Until  3  P.  M.. 
Dec  9,  bids  will  be  rec.  by  public  ser- 
vice cbmmission,  207  S.  Broadway,  for 
four  2-ton  electric  truck  chassis;  spec. 
P-343-439.     Jas.   P.   Vroman.   secretarj . 

PORTLAND,  Ore.— Until  Doc.  17.  bids 
will  be  rec.  by  Multnomah  County  Com- 
missioners, Courthouse,  to  fur.  laundry 
machine  for  county  farm  near  Trout- 
dale,  Ore.  Inner  cylinde^r  to  be  of 
wood,  and  36  in.  in  dia.  by  72  in.  in 
length,  with  2  doors  1  Part'tion.  brass 
hinges,  catches  and  lioops,  double 
geared,  similar  to  "Globe  Metal  Case 
Washer"  or   eq. 


LIGHTING  SYSTEMS 


SANTA  BARBARA,  Cal.— City  coun- 
cil plans  installation  of  street  l.ght- 
fng  system  in  State  St.;  est.  cost.  $26,- 
000.  

RIVERSIDE,  Cal.— Petitions  are  in 
circulatSn  to  extend  Market  St  light- 
mg  system  across  Tequesquite  fill  and 
thfnce  out  Magnolia  Ave.  to  Madison 
St.  _____ 

PASADENA,  Cal.— City  directors  plan 
ornam  lights  (Marbelite  posts)  on  E. 
CaUfornia  St.,  bet.  S.  Fair  Oaks  and  S. 
Lake  Aves. 

ALHAMBRA.  Cal.— James  C.  Perry, 
awarded  cont.  at  $98,827  for  orna.m 
fights  in  Main  St.,  bet.  e.  and  w.  city 
limits. 


Contractors  Machine  Works 

We  Specialize  in  rebuilding  and  repairing  contractors'  equipment 
We  build  rock  bunkers,  elevators  and  conveyors,  portable  pumping 

plants,  hoist  and  rock  crushers. 
Let  us  give  you  an  estimate  on  your  work. 
We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


38  Stanford 


San  Francisco 


Phone  Eeamy  188S 
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HEALDSBURO.  Sonoma  Co..  Cal.— 
Automatic  Signal  &  Sign  Co.,  San  Fran- 
cisco, awardiil  cunt,  by  city  to  fur.  152 
double-facpd  aluminum  street  signs 
and  76  wrougrht  iron  standards  upon 
which   to   mount  slgrns. 


VENICK,  Cal.— City  will  readverlise 
for  bids  for  tractor.  I'rcvlous  low  bid 
of  13790  was  conslderol  too  hlg'a.  K. 
B.   Wallace,   city  clerk. 


OHLAND.  Olenn  Co..  I'al. — Until  Dec. 
16.  7:30  1'.  M..  win  be.  rec.  by  E.  P. 
Mapes,  town  clerk,  to  fur.  one  road 
grader,  equipped  with  7  ft.  blade.  Spec, 
on  file  In  olllce  of  clerk. 


LOS  AXGELES.  Cal.— Madsen  Iron 
Works.  5.i29  Bickett  St..  sub.  low  bid  to 
Bd.  Pub.  Wks.  at  (a)  J22.000  and  lb) 
121.500  for  portable  paving  plan-.,  (a) 
complete  with  steel  asph.  heating  tanki>, 
and  (b)  compl.  with  concr.  aspn.  heat- 
ing and  storage  pits:  delivery,  90  days; 
C.  F.  Pieison.  (a)  $24,355.05  and  (I); 
$23. 328. 65;   delivery,   90   days. 

EL  CENTUO.  Cal.— Until  7:30  P.  M., 
Dec.  18.  bids  will  be  rec.  by  city  for  one 
rapid  find  sand  filter  washing  machine 
of  5.000.000  gal.  cap.  per  day,  for  water- 
works system,  incl.  installation.  Spec, 
on  file  at  office  of  City  Cler.v,  James  A. 
Schofleld. 


RAILROADS 


HOLBnOOK,  Ariz.— Santa  Fe  Ry. 
survej  ing  for  new  double  track  line 
from  llolbrook  east,  about  2  miles  from 
present    line    to    avoid    drifting    sand 


FIRE  EQUIPMENT 


ISLETON',  Sacramento  Co.,  Cal.  — 
City  trustees  contemplate  purchase  of 
moiijr   fire   truck. 


LOXG  BEACH,  Cal. — Until  10  a.  m., 
Dec.  IS,  bids  will  be  rec.  by  city  mgr. 
for  one  gasoline  motor  propelled  triple 
combination  pumping  engi.ie  of  at 
least  4-cyl.;  special  spec.  No.  C-53.  Cert, 
check  or  bond  10%,  C.  H.  Windham,  city 
manager. 


RESERVOIRS  AND  DAMS 


EUGENE,  Ore. — Election  will  be  held 
in  March  to  vote  bonds  of  $50,000  to  fi- 
nance const,  of  3,000,000  reservoir  on 
Skinner   Butte. 


LOS  ANGELES,  Cal. — I.Tternational 
Diamond  Drill  Cont.  Co.,  501  Hobart 
U'dg..  San  Francisco,  sub.  only  bid  to 
county  at  $3900  for  test  and  core  bor- 
ings at  Big  Tejunga  dam  site.  Bid  was 
(a)  $3200  for  400  vertical  ft.  which  may 
lie  distrib.  in  an  indefinite  number  of 
holes  in  locations  selected  by  chief 
c  .igr.  in  boulder  wash  material  down- 
ward, at  $S  ft.,  (b)  $700  for  100  verti- 
cal ft.  in  an  indefinite  number  of  holes 
in  bed  rock  beneath  the  boulder  wash 
or  beneath  the  boulder  wash  encoun- 
tered in  drill  holes  of  class  (a),  holes 
to  be  drilled  vertical  in  such  places  as 
chief  engr.  may  designate  upon  either 
s'de  of  the  clam  site  and  below  the  ele- 
vatio.i  of  1340  U.  S.  G.  S.,  at  $7  ft. 


ST.  HELENS.  Ore.— J.  C.  Compton, 
McMlnnville.  Ore.,  at  $30,648  awarded 
cont.  by  council  to  const,  reservoir 
for  Municipal  water  system.  F.  W.  Al- 
len, engineer.  Railway  Exchange  Bldg. 
Portland.    Ore. 


PIPE  LINES,  WELLS,  ETC. 


LOS  ANGELES,  Cal.— Awards  made 
by  pub.  serv.  comm.  for  c.l.  pipe  under 
spec.   734-C.   Dec.   2,  were: 

MoWane  Cast  Iron  Pipe  Co. — 500  pes. 
4-in.  by  12-ft.  class  "B",  f.  o.  b.  cars 
Lankershim,  57.5c  ft..  500  pes.  6-in.  by 
12-ft.  class  "B"  f.  o.  b.  cars  Lankershim 
S4c  ft.  Delivery:  shipment  immed..  com- 
plete  In    90  days. 

U.  S.  Cast  Iron  Pipe  &  Fdy  Co.— 6665 
PCS.  4-1n.  De  Lavaud  class  250.  12-ft. 
lengths,  f.  o.  b.  trenchside  57.5c  ft.: 
5161  pes.  6-in.  De  Lavaud  class  250. 
f.  o.  b.  trenchside  S2.9c  ft:  3415  pes.  8-in 
centrifugal  De  Lavaud  class  250.  f.  o.  b. 
trenchside  $1,215  ft;  1960  pes.  8-in. 
class  "C"  f.  o.  b.  trenchside.  5-meter 
lengths  $1.3859;  shipment  half  4-in. 
and  all  other  sizes  in  Jan.,  bal.  4-in. 
in  February. 

American  Cast  Iron  Pipe  Co. — 3085 
pes.  4-in.  class  C,  16-ft.  lengths,  f.  o.  b. 
trenchside  65.3c  ft;  2415  ft.  6-in.  class  C 
16-ft.  lengths,  f.  o.  b.  trenchside,  93.8c 
ft.;  delivery,  90  days. 


RED  BLUFF.  Tehama  Co..  Cal.  — 
Cross  and  Haushty,  Red  Bluff,  at  $3.50 
ft.  awarded  cont.  by  city  trustees  to 
drill   well  at  waterworks. 


LOS  ANGELES,  Cal. — McWane  Cast 
Iron  Pipe  Co.,  Central  Bldg.,  awarded 
cont  by  pub.  serv.  comm.  for  2-in.  c.i. 
pipe  under  spec.  W-326.  as  follows: 
10,000  pes.  2-in.  bell  and  spigot  pipe 
at  29c  ft..  2000  pes.  hub  and  thread  pipe 
at  34c  ft;  6-ft.  lengths,  for  150  lbs. 
working  pressure:  delivery,  part  imme- 
riately.  balance  60  days  from  award  of 
contract. 


LOS  ANGELES.  Cal.— Crane  Co.,  319 
E  3rd  St.,  awarded  cont.  by  pub.  serv. 
comm.  at  $6,389  per  100  ft.  for  100.000 
ft.  %-in.  galv.  wr.  steel  pipe:  shipmt. 
by  rail  and  water:  spec.  No.  W-32S. 
Award    was    made    on    disc,    terms. 


CORCORAN.  Kings  Co..  Cal.— Until 
Dec.  15,  S  p.  m.,  bids  will  be  rec.  by 
Jas.  C.  Condon,  city  clerk,  to  fur.  2080 
ft.  6-in.  c.i.  pipe  class  B.  bell  and 
spigot,  in  16-ft.  lengths;  five  6-in.  by 
4-in.  tees,  all  bell  ends:  prices  to  be 
f.  o.  b.  Corcoran.  Cert,  check  10%  pay- 
able  to  city   required. 


LONG  BEACH,  Cal.— City  Mgr.  C.  H. 
Windham  authorized  to  award  cont. 
without  advertising  for  bids,  for  const, 
of  10-in.  gas  main  from  the  Associated 
Oil  Co.'s  lease  in  Dominguez  Field  to 
intersection  of  Carson  St.  and  Pros- 
pects Ave.  within  Davidson  City.  Con- 
sideration to  be  o.i  a  basis  of  $2.25 
per  lin.  ft.,  total  not  to  exceed  $45,000. 
H.  C.  Waughop.  city  clerk. 


LOS  ANGELES.  Cal.— Until  3  p.  m.. 
Dec.  26.  bids  will  be  rec.  by  pub.  serv. 
comm..  207  S  Broadway,  for  c.i.  fittings 
spec.  739.  Jas.  P.  Vroman,  secy. 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWABD  STREET,  SAN  FKANCISCO 

MOTORS 

New  and  Used,  Bon^ht,  Sold,  Exchanged,  Rented  and  Repaired 
Industrial  Light  and  Power  Installation 

Telephone  SUTTER  326€ 


SEWAGE  DISPOSAL  PLANTS 


PISMO  BEACH,  Cal.  —  Wm.  Lane, 
Paso  Robles,  sub.  low  bid  to  PIsrao 
Beach  sanitary  dist.  at  $13,259.90  for 
main  sewer  and  sewer  disposal  works. 

Merritt-Chapman-Scott  Co.,  First 
Natl.  Bank  Bldg..  Wilmington,  award- 
ed cont.  at  $16,000  for  12-in..  45-Ib. 
wrought  Iron  ocean  outfall.  1375  ft.  In 
length   (ISOO  ft.  was  planned). 

Black  &  Veatch  617  617  Ferguson 
Bldg.,  Los  Angeles,  consulting  engrs. 

PISMO  BEACH,  Cal.  —  Wm.  Lane. 
Paso  Robles,  awarded  cont.  by  PIsrao 
Beach  Sanitary  Dist.  at  $13,259.90  for 
main  sewer  and  sewage  disposal  works 

MISCELLANEOUS 
CONSTRUCTION 

LOS  ANGELES.  CaCl.— Constr.  Machy. 
Co.,  455  E.  3rd  St.,  awarded  contr.  by 
piib.  serv.  comm.  at  $1995  for  two  concr. 
mixers  under  spec.  P-343-436,  with  5% 
disc,   payment   10th  following  month. 

Union  Iron  Works,  5125  Santa  Fe 
Ave.,  awarded  cont.  at  $4790  for  elec- 
trically operated  traveling  crane  (alt 
No.  3)  for  use  at  San  Fernando  valley 
general  plant;  spec.  736-A. 

SAN  FRANCISCO— City  Eng.  M.  M. 
p  Shaughnessy  estimates  cost  of  Bure- 
ka-Mission-Sunset  Municipal  Railway 
JiZ"^l\^K^^'^'">'^'>'>-  City  will  pay 
$1  000  000°  ^""^   property   owners 


WATER  WORKS 


SEATTLE,  Wash.— J.  L.  Smith  304 
W.  36th  St.,  Seattle,  at  $.54,915  awarded 
cont.  by  Bd.  Pub.  Wks.,  to  trench,  haul, 
lay  and  rivet  54-in.  lock  bar  water  pine 
in  20th  Ave.  and  other  Sts. 

TERRA  BELLA,  Tulare  Co..  Cal — 
Directors  of  Terra  Bella  Irrigation  Dis- 
trict reject  bids  to  const.  1500-bbl.  steel 
water  tank.  The  project  will  be  aban- 
doned   temporarily. 

OAKLAND,  Cal.  —  Moore  Dry  Dock 
«oV/°°'  °i  Adeline  St..  Oakland,  at 
$6274  awarded  cont.  by  council  to  fur. 
one  20-1.1.  suction  dredge  pump  and 
base. 


COMPTON,  Cal.  —  Until  1:30  p.  m.. 
Dec.  30.  bids  will  be  rec.  by  Compton 
union  high  school  dist.  for  supplies  and 
machmtry  as  follows:  c.i.  pipe  and 
fittings;  1  500-gal.  capacity  centrif 
pump:  1  25,000-gal.  hemispherical  bot- 
tom steel  tank  on  50  ft.  tower  and 
equip.;  1  30-h.p.  vertical  motor;  strain- 
er and  fish  trap,  elec.  stop  and  starter 
a. Id  stop  check  valve.  Cert,  check  or 
bond  10%.  Plans  and  spec,  on  tile  with 
c.  A  Parrish,  consl.  engr.,  and  A.  Hers- 
kind,  clerk. 


SAN  DIEGO.  Cal.— Bids  rec.  by  City 
Purch  Agent  W.  H.  Cameron  for  two 
centrif.  pumps  and  elec.  motors  for 
Lniversity  Hts.  stand-pipe  rejected. 

TREKA,  Siskiyou  Co.,  Cal.— Bond  is- 
sue for  $56,000  to  finance  water  sys- 
tem improvements,  recently  voted  de- 
clared    invalid    and    another    election 

7t'i\y^n  /'•*  ■'''"■  f  ^^''"^  W'"  provide 
$35,000  for  purchase  of  Cady  and 
Buckner  properties;  $15,000  for  const 
of  septic  tank  and  $7500  for  repairs 
a.nd  coverings  to  reservoir. 

u  LOS  \NGELES,  Cal.— Election  will 
be  held  Jan.  15  to  vote  $1,300,000  bond 
issue   for   water  distrib.   sys.   in   Laurel 

^"''."",A^nP,J'°"-  "^^^  «ys-  will  serve 
about   10.000  ac. 


WHITTIER,    Cal.— Until    7:30    p     ni 
Dec.    22.    bids   will    be   rec.    by  city  for 
valves  and  fittings.  Spec,  on  file  at  of- 
fice  of   city  clerk.   Paul   GUmore.  Cert. 
check  or  bond  10%. 


MT.  SHASTA,  Siskiyou  Co..  Cal.  — 
Election  will  be  called  In  January  to 
vote  bonds  of  $40,000  to  finance  ex- 
tensions  to  sewer  and  water  systems 
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OAKDALE,  Stanislaus  Co.,  Cal.— Fol- 
lowini  bids  rec.  by  city  trustees  to 
fuTnfsh  and  install  pumping  plant  at 
municipal    water    works:  .ices  in 

Ulmar  Pump  Co.,  PorterviUe,  $1568  40 
Staling    Pump    Co.,    Stockton,    $1600 
^"syronVckson   Pump    Co.,    Berkeley, 
^^^festVrl""  W^ll*"^-orks,      San     Jose. 
*^!.lVe'&"BolYe'r!-'s'an   Jose.   »1715  and 

*'llan  spray  Co     San  Jose.  |H49  70. 

California  Hydraulic  Co.,  San  Fran 
''¥r°ank  T-Kimball  Co.,  L03  Angeles. 
$1915.50.  _____ 

<-TT  TROY  Santa  Clara  Co.,  Cal. — City 
tr?s\^rk°Iiaf  purchase  of  chlorination 
plant;    est.   cost   $1000. 

PORTERVILLB,  Tulare  Co..  Cal.  — 
See  "Poli^r  Plants."  this  issue.  Bids 
wanted  for  motor  and  power  line.       ^, 

GLADSTONE.  Ore -Election  wUl  be 
■h^A  Tan  27  to  vote  bonds  ol  *z/,uuu 
to  finance  water  system  Improvements. 

T  n<?  ANGELES,   Cal.— Pac.   Cast   Iron 

?.«>uf  ■  s1?v.  ^c^o'm^m"'  ^t^-$63".^0  ^r 

$70.  ^_____ 

xrn^,^?.^n^Vf^?0  ?'m,%ms  wUi  ^ 
^°*'Vv  H  C  Pegram  secy.  Vandalia 
rec.  by  H.  ir-.-  ,^f5  to  fur.  following 
Irrigation    District     to^     140-tt.    head; 

"CnOO  gpm%15-ft  liead;  one  800 
one  2100  S-PI"-  i^  (^ert.  check  5%  req. 
l;?frbldS^  call  for  bids  «nder  offl- 
Sa'l\ropo!lT  ^ec«onJ_~   thi,    fs..ue. 

'I'oo'  in^90  -5"'?;  d^  cashing  So.  ^bld 
thereafter.      United     ^^asiins     - 

*'^%dn'o'^raf  1^1^  ionium 

^.Torfn^^^  --^ii-  Vlo'Ii^  .er'To. 

&-re?aVe'^'S.^e%^>'^a^^^^^^^ 
of  invoice;  delivery,  7  to  10  days. 

MANHATTAN    BEACH,    Cal     —    C'^y 

VTIEKA.    Siskiyou    Co.,    Cal.    —   9;!^ 
r^  i^R  (ifio  bond  issue  to  finance  wa- 

SSSSasl^^l^aiy^n^E: 

S;rS;^'lnd  l^ir^fo^-re^f^a.^ 
coverings  to  reservoir. 

PORTEBVILLE,  Butte  Co     Cal. -Un- 

i^l  if "c^pV|r"aS-.  Tecy'.' Va^4\iri;r  - 
g^tion  District  tn  fur.  five  a?ep.^/" 
i^;Tt  "o^ur.  ^fu^ll^-e^^lVe'd"  a^^d 

En,  rea.  with  bid.  See  call  tar  bids  n"- 
der  ofticial  proposal  section  .n  this 
issue. 

PLATGBOVNBS  AND   PARKS 

LOS  ANGELES,  Cal.— City  has  under 
consideration  appropriation  of  S10»00« 
for  athletic   field  for  s.w.  part  of  city. 

ELK  GROVE.  Calif.— fee  "Schools  " 
thft  issue.  Bids  opened  for  three  ten- 
nis courts.  

RICHMOND.  Contra  Costa  Co.,  Cal.— 
Citv  council  plans  enlargement  of  parK 
aid  Playground  lands,  being  %'^l"'"'l 
in  the  Pullman  district  and  for  the 
purchase  of  additional  ground  for  park 
fmprovements  at  the  Washington 
school.     A.  C.  Faris   is  city  clerk. 
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RIVERSlXlE,  Cal. — Local  oivlc  or- 
ganizations back  move  to  purchase 
a  municipal  incinerator  for  the  dis- 
posal of  garbage. 

LOS  ANGELES,  Cal. — Frank  Shearer, 
supt.  park  dept.,  has  proposed  $27,000,- 
000  park  bond  issue  to  establish  a  sys. 
of  parks  from  San  Pedro  to  San  Fer- 
nando. 

•MO  \LTO,  Santa  Clara  Co.,  Cal.— 
uuy  cr.uncll  plans  bond  issue  to  finance 
improvement  of  El  Camino  and  Rin- 
conada  Parks.  Bond  election  for  $S0- 
000  held  last  May  was  defeated  by  26 
votes.    J.   F.    Byxbee   Jr.,   city   eng. 

M\RTSVILLE,  Yuba  Co.,  Cal. — Un- 
til Dec.  15.  8  p.  m.,  bids  will  be  rec. 
by  Geo.  TV.  Richards,  city  clerk,  to 
pia.it  trees  on  shore  of  Ellis  Lake.  Ap- 
prox.  2100  trees  will  be  planted  m  ad- 
dition to  lawn,  shrubbery,  etc.  Cert, 
check  10<^.,  of  amount  bid  req.  Specifi- 
cations   obtainable   from   city   clerk. 


SEWERS  &  STREET  WORK 


AMADOR  COUNTY,  Cal.— Until  Jan. 
5  2  P  M.,  bids  will  be  rec.  by  State 
Highway  Commission,  Forum  Bids., 
Sacramento,  to  grade  2.6  mi.  bet.  Jack- 
son and  pt.  3  mi.  easterly.  R.  M.  Mor- 
ton, state  highway  eng.  See  call  for 
bids  under  official  proposal  section  m 
this   issue. 

MILL  VALLEY.  Marin  Co..  Cal. — 
Town  Trustees.  TVill  Falley.  clerk,  de- 
clare inten.  (Xo.  319)  to  imp  portions 
of  Cottage  Ave.,  involv.  grade  and 
pave  with  5-in  hyd.  cone,  entire  width; 
const  cone,  curb;  2  cone,  catchbasins. 
1911  \ct  and  Bond  Act  1915.  Protests 
Dec.  18,  J.  C.  Oslpsby,  engineer.  Cheda 
Block.    San    Rafael. 

SANTA  BARB.ABA.  Cal.— U.itil  5  p. 
m  Dec.  18.  bids  will  be  rec.  by  city 
for   work    under   1911    act  as   follows: 

Barranca,  bet.  Cliff  Dr.  and  its  s 
end  Luneta  Plaza,  Las  Olas  Ave.,  Del 
Sol  Ave.,  involv.  curb.  cone,  driveways. 
]8-in.  cem.  storm  drain.  6-in.  vit.  pipe. 
4-in.  vit.  pipe.  24-in.  reinf.  cone,  drain, 
catch    basin. 

Chi  10  St..  bet.  Pedregosa  St.  and 
Mi«!=iiin  St  and  portions  of  other  sts.: 
combined  cone,  curb  and  gut.,  catch 
hasins.    18-in.   cone,    storm    drain,   cone. 

■"'p^anJ^on  file  at  office  of  S..  B.  Tag- 
part,  city  clerk.  Geo.  D.  Morrison,  city 

engineer.  

TNGLEWOOD.  Cal.  —  Until  8  p.  m.. 
Dec.  22.  bids  will  be  rec.  to  imp.  under 
1911    and  1915  acts:  .  . 

Manor  Dr.  and  Manor  PI.  involving 
109.953  sq.  ft.  grade  (1192  cu.  yds.) 
33.261  so.  ft.  6-in.  c?nc.  nave  76,692 
sq.  ft.   D(in.  oil  mac,  43  pillow  blks..  18 

'''^'A.'llev^'fn^lk^'sOD.  involv.  7988  sq.  ft. 
grade    (282    cu.    yds).    7988    sq.    ft.    5-in. 

">lanrcn  "iZ^t  office  of  City  Engr^ 
Arthur  -W.  Cory.  Otto  H.  Deulke,  city 
clerk. 

GN-TARIO  Cal. — Proceedings  started 
hy°ciT>^tJ  pave  Sultana  Ave..-^fo„?«^- 
sau  and  4th  Sts.,  1%  mi.  Cost  $do,000. 


LOS  ANGELES,  Cal.— T.  W.  Oglesby, 
4  23  Edgewood  Rd..  Santa  Ana,  sub.  low 
bid  to  supervisors  at  $14,757  to  imp. 
Durfee  Ave.,  bet.  Pomona  Blvd.  au(J 
Lexi.ngton-Gallatln  lid.,  ».04  ml.,  u  ider 
11  D  I.  Xo.  254,  Involv.  8671  cu.  yds. 
excav..  36,897  Bq.  fd».  Ihfcpe  rdwy.,  35,- 
767  sq.  yds.  (.oiic.  pave.,  JJ.'iS  »tt.  yds. 
disint.  granite  sub-base,  cone,  box  cul- 
vert, corru.  iron  culvert.  Next  3  low 
bids  were:  J.  D.  Phillips,  $44,998.77; 
Martin  B.  Jones.  $46,893;  Kuhn  Bros., 
$48,837.40;  J.  Paul  Benson,  $48,775. 

GLENDALE,  Cal. — Until  10  a.  m.  Dec. 
18  bids  will  be  rec.  to  imp.  portions  of 
Verdugo  Rd.,  Verd  Oaks  Dr.,  Plumas 
St..  Cherokee  Lane,  Oceola  St.  and 
Highline  Rd.,  i.ivolv.  grade,  mac.  pave, 
curbs,  walks,  wooden  headers,  c.i.  wa- 
ter pipe,  valves,  fittings,  etc.,  vit.  pipe 
sewer,  manholes,  etc.,  ornam.  lights 
compl.;  1911  act.  A.  J.  Van  Wie,  city 
clerk.   John   F.   Johannsen,   city  cngr. 

SAXTA  BARBARA.  Cal.— James  T. 
Cornwall.  343  Pleasant  St.,  Santa  Bar- 
liara.  awarded  cont.  at  $45,155  to  pave 
De  La  Guerra  St.,  etc.,  involv.  5-ia. 
cone.  pave,  with  1%-in.  asph.  cone,  sur- 
face 22c  sq.  ft.,  comb,  curb  and  gut.  3 
ft  wide,  $1.30  ft;  curb  70c  ft.;  gut.  23c 
sq.  ft.;  walk,  17c  sq.  ft.;  sewer  laterals 
?25  each;  manholes  compl.,  $1000.  C.  T. 
Richardson,  525  E  Haley  St.,  Santa 
Barbara,  awarded  cont.  at  about  $16.- 
000  for  pave,  on  auto  parking  space  at 
new   high    school   grounds. 

LOS  ANGELES.  Cal.— Allied  Constr. 
Co  ,  459  E  3rd  St.,  sub.  low  bid  to  bd. 
pub.  wks.  to  imp.  Yolo  Dr.,  bet.  Park 
Row  a.nd  Spruce  St.,  involv.  grade  at 
$13  422.60,  45,241  sq.  ft.  oil  and  roll  at 
7c,  3685  ft.  curb  at  50c,  17,463  sq.  ft. 
walk  at  18c,  7377  sq.  ft.  gut.  at  24c,  vit. 
pipe  culv.  at  $75^ 

S\NTA  ANA.  Cal. — Until  11  a.  m., 
Dec  16,  bids  will  be  rec.  by  county  to 
grade  and  gravel  Brookhurst  Ave.,  bet. 
Lincoln  Ave.  and  a  point  %-mi.  so.  J. 
L.  McBride,  co.  rd.  comm.  Cert.  cnecK 
or  bond  5%. 

WATTS,  Cal.— Until  8  p.  m.,  Dec.  22, 
bids  will  be  rec.  by  city  for  5-in.  cone, 
pave.,  cone,  curbs,  walks,  etc.,  in  LarK 
St  bet.  Fern  St.  and  Sa.ita  Anita  Blvd; 
1911  and  1915  acts.  H.  R.  Postle,  city 
eng-r.  Sarah  A.  Smith,  city  clerk.  This 
is   third  adv.   on   this  work. 

BAKERSFIELD,  Kern  Co.,  Cal  — 
Union  Paving  Co.,  Bakersfield.  at  $60.- 
44S  awarded  cont.  by  council  (503)  to 
imp.  portions  of  24th  St.,  involv  grad- 
ng-  cem.  cone,  gutters;  pave  with  S¥t- 
in  ash.  co.nc.  base  with  IH-m.  war- 
renite  surface;  cem.  cone,  culverts  with 
corru  iron  covering;  1  cone,  catch- 
basin.  Imp.  St.  Dist  Xo  503.  Other  bids 
were:  California  Const.  Co.,  $60,941, 
Thompson  Bros.,  $61,714;  California  Rd 
and  St.  Imp.  Co.,  $63,120;  F.  W.  Mgh- 
bert,    $64,254.t5. 

HA.WTHORNE.  Cal.— Until  8  P.  m- 
Dec  22  bids  will  be  rec.  by  council  to 
imo'  Prairie  Ave.,  bet.  n  and  s  city 
limits-  2-in.  Willite  pave  oa  3-in.  asph. 
cone,  base  over  4-in.  disint  gran  cush- 
ion. Class  "A"  curbs,  walks:  1911  and 
1915  acts.  S.  V.  Fraser,  city  clerk. 


Auto    Supplies 


at  Cut  Rate 


EVERYTHING   FOR   YOUR   MACHINE 


Zimmerlin  Bros.  Co. 


3190  MISSION  ST. 

Junction   ValencU 


Jul 


Established    1907  ^.^,,,^ 

24  VAN  NESS  AVENUE 

Phone  Market  8»S6  »««'  Market 
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UEN'O.  Nevada.  —  Street  Committee 
S.  E.  Hoss,  chairman)  in  report  to 
ity  council  recommends  proceedings 
larted  to  pave,  full  width,  64  blocks 
f  streets,  including  curbs,  gutters  and 
A.ilks,  under  192S  program.  Streets  to 
('   imp.   follow; 

First  Ward — NIxo.i  ave.,  Ridgo  to 
'  :iilfoinia;  Arlington  Ave.,  California 
I'.  Marsh:  Marsii,  Plumas  to  Forest;  St. 
I..iwrincc.  Arlington  to  Furest;  Plumas 
l;.no  to  Taylor;  .South  Virginia,  Taylor 
to   Mary. 

Second  W'ard — First  St.,  Stevenson  to 
Washington;  Winter  St.,  Riverside  Ave. 
to  Southern  Pacific  right  of  way;  Key- 
ato.ie  from  Hiverside  to  Southern  Pa- 
cific right  of  way;  all  of  Boyd  Place, 
alleys   in   bloclts  H.  &  J. 

Third  Ward — Peavine  from  Second 
street  to  Douglas  alley. 

Fourth  Ward— Parle  St.,  Fourth  to 
cattle  bridge;  Seventh  St.,  Lake  St.  to 
Surprise  valley  road;  N'Inth  St.,  Univer- 
sity Ave.  to  Evans  Ave.;  strip  in  cen- 
ter of  University  Ave.,  Fourth  to  Ninth 
Streets. 

Fifth  Ward  —  University  Terrace 
from  Sierra  to  west  line  of  lot  1,  block 
U;  Eighth  St..  Ital.-^ton  to  Nevada;  Bell 
St..  Fifth  to  Sixth  Sts.;  Vine  St.,  Fourth 
to  Seventh  Streets;  Washi.ngton  St.. 
from  Third  to  Fifth;  Washngton  St.. 
from  secton  line  south  of  Ninth  to 
Tenth  St. 

Sixth  Ward — High  St..  Scott  to  North 
St;  State  St..  Virginia  to  V.  &  T.  right 
of  way;  Center  St.,  Mill  to  Cheney; 
Sinclair  St.,  Pine  to  Thoma;  Thoma  St. 
from  Virginia  to  Center;  East  Taylor 
from  Holcomb  to  Wheeler;  South  Vir- 
ginia  from   Taylor  to   Burns. 


SAN  DIEGO.  Cal.— Geo.  R.  Daley  4430 
Boundary  St..  awarded  cont.  by  city  at 
$2d.$61  to  imp.  32nd  St.  and  Boundary 
St..  Involv.  116.238  sq  ft.  Hi-in.  asph. 
cone.  pave,  on  4-ln.  cone,  base,  etc. 


EL,  SEGUNDO.  Cal.— City  Eng.  R.  T. 
Hutchins  requests  trustees  to  employ 
engineering  firm  to  check  plans  pre- 
pared for  proposed  sewer  system  trunk 
line. 


SEATTLE,  Wash.  —  Until  Deo.  22, 
bids  will  he  rec.  by  King  County  Com- 
mis.sionors  to  pave  various  roads;  total 
of  6-mi..  approx.  cost  $170,000.  Thos. 
II.   Beeman,  cou.ity  engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
U.itll  Jan.  7.  7:30  p.  m.,  bids  will  be 
rec.  by  Ansel  S.  Williams,  secy.  Board 
of  Educati'  n,  to  grade:  const,  curbs, 
gutters  and  walks  and  pave  around 
Block  61.  fronting  school  property. 
Cert,  check  10%  req.  with  bid.  Plans 
obtainable   from   secretary. 


SANTA  BARBARA,  Cal.— Until  5  p. 
m.,  Dec.  IS,  bids  will  be  rec.  to  imp. 
Yanonali  St..  l5et.  Milpas  and  Volun- 
tario  Sts.,  involv.  5-in.  cone,  pave  with 
H4-in.  asph.  co.ic.  surface,  combined 
curb  and  gut.,  cone,  curb,  cone,  cross 
gut.,  walks,  driveways,  4-in.  vit.  hso. 
con.;  1911  act.  Geo.  D.  Morrison,  city 
engr. 


TULARE,  Tulare  Co.,  Cal.  —  U.itll 
8  p.  m.,  Dec.  17.  bids  will  be  rec.  by 
city  for  sewer  system.  Plans  by  Elrod 
Engr.  Co.,  Mills-Fraser  Bldg..  Santa 
Monica,  and  which  may  be  obtained 
upon  deposit  of  $10.  J.  P.  Williams,  city 
engr.,  Tulare.  Cert,  check  $6,500.  Work 
involves  14,290  ft.  6-in.,  5S25  ft.  8-in., 
5190  ft.  10-in..  15,355  ft.  12-in..  1340  ft. 
16-in.,  9740  ft.  20-in..  6800  ft.  24-in. 
pipe;  12S5  ft.  12-i.i.,  100  ft.  16-in.,  440 
ft.  20-in.  c.  i.  pipe;  150  manholes.  13.- 
850  sq.   ft.  pavement  cut   and  replaced. 


REDLANDS,  Cal.— Until  2  p.  m.,  Dec. 
17,  bids  vifill  be  rec.  for  macadam  pave, 
cem.  walks,  8-in.  vit.  sewer,  hse.  con., 
manholes,  wye  branches,  etc.,  in  por- 
tions of  Grant  St..  bet.  Brookslde  and 
Olive  Aves.,  and  portions  of  W  Cypress 
and  7  Colton  Aves;  1911  act.  C.  P. 
Hook,  city  clerk. 


HUNTINGTON  PARK,  Cal.— Until  8 
p.  m.,  Jan.  5,  bids  will  be  rec.  to  imp. 
portions  of  Santa  Ana  St.,  involv.  1855 
cu.  yds.  excav.,  116.927  sq.  ft.  6-In.  cone, 
pave.  Plans  on  file  at  office  of  Paul  E. 
Kressly,  732  H.  W.  Hellman  Bldg.,  Los 
Angeles,  consulting  engr.  Cert,  check 
or  bond  10%.   H.   H.   Hunter,  city  clerk. 


SAN  LUIS  OBISPO,  Cal.  —  Council 
starts  proceedings  to  grade  and  gravel 
Palm   St.,   bet.   Johnson   and   Grove   Sts. 


VENICE,  Cal. — City  plans  to  place 
6-in.  cone,  pave.,  walks  and  curbs  in 
35th  Ave.,  bet.  Speedway  and  Trolley- 
way;   1911  act.  T.  H.  Hanna,  city  clerk. 


Barber  I  Greene   Model    42^1  Loader 


Otber  Prominent 

Users  Are 

Pratt  Building 
Materials  Co. 

North  Beach  Auto 
Hauling  Co. 

Arthur  Hess 

Oakland  Paving  Co. 

California    Highway 
Commission 

Bates  and  Borland 

And  20  others 
All  Satisfied 


Sibley  Grading  &  Teaming  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Distributors 

60-60  FBEMO:!TT  ST. 

Sntter  95ii  San  FrandsM 


PASADENA,    Cal.— City    has    started 
proceedings  to  imp.  Sierra  Bonita  Ave 
Lombardy.    Arden    and      Orlando      Rds 
Also  for  Lake  Ave.,  bet.  Washingto.i  Sq 
"",?„",  ,'*,';,".!:"''''"*■■  ^^'-  C.  Earle,  city  engr 

CULVER  CITY,  Cal.— Braun.  Bryant 
&  Austin,  Box  477  Inglewood,  awarded 
cont  to  imp.  Washington  Blvd.,  bet. 
Overland  St.  and  city  limits.  Involving 
curb  75c  lin.  ft.,  cem.  walk  24c  sq.  ft 
National  pave,  on  cem.  cone,  base  42  oc 
If  ^.V-  ^J""^®  '*-l*  "n-  ft-  remov.  curb 
ibc  lin.  ft.,  remov.  walk  So  sq.  ft. 


MONTEREY,  Monterey  Co  Cal  — 
S  fiL''  ^"L"^  Henery  Const.  Co..  Chancery 
Bldg.,  San  Francisco,  at  $32  614  20 
awarded  cont.  by  council  (No.  1996)  'to 
imp.  Jefferson  St.,  bet.  Main  and  Pa- 
cific and  bet.  Pacific  and  High  Sts.,  l.i- 
volving  grade  and  pave  with  2% -In 
asph.  cone,  base  and  li^-in.  asph.  cone 
surface;  cone,  curbs,  gutters  &  walks: 
2  corru.  iron  culverts;  4  catchbasins: 
7  sidewalk  crossi.igs.  S.  Ruthven.  Mon- 
terey,   only    other   bidder   at   $33,013.90. 

HUNTINGTON  BEACH,  Cal.— Coun- 
cil declares  inten.   to  imp.  14th  St..  bet. 

^„^^'"  f-r^"-  ^""^  *^'''"  S'-  1^-in-  asph. 
cone.  (Topeka)  pave,  on  3i4-ln.  asph. 
cone.  I3ase.  curb,  corru.  iron  and  cone. 
culv.;  1911  and  1915  acts.  E.  M.  Billings 
city  engr.  W.  R.  Wright,  city  clerk. 

LOS   ANGELES,    Cal.— Awards    made 
by  supervisors  for  road  work  follow 
62nd    St.,    bet.    Compto.i    and    Hooper 

^nV^o'  '•1°.:  ^"P-  3"5>'  to  Griffith  Co., 
502   Ry.   Bldg.,   at   $9688. 

Towne  Ave.,  94th,  95th  and  other  sts.. 
(Co.  Imp.  305)  to  E.  L.  Phillips,  109  La 
Paloma  Ave..   Alhambra.  at  $2272 

Ford  St.,   bet.  Eugene  Ave.  and' Ana- 
heim-Telegraph  Rd.,    (Co.   Imp.   139)     to 
Fry    Bros.    Contr.    Co.,    2905       Eliot   St 
Long   Beach,  at  $70,113. 

Fir  St.,  bet.  Manchester  and  Shorb 
.^ves.  (Co.  Imp.  308),  to  Geo.  H.  Oswald, 
366  E  5Sth  St.  at  $19,667.48. 

Elm  St..  bet.  Manchester  and  Shorb 
Aves.,  (Co.  Imp.  307),  to  Geo.  H.  Os- 
wald, at   $20,436.46. 

Alpha  Ave.,  bet.  Woodbine  St.  and  w 
cor.  Tr.  7265  (Co.  Imp.  133),  to  E.  L. 
Phillips,  at  $5815.65. 

61st  PI.  bet.  Compto.i  and  Hooper 
Aves.,  (Co.  Imp.  306),  to  Griffith  Co., 
502  L.  A.  Ry.   Bldg.,  at  $9334. 


.SANTA    ROSA,    Sonoma    Co.,    Cal.    

Property  owners  seek  formation  of 
Permanent  Road  District  No.  5  plan- 
ning to  pave  with  oil  macadam  the 
road  between  Monte  Rio  and  Freestone. 
The  petition  seeks  early  appointment 
of  a.i  engineer  to  prepare  estimates 
and  plans.  E.  A.  Peugh,  county  sur- 
veyor. 


GLENDALE,  Cal. — Council  declares 
inten.  to  grade,,  3-in.  oil  mac.  pave., 
curb,  walks,  wooden  headers  in  Ral- 
eigh St.,  bet.  Cedar  St.  extension  and 
s  extension  of  e  line  of  lot  24,  Pine- 
wood  Terr.;  1911  act.  A.  J.  Va.i  Wie, 
city  clerk.  John  P.  Johannsen,  city 
engineer. 


■)J  bs  szz'i 
aoBJjJis  Duoo  qds^  'Ui-j  puB  eseq 
ouoD  -qdsn  ui-^s  asBq  \3\vj3  Suijuaut 
-ao  -ui-^^z  -jj  bs  6f''963'9gi  -n  'bs  gi-J 
■sJii-BAi  -DUOO  u  -bs  erZLS'iu  :«  -uii 
06$  'aajjnS-qjno  -ouoo  qaioo  -jj  -uii 
Ci'SES  :p^  no  gg-J  'nij  spX  -no  26ST  -PX 
■no  oyi  'jno  'sp^  no  oiSf  ■aioaii  -eAV 
uiooujT  JO  suojiaod  drai  oj  I'lDunoo 
jCq  -^uop  pspaBAiB  'uojiioojs  "Spia 
JiuEa  n^OT  pu'B  sSuiABS  'uojsunor  'a  T 
— -IBO    -00    uinbtJOf    UBS    'NOXXOOXS 


•JIJ8ID  .(Cjto  'sujna 
•a  'D  JO'S  Tt6I  :PPV  sa^mAl  'i  'mi 
'OS  ioj    ddo  jujod  B  pcB    aAy  sfJ^jj  -joq 

"JS      mOT      UI      'SABd      -DBOt      'UIBjp      UIJOIS 

•Duoo  -juiaa  "jna  pu-e  qjno  -q'uioo  'sjiibai 
BUBid    ipunoo    —    -fEO    'aaiSHHAIH 


EUREKA.  Humboldt  Co.,  Cal. — Coun- 
cil petitioned  to  const,  storm  sewer 
from  Q  and  Wabash  Sts.  to  vicinity  of 
C  and  Clark  Sts.  Referred  to  City  Eng. 
Harry  H.  Hannah  for  report. 
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SANTA  MONICA,  Cal.— Kneen  Pav 
Co  Dudley  Blk.,  Santa  Monica,  award- 
ed"cont  by  city  at  $17,484  fori  oil  and 
rook  pave  in  15th  St..  bet.  Pennsyl- 
vania and  Michigan  Aves. 

POMONA,  Cal.  —  City  Eng.  F.  C. 
Froehde  starts  survey  to  P^ye-^  ^^f^ 
Fifth  St.  Cone.  pave,  curb  to  curb.  This 
is  one  of  the  largest  Jobs  to  be  done 
under   the    $400,000    st.    pave,    program. 

TflPHMGND,  Contra  Costa  Co.,  Cal.— 
ProJ?edmss  will  be  started  at  once  by 
nouncil  to  imp.  Macdonald  Ave.,  cet. 
2?rd  St.  and  San  Pablo  Ave.,  approx. 
?000  lin.  ft.  pavement;  est.  cost  $115,- 
000.  E.  A.  Hofliman,  city  ens. 

LOS  ANGELES,  «al.-Adam  Dalmatin 
84 1  W  62nd  St.,  avi'arded  cont.  Dy  oa- 
nub  wks.  at  $166,000  for  sewer  compl. 
m  CoToradS  Blvd.',  bet.  Maywood  Ave. 
and   w   c'ty    limits. 

CAUMEL,  Monterey  Co.,  Cal.  —  City 
trustees  have  started  p'^"'=e'L<l'"Srlos 
imp  7,  a  and  12th  Sis.,  bet.  ban  Carlos 
k^d  B'ay  and  North  l^i"^!"/';""^  and 
St  south;  also  portions  of  1st,  2nd  ana 
North    Dolores    Sts. 

VENICE,  Cal.— Council  declares  inten 
to  imp.  Venice  Blvd  iformerly  Vir- 
ginia ive.)  bet.  Lincoln  Blvd.  and  Pen- 
mar  Ave  ■  6-in.  cone,  pave.,  euros, 
walk^  1911  act.  T.  H.  Hanna,  city  elk. 
H.  D.  Chapman,  city  engr. 

PASADENA,  Cal— The  $150,000  street 

^LV^l-c^on"rcur°bttit.!-o'ina^"lif4: 
E/^w    ^nro^^Vidgr'ac^ois-A^rrol^o 

^^^AN  FRANCISCO— Bids  will  be  asked 
shortly  by  Board  of  Public  Works  to 
fmp  Judah  St.,  bet.  31st  and  41st  Aves 
nvolv  grading;  curbs;  sewers;  br. 
calchbasins;  10-in.  ironstone  pipe  cul- 
verts, etc.  The  estimated  cost  is  $102,- 
300.    ' 

GLOBE,  Ariz.— County  Eng.  Jas.  Par- 
ker estimates  cost  of  Fossil  Crk.rd^ 
connecting  Gila  and  Tavapal  counties 
S^  SI 25  000  The  sub-surface  is  soft 
fnstlid  of  rock  as  thought,  involv.  an 
additional   $8000   expense. 

<:?ANTA  ANA,  Cal.  —  Steele  Finley, 
Santr  Ana  awarded  cont.  by  county 
at  $22  000  to  pave  Hansen  Rd.,  1  mi-, 
extlnding  s  fr?m  Lincoln  Blvd.  west  of 
Anaheim. 

REDWOOD  CITY,  San  Mateo  Co  Ca'.. 
—City  trustees,  W.  A.  Price,  Clerk,  de- 
clare inten.  (G-11)  to  imp,  portions  of 
Hancock  and  Charter  Sts.,  involv.  con;>t. 
"Tin  vit  sewers;  br.  manholes;  lamp- 
holesr4-in.  vit.  lateral  sewers  with 
wyes.      1911    Act.      Protests    Dec.    22. 

LOS  GATOS,  Santa  Clara  Co  Cal.- 
A.  J.  Raisch,  46  Kearny  St..  San  Fi  .n 
Cisco,  awarded  cont.  to  9°"St^.  s/'lf„'P: 
install  gas  and  water  mams  cone.  cu. 
verts  Itc  in  subdivision  project  of 
Thor.Ii'S  Eastland  Estate  Co.,  of  ban 
Francisco   at  Los  Gatos. 

LOS  ANGELES.  Cal.— Griffith  Co., 
Railway  Bldg.,  sub.  low  bid  to  harbor 
?omm.\o  pive  Harbor  Blvd.  ramp 
and  approach,  involv.  55,745  sq.  ft  fin- 
ish grade  $1100  (^"'"P-  ''""^ovf  P/t  12^^ 
ft.  7-in.  cone.  pave.  25c  ft.  209^  "11 
in.  curb  50c  ft;  490  "  6-in.  curb  40o  ft, 
1900  so  ft.  remov.  old  pave  10c  ft.  "/O 
ft  12-in.  sewer  $1.50  ft;  36  ".  12-in. 
ci  Dine  $5  ft;  one  No.  21  catchbas  n 
tto-.^'Ze  speci'al  catch  basin  |50:  310 
ft.  guard  rail  $1.45  ft;  one  7-ft.  man- 
hole,  $80. 

RIVERSIDE.  Cal.— Pearson  &  Dick- 
erson.  Riverside,  awarded  cont.  by  su- 
pervisors at  $19,395  to  imp.  portion  of 
Hammer  Ave.  north  of  Corona  involv. 
3952  cu.  yds.  excav.,  8200  lin.  ft.  shap- 
ing roadbed,  131,200  sq.  ft.  mac  pav., 
90  lin.  ft.  12-in.  corru.  iron  culv.,  i.i  cu. 
yds.  cem.  concr.,  headwalls. 

MILL  VALLEY,  Marin  Co,  Cal — Town 
Eng  J.  C.  Oglesby,  Cheda  Block.  San 
Rafael,  instructed  to  prepare  spec,  to 
grade  and  pave  Laurel  and  Parkslde 
tnd  Bunnyslde  Ave.,  bet.  Bllthdale  Ave. 
and  R.R.  tracks. 
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SAN  MARINO.  Cal.— J.  E.  Haddock. 
357  N.  Chester  St..  Pasadena,  awarded 
contr.  at  $146,395  to  imp.  Huntington 
Dr.,    bet.   Granada    and   Rose   Aves. 

SAN  ANSELMO,  Marin  Co..  Cal.— Di- 
rectors of  Sanitary  District  No.  1  in- 
structed engineer  to  prepare  estimates 
of  cost  to  Install  sewers  in  Laurel 
Grove    district    in    Kentfield. 

SANTA  CRUZ.  Santa  Cruz  Co..  Cal.— 
Until  Dec.  IS.  9  a.  m..  bids  will  be  rec. 
by  S.  A.  Evans,  city  clerk  (333)  to  imp. 
pine  St..  bet.  Sequel  Ave.  and  Broadway 
involv.  grading:  cone,  curbs,  walks  and 
pavement;  part  circle  corru.  metal  cone 
culverts;  cone,  catchbasins;  vit.  clay 
pipe  lateral  sewers,  etc.  1911  Act.  Cert, 
check  10"'-  payable  to  city  req.  H.  E. 
Godegast.   city    engineer. 

SAN  BERNARDINO  County,  Calif. — 
Following  bids  rec.  Dec.  8  by  State 
Highway  Commission  to  grade  2.3  mi. 
in  San  Bernardino  county,  bet.  %  ml. 
west  of  Barstow  and  1  mi.  east  of  Bar- 
stow  involv.  20,810  cu.  yds.  roadway 
(xcavatton  without  classification;  8660 
sta.  yds.  overhaul;  22  cu.  yds.  struc- 
ture excavation  without  classification 
95  cu.  yds.  class  A  Port,  cem.  cone, 
(structures);  49  cwt.  bar  reint.  steel 
in  place  (structures);  632  lin.  ft.  18-in. 
and  160  lin,  ft.  24-in.  corru.  metal  pipe 
44  monuments.  Engineer's  estimate. 
J 1  r^  892 
H.  M.   Henning,   Eagle   Rock    (low) 

$12,213 

Wm.    Singletery,    Colton     14.286 

p'rpd  W.  Nighberg.  Bakersfield.  15,833 
C.  D.  &  .7.  W.  Breedlove.  L.  A.  .  .  16,927 
Procter  &   Pledhorn.   Santa   Rosa   17,865 

Merced    Cone.    &   Pipe   Co 18.3S0 

Stewart   &    Bland,   Fresno    18.381 

Barstow  Garage.  Barstow   19.624 

R,    T.    Shay,    Riverside     20.106 


.Tames  &  Howard.  Torrance  .  . 
,1.  F.  Shepardson,  Bakersfield 
Chas.  E.  Soteras,  Los  Angeles 


20.452 
21.644 
23,278 


H    A.   Lienan,   San  Bernardino    ..    25,498 
Isbel     Construction     Co.,     Fresno   23,537 

BAKERSFIELD,  Kern  Co.,  Cal. — 
Dean  &  Stroble,  Bakersfield,  sub.  low 
bid  at  $8091  to  imp.  portions  of  N.  13th, 
and  14th  Sts.,  involv.  23,919  sq.  ft.  walk 
at  17c  ft.,  3580  ft.  curb  at  44c  ft.,  63,- 
231  sq.  ft.  grade  and  surface  with  oil 
and  sand  at  3.78o  ft.  Other  bids:  F. 
W  Nichbert,  $8093;  Weitzel  &  Larsen 
Constr.  Co.,   $8836. 

GLENDALE,  Cal.  —  E.  L.  Fleming, 
144-A  S.  Brand  Blvd.,  Glendale,  sub. 
low  bid  to  pave  Verdugo  Canyon  Rd., 
Hillside  Dr.,  Woodland  Terr,  and  other 
sts.,  involv.  grade  2c  sq.  ft.,  5-in.  cone, 
pave.  22c  ft.,  5-in.  oil  mac.  pave.  13c  sq. 
ft.,  3-in.  oil  mac.  pave.  10.5c  sq.  ft.,  gut. 
22c  sq.  ft.,  walk  18c  sq.  ft,,  curb  65c 
ft.,  water  sys.  compl.  $2875.  8-in.  vit. 
sewer  $1.50  ft,,  manholes  $90  ea,.  Junc- 
tion chambers  $90  ea,,  lampholes  at 
$27,50  ea,,  hse.  con.  $17.25  ea.,  culv. 
$940.   culv.    $4130. 

OAKLAND.  Alameda  Co..  Cal. — The 
Hall  Gas  Furnace  Co.  submitted  the 
only  bid  on  Dec.  8th  to  Chas.  E.  Greene, 
.secretary  of  the  Oakland  Board  of  Li- 
brary Directors.  14th  and  Grove  sts.. 
to  fur.  and  install  heating  equipment 
in  branch  library  department  of  Oak- 
land Free  Library.  652  14th  St.  The 
Ijids  was  rejected  and  it  has  not  been 
decided  when  new  bids  will  be  called 
for. 

BLTTHE,  Cal. — Pearson  &  Dickerson. 
Riverside,  awarded  cont.  at  $53,239.41 
to  pave  Hobson  way  bet.  Main  St.  and 
w  city  limits,  involv.  112,560  sq.ft.  cone, 
pave.,  14,955  sq.  ft.  4-n.  cone,  walk,  299 
In.  ft.  curb  returns,  194  ft.  12-in.  corr. 
iron  culv.,  14,056  sq.  ft.  gravel  should., 
29  ft  24-in.  relnf.  cone,  pipe  culv.,  one 
reinf  cone,  end  wall.  1181  lin.  ft.  mono- 
lithic curb,  126,616  sq.  ft.  grade,  ornam. 
lights;   1911   and  1915  acts. 

LOS  ANGELES,  Cal.— Griffith  (To,,  502 
Railway  Bldg.,  awarded  cont.  by  Bd. 
Pub  Wks.  at  $16,647.66  for  cem.  concr. 
pave,,  asph,  pave.,  curb,  walk,  gut.,  hse. 
sewers,  etc.,  in  15th  St.,  bet.  Dewey  and 
Normandie    Aves.  .  „      , 

W  D  McCray,  416  American  Bank 
Bldg.,  awarded  cont.  at  $91,577  for  cem. 
concr.  pave.,  curl),  walk,  sewer,  etc.,  m 
Canal  Ave.  bet.  S  and  L  Sts. 
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HANFORD,  Kings  Co.,  Cal.  —  Bids 
will  be  asked  at  once  by  supervisors, 
to  be  opened  about  ,Tan.  5,  to  const.  3%- 
mi.  of  highway  to  connect  county 
paved  highways  in  Riverbend  section 
to  Kingsburg  lateral,  and  2%-mi.  con- 
nection from  D  St..  Lemoore  to  state 
highway. 

GLENDALE.  Cal.— P.  S.  Tomich,  1211 
Douglas  St.,  Los  Angeles,  sub.  low  bid 
at  $28,056  for  vit.  pipe  sewer  in  Palmer 
Ave.,  Adams  St.,  etc.,  involv.  1271  ft.  6- 
in.  pipe,  95c  ft.:  12,646  ft.  8-in.  pipe. 
$1,10  ft,,  43  manholes.  $70  ea.;  10  lamp 
holes.  $90  ea.;  two  flush  tanks.  $150  ea., 
302  hse.  con..  $15  ea.;  16  cess  pools, 
$285  ea. 

SAN  R-4FAEL,  Marin  Co.,  Cal. — T.  A. 
McDougal,  San  Rafael,  at  $45,833 
awarded  cont,  by  supervisors  to  const, 
gravel  road.  24  ft.  wide.  5%  mi.  long, 
from  Pt.  Reyes  to  Marshall. 

NEVADA  STATE  —  State  Highway 
Commission,  Geo.  E.  Bordan,  state 
highway  engineer,  preparing  plans  for 
following  projects: 

Eureka  county — 22  mi.  gravel  sur- 
face from  Shoshone  Point  to  East  coun- 
ty line.  , 

Washoe  county — 7  mi.  cone,  pave  and 
gravel    surface    from   Sparks   to   Hafed. 

Washoe  county — 16  mi.  grading  from 
Hafed  to   Derby. 

White  Pine  county — 7  mi.  gravel  sur- 
face from  Conners  Pass  to  South  coun- 
ty  line.  

FRESNO,  Fresno  Co.,  Cal. — Council, 
H  S  Foster,  Clerk,  declares  inten.  (No. 
25-D)  to  const.  10-in.,  8-in.  and  6-in. 
vit  clay  pipe  sewers  in  portions  of 
North  H  St.,  with  4-in.  on  10-in.,  4-in. 
on  8-in.,  and  4-in.  on  6-in.  wyes  tor 
each  lot  frontage;  7  cem.  cone,  man- 
holes. 1911  Act.  Protests  Dec.  24.  Wm, 
Stranahan,  city  engineer. 

FRESNO,  Fresno  Co.,  Cal.— Thompson 
Bros.,  G  and  Divisadero  Sts.,  Fresno, 
awarded  cont.  by  council  to  imp.  por- 
tions of  Ferger  Ave.,  (No.  23-D)  involv. 
cone,  curb,  $.40  lin.  ft.;  cone,  walks, 
$.15  sq.  ft.ffi  cone,  approaches,  $.20  so., 
ft. 


NEVADA  STATE — Plans  being  com- 
pleted by  State  Highway  Commission, 
Geo.  B.  Borden,  state  highway  engin- 
eer,   for   following    projects: 

Lincoln  county— 15.5  mi.  gravel  sur- 
face from  Dutch  Johns  to  North  county 

"Humlioldt   county   —   6.79    mi.    gravel 
surface  from  Button  Point  to  Golconda. 
Lander    county— 10    mi.    gravel    sur- 
face   from    Battle   Mountain    to    10    mi. 

'''^Lander  county— 9.94  mi.  gravel  sur- 
face from  10  miles  east  of  Battle 
Mountain   to  East  County  line. 

Churchill  dounty— 10.25  mli.  gravel 
surface    from    Westgate    to    Eastgate. 

Humboldt  county— 8.09  miles  gravel 
surface    from    Winnemucca    to    Button 

^'°Humboldt  county— 9.7  mi-  ?^avel  sur- 
face  from   8.5   mi.   east   of   Golconda   to 

^^'Elko°county-10    mi.    gravel    surface 

^'■°ETkr?ouVt°y^?0°.^5  mi.  gravel  surface 
from  Silver  Zone  to  Wendover 

Lvon  county — 5.55  mi.  gravel  sur- 
face'^^^om  smith  Corners  to  West  coun- 
ty  line.  

CHICO  Butte  Co..  Cal.—Federal  Con- 
.tiuctron  c":.  Call  Bldg..  San  Fran- 
cisco, at  $119734.73  submits  low  bid  to 
h  ?,.  Vriistees  to  imp.  port  ons  of  Nor- 
n  a'^  Ive!  Chest°nX  Ha^zel,  Ivey,  Cherry 
and  other  Sts.,  involv.  grading;  const, 
hvd  cem.  cone,  curbs,  gutters  and 
walks,  c^rru.  galv.  iron  culverts;  gut- 
Ter  drain  inlets:  reoonst.  manho  es;  4- 
in.  vit.  sewer  pipe;  Pave  with  1^-in. 
nsnh  cone,  surface  on  SVz-  m.  aspn. 
cone:  base  Other  bids,  all  taken  under 
advisement,  were:  «i9n';s4 

J.  E.  Johnston,   Stockton ^^5?'o?l 

A     Teichert,    Sacramento JSic^n 

Clark  &  Henery,  S,  P. .  , 

Valley  Paving  Co,  Visalia.  ,  .  .  .  . 
Blumenkran*  &  Vernon,  Stcktn. 
Raymond  Crummey,  San  Jose. . . 
Chieo   Contracting   Co.,    Chico..    ---.„ 

Dennis   Constr   Co iq5'?65 

Engineer's  estimate   ld3,st.o 


121.630 
123,812 
133,141 
134,994 
137,624 
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PASADENA.  Cal.— C.  F.  Mathews.  221 
Braly  UldK-,  Pasadena,  awarded  cont. 
Iiy  council  at  $26,321  for  2-ln  mac.  pave 
storm  drain,  curb.  Kut.,  walk  In  Old 
Mill  Kd.,  bet.  El  Molino  and  Oak  Knoll 
Aves. 

Ralph  E.  Welch.  416  S  West  St.  Ana- 
helm,  awarded  cont.  at  $16.174.S2  for 
curbs,  eut..  walks  and  culv.  In  Del 
Monte  St..  bet.  Glen  Ave.  and  Arroyo 
lilvd. 

LOS  ANCIELES,  Cal.— Until  2  p.  m.. 
I'ec.  22.  bids  will  be  rec.  by  supervis- 
ors to  Imp.  Clara  St.,  bet.  Wright  and 
Perry  Itds.,  1.69  ml.,  Involv.  3203  cu. 
yds.  excav.,  20.465  sq.  yds.  cone.  pav. 
corru,  iron  pipe  culv.,  corru.  Iron  pipe 
culv.,  relnf.  cone,  culv.,  17.892  ft.  shap- 
int;  shoulders.  Est.  contr.  price.  $33.- 
587.25. 

Hid.s.  same  date,  to  Imp.  Brentwood 
Ave.,  bet.  94th  and  96th  Sts.:  624  ft. 
(County  Imp.  No.  206),  Involv.  (1)  317 
cu,  yds.  excav.,  (2)  1646  sq.  yds.  shap- 
ing road\vay,  (3)  1479  sq.  ft.  gut..  (4) 
1646  .«q.  yds.  lit -in.  Natl.  pave,  top, 
(5)  1646  sq.  yds.  3^-ln.  asph.  cone,  base 

I,OS  ANGELES.  Cal.— Bids  rec.  by 
Soiith  Bay  Cities  Sanitation  Dist.  to 
const,  main  trunk  sewer  line  bet.  Her- 
mosa-Redondo  boundary  line  and  P.  E 
Ry.  right-of-way  at  Hyperion  were  re- 
jected by  the  Board  because  no  bids 
were   received    for   bonds    of    the   dist. 


OOMPTON.  Cal— Geo.  H.  Oswald,  366 
E.  58th  St.,  awarded  conts.  by  city  for 
street  work  under  1911  and  1915  acts 
as   follows: 

Cedar  and  Oleander  Sts.,  at  $27,898.50, 
involv.  54  ft.  curb,  60c  ft.;  101.300  sq. 
ft.  o-in.  concr.  pave,  16c  ft.;  101, .fOO  sq. 
ft.  grade,  1.5c  ft.;  1604  ft.  6-in.  cem. 
hse.  oon.,  $1  ft.;  3G41  ft.  4-in..  C.  I. 
water  mains,  $1.50  ft.;  2280  ft.  %-in. 
galv.  serv.  con.,  $1.35  ft. 

Palm  St..  at  $15,257,20,  involv.  2060 
ft,  curb-B  curb,  50c  ft.,  A  curb,  50c;  495 
sq  .ft.  walk,  16c  ft.;  55,000  sq.  ft.  5-in. 
concr.  pave..  16c  ft.;  2  corr.  iron  and 
concr.  culv.,  $800  (lump  sum),  1070  ft, 
4-in.  C.  I.  water  mains,  $1.50  ft.:  1080 
ft.  1-in.  galv.  serv.,  $1.35  ft.;  660  ft. 
6-in.  cem.  hse.  con..  $1  ft..  55,000  sq 
ft.    grade.    1.5c    ft. 


OAKLAND.  Cal.  —  Hutchinson  Co.. 
Hutchinson  Bldg..  Oakland,  awarded 
cont.  by  council  to  imp.  portions  of 
14th  St..  involv.  grading:  cone,  pave 
with  macadam  shoulders.  $7.19  sq.  ft. 


EUREKA.  Humboldt  Co.,  Cal. — Mer- 
cer-Fraser  Co.,  Eureka,  at  $91,005.82 
awarded  cont.  by  council  to  imp.  por- 
tions of  E  St..  involv.  tjrading  and 
paving  with  2  1/2 -in.,  31^ -in.  and  5V4-in. 
asph.  concrete  base  and  1 1/2 -in.  War- 
renite-Bit.  surface;  6-in.  vit.  pipe  sani- 
tary sewers;  vit.  pipe  house  sewere; 
cone,  curbs.  Other  bids:  California 
Road  &  Street  Imp.  Co..  Fresno.  $96.- 
329.68.  A  Teichert,  Sacramento,  $98,- 
667.73. 


SANTA  ANA,  Cal.— Griffith  Co..  602 
L.  A.  Railway  Bldg.,  Los  Angeles, 
awarded  cont.  by  county  at  $49,757,30 
for  appro,\.  1.9  mi.  6-in.  concr.  pave,  in 
.Santa  Ana  Canyon  Blvd.  in  the  vicinity 
of  Olive  and  a  portion  ot  Santiago  Blvd. 

INGLEWOOD,  Cal. — Geo.  R.  Curtis 
Pav.  Co.,  2440  E.  26th  St..  Los  Angeles, 
awarded  cont.  by  city  at  $49,038  tr  prive 
in  Arbor  Vitae  St..  bet.  Market  and 
Kenwood  Sts.,  involc.  294,312  &q.  ft. 
grade,  Ic  ft.;  7987  ft.  curb,  50c  ft.;  39.- 
703  sq.  ft.  walk.  16c  ft.;  205,849  sq  ft 
5-in.  Willite  pave.,  17c  ft.:  72  %-.n 
water  serv.,  $12  each;  2  2-in.  wafer 
serv..  $25  each. 


SAN  FRANCISCO— Board  of  Public 
Works  completes  spec,  to  const.  27,408 
sq.  ft.  art.  stone  walks  in  Park-Presi- 
dio   District;    est.    cost   $5000. 

Spec,  completed  to  imp.  Anza  St. 
bet.  35th  and  36th  Aves.,  Involv.  90 
lin.  ft.  cone,  curb;  2250  sq.  ft.  asph. 
cone,   pave:   est.   cost  $750. 

Spec,  completed  to  imp.  Rivera  St.. 
bet.  19th  and  20th  Aves..  involv.  150 
lin.  ft.  cone,  curb:  3750  sq.  ft.  asph. 
cone,   pave;    est.   cost    $1200. 


SANTA  MONICA.  Cal.— Until  10  a,  m, 
Dec.  15.  bids  will  be  rec.  for  bitul.  pav© 
on  asph.  cone.  base,  curbs,  walks,  sew- 
er, water  pipe,  in  Montana  Ave.,  bet. 
7th  and  26th  Sts.;  1911  act.  Howard 
B.  Carter,  city  engr. 


ISLETON.  Sacramento  Co.,  Cal.— City 
trustees  contemplate  bond  Issue  for 
$50,000  to  finance  street  paving  pro- 
gram. 


LOS  ANGELES.  Cal.— James  Martin, 
789  Lyon  St.  awarded  cont.  by  super- 
visors at  $34,861  to  imp.  Hawthorne 
Ave.  bet.  Riverside  Blvd.  and  Redondo- 
Torrance  Blvd.,  13,400  ft.  or  2.54  ml. 
Cash  Contr.  No.  236),  involv.  8-in,  and 
9-in.  cone,  pave,,  dislnt.  granite  should., 
etc.  Fry  Bror.  Contr.  Co.  low  bidder, 
withdrew  Its  bid. 


OAKLAND,  Cal.- Until  Dec.  18,  11 
a.  m.,  bids  will  be  rec.  by  E.  K.  Sturgis, 
city  clerk,  to  Imp: 

Portion  of  Watts  St.,  involv.  grade: 
const,  curbs,  gutters  and  pave.  1911 
Act. 

76th  Ave.,  bet.  Beck  and  Block  10, 
Melrose  Extension  Tract.  Involv.  grade 
and  pave;  curbs,  gutters  and  walks. 
1911   Act. 

Commerce  Way.  bet.  15th  and  16th 
Aves..  involv.  grading  and  pave:  const, 
sewer  with  manholes,  lampholes  and 
wye  branches.   1911  Act. 

8th  St.  bet.  Peralta  and  Pine  Sts., 
prade  and  pave;  curbs,  gutters:  catch- 
basins,  manholes  and  conduits.  1911 
Act. 

Cert,  check  10%  payable  to  city  req. 
Plans  on  file  in  office  of  clerk.  W.  W. 
Harmon,   city   eng. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.  — 
Council.  J.  J.  Lynch,  clerk,  declares 
inten.  to  imp.  Oak  St.,  bet.  1st  and 
Falm  Sts..  involv.  grade;  pave  with  1%- 
in.  Warrenite-Bit.  surface  on  3-in.  bit. 
cone,  base;  hyd.  cem.  cone,  curb  and 
gutter;  cem.  walks;  2  hyd.  cem.  cone, 
storm  water  inlets;  S-in.  vit.  pipe 
drains;  6-in.  hyd.  cone,  driveways.  1911 
Act  &  Bond  Act  1915.  Protests  Dec.  22. 
Wm.   Popp,  city   eng. 


LOS  ANGELES.  Cal.— Until  2  p.  m., 
Dec.  22,  bids  will  be  rec.  by  supervis- 
ors for  road  oil  under  rd.  dept.'s  spec, 
for  90%,  70%  and  60%  oil  and  the 
truckage  of  same  on  a  barrel  mile 
basis;  also  for  fuel  distillate.  Spec,  on 
file  at  office  of  bd.  of  superv.  Cert, 
check   $500.   Mame   B.   Beatty,   clerk. 


ALHAMERA.  Cal. — Until  8  p.  m.,  Dec. 
15,  bids  will  be  rec.  to  const,  approx. 
1  mi.  of  48-in.  reinf.  cone,  storm  drain. 
M.  H.  Irvine,  city  eng.  R.  B.  Wallace, 
city  clerk. 


CORTE  MADERA,  Marin  Co.,  Cal.— 
T.  A.  McDougall  &  Son,  San  Rafael, 
awarded  cont.  by  town  trustees  to  imp. 
California  Lane  west  from  state  high- 
way involv.  grading  and  pave  with 
hyd.   cone. 


LA  VERNE,  Cal.— Engrs.  Black  and 
A'eatch,  617  Ferguson  Bldg.,  report 
plans  for  La  Verne  sewer  sys.  and  joint 
outfall  approved  by  state  bd.  of  health. 
Lateral  sys.  will  involve  S-in.  &  10-in. 
pipe.  Outfall  will  be  3  mi.  of  12-in.  and 
15-in.  pipe.  Est.  $80,000.  Bonds  for  this 
work   sild. 


SAN  ANSELMO,  Marin  Co.,  Cal.— Un- 
til Jan.  5.  8  p.  m.,  bids  will  be  rec.  by 
Arthur  W.  Studley,  town  clerk,  to  const 
san.  sewer  with  "wyes  in  portions  of 
Calumet  Ave.,  including  bulkhead,  br. 
and  cone.  manhol',s.  Plans  on  file  in 
office   of  clerk.   J.  J.  Jessup,   town  eng. 


LTNWOOD.  Cal.— Hall-Johnson  Co., 
3025  Fowler  St.,  Los  Angeles  (P.  O. 
Box  355),  awarded  cont.  at  $40,828.30 
tor  oil  mac.  pave.,  etc.,  in  Lynwood 
Rd.,  Louise  St.,  etc..  involv.  157,150  sq. 
ft.  grade  1.6c  ft;  157,150  sq,  ft,  4-in. 
cil  mac.  pave.  12c  ft.,  56.560  sq.  ft.  walk 
17c  ft.,  24,825  sq,  ft.  gut.  2Sc  ft.,  13,770 
ft.  curb. 

OROVILLE,  Butte  Co.,  Cal.— County 
Surveyor  Harry  H.  Hume  instructed  by 
supervisors  to  prepare  estimates  of 
cost  for  proposed  Las  Plumas  road 
through  forests  in  direction  of  Feather 
river  east  of  Bidwell  Bar. 


LOS  ANGELES,  Cal. — .Tames  Martin 
789  Lyon  St.,  awarded  cont.  by  county 
at  $34,860  to  Imp.  Hawthorne  Ave., 
bet.  Riverside  Blvd.  and  Redondo- 
Torrance  Blvd.,  Involv.  8-in.  and  9-In, 
cone.  pave,  .dlsint.  granite  should.,  etc. 
Fry  Bros.  Contr.  Co.  low  bidder,  with- 
drew  Its   bid. 


M 

TOLEDO,  Ore.— Election  will  be  held 
Dec.  13  to  vote  bonds  ot  $175,000  to  fl- 
naiice  construction  of  sewer  system. 

BLYTHE.  Cal. — Pearson  &  Dicker- 
son.  Riverside,  awarded  cont.  by  city 
to  pave  Hobsonway  bet.  Main  St.  and 
w  city  limits,  involv  112,560  sq.  ft.  B- 
in.  cone,  pave.,  14,995  sq.  ft.  4-in.  cone, 
walk.  299  lin.  ft.  curb  returns.  194  It. 
12-in.  corru.  iron  culv.,  14.056  sq.  ft. 
gravel  should..  29  ft.  24-ln.  reinf.  cone, 
pipe  culv.,  one  reinf  cone,  end  wall, 
lisi  lin.  ft.  monolithic  curb,  126,616 
sq.   ft.   grade,   oriiam.   lights. 

WHITTIER,  Cal.  —  Council  declares 
inten.  to  pave  with  6-in.  cone,  pave., 
curU,  walk  in  Court  Ave.,  bet.  HlUview 
CI.  and  Hadley  St;  1911  act.  Paul 
Gilmore,    city   clerk. 


ALHAMBRA,  Cal. — City  trustees  de- 
clare inten  for  asph.  cone,  pave.,  curb, 
gut.,  walks,  s-in.  vit.  sewer,  junction 
chambers,  etc.,  in  Shorb  St.,  bet.  Benuo 
and  Marguerita  Aves;  1911  act.  M,  H. 
Irvine,  city  engr.  R.  B.  Wallace,  city 
clerk. 


SAN  RAFAEL,  Marin  Co..  Cal.— City 
Eng.  J.  c.  Oglesby  instructed  to  pre- 
pare spec,  for  road  and  sewer  improve- 
ments in  Rowland  and  Hillcrest  Aves. 
and  imps,  in  Redwood  road  and  Scenic, 
Elm  and  Plumas  Aves. 


FULLERTON,  Cal. — L.  A.  Paving  Co., 
2900  Santa  Fe  Ave.,  Los  Angeles,  award 
cont.  by  city  at  $20,400.11  for  4-in.  asph 
cone.  pave.,  and  other  items  in  West 
Brookdale  PI.,  N  Richman  Ave.,  N  Ford 
Ave.,  and  N  Highland  Ave.,  involving 
pave.  16. oc  sq.  ft.,  remov.  and  replac- 
ing 4-in.  pave  25c  sq.  ft.,  2x4 i/i  headers 
luc  ft.,  IS  marbelite  light  posts  compl. 
$3900;  2  hse.  con.  removed,  $80;  9  hse. 
con.,    $396. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
Construction  of  a  combination  storm 
and  sanitary  sewer  system  at  a  cost  of 
$300,000  is  contemplated  by  city  coun- 
cil.  E.  A.  Hoffman,  city  eng. 


STOCKTON,  San  Joaquin  Co..  Cal. — 
City  council,  A.  L.  Banks,  clerk,  de- 
clares inten.  (No.  752)  to  imp.  Walnut 
St.  to  San  Joaquin  St.,  and  McCloud 
Addition  involv.  grading;  const,  comb, 
cone,  curbs  and  gutters;  cone,  walks; 
pave  with  4-in.  crusher  run  rock  base 
with  2-in.  asph.  cone,  surface:  const, 
sanitary  main  sewers,  house  branches, 
manhole  and  manhole  with  flush  tank. 
1911  Act  &  Bond  Act  1915.  Protests 
Dec.   22.   W.   B.   Hogan,  city  eng. 

GLENDALE,  Cal.— City  Eng.  John  F. 
Johannsen  authorized  to  prepare  plans 
for  sewer  laterals  in  the  city  as  part 
of  the  proposed  municipal  sewer  sys. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  Dec.  15,  8  P,  M.,  bids  will  be  rec. 
by  J.  J.  Lynch,  city  clerk,  to  imp.  Santa 
Clara  St.,  bet.  Market  St.  and  west  city 
limits,  involv.  removal  of  portions  of 
basalt  block  gutters  and  portions  of 
pavement  and  prepare  foundation  with 
gravel  fill:  const,  hyd.  cem.  cone,  gut- 
ters; place  Bitulithic  cement  asph.  cone, 
binder  course  on  existing  pavement; 
repave  portions  with  2-in.  Warrenlte- 
Ett.  asph.  cone,  surface:  cem.  cone. 
walks,  driveways,  etc.  191  Act.  and 
Bond  Act  1915.  Cert,  chack  10%  pay- 
able to  city  req.  Plans  on  file  in  office 
of  clerk.     Wm.   Pro'pp.  city  engineer. 


SACRAMENTO,  Cal. — County  Eng. 
Chas.  Deterding  Jr.,  instructed  to  pro- 
ceed by  day  labor  with  grading  portion 
of  old  and  new  Marysville  roads  and 
gravel  Fetters  Corner  Road  in  Car- 
michael  District;  no  bids  rec.  for  this 
work. 


SAN  FRANCISCO— Bureau  of  Engin- 
eering, Department  of  Public  Works, 
completes  spec,  to  imp.  30th  and  31st 
Aves.,  bet.  Geary  and  Balboa;  32nd 
Ave.,  bet.  Anza  and  Balboa,  and  Anza 
bet,  29th  and  32nd  Aves.,  involv.  69,920 
cu,  yds.  cut;  70,121  cu.  yds.  fill.  Est. 
cost  $53,000. 


LOS  ANGELES,  Cal.— W.  D.  McCray 
416  American  Bank  Bldg.,  awarded 
cont.  by  bd.  pub.  wks.  at  $46,025.70  for 
cone,  pave,  curb,  walk,  gut.,  cem.  sewer 
ornam.  lights,  etc.,  in  Vincent  St,,  bet. 
Yoseraite  and  Oak  Grove  Drives, 
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BUILDING  CONTRACTS 

SAN  FRA.NCISC?0  COUNTY 
91,000  and  Over  Re»or««4 


The  following  1b  an  Index  for  the 
contracts  In  tbl»  Uiue. 
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Costello 

Spring    Valley 

Kortlck 

Kerensky 

Morris 

Winterhalder 

O'Keefe 

San    Francisco 

Fairmont 

Lurle 

Pauson 

Ghiotto 

Drumm 

Freiberg 

Laib 

Pardini 

Johnston 

Storheim 

Westgate 

Newsom 

Newsom 

Burns 

Brooke 

Hunseth 

Pasqualetti 

Arden 

Leigh 
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Same 

Scharetg 
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Cosgrove 

Leigh 

Lindgren 

Gawthorne 

Stempel 

Gullmes 

Lebovitz 
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Oppenheimer 

Crocker 

Arnott 

Arnott 

Bell 

Bell 

McCarthy 

Hunseth 

Hind 
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Hayword 
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Owner 

Doughart 

Hamilton 

Owner 
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Owner 

Ellison 
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Ferrari 

Owner 

Owner 
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Owner 
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5700 

600U 
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10000 
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4000 
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18925 

18925 

1806 
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15000 

24000 

8000 
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Owner 
Owner 
Owner 
Owner 
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Lyons 
Owner 
Johns 
Miller 
Owner 
Arnott 
Arnott 
Arnott 
Arnott 
Arnott 
Owner 

Hind     

Owner  450000 

Papenhausen     13900 

Sampson      36500 

Mangels        700U 
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8000 
3000 
4000 
3000 
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1000 
3000 
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5107 
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5143 
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5151 


Gillogley 
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Feerick 
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Christiansen 
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Huelter 

Budan 

Tarberini 

Anderson 

Stoff 

Hamill 

Thomas 

Thomas 

Gerlardi 

Steinauer 

Meyer 
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Schmidt 

Schmidt 

Schmidt 

Schmidt 

Schmidt 

Schmidt 

Schmidt 

Schmidt 

Schmidt 

Schmidt 

Schmidt 

Schmidt 

Schmidt 

Schmidt 

Schmidt 

Schmidt 

Schmidt 

Selligo 

Greene 
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Hawkins 

Fick 

Lacy 

Krogh 

Jensen 

Hillen 

Fishel 

Huelter 

De    Sabla 

("orrigan 

Lindeman 

Lindeman 

Hayden 

Krogh 

l*acific 

McCarthy 


Owner 

Nelson 

Owner 
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Christiansen 
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Meyer 

Coburn 
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Owner 

Owner 

Thomas 

Thomas 

Ennis 

Owner 

Owner 
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McLeran 

Bosch 

Detroit 

Fenestra 

Pacific 

Forderer 

Monarch 

Grass! 

Zelinsky 

Fuller 

Grinnell 

Alta 

Conley 

Scott 

Forster 

Otis 
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Owner 

Owner 

Chicago 

Owner 

Christian 

Hurley 

McCarthy 

Owner 
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Soracco 
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Moore 
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Alta 

Arnott 
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4000 

5000 

8000 

5000 

3000 
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12000 
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8400 

14000 

12000 
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299934 
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8775 
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3196 
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25V  9 
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2000 

2000 

5000 

6000 

6000 

2000 

3000 

3000 

9000 

17500 

10200 

8184 

7000 

6000 

6010 

21726 

4550 

1589 


ALTERATIONS 

(5046)  NE  SLOAT  BLVD.  AND  GREAT 
Highway.  Move  and  remodel  pres- 
ent building. 

Owner — Spring    Valley    Water    Co. 

Architect — None.  J1475 


ALTERATIONS 

(5047)  N  SEVENTEENTH  300  E  Mar- 
ket. Concrete  foundations  and 
flooring;  underpinning,  etc.,  for  6) 
flats. 

Owner — Mrs.  T.  H.  Kortick,  300  Castro 
St.,   San   Francisco. 

Architect — None. 

Contractor — A.  R.  Doughart,  180  Jessie 
St.,  San  Francisco.  J18U0 


ALTERATIONS 

(50481      NE  TWENTY-FIFTH  &   CAPP. 

Remodel  for  store  room  and  2  flats 

(fire    damage). 
Owner — Joseph  Kerensky,  991  Capp  St., 

San   Francisco. 
Architect — None. 
Contractor — E.    B.   Hamilton,   2735   Fol- 

som   St.,   San  Francisco.  $4500 


DWELLING 

(5049)  W  TWELFTH  AVE  275  N  Bal- 
boa. Two-story  and  basement 
frame  dwelling. 

Owner— A.  T.  Morris,  687  11th  Ave.,  San 
Francisco. 

Architect — None.  $6000 


REMODEL 

(5050)  1809  LYON  ST.  Remodel  for 
studio   and   dwelling. 

Owner — Erwin  Winterhalder,  1619  Sut- 
ter St.,  S.  F. 

Architect — None.  J1750 


REPAIRS 

(5051)  2669  HOWARD  ST.  Repair 
fire   damage   to   dwelling. 

Owner — Mr.  O'Keefe,  San  Mateo,  Cal. 

Architect — Shea  &  Shea,  434  Montgom- 
ery St.,  S.  F. 

Contractor — J.  J.  Irwin,  801  Cabrlllo  St. 
San    Francisco.  $5700 


DWELLINGS 

(5045)  W  THIRTY-THIRD  AVE  150 
and  175  S  Balboa.  Two  one-story 
and   basement   frame   dwellings. 

Owner  —  William  Costello,  758  29th 
Ave.,    San    Francisco. 

Architect — None.  $3000    each 


DAVELLINGS   (2) 

(5052)      S  DAY  180  &  205  W  NOE.  Two 

1-story  and  basement  frame  dwlgs. 
Owner — San  Francisco  Home  Bldg.  Co., 

1283  Church   St.,  S.  F. 
Architect — None.  $3000  ea. 
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FOUNDATION    WORK 

(5053)  S\V  POWELI.  &  SA<HAMKN- 
to  Sts.  Foundation  work  for 
stores   and    garage. 

Owner — Fairmont  Hotel,  S.  F. 

Architects — Slsson   &    Karstenscn. 

Engineers — Ellison  &  Russell,  712  Pa- 
cific   Bldg..    S.    F.  J50.000 


(5068)  W  ETOHTEENTK  AVE  225  S 
I.,incoln  ^Vay.  Two-story  and  base- 
ment  frame    (I)    ll.Tt.s. 

Owner — G.  Hunseth,  1742  Waller  St., 
San  Francisco. 

Architect — None.  $12,000 


rOSTOFFirK  &   STORK 

(5054)  SE  OPEAN  AVE.  &  WATSON 
Place.  One-story  concrete  branch 
postnfflce   and   store. 

Owner — The  T.urie  Co.,  315  Montgom- 
ery St..   S.    P. 

Architect — O'Brien  Bros.,  Inc.,  815 
Montgomery  St..  S.  P. 

Contractor — -Industrial  Construction  Co. 
815  Bryant  St.,  S.  P.  $10,000 


AI^TERATIOXS    &    ADDITIONS 

(5055)  3640  WASHINGTON  ST.  Tar 
and  erravel  roofing,  install  new 
plumbing,  brick  voneer  exterior, 
fire    escapes,    etc.    for    residence. 

Owner — .1.  W.  Pauson,  544  Market  St., 
San  Pr;incisco. 

Architect — Milton  Latham,  454  Mont- 
gomery St.,   S.   P. 

Contractor — C.  Alderman,  3640  Wash- 
ington  St.,   S.   F.  $15,000 


(5056)  NW  MISSION  &  LEO  STREETS 
Three-story  and  basement  frame 
(4)    flats. 

Owner — Andrew  G.  Ghiotto,  250  Lon- 
don St..  S.  P. 

Architect — None.  $12,000 


GARAGE 

(5057)  SE  DRUMM  &  SACR.-VMENTO 
Streets.  Two-Story  reinforced  ga- 
rage. 

Owner — Driimm  Street  Garage  Co.,  460 
:Montgomery    St.,    S.    P. 

ArcliitPot — .John  H.  Powers  &  .John  H. 
Ahnden.   460  Montgomery   St.,   S.    F. 

Contractor — Cahill  Bros..  Sharon  Bldg. 
S.   F.  $45,000 


E    CAMINO    DEL   MAR    297    N   McLAR- 

en   Ave.     Two-story   and    basement 

frame    dwelling. 
Owner — Mrs.    Emily    B.      Hicks,       2141 

Lake    St.,    S.    P. 
Architect— Earle    E.    Bertz.    168    Sutter 

St.,  S.  P. 
Contractor — D.   L.   Bienfield,      447      21st 

Ave.,   S.   F.  $8000 

NOTE — Recorded     contract    reported 
Dec.   4.  1924:  No.   5043. 


APARTMENTS  _     ^    ^, 

(505S)      NW   PULTON   &    24TH  AVE.   K 

ion     X    W    32-6.       Three-story    and 

basement    frame    apartment. 

Owner — Herman    D.    &    Belle    Freiberg, 

307   Rartlett   St.,   S.  F. 
Architect — None. 
Contractor — The    Alberton    Realty    Co., 

Hearst    Bldg.,    S.    P. 
Filed  Dec.  4,  1924.  Dated  Nov.  25.  1924. 

neort    of    trust    for $10,000 

Frame   up   and   enclosed    5000 

Rough    plastered    750O 

Completed    lO.OOO 

Usual  35   days   ■     5000 

TOTAL  COST,  $37,500 
Bond  none.  Sureties,  none.  Forfeit, 
none.  Limit,  120  days.  Specifications, 
none.      Plans,    none. 

(50?9^^'^'''3?41-43-45-47  WASHINGTON 
St  Cut    in    doors    and    windows: 

painting:  plumbing,  etc.,  for  (4) 
flats.  „„„„    ,     , 

Owner — Arthur  J.  Laib,  2882  Jackson 
St.,    S.    F. 

Architect — None. 


$1200 


DWELLING 

(5060)      SW  COLBY  AND  HOMESTE.A.D 

Two-story     and     baseniert     frame 

dwelling. 
Owner— A.    Pardini,    836   Colby   St.,   San 
Francisco.  .    .       „,„ 

Architect — Paul      F.    De      Martini,      943 

Broadway,   San   Francisco. 
Contractor — D.    Ferrari,    836    Colby    St., 

San  Francisco.  $4000 


ALTERATIONS  ,    , 

(5061)      NO.    2313    JACKSON.      Remodel 

2   flats  for  4   apartments. 
Owner — Merta    Johnston,    2313    Jackson 

St.,   San   Francisco. 
Architect — None.  $2000 


APARTMENTS 

(5062)      SE    CAURILLO   &      22ND    AVE. 

Three-story    and     basement    frame 

(12)  apartments. 
Owner — M.    P.    Storhelm.      201      Casclli 

Ave.,  San  Francisco. 
Architect — C.   O.  Clausen,   Hearst   Bldg. 

San  Francisco.  $17,000 


FLATS    (2) 

N  TTEXAS  25  N  19TH,  N  19TH  70'  W 
Texas.  Two  2-story  and  basement 
frame  flats  (2  flats  in  each  build- 
ing). 

Owner — Annie  G.  Scharetg. 

-Architect — W.  H.  Armitage,  72  New 
Montgomery  St.,   S.   F. 

Contractor — Gustaf  Heden,  156  Ken- 
dall   St.,    S.    P.  $7000   each 


DWELLING 

(5063)      LOT    13    CLK.    3    ST.    FRANCIS 
Wood  Exten.     Two-story  and  base- 
ment  frame   dwelling. 
Owner — Westgate    Park    Co.,    278    Post 

St.,  San  Francisco. 
Architect— Masten  &  Hurd,  278  Post  St. 

San   Francisco. 
Contractor — Nels  P.  Johnson,  1934  Fol- 

som  St.,  San  Francisco. 
Filed   Dec.   5,    1924.   Dated   Dec.   3,   1924. 

Frame   up    $2771 

Brown    coated    2771 

Completed    and    accepted    2771 

Usual    35    days     2771 

TOTAL  COST,  $11,084 
Bond,  $5542.  Sureties,  Charles  Monson 
&  N.  George  Wienholz.  Forfeit,  none. 
Limit,  none.  Specifications,  none.  Plans, 
none. 


APARTMENTS 

(5064)      E    GUERRERO    114    N    20TH    N 
32  X  B  100.     Three-story  and  base- 
ment   frame    building    (apts). 
Owner — George    R.    &    Catherine    New- 

som,    200    Guerrero    St.,    S.   P. 
Architect — None. 
Contractor — Lawton  &  Vezey,  357     12th 

St.,    Oakland,    Cal. 
Filed    Dec.    5,    1924.    Dated  Dec.    3,    1924. 

Enclosed     $4731.25 

Brown  coated   4731.25 

Completed  and   accepted    ....    4731.25 

Usual    35    days    4731.25 

TOTAL  COST,  $18,925 
Bond,  none.  Sureties,  none.  Forfeit, 
$10.  Limit,  120  days.  Plans  and  speci- 
fications  filed. 


APARTMENTS 

(5065)      E    GUERRERO    114    N    20TH    N 
32  X  E  100.     Three  story  and  base- 
ment  frame   building    (apts.) 
Owner — George    R.    &    Catherine    New- 

som. 
Architect — None. 
Contractor — Same   as  above. 
Piled   Dec.   5,    1924.  Dated  Dec.   3,   1924. 
Payments — Same    as    above. 

TOTAL  COST,  $1S,925 
Bond,  $9462.50.  Sureties,  Globe  In- 
demnity Co.  Forfeit,  $10.  Limit,  120 
days.     Plans  and  specifications  filed. 


APARTMENTS 

(5066)      E    GUERRERO    146    N    21ST    N 
32  X   E   80.     Three-story  and  base- 
ment  frame   building    (apts). 
Owner — W.   E.   &   Margaret   I.   Burns. 
Architect — None. 
Contractor — Same    as   above. 
Payments — Same   as  above. 

TOTAL  COST,  $18,925 
Bond.  $9462.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Forfeit,  $10. 
Limit,  120  days.  Plans  and  specifica- 
tions  filed. 


WIRING,    ETC. 

(5067)  N  PACIFIC  AVE.  92-6  E  Pierce 
N  127-814  W  0-4%  N  19-0%  E 
66-7%  S  19-0%  W  1-3  S  127-8% 
W  65  WA  393.  All  work  for  elec- 
tric wiring,  etc.,  for  alterations  & 
additions  to  brick  dwelling. 
Owner — Cecile    M.    Brooke,    2518    Pacific 

Ave.,    S.    P. 
Architect    —    Nathaniel    Blaisdell,    255 

California   St.,   S.   P. 
Contractor — Hetty   Eros.,    372   Ellis    St., 

San   Francisco. 
Filed   Dec.    5,    1924.   Dated   Dec.   3,   1924. 

Rougliing  in  completed $650 

Completed    and    accepted 704 

Usual   35   days    452 

TOTAL  COST,  $1806 
Bond,  $903.  Sureties,  P.  C.  Keck.  For- 
feit, $10.  per  day.  Limit,  60  days.  Plans 
and  specifications  filed. 


GARAGE 

(5069)  NE  JACKSON  AND  MASON 
Sts.  Two-story  and  basement  con- 
crete public  garage. 

Owner — Joseph  Pasqiialetti,  785  Market 
St.,  San  Francisco. 

Architect — None. 

Contractor — American  Concrete  Co.,  785 
Market  St.,   S.   V.  $15  000 


DWELLINGS 

(5070)  E  SLOAT  BLVD.  50,  125  and 
150  E  Canyon  Road;  SE  Sloat  Blvd 
and  Canyon  Jioad.  Four  two-story 
and  basement   frame  dwellings. 

Owner — Arden  Wood  Co.,  871  Mills  Bldg 
San   Francisco. 

Architect — Joseph  Rankin,  Mech.  Inst. 
Bldg.,  San  Francisco.         $6000  each 


DWELLINGS 

(5071)  E  FORTY-FIFTH  AVE  175  and 
200  S  Cabrillo.  Two  one-story  and 
basement  frame  dwellings. 

Owner — D.  Leigh,  801  41st  Ave.,  San 
Francisco.  ? 

Architect — None.  $4000  each 


BUILDING 

(5072)      LOT    11    ELK    5803    ST.    Mary's 
Park.     All  work  for  one-story  and 
basement  frame  building. 
Owner — Roman   Catholic  Archbishop   of 

S.    P.,    1100    Franklin    St.,    S.    F. 
Architect— Chas.  F.  Strothoft,  2274  15th 

St.,   San  Francisco. 
Contractor — F.  W.  Varney,  860  Bush  St., 

San   Francisco. 
Filed   Dec.   6,   '24.     Dated  Nov.   22,  '24. 

Roof    sheathing    on $1692.50 

Brown  coated    1692.50 

Completed    and    accepted 1692.50 

Usual    35    days 1692.60 

TOTAL  COST,  $6770.00 
Bond,  $3385.  Sureties,  Chas.  Monson  & 
S.  L.  Forsyth.  Limit,  90  days.  Forfeit, 
none.     Plans   and   specifications   filed. 


BUILDING 

(5073)      LOT    15    ELK      5802      St.    Marys 
Park.     All   work  for   two-story  and 
basement  frame  building. 
Owner — Roman   Catholic  Arclibishop   of 

S.    P.,    1100   Franklin    St.,    S.    P. 
Architect— Chas.  F.  Strothoft,  2274  15th 

St.,   San  Francisco. 
Contractor — F.  W.  Varney,  860  Bush  St., 

San    Francisco. 
Piled  Dec.   6,  '24.      Dated  Nov.   22,  '24. 

Roof   sheathing   on $1750 

Brown    coated    1750 

Completed  and  accepted 1750 

Usual   35   days 1750 

TOTAL  COST,  $7000 
Bond,  $3500.  Sureties,  Chas.  Monson  & 
S.  L.  Forsyth.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


FLATS 

(5074)  NW  NINETEENTH  &  TEXAS 
N  5DxW  100.  All  work  except 
grading,  finish  hardware  and  elec- 
tric fixtures  for  two  two-story 
frame  buildings  (flats). 
Owner — Annie    G     Scharetg,    398    Texas 

St.,  San  Francisco. 
Architect — W.  H.  Armitage,  Call  Bldg., 

San    Francisco. 
Contractor — Gustaf  Heden,  156  Randall 

St.,   San   Francisco. 
Filed   Dec.   6,   '24.     Dated   Dec.   3,   '24. 

Rough   frame   up    $3500 

Brown    coated    3500 

Standing    finish    on 1500 

Completed  and  accepted 2630 

Usual   35  days 3710 

TOTAL  COST,  $14,840 
Bond,  $7420.  Sureties,  Jas.  E.  Blake  & 
Fred  Kellberg.  Limit,  90  days.  For- 
feit, none  Plans  and  specifications  filed 
reported  Dec.  4,  1924,  No.  5041;  Permit 
NOTE: — Recorded  contract  previously 
reported  Dec.  5,  1924. 


BUNGALOW 

(5075)      N  FLOOD  AVE   175  W  Genesee 
W   25xN   112-6.        All   work      except 
painting    for    one-story    and    base- 
ment   frame    bungalow. 
Owner — Gust  Jelm  and   Elmer  Carlson, 

ISO   Jessie   St.,    San    Francisco. 
Plans   by   Contractor. 
Contractor — Gust   Jelm,    ISO    Jessie    St., 

San   Francisco. 
Filed   Dec.    6.   '24.      Dated   Nov.    1,    '24. 
Frame  up  and  roof  boards  on...$   750 

Brown    coated    750 

Ready    for    painter 750 

Completed    and    accepted 458 

Usual    35   days 1000 

TOTAL  COST,  $3958 
Bond,  none.  Limit,  90  days.  Forfeit, 
plans  ami  specifications,  none. 
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APARTMENTS  „  ^ 

(5076)  N  TWENTY-SECOND  37-6  E 
Dolores  E  30xN  94.  All  work  for 
two-story  and  basement  frame 
apartment  building. 

Owner — John  P.  Cosgrove,  2819  Mission 

St.,   San   Francisco. 
Architect — John  H.  Powers  and  John  H. 
Ahnden,   460    Montgomery   St.,   S.   F. 
Contractor — John       Dahla       &    Co.,    43U 

Crescent    Ave.,    San    Francisco. 

Filed   Dec.   6,   '24.      Dated  Dec.   3,   '24. 

Roof    sheathed    and    composition 

roof  on    ?4146 

Brown   coated    '1146 

Completed  and  accepted 4146 

Usual    35  days 4146 

TOTAL.  COST,  $16,584 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

DWELLINGS   (2) 

(5077)  E  45TH  AVE.,  175  &  200  S  CA- 
brillo.  Two  1-story  and  basement 
frame    dwellings. 

Owner — David  Leigh,   801   41st  Avenue, 

San  Francisco. 
Architect — None.  J4000    each 

DWELLING  _         ,„„„„„ 

(5078)  S  OILMAN  175  W  JENNINGS. 
One-story  and  basement  frame 
dwelling. 

Owner — Arvid  Lindgren. 
Architect — Baumann  &  Jose.  251  Kear- 
ny   St.,    S.    F.  ?3000 

DWELLING  „    „^    « 

(5079)  S  TOLEDO  155  E  PIERCE.  One- 
story  and  basement  frame  dwlg. 

Owner — Dr.      F.      A.      Gawthorne,      5331 

Geary  St.,  S.  F. 
Architect— None.  $4000 


?5080)^^B^AVILA  63.48  N  ALHAMBRA 
Blvd.  One-story  and  basement 
frame   dwelling. 

Owner— Stempel   &   Cooley,   5331   Geary 

Architect— None.  $3000 


FT  AT^ 

(5081)  B  CHATANOOGA  75  S  24TH 
Two-story  and  basement  frame  (.i) 

Own^r^V.    Gullmes,      1828      Castro   St., 

San   Francisco.  .7nnfi 

Architect— None^ ^  ?7000 

('5^?2^)'^^1125  MCALLISTER  ST.  Two- 
room  addition  to  dwelling. 

Owner — C.    R.   Lebovitz,   premises. 

Architect— M.    Bernstein. 

Contractor— G.  W.  Lyons,  1597  Green- 
wich St.,  S.   F.  *lOOO 

I608?)'^b'aVILA  84.4  8  N  ALHAMBRA 
Blvd.  One-story  and  basement 
frame  dwelling.  

Owner— Stempel    &    Cooley,    5331   Geary 

Architect— None.  $3000 


f5^84^)"w^  lOTH  AVE.  325  S  MORAGA 
Two-room   addition   to  dwellmg. 

Owner — Phil  M.  Edminster,  1755  10th 
Ave     S    F. 

Architect     &     Contractor- Johns  Bros 
11th   Ave.,    S.   F.  $1485 

APA'RTMENTS 

(508.5)      W15TH  AVE.  203'5"  S  GEARY 

Three-story    and    basement    frame 

(6)  apartments. 
Owner— James  Oppenheimer,   3055  Pac- 

Architect — n!    W.    Mohr,    4405    20th    St., 

San  Francisco. 
Contractor— R.    Miller,    5637    California 

St       S     F  $iio,UuU 

DWELLINGS    (2)         „„  ^,„  -on  T,r  « 

(5086)  N  BALTIMORE  WAY  180  W  S 
Hill  Blvd.,  N  Baltimore  Way  213 
W  S  Hill  Blvd.  Tko  1-story  and 
basement   frame   dwellings. 

Owner — Crocker  Estate  Co.,  525  Crock- 
er  BldpT.,   S.   F  . 
Architect— None.  $3800   ea. 

DWELLINGS    (2)  „.„,„    . ,,™ 

(5087)  NW  LEE  &  LAKEVIEW  AVE., 
W  Lee  Ave.  25  N  L,aKeview.  Two 
1-story  and  basement  frame  dwlgs. 

Owner— James  A.  Arnott,  235  Granville 

Way,   S.   F. 
Architect— None.  „    „     c   „     o^c 

Contractor — James    Arnott   &    Son,    ^Si 

Granville   Way,   S.   F.  $3000    ea. 


DWELLINGS   (4) 

(508S)  W  LEE  AVE.  100  &  125  N 
Lakeview,  N  Lakeview  75  &  100  E 
Brighton.  Four  1-story  and  base- 
ment  frame   dwellings. 

Owner — James  A.  Arnott,  235  Granville 
Way,   S.   F. 

Architect — None. 

Contractor — James  Arnott  &  Son,  235 
Granville  Way,  S.  F.  $4000  ea. 

DWELLINGS   (2) 

(5089)  W  LEE  AVE.  50  AND  75  N 
Lakeview.  Two  1-story  and  base- 
ment   frame    dwellings. 

Owner — Russell  W.  Bell,  235  Granville 
Way,  S.  F. 

Architect — None. 

Contractor — James  Arnott  &  Son,  235 
Granville   Way.  S.  F.  $3000   ea. 

DWELLINGS   (2) 

(509H)      W    LEE   AVE.    150      N      LAKE- 

view,    N   Lakeview   125   E  Brighton. 

Two    1-story    and    basement    frame 

dwellings. 
Owner — R.  W.  Bell,  235  Granville  Way, 

San   Francisco. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville   Way,    S.   F.  $4000   ea. 

DWELLING 

(5091)  E  JULES  AVE.  210  N  GRAF- 
ton.  One-story  and  basement 
frame   dwelling. 

Owner — The  McCarthy  Co.,  316  Bush  St. 

San  Francisco. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville  Way,  S.  F.  $4000 

(5092)  W  ISTH  AVE  225  S  LINCOLN 
AVay.  Two-story  and  basement 
frame    (4)    flats. 

Owner — G.     Hunseth,    1742    Waller     St., 

San  Francisco. 
Architect — None.  $12,000 
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Architect— B.  C.  Corbett,  1720  Pacific 
Ave.,  San  Francisco. 

Contractor — Mangels  Bros.,  4792  Mis- 
sion St.,   S.  F.  $7000 


FLATS 

(5098)  E  SAN  JOSE  AVE.  382  N  29th. 
2-story  and  basement  frame  (2) 
flats. 

Owner— J.    W.    Gillogley,   745   San    Jose 

Ave.,   San   Francisco. 
Architect — None.  $8000 

DWELLING 

(5099)  W  THIRTY-NINTH  AVE.  100 
N  Balboa.  1-story  and  basement 
frame   dwelling. 

Owner — J.   N.   Raymond 
Architect — None. 

Contractor — H.  S.  Nelson,  689  6th  Ave.. 
San   Francisco.  $4000 


FLATS    (2) 

(5093)  N  GREEN  125  &  150  E  OCTA- 
via.  Two  2-story  and  basement 
frame   flats   (2  flats  in  each  bldg.) 

Owner — H.    W.    Hind,    1026   Masonic  Av. 

.''an    Francisco. 
Architect — W.      G.      Hind,      711    Hearst 

Bldg.,    S.   F.  .  „  „„ 

Contractor — Hind     Buildmg       Co.,       711 

Hearst    Bldg.,    S.    P.         $8000    each 

(5094)  S  POST  110  E  MASON.  Seven- 
story  and  basement  blass  B  con- 
crete   club    building. 

Owner — Post  St.  Investment  Co.,  823 
Ins,   Exchange  Bldg.,  S.  F. 

Architect — Willis  Polk  Co.,  Hobart 
Bldg.,  S.  F. 

Consulting  Architects — Bliss  &  Paville, 
Balboa   Bldg.,    S.    F.  $450,000 


RESIDENCE  „    ^^  ^, 

(5095)      LOT  7  AND  PTN.  LOT  6,   BLK. 

43,    St.    Francis   Wood    Extn.    No.    1. 

All   work   for   frame   residence. 
Owner — Westgate    Park    Co.,    278    Post 

Architect'  —  'Roland    I.    Stringham,    260 

California   St.,    S.   F. 
Contractor — Henry  F.  Papenhausen,  532 
3rd    Ave.,    S.    F.  „     ,„„. 

Filed   Dec.    8,    1924.   Dated   Dec   3,   1924 

Frame   up    ^^Hc 

Brown    coated    3475 

Completed    and    accepted    3475 

Usual    35    days    \\„il^ 

TOTAL  COST,  $13,900 
Bond,  $6050.  Sureties,  L.  H.  Birth  and 
W.  J  Mahoney.  Forfeit,  $5.00  per  day. 
Limit,  110  days.  Plans  and  specifica- 
tions field. 


DWELLING 

(5100)  XE  THIRTY-FIFTH  AVE.  & 
Fulton  St.  2-story  and  basement 
frame  dwelling. 

Owner — Bryan  Feerick,  253  Downey  St. 

San    Francisco. 
Plans  by  owner.  $5000 

DWELLING 

(5101)  E  MONTEREY  115  S  San  An- 
selmo  Blvd.  2-story  and  basement 
frame    dwelling. 

Owner — William  M.  Nelson,  525  22nd 
Ave.,  San  Francisco. 

Architect — N.  R.  Coulter,  46  Kearny  St., 
San   Francisco. 

Contractor— Mangels  Bros.,  4792  Mis- 
sion St.,  San  Francisco.  $8000 

DWELLING 

(5102)  W  TWETNTY-FIRST  AVE.  100 
N  Taraval.  2-story  and  basement 
frame  dwelling. 

Owner — H.    C.    Christiansen,     518    25th 

Ave..  San  Francisco. 
Architect — None. 
Contractor — Christiansen  Bros.  518  25th 

Ave.,   San  Francisco.  $5000 

ALTERATIONS  „^^  „^^ 

(5103)  NE  FILBERT  AND  LYON  STS. 
Enclose  open  porch;  construct 
stairs  to  roof;  add  one  room  and 
bath  to  residence. 

Owner — P.  Cauba.  1013  Leavenworth 
St.,    San    Francisco. 

Architect — Andrew  H.  Knoll,  Hearst 
Bldg..   San   Francisco. 

Contractor— Harold  Johnson,  180  Jes- 
sie St.,  S.  F.  $3000 


STORE,  APTS.  „^„r.-r^ 

(5096)  —  GEARY  NEAR  BOYCB. 
All  work  for  3-story  store  and 
apartment    building.  „„  „   ,. 

Owner — Warner  B.  Hayward,  1157  Sut- 
ter   St.,    S.    F.  „    „    ^^ 
Architect — Ashley    &    Bvers,    58    Sutter 

St.,   S.   F. 
Contractor—.!.    S.   Sampson   Co.,  Monad- 
nock    Bldg.,    S.    F.  ,„„, 
Filed  Dec.  8,   1924.      Dated  Dec.   4,   1924. 

On   5th  of  each  month    75% 

Usual  35  days    •  •  -25% 

TOTAL  COST.  $36,500 
Bond,  $18,250.  Sureties,  Globe  Indemn- 
ity Co.  Forfeit.  $25.00.  Limit,  April 
15,   1925.     Plans  and  specifications  filed. 

(5097)  W  SAN  BENITO  WAY  205  N 
Monterey  Blvd.  2-story  and  base- 
ment  frame  dwelling. 

Owner— H.  C.  &  W.  J.  Mangels,  4792 
Mission  St.,   San  Francisco. 


DWELLINGS  .  ^^„     _, 

(5104)  W    THIRTY-NINTH    AVE.    125 
150   N  Balboa.   2   1-story  and   base- 
ment  frame    dwellings. 

Owner — Frederick  Huelter. 
Architect — None. 

Contractor— H.  S.  Nelson,  689  6th  Ave. 
San   FranclBCO    04SOC    laci 

DWELLING  _.„„    .«-     .-   . 

(5105)  E  Twrnrrr-f  in»p  ivts.  !5-! 

S    Sandago.    l-^iuvy    anu  TjiiStiaeiit 

frame   dwelling. 
Owner — Mary   Budan,  care  contractors. 

Architect— None.  ,  ,,     .  -,. 

Cntractr — Meyer  Brs.,  1  Montgomery  St 

San   Francisco.  $3000 

ALTERATIONS  _  ^,„    ^      , 

(5106)  522  FLOOD  AVENUE.  Replace 
shingle  roof:  plastering:  painting, 
etc    for  fire  damage  to  dwelling. 

Owner — Bmilio     Tarberlnl,     S32     Flood 

Ave..  San  Francisco. 
Architect — None 
Contractor — Chas.    Coburn,    180    Jessie 

St.,   San   Francisco.  $1500 

DWELLINGS  ,^^    „„ 

(5107)  W  FORTY-SEVENTH  AVE  SO. 
105,  130  and  155  N  Cabrillo.  Four 
one-story  and  basement  frame 
dwellings.  ,    „     ^ 

Owner— J.  Anderson,  %  Contractor. 
Architect — None. 

Contractor— Meyer  Bros.,  1  Montgomery 
St.,    San  Francisco.  $3000   each 

APARTMENTS  ^  „    ^         „■ 

(5108)  N  POST  103-4  W  Hyde.  Fiye- 
story  and  basement  Class  C  (44) 
apartments. 

Owner— Louis  D.  Stoff,  26  Mont!?omery 
St.,    San   Francisco. 

Architect— Baumann  &  Jose,  251  Kear- 
ny St.,   San  Francisco.  $100, UUU 

TTT    A  T"^ 

(5109)  E  THIRTY-FOURTH  AVE  100 
and  125  S  Geary.  Two  two-.story 
and  basement  frame  flats  (2  flats  in 
each   building). 
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Owner — Thos.    Hamill,    6 HO    Geary    St., 

San    Francisco. 
Architect — None.  J8000  each. 


FLATS 

(5110)      W    THIRTY-THIRn     AVR     12.'. 

and  150  N  (lenry.     Two  two-.story  & 

basement   frame  (2)  flat.s. 
Owner — .1.  C.  Thomas  and  I.  D.  Sellman, 

H21    Balboa   St.,   San   Francisco. 
Architect — None. 
Contractor — .7.   C.   Thom.ns,   1421    IJaH>oa 

St.,  San   Francisco.  J7000   each 


FLATS 

(5111)      W  THIRTY-THIUD  AVK  100  & 

175   N   Geary.     Two   two-story   and 

basement    frame    (2)    flats. 
Owner — J.  C.  Thomas  and  Fj.  D.  Sellman. 

1421    Balboa  St.,   San   Francisco. 
Architect — None. 
Contractor — J.   C.   Thomas,   1421   Balbca 

St.,   S.   F.  18000   sach 


(5112)      S  LOMBARD  la"   E  Jones.  Two 

story  and  basement  frame  (2)  t'ats. 
Owner — Leon  Gelardi,  310  Eddy  .St.,  Saa 

Francisco. 
Architect — F.   Ennis,   Jr.,   340   Eddy   St., 

San    Francisco. 
Contractor— F.   Ennis  Jr..  340  ICddy  f<t., 

San   Francisco.  $8400 


FLATS 

(5113)  S  CHESTNUT  118-9  and  14.1-9 
W  Divlsadero.  Two  two-stoi'.v  and 
basement  frame   (2)   flats. 

Owner — S.  Steinauer,  109  Cornwall  St., 
San    Francisco. 

Architect — None.  $7000   eac)' 


(5114)  W  TWENTY-NIXT;I  AVE  100 
S  Taraval:  W  Grana.la  200  N  Graf- 
ton; W  Faxon  Ave  100  and  125  S 
Holloway.  Four  ,)ne-story  and 
basement  franie  uv/'jilings. 

Owner — Meyer  Bros.,  1  Montgonieiw  St., 
San    Francnsco. 

Architect— None.  $?,00')  e,TCh 


DWELLING 

(5115)  LOT  3  BLK  3250  Balboa  Ter- 
race. All  work  for  two-story  and 
basement  frame  dwelling  &  garage. 

Owner — Louis  R.  and  Ivy  M.  Jacobson, 
400  Duboce  Ave..  San  Francisco. 

Architect — Henry  H.  Gutterson,  526 
Powell   .St.,    San   Francisco. 

Contractor — C.  F.  Parker,  251  Kearny 
.St.,   San   Francisco. 

Filed   Dec.    9,    '24.      Dated   Nov.    26,    '24. 

On  1st  of  each  month 75% 

Usutl  35  days 25% 

TOTAL   COST,    $8226 

Bond,   none.      Limit,    110   days     Forfeit, 

$3  a  day.     Plans  and  specifications  filed. 


INDUSTRIAL  PLANT 

(5116)  SE  SECOND  AND  Bit  f.lMT  fi  .¥ 
60xE  239.  B.xcavating,  ei„<i;i.^, 
concrete  work,  steel  reinforcement, 
carpentry  and  mill  work  for  four- 
story  and  basement  reinforced  con- 
crete  industrial    plant. 

Owner —  Schmidt  Lithograph  Co.,  2nd 
and    Bryant    Sts.,    S.    F, 

Consulting  Engineers — M.  C.  Couchot  & 
.lesse  Rosenwald,  60  Sansome  St., 
San  Francisco. 

Contractor — R.  McLeran  &  Co.,  Hearst 
Bldg.,  San  Francisco. 

Filed  Dec.   9.   '24.     Dated  Oct.   29,  '24. 
Within  6  days  after  25th  of  each 

month   75% 

Alter  completion 25% 

TOTAL   COST   not   to    exceed    4284,934 
(Contractor's  fee.  $15,000) 

Bond,  $149,967,     Surety,  National  Surety 

Co.     Limit,   180   days.        Forfeit,     nonu. 

Plans  and  specifications  Hied. 


(5117)      LATHING    AND    PLASTERING 

on   above. 
Contractor — Hermann  Boscli,  429  Ful'.on 

St.,    San    Franci5.!0. 
Filed  Dec.    9,   '24.      Datsd   Oct.    28,    '2t. 

Payments    same    as    above 

TOTAL  COST,  $31,200 
Bond,  $15,600.  Surety,  Glob..-  In'lemnity 
Co.  Limit,  forfeit,  none.  Plans  and 
specifications   filel. 


(5118)      TO  CONSTRUCT   STIC  EL  SASH 

and  doors  on  above. 
Contractor — Detroit  .Steel   Products  Co., 

251  Kearny  St..  San  Francisco. 

Filed  Dec.   9,  '24.      Dated  N'.v.   21.   '24. 

Payments    same    as   above....... 

TOTAL  COST.  $7809 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 


(5119)      ERECT    STEEL      SASH      A.S' D 

doors  on  above. 
Contractor — Fenestra  Construction   Co., 

251    Kearny   St..   San    Francisco. 
Filed   Deo.  9.   '24.     Dated   .Nov.   21,  '24 

Payments    same    as   above 

TOTAL  COST,  $1760 
Bond,  forfeit,  limit,  none.  Plans  and 
specifications    filed. 


(5120)     CONSTIi.JCT  KINNEAR  STEEL 

Rolling  Doo>'s  on  above. 
Contractor — Paciiic    Materials    Co.,    525 

Market    St..    S.    F. 
Filed  Dec.  9,  1924.     Dated  Nov.  19,  1924. 
Payments  same   as   above. 

TOTAL  COST,  $792. 
Bond,  $396.  Sureties,  Indemnity  In- 
surance Co.  of  N.  A.  Forfeit,  limit, 
none.     Plans  and  specifications  filed. 


(5121)  SHEET    METAL    WORK    ON 

above. 
Contractor  —  Forderer  Cornice  Works, 

16th  and  Potrero  Ave.,  S.  F. 
Filed  Dec.  9,  1924.     Dated  Nov.  19,  1924. 
Payments  same  as   above. 

TOTAL  COST,  $2,184. 
Bond,  $1,092.  Sureties.  U.  S.  Fidelity  & 
Guaranty  Co.  Forfeit,  limit,  none. 
Plans  and  specifications  filed. 


(5122)       ORNAMENTAL    IRON    WORK 

on  above. 
Contractor — Monarch   Iron    Works,    262 

7th  St.,   S.   P. 
Filed  Dec.  9,   1924.  Dated  Nov.  20,   1924. 
Payments   same   as    above. 

TOTAL  COST,  $4,826. 
Bond,  $2,413.  Sureties,  National  Surety 
Co.  Forfeit,  limit,  none.  Plans  and 
specifications  filed. 


(5123)      TRAVERTITE  AND  TERRAZO 

on    above. 
Contractor-^P.    Grass!    &    Co.,    1945    San 

Biuno  Ave.,  S.   F. 
Filed  Dec.   9,   1924.  Dated  Nov.   20,   1924. 
Payments  same  as  above. 

TOTAL  COST,  $8,775. 
Bond,  $4  ^f^7.50.  SuretiP=;  ArfTiean 
Siiret.  Co.  «t  ir.  T.  ForfBit,  limit,  neae. 
flans   :nl  siieclfict  tions  filed. 

(5124,      PAL'ITINQ  ON  ABOVI!:. 
Contractor  —  D.    Zelinsky    &    Sons,    165 

Grove  St.,  S.  F. 
Filed  Dec.  9,  1924.  Dated  Nov.  20,  1924. 
Payments  same  as  above. 

TOTAL  COST,  $2,000. 
Bond,  $1000.  Sureties,  National  Surety 
Co.  Forfeit,  limit,  none.  Plans  and 
specifications  filed. 


(5125)  GLASS    AND    GLAZING    ON 
above. 

Contractor — W.   P.   Fuller  &   Co.,   Beale 

and  Mission  Sts.,  S.  F. 
Filed  Dec.   9,   1924.   Dated  Nov.   19,   1924. 
Pavments   same   as   above. 

TOTAL  COST,  $3,196. 
Band,  $1598.  Sureties,  National  Surety 
Co.  Forfeit,  limit,  none.  Plans  and 
specifications    filed. 

(5126)  SPRINKLER      SYSTEM      ON 
above. 

Contractor — Grinnell  Co.  of  The  Pacific, 

601   Brannan   St.,   S.  F. 
Filed  Dec.   9,   1924.   Dated  Nov.   19,   1924. 
Payments  same  as  above. 

TOTAL  COST,  $12,700 
Bond,  $6,350.  Sureties,  Aetna  Casualty 
and  Surety  Co.  (Hartford,  Conn.)  For- 
feit, limit,  none.  Plans  and  specifica- 
tions  filed. 


(5127)   ROOFING,  (CARST  ROOFING 

Product)   on  above. 
Contractor— Alta  Roofing  Co.,   221  Oak 

St.,  S.  F. 


NOW  READY  FOR  DELIVERY — 

PRIDDLE'S   TABLES,   ciilled   "3700   SplaT  Basea   and   Othier   Oaleula. 
tlons,"  for  ftuajitity   Sun-cyors   and   Oomtractors. 

Loose    Leaves    in    Fabrikoid    Covers    $3.50    Net,    Postpaid.      Sam*    In 
Genuine  Leather  Covers  $5.50  Net,   Postpaid. 

Mail   Personal   Check   to   ARTHUR  PRIDDLB,   Publisher,   693   Mission 
St.,  San  Francisco,  Calif.,  U.  S.  A. 


Filed  Dec.  9,  1924.     Dated  Nov.  19,  1924. 
Payments  same  as  above. 

TOTAL  COST,  $2,579. 
Bond,  $1,289.50.  Sureties.  National  Sur- 
ety Co.  Forfeit,  limit,  none.  Plans  and 
specifications  filed. 


(5128)  ELECTRICAL       WORK       ON 

above. 
Contractor — Conley    &    Kuchel    Electric 

Works,  468  5th  St.,  S.  F. 
Filed  Dec.   9,   1924.  Dated  Nov.    19,   1924. 
I'ayments  same  as   above. 

TOTAL  COST,  $10,940. 
Bond,  $5,470.  Sureties,  National  Surety 
Co.  Forfeit,  limit,  none.  Plans  and 
specifications   filed. 


(5129)        HEATING      AND      DOMESTIC 

hot  water  supply  on   above. 
Contractor — Scott    Co.,    243    Minna    St., 

San   Francisco. 
Filed  Dec.   9,    1924.   Dated  Nov.  19,   1924. 
Payments    same   as    above. 

TOTAL  CO.ST,  $4,395. 
Bond,  sureties,  forfeit,  limit,  none. 
Plans    and   specifications    filed. 


(5130)      PLUMBING   ON   ABOVE. 
Contractor — Wm.  J.  Forster  Co.,  355  4th 

Filed  Dec!  9,  1924.     Dated  Nov.  18,  1924. 
Payments  same  as  above. 

TOTAL  COST,  $11,575. 
Bond,  $5,787.50.  Sureties,  National 
Surety  Co.  Forfeit,  limit,  none.  Plans 
and  specifications  filed. 


(5131)  ELEVATORS,  ETC.  ON  ABOVE. 
One  electric  passenger  elevator; 
one  electric  freight  elevator:  one 
plunger  electric  freight  elevator; 
reinstall  one  electric  elevator;  re- 
locate one  present  plunger  electric 
sidewalk   elevator. 

Contractor — Otis  Elevator  Company. 

Filed  Dec.  9,  1924.  Dated  Nov.  11,  1924. 
Payments  same   as  above. 

TOTAL  COST,  $22,840. 

Bond,     sureties,     forfeit,     limit,     none. 

Plans  and  specifications  filed. 


(5132)  FINISH      HARDWARE      ON 

above. 
Contractor — Palace    Hardware    Co.,    581 

Market   St.,   S.  F. 
Filed  Dec.   9,    1924.  Dated  Nov.   19,   1924. 
Payments   same   as   above. 

TOTAL  COST,  $1,250. 
Bond,  $625.  Sureties,  Globe  Indemnity 
Co.  Forfeit,  limit,  none.  Plans  and 
specifications    filed. 


DWELLING 

(5133)  E  CHURCH  125  S  30th.  1-story 
and  basement  frame  dwelling. 

Owner— Henry     Selligo,     1045    Noe    St., 

San   Francisco. 
Architect — None.  $2000 

DWELLING 

(5134)  SE  MADRID  150  NE  France. 
1-story  and  basement  frame   dwlg. 

Owner — C.  W.  Greene,  131  Portola  Ave. 

San   Francisco. 
Architect — None.  $2000 

TANK   &  TOWER 

(5135)  NO.  1  FOURTEENTH  STREET. 
Erect  elevated  steel  sprinkler  tank 
and    steel    tower. 

Owner — Western  Cooperage  Co.,  1  14th 

St.,    San    Francisco. 
Architect — None. 
Contractor — Chicago    Bridge    and    Iron 

Works.  $5000 

DWELLINGS 

(5136)  N  HERNANDEZ  40  85  E  Vas- 
quez.  2  1-story  and  basement  frame 
dwelli.Tgs. 

Owner  —  Hawkins  Improvement  Co., 
Mills   Bldg.,   San  Francisco. 

Architect — O.  R.  Thayer,  110  Sutter  St., 
San  Francisco.  $3000  each 


ALTER.^TIONS 

(5137)  SB  WEBSTER  AND  WALLER 
.Sts.  Remodel  2  residences  for  (4) 
apartments. 

Owner — A.  F.  Fick,  520  Haight  St.,  S.  F. 

Architect — M.  G.  Bugbee,  619  Washing- 
ton   St.,    S.    P. 

Contractor — Thos.  Christian,  542  Haight 
St.,    S.   F.  $6000 


ALTERATIONS 

(5138)      3750  SEVENTEENTH  STREET. 

Move  cottage;  new  foundation,   etc. 
Owner  —   Walter    W.    Lacy,    72    Caselli 

Ave.,  S.  P. 
Architect — None. 
Contractor— P.  J.  Hurley,  241  Hermann 

St.  S.  F.  J2000 
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?5uf^"w°TWENTY-THIRD   AVE.    275 
^       N    UUoa       1-story      and      basement 


N    UUoa 
frame    dwejling. 
Owner 


C.    Krogh,    537    Guerrero 
Architect — None. 


^iXilZT-yoUn   E.   McCarthy    1479 
12th  Ave.,  S.  F.  *■*""" 

ftuf^^^^s\TlnUY    STREET.    Altera- 
^"uons   and   additions   to  cottage  for 

Owne?— Martin  J.  Jensen,  premises^. 
Architect- 


Contractor — W.   R.   Li.ideman,   619   27th 

Ave.,   S.  F.  .„„, 

Filed  Dec.  10,  1924.  Dated  Oct.  18,  1924. 

Frame    up    and    enclosed    $1500 

Rough    plastered    IfOO 

Completed     1500 

Usual  35  days   1500 

TOTAL  COST,  J6000 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  90  days.  Plans  and  spec- 
ifications filed. 


-Plans   by   owner. 


fs'i^l'j'^VpOTRERO  AVE.  175  N  17th. 
1-stoVy  concrete  stores  and  machine 

Owner-Margaret  HiUen,  227  Davis  St.. 

ArcMt?ct-J."Hladik,  Monadnock  Bldg., 

San   Francisco.  4      r<„      i!"; 

Contractor-Hissk,n  Concrete  Co.  125 
Kissung  bt.,  o.  r.  ■> 

fJulV^'  N^FRANCISCO  175  E  Octavia 
B  25  N  137-6.  All  work  for  2-story 
and  basement  frame  bldg.,  (store 
and    apartments). 

Owner — Anna  Fishel. 

Architect — Nome.  „     cin    '>7th 

Contractor— H.    O.    Lmdeman,    619    27th 

Filei'Dec.^lo''i924    Dated  Nov.  10    1924^ 
On   execution   of  agreement ..  $4630.00 

Roof  on    ....- •(?i7'i;n 

Brow n    coated    •  •  ■ ,,i 7  r n 

Completed   and   accepted    ;,t4-ro 

usual  35  days  -^^-^J^iJ  c^hr.  lll.ilo 
Bond  sureties  none.  Forfeit,  $10.00  per 
day  Limit  120  days.  Plans  and  spec- 
ifications  filed. 


f5^43?^N°THmTY-NINTH  AVE.  125  N 
"  Balboa    50    x    120.      All    work    for 

Owner'-^Frederick   Huelter,    751    48th 

Ave.,  S.  F. 
Architect — ^None. 
Contractor — Henry 

Ave.    S. 


Nelson,    689    6th 


Filed  d4c.  10,  1924.  Dated  Dec.  10.  1924 

Roof  on    {i 

Brown  coated    • ^ 

Completed  and  accepted    % 

Usual  35  days 


TOTAL  COST,  $10,200 
Bond,  sureties  forfeit,  none.  Limit  120 
days.     Plans  and  specifications  not  filed 

S^^w'fORTY-SIXTH  AVE.  150  S 
Balboa  30  x  120.  All  work  for  7- 
room  bungalow. 

Owner— Mrs.  Eva  K.  De  Sabla,  727  46th 

Arch'lt''e'<;t   — ^F.    Carroll   Read,    683    7th 

Ave     S    F. 
Contractor— F.    Carroll    Read.    683    7th 

Ave      S     F. 
Filed  Dec.  10,  1924.     Dated  Dec.  5.  1924. 

Roof    completed    1/^ 

Rough    plaster    on     •■••••• 

Carpenter    work    completed 

Completed    and    accepted    . 

Usual    35    days 


BUNGALOW 

(5147)      W  33RD  AVE..  150  N  CABRIL- 

lo  N  25  X  W  120.     One-story  frame 

bungalow. 
Owner— H.   O.  Li.ideman.   619   27th  Ave. 

San    Francisco. 
Architect — None. 
Contractor — W.   R.   Lindeman.   619   27th 

Ave.,  S.  F.  „    ,„„. 

Filed  Dec.  10,  1924.  Dated  Oct.  18,  1924. 
Payments — Same    as    above. 

TOTAL  COST,  $6000 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  90  days.  Plans  a.id  spec, 
ifications    filed. 


DWELLING 

(5148)      PACIFIC  AVE.   62  W  LAUREL. 

Two-story  frame  dwelling. 
Owner  —  Curtiss    Hayden,    3153    Pacific 

Ave.,   S.   F. 
Architect — Henry      H.      Gutterso-I,    526 

Powell  St.,  S.  F. 
Contractor — Moore  &  Madsen,  77  O'Far- 

rell.  S.  F.  ,   ,„„, 

Filed  Dec.   10,  1924.   Dated  Dec.   5   1924. 

Payments  on  1st  of  each  mo 75% 

Usual    35    days     1A-^A% 

TOTAL  COST,  $21,726 
Bond,    none.      Sureties,    none.      Forfeit, 
none.      Limit,    150    days.        Plans 
specifications   filed. 


and 


DWELLING  „„    „^, 

(5249)      W   TWENTT-THIRD   AVE.    275 

N   Ulloa   N    25    X   W    120.      All   work 

for   1-story   and     basement     frame 

dwelling. 

Owner — Wilbur  C.  and  Emma  B.  Krogh, 

537    Guerrero    St.,    S.    F. 
Architect  and  Contractor — John  E.  Mc- 
Carthy,   1479    12th  Ave.,   S.   F. 
Filed  Dec.   10,  1924.  Dated  Dec.  10,  1924. 

Enclosed   $1137.50 

Brown    coated     1137.50 

Completed  and  accepted 1137.50 

Usual    35    days    1137.50 

TOTAL  COST,  $4550. 
Bond.  $2275.  Sureties.  Chas.  J.  McCar- 
thy and  E.  J.  Nutting.  Foi  tell,  r.(li«. 
Limit,  90  days.  Plans  nnd  sintliU* 
tions  filed. 


1/5 
1/5 
1/5 
1/5 
TOTAL  COST  $8184. 
Bond,  $4037.  Sureties  Un'te^^..^^^'^^ 
Fidelity  &  Guarantee  Co.  Forfeit,  $5.00 
per  day.  Limit,  100  days.  Plans  and 
specifications    filed. 

fs'^fsf^W^^STH    AVE.    225    N    IRVING 

St       Two-story    frame    residence. 
Ow.ier — Kate    Corrigan,    1143    Oak    St., 

San  Francisco. 

Architect— None.  ^    ,     „  ,,- 

Contractor— F.   A.    &   J.   L.    Soracco,    12. 

30th  St.,  S.  P.  „         ,     ,„„, 

Filed  Dec.   10,   1924.  Dated  Deo.  1,  1924 

Rough    completed    *;4rn 

Brown   coated    }lcn 

Finished    "oO 

usual  35  days  " -^o^^-^- cost; -$7002 
Bond  none.  Sureties,  none.  Forfeit, 
none.  Limit,  none.  Pla.is,  none.  Spec- 
ifications, none. 

BUNGALOW  „  .  „„  ..T 

(5146)      W   33RD  AVE.   175  N  CABRIL- 

lo,  N  25  X  W  120.     One-Story  frame 

bungalow. 
Owner — H.   O.   Lindeman,   619   27th  Av., 

San  Francisco. 
Architect — None. 


ROOFING 

'5150)  E  MARKET  AND  BEALE,  NE 
137-6  X  SE  138-2.  All  work  for 
composition  roofing  for  new  gen- 
eral office  bldg. 

Owner — Pacific  Gas  &  Electric  Co.,  445 
Sutter    St..    S.    F. 

Architect — Bakewell  &   Brown. 

Contractor — Alta  Roofing  Co.,  221  Oak 
St.,   S.   F. 

Filed  Dec.  10,  1924.  Dated  Oct.  31.  1924. 

On    completion     75% 

Usual   35  days    25% 

TOTAL   COST    $1589. 

Bond,  $800.  Sureties,  Fidelity  &  De- 
posit   Co.    of   Maryland.      Forfeit,    none. 

Limit,    none.      Plans    and   specifications 

filed. 


Saturday,    December    13,    1924 

COMPLETION  NOTICES 


BUNGALOW 

(5151)  E  FAVON  AVE.  125  N  Lake- 
view  Ave.  N  25  X  E  112-6  Lot  11. 
Blk.  20,  Blk.  20,  Lakeview.  All 
work  for  4-room  and  bath  bunga- 
low. 
Owner — The    McCarthy    Co..    316    Bush 

St.,    S.    F. 
Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville  Way  S.  F. 
Filed  Dec.  10,  1924.  Dated  Nov.  19,  1924. 

30   days   after   frame   is    up 25% 

30    days    after    brown    coated. ..  .25% 
30    days    after    completed    and 

accepted   25% 

Usual     35     days     25% 

TOTAL  COST.  $3000 
Bond,  sureties,  forfeit  none.  Limit  90 
days.     Plans  and  specifications  filed. 


REI^EASB      OF     Bt.DCr.      CO\TRACT 


SAN    FRANClS<;o     COUNTY 


)ec.  9.  1924 — Releasing  contract  li 
Nov.  26,  1924.  I-ouis  R  and  Ivy 
Jacobson  with  'J  F  Parker. 


SAN    FRANCISCO    COUNTY 

Recorded  AcceMed 
Dec  3.  1924— SE  BUCHANAN  AND 
Chestnut  S  40  x  E  80.  M.  J.  Stam- 
pf-r  and  Jeannette  Stamper  fmly 
Elgart  to  August  Magnuson  Ad- 
rian   Peterson    Dec.    2.    1924 

Dec  3  1924— LOT  33  BLK  F  PARK 
Lane  Tr  Map  4  deed  as  E  Clayton 
50  N  Deming  N  25  x  E  95.  Esther 
MacDonald  to  whom  It  may  con- 
cern   Dec.    2.    1924 

Dec.  3,  1924  —  N  ROLPH  128  W 
Madrid  No.  175  Rolph.  Arthur  L 
Campbell  to   whom    it  may   concern 

Dec.    1,    1924 

Dec's  "1924— N  CALIFORNIA  223  E 
Arguello  Blvd.  N  132-6x78.  David 
Emanuel   to   whom   it   may   concern 

Dec.    3.    1924 

Dec's  1924— N  CALIFORNIA  55  W 
23rd  50  x  100,  6108,  6110  California. 
John  Payne  to  whom  it  may  con- 
cern      D«<'-    3,    1924 

Dec.  3.  'l'9'24— E  FAXON  AVE.  50  N 
Holloway  Ave.  N  50  x  E  75.  ptn. 
Lots  7,  8  and  9,  Blk.  18,  Lakeview. 
Thomas  J.  Sullivan  to  whom  it  may 

concern    DeC;  3.   1924 

Dec.  3,  1924— W  BRAZIL  AVE.  and 
Athens  NW  £5  x  SW  100  ptn.  Lot  8. 
Blk.  64,  Excel.  Hd.  Assn.  S.  Palla- 
dine  to  whom   it  may  concern..... 

Nov.    20,    1924 

Dec" '3'.  "l'9'2'4'— E  CORDOVA  33-34  N 
Chicago  Way  N  33-33  NE  98-48  SE 
33-40  SW  100-57.  ptn.  Lots  29  and 
30  Blk.  6452;  Lot  13  Blk.  6438,  and 
Lot  4  Blk  6449.  Crocker  Amazon 
Tract  Sub.  No.  2.  Crocker  Estate 
Co.    to    whom    it    may    concern.... 

Nov.    25,   1924 

Dec'.'ii '1924-1^355  BOCANA  ST.  Fil- 
ippo    and    Lucia    Cervellera    to    O. 

r.indbere   Oct.   15.   19i4 

Dec!  4  1924— N  FRANCISCO  123-6  W 
Van  Ness  Ave.,  27-6  x  137-6.  John 
Eshia    to    Kincanon    &    Walker..    . 

.  .     Nov.    25,    1924 
Dec. '4,"i'9'2'4'—'s'e' POLK  AND  Q-FAR- 
rell  80  X  120      O.  Monson  and  H.   t. 
Rahlmann  to  whom  it  may  concern 

Dec.    1,    1924 

De'c'.'4,"l'9'2'4— LOT  ll,  BLK.  18.  Ingle- 
side  Terraces.  John  R.  Lindsay  to 
whom  it  may  concern.  .Dec  4  1  J^4 
Dec  4  1924— E  PERRY  AND  3RD 
SE  25  X  NE  77-6.  Carl  Jorgensen 
to  whom  it  may  concern .  .DeC;^  3  24 
Dec  4,  1924— W  BAKER  125  S  FUL- 
ton  S  25  X  W  125.  A.  C.  and  Mary 
Reader    to    Frank    Anton loli.    . ... 

Dec.   4,    1924 

De'c'.'4!'i924—w' 3rd'  53-2%  N  Que- 
sada  Ave.  N  26-7  H  NW  63  m  or  1 
SW  25  SE  75  m  or  1  Lot  26  Blk.  330 
Case  Tract.  Veriss  J.  and  Clara 
J.  Correa  to  The  Homines  Con- 
struction Co ^^£„^-}^r^^ 

Dec.  3.  1924— E  TWENTY-SIXTH  AV 
150  N  Cabrillo  N  25xE  120.  Jon"„, 
H  Kruse  to  C  T  MagilL.Nov.  26  1924 
Dec.  4,  1924— BDED.  BY  HUMBOLDT, 
Michigan.  Louisiana  and  23rd  Sts. 
Pacific  Gas  &  Electric  Co  to  Oscar 
Krenz  Copper  &  Brass  Works,  Inc^ 

Dec.    3.    1924 

De'c"4,"i924— E  SIXTEENTH  AVE 
218-6  N  Cabrillo  N  25xE  140.  C  H 
Ostcrberg    to    H    O    Lindeman.... 

Dec.    1,    1924 

Dec  '4 "1924— LOT  10  BLK  3254  Bal- 
boa  Terrace.      Mrs.    R   A   Brassy   to 

J   E   Perkins May   22,   1924 

Dec  3,  1924— LOTS  30  31  32  33  34 
Blk  3981  Granville  Way  Merritt 
Terrace.    Bmil    Nelson   to   whom    it 

may  concern D®"-  *:.i^ 

Dec  5,  1924— LOT  47  BLK.  2864  FOR- 
e.<?t    Hill      N.    J.    Malville    to   MoCau- 

ley    &    Weber    Dec.    5,    1924 

Dec    5    1924— W  JONES  62-6  S  JACK- 

son    S   25   X    W    82-6.      Sarah   Picard 

to  whom  it  may  concern.  .Dec.  4.  1924 

j5ec    5    1924— NW  FULTON  &  PIBRCJB 

N  l6s-6  X  W  48.     Albert  McCormick 

to   Fred  Warden    Dec.   l.„1924 

Dec.    5,    1924- W  CHATTANOOGA   234 
S   22nd.      Jennie    &   Frank   L.   Ken- 
ville    to    R.    O.    Beach    &    Son...... 

....     Dec.    1,    1924 

Dec" '5] '1924— W  FAXON  AVE  187-6 
S  Crafton  Ave.  S  37-6  x  W  112-6 
W  Avilla  100  N  Chestnut  N  75 
X  "W  100.625  ptn.  Marina  Gardens. 
Meyer  Bros,  to  whom  it  may  con- 
cern      Dec.    4,    1924 

Dec.  5,  'l'9'24— S  MONTEZUMA  200  W 
Rhotwell,  S  Montezuma  225  W  Shot- 
well.  Isaacson  &  Nylund  to  whom 
it  may  concern Dec.  4,   1924 
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Dec.  6.  1924— W  20TH  AVE.  68-7  N 
Cabrillo  25  x  90.  H.  U.  Christian- 
sen   to    whom    It    may    concern.... 

„ Dec.   6,   1924 

Dec.  B,  1924— LOTS  15,  16,  17  &  18 
blk.  30S4  Map  blks.  3U80  to  3085 
Westwood  Highlands.  Hans  & 
Ksther   E.   Nelson    to    whom    it    may 

concern    Nov.   28,   1-924 

Dec.  5,  1924— E  JULES  AVE.  166  S 
HoUoway  Ave.  S  30  x  E  112-6  Blk. 
22  Lakcvlew.  J.  W.  Hlnkel  to 
whom  It  may  concern. ..  .Dec.  5,  1924 
Dec.  5,  1924— S  EDITH  PLACE  150  W 
Grant   Ave.      Mario    De    Martini    to 

1".   De  Martini    Dec.   1,   1924 

Dec.  5,  1924— E  40TH  AVE.  N  A.NZA 
N    60    X    E    75.       W.    J.     Behan     to 

Meyer    Bros Dec.    3,    1924 

(Correction  in    Onner'a    Mnme) 
Dec.   4,    1924— LOT    16,   BLK.   5802   ST. 
Marys'  I'ark.  Joseph  A  Lee  iNc  Harry 
Stoneson   to  Thorinson   &   Stoneson 

Bros Dec.  5,   1924 

Dec.  6,  1924— NE  THIUTEE.NTH  pt. 
dlst  SE  118-2  from  SE  Howard  rung 
SE  alg  NE  13th  28  NE  147-0  5/10 
N\V  138  to  pt  SE  curve  line  Howard 
dlst  NE  165-3%  from  NE  13th  SW 
alg  SE  curve  line  Howard  56  SE 
116  m  or  1  to  pt  disl  NE  99-0  5/10 
from  NE  13th  measured  at  right 
angles  thereto  from  pt  of  beg  SW 
99-0  5/10  to  beg.  George  McCarthy 
to  E  H  McCready Dec.  4,   lii24 

Dec.  6,  1924— SW  TWENTY-SIXTH 
Ave  and  Irving  St.     M  and  Victoria 

Francesconi   to   Co.\  Bros 

Dec.    4,    1924 

Dec.  6.  1924 — L  C  Map  of  S.  A.  Born 
Bldg  Co  Resub  of  Dots  4  to  19  sub 
No.  1  Sea  Cliff  Ave.  Kate  A  Mc- 
Leod  to  Frank  M  Philips. Dec.  5,  1924 

Dec.  6,  1924— LOT  28  BLK  27  to  34, 
Forest  Hill  Kxtn.  Carl  Geilfuss  to 
John  Casty  &  Son Dec.  6.  1924 

Dec.  6,  1924 — LOT  2  BLK  20,  Fair- 
mount  Tract.  Mary  A  Casey  to  A 
R    Duughart Dec.    5,    1924 

Deo.  6,  1U24 — NE  FRANCISCO  AND 
Franklin  N  3T-6.'CE  124.  Fred  A 
Vayssie  to  Wm  G  Zupar.  .Nov.  29,  '24 

Dec.  6,  1924 — W  CHATTANOOGA  50 
N  Twenty-fourth  N  25.\W  100  No. 
282  Chattanooga.  Henrietta  Forest 
to   A   L  Gray Dec.    5,    1924 

Dec.  6,  1924 — E  EIGHTEENTH  AVE 
130  S  Lawton  S  202xE   120.     Leder- 

man  Bldg  Co  to  Meyer  Bros 

Dec.    5,    1924 

Dec.  6,  1924 — TWENTIETH  AVE  400 
&  425  N  Taraval.  M  P  Storheim  to 
whom  it  may  concern Dec.  6.  1924 

Dec.  8,  1924 — S  HOWARD  187-6  E 
12th.        A.    C.    Rodoni    and    H.    L. 

Becker  to   Buschke  &  Brown 

Dec.    6,    1924 

Dec.  8,  1924- LOT  19,  BLK.  F,  Mis- 
sion Terrace.  AValter  E.  Hansen 
to  whom  it  may  concern.  .Dec.  5,  1924 

Bee.  8,  1924  —  W  POWELL  45-9  S 
Jackson  S  23  W  68-9.  Sara  and 
Concepcion  Aranda  to  C.  Wengard 
Nov.    29,    1924 

Dec.  8,  1924 — S  CABRILLO  75  E  44th 
Ave.  S  110  X  E  25.  Peter  M.  Krogh 
to  whom  it  may  concern.  .Dec.  2»,  '24 

Dec.  8,  1924— SE  ELIZABETH  AND 
Douglass  E  25  X  S  64.  George  E. 
and  Theresa  E.  Browning  to  whom 
it  may  concern Dec.   5,   1924 

Dec.  8,  1924— W  GOUGH  112-6  N 
Chestnut   N    25xW    137-6.      Henry   C 

MuUer    to    Stempel    &    Cooley 

Dec.    8,    1924 

Dec.  8,  1924 — N  IRVING  120  W  42nd 
Ave  W  25xN  lUO.  James  A  Cadden 
to   Robinson  &  Johnston.  .  .Dec.   6,   '24 

Dec.  8,  1924— W  FLORENTINE  225  & 
250  N  Morse  25x100  each.  Victor 
Holmgren  to  whom  it  may  concern 
Dec.  5,  1924 

Dec.  8,  1924 — E  EIGHTEENTH  AVE 
200  S  Cabrillo  S  25xE  120.  Peter 
and  Annie  Ursin  to  whom  it  may 
concern Dec.  8    1924 

Dec.  8,  1924— N  LOBOS  300  E  Ply- 
mouth 100x25.  Sam  Ginsburg  to 
whom  it  may  concern 

Dec.  8.  1924 — N  WASHINGTON  123-9 
W  Cherry  44  on  Washington.  Ed- 
ward C  and  Rowena  E  Fleischmann 
to  George  H  Jevick Dec.  6,  1924 

Dec  8,  1924— S  LINCOLN  WAY  95  E 
Twenty-second  Ave  E  25xS  100 
Wm  Senner  to  Thos  HamiU.Dec.  8.  '24 

Dec.  8,  1924— LOT  22  BLK.  29  and  Lot 
16  Blk  30,  Amended  Map  Ingleside 
Terraces.  Gordon  W  and  Linnie 
Morris  to  whom  it  may  concern... 
Dec.    1,    1924 

Dec.  8,  1924— W  DIVISADERO  50  S 
Francisco  S  25xW  93-9.  Marie  For- 
man  to  C  F  Parker Dec.  6,  1924 

Dec.    9,    1924— N   GEARY    57-6   E   2nd 


Ave  E  25.  C  E  Wilson  to  whom  It 
may   concern Doo.    1,    lu24 

Dec.  9.  1924— LOT  15  BLK  15.  t.rocker 
Estate  Map  N  of  Municu  261  W 
Cordova  25x100x23.37  In  rear.  Max 
Chrislensen  to  whom  It  nmy  con- 
c«rn Dec.     9,     1924 

Dec.  9,  1924— S  McALLlSTEU  135  W 
Gough  735  McAllister.  Alcce  John- 
son to  whom   It  may  concern 

Dec.  9,  1924 — NW  UNION  AND  TAV- 
lor.  Angelo  De  Monte  to  B.  Pogano 
Dec     9     1924 

Dec.  9,  1924- SE  M.\RK.ET  155  'ne 
8th  NE  50  SE  175  SW  125  NW  50 
NE  75  NW  125.  Marian  Realty  Co. 
to   whom   it  may  concern.  .Dec.  8,  '24 

Dec.  9,  1!124— 25  X  100  N  LINE  Cotter 
375  and  350  W  Mission.     Jas.  Fine- 

gan  to  whom  it  may  concern 

Dec.   9,   1924 

Dec.  9,  1924 — W  28TH  AVE.  292  N 
Cabrillo  N  26  x  W  120.  Thomas  E. 
Mohler  to  whom  it  may  concern 
Dec.   9,    1924 

Dec.  9,  1924 — N  STAPLES  AVE.  125 
W  Edna  W  25  x  N  112-6  Lot  38, 
Blk.  IS,  Sunnyside.  Minnie  A.  Aus- 
tin to  James  Arnott  &  Son. Dec.  8,  '24 

Dec.  9,  la24 — SE  EUCLID  AVE.  AND 
commonwealth  Ave.  S  55  x  E  '95. 
Belle  Goldsmith  to  John  Diestel 
and  A.  L.  Vezina  as  Diestel  &  Ve- 
zina    Dec.   1,   1924 

Dec.  9,  1924 — LOT  7  BLK  5802  St. 
Marys  Park.  Maida  and  Carl 
Klute  to  P  W  Varney Nov.  19,  1924 

Dec.  9,  1924 — W  PLYMOUTH  AVE 
202-5  S  Ocean  Ave  Lot  6  Blk  6942. 
Lakeview  Annd.  C  A  Thompson  to 
Johnson   &   Erlenasuii.  .  .  .Dec.   3,   19:.'^ 

Dec.  9,  1924— E  MIRAMAR  AVE  391-8 

5  Ocean  Ave  Lot  22  Blic  10,  Lake- 
view  Addn,.  vVra  F  Bsruell  to 
Johnson   &  Erlends.jn.  . .  .Dec.    3,   1924 

Dec.  9,  1924 — S  JACKSON  110  E 
Larkin  E  27-6xS  i37-6.  Charles  J 
U  Kotnig  to  whom  it  nia.v  concern 
Dec.   8,    1924 

Deo.  9,  1»24 — E  FIFTEENTL.  AVE 
125  N  Fulton  N  25.'{E  120.  Charles 
and  Emma  Borg  to  G  il  Hantzsche 

J^gQ     y     iy24 

Dec'.'  'ili,'  'ia24— n'e  '  "eIg'hTH  '40  '  SE 
Mission   SE   40xNE   65.      Pacific   Gas 

6  Electric  Co  to  MacGruer  &  Simp- 
son  Dec.   3,   1924 

Dec.  10,  1924— COM.  AT  PT.  710  N  85° 
40'  E  and  135  N  4°  20'  W  from  int 
S  Humboldt  and  E  Georgia  N  4°  20' 
W  25  N  85"  40'  E  120  S  4°  20'  E  25 
S  85°  40'  W  120  m  or  1  to  beg. 
Pacific  Gas  &  Electric  Co  to  George 
Windeler  Co Dec.  6,  1924 

Dec.  10,  1924— NW  PACHECO  AND 
Ninth  Ave  N  25xW  82-6.  J  B 
Nichols  to  Meyer  Bros.  .  .  .Dec.  4,  1924 

Dec.  10,  1924 — W  NINTH  AVE  75  N 
Pacheco  N  25.xW  82-6;  N  Pacheco 
82-6  W  9th  Ave  W  25xN  100.  E  R 
Tucker  to  Meyer  Bros.... Dec.  4,  1924 

Dec.  10,  1924 — W  NINTH  AVE  25  N 
Pacheco  N  oOxW  82-6.  Geo  J 
Stelger  to  Mever  Bros.  .  .  .Dec.  4,  1924 

Dec.  10,  1924 — W  FRANKLIN  125  N 
Chestnut  N  37-6.KW  100.  •Celeste 
Glugni  to  John  Harder  &  Sons... 
Dec.    10,    lii24 

Dec.  10,  1924— N  PACHECO  107-6  W 
Ninth  Ave  50xN  100.  A  C  Davis  to 
Meyel-    liviis Dee.    4,    1924 


LIENS  FILED 


SAN  FRANCISCO  COUNTY 


Recorded  Amount 

Deo.  3,  1924— W  27TH  AVE.  312  N 
Cabrillo  N  26  X  W  120.  Portman's 
Planing  Mill  vs.  Louis  Wolovsky, 
Peder  Carlsen  and  N.  C.  Sousa.$183.50 

Dec.  3,  1924— W  14TH  AVE.  225  N 
Fulton  N  25  x  W  127-6.  Portman's" 
Planing  Mill  vs.  Abraham  &  An- 
nette Elberg,  Peder  Carlsen  and 
N.    C.    Sousa    $1789.67 

Dec.  3,  li)24— LOT  6.  BLK.  19,  POR- 
est  Hill  Addition.  W.  Del  Tredici 
vs.  W.  W.  Galloway,  P.  Galloway 
and  A.  Weber  and  A.  McCauley  as 
McCauley    &    Weber    $242.50 

Dec.  4,  1924 — LOT  6,  BLK.  19,  For- 
est Hill,  360  Castenada  Ave.  James 
E.  Lennon  Lime  &  Cement  Co.  and 
Prank  Mannix  vs.  Wm.  W.  and 
Cornelia  W.  Galloway  and  Mc- 
Cauley   &    Weber    $600. 

Dec.  4.  1924 — W  ASHTON  AVE.  40 
N  Grafton  Ave.  80  x  50  m  or  1. 
James  E.  Lennon  Lime  &  Cement 
Co.  and  Fred  Merrill  vs.  Max  Breit- 

„rnan    $410.25 

Dec.  4,  1924 — 1850  GREEN  BET.  OC- 
tavia   and   Laguna.     Charles   Dana 


35 

Wright  successor  to  Wood  Electric 
Manufacturing    Co.    vs.      David    C 

Murphy    .200. 

'-  1,  1924— W  FOURTEENTH  AVE 
<iia  N  Fu'lton  N  25xW  127-6.  C  H 
Edwards  vs  A  J  O'Brien  and  Abra- 
ham and  Annette  Elberg..  $''75  50 
Dec.  4,  1924— E  SANCHEZ  228  S  22nd 
b  32xE  125.  Joseph  Changelo  vs 
C    1:    Mitchell    and    Margaret   Lally 

8.   19'2'4"-^'n  'g're'eN  'I'sV-^'  'w  Oc-^^ 


Dec. 


Dec 


tavia  W  29-4  x  N  137-6.  F.  H.  Mc- 
Laughlin as  Chris  Nelson  &  Co  vs 
David   C.    B.    Murphy $104  38 

Dec.  8,  1^24- NW  HARRISON  AND 
<th  NW  30  X  SW  85.  R.  J.  King 
$12.50;  G.  R.  Brown,  $7.50,  vs  w' 
J.  Jackson,  Katherine  Hobbs  and 
Sarah    L.    Hogan     

Dec  8,  1924— W  ASHTON  AVE  8o"n 
Grafton  Ave.  N  40  W  53-2  S  40  E 
03-1.  Christenson  Lumber  Co., 
!r«'?,''?'  7'*-  ^^^^  Breitman  and  wife 
Mildred  Breitman    $843  77 

Dec.  8,  1S24— W  ASHTON  AVE.  40  N 
Gralton  Ave.  N  40  x  W  53-1,  S  49 
E  53  to  pt.  of  beg.  Christenson 
Lumber  Co.,  Corp.,  vs.  Max  Briet- 
raan   and   wife   Mildred   Breitman.. 

Dec".'  ■  6,'  ■  i'924— NO."  '  'ius  "  AN'd     185o"" 
^i'"';^'?  ?.V     -^^  *^  H"'  (as  Park  Sheet 
Metal    Works)    vs    David   C   B   Mur- 
phy and  A  McCauley  and  A  Weber 
(as   McCauley   &   Weber) $182  50 

Dec.  5,  1924— N  GREEN  183-2  W 
Octavia  W  29-4  x  N  137-6.  J  K 
Stewart  vs.  David  B.  Murphy  &  A. 
Weber  &  A.  McCauley  as  McCau- 
ley &  Weber   $90 

Dec.  9.  1924— NW  BATTERY  "&"  SAC- 
ramento  W  275  x  N  iia-6.  Van 
Kannel  Revolving  Door  Co  $1176 
W.  P.  Fuller  &  Co.  $242,  Sartorius 
CO.,  Inc.  $3150  vs.  Federal  Reserve 
Bank  of  S.  P.  &  Waterhouse  &  Wil- 
cox     J 

Dec.  9,  1924— N  GRe'en  "l"s"3"-2' W  OC- 
tavla  W  29-4  x  N  137-6.  Mangrum 
&  Otter,  Inc.  vs.  David  C.  B.  Mur- 
phy &  McCauley  Weber    $303 

Dec.  10,  1924— N  GREEN  183-6  W 
Octavia  W  29-4.XN  137-6.  Spring 
yalley  Lumber  Yard  vs  McCauley 
&  Weber  and  David  C  Broderick 
Murphy    ^ $699.18 

BELEASE  OF  LIENS 


SAM     FfcANClSCO     CO'CNTt 


Amount 


Recorded 

Dec.  5,  1924— E  ANDOVER  200  .. 
Crescent  Ave  N  25  x  E  70  The 
American  Trading  Co.  of  the  Paci- 
fic Coast  vs.  John  T.  &  Elizabeth 
A.  Denahy  &  Inlay  Hardwood  Co. 
^ $76.50 

RELEASE    OK    BLDCi.    CONTRACT 

SAN     FRANCISCO     COUNTY 

Dec.  8,  1924— Releasing  Contract  Pled 
i\ov.  25,  1924.  George  and  Annie 
Marcantelli    with    Henry    Stoneson. 

RELEASE    OP    BUILDING    CONTRACT 

Dec.  5,  24 — Annie  G  Scharetg  to  Gus 
Heden — cancellation  of  building  con- 
tract reed  Dec   3,   24 


BUILDINa  CONTRACTS 

ALAMBDA    COVHTT 


91>00«  and  Over  Reported 

The    following   la   an   Index    for    th« 
contracts  In  this  Issue. 


6341 

Blasingame 

6342 

Atterwall 

Owner 

4000 

6343 

Rose 

3600 

West   Coast 

Hopper 

2400 

6345 

Lerch 

3200 

6346 

Orton 

Owner 

1500 

Green 

Owner 

3700 

Carrico 

Owner 

2500 

McAnnulty 

Owner 

6300 

Brasch 

Owner 

8000 

6351 

Brasch 

Owner 

4000 

6352 

Moe 

5000 

6353 

Smith 

Russell 

6450 

Brown 

Brown 

4000 

6355 

Norris 

Norris 

9000 

Francis 

Owner 

4000 

6357 

Prazier 

Owner 

3000 

Richardson 

Sharp 

1000 

6359 

Holmes 

Lockhead 

1200 

6360 

Booth 

Owner 

2000 

6361 

Booth 

Owner 

2500 

Meyer 

California 

12000 

6363 

Mclntier 

Owner 

25600 

36 


6365 
6366 
6367 
6368 
636ii 
6370 
6371 
6372 
6373 
6374 
6375 
6376 
6377 
6378 
6379 
63S0 
6381 
6382 
6383 
6384 
6385 
6386 
6387 
6383 


BUILDING    AND    ENGINEERING    NEWS 


Saturday,  December  13,  1924 


6390 

6391 

6392 

6393 

6394 

6395 

6396 

0b97 

6398 

6399 

6400 

6401 

6402 

6403 

6404 

6405 

6406 

6407 

6408 

C409 

6410 

6411 

6412 

6413 

6414 

6415 

6416 

6417 

6418 

6419 

6420 

6421 

0422 

6423 

6424 

6425 

6426 

6427 

6428 

6429 

6430 

6431 

6432 

6433 

6434 

6435 

6436 

6437 

6438 

6439 

6440 

6441 

6442 


Zimmermann 

Peppln 

Peppin 

McCord 

Johanson 

Carlson 

Thomsen 

Pollard 

Pollard 

Bowles 

Jennings 

National 

Pierce 

Graham 

Squired 

Levy 

Bock 

Foreman 

Vitelo 

Stolte 

Fageol 

James 

Stewart 

Wilkinson 

Thomsen 

Mulvaney 

Czermy 

Talested 

Hallested 

Marshall 

Sprague 

Hughes 

Jones 


S.  P. 

Perry 

Gardner 

Marquis 

National 

Kemp 

Kick 

Mclhlinney 

Hayes 

Sheline 

Reeder 

Perry 

Woodburn 

"Weiss 

Taten 

Gilman 

Morgensen 

Houson 

Early 

Cheoke 

Woodsun 

Bacon 

Johnson 

Nichols 

Pfrang 

Feldhammer 

Berkeley 

Nilson 

Soloman 

Fisher 

Straus 

Mehrtens 

Mehrtens 

Rosenthal 

Kletzken 

Soave 

F'risch 

Beeper 

Kellner 

Hughes 

Silva 

Gibson 

Dison 

Secombe 

Garratt 

Spilker 


Lynn 
Owner 
Owner 
Owner 
Owner 
Owner 
Heath 
Owner 
Owner 
Owner 
Turner 
Owner 
Ridout 
Owner 
Squires 
Kennedy 
Patterson 
Foreman 
California 
Owner 
Owner 
Dubnoft 
Owner 
Owner 
Hawthorne 
Broadway 
Lee 
Groden 
Groden 
Owner 
Owner 
Owner 
Littlefield 
Jones 
Perry 
Owner 
Owner 
Owner 
Owner 
Owner 
Muller 
Erbrick 
Pearson 
Owner 
Owner 
Owner 
Rushing 
Owner 
Taten 
Owner 
Petersen 
Griffith 
Benaissini 
Woodsun 
Sims 
Johnson 
Owner 
Owner 
Roth 
Nordstrom 
Owner 
Owner 
Hiteman 
Owner 
Thiele 
Thiele 
Nelson 
Owner 
Almquist 
Bell 
Owner 
Bruck 
Owner 
Owner 
Patterson 
Tarnell 
Owner 
Wolfe 
CritcheTt 


33600 
8000 
12600 
6400 
2000 
5500 
2000 
4000 
3000 
4400 
5500 
4000 
1935 
3200 
4150 
2000 
1000 
3000 
14500 
14000 
8000 
9604 
3000 
3000 
4350 
1500 
2143 
4000 
6000 
3500 
2400 
5000 
9000 
5247 
2000 
6000 
2500 
4000 
4400 
250C 
7000 
1259 
2200 
3000 
2500 
6250 
3000 
6000 
5000 
5000 
3700 
2150 
3600 
3000 
2100 
2500 
2500 
12000 
4750 
9787 
1930 
3500 
1200 
3500 
3000 
2800 
3500 
5000 
1200 
2500 
2500 
1158 
2900 
2500 
3000 
3000 
8700 
6300 
lOOOO 


DWELLING  „ 

(63';5)  NO.  1200  GILMAN  ST.,  Ber- 
keley. One-story  6-room  stucco 
dwelling. 

Owner — C.    Lerch,     1041    Walker  Ave., 

Berkeley.  .„„.„ 

Architect — O'Brien,   Oakland.  $3200 

STORE  „  ,  „^ 

(6346)      5744  EAST  FOURTEENTH  ST., 

Oakland.      1-story   stoxe. 
Owner  —  A.    E.    Orton,    2558    Seminary 

Ave.,   Oakland. 
Architect — None.  $1500 


CO  St.,  Berkeley 
room  dwellings, 
r — G.   Blasingame 
t.,   Berkeley. 
Architect — None. 


Owner — W.    L.    Brown,    1920    Seminary 

Ave.,   Oakland. 
Architect — None.  „„.  „ 

Contractor — J.  T.  Brown,  1920  Seminary 

Ave.,    Oakland.  Each,    $2000 


Owr 


DWELLING 

(6347)  1801  SIXTY-SIXTH  AVE.,  Oak- 
land. 1-story  5-room  dwelling  and 
garage. 

Owner — Leona  Green,  1730  69th  Ave., 
Oakland. 

Architect — None.  $3700 


?6T4!)'^"Na    1222    CARLTON    ST..    Ber- 
keley.     One-story      5-room      stucco 

Owne7-^F'."w.   Rose,   5304  Manila  Ave., 

Oakland. 
Architect — None. 
Contractor — M.    Rose, 

Berkeley. 


DWELLING  ^    , 

(6348)  4621  BROOKDALE  AVE..  Oak- 
land.     1-story   4-room   dwelling. 

Owner— A.  B.  Carrico,  1460  78th  Ave., 
Oakland. 

Architect — None.  $2500 


940 


fe^LT' Na°^036    UNIVERSITY    AVE., 
(U.  C.  Theatre),  Berkeley.     Altera- 

Owne'r— West  Coast  Theatres,  Inc.,   134 
Leavenworth   St.,   San   ^-"""•="" 

Architect— None. 

Contractor— H.    Hopper    & 
Webster  St.,  Oakland. 


DWELLINGS  „„„   ^, 

(6349)      E   106TH  AVE.,  199  AND  299  N 

Foothill    Blvd.,    Oakland.      Two    1- 

story      5-room      dwellings   and   ga- 

Owner — McAnnulty    Bros.,     106th    Ave, 

and   Foothill   Blvd.,   Oakland. 
Architect — None.  Each,    $3150 


f6m)'^"'a^l5^3    AND    1535    FRANCIS- 
^       no  .4..  Berkeley.     Two  one-story  5- 


1529   Francisco 
$3000     each 


f6Y2?)^"N^O°  916  OXFORD  ST.,  Berkeley 
One-story    5-room   dwelling. 

Owne?-i  Atterwall,  19U  Walnut  St., 
Berkeley. 

Architect — None. 


$4000 


DWELLINGS  .  „„ 

(6355)      4017,  4023,  4027  LAUREL  AVE., 
Oakland.        Three    1-story    5-room 
dwellings. 
Owner — Justus    Norris. 

Architect — None.  

Contractor — R.    E.    Norris,    3466    Wood- 
ruff Ave.,   Oakland.  Each,   $3000 


(essf)^^  2055.  2057  SIXTY-FOURTH 
Ave.,  Oakland.     1-story  stores. 

Owner — E.  O.  Francis,  1422  14th  Ave., 
Oakland. 

Architect — None.  $4000 


DWELLING  .,„    ^, 

(6357)  W    SIXTIETH  AVE.,    240    N 

Brann   St.,   Oakland.  1-story  5-rm. 

dwelling.  _       ,     „^ 

Owner — E.   M.   Frazier,   5177   Trask   St., 

Oakland. 
Architect — None.  $3000 


ALTERATIONS  „_ 

(6358)       331    EAST-FOURTEENTH    ST., 

Oakland.     Alterations. 
Owner — Thos.    Richardson,    331    E-14th 

St.,  Oakland. 
Architect — None.  _„_    '      „„,, 

Contractor— A.    C.    Sharp,    1327    E-28tli 

St.,   Oakland.  $1000 


DWELLINGS 

(6350)  W  FIFTY-SIXTH  AVE.,  40  and 
80  N  Brann  St.,  Oakland.  Two  1- 
story    5-ri)0ra    dwellings. 

Owner — M.  P.  Brasch,  392  17th  St ,  Oak- 
Architect— None.  Each,   $4000 

DWELLING  „„    ^, 

(6351)  E  FIFTY-SIXTH  AVE.,  80  N 
Brann  St.,  Oakland.  1-story  5-rm 
dwellinET 

Owner— M.  P.  Brasch,  392  17th  St.,  Oak- 

Architect — None.  $4000 

(6352)  1057  TRESTLE  GLEN  ROAD, 
Oakland.     1-story  6-room  dwelling. 

Owner — Samuel   Moe,    1550   Hampel   St., 

Oakland. 
Architect — None.  $S)000 

ALTERATIONS  ,.,„„,,     .  ,rT^ 

(6353)  2012  THIRTY-EIGHTH  AVE., 
Oskland.      Alterations    and    1-story 

Owner— Stbert    Smith,    2012    38th    Ave., 

Oakland. 
Architect — None.  „,„„    t^     . 

Contractor— C.    A.    Russell,    3528    Porter 

St.,   Oakland.  So'lsO 

f6T5f"^™?f6,  1140  EIGHTY-SECOND 
Ave.,  Oakland.  Two  1-story  4-rm. 
dwellings. 


ADDITION  „    ,  , 

(6359)       2327    MARKET    ST.,      Oakland. 

Addition.  ,_     ,      „   ,   , 

Owner — J.   S.  Holmes,  St.  Marks  Hotel, 

Oakland. 
Architect — None. 
Contractor — A.   Lockhead,    167    llth    St., 

Oakland.  *1200 


DWELLING  ^   ,  ,       , 

(6360)      3208  PERALTA  AVE.,  Oakland. 

1-story   4-room   dwelling. 
Owner — B.    S.    Booth,    91    Nova    Drive, 

Piedmont.  -„„„„ 

Architect — None.  $2000 


DWELLING  ,  ,       ^     , 

(6361)  3000  SCHOOL  ST.,  Oakland.  1- 
story    4-room    dwelling. 

Owner — B     S.    Booth,    91    Nova    Drive, 

Piedmont.  ,n.nn 

Architect — None.  $,iouo 

DWELLING  ,,^ 

(6362)  SE  18TH  ST.,  100  E  7TH  AVE. 
Oakland.  One-story  16-room  8- 
family   dwelling. 

Owner— A.    W.    Meyer,    1636    Franklin 

St.,   Oakland. 
Architect— None.  . 

Oontractor— California    B^llders      1636 

Franklin  St.,  Oakland.  $12,000 


APTS.   &  GARAGES    (2) 

(6363)      5418-5436      SHATTUCK      AVE., 

Oakland.      Two      2-story      16-room 

apartments   and   garages. 


Oxford    St., 

$3500 


San   Francisco. 


Sons, 


1117 
$2400 


The  San  Francisco  Savings  and  Loan  Society 

(THE  SAN  FRANCISCO  BANK)    ^^^^^^^^ 
SAVINGS  INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 
the  Assets  of  which  have  never  been  increased 
by  mergers  or  consolidations  with  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 

JUNE  30th,  1924 
.       .  $93,198,226.96 

CaSalVReserve  and  Contingent  Funds. : ^,900  000  00 

Employees'  Pension  Fund 44b,o^4.4i 

SSJ^g^^?.istKicfBRANCH::::::::.;;|:sj?g^^ 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  {4}i)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 
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Owner    —    H.    W.    Mclntler      Co..    1528 

Franklin   St.,   Oakland. 
Architect — None.  $12,7S0    each 


DWKLLINCS    &    GARAGEJS    (8) 

(6364)  S  NICOL  AVE.  90.  127.  164,  201, 
238,  275,  312  &  349  W  FTultvale 
Ave..  Oakland.  Eight  1-story  5- 
room   dwellings   and   garages. 

Owner — G.  A.  Zimmermann,  589  29th 
St..  Oakland. 

Architect — None. 

Contractor — Willis  F.  Lynn,  208  Com- 
mercial   Bldg.,    Oakland. 

$4200  each 


DWELLINGS   (2) 

(6365)      3142   KINGSI.J^ND   AVE..   OAK- 

land;    2907    Madera    Ave.,    Oakland. 

Two   1-story   5-room  dwellings. 
Owner — J.   B.    Peppin,   851   Trestle  Glen 

Road.    Oakland. 
Architect — None.  $4000   ea. 


DWELLINGS   (3) 

(6366)      3130.   3136   &   3148   KINGSLAND 

Ave..   Oakland.     Three     1-story     6- 

room   dwellings. 
Owner — J.   B.   Peppin.   851   Trestle   Glen 

Road.    Oakland. 
Architect — None.  $4200  ea. 


DWELLINGS    (2) 

(6367)      2301  &  2305  CHURCH  STREET. 

Oakland.        Two      1-story      5-roam 

dwellings. 
Owner— T.    .1.    McCord,    4741    East   14th 

St..  Oakland. 
Architect— None.  $3200   ea. 


DWELLING 

(6368)  NO.  1244  EVELYN  AVE..  Ber- 
keley.    One-story  5-room  dwelling. 

Owner  —  S.  Johanson,  1357  Northside 
Ave..    Berkeley. 

Architect — None.  $2000 


DWELLING 

(6369)     NO.  2405  CEDAR  ST.,  Berkeley. 

One-slory   6-room   dwelling. 
Owner — Carlson  &  Prest,  2046  Vme  St., 

Berkeley. 
Architect — None.  $5500 


DWELLING 

(6370)  NO.  1706  HEARST  AVE..  Ber- 
keley.     One-story    4-rooin    dwlg. 

Owner — A.   Thomsen,    Salida. 

Arnhitect — None. 

Contractor — Heath  &  Wendt,  Aiiifcrican 
Bank   BMg.,    Oakland.  $2000 


DWELLING 

(6371)      NO.   1574  POSEN  ST..  Berkeley. 

One-story  6-room  dwelling. 
Owner — A.    Pollard,      77    Piazza     Drive, 

Berkeley. 
Architect — None.  $4000 


DWELLING 

(6372)     NO.   1570  POSEN  ST..  Berkeley. 

One-story   5-rGom   dwelling. 
Owner  —  A.    Pollard,    77    Plaza    Drive 

Berkeley. 
Architect — None.  $3000 


ALTERATIONS 

(G373)         1715     BROADWAY,    Oakland. 

Alterations. 
Owner — P.    E.   Bowles. 
Architect — E.   T.   Foulkes,   357   12th   St., 

Oakland.  $4400 


DWELLING 

(6374)  311  EUCLID  AVE..  Oakland. 
1-story    6-room    dwelling. 

Owner — W.  B.  Jennings,  Park  St.,  Em- 
eryville. 

Architect — None. 

Contractor — H.  D.  Turner,  499  38th  St., 
Oakland.  $5500 


SIGN 

(6375)  SW    COR.     TWELFTH    AND 

Fallon  Sts..  Oakland.     Roof  sign. 
Owner — National  Electric  Sign  Co..   510 

18th   St.,   Oakland. 
Architect — None.  $4000 


ALTERATIONS 

(6376)     SE  COR.  E-TWELFTH  ST.  and 

6th  Ave..   Oakland.     Alterations. 
Owner — Geo.    S.   Pierce. 
Architect — None. 
Contractor  —  W.   L.    Rideout,    1536    St. 

Charles    St.,   Alameda.  $1935 


DWELLING 

(6377)      S    QUIGLEY    ST.,    150    E    Loma 

Vista  Ave.,  Oakland.     1-story  5-rm. 

dwelling    and    garage. 
Owner — Lewis  Graham.  2327  64th  Ave., 

Oakland. 
Architect — None.  $3200 


DWELLING 

(6378)  W  SIXTV-EIGUTH  AVE.  140 
N  Avenal  Ave..  Oakland.  1-story 
6-room   dwelling   and    garage. 

Owner — Squires  &  Ferrler,  1451  Semin- 
ary  A.ve.,  Oakland. 

Architect — None. 

Contractor — C.  R.  Squires,  382  15th  St., 
Oakland.  $4150 


ALTERATIONS 

(6379)  NW  COR.  SIXTEENTH  AND 
San  Pablo  Ave.,  Oakland.  Altera- 
tions. 

Owner — Levy  Estate,  434  9th  St..  Oak- 
land. 

Architect — None. 

Contractor — F.  T.  Kennedy.  434  9th  St., 
Oakland.  $2000 


ALTERATIONS 

(6380)  416  SANTA  CLARA  AVE.,  Oak- 
land.    Alterations. 

Owner — Mrs.    Bock,    Oakland. 

Architect — None. 

Contractor — J.  F.  Patterson,  2002  68th 
Ave.,   Oakland.  $1000 


DWELLING 

(6381)  2418  POTTER  ST..  Oakland.  1- 
story   4-room   dwelling. 

Owner — H.  S.  Foreman  &  Freda  Smith. 

Architect — None. 

Contractor — H.  S.  Foreman,  3411  Shef- 
field Ave.,   Oakland.  $3000 


APARTMENTS 

(6382)  6048  TO  54  CLAREMONT  AVE., 
Oakland.      2-story   16-room  apts.   & 

garage. 
Owner — Antonio    Vitelo,    1636    Franklin 

.St..  Oakland. 
Architect — None. 
Contractor  —  California  Builders,  1636 

Franklin   St.,   Oakland.  $14,500 

DWELLINGS 

(6383)  3101,  3107.  3115  AND  3121  Syl- 
van Ave..  Oakland.  Four  1-story 
5-room   dwellings. 

Owner — F.  C.  Stoite,  3455  Laguna  Ave., 

Oakland. 
Architect — None.  Each,    $3500 


FACTORY 

(6384)      N    HOLLYWOOD    AVE.,    100    E 

107th  Ave.,  Oakland.     1-story  brick 

factory. 
Owner — Fageol  Motor  Co.,   Oakland. 
Architect — None.  $8000 


RESIDENCE 

(6385)      E    SIDE    OF    SPRUCE    ST.    ISO 

ft.    N    of   Cedar.    Berkeley.    General 

construction   2-story  and   basement 

frame   residence   and  garage. 

Owner — Mrs.    A.    R.    James,    707    Ense- 

nada,    Berkeley, 
Architect — George  M.   Cantrell.  Monad- 
nock    Bldg..    S.    F. 
Contractor   —   H.    Dubnoff,    Monadnock 

Bldg.,    S.    F. 
Filed  Dec.  5.  1924.     Dated  Nov.  18,  1924 

When    frame    is    up $2401 

When    brown    coated    2401 

When    completed    2401 

Usual    35    days    2401 

TOTAL  COST,  $9604 
Bond.  $4802.  Sureties.  National  Surety 
Co.  Forfeit,  none.  Limit,  90  working 
days  from  above  date.  Plans  and  speci- 
fications   filed. 


DWELLING 

(6386)     162S    CARLTON   ST.,    Berkeley. 

1-story   4-room  dwelling. 
Owner — B.  Stewart,  102  Magnolia  Ave., 

Berkeley. 
Architect — None.  $3000 

DWELLING 

(63S7)      1346   TALBOT   AVE..   Berkeley. 

1-story  5-room  dwelling. 
Owner  — -   G.    Wilkinson,    2706    Truman 

Ave.,   Oakland. 
Architect — None.  $3000 

DWELLING 

(63SS)  1523  PARU  STREET,  Alameda. 
1-story   6-room  dwelling. 

Owner — T.  A.  Thomsen,  1905  Lafay- 
ette  Street.   Alameda. 

Architect — None. 

Contractor — D.  R.  Hawthorne  1934  98th 
Ave.,   Oakland.  $4350 


ALTERATIONS 

(6389)  2016  CENTRAL  AVENUE,  Ala- 
meda. Alterations. 

Owner — J.  J.  Mulvany,  1401  Park  St., 
Alameda. 

Contractor — W.  Broadway,  3432  Sails- 
bury   St.,   Oakland.  $1600 


DWELLING 

(6390)  NINTH  ST.  &  TAYLOR  AVE. 
Alameda.   1-story   3-room  dwelling. 

Owner — Mrs.  A.  M.   Czermy,   1314  Web- 
ster St.,  Alameda. 
Architect — None. 

Contractor — Sam  Lee,  1801  Lafayette 
St.,   Alameda.  $2143 

DWELLING 

(6391)  2940  LINCOLN  AVE..  Alameda. 
1-story    6-room    dwelling. 

Owner,  M.   Hallested,   1910  Webster  St., 

Alameda. 
Architect — None. 
Contractor  —  J.     Groden,     1011     Santa 

Clara  Ave.,  Alameda.  $4000 

DWELLINGS 

(6392)  2934  &  2938  LINCOLN  AVE, 
Alameda.    2    1-story   5-room   dwlgs. 

Owner- M.  Hallested,  1910  Webster  St., 

Alameda. 
Architect — None. 
Contractor — J.  Groden  1011  Santa  Clara 

Ave..   Alameda.  $^000   each 

DWELLING 

(6393)  N  OAKWOOD  DRIVE  500  E 
Forest  Drive,  Oakland.  1-story  4- 
room  dwelling. 

Owner — Alex  F.  Marshall,  1410  Madison 

St..    Oakland. 
Architect— A.   W.   Smith,   American   Bk. 

Eldg.,   Oakland.  $3500 


DWELLING 

(6394)  2315  EAST  TWENTY-SIXTH 
Street,  Oakland.  1-story  4-room 
dwelling. 

Owner — J.   E.   Sprague,   4618   Edgewood 

Ave..   Oakland. 
Architect — None.  $2400 

DWELLINGS 

(6395)  8917  OLIVE  STREET,  1972 
89th  Ave..  Oakland.  2  1-story  4- 
room   dwellings. 

Owner— C.  E.  Hughes  and  B.  H.  Smith. 

4428  East  14th  St.,  Oakland. 
Architect — None.  $2500    each 


LOFT   BLDG. 

(6396)  W  FRANTCLIN  ST.  100  S  11th 
St.,  Oakland.  2-story  concrete  loft 
building. 

Owner — E.  M.  A  Jones,   906   Broadway, 

Oakland. 
Architect — None. 
Contractor— R.  W.  LIttlefleld,   357  12th 

St.,  Oakland.  $9000 

KILN 

(6397)  AT  WEST  OAKLAND.  Alameda 
County.  All  work  for  kiln  for  dry- 
ing lumber. 

Owner — Southern   Pacific  Co.,  Oakland. 

Calif. 
Architect — Nonfe. 

Contractor — W.  P.  Jones,  2218  Los  An- 
geles  Ave.,   Berkeley. 
Filed  Dec.  6.  1924.  Dated  Nov.   26,  1924. 

Close    each    month 75% 

Usual    35    days    25% 

TOTAL  COST,  $5247 
Bond,  $5247;  Sureties,  Union  Indemnity 
Co;  Forfeit,  none;  Limit.  90  days;  Plans 
and    specifications    filed. 


DWELLING 

(639S)      3218  FLORIDA  ST.,  OAKLAND. 

One-story   4-room   dwelling. 
Owner — Mrs.    Mae    Perry,    3218    Florida 

St.,  Oakland. 
Archit'  ct — None. 
Contractor — A.    C.    Perry,    3218    Florida 

St.,    Oakland.  $2000 


DWELLINGS    (2) 

(6399  1      3563-3569     WILSON-    AVENUE, 

Oakland.    2    1-story    5-room   dwlgs. 
Owner — W.   C.   Gardner,   3615   Fruitvale 

Ave..   Oakland. 
Architect — None.  $3000   ea. 


DWELLING 

(6400)      1715     73RD     AVE.,     OAKLAND. 

One-story   5-room   dwlg. 
Owner — E.  M.  Marquis.  2827  Russell  St. 

Berkeley. 
Architect — None.  $2500 


Kl.KCTRIC    SIGN 

(6401)      SW    COR.    12TH      &      FALLON 

Sts..   Oakland.     Electric  sign. 
Owner — National  Electric  Sign  Co.,  610 

ISth    St..    Oakland. 
Architec' — None.  $4000 


DWELLINGS    (2) 

(6402)      1021-1027    107TH   AVE.,      OAK- 

land.      Two    1-story   4-room   dwlifs. 
Owner — Kemp    &    Neighbor,    7407    East 

14th  St..  Oakland. 
Architect.  $2200   each 
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DWELLING  ^ 

(6403)  2362  109TH  AVE.,  OAKLAND. 
One-story   4-room  dwelling. 

O^ivner — Paul  Louis  Kick,  2325  Hum- 
boldt Ave.    Oakland.  ,„,„„ 

Architect— None.  ?2500 

A  ODITION 

(6405)  LOTS  23  &  24  BLK.  22  IVY- 
wood  Extension  General  construc- 
tion 2-story  addition  to  present 
hldg.,    etc. 

Owner— E.  L.  or  L.  C.  Hayes,  305  Camp- 
bell   St.,    Oakland. 

Architect — None. 

Contractor — Joseph 
10th  St..  Oakland. 

Filed   Dec.    8.    1924.   Dated   Dec 

When   roof   is   In    4,' V 'J""'" 

^^''>-""'^''^'^-T6TALc6sT^1m9 

Bond,    none.      Sureties,    none       Forfeit, 

none       Limit,   ^0    working    days    after 

Dec.    5    ,1924. 

filed. 


Erbrlck,      187 

5,   1924. 


Plans  and   specifications 


Nniiie.) 


(CorrectiAn   in   Onner'i 

?6lo\1°  N    7TH    ST..    70    W    KIRKHAM 
St.,   Oakland.     One-story   brick  ga- 

Owne'r— G.    Mclhlinney,    805      Syndicate 

BIdg.,  Oakland. 
A  rchi  tect — None. 
Contractor— F.  A.  Muller,  805  Syndicate 

Bldg.,   Oakland.  '""" 


7000 


DWELLING  „„     „     ,     , 

(6406)        2431    McKINLEY,    Berkeley. 

1-story   5-room  dwelling. 
Owner — E.     Sheline,    Grove     St.,     Oak- 
land. 
Architect — None.  r>,„r,f 

Contractor— Ben    Pearson,    2403    Grant 
St.,    Berkeley. 


$2200 


Owner — J.   J.   Early,   San  Francisco. 
Architect — None. 

Contractor— C.    W.    Griffith,    1323    96th 
Ave..   Oakland.  $2150 


DWELLING  „     ,     , 

(6407)  1553   OREGON  ST..   Berkeley. 
1-story  6-room  stucco  dwelling. 

Owner— F.   Reeder,    2816   California   St., 

Berkeley. 
Architect — None.  ?.iOUU 

DWELLING  „      „     ,     , 

(6408)  1234  RUSSELL  ST.,  Berkeley. 
1-story   5-room  dwelling. 

Owner — J.  Floyd  Perry,  376  Santa  Clara 

Oakland. 
Architect — None.  fib»J 

DWELLING    &    GARAGE 

(6409)  674  TRESTLE  GLEN  ROAD, 
Oakland.  Two-story  6-room  dwlg. 
and    garage.  

Owner— F,  L.  Woodburn.  1143  The  Ala- 
meda,  Berkeley. 
^Srchitect — None.  JB.!SU 

DWELLING  „     „„       „,,, 

(6410)  2446  BARTLETT  ST.,  OAK- 
land.      One-story    5-room    dwelling 

Owner— J.  W.  Weiss,  76  8th  St.,  Oak- 
land. 

Architect — None. 

Contractor — W.  E.  Rushing,  1001  Chan- 
ning  Way,   Berkeley.  $3000 

DWELLING  ^       ^.^, 

(6411)  799  MANDANA  BLVD.,  OAK- 
land.     One-story   6-room  dwlg. 

Owner- F.    G.    Taten,    5237    Miles   Ave., 

Oakland.  ,-»„« 

Architect — None.  $5000 


DWELLING  ,^       „ ,  ^, 

(6412)      797    MANDANA    BLVD..    OAK- 

land.     One-story   6-room   dwlg. 
Owner — Joseph    Gilman,    523    52nd    St., 

Oakland. 
Architect — None. 
Contractor — F.  G.  Taten,  5237  Miles  Av. 

Oakland.  $5000 


DWELLING 

(6413)  1084  TRESTLE  GLEN  ROAD 
Oakland.      One-story   6-roora   dwlg. 

Owner — Morgensen  Bros.,  5664  Broad- 
way, Oakland. 

Architect — None.  $5000 


DWELLING 

(6416)  726  47TH  ST..  OAKLAND.  One- 
story  5-room  dwelling. 

Owner — Intonio  Checke,  820  47th  St., 
Oakland. 

Architect — None. 

Contractor — Pio  BenassinI,  5239  Boyd 
Ave.,    Oakland.  $3600 


DWELLINGS   (2) 

(6417)  1134  &  1138  S7TH  AVE.,  0A~- 
land.        Two   1-story   4-room  dwlgs. 

Owner— Ellen  Woodsun,   1149  87th  Ave. 

Oakland. 
Architect — None. 
Contractor — Geo.  E.  Woodsun,  1149  87th 

Ave.,  Oakland.  $1500  each 

DWELLING 

(6418)  NE  26TH  ST.  250  W  21ST  AV., 
Oakland.      One-story   4-roora   dwlg. 

Owner— F.  F.  Bacon,  414  15th  St.,  Oak- 
land. 

Architect — None. 

Contractor — L.  M.  Sims,  414  15th  St., 
Oakland.  $2100 


STORES 

(MIO      6630   &   66)4   TELEGRAPH  AV. 

Oat  land.     One-story   stores. 
Cwner- Jas.    W.    Houson,    2915    Regent 

St.  BerlceUy. 
j\  rchi  tect — None. 
Contractor — J.    B.    Petersen,    2053    3Sth 

Ave.,  Oakland.  $3700 


DWELLING 

(6415)      NE  COR.  SUNNTSIDE  &  107TH 

Ave.,    Oakland.      One-story    4-room 

dwelling. 


DWELLING  „  .  ^ 

(6419)  3856  LYMAN  ROAD,  OAK- 
land.     One-story  5-room  dwelling. 

Owner — J.  Johnson.  2101  Mitchell  St., 
Oakland. 

Architect — None. 

Contractor — Fred  Johnson,  2101  Mit- 
chell St.,  Oakland.  $2500 


DWELLING  „ 

(6420)  2537  82ND  AVE.,  OAKLAND. 
One-story  4-room  dwelling. 

Owner— H.    .1.    Nichols,      7710      Foothill 

Blvd..  Oakland.  ,„cAn 

Architect — None.  $2500 

(6421)  5866  BROOKSIDE  AVE..  OAK- 
land;  5424  Carleton  Ave.,  Oakland. 
Two   1-storv   6-room   dwlgs. 

Owner — H.  C.  Pfrang,  5659  Ocean  View 

Ave.,  Oakland.  „ 

Architect— None.  $6000  ea. 


(6422)  LOT  39  MAP  OF  CHABOLTN 
Terrace  (5960  Chabolyn  Terrace), 
Oakland.  General  construction  on 
1-story  and  basement  frame  resi- 
dence. „„  _ 
Owner— Bruno  Feldhammer,  1428  Grove 

St.,    Berkeley. 
Architect — Plans  furnished  by  owner. 
Contractor— Conrad  Roth,  Dublin  Blvd. 
Hay  wards.  ^         „     ,„., , 

Filed   Dec.   8,   1924.   Dated  Dec.   6,   19^4. 

When    frame    is    up     ..25% 

W'hen   brown   coated   inside     and 

first    coat    outside     257o 

W'hen  completed    25% 

Usual    35    days    AXW^' V.nr'X 

TOTAL  COST,  $4750 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  90  working  days  after 
Dec.  8,  1924.  Plans  and  specifications 
filed. 

NOTE — Permit  applied  for  today. 


DWELLING 

(6424)      1234  CORNELL  AVE.,  Berkeley 

1-story    3-room   dwelling. 
Owner — C.   Fisher,   2511  Telegraph  Ave 

Berkeley. 
Architect  —  E.   Hiteman,   1217   Cornell 

Ave..  Berkeley.  $1200 


FIREHOUSE 

(6423)  S  SIDE  OF  VIRGINIA  ST.  150' 
W  of  Le  Roy  Ave..  Berkeley.  Gen- 
eral construction  on  hollow  tile  & 
plaster    walls    firehouse. 

Owner — City   of  Berkeley. 

Architect— W.  H.  Ratclitfe,  Jr.,  Mer- 
cantile  Trust  Co.  Bldg.,   Berkeley. 

Contractor — David  Nordstrom,  414o 
Emerald   St     Oakland,  Cal. 

Filed   Dec.    9,    1924.    Dated   Dec.    3.    1924. 
Each    30   days   on   labor   and  ma-  ^ 

terials   incorporated  a  basis  of  75<>5 
35  davs  after  acceptance,  remain- 
ing     25% 

TOTAL   COST,    $9787 

Bonds,    $2446.75    &    $4893.50.         Sureties, 

Continental      Casualty      Co.        Forfeit, 

none.      Limit,    85    days    from    date     of 

contract.  Plans  and  specifications  filed. 


DWELLING 

(6427)  2342  JEFFERSON  ST.,  Berke- 
ley.   1-story   5-room  dwelling. 

Owner — J.  Straus,  2402  Roosevelt  Ave. 
Berkeley. 

Architect — None.  $3600 


DWELLING 

(6428)  1616  UNION  STREET,  Alameda 
l-story   4-room  dwelling. 

Owner — H.  G.  Mehrtens,  1536  Webster 
Street,    Alameda. 

Architect — None. 

Contractor — A.  J.  Thiele,  3221  Thomp- 
son Ave.,  Alameda.  $3000 


DWELLING 

(6424)      1316  ADDISON  ST.,  Berkeley. 

l-storj'  4-room   dwelling. 
Owner — Robert    Nilson,     1201    Bancroft 

Way,  Berkeley.  ,,„„„ 

Architect — None.  $1930 


nW'ELLING 

(6425)      625   COLUSA,   Berkeley.   1-story 

5-room    stucco    dwelling. 
Owner — Solomoa    Bros.,    2612    Mathews 

St..    Berkeley. 
Architect — None.  $3500 


DWELLING 

(6429)  1627  UNION  STREET,  Alameda 
1-story   4-room  dwelling. 

Owner — H.  G.  Mehrtens,  1636  Webster 
St.,  Alameda. 

Architect — None. 

Contractor — A.  J.  Thiele,  3221  Thomp- 
son Ave..  Alameda.  $2800 


DWELLING 

(6430)  716   PACIFIC     AVENUE,     Ala- 
meda.   1-story    6-room   dwelling. 

Owner — J.  B.  Rosenthal,  1801  Ninth  St., 

Alameda. 
Architect — None. 
Contractor — J.  S.  Nelson,  1632  Delaware 

St.,   Berkeley.  $3500 

DWELLING 

(6431)  2136   CLINTON  AVE..  Alameda. 
1-story  2   &  4  room  dwelling. 

Owner— Edw.     Kletzken,     2138    Clinton 

Avenue,  Alameda. 
Architect — None.  $5000 


DWELLING 

(6432)      E    TELEGRAPH    AVE..    600    N 

56th    St..    Oakland.       One-story    4- 

room  dwelling. 
Owner— Dr.  Al.  Scares,  442  48th  Street, 

Oakland. 
Architect — None. 
Contractor — A.    W.  Alraquist,   2701   13th 

Ave.,    Oakland.  $1200 


DWELLING 

(6433)      2580     99TH    AVE.,     OAKLAND. 

One-story    3-room    dwelling. 
Owner— S.    Frisch,      272      6th    St.,    San 

Francisco. 
Architect — None. 
Contractor — Bell   &   Son,    693    Jean    St, 

Oakland.  $2500 


(6434)  2907  MADELINE  ST.,  OAK- 
land.      One-story    4-room   dwelling. 

Owner— J.  L.  Leeper,  2567  Mountain 
Ave..  Oakland. 

Architect— None.  $2500 


DWELLING 

(6435)      1439     S6TH    AVE.,     OAKLAND. 

One-story    3-room    dwelling. 
Owner — Louisa    Kellner,    S6th    Avenue, 

Oakland. 
Architect— None. 
Contractor — Theo.       Bruck,       1236    40th 

Ave.,    Oakland.  $1158 


.ALTERATIONS    &    ADDITIONS 

(6436)      1833    40TH    AVE.,      OAKLAND. 

Alterations   and    additions. 
Owner — G.   B.   Hughes,    1833   40th  Ave., 

Oakland. 
Architect — None.  $2900 


STORES 

(6437)      1377-79    HOPKINS    ST.,      OAK- 

land.      One-story    stores. 
Owner — Jas.  Silva,  1377  Hopkins  Street 

Oakland. 
Architect — L.    F.    Hyde,      372      Hanover 

Ave..    Oakland.  $3500 


DWELLING 

^6438)      6626    FOOTHILL   BLVD.,    OAK- 

land.     One-story  4-room  dwelling. 
Owner — Chas.    A.    Gibson,    Oakland. 
Architect — None. 
Contractor — J.    F.   Patterson,   2001    68th 

Ave..    Oakland.  $3000 


DWELLING 

(6439)      2723     99TH    AVE..     OAKLAND. 

One-story   5-room  dwelling. 
Owner — W.   S.   Dison,   Oakland. 
Architect — None. 
Contractor — C.     A.     Farnell,     Jr.,     2581 

Fruitvale    Ave.,    Oakland.  $3000 
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DWELLINGS   &   OARAGES   (2) 

(6140)      2936-42     HOPKLNS    ST..     OAK- 

land.       Two   1-story  5-room  dwlgrs. 

and  garages. 
Owiur— A.   H.   Secombc,    414    7th   Street, 

Oakland. 
Architect — None.  $4350   ea. 


DWELLI.NGS    &     OARAGES     (2) 
(6441)      2680-86  66TH  AVE..  OAKLAND 

Two   1-tsory  5-room  dwellings  and 

gara);rcs. 
Owner— W.   F.  Garratt.   1535   6Sth  Ave., 

Oakland. 
Architect — None. 
Coitractor— Wm.    Wolfe,    128    13th    St., 

Oakland.  $3150   each 


ALTERATIONS 

(6442)      1445    TO    61    1ST    AVE..    OAK- 

l.ind.      Alterations    to   apartments. 
Ow.ier— Spilker   *    Brestcb  ,   280   Bacon 

Bldg..    Oakland. 
Architect — None. 
Contractor — Frank  Critchert.  139  Grand 

-Ave..   Oakland.  $10,000 


COMPLETION  NOTICES 

ALAMEDA    COUNTY 


Recorded  Accepted 

Dec.  3,  1924— COM.  AT  A  PT.  ON  W 
line  of  San  Pablo  Ave.  125  S  of 
University  Ave  thence  W  132. SI  ft 
S  50  E  132.82  N  50  to  pt  of  beg. 
Oakland.  G.  A.  Mattern  to  Walter 
Sorensen    Nov.   29     1924 

Dec.  3.  1924— NO.  4118  E-SEVEN- 
teenth  St..  Oakland.  Richmond  & 
Whitmore  to  whom  it  mav  con- 
cern     Dec.    1.    1924 

Dec.  3.  1924— S  ^4  OF  LOT  7  &  ALL 
Lot  s  Blk  13  Solano  Ave  Terrace. 
Berkeley.  Gwendoline  M.  RaLston 
to  M.  J.  Ralston   Dec.  2.  1924 

Dec.  3,  1924— PORT  LOT  IS  RESUB 
map  of  ptn.  Blk  3  Teachers  State 
University  Homestead.  Joseph  B. 
and  Mary  L.  Smith  to  whom  it  mav 
concern    Nov.  25.  1924 

Dee.  3,  1924 — LOT  132  MAP  OF  FP^- 
mont  Tract.  Oakland.  Sarah  R. 
Howard  to  Clarke  &  Warren.... 
Dec.    3.    1924 

Dec.  2.  1924 — PORT  LOT  44  &  PORT 
Lot  154  also  port  Lot  44  and  all 
lot  155,  Blk  21.  Havenscourt.  Oak- 
land. J.  F.  Patterson  to  whom  it 
may   concern    Dec.    2.    1924 

Dec.  4.  1924 — LOTS  19-20-21  BLK  A 
Map  of  <~entral  Terrace.  Brooklyn 
Twp.  Fred  L.  Larsen  to  whom  it 
may    concern Dec.    4,    1924 

Dec.  4.  1924 — LOCATION  NOT  GIVEN 
S.  C.  &  C.  E.  Reid  to  H.  S.  Fore- 
man         Dec.    1.    1924 

Dec.  4.  1924 — LOT  11  BLK  2  EAST- 
lawn.  Oakland.  Abbie  L.  Valley  to 
H.  S.  Foreman Nov.  20,  1924 

Dec.  4.  1924— POR.  LOT  2  BLK.  B 
Lake  Tract.  Oakland.  Lewis  Gra- 
ham to  whom  it  mav  concern.... 
Nov.    20.    1924 

Dec.  4.  1924 — POR.  LOTS  3  &  4  BLK. 
B  Locke  Tract,  Oakland.  Lewis 
Graham  to  whom  it  may  concern 
Nov.    28.    1924 

Dec.  4.  1924 — POR.  LOT  3  BLK.  B 
Locke  Tract,  Oakland.  Lewis  Gra- 
ham   to   whom   it   may   concern.... 

Nov.    26.   1924 

"Dec.  4,  1924 — LOTS  29  &  30  BLK.  3 
Berkeley  Heights.  Berkeley.  Mar- 
ietta C.  Mastick  to  Berkeley  Bldg. 
Co Dec.    2.    1924 

Dec.  4,  1924— LOT  117  MAP  OF  OAK 
Park  Tract,  Oakland.  William 
Kraw  to  L.   Sills    Dec.   3.   1924 

Dec.  4.  1924 — LOT  23  ELK  1442/7 
Amended  Butler  Tract.  Oakland. 
Henry  Druce  to  Moore  ct  Fisher.. 
Dec.    1,    1924 

Dec.  4.  1924—957  VENTURA  AVE. 
John  O.  Weston  to  whom  it  mav 
concern    Dec.  2.   1924 

Dec.  3,  1924 — 4515  EDGEWOOD  AVE. 
Oakland.  G.  A.  Reiraers  to  whom 
it  may  concern Dec.   2,   1924 

Dec.  3,  1924— LOT  5  &  POR.  LOT  4 
Blk.  14  Map  of  Havenscourt  Tract, 
Oakland.  Cornelius  Hansen  to 
whom  it  may  concern.  ..  .Dec.  1,  1924 

Deo.  3,  1924 — BEG.  AT  A  PT.  ON  SE 
line  of  Versailles  Ave.  dist.  400.83 
ft.  S  of  San  Jose  Ave.  thence  N 
38'  E  77.02  ft.  S  38'  W  77.02  ft.  to 
pt.  of  beg.  Josephine  C.  Davis  to 
whom   it  may  concern.  ..  .Dec.  3.  1924 

Dec.  3,  1924 — 3007  5STH  AVENUE. 
C.  L.  Benjegerdes  to  whom  it  may 
concern    Dec.    3,    1924 


Dec.  3.  1924— GAS  STATION  B.  OAK- 
land.      Pacific    Gas    &    Electric    Co. 

to    Steel    Tank    &    Pipe   Co 

Nov.    26,   1924 

Dec.  2,  1924-^LOT  6  &  POR.  LOT  7 
Blk.  4  Map  of  Martin  B.  Kellogg 
Properly.  Berkeley.  Martha  P., 
Stanley  M.,  Ruth  G.,  Philip  S.  Per- 
sons &  Dorothy  P.  Babel  to  Som- 
mastrom    Bros.    Co Nov.    24,    1924 

Dec.  5,  1924  —  1279  W.\SHINGTON 
Ave..  San  Leandro.  Sam  Vlahos 
to   J.   F.    Kayser   Co Nov.    13.   '24 

Dec.  5.  1924  —  1121  SPRUCE  ST., 
Berkeley.  L.  S.  Levy  to  Harry  C. 
Knight    Dec.    3,    1924 

Dec.  5.  1924 — NW  COR.  HOB.IRT  AND 
Webster  Sts.,  Oakland.  The  Build- 
ers Exchange  Holding  Corp.  to 
Herrick    Iron    Works.  ..  .Dec.    3.    1924 

Dec.  5.  1924 — SW  1  FT.  OP  LOT  6, 
all  of  Lot  7  and  NE  13  ft.  of  Lot  8 
Blk.  A.  Map  nt  Resub.  of  High  St. 
Villa  Tract,  Brooklyn  Twp.  Rob- 
ert   W.    Murphy    to    L.    Zwaal 

Nov.    28.    1924 

Dec.  5,  1924 — LOT  9,  BLK.  3.  MAP 
Lakemont  Oakland.  O.  F.  Abdou 
to  whom    it   may   cnncern .  .Dec.    3.   '24 

Dec.  4,  1924  —  LOT  114  GALlNDO 
Tract,  Oakland.  John  T.  Miller  to 
whom   i'  may  concern  ...  .Dee.  4,  1924 

Dec.  5.  1924— LOT  1.  BLK.  2,  Amend- 
ed Man  of  Thousand  Oaks,  Berke- 
ley. Davis  B.  Gray  to  The  Roy  O. 
Long   Co     Dec.    3,    1924 

Dec.  5,  1924 — S\V  14  PT.  OF  LOT  8 
and  all  Lot  9.  Blk.  A.  Map  of  Re- 
sub,  of  High  St.  Villa  Tract,  Brook- 
lyn Twp.  Robert  W.  Murphy  to 
L.  Zwaal    Nov.  28,  1924 

Dec.  5,  1924— LOT  263  AND  NE  12% 
of  Lot  262  Map  of  Stone  Orchard. 
Oakland.  Ernest  Mosca  to  whom  it 
may  concern Dec.  4.  1924 

Dec.  5.  1924 — LOT  199  AND  PTN. 
Lot  200.  Stone  Orchard  Tract,  Oak- 
land. H.  F.  Elliott  to  whom  it 
may   concern    Dec.    4,    1924 

Dec.  5.  1924— POR.  LOT  10.  BLK.  A, 
Map  of  Fourth  Ave.  Terrace,  Oak- 
land. SpraKue  B.  and  Zoe  H.  Wy- 
man    to    Geo.    P.    Ouvot..Dec.    «.    1924 

Dec.  5,  1924—1608.  1606,  1604.  1602, 
Webster  St..  Oakland.  Business 
Womens  Holding  o.  to  Barr  &  Son 
Dec.    2,    1924 

Dec.  6,  1924 — COM.  AT  A  PT.  ON  NE 
line  of  Foothill  Blvd.  dist.  thereon 
SE  S19.97  ft  from  SE  line  of  Juno 
St  running  thence  N  54  deg.  53  min 
30  sec.  E  100  ft  to  a  pt  of  com- 
mencement of  tile  land  herein  de- 
scribed, thence  NE  33.33  ft.  SE  100 
ft.  SW  33.33  ft.  NW  inn  ft.  to  point 
of  beg..  Oakland.  John  Tell  to 
whom  it  may  concern  ...  .Dec.  4,  1924 

Dec.  6,  1924- NO.  821  INDIAN  ROCK 
Ave.  Berkeley.  M.  R.  Dickson  to  J 
Harrv    Smith     Dec.    6.    1924 

Iiec.  6.  1924— LOT  14  BLK  24  MAP 
of  Lakeshore  Tract  Adams  Point 
Property,  Oakland.  Florence  Gil- 
bert Lockwood  to  James  L.  Rich.. 
Dec.   1,    1P24 

Dec.  5,  1924 — LOT  14  MAP  THORN- 
hiU  Park,  Oakland.  Violet  K.  Floyd 
to    C.    H.    Thrams Dec.    1.    1924 

Dec.  5,  1924— NO.  1563  SEVENTT- 
eighth  Ave.,  Oakland.  L.  E.  Brauer 
to  whom  it  may  concern.  .Dec.  1.  1924 

Dec.  6.  1924— W  45  FT.  OP  LOT  1 
Blk  15  Northbrae,  Berkeley.  Albert 
Hammarberg  to  whom  it  may  con- 
cern  Dec.    4,    1924 

Dec,  6,  1024— NO.  173S  FRANCISCO 
Street.  Berkeley.  Matyel  Blethroad. 
Arthur  Le  Rov  Blethroad  to  Arthur 
Le  Rov  Blethroad Dec.  1.  1924 

Dec.  6.  1924— LOT  70  BLK  D  LAKE- 
shore  Hills,  Oakland.  Peter  Ness 
to  whom  it  mav  concern .  .Dec.  5.  1924 

Dec.  6.  1924— NO.  1561  THIRTT- 
fourth  Ave..  Oakland.  Robert  P. 
Harding  to   P.   J.   Bold.. Nov.   15,   1924 

Dec.  6.  1924— LOT  18  BLK  B  LAKE- 
shore  Terrace,  Oakland.  S.  O. 
Holmes   to    H  Goranson .  .Dec.    6,    1924 

Dec.  6.  1924 — LOT  3S  BLK  6  MAP  OF 
Resub  of  North  Cragmont.  George 
Blow  to  whom  it  mav  concern.... 

Dec      5      1924 

Dec'. '  «.'  "1924— NW'  COR.'  'I'oOTH  AVE. 
and  Longfellow,  Oakland.  Wm.  S. 
Gagon  to  Wm.  S.  Gagon..Dec.  8,  1924 

Dec.  S,  1924— SO.  %  OF  LOT  2  BLK 
328  Dutton  Manor.  Bertha  James 
to    J.    F.    White Dec.    8,    1924 

Dec.  8.  1924 — N  LINE  OF  E  TWEN- 
ty-third  St.  40  w  of  nth  Avenue. 
Oakland.  Wesley  J.  Coffey  to  O.  F. 
Lvon    Dec.    8.    1924 

Dec.  8.  1924 — POR.  LOTS  25  &  26 
Blk.   3   Havenscourt,   Oakland.   Jos- 


eph and  Mary  Flittner  to  whom 
It   may  concern Dec.   4.   1924 

Dec.  6.  1924—905  NEILSON  STREET 
Berkeley.  I.  J.  McCuUough  to 
whom   It  may  concern  ...  .Dec.   6.   1924 

Doc.  6.  1924— COM.  AT  A  PT  ON  NE 
line  of  Foothill  Blvd.  dist  SE  819.97 
ft.  from  SE  line  of  Juno  St  thence 
N  o4  deg.  53  min.  30  sec.  E  166.66 
ft  to  pt  of  commencement  of  the 
land  herein  described  thence  NB 
33.34  ft  SE  100  ft  SW  33.34  ft  N 
T  ,.  ^"2,  f.'  '°  P'  "^  beg,  Oakland. 
John  Tell  to  whom  it  may  concern 
Dec     4     1924 

Dec.  6.  1924— COM.  AT  A  PT  ON'nE 
line  of  Fruitvale  Blvd.  dist.  819-97 
ft.  from  SE  line  of  Juno  St  run- 
ning thence  N  54°  53'  30"  E  133-33 
ft.  to  a  pt.  of  commencement  of  the 
land  herein  described,  thence  NE 
33-33  ft.  SE  109  ft.  SW  33-33  ft  NW 
t"?,  "^  *.?  P'-  °f  ^^S:  Oakland. 
John  Tell  to  whom  it  may  con- 
cern         Dec    4    1924 

Dec.  8,  1924— LOT  3,  MAP  OF  MADI- 
son  Square,  Oakland.  James  B 
Petersen  to  J.  B.  Petersen.  .Dec    1.  '24 

of  Highland  Park  Terrace.  Oakland 
Thomas  J.  Bartlett  to  whom  it  may 

concern    Dec    7    1994 

°^^,.*'."^V*^  33>^  FT  OF  LO'T  10 
fJ^^  *w°'M*^^^^°®"'<=  ^^'"'^'  Berke- 
ley.    W.   Gus  Smith   to   C.  C.   Lewis 

rose  Heights.  Oakland.  Geo.  P 
Mann  to  whom  it  may  concern....' 

°  o-  !;  "^t-LOT  i'  ELk.  S?  mIllI^* 

Gardens.  Oakland.  O.  W.  and  Alma 
Nittler   to  N.   Nittler    Not   given 

Dec  9.  1924- NW  COR.  12TH  AND 
Alice   St.,    Oakland.      Associated   Oil 

Co.    to    G.    and    M.    Concrete   Co 

Dec     "^     1924 

Dec.  9,  1924— LOT  53,  BLK.  3, 'North 
Cragmont,  Berkeley.  Margaret  H. 
E.  Colmore  to  D.  Condon.. Dec.  1,  '24 

Dec  8,  1924— LOT  10,  BLK.  6,  MAP 
of  the  Shaw  Tract,  Berkeley.  P.  E 
AVeymouth   to   E.   A.   Weymouth 

-^  ■  ■  ■  ■ Dec.    6,    1924 

Dec.  S,  1924— N  20'  OF  LOT  12  AND 
S  20'  of  Lot  11,  Blk.  4,  Map  of 
Solano  Avenue  Terrace,  Berkelev. 
John  \V.  Koehler  to  Designers  and 
Builders    Corp Dec.    8.    1924 

Dec.  S.  1924— LOT  114  AND  POR.  LOT 
113.  Blk.  26.  Amended  Map  of  Hav- 
enscourt. Oakland.  Joseph  and 
Mary  Flittner  to  whom  it  may  con- 

^<=ern    Dec.    4,    1924 

Dec.  8,  1924— POR.  LOT  24.  Amended 
Map  of  the  Rhoda  Tract,  Brooklyn 
Twp.  Joseph  and  Mary  Flittner  to 
whom    it   may   concern    ..Dec.    4.    1924 

Dec.  a,  1924 — 4100,  4102  TOMPKINS 
Ave.  Adolf  Zirkel  to  Wm.  F.  Sand 
Nov.   5.    1924 


LIENS  FILED 


ALAMEDA    COUNTY 


Recorded  Amuont 

Dec.  4.  1924— LOT  7B,  BLK.  I,  MEL- 
rose  Acres,  Oakland.  J.  A.  Mc- 
Keever  vs.  Susie  A.  McMath  &  A. 
M.   White    $62.50 

Dec.  4,  1924— POR.  LOT  23  BLK.  L 
Map  of  Fourth  Ave.  Terrace,  Oak- 
land. Concealo  Fixture  Co.  vs. 
Kathleen   Miller    $97 

Dec.  4,  1924— LOT  13  BLK  K  MAP 
of  Eastern  Portion  of  Lynn  Home- 
stead, Oakland.  M.  P.  Amaro 
(Fruitvale  Roofing  Co.)  vs.  Cillia 
Hoffman    &    Harrv    Parsons $57 

Dec.  4,  1924— LOT  23  BLK.  L  MAP 
of  Fourth  Ave.  Terrace,  Oakland. 
A.  Severy  vs.  Mrs.  K.  Miller  & 
Lew    Dunton    $161.45 

Dec.  4,  1924 — LOT  23  BLK.  L  MAP 
of  Fourth  Ave  Terrace,  Oakland. 
A.  Severy  vs.  Mrs.  K.  Miller  & 
Lew    Dunton    $247  95 

Dec.  5,  1924 — LOT  23,  ELK.  L.  MAP 
of  Fourth  Ave.  Terrace,  Oakland. 
Smith  Hardware  Co.  vs.  Kathleen 
Miller.  L.  Dunton  and  John  Doe 
Dunton    $127.15 

Dec.  5.  1924— LOT  23,  BLK.  L,  MAP 
of  Fourth  Ave.  Terrace.  Oakland. 
Western  Door  &  Sash  Co.  vs.  Kath- 
leen Miller,  L.  Dunton  and  John 
Doe  Simon    $241  yj 

Dec.  5,  1924 — LOT  23,  BLK.  L,  MAP 
of  Fourth  Ave.  Terrace,  Oakland 
Western  Door  &  Sash  Co.  vs.  Kath- 
leen Miller,  L.  Dunton  and  John 
Doe  Simon   $306.25 
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.     ,»,.     T^T    9-i    mK     L    ilAP  Alice   W.  Eowron  and   S.   F.   Build-  reserve  tract  L^gruna,  Barlingrame; 

Dec.    5,    1924— L.OT    23.    BLK.  >;•    fh~i^  ??s     Inr                                                    JISS.S:  owner.   D.  M.   Cline. 

of    Fourth    Ave.    Terrace,    Oakland.  ripr     R     1924— LOTi?'  MAP  OF  RE-  I.ESIDEXCE  and  garage.  $6000;  Lot  II 

Smith    Hardware    Co.    vs.    Kathleen  ^^/jV  Vilori^omerv    Tract     linnnn  Blk     3     Burlingame     Ave.,     Burlin- 

MiUer,    L.    Dunton    and    John    Doe  IV'^s'^'Mfl     Co^^^akland      to      N.,„  game;    ow^er     S.    A     Bom.    218    5th 

Dunton    •„;  ■ '. '  "t^.^.    r>^   v  ■pw-7o     I  ^    Mprritt                       $794.50  Glazenwood.  San  Mateo. 

Dec.    5,    1924— COM     AT   A   FT    ON    N  j,^^'"^'   •'isn^T      iV  "  BLK      562  RESIDENCE  and  garage.  $6000:  Lot  18 

line  of  Terrace  Ave.  dis.   2d0   ft.   t  Dec       =;../'*-fJ„„!:^'^Oakland     Sunset  Blk    12    Palm.    Burllngame:    owner, 

of     Hight     St.,     running     thence     W  T^?„h'irro^o    Helen    SArtleda  N".     A.    Wood.     216    Bancroft    Bldg.. 

iS5    ft     N    50    E    165    ft.    S   oO    ft     to  h'i^J""    'f'  ^^^^f^""^    ^-    ^"j^sgss  San    Francisco;    contractor.    W.    T. 

pt    of  begining.  town  of  Hayward^  Yeoman     &.     Be.erly i-o8.»j  Cror,j>.  Hom.estead.  San  Mateo. 

N.   E.   Nelson   vs.   Anna   Cicero   ana  ▼  ALTERATIONS.     $1300:    Lot     8    Blk     4 

M.   S.  Garcia  Jr.    •■•;■••-•■•■ /->!->.•  ■D-rrrmrKrn     nriWrnjAfTQ  Douglas.    Burlingame:    owner.   Mrs. 

Dec    5,    1924-<X)M.    AT   A   PT.   ON    N  BUILDING    CONTKAOiS  j     zellman.    1101    Douglas,    Bnrlin- 

Une    of    Terrace    Ave.     distant    2o0  ^^^^ 

ft  E  of  Heght  St.  running  thence  gj^  MATEO  COCXTT  I.ESIDENCE  and  garage.  $6500;  Lot 
W  165  ft.  N  50  E  16d  ft.  b  »»  il"  11  Blk  46  Drake,  Burlingame;  own- 
to  pt.  of  beg.,  town  ol  Haywara  p.ESIDENCE  „_  er.  Catherine  Cavanaugh.  142  War- 
Frank  Gulart  vs.  Anna  Cicero  ana  j^q,j,  j  g^g  ^JQ  ,  BREWER  TRACT.  ren.  San  Mateo:  contractor,  J.  Dyb- 
M    S.   Garcia   Jr.    •••••;•  ••.^" 'AV^   v-  Hillsborough.  All  work  for  residence  jal. 

Dec.'   5,    1924 — COM.    AT   A    FT-.   ON  ^  and   garage.  BUNGALOW  and  garage.  $5000:  Lot  17 

line    of    Terrace    Ave.    distant    iav  Owner — T.  A.  Blair  et  al,  San  Francisco  gji^    g      orove     Ave..      Burlingame; 

ft    E   of  Heght   St.   running  thence  Architect—    Chas.    E.    Rogers.    Phelan  owner.  W.  C.  Finnel. 

W   165    ft.   N   50   E    16o    "•   =>   '"   'V  Bldg..  San  Francisco.'  <TORE.  $18.1!<S:  Cor.  Howard  Ave.  and 

to    pt.    of    beg.,    town    of    Haywara.  Contractor— M.  C.  Intosh  Bros.,  734  An-  Hatch    Alley.    Burlingame:    owner, 

Joseph  C.  Soto  vs.  Anna  Cicero  ana  derson,  S.  F.                                      ,„„,  E.    C.    Douglas.    1265    Cortez    Ave., 

M.  S.  Garcia    v;'  V  '  "vr'»i>  Filed  Dec.     2.  1924.  Dated  Dec.  2.  1924.  Burlingame;     contractor,    L.     THo- 

Dec     5.    1924 — LOT    23    BLK.   L,    siAt-  Garage    frame    complete    and    joist  guardi.    323    Highland    Ave..    S.    M. 

of    Fourth    Ave.    Terrace,    Oakland.  on  house    *<fl2  RE^SIDENCE.   $5000:  For.   1.   2.   3  Blk   8 

R     W.    Shannon,    T.    A.    Douglass,  Brown    coated    48io  Highland.  San  Mateo;  owner.  G.  C. 

Mrs     R.    W.    Shannon     (San    Lean-  standing    finish    487d  Spiller.   94<!    Naples  St..   S.  F.:   con- 

dro   Mill    &    Lumber   Co.    vs.    K:atn-  Completed  and  accepted 48'»  tractor.   W.  J.   Quin.  Cor.  Poplar  & 

leen    Milltr    and    Dunton    &    Simon  3.   ^          v;Ai,m- V,-'?22  Highland.   San   Mateo.        

••     */?i^'  TOTAL  COST.   $2o.d00  DWELLING.   1-story   frame.   $500":   Lot 

Dec     5,    1924 — LOT   23.   BLK.   L.   MAt-  gond.    Sureties,    none;    Forfeit.    $10.00:  ^8    Blk    N    Hayward.     San    Mateo; 

of    Fourth    Ave.    Terrace,    Oakland.  ^^.^^     ^jj   workng      days;      Plans      and  owner.    Roches    Rochex.    228       2nd, 

J.    Costello      vs.    ^Kathleen    Miner,  gpecfications,  none.  San   Mateo. 

Lewis  Dunton,  and  Dunton  &  Sitnon  "                               BUNGALOW   and    garage.    $6000;    Lot  4 

,V:x-T^*ii  Elk   E  Hayward   Park.  San  Mateo: 

Dec    8    1924 — FOR.  LOTS  10   AND   ll,  CHURCH                                                .    „„  .  ^.  owner.   S.   Dado.   D   St..    San   Mateo: 

Bik    K.  Map  of  the  Property  of  the  ^^^  j    ^    2   BLK    103   SO.   SAN    FRAN-  contractor.    Frank    Ferrea,    712    5th 

Central   Land  Co.,   formerly  kno^"  Cisco.  All  work  for  church  buildinsr  ^^^      g3„    Mateo. 

as      the      Brown      Tract.      Oakland  ^.^^^r— St.    Pauls    Methodist   Episcopa.                         ^ 

Robert  E.  Sheridan  vs.  Annie  Hilda  Church.   South  San   Francisco. 

Lowe    XV.   •  A,;  ■  Vii  V-f-'  rVR  Architect— Wythe.  Blaine  &  Olson,  ISOO  COMPLETION    NOTICES 

Dec     8     1924 — FOR.    OF    THAT    CER-  Telegraph  Ave.  Oakland.  vivui-ir  xjxjx  iwi^*  w 

tain    267-46    Acre      Piece      of    land  Contractlr-^C.  H.  Lawrence.  5321  Law-  — — ^.^.^^. 

firstlv      described    in    that    certain  ^°°\on    piedmont.                   .         ^    ,„,,  SAX   MATEO   COINTI 

deed"  from     John     Sping    et     al    to  ^         j    ^9,4    Dated  Nov.   5,  1924.  .„„»„.„,, 

The  Realty  Syndicate  Co.   recorded  ^-'^^^    ^„k    progresses 7oJ  Recorded                       „    riK   10   Bra 

4.1    lihpr     1610    of    deeds,    page    liS.  TTcni    15    dav      "'^  Dec.    3,    1924 — ^LOT   11    ELK    10   iSLK- 

oakland       J     F     Ferry    vs.    Mabel  ^^^ual   3o    day.    -^^^^  PQg,j..  $33,463  lingame  Grove.  May  D.  Clausen   et 

Patterson   and  Lon   H.   Patterson  ^„^   $16,731.50:   Sureties    Fidelity   De-  al  to  «• /^"^rhes    .            Dec.  3    1924 

$28,20.4/  _„_!.  x,  Trcot  Co:  Forfeit,  none:  Limit  Dec.    3,    1624 — LOT    16    BLK    61    h-Ab- 

Dei;"'8'lV24^'LOTS  24  AND  25,  BLK  ?5o   working  davs:   Plans  and  seclflca-  ton   Add.   No.   T^  Gladys   M    Carlisle 

4' of"  the    iispacher  Tract,  town  of  Jion^  filed             '  et  al  to  H.  H.  Putnam.  ..  .Dec.  1.  1924 

Havward      James  Willison  vs.  An-  t'ons   J^"^"-           Dec.    3,    1924— LOT    14    BLK    41    EAS- 

Jrt  1^^4l:i5?r^  ^\  lL^^.^rBev"e*r"'  ^^^i^l.   BLK    5   LAN-DS   OF   THE  ^^'^o%-^'§^P^.  .^0^?!. ^24 

l^iht-  S^^^^'^io^.TTa  ^-£  '■c"a.n?"TUc|^|me|e^d^A\^^  ^^:?o.S"i^i^n%4\."^/e  "cf^lJPe^ 

De?T  i924"^-25FT"-OF-i:6T"l:^^  OwntJl-E^|  ^^^^'''^-  ^  whom  it  may  concern  ■  .Dec.  2,  1924 

''1fnd'w''l'2H    ft.'of'^Lot"*.   Blk     39  A-hite'.t-^?,°VcDonald.                    „^  LIENS    FILED 

Beverly    Terrace,    Oakland.      Tilden  5?,"'J  Dec     3     1924.   Dated  Dec.   1,    1924  

Lumber  Co.  vs.  C.  W.  Boden  Co.  and  I=->lf^  j^|<=-  .^Z.  ^ $1300  ,,  j^^-   „  ^^EO   COUXT-» 

^il;  i:-ilti%dn:  -LOT  u:  BLk.*f  :*'  %%^^rU',%%\  ^.<=.^^^^^r ::::::;  loSS  p,,„,,,,       Amoun, 

Revised    Map    of    Oaklaiid    Heights,  Usual    3o    days     ■  •,i.o,pj^L  COST.  $3609  dIc     3     1<»'4— LOT  B  PORTION  >L\P 

Oakland          Maurice   Friedman    (J*.  tlgoo-   Sureties.   Carl   Schmarz   &  Selbv   Tract,    Wallace   E.    Bland  vs 

Friedman    &    Co.)      vs.      A     a^d    J.  Bond,   .^^    ^-go^arsino;   Plans   &   sped-  j     j.-    shearer   et    al 5850 

Greenwald    and    Chas.    Matthews  fications  filed.                                                                                   *      »,^.v,.  .  r,.^ 

ce-e  ■•iV24^LOT-6i-BLK'^  ^^B  PF^iDENCE    BUILDING   CONTRACTS 

ilr^L^et%t7g^e^l!u^''b^?fn5«„  ^at^o^^.S/ ^oTk°^t^r5-^S-r^'  SAATA  ^^TcorXTT 

DeITm4rw^7ni¥^"0FL0Tl'4'='  o^//-|l-c'  ^"h^ardson    and    Hallie  _  ^^.^       RECORDED 

i£/Bi&^^^^^^S97  l.^SZ^-'^-^--  ^^S^^^^i^^^ 

Dec    e'-  1924-LOT  16  BLK  B  PROP-  confract^r^     V.    Brown,    521    North  story,  cement  stone  block  &  frame 

|>?u^l  c°^obe"r  vf-R^^Sr'd.  ""^.^^  ^,Z/ijh  '»^/ plted  Nov.  25,  1924.  Own^e^i^S  Di  Fiore,  S73  Locust,  San 

^-an^d  ^O^I^T^^rlclS^e^^eleV:  "ISnl  '  4^1  '^tt'/    ''''"'.'■''■  ■■■■■■  '^  Arch^i^fct-Charles    S.    McKen.e.    Bank 

re'cn^a-^-^Sk^hamlnd^Belrna-rT^:^.  iS^S.?  ---:::  i  i :".:  1 ."    E^O  Contfa^t^?/v|cf Jif  "i.^Ma/l^!'  f^'"  N 

De^c!"r^9"24^0-.l."  AT   A  .PT-^of  J^'  ^:%L.:  Limli^n^ef  S?llns"a^n«^  F:iei'|/2"  f  4-Dated  Nov.  26,  ^.. 

line    of    Terrace    Ave.    dist.    E    2o0  f°„iii'atTnr,s  filed  Foundation  in »l|aO 

from  E  line  of  Hight  St.  thence  W  specifications  tnea.  Cement    block    walls   up 1250 

^;^a^^  ri  ^a^-'kt^  f^:  HESg^ENCE^d  g^e,  J|SJ^:  -t  1^  ^^^^^i^^^  :^  !  J  f 

^^^^M:CSIrJTr-^.ao.  ^.?.S.^^-}r-^  Bond..  $2500:  Sureti5°¥r|n|'^itif^f 

^'™  ^JiVr^^'m^riJt\^^:  6  LTsrpianTl^kS^ica^'S^   l/led-^" 

EELEASiS   OF  LIBNa  -        Grove.    Burlingame;    owner,    C.    R.  p-g^jp^^-CE.    5-room,    $3500;   Fifteenth 

"     Morse.                                    i-nnn-  T  nt  1 0  '    "^=;t     near  St    John,  San  Jose:  owner. 

2ec.°8    1924-LOT  8,  BLK.  17,  Daley-s  tor.    R.W.    Hurst    317    Ellsworth.  pj.gJ?f|v,eE.    6-room,      $3500;      Spencer 

Scenic  Park.   Berkeley.      C.  H.  Jen-  San  Mateo.                            finnn-   Tot   1  St   near  San  Fernando  St..  San  Jose; 

sen    (Berkeley  Sheet  Metal  Works) _  BUNGALOW  and   garage.   $5000.  L^t  1  f^Jer    I.    Verdier.    84    S-River   St.. 

to    B.    R.    Bowron ...    $44., d  reserve     tract    Lagnna    Ave       cu  architect,    J.    B.    Peppm. 

Dec.    8,    1924— LOT    8,   LK.    17,   Daley  s  lingame;   owner.  !>•  ^I- .91"l^  y -j    ,  851    Trestie   Glen.    Oakland. 

Scenic  Park,  Oakland.     Santa  Rosa  EUNG.4LOW  and   garage.   ^P'Of.-  I^*    ".  ALTERATIONS.  $5500:  Santa  Clara  and 

Lumber  Co.    fVallejo  Builders  Sup-  reser^•e  tract  I^.gtina,  Burlingame,  ^'^^^^^XiosL,     San  .lose:     owner, 

plv  Co.)    to  B.  R.  Bowron  and  S.  F.  owner.   D.   M    CTine.                 ..   t  „t    1  T^e  Lewis  Co  •   145  W-Santa   Clara 

Builders,    Inc ._.  ■■    f863.65  BUNGALOW   and  prage     Sf i"* ■^^°^\„^.  Jl^  Ifn    Jose        architect.      M.      W. 

Dec.   8.   1924— LOT   8.  LK.   17,  Daley's  reserve   tract  l^&"J»^™^ve.   Burl.n  BruceT  contractor.  W.  A.  McDaniels 

Scenic      Park,      Berkeley.        Sunset  game;   owner,  D.  M;^""^.,,.  .,  .,    .  54,  s-Eighth  St.,  San  Jose. 

Hardware  Co.  to  Bernard  Roy  and  BUNGALOW  and   garage,  $a000.   Lot   4  an  a  r-iBnuu  o 
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RESIDENCE,  5-room,  i2500;  Thirty- 
third  St.  near  Santa  Clara,  San 
Jose:  owntr,  H.  W.  Sampson,  Bon 
161    lit.   U.,   n.   K.  D.,  San  Jose. 

SCHOOL.  Junior  lllsh.  $260,000:  .Saita 
Clara  and  21st  Sis..  San  Jose:  own- 
er, San  Jose  School  Department; 
architect,  W.  H.  Weeks,  369  Pine 
St.,  San  Francisco;  contractor,  F.  T. 
Edmans,  76  W-San  Antonio  St.,  San 
Jose. 


COMPLETION  NOTICES 


SANTA      CLARA      COUNTY 

Recorded  Accepted 

Nov.  25,  1924— N  HIGH  ST.,  between 
University  and  Lytton  Avos,  being 
Nos.  411,  415,  419  High  St.,  I'alo 
Alto.  Mrs.  A  L,  Byxbee  and  Mrs.  S 
L  Jackson  to  Wells  P  Goodenough 
Nov.   18.   iri24 

Dec.  4,  1924— ALL  LOT  4,  except  SW 
5  ft.  thereof  Blk  5,  Palo  Alto.  Nellie 
B  Gardiner  to  Bertsche  &.  Briggs.. 
Dec.    3.    1924 

Dec.  4,  1924— E  40  FT.  OF  LOT  1  BLK 
14  East  San  Jose  Homestead  Assn. 
A  M  Elliott  to  whom  it  may  con- 
cern  Dec.    1.    1924 

Dec.  4,  1924—10  ACRES  ON  SAN  AN- 
tonlo  Road,  part  of  Sec.  16  Tsp  6  S 
R  2  W,  San  Jose.  H  C  Lunt  to  The 
Mtnton  Co Nov.   29,  1924 

Dec.  4,  1924— ALL  THAT  PTN  LOT 
9  Blk  1.  Mt.  Hamilton  View  Park 
lying  E  of  N  Prolongation  of  W 
line  Lot  9,  San  Jose.  Real  Estate 
Subdivision  Co  to  whom  it  may 
concern Dec.  4,   1924 

Dec.  4,  1924— LOT  1  BLK  3  Mt.  Hamil- 
ton View  Parlv,  San  Jose.  Real 
Estate  Subdivision  Co  to  whom  it 
may  concern Dec.  4.  1924 

Dec.  4.  1924 — W  FIFTEENTH  ST.  dist 
238. .=iO  ft.  N  Jaek!-on  N  on  loth  St.  40 
ft.  L  W  parallel  Jackson  125.34  ft. 
L  S  40  ft.  E  125.34  ft.,  San  Jose. 
William  H  O'Neil  to  whom  it  may 
concern Dec.   4,   1924 

Dec.  4.  1924— PTN  LOT  46  BLK  1, 
Burrell  Park,  San  Jo.^ie.  Edward  L 
Chaple  to  whom  it  may  concern... 
Dec.    4.    1924 

Dec.  6,  1924— SW  FULTON  ST.  150  ft. 
SE  Lincoln  SE  on  Fulton  50  ft.  by 
1121,2  ft.  to  beg  Ptn  Blk  94.  Palo 
Alto.  John  Dudfield  to  whom  it 
may  concern Dec.  4,  1924 

Dec.  6,  1924 — SW  FULTON  ST  100  ft. 
SE  Lincoln  SE  on  Fulton  50  xll2H 
to  beg.  Ptn  BVk  94.  Palo  Alto.  John 
Dudfield  to  whom  it  may  concern.. 
Dec.    4.    1924 

Dec.  8.  1924 — 15.13  ACRES  on  Dry 
Creek  and  San  Felipe  Road  Pt  Rcho 
Gerba  Buena  Y  Soca.vre.  Edwin  B 
Richards  to  whom  it  may  concern. 

Dec.  6,  1924 

♦ 

LIENS  FILED 


S.tNTA  CLARA   COUNTY 


Recorded  Amount 

Dec.  6.  1924 — PTN  LOT  7  BLK  3  Pre- 
vost  Addn.  San  Jose.  Hubbard  & 
Carmichael  Bros  vs  Jerome  Garcia 
$711.73 

Dec.  8.  1924 — NW  UNIVERSITY  AVE 
200  ft.  SW  Seneca  SW  75x200  to  beg 
Pt  Blk  51.  Palo  Alto.  Everett  B 
Crandall  v.s  Anna  R  Sheldon $43 


BUILDING  CONTRACTS 


SACRAMENTO    COUNTY 


N   V4   OF  LOT  1  I  J  20  21,  Sacramento. 

All   work   for  garage. 
Owner — M.     J.     Cabaniss,     1708     K    St., 

Sacramento. 
Architect — None. 
Contractor — Chas.   S.   Mabrey  Company, 

Ochsner  Bldg.,  Sacramento. 
Filed  Dec.  3,   1924.   Dated  Nov.   26,   1924. 
Payments  not  given. 

TOTAL  COST,  $10,400 
Bond,  Forfeit,  Limit,  Plans  and  speci- 
fications,  none. 


GARAGE 

SOUTH  PORTION  OF  S  80  FT  OF  LOTS 
5  &  6  Q  R  14  15,  Sacramento.  All 
work   for   garage. 

Ow.ner— Perfection  Bread  Co.,  14th  cor. 
R,  Sacramento. 

Architect — None. 

Contractor — Wm.  C.  Keating,  925  For- 
um  Bldg.,   Sacramento. 


Filed   Dec.    8.    1924.   Dated   Dec.    6,    1924. 
Payments  not   given. 

TOTAL  COST,  J18.966 
Bond,  Forfeit,  Limit,  Plans  and  Speci- 
fications   filed. 


DWELLING,  D-room  and  garage,  $4250 
657  51st,  Sacramento;  owner,  L.  A. 
Fra.ncis,  4601  F,  Sacramento;  con- 
tractor, Davles  &  Rugg,  3200  S, 
Sacramento. 

DWELLING,  5-room.  and  garage,  $3000 
4225  2nd  Ave.,  Sacramento;  owner, 
Mrs.   A.   Rose,    2617   U,   Sacramento. 

DWELLING  and  garage,  $7000;  4049 
Miller  Way,  .Sacramento;  owner. 
Dale  &  Green:  contractor,  J.  P. 
Opdyke,  1009  7th  Ave..  Sacramento. 

DWELLING  and  garage.  6-room,  55500 
3235  I.  Sacramento;  owner,  E.  Ta- 
bor, 31st  and  G,  Sacramento;  con- 
tractor, J.  A.  Saunders,  2810  I, 
Sacramento. 

DWELLING.  4-room  and  garage,  $3500; 
2724  16th.  Sacramento;  owner,  J. 
Reida.   1010   11th,   Sacramento. 

IiWELLING.  5-room  and  garage,  $3000 
2501  T.  Sacramento;  owner,  F.  Lo- 
pez,   2415    17th.    Sacramento. 

HOTEL.  735-room,  $40,000;  510-508  L. 
Sacramento;  owner.  Salvation 
Armv.    115    K,   Sacramento. 

DWELLING,  5-room,  and  garage,  $300'1 
553  36th.  Sacramento;  owner,  E.  A. 
Carum,  2533  Portola  Way,  Sacra- 
mento. 

DWELLING  and  garage,  5-room,  $3000; 
544  36th,  Sacramento;  owner,  E.  A. 
Carum. 

DWELLING.  5-room,  and  garage,  $2400 
2047  34th.  Sacramento;  owner,  C. 
Brehm,     2101.    34th,    Sacramento. 

DWELLING.  4-room,  and  garage  $2100; 

DWELLING.'  4-room  and  garage.  $1200; 
No.  3600  12th  Ave.,  Sacramento; 
owner.  W.  T.  May,  1300  36th  St., 
Sacramento. 


COMPLETION  NOTICES 


SACRAMENTO    COUNTY 


Recorded  Accepted 

Dec.  2.  1924— S  40  FT  OF  N  240  FT 
Lot  1815  Park  Terrace.  Wm  T.  Mar- 
tin  to  whom   it   may  concern 

Dec.    2,    1924 

Dec.  5  1924— W  %  LOT  7  F,  G  28th 
and  29th  Sts.,  Sacramento.  Marie 
L  Ebel  to  whom  it  may  concern... 

Nov.    29.    1924 

Dec.  4.  1924— S  80  FT  LOT  1936  W  & 
K  Tract  24.  George  O.  Barnes  to 
whom    it   may   concern .  .Dec.    4.    1924 

Dec.  8,  1924 — AREA  BET.  SECOND 
and  6th.  I  and  S.  P.  Co.'s  main 
tracks.  W.  A.  Falconer  to  whom 
it    may    concern Nov.    30,    1924 


LIENS  FILED 


SACRAMENTO   COUNTY 


Recorded  Amount 

Dec.  4.  1924— LOT  1809  ELMHURST 
Sacrame.ito.  A.  Sutherland  vs  Har- 
vey Openshaw   $62 

Dee.  6.  1924— E  ^  LOT  2  O  P  9  10. 
Owners  Plumbing  &  Heating  Co. 
vs  Mrs.  E.  C.  TuUock,  A.  G.  Ernst 
and   Frank   Davis    $15.05 

Dec.  6,  1924- W  hi.  LOT  5  L  M  18  19. 
Owners  Plumbing  &  Heating  Co. 
vs  W.  E.  Blackwell,  C.  F.  Ross, 
Nora  J.    and  John   J.   Ryan ...  .$453.71 

Dec.  S.  1924— S  hi  OF  N  %  LOT  8  O 
P  6  7,  Sacramento.  Tony  Brazil  vs 
Joseph     Belo.Tgia $87.60 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 

ROSS  E.  PIERCE,  Manager 

905  SIXTH  STREET 


Dec.  8,  1924— N  %  OF  LOT  1  G  9  10. 
Sac.  Tile  &  Marble  Co.  vs  J.  L. 
Hannah   Andressen    $336.80 

Dec.  8.  1924— N  hi  OF  LOT  1  G  H  9  10. 
W.  H.  Vogt  &  Co.  vs  J.  L.  Anders- 
sen   and    Hannah    (ux)    $300 

BUILDING  CONTRACTS 


SAN    JOAQUIN   COUNTY 

DWELLING  and  garage,  $4800;  1141  W 
Willow,  Stockton;  owner  F.  P.  Dob- 
son,  920  W  Harding  Way,  Stockton. 

BUILDING,  1-story  brick,  $4000;  141 
North  Wilson  Way,  Stockton; 
owner,  M.  Colossi;  contractor,  Carl 

. ,  „';i"'l«""'    J-I^l    E   Channel,   Stockton. 

ALTERATIONS,  $1500;  1319  So.  Grant, 
Stockton;  owner,  H.  Harelson, 
Stockton;  contractor,  J.  Gill,  204 
Hiawatha.  Stockton. 

SERVICE  STATION.  $1000;  1504  N 
Madison,  Stockton;  owner,  W  K 
Albertson,  32  Bank  of  Italy  BJdg., 
Stockton;  contractor,  O.  C.  Ritchev 
1023    N   Sutter,    Stockton. 

DWELLING  and  garage,  $3200;  75  B 
Arcade.  Stockton;  owner  T.  B  Wil- 
liamson. San  Juan  &  W  Park' Ave., 
Stockton. 

DWELLING  and  garage,  $5500;  420  No 
Central,  Stockton;  owner,  E  W 
Doe  care  Stockton  Lumber'  Co.! 
Stockton;  contractor,  J.  H.  Carpen- 
ter. 

DWELLING  and  garage.  $10,000;  435  E 
Flora,  Stockton;  owner,  G.  C  Pat- 
terson; contractor,  H.  H.  Henning 
1-51    Berkeley,    Stockton. 

DWELLING   and   garage,    $6000;   Lot   16 
Blk    4.   Filers   Tract,   W-Willow   St 
Stockton;  owner,  T.  E.  Williamson! 
San  Juan  and  W.  Park  Ave.,  Stock- 
ton. 

ALTERATIONS,  $1300;  304  N  Grant 
Stockton;  owner,  Geo.  E.  Ball  803* 
Miner.  Stockton;  contractor,  W  D 
Stanley. 

STORE.  $4500;  701  N  Argonaut,  Stock- 
ton; owner,  L.  T.  Woodward,  445  E 
Worth  St.,  Stockton;  contractor,  R 

^„,5,  Po'son.   908   San   Jose,   Stockton. 

DWELLING  and  garage,  $6500;  1201 
Harding  Way,  Stockton;  owner  F 
W.  Tarr,  1502  So.  San  Joaquin! 
Stockton;    contractor.    A.    B.    Gold- 

^„  Smith.    1007  Vernal   Way,   Stockton. 

DW^ELLING  and  garage,  $3000;  1760 
W  Acacia,  Stockton;  owner,  M  M 
Streeter,  2318  Alma,  Stockton;  con- 
tractor. W.  J.  Mattingly,  Rt  1  Bx 
52cc.    Stockton. 

DWELLING  and  garage,  $6000:  465 
Bristol  Way,  Stockton;  owner,  V. 
G.  Anderson;  contractor,  C.  Moore, 
Stockton. 


BUILDING  CONTRACTS 

CONTRA      COSTA      COUNTY 


DWELLING,  1-sto.  frame  $3500;  W  11th 
bet.  Bissell  and  Chanslor,  Rich- 
mond: owner,  H.  C.  Kasten,  147 
Colridge  St.,  S.  F. ;  contractor,  N. 
E.  Ancierson,  1225  Roosevelt,  Rich- 
mond. 


LIENS  FILED 


SAN   JOAftUIN    COUNTY 


Recorded  Amount 

Dec.  6,  1924 — LOTS  2  &  4  IN  BLOCK 
7  map  of  the  property  of  Stockton 
Homestead  Association.  W.  E. 
French  and  J.  E.  Lease,  copartners 
doing  business  under  the  name  and 
style  of  Stockton  Mill  and  Wreck- 
ing Co.  vs   D.   C.  Stone  and  wife.  $350 


COMPLETION  NOTICES 


SAN   JOAQUIN   COUNTY 

Recorded  Accepted 

Dec.  4,  1924 — LOT  10  BLK  1,  Lake 
Park,  Stockton.  Carl  F  Anderson 
to  Carl  F  Anderson Nov.   29,   1924 

Dec.  5,  1924 — LOT  31  Map  of  Parker 
Acres,  being  subdivision  of  portion 
of  W  half  of  Section  21,  Twp  2  S 
R  5  E,  Stockton.  Claud  J  Frerichs 
to  C  C  Elkenberg Nov.  25,  1924 

Dec.  5,  1924— LOT  12  BLK  14,  Lake 
Park  Addn  known  as  No.  1251  West 
Elm  St.,  Stockton.  A  M  Tunnell  to 
whom  it  may  concern. ..  .Dec.  4,  1924 
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BUILDINO    CONTRACTS 

FRESNO    COUNTY 


PINEDALE,  Fresno  Co.,  Cal.  Wiring  for 

school    building. 
Owner— Plnedale  School  Dist.,  Pinedale 

Calif. 

tr^pt^-Tony    &    Jolly,    547    Echo, 

F»ed  Dfc°-4.  1924.  Dated^Sept^^6,   ini. 

Bond.   Forfeit,  Limit.   Plans   and   speci- 
fications,  none. 

AT^'mjMPING    STATIONS    IN    CALIF. 

All  work  for  painting  83  cottages. 
Ownei- — Associated    Pipe    Line    Co..    j1» 

Patterson  Bldg.,  Fresno. 

^J^n'?rl1='=toV^"Harvey    E.    Miller.    1065 

Michigan    St.,    Fresno. 
Filed  Dec.  9,  '24.     Dat^e^d^-^gT.  $19,825 
Bond,   $ .     Surety.   Fidelity  &  Casu- 
alty  Co.   of   New   Yorl<.     Limit,   forfeit, 
plans  and  specifications,  none. 

DWELLING,  $11,500;  No.  608  Home 
Ave.  Fresno:  owner,  Ben  'i.aui- 
mann,  3448  Huntington  Blvd..  Fres- 
no; contractor.  S.  L.  Allen.  530 
Forthcamp    St..    Fresno.  ,„„„, 

DWELLING  $2600;  No.  292o  Belmont 
Ave..  Fresno;  owner.  Earl  w. 
Green,  2331  Belmont  St.,  Fresno; 
rnntractor     J.    B.    Iverson. 

DwiLLfNG,°%3250;  No.  3636  Verrue 
Ave  Fresno;  owner,  E.  R-  Morns. 
312   Shasta   St..   Fresno. 

ALTERATIONS,  $1000;  1140  N  Van  Ness 
Ave  Fresno;  owner,  O  Clair  ana 
Brown,  458  Thesta,  Fresno:  con- 
tractor, Edw.  L.  Soule,  320  Santa 
Fe,    Fresno.  „„,   _ 

SERVICE  STATION,  $2000;  285  Fresno 
St  Fresno;  owner,  J.  P.  Cackler, 
482  Howard,  Fresno;;  contractor, 
Edw.  L.  Soule  320  Santa  Fe,  Fresno 

COMPLETION  NOTICES 

FRESNO   COUNTY 

Recorded  Accepted 

dIc  6?  1924-LOTS  23,  24  BLK  7 
High  Add.  H.  E.  Guynn  to  whoni 
it  may  concern   Dec  5.  1924 

Dec.  6,  1924— LOT  10  BLK  7  ALTA 
Vista  Tract.  John  W.  McLenahan  to 
whom  It  may  concern Dec.  4,  1924 

Dec.  6.  1924  —  1117  H  STREET, 
Fresno.  Jesse  Ruiz  to  Joe  Lo  Forti 

Dec.    5,    1924 

Dec"  6,"lV24— LOT  110  MONTPELIER 
Tract  City  of  Fresno  School  Dist. 
to   Shorb   &   Neads Nov.   29,    1924 

Dec  4  1924—1126  FULTON  STREET, 
Fresno.  S.  H.  Kress  &  Co.  to  E.  J. 
■parr  Nov.    28,    1924 

Dec.  4,  1924—1126  FULTON  STREET, 
Fresno.  S.  H.  Kress  &  Co.  to  Fres- 
no  Showcase   &  Fixture  Co........ 

Nov.    29,    1924 

t)er'  'i  '  1924- PACIFIC  SOUTHWEST 
Bldg  Fresno.  P  S  W  Realty  Co.  to 
Fred  Willis    ....Dec.   3,  1924 

Dec  5.  1924— LOT  5  B  %  OF  LOT 
4    Elk    7   Martin   Hts.,   Fresno.   John 


Klasen  to  whom  it  may  concern.. 
Dec.    4,    1924 

tec.  5.  1924— LOTS  39  40  BLK  12 
College  Park.  Fresno.  E.  J.  Mc- 
Queen to  whom  it  may  concern.. 
Dec.    4.    1924 

Dec.  5.  1924— LOT  28  S  H  OF  LOT  29 
Blk  8  Belmont  Hts,  Fresno.  A.  M. 
Weyrick  to  whom  it  may  concern. . 
Dec.   4,   1924 


POTTERY    MANUFACTURE    IN    1923 


LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amount 

Dec  6.  1924 — SW  H  OP  SW  V,  OF 
NE  H.  NW  M  of  NW  1,4  of  SK  M 
of  See.  29,  15-23.  H.  H.  Neufeld 
$81:  G.  H.  Quiring  $27;  A.  H.  Neu- 
feld $54  vs  W.  T.  Kraus  and  Pete 
Seher . .  .  ... 

Dec.  6.  1924 — LOTS  S.  9  PR.'VWT'OPD 
Park.  Fresno.  Routt  Lumber  Cn 
vs    Henrv    M.    Cumminer.-! $324 

Dec.  1.  1924 — LOTS  8  .*ND  9,  r-^a-n-- 
fnrd  Park.  Fresno.  Binerbam  Wenks 
Planing  Mill  vs  Henry  M  Cummino-" 


COMPLETION  NOTICES 

SANT.V        rT,.4RA        COUNTY 

Recorded  Accepted 

FRF«NO    COUNTY 

Dec.  9.  1924— LOTS  11    AND  12  BLK  2. 
Holl.nndia    Tract.    Fresno.      Wm    A 
Beran   to  whom  it  may  concern  .... 
Dec.    6.    1924 


BUII.DIVn    PERMITS — MITX    V.\I.I,EY 
M.4RIV  COUNTY,  C.M.IF. 


Month     of    November,    1»S4 


Following  building  permits  were 
eranted  by  the  Mill  Valley  Board  of 
Town  Trustees  during  the  month  of 
November.    1924: 

Martha  Wiser,  dwelling.  Miller  Ave., 
$1200. 

Harry  Kidd.  dwelling,  Blithedale, 
$3000. 

F.  K.  Brown,  garage.  Cottage  Ave., 
$100. 

M.  Leger.  dwelling.  Sycamore  Ave., 
$1400. 

Martha  W^iser,  garage.  Miller  Ave., 
$100. 

.T.   F.    Assin.    garage.   Sunnyside,   $100. 

M.  F.  McNamara,  office  bldg..  Ma- 
drone    St.,    $2400. 

Paul  Schubert,  cabin.  Miller  Avenue, 
$600. 

R.  G.  Sutherland,  garage,  Gardner 
St..    $175. 

Joh.T  Varney,  dwelling,  Sunnyside, 
$2000. 

B.  Costigan,  garage,  Corte  Madera, 
$100. 

C.  T.  Gruenhagen,  garage,  Moline 
Ave.,  $350. 


The  Department  of  Commerce  an- 
nounces that,  according  to  the  data 
collected  at  the  biennial  census  of  man- 
ufactures, 1D23,  the  establishments  en 
gaged  in  pottery  manufacture  reported 
products  having  a  total  value  of  $114,- 
384,733,  an  increase  of  35.8  per  cent  as 
compared  with  $84,217,427  in  1921.  The 
values  of  the  leading  classes  of  pro- 
ducts and  their  percentages  of  in- 
crease as  compared  with  1921  were  as 
follows:  White  ware  (cream  colored, 
white  granite,  seml-porcelaln,  and 
semivitreous  porcelain  "ware),  $39,346,- 
201,  an  increase  of  32.3  per  cent;  sani- 
tary ware  (including  bathtubs,  wash- 
tubs,  etc.,  but  excluding  fittings),  $27,- 
017,675,  7B.6  per  cent;  porcelain  elec- 
trical supplies,  $21,981,831,  53.4  per 
cent;  hotel  china,  $9,753,987;  23.7  per 
cent. 

Of  the  312  establiahments  ren'ir-- 
for  1923,  102  were  located  in  Ohio,  63 
in  New  Jersey,  21  in  West  Virginia,  20 
in  Pennsylvania,  17  in  Illinois,  14  in 
California,  11  in  New  York,  9  each  In 
Indiana  and  Massachusetts,  6  in  Michi- 
gan, 5  in  Texas.  4  each  in  Colorado, 
Maryland,  and  Tennessee,  3  in  Missouri, 
and  the  remaining  20  in  16  other  states 
and    the   District   of   Columbia. 


WALL,   PLASTER,   W.ALL   BOARD   AND 
FLOOR    COMPOSITIONS    IN    1923 


The  Department  of  Commerce  an- 
snounces  that,  according  to  reports  for 
the  biennial  census  of  manufactures, 
1923,  the  establishments  engaged  prim- 
arily in  the  manufacture  of  wall 
plaster,  wall  board,  and  floor  composi- 
tion in  that  year  reported  products 
valued  at  $73,800,539.  an  increase  of 
46.9  per  cent  as  compared  with  $50,- 
226.758  in  1921.  the  last  preceding  cen- 
sus year.  The  value  of  the  wall  plaster 
produced  was  $37,825,158;  of  wall 
board.  $20,627,408;  of  the  floor  composi- 
tion, $3,455,906;  and  of  all  other  pro- 
ducts, such  as  putty,  mortar,  plaster 
lath,  blocks,  tile,  etc.  (and  also  prob- 
ably including  some  wall  plaster,  ■wall 
board.  and  floor  composition  not 
specifically  reported  as  such),  $11,892.- 
078. 

Of  the  196  establishments  reporting 
for  1923.  41  were  located  in  New  York, 
26  in  California.  15  in  Ohio,  13  in 
Michigan,  10  in  PennsyU'ania,  9  each 
in  Illinois  and  Iowa.  7  In  New  Jersey, 
and  the  remaining  66  in  27  other  States. 


An  electio.T  will  be  held  early  in 
1925  in  the  Los  Angeles  Metropolitan 
•Sewer  District  to  vote  bonds  to  finance 
construction  of  a  sewer  system.  In 
connection  with  the  system  present 
plans  call  for  a  three-mile  tu.Tnel 
through  the  San  Pedro  Hills  and  a  7-ft. 
diameter  outfall  one-half  mile  under 
60-feet  of  water.  The  approximate 
cost  of  the  system  will  be  between 
$12,500,000    and    $14,000,000. 


Phone  Franklin   9400* 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


ICarHfn  OInnatrurttnn  2Jp|iort0 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
^.warded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
818   SUSSION    STREET  SAN    FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL  LUMBER   YARD 

Dry  Kiln  Capacity.  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Doon),    Saata 

KrameH   and    Mooldlngw  

JERROLD  AVE.  A  VARNEVTCLD  AVE!. 

Mission   901-902-903-904  San  FrancUc« 
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KOEHRING 

DANDIE  Light  Mixer 


Dandle  with  steel  disc  wheels  and  solid 

rubber     tires;     power     charging     skip, 

water   tank   and    gasoline    engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.  Light  duty  hoist.  Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 
Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Dandle  with  steel  trucks;  power  cliarg- 

ing     skip,     water     tank     and     gasobne 

engine. 


^no — but  the  most  remarkable  value  of 
all  light  mixers— and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Papers,  MLxers,  Cranes,  Draglines,  Power  Shoyels 
MELAVAIKEE,  ^>lSCONSIJf 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 

Harron,  Rickar  d  &  McCone  Co 


SAN    FRANCISCO 


LOS   ANGELES 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


la.aut'd     Every    Saturday 


SAX  FRANCISCO.  CALIF.,   DECEMBER  20,  1924       Tw.nty-founh 


Bull  din/ 
En^ineeril 


News* 


No.  818  Mission  Btreet. 

San   Francisco.  Calif. 

Telephone   Garfield   3140 


THE    MEMCURY    PRESS 

(E.  J.   Cardinal   &   J.   I.   Stark) 
PnblUhera   and  Proprietor* 


J.    P.   FARHELIi,   Editor 

E.  J.  CARDINAL,  General  Manager 

J.  B.   ODGERS.  Advertlnlnit  Manasrer 


Devoted  to  the  Engineering.  Archi- 
tectural. Building  and  Industrial  Ac- 
tivities or  the  Pacific  Coast. 


OKFICIAl.  PAPER  OP 

Stockton    Architects'    A««oclatlon 

Richmond    Bnlldera'    Exchange 

Stockton    Builders'   Exolinnge 

Fresno    Builders'    ExclianKe 

Vallejo    Bnilders'    Kxeli.Tiisee 

Subscription  terms  payable  In  advance 
U.  S.  and  Possessions,  per  year.. $5. 00 
Canadian  and  Foreign,  per  year..  6.00 
Single   Copies    26o 

Entered  aa  second-elajis  matter  at 
San  FrancUco  Post  Office  nnder  act  of 
ConKTcaa   of   March    3.   1879. 


PRODUCTIOIV      OF      LUMBER,      LATH, 
AND    SHINGLES  IN   1923 


The  Department  of  Commerce  an- 
nounces that  according'  to  the  data  col- 
lected by  the  Bureau  of  the  Census  in 
co-operation  with  the  Forest  Service, 
Department  of  Agriculture,  the  pro- 
duction of  lumber,  lath,  and  shingles 
in  the  United  States  during  1923  was  as 
follows:  Lumber,  37,165,540  thousand 
feet  B.  M.,  an  increase  of  17.7  per  cent 
as  compared  with  1922;  lath,  3,328,013 
thousands,  an  increase  of  13.2  per  cent; 
shingles.  7,506,869  thousands,  a  decrease 
of  7.7  per  cent. 

The  lumber  cut  for  1923  in  the  West 
Coast  States  was  the  largest  ever  re- 
ported, and  the  total  output  for  the 
United  States  was  the  largest  since 
1916. 

The  two  predominating  woods  were 
southern  yellow  pine,  which  contributed 
34.8  per  cent  of  the  total  production  re- 
ported for  the  year,  and  Douglas  fir, 
which  controbuled  22.1  per  cent,  their 
nearest  competitor  being  wegtern  yel- 
low pine,  with  7.5  per  cent.  With  the 
f.xception  of  cypress,  the  cut  of  which 
decreased  5.7  per  cent,  all  the  principal 
species  showed  increases  for  1923  as 
compared  with  the  preceding  year. 

Stocks  of  lumber  on  hand  at  the  mills 
January  1,  1923,  was  reported  as  9,749,- 
769  thousand  feet,  and  December  31, 
]li23,  .it  10,548.087  thousand  feet. 


R.  M.  Morton,  California  state  high- 
way engineer,  in  addressing  the  Con- 
tractors' Association  of  Northern  Cali- 
fornia, convening  in  San  Francisco  re- 
cently,  declared: 

"Tlie  California  Highway  Commission 
needs  the  contractor.  It  does  not  favor 
day   labor   methods   of  construction. 

"The  contractor  has  an  essential 
place  in  our  modern,  complex  civiliza- 
tion," Morton  declared  in  discussing 
the  attitude  and  policies  of  the  state 
highway  department  toward  the  con- 
tractors' part  in  the  building  of  the 
state  highway  system."  Continuing 
Morton  said: 

"We  endeavor  to  limit  day  labor 
methods  to  emergency  work,  to  work 
not  susceptible  of  practical  presentation 
for  bids,  and  to  cases  where  bids  are 
considered  higher  than  the  cost  of  the 
work  when  done  by  our  own  forces. 

"Where  one  day  labor  highway  Job 
has  been  done  at  less  than  the  pre- 
liminary cost,  many  more  have  re- 
quired additional  allotments  of  funds 
to  complete.  We  are  fully  aware  of 
this  situation  and  it  is  our  policy  to 
undertake  no  work  by  day  labor  unless 
there  are  adequate  and  convincing 
reasons  why  this  is  the  most  practical 
way  to   perform   it. 

"The  gamble  of  pitting  human  skill 
and  money  against  handicaps  placed  by 
nature  and  created  by  man  is  what 
impels  men  to  the  contracting  business. 
The  contractor  must  be  able  to  foresee 
the  difflculties  to  be  encountered  and 
take  them  into  account  when  making 
his  bid  which  must  be  sufficiently  high 
to  permit  completion  of  the  work  in 
accordance  with  the  specifications. 
Much  public  money  is  wasted  by  un- 
skilled and  underpaid  contractors. 

"If  the  matter  of  profit  means  skimp- 
ing on  the  work,  and  can  be  obtained  in 
no  other  way,  the  sincere  contractor 
will  go  out  of  business.  Fair  dealing 
with  the  contractor  in  the  spirit  of  co- 
operation that  he  may  do  honest  work 
for  a  reasonable  profit  is  the  instruc- 
tion to  employes  of  the  highway  com- 
mission. We  "want  competent  contrac- 
tors who  are  able  and  willing  to  com- 
plete projects  in  a  manner  mutually 
benefitial  to  both  parties.  We  are 
anxious  to  do  our  part  in  bringing  this 
about. 

"The  practice  of  bonding  companies 
in  furnishing  bonds  to  incompetent  con- 
tractors is  beyond  understanding.  En- 
gineers and  the  general  public  will  not 
oppose  a  standardization  of  require- 
ments of  responsibility  for  contractors 
if  bonding  companies  would  take  such 
a  step.  The  best  bond  for  the  state  is 
to  sign  a  contract  with  a  man  whose 
personal  Tvord  and  signed  name  are  as 
good  as  his  bond." 


V.  S.  STEEL  ORDERS  SHOW  GAIN  OF 
506,299  TONS 


Unfilled  tonnage  of  the  United  States 
Steel  Corporation  increased  506,699 
tons  between  October  31  and  November 
30,  according  to  the  monthly  report 
of   that   corporatio.i. 

Fonvard  orders  on  the  books  of  the 
corporation  on  November  30,  amounted 
to  4.031,969  tons,  against  3,525,270  on 
October  31,  and  3,473,7S0  on  September 
30,  1924.  On  November  30  of  last  year 
unfilled  tonnage  amounted  to  4,368,584. 

The  gain  of  506,299  tons  i.i  unfilled 
orders  was  the  largest  reported  since 
September  of  1922,  when  an  increase 
of  more  than  600,000  tons  was  reported 
over  those  of  the   preceding   months. 


STATISTICAN     PREDICTS     PROSPER- 
ITY  FOR    19SS 

In  a  recent  address  delivered  at 
Cleveland,  Roger  W.  Babson,  business 
statisticians  and  practicing  economist, 
predicted  that  business  conditions 
would  be  more  favorable  in  1925  than 
they  were  in  1924.  With  regard  to 
commodity  prices,  he  stated  that  the 
general  movement  during  the  next  few 
years  would  be  downward,  but  the 
immediate  movement  in  1925  would  be 
upward.  In  the  opinion  of  Babson, 
this  condition  will  also  prevail  In  the 
money  market. 

"There  must  be  a  readjustment  of 
wages."  said  Babson.  "This  is  rapidly 
coming  about  in  the  textile  Industry  of 
New  England.  The  employers  are  de- 
manding a  15  per  cent  reduction  in 
wages  and  in  many  instances  a  10 
per  cent  decrease  has  been  put  into 
operation."  He  predicted  that  the 
wage  earner  will  do  more  work  for 
the  dollar  next  year  than  he  has  been 
doing  and  that  as  a  result  of  the  re- 
cent election  labor  will  be  slower  in 
making  demands   for  higher  wages. 

With  regard  to  the  building  industry. 
Babson  stated  that  only  two  lines  of 
business  showed  an  excess  in  1924  over 
1923 — namely,  construction  and  ex- 
porting. The  total  volume  of  construc- 
tion business  so  far  this  year  for  the 
entire  country  exceeds  that  of  the 
same  period  last  year  by  6  per  cent. 
Most  cities  are  overbuilt  as  far  as  ofllce 
space  and  high  grade  apartment  build- 
ing.s  are  concerned,  hut  there  will  be 
a  big  increase  in  the  demand  for  single 
family  dwellings  and  moderately 
priced  apartments  In  1925,  according 
to   Babson. 


tJ.    S.    BUREAU    OP    ROADS    FAVORS 
"STAGE-CONSTRUCnON"  PLAN 


"Stage-construction"  or  progressive 
road  construction  as  It  is  generally 
called  in  this  state,  where  it  has  bee.i 
practiced  effectively  by  the  present 
California  Highway  Commission,  has 
been  strongly  endorsed  by  the  IT.  S. 
Bureau  of  Public  Roads,  according  to 
A.  E.  Loder,  manager  of  the  good 
roads  bureau  of  the  California  Auto- 
mobile Association. 

Loder  says  that  the  Federal  road  bu- 
reau has  gone  on  record  as  recom- 
mending that  this  plan,  which  has  beeia 
advocated  by  the  Automobile  Associa- 
tion and  which  was  put  Into  practice 
in  California  in  the  last  two  years, 
be  applied  where  practical  to  the  Fed- 
eral aid  system.  The  plan  has  been 
under  investigation  by  Federal  high- 
way  engineers  for  a  '.lumber  of  years. 

Under  the  progressive  construction 
plan  as  outlined  by  Loder  yesterday 
a  road  Is  first  graded  and  placed  un 
der  traffic  with  a  gravel  or  stone  sur- 
face for  two  years  or  more  before  plac- 
ing final  pavement.  Then,  when  the 
pavement  is  laid  it  ca.i  be  designed  to 
meet  the  traffic  conditions  which  may 
have  developed  since  the  first  im- 
provement of  the  road.  It  has  been 
found  that  gravel  or  crushed  stone 
surfacing,  after  receiving  a  few  years 
traffic,  makes  an  ideal  sub-base  for 
a    hard    surface. 

This  is  the  plan  used  by  the  high- 
way commission  in  the  improvement  of 
the  Pacific  highway  through  the  Sac- 
ramento River  Canyon  and  In  the 
construction  of  the  Skyline  boulevard 
south   of  San  Francisco,  Loder  said. 
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Henry  C.  Reynolds,  attorney,  repre- 
senting the  Thirteenth  Avenue  Im- 
provement Club,  at  a  recent  meeting 
of  the  Oakland  city  council,  declared  a 
"street  paving  combine"  is  attempting 
to  throttle  competition  in  the  East  Bay 
section.  The  charge  came  as  a  sequel 
to  a  protest  made  by  the  club  that  the 
paving  in  Thirteenth  avenue  between 
E-Fourteenth  and  B-Thirty-eighth  St. 
had  not  been  done  according  to  speci- 
fications. According  to  Reynolds,  the 
AVarren  Construction  Company,  con- 
tractors for  the  work,  agreed  Xo  lay  a 
concrete  base  five  inches  thick,  but,  it 
is  said,  has  not  done  so.  In  many  places, 
the  attorney  declares,  the  company  sub- 
stituted a  three-inch  base.  It  is  also 
charged  that  the  contractors  provided 
only  a  one-inch  topping  where  the 
specifications  called  for  one  and  one- 
half  inch.  Reynolds  also  declares  that 
local  quarrymen  are  being  discriminat- 
ed against  in  the  purchase  of  rock  for 
local  work. 


Dissolution  of  the  Cement  Securities 
Company,  a  western  corporation  with 
subsidiaries  in  several  states,  was 
ordered  in  federal  court  at  Denver, 
Colo.,  Dec.  13,  by  Judge  Kennedy,  who 
declared  the  corporation  was  a  com- 
bination in  restraint  of  trade.  The 
court  declared  the  following  companies, 
subsidiaries  of  the  cement  securities, 
were  interlocked  in  violation  of  the 
Sherman  anti-trust  law:  Colorado 
Portland  Cement  Co.,  Union  Portland 
Cement  Co.,  the  Three  Forks,  United 
States  and  the  Nebraska  Portland  Ce- 
ment  Companies. 


The  certificate  of  the  e.xtcnsion  of 
the  corporate  existence  of  the  Santa 
Cruz  Lime  Company  has  been  filed  with 
the  county  clerk  at  Santa  Cruz.  The 
company  has  been  in  existence  since 
December  12,  1874,  and  the  capital 
stock  fixed  by  the  articles  of  incorpora- 
tion was  $500,000.  It  was  voted,  at  a 
recent  meeting  of  the  company  in 
San  Francisco,  to  extend  the  corpora- 
tion rights  another  50  years.  Of  the 
capital  stock,  362  shares  at  $1000  a 
share  is  held  by  the  Santa  Cruz  Port- 
land Cement  Company  and  69  shares 
by  Bertha  Coope. 


Damages  of  $25,400  for  injuries  he 
sustained  in  an  automobile  collision  at 
Barrett  Ave.  and  Twenty-third  St., 
Richmond,  on  Julj'  26,  are  asked  of  the 
Stege  Lumber  &  Hardware  Company 
and  Carter  H.  Johnston,  its  president, 
by  Howard  A.  Burton.  Richmond  con- 
tractor, in  suit  he  filed  at  Martinez. 
Burton  alleges  that  Johnston's  negli- 
gent operations  of  an  automobile  owned 
by  the  company  caused  it  to  crash  into 
his  machine,  the  "^^Mndshield  of  which 
was  shattered,  cutting  him  severely  on 
the  left  forearm.  The  injury,  Burton 
avers,  severed  muscles  in  his  arm  and 
has  caused  him  to  lo=e  the  use  of  hi.s 
thumb  and  fingers.  He  asUed  damages 
of  $25,000  and  remuneration  for  $400  ht. 
spent   in   medical   services. 


A.  M.  Castle  &  Co.  of  which  W.  B. 
Simpson  of  Chicago,  is  president,  has 
taken  over  several  steel  plants  on  the 
Pacific  Coast,  including  the  Little  & 
Robertson  Company  plant  at  Thirty- 
seventh  and  Alameda  Sts.,  Los  Angeles. 
It  is  proposed  to  double  the  capacity  of 
the  southern   city  plant. 


Frank  H.  Lambert,  superintendent  of 
the  McCloud  River  Lumber  Company, 
at  Redding.  Cal.,  for  the  past  four 
years,  died  in  that  city  Dec.  12. 


As  a  result  of  the  differences  between 
the  San  Francisco  Labor  Council  a.nd 
the  Industrial  Association  of  San  Fran- 
cisco particularly  as  concerns  the  con- 
troversy existing  between  employers 
and  the  Holders'  Union,  George  S. 
Hollis.  president  of  the  labor  organiza- 
tion, has  issued  an  open  letter  calling 
for  fair  play  in  industrial  disputes. 
The  letter  is  directed  to  the  Industrial 
Association  of  San  Francisco,  and  de- 
plores methods  resorted  to  by  employ- 
ers. The  communication  protests 
against  the  Industrial  Association  for- 
mulating rules  of  its  own  in  adjusting 
differences  between  employer  and  em- 
ploye. In  its  appeal  the  Labor  Council 
declares  that  only  through  fair  play 
will  the  industrial  welfare  and  commer- 
cial growth  of  the  community  be  as- 
sured. 


"Elimination  of  irresponsibles,"  with 
the  object  of  barring  from  public  work 
all  contractors  who  default  on  their 
bids,  was  undertaken  as  a  statewide 
campaign  by  the  annual  convention  of 
the  Contractors'  Association  of  North- 
ern California,  which  recently  closed 
its  annual  meeting  in  San  Francisco. 
Henry  J.  Kaiser  of  Oakland,  president 
of  the  organization,  presented  the  plans 
to  the  150  delegates.  In  his  annual  re- 
port. Kaiser  urged  the  formation  of  a 
board  of  review  to  pass  on  all  bids  and 
bidders,  adding  that  he  had  secured  the 
backing  of  executives  of  surety  cora- 
paanies   for   this   scheme. 


E.  W.  Boschke,  chief  engineer  for 
the  Southern  Pacific  Company,  denies 
that  the  company  has  let  a  contract  to 
the  Utah  Construction  Company  of  San 
Francisco  for  building  twenty-two 
miles  of  line  between  Dietz,  north  of 
AVeed  on  the  Shasta  route,  and  Grass 
Lake,  on  the  Weed-Klamath  Falls 
branch,  as  rumored  at  Klamath  Falls. 
Ore.  The  Klamath  Falls  report  said 
information  of  the  signing  of  the  con- 
tract had  been  received  by  members 
of  the  chamber  of  commerce  there. 


Consolidation  of  the  Bend  Brick  Co., 
near  Bend,  Ore.,  and  the  Central  Ore- 
gon Brick  Co.,  at  Prineville  Junction, 
.Ore.,'  is  announced.  The  new  company 
to  be  known  as  the  Central  Oregon 
Brick  Company,  is  owned  by  W.  A. 
Currie,  who  was  sole  owner  of  the 
Bend  Brick  Company,  and  E.  A.  Fri- 
berg  and  Gottfried  Olsen,  owners  of 
the  Central  Oregon  Brick  Company.  The 
capacity  of  the  plants,  when  proposed 
improvements  are  carried  out  n'^xt 
-spring,  will  be  6,000,000  brick  annually. 


Increased  demands  for  materials 
from  the  wholesale  trade  has  caused 
the  Fresno  Branch  of  the  Bass-Hueter 
Pai.Tt  Company  to  lease  a  two-story 
and  basement  brick  structure  at  734 
Fulton  Street,  Fresno.  The  entire 
structure  will  be  occupied  by  the  paint 
company  and  the  National  Lead  Com- 
pany, between  which  there  is  a  busi- 
ness affiliation. 


Gordon  Ellis,  forester  for  the  Mendo- 
cino Lumber  Company,  is  supervising 
the  reforesting  of  500  acres  of  cut-over 
land  in  the  neighborhood  of  Boyle's 
Camp,  Mendocino  County.  Hundreds  of 
trees  are  being  planted. 


Union  Electric  Company  of  Oakland 
has  been  Incorporated  with  a  capital 
stock  of  $50,000.  Directors  are:  M.  A. 
Thomas,  H.  W.  AVigginton  and  M,  O. 
Horn, 


George  T.  Seabury,  manager  of  the 
Providence,  R.  I.,  safety  council  and 
former  division  engineer  of  the  Provi- 
dence board  of  water  supply,  has  been 
elected  secretary  of  the  American  So- 
ciety of  Civil  Engineers  to  fill  the 
vacancy  caused  by  the  death  of  John 
H.  Dunlap,  who  was  fatally  injured  in 
a  train  wreck  while  returning  East 
from  the  convention  held  in  Pasadena, 
Calif.,  last  June.  Mr,  Seabury  was 
graduated  from  Massachusetts  Institute 
of  Technology  in  1902,  and  his  first  en- 
gineering experience  was  with  the  Ne^r 
York  City  Board  of  Water  Supply. 
During  the  World  War  he  was  a  major 
in  the  construction  division  and  as  su- 
pervising quartermaster  he  wa.s  con- 
nected with  the  construction  of  Camps 
Devens,  Upton,  Mills,  Merritt,  Dix, 
Meade  and  Lee. 


W.  G.  Knox  has  resigned  as  city  en- 
gineer of  Santa  Ana  to  take  effect  Feb. 
1,  1925.  Nat  H.  Neff,  who  for  three 
years  has  been  division  engineer  of  the 
Orange  County  road  department,  has 
been  elected  to  succeed  him.  Knox 
will  engage  in  private  practice  of  en- 
gineering with  R.  L.  Loucks,  who  re- 
signed recently  as  assistant  city  engi- 
neer, under  the  firm  name  of  Knox  & 
Loucks.  They  will  specialize  in  sani- 
tary and  drainage  engineering  and  con- 
struction, and  will  later  extend  their 
activities  to  other  lines  of  engineering 
and  possibly  architecture.  Knox  has 
been  city  engineer  of  Santa  Ana  for  the 
last  three  years  and  had  supervision  of 
the  joint  outfall  sewer  system  built  by 
Santa  Ana,  Anaheim,  Orange  and  Full- 
erton. 


Major  John  A.  Griffin,  former  city 
engineer  of  Los  Angeles,  has  opened  an 
office  at  937  W.  Seventh  St..  Los  An- 
geles, for  private  practice  as  consult- 
ing engineer,  specializing  in  municipal 
problems,  including  sewage  refuse  dis- 
posal, drainage,  highways,  bridges  and 
structures,  grade  separation,  industrial 
development   and   trallic   relief. 


Major  General  Lansing  H.  Beach,  con- 
sulting engineer  of  Los  Angeles  harbor 
commission,  has  been  selected,  accord- 
ing to  a  statement  by  Chairman  H.  A. 
Lake  of  the  Orange  county  harbor 
commission,  to  act  in  a  similar  capacity 
for   that  body. 


Plans  for  the  pioposed  Oakland 
Estuary  tube,  for  which  Alameda  Coun- 
ty voted  bonds  of  $4,496,000,  have  been 
completed  by  County  Surveyor  Geo.  A. 
Posey.  It  is  proposed  to  have  con- 
struction under  way  early  in  1925. 

G.  M.  Stone,  formerly  engineer  with 
E.  T.  Flaherty  Company,  is  now  asso- 
ciated with  H.  A.  McMurphy  under  firm 
name  of  McMurphy  &  Stone,  914  Story 
Bldg..  Los  Angeles,     contracting     engi- 


H.  D.  Dewell,  San  Francisco  struc- 
tural engineer,  has  been  appointed  by 
the  Sacramento  city  commissioners  to 
make  a  survey  of  the  structural  suf- 
ficiency r<l  the  SaTamento  filtration 
plant. 


Saturday,    Dc-ccmbcr    20.    1924 


BUILDING    AND    ENGINEERING    NEWS 


ORGANIZATION  NEWS 

dlrwl    ronnrrtlOB   mlth   tb«  coimtrnctlMi   Indoatrr  "re   InTKrd    to   rabmft   netra   for   pobltoa- 
tlOB  In  tlila  dcpartBtemt. 


AMKHIf.W       I"L,.V\       lll<I\(:.S       I.ABOK 
I'BACK  REI'ORT  SHOWS 


Labor  strikes  are  costly  to  the  whole 
community — not  merely  to  the  parti- 
cular industry  involved.  The  U.  S.  Bu- 
reau of  Labor  Statistics  reports  8.081 
strikes  in  the  United  St:ites  for  the 
eiKht  years,  l'.il6-1924.  with  an  esti- 
mated loss  in  dollars  and  cents  to  the 
workers,  employers  and  the  public  of 
over  $12,500,000,000.00.  This  is  equal 
to  two-thirds  of  all  the  savings  de- 
posits in  United  States  banks,  and  is 
more  than  one-half  of  the  whole  pub- 
lic debt  of  the  United  States,  including 
war  issues.  In  1923  there  were  over 
700  strikes  in  the  United  States,  with  a 
total  loss  of  $703,000,000.  Forty-six 
of  these  were  in  California,  but  only 
five  in  San  Francisco.  These  latter 
were  of  short  duration  and  all  result- 
ed in  the  establishment  of  the  Ameri- 
can Plan.  In  the  year  1921,  the  closed 
shop  prevailed  here  during  the  first 
eight  months  and  the  total  number  of 
strikes  fur  the  year  was  twenty-two, 
with  a  loss  to  the  public  of  $22,500,000. 
Then  came  the  American  Plan  and  in 
1922  the  strikes  here  had  been  reduced 
to  eleven,  with  a  total  l3SS  of  $5,375,- 
000.  In  1923  there  were  five  strikes 
here,  involving  a  total  loss  of  $2,490,000. 
In  1924  to  date  there  have  been  four 
strikes — all  small — involving  a  total 
loss    of   only    $68,000. 


CARPENTERS     ARE    TO    REMAIN    IN 
A.  F.  OF  L. 


The  meeting  of  the  Executive  Coun- 
cil of  the  American  Federation  of 
Labor,  held  on  November  26  at  El 
Paso,  Texas,  to  clean  up  details  of  the 
convention,  disclosed  that  the  Build- 
ing Trades  Department,  after  voting  to 
ask  the  suspension  pf  the  Brotherhood 
of  Carpenters  for  failure  to  affiliate 
with  the  Department,  failed  not  only 
to  present  the  matter  to  the  conven- 
tion but  to  the  Executive  Council  as 
well.  The  carpenters,  second  largest 
body  in  the  federation,  therefore  re- 
main in  the  federation  with  their 
status  unchallenged  and  unimpeded 
.According  to  Geo.  F.  Hedrick.  newly- 
elected  president  of  the  Building 
Trades  Department,  negotiations  look- 
ing toward  a  declaration  of  peace  be- 
tween the  carpenters  and  the  depart- 
ment have  already  been  started.  "I 
have  talked  with  officers  of  the  car- 
penters, and  I  believe  that  we  will 
settle  this  matter"  he  said.  "It  will 
take  time,  of  course,  as  the  difficulty 
I?!is   existed   for  almost   four  years." 


.SOUTHERN        CALIFORNIA        ARCHI- 
TECTS  ELECT   OFFICERS 

The  Southern  California  Chapter  of 
the  American  Institute  of  Architects 
has  elected  the  following  officers  to 
serve  for  the  coming  year:  D.  C. 
Allison,  president;  Silas  R.  Burns,  vice- 
president;  D,  J.  Witmer.  secretary;  A. 
C.  Zimmerman,  treasurer;  H.  C.  Cham- 
bers, director  for  two  years,  and  Don- 
ald B.  Parkinson,  director  for  three 
years.  •  Delegates  to  the  1925  Institute 
convention  were  elected  as  follows; 
Sumner  P.  Hunt,  Edwin  Bergstrom, 
Reginald  D.  Johnson.  Myron  Hunt,  Har- 
uood  Hewitt,  Donald  B.  Parkinson  and 
Fitch  H.  Haskell.  Alternates  elected 
wer:  A.  M.  Edelman,  Winsor  Soule, 
Sumner  M.  Spaulding,  A.  C.  Zimmerman, 
W.  Templeton  Johnson,  Henry  P. 
Withey  and  Carlton  M.  WInslow. 


Builders'   Code   of   Ethics   Should 

Promote    Building    Construction 


(By  J.  Stewart  Fairweather) 

What,  in  my  belief,  Is  the  most  im- 
portant step  take.i  to  pronxote  the 
healthy  progress  of  the  building  In- 
dustry of  San  Francisco  since  the  ef- 
fectuation of  the  American  Plan,  Is  the 
adoption  of  a  Building  Industry  Code 
of  Ethics  for  San  Francisco  and  the 
Bay  region.  This  code,  which  was  pre- 
pared by  the  San  Francisco  Chapter  of 
the  American  Institute  of  Architects 
in  collaboration  with  the  Industrial 
Association  of  San  Francisco  and  the 
Bu>^lders'  Exchange,  and  which  has 
been  officially  ratified  by  these  three 
organizations,  will,  in  my  judgment, 
have  a  most  be.ieticial  effect  upon  the 
Industry  and  the  community.  It  will 
unquestionably  assure  the  public,  and 
the  building  public  in  particular,  a 
greater  degree  of  protection;  and  it 
will  perpetuate  the  excellent  condi- 
tions that  obtain  in  the  building  i.T- 
dustry  as  the  result  of  the  American 
rian.  In  fact,  its  importance  cannot  be 
over-estimated.  When  it  is  realized 
that  San  Francisco's  building  industry 
has  increased  more  tha.i  100  per  cent 
in  less  than  three  years.  It  will  be  ap- 
parent that  the  necessity  exists  for  a 
set  of  rules  to  govern  the  industry  for 
its  own  good  and  the  good  of  the  pub- 
lic. Through  the  absence  of  any  com- 
mon basis  of  understanding,  practices 
not  unlawful  or  immoral  in  themselves, 
but  definitely  injurious  to  the  indus- 
try, grow  up  and  secure  the  sanction 
afforded  by  custom  and  usage.  For- 
tunately, San  Francisco's  building  in- 
dustry has  been  remarkably  free  of 
such  evils.  To  insure  that  it  may  so 
continue,  we  have  adopted  this  Code  of 
Ethics,  the  more  important  provisions 
of  which  may  be  summarized  as  fol- 
lows: 

Forbids  collusion  in  preparation  of 
bids  by  contractors  and  sub-contract- 
ors, and  provides  such  collusion  shall 
be  just  cause   for  rejection  of  all  bids. 

Recommends  that  all  bids  be  opened 
in  public  at  a  set  time  and  place. 

Recommends    that    when    owner    has 


determined  to  build,  he  should  first 
dicide  whether  he  is  to  let  a  general 
contract.,  segregated  contract,  or  a 
percentage   contract. 

Provides  that  architects  and  owners 
shall  not  call  into  competition  contrac- 
tors or  sub-contractors,  to  whom  they 
are  unwilling  to  award  contract;  and 
further  provides  that  in  all  cases  the 
contract  shall  go  to  the  lowest  bidder. 
Also  that  the  general  contractor,  in 
case  of  sub-contracting,  shall  file  with 
the  owner  or  architect  the  list  of  sub- 
contractors whose  figures  he  has  used; 
and  if  he  is  awarded  the  job,  that  he 
shall  let  his  contracts  to  the  sub- 
contractors whose  figures  he  has  used, 
provided  such  sub-contractors  are  sat- 
isfactory to  the  architect. 

Recommends  that  owners  have  their 
architects  insert  American  Plan  In  all 
contracts,  and  see  that  the  same  is  en- 
forced. 

Provides  that  the  architect  shall  not 
invade  the  field  of  the  contractor;  and 
that  the  latter  shall  not  attempt  to 
perform  the  functions  of  the  architect. 

Provides  that  aa-chitect  shall  not 
attempt  to  evade  oversight  or  errors 
by  indefinite  clauses  In  contracts  or 
specifications;  and  that  he  shall  write 
into  his  specifications  clauses  provid- 
ing for  the  observance  of  all  building 
ordinances,  safety  and  sanitary  codes; 
and  that  the  contractor  shall  enforce 
the  same. 

Provides  that  the  contractor  shall 
never  improperly  Increase  the  cost  of 
work,  or  produce  work  inferior  to  that 
contracted  for;  and  that  he  shall  deal 
justly  with  labor  and  afford  appren- 
tices opportunity  to  learn  and  work  in 
the  building  trades. 

Provides  that  labor  shall  not  en- 
deavor improperly  to  increase  the  cost 
of  work,  or  produce  inferior  work. 
That  it  shall  not  attempt  to  restrict 
the  individual's  quantity  or  quality 
output;  and  should  co-operate  in  af- 
fording apprentices  opportunity  to 
learn  the  building  trades. 


CE.^IBNT      CONTRACTORS      BANQ,TJET 


Preparing  for  an  era  of  prosperity 
in  the  East  Bay  region,  the  Cement 
Contracto'rs'  association  of  Alameda 
county  is  launched  on  the  second  half 
of  the  f^rst  year  of  its  existence  fol- 
luwing  a  semi-annual  meeting  and 
banquet.  Fred  Muller,  president,  pre- 
sided at  the  meeting.  Roy  Felton,  for 
14  years  sidewalk  inspector  for  the 
city  of  Oakland,  discussed  sidewalk 
and  street  conditions  and  urged  uni- 
form  construction    for   both. 


Thomas  Day  Co..  of  San  Francisco 
and  Oakland,  has  completed  arrange- 
ments to  handle  the  Oil-O-Matic  oil 
burner  in  this  territory.  The  sales  ar- 
rangement follows  a  several  years' 
search  on  the  part  of  the  Thomas  Day 
Company  for  an  automatic  heating  de- 
vice suitable  for  homes,  apartments 
and  business  buildings.  C.  U.  Williams 
&  Son,  Bloomington,  111.,  are  the  manu- 
facturers  of   the   Oil-O-Matic. 


"One  of  the  most  encouraging  pros- 
pects for  1925  is  that  labor  will  have 
a  full  dinner  pail"  writes  John  W. 
Hill  in  the  Iron  Trade  Review.  Con- 
tinuing he  says:  "Present  indications 
are  that  jobs  will  be  more  plentiful. 
Wages  may  be  expected  to  hold  steady 
and  in  some  lines  an  upward  tendency 
is  probable.  Two  facts  are  combining 
to  Iveep  wages  high  or  to  make  them 
higher.  One  is  the  rising  curve  of 
living  costs;  the  other  is  the  increas- 
ing (l'?mand  for  laljor  as  industrial  ac- 
tivity expands.  Factory  employment 
now  stands  at  more  than  6  per  cent 
above  the  summer's  lowest  point.  The 
cost  of  living  dollar  is  shrinking. 
Measured  by  pre-war  standards,  it  is 
now  worth  60  cents  against  63  cents 
in  June.  Living  costs  are  65  per  cent 
above  the  1914  base.  They  are  rising 
in  the  wake  of  advancing  wholesale 
prices.  On  December  1.  Dun's  index  of 
commodity  values  was  up  nearly  8  per 
cent   from   tlip  Juno   low  point." 
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STRONG   LUMBER  DEMAND 
CONTINUES 


Special     Correspondence 

Reports  of  the  lumber  movement  for 
the  week  ending  December  6  received 
by  the  National  Lumber  Manufacturers 
Association  from  383  of  the  larger  soft- 
wood commercial  sawmills  of  the 
country,  as  compared  with  the  revised 
reports  from  366  mills  for  the  preceding 
week,  indicate  a  continued  excess  of 
new  business  over  current  production. 
Production  and  shipments  show  an  In- 
crease over  the  preceding  week,  orders 
a  slight  decrease.  The  past  week,  in 
comparison  with  the  corresponding 
week  of  1923,  shows  a  materially  great- 
er volume  of  new  business  and  ship- 
ments but  a  smaller  volume  of  produc- 
tion. 

The  unfilled  orders  of  253  Southern 
Pile  and  West  Coast  mills  were  651,899,- 
043  feet,  as  against  635,700,759  feet  for 
261  mills  the  week  before.  Separately, 
the  Southern  Pine  group,  133  mills,  re- 
ported unfilled  orders  as  250,699,507 
feet,  compared  with  262,342,894  feet  for 
the  same  number  of  mills  the  previous 
week-,  120  We.st  Coast  mills  had  unfilled 
orders  amounting  to  401,229,536  feet,  as 
against  373,357,865  feet  for  118  mills  a 
week  earlier. 

Altogether  the  383  comparably  re- 
porting mills  had  shipments  109  per 
cent  and  orders  118  per  cent  of  actual 
production.  For  the  Southern  Pine  mills 
these  percentages  were  respectively 
112  and  96;  and  for  the  West  Coast 
mills  98  and  117. 

Of  the  comparably  reporting  mills, 
357  (having  a  normal  production  for 
the  week  of  218,662,411  feet)  reporting 
production  98  per  cent  of  normal,  ship- 
ments 105  per  cent,  and  orders  112  per 
cent  thereof. 

The  mills  of  the  California  White  & 
Sugar  Pine  Association  make  weekly 
reports,  but  for  a  considerable  period 
they  were  not  comparable  in  respect 
to  orders  with  those  of  other  mills. 
Consequently,  the  former  are  not  rep- 
resented in  any  of  the  foregoing  fig- 
ures. Twelve  of  these  mills  reported 
a  cut  of  5,761,000  feet  last  week,  ship- 
ni?nts  9,478,000  feet,  and  orders  12,- 
101.000.  The  reported  cut  represents  30 
per  cent  of  the  total  of  the  California 
Pine  region. 

Th"  West  Coast  Lumbermen's  Asso- 
ciation wires  from  Seattle  that  new 
business  for  the  120  mills  reporting  for 
the  wt«k  ending  December  6  was  16 
per  cent  above  production  and  17  per 
cent  above  shipments.  Of  all  new  busi- 
ness taken  during  the  week,  40  per  cent 
was  for  future  water  delivery,  amount- 
ing to  48,962,906  feet,  of  which  36,117,- 
412  feet  was  for  domestic  cargo  de- 
livery, and  12,845,494  feet  export.  New 
business  by  rail  amounted  to  2268  cars. 
Forty-flve  per  cent  of  the  week's  lum- 
ber shipments  moved  by  water,  amount- 
ing to  45,503,903  feet,  of  which  33,222,- 
914  feet  mover  coastwise  and  inter- 
coastal,  and  12,280,989  feet  overseas. 
Rail  shipments  totaled  1736  cars  and 
local  deliveries  were  4,461,538  feet.  Un- 
filled domestic  cargo  orders  totaled 
160,352,598  feet;  unfilled  export  orders 
95,406,938  feet;  unfilled  rail  trade  or- 
ders 4849  cars. 

The  California  Redwood  Association 
of  San  Francisco  reports  a  slight  in- 
crease in  production,  a  small  drop  in 
shipment,  and  a  slight  decrease  in  new 
business  last  week  as  compared  with 
the  week  before. 

The  Western  Pine  Manufacturers  As- 
sociation, of  Portland,  Oregon,  reports 
production  short  last  week  compared 
with  a  week  earlier,  a  good  gain  in 
shipments,  and  a  decline  in  new  busi- 
ness. Compared  with  the  preceding 
week  35  identical  mills  show  a  de- 
crease in  orders  (new  business)  of  14 
per  cent,  an  increase  in  shipments  of 
20  per  cent,  while  production  decreased 
17  per  cent.  New  business  remained  16 
per  cent  above  normal.  Ten  of  the  re- 
porting mills  not  sawing,  several  others 
show  a   decrease   in   production. 


Here,  There  and  Everywhere 


Correspondent' 


Delegates  attending  the  annual  con- 
vention of  the  Building  Trades  Depart- 
ment of  the  American  Federation  of 
Labor  at  El  Paso,  Texas,  elected  George 
F.  Hedrick  of  Lafayette,  Indiana,  in- 
ternational president  of  the  Brother- 
hood of  Painters,  Decorators  and  Pa- 
perhangers  of  America,  as  president, 
to  succeed  John  H.  Donlin.  W.  J.  Tra- 
cey,  Philadelphia,  a  member  of  the 
United  Association  of  Journeymen 
Plumbers  and  Steamfitters,  was  elect- 
ed secretary  of  the  department  to  suc- 
ceed William  J.  Spencer.  Agitators, 
who  are  responsible  for  unnecessary 
strikes,  were  attacked  by  President 
Donlin  at  the  opening  session  of  the 
convention.  He  declared  that  nine  out 
of  every  ten  strikes  in  the  construc- 
tion industry -could  be  avoided.  He  said 
"The  millions  of  dollars  lost  to  the 
workers  through  strikes,  inclement 
weather  and  seasonable  employment 
represents  irreplacable  loss.  The  sea- 
sonal occupation  we  might  eventually 
remedy,  the  inclement  weather  never, 
but  the  loss  due  to  strikes  can  be  re- 
duced  to   a   minimum,   and   should   be." 


Vice  President  of  the  McGraw-Hill 
Company,  tried  to  answer  for  the  em- 
ployers affiliated  with  the  New  York 
Building  Congress  at  a  recent  meeting. 
The  speaker  declared  that  the  spirit 
of  craftsmanship  had  departed,  and 
that  public  estimation  of  completed 
work  had  been  lowered.  He  urged  that 
workmen  be  encouraged  to  do  their 
best  and  that  employers  come  in  per- 
sonal contact  with  their  men.  He  sug- 
gested that  the  custom  of  posting  the 
names  of  bank  tellers  before  their 
cages  be  carried  into  the  building 
trades,  where  completed  buildings 
should  bear  tablets  giving  the  crafts- 
men's names.  The  speaker  called  atten- 
tion to  the  plan  now  in  use  in  Portland, 
Oregon,  where  a  "Guild  of  Building 
Handicrafts"   has   been   organized. 


Another  addition  to  the  rapidly  grow- 
ing list  of  labor  organizations  advo- 
cating the  five-day  week  is  the  car- 
penters. The  21st  general  convention 
of  the  United  Brotherhood  of  Carpen- 
ters and  Joiners  of  America  held  re- 
cently in  Indianapolis  adopted  the  fol- 
lowing resolution:  "Resolved  that  we 
recommend  to  all  District  Councils  un- 
der the  jurisdiction  of  this  United 
Brotherhood,  and  to  all  Local  Unions 
in  localities  where  more  than  one  Lo- 
cal Union,  but  no  District  Council 
exists,  that  five  (5)  days  shall  consti- 
tute a  week's  work,  and  that  one  day 
shall  be  set  aside  for  the  enjoyment 
of  self  with  home  and  family,  and  the 
other  day  for  the  uplifting  of  human- 
ity; and  be  it  further  Resolved  that  the 
general  convention  of  the  United 
Brotherhood  of  Carpenters  and  Join- 
ers of  America  do  all  in  its  power  to 
bring  about  the  establishment  of  a 
five-day  week  working  basis,  wher- 
ever this  Brotherhood  has  jurisdiction." 

"How  can  the  spirit  of  craftsman- 
ship be  revived  in  the  building  indus- 
try?"   was    the    question    E.    J.    Mehren, 


"More  than  11,000.000  of  our  people 
are  dependent  for  their  living  upon 
the  construction  industry,  and  22  per 
cent  of  all  the  skilled  and  unskilled 
labor  of  the  country  is  engaged  in  the 
building  branch  alone."  Secretary  of 
Labor,  Davis,  said  recently,  "Some  250,- 
000  freight  cars  are  required  to  han- 
dle the  materials.  Our  building  bill  Is 
$200  per  year  for  each  family  in  the 
United  States.  It  is  truly  the  chief  ba- 
rometer of  the  business  of  the  country. 
When  construction  gains,  prosperity  is 
with  us.  It  is  the  great  outstanding 
influence  for  good  or  bad  in  our  fi- 
nancial  progress." 


The  Joint  Conference  Board  in  Chi- 
cago, which  was  organized  July  8,  1913, 
and  which  has  not  functioned  since  the 
creation  of  the  Committee  to  Enforce 
the  Landis  Award,  was  re-organized 
on  October  10,  1924.  This  Board  consists 
of  16  members,  8  of  whom  represent 
the  Building  Construction  Employers 
Association  of  Chicago,  and  8  members 
of  the  Chicago  Building  Trades  Coun- 
cil. The  purpose  of  the  Board  is  to  set- 
tle jurisdictional  disputes  between  the 
trades  pending  a  final  decision  by  the 
National  Board  for  Jurisdictional 
Awards.  By  a  unanimous  vote  A.  E. 
Coleman,  president  of  the  National  As- 
sociation of  Building  Trades  Employ- 
ers and  of  the  Building  Construction 
Employers  Association  of  Chicago,  was 
chosen   as   president   of   the   Board. 


ASPHALTED    FELT-BASE    FLOOR 
COVF-INGS    IN    1923 

The  Department  of  Commerce  an- 
nounces that,  according  to  the  data 
collected  at  the  bienniel  census  of 
manufacturas,  1023,  the  establishments 
engaged  primarily  in  the  manufacture 
of  asphalted  felt-base  floor  coverings 
reported  a  total  output  valued  at  $25,- 
280,160,  an  increase  of  149.1  per  cent 
as  compared  with  1921,  the  last  pre- 
ceding census  year.  Of  this  total,  $b,- 
234,992  represents  piece  goods;  $18,- 
462,255,  rugs;  and  $588,913,  all  other 
products. 

of  the  9  establishments  reporting  for 
1923  5  were  located  in  New  Jersey 
and  1  each  in  Indiana,  Maine,  Massa- 
chusetts, and  Pennsylvania.  In  19^1 
the  industry  was  represented  by  10 
establishments,  the  decrease  to  9  m  IJii 
being  the  net  result  of  the  loss  of  - 
establishments  which  h.d  been  in- 
cluded for  1921  but  had  gone  out  of 
business  before  the  beginning  ot  J.'*'-/'' 
and  the  addition  of  1  new  establish- 
ment. 


LUMBER   COMPANY    SUES    FOR 
PLANT   INSURANCE 


The  Yorkshire  Insurance  Company 
Ltd.,  ot  England,  was  made  the  defen- 
dant in  a  suit  filed  in  superior  court  at 
Fresno  by  The  California  Credit  and 
Collection  Corporation  for  $50,000,  the 
amount  alleged  to  be  due  on  a  claim 
tor  insurance  loss. 

The  complaint  alleges  that  on  Aug- 
ust 30,  1923,  the  Mitchell  and  Virden 
Lumber  Company  made  a  contract  with 
the  insurance  corporation  for  a  $50,- 
000  policy  covering  its  mill  property, 
known  as  Duncan  Mills  and  that  sev- 
enteen days  later  the  plant  was  total- 
ly destroyed  by  fire  with  a  loss  in  ex- 
cess of  the  amount  of  the   policy. 

The  plaintiff,  as  assignee  of  the 
lumber  company  seeks  judgment  in 
the  amount  of  the  policy,  which  was 
never  delivered,  according  to  tha  claim 
made   in   the   complaint. 
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California's    Minerals   to    be 

Discussed    at   Sacramento   Conference 


Shep;ird  Floor  Operated  Electric 
Hoists  are  described  and  well  illus- 
trated in  a  new  catalog'  published  by 
the  Shepard  Company.  With  the  in- 
stallation and  portrait  views  of  each 
hoist  IS  Included  a  general  description, 
reference  drawlnes  and  dimensions. 
and  list  prices.  Copies  of  the  new 
catalog  may  be  had  by  writing  U»e 
Shepard  Jilectric  Craje  and  Uolst  Com- 
pany,   Montour   Falls,    New    York. 


The  Gypsum  Industries,  841  Kush  St., 
Chicago,  111.,  has  issued  press-proofs  of 
two  treatises,  "Gypsum  I'lasters — Gen- 
eral Instruction  and  Speciflcations"  and 
"Gypsum — A  Non-Metallic  Mineral," 
The  worlis  are  by  Virgil  G.  Marani, 
chief  engineer  for  the  Gypsum  In- 
dustries, an  authority  on  gypsum  build- 
ing products  and  the  best  methods  of 
application. 


Bids  to  construct  a  ?2, 000,000  bridge 
over  the  San  Francisco  Bay  at  Dum- 
barton, San  Mateo  county,  will  be  con- 
sidered by  the  Dumbarton  Highway 
Bridge  Corporatioa  in  Sa.i  Francisco 
on  December  17.  The  structure  will 
consist  of  nino  steet  spans,  each  about 
20u  feet  in  length,  and  will  have  con- 
crete  declc  and  24-root  roadway. 

The  American  Society  of  Mechanical 
Engineers  is  distributing  reprints  of  3 
power  test  codes  tormulated  by  the 
committee  on  code*.  The  new  codes  re- 
fer to  solid  fuels,  speed-respon,sive 
gover.iors,   and   gas   producers. 


ASBBSTOS  PRODLCrs  IN  1»S3 


The  Department  of  Commerce  an- 
nounces that,  according  to  the  data 
collected  at  the  biennial  census  of 
manufactures,  ia23,  the  establishments 
engaged  primarily  in  the  manufacture 
of  asbestos  products  (not  including  as- 
bestos textile  producis)  reported  a 
total  output  valued  at  $12,270,205,  an 
increase  of  ioa.4  per  cent  as  compared 
with  :$5,858,87U  in  1921,  the  last  preced- 
ing census  year.  This  total  consisted 
of  building  materials  to  the  value  of 
$8,252,110,  mats  and  pads  valued  at 
$427,452,  and  other  products  (asbestos 
packing  and  insulating  materials,  flags 
and  pennants,  blackboard  erasers,  pin- 
cushions, paper,  household  specialties, 
etc.)   valued  at  $3,590,643. 

Of  the  26  establishments  reporting 
for  1923,  6  were  located  in  Illinois,  4 
each  in  New  Hampshire  and  New  York, 
3  in  Ohio,  and  the  remaining  9  in  7 
other  States. 


•  CONSTRUCTION    COSTS    UNCHANGED 


During  four  consecutive  months 
there  has  been  no  change  in  construc- 
tion costs  according  to  the  American 
Contractor.  "It  is  true,"  states  this 
publication,  "that  there  lias  been  some 
minor  fluctuations  in  various  material 
prices,  but  there  has  been  a  balance 
between  the  "ups"  and  "downs"  that 
makes  the  weighted  average  stand  at 
87.35  per  cent  of  the  5  year  average. 
This  same  condition  is  true  as  regards 
labor  costs  and  the  weighted  wage 
rate  is  118  per  cent  of  the  5  year 
average." 

The  Engineering  News-Record,  New 
York,  finds  that  general  construction 
costs  are  4  per  cent  lower  than  a  year 
ago  and  24  per  cent  under  the  peak  of 
June,    1920. 


California  has  every  mineral  sub- 
stance required  in  the  structural  and 
building  mate'rial  industry  in  com- 
mercial quantities,  according  to  a  re- 
cent survey  of  reports  of  the  state 
mining  bureau,  made  by  the  depart- 
ment of  mines  and  mining  of  the  Sac- 
ramento   Chamber    of    Commerce. 

California  has  also  practically  every 
mineral  used  in  industry,  in  sufficient 
iiuantities  to  keep  millions  of  work- 
ers  busy   in   manufacturing  plants. 

Investigation  by  the  Sacramento  or- 
ganization has  disclosed  that  tiie  non- 
utilization  of  California  structural 
minerals  is  largely  due  to  the  fact  that 
the  producers  of  tlicse  minerals  have 
failed  to  standardize  their  industry. 
When  asked,  California  architects  said 
they  would  be  more  than  willing  to 
specify  California  structural  minerals, 
but  that  they  had  no  standardized 
schedules  to  go  by. 

"We  liave  no  means  of  ascertaining 
standard  prices  or  even  standard  sizes 
of  many  California  building  minerals," 
said  one  architect.  "We  have  no  means 
of  knowing,  if  we  do  specify  a  Cali- 
fornia granite  or  marble  or  sandstone 
or  slate,  that  the  producers  are  in  a 
position  to  deliver  it  on  schedule  or  in 
the  sizes  rectuired.  We  have  right  on 
our  desks  standardized  catalogues  of 
these  minerals  from  eastern  and  for- 
eign producers.  We  linow  if  we  specify 
a  certain  mineral  from  these  producers 
it  will  be  delivered  as  per  schedule.  It 
is  vital  that  the  structural  produc- 
ers of  California  realize  this,  and  at 
once  take  steps  to  standardize  their 
industry,  just  as  their  eastern  competi- 
tors have  done." 

California  structural  minerals  and 
products  include  asphalt,  bituminous 
rock,  brick  and  tile,  cement,  chromite, 
granite,  lime,  magnesite,  marble,  onyx, 
pottery,  sandstone,  serpentine,  slate, 
terra  cotta,  travertine  and  miscellane- 
ous stone,  such  as  paving  blocks, 
grinding  pebbles,  crushed  rock  and 
sand.  In  addition,  recently  it  has  been 
found  that  the  white  "bull"  quartz 
of  the  Mother  Lode,  which  contains 
no  gold  values,  is  excellent  for  stucco 
work.  Jaspar,  mariposite,  and  differ- 
ent colored  quartz  are  also  ground  up 
for  patent  roofing.  In  addition,  Cali- 
t'ornia     contains    unlimited    quantities 


of  ochre,  oxides,  cobalt  compounds  and 
other  minerals  used  in  paint  manufac- 
ture. 

In  issuing  a  call  for  a  conference  at 
the  Sacramento  Industrial  Show,  Janu- 
ary 26,  F.  W.  Eunyan,  chairman  of 
tlie   minerals   committee,   says: 

"For  several  months  we  have  been 
giving  serious  consideration  to  the  ex- 
cessive amount  that  California  pays 
annually,  not  merely  to  the  eastern 
states,  but  in  no  small  part  fur  foreign 
imported  material,  that,  with  proper 
care  and  nursing,  might  well  be  kept 
at  home  to  build  up  our  own  native  in- 
dustries such  as  marble,  granite,  sand- 
stone, slate,  glass  and  pottery,  the  raw 
materials  for  such  are  readily  obtain- 
able in  the  state  quantity.  In  other 
words,  build  up  our  structural  minerals 
industries. 

"Think  of  importing  raarblo  from 
Vermont  or  even  from  Italy,  when 
we  have  the  equal  in  the  state;  simi- 
larly with  glass.  We  might  as  well  im- 
port peaches  or  raisins  as  marble — It 
would   be   equally  logical. 

"We  liave  quarries  of  the  finest  mar- 
ble in  Tuolumne  county,  and  undevel- 
oped deposits  in  Amador  and  Calaveras 
counties." 

The  Sacramento  board  of  education 
has  been  formally  petitioned  by  the 
department  to  establish  a  two-year 
course  in  the  Sacramento  Junior  Col- 
lege to  enable  scores  of  young  men  in 
the  adjacent  raining  counties  to  gain  a 
mining  training. 

Tlie  department  points  out  that  Sac- 
ramento is  admirably  situated  for  min- 
ing instruction,  owing  to  its  nearness 
to  the  big  operating  gold  mines  of  the 
Mother  Lode,  the  gold  dredgers  at  Na- 
tomas  and  Hamilton,  the  marble  quar- 
ries in  Tuolumne  county,  the  clay  pits 
and  pottery  at  Lincoln,  the  hydraulic 
mining  at  Volcano  in  Amador  county, 
gravel  mining  at  Angels  Camp  and 
Springfield,  cobalt  mining  at  Sheep 
ranch,  copper  mining  and  smelting  at 
Copperropolis  and  Kennett,  iron  and 
zinc  mining  in  Shasta  county,  oil  re- 
fineries in  Contra  Costa  county  and 
cement  works  in  Solano  county.  Field 
trips  can  be  made  easily  during  the 
week  ends  to  these  mines,  and  they 
will  also  provide  ample  vacation  work 
for  the  students. 


PAVING      BRICK       PRODUCTION       IN 
OCTOBER 


LUaiBER     CONSERVATION 


Capilano  Timber  Company  will  con- 
struct a  new  export  mill  at  Vancouver, 
B.  C,  the  first  unit  to  cost  $400,000 
with  an  ultimate  expenditure  of  1,000,- 
000. 


Paving  brick  production  for  the 
month  of  October,  1924,  shows  an  in- 
crease over  the  month  of  September  of 
close  to  half  a  million  brick,  according 
to  the  monthly  statistical  report  sub- 
mitted to  the  United  States  Department 
of  Commerce  by  the  National  Paving 
Brick  Manufacturers'  Association. 
Shipments  for  October  were  29,142,000, 
as  against  31,563,000  for  September. 
This  was  a  smaller  falling  off  than 
would  naturally  be  expected  at  this 
time  of  the  year  when  the  seasonal 
nature  of  pavement  construction  is 
taken  into  consideration.-  Unfilled 
orders  for  October  were  59,496,000,  as 
against  74,089,000  for  the  last  day  of 
September.  Stock  on  hand  the  last  day 
of  October  was  73,604,000,  showing  a 
reduction  of  stock  in  the  last  montli  of 
more  than  13,000,000  brick.  The  fore- 
going figures  cover  reports  of  20  com; 
panics  representing  59  per  cent  of  tlie 
tonnage  capacity  of  the  industry.  These 
companies  reported  production  at  91 
per  cent  of  their  liormal  monthly  ton- 
nage capacity. 


One  of  the  big  problems  confronting 
the  construction  industry  is  the  rapi- 
dity with  which  lumber  is  being  con- 
sumed and  the  lack  of  interest  in  the 
matter  of  reforestation.  In  an  address 
before  the  leading  lumbermen  of  the 
United  States  and  Canada,  President 
Coolidge  recently  had  the  following  to 
say:  "The  era  of  free  wild  timber  is 
reaching  its  end,  as  the  era  of  free 
wild  food  ended  so  long  ago.  No 
longer  can  you  depend  on  moving  from 
one  primeval  forest  to  another.  The 
sound  of  the  axe  has  penetrated  al- 
ready to  the  last  of  them.  This  nation 
has  now  left  about  745,000,000,000 
cubic  feet  of  timber;  the  annual 
drain  upon  it  is  25,000,000,000  cubic 
feet.  Onr  forest  problem  is  a  land 
problem  of  the  first  magnitude."  It 
has  been  estimated  that  approximately 
60  per  cent  of  the  entire  original  sup- 
ply of  American  timber  has  been  ex- 
hausted to  date.  Every  year  America 
is  consuming  more  than  four  times  the 
amount  of  the  annual  new  growth  of 
available  timber. 
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TRADE  NOTES 


Effective  January  1,  an  important 
eonsolidation  will  take  place  in  the 
building  materials  field  as  the  result 
of  the  purchase  by  Gunn,  Carle  &  Co. 
of  the  business  of  the  Pacific  Mater- 
ials Co.  However,  the  two  corporations 
will  continue  to  function,  the  business  of 
the  latter  company  remaining  under 
the  management  of  O.  P.  Shelley,  who 
retains  his  interest  in  the  business  and 
the  vice-presidency  of  the  corporation. 
The  offices  of  the  Pacific  Materials 
Co.  at  525  Marl<et  Street  will  be  closed 
and  consolidated  with  the  Gunn,  Carle 
&  Co.  offices  in  the  Board  of  Trade 
Building,  444  Market  Street,  San  Fran- 
cisco. Similarly,  the  Bluxome  Street 
warehouse  of  Pacific  Materials  Co.  will 
be  discontinued  and  stocks  transferred 
to  Gunn,  Carle  &  Co.  warehouse  at 
10th  and  Bryant  Streets,  San  Fran- 
cisco, whose  capacity  is  being  doubled 
to  accommodate  this  expansion.  Since 
succeeding  to  the  business  of  Woods 
&  Huddart,  which  was  established  in 
November,  1909,  Gunn,  Carle  &  Co. 
have  specialized  in  fabrication  and  in- 
stallation of  steel  bars  and  in  handling 
pig  iron,  coke  and  ferro-alloys  and 
have  represented  the  manufacturers 
of  heavy  duty  industrial  truclcs  and 
other  lines.  With  the  lines  represented 
by  Pacific  Materials  Co.  which  was  in- 
corporated in  1914  as  a  consolidation 
of  The  Lilley  &  Thurston  Co.,  organ- 
ized in  1903,  and  the  Waterliouse  & 
Price  Co.,  founded  in  1906,  handling 
a  wide  line  of  builders'  specialties,  the 
affiliated  corporations  will  be  in  posi- 
tion to  supply  most  of  the  building 
contractors'   requirements. 


"Plastite"  is  the  name  of  a  new  ce- 
ment just  placed  on  the  market  by 
Riverside  Portland  Cement  Company. 
Investigations  have  been  carried  on 
for  several  years  by  the  company  to  de- 
velop some  new  product  that  would 
meet  demands  of  the  construction  in- 
dustry. With  the  high  grade  cement 
which  it  has  for  years  been  producing 
it  is  possible  to  secure  an  impermeable 
concrete  by  accurately  gauged  and  ex- 
actly proportioned  mixture,  but  tliis  is 
not  always  possible  under  field  condi- 
tions. In  "Plastite"  it  is  claimed  the 
Riverside  company  has  developed  by  a 
special  manufacturing  process  a  pro- 
duct which  is  inherently  waterproof 
and  will,  under  ordinary  field  condi- 
tions, make  an  impermeable  stucco  or 
concrete.  This  new  cement,  it  is  said, 
mixes  easily  and  there  is  no  tendency 
of  the  aggregate  to  separate.  As  a  re- 
sult, it  is  said  mixtures  made  with 
"Plastite"  flow  easily  under  the  trowel 
and  in  forms,  which  is  not  only  to  the 
advantage  of  the  contractor,  by  saving 
time  and  labor,  but  also  produces  a 
denser  and  stronger  stucco  or  concrete. 
While  disavowing  any  extravagant 
claims  for  the  new  product  the  River- 
side company  offers  it  with  an  assur- 
ance that  it  will  be  found  dependable 
for  workability,  effective  waterproof- 
ing,  strength   and  durability. 


The  entire  stock  in  a  company  to  be 
formed  at  Eugene,  Ore.,  for  the  manu- 
facture of  pottery  and  floor  tiling  has 
been  subscribed  and  J.  L.  Hoffman,  en- 
gaged in  that  industry  at  Richmond, 
Cal.,  will  shortly  arrive  in  Eugene  to 
begin  operation  of  the  plant,  according 
to  an  announcement  of  the  Eugene 
Chamber  of  Commerce.  An  option  has 
been  taken  on  a  tract  where  there  is  a 
bed  of  clay  which  Hoffman  has  pro- 
nounced ideal  for  pottery  and  tile 
manufacture  and  where  brick  and  drain 
tile  have  been  made  for  many  years. 


Patents    Granted    to    Californians 


Compiled   by   Mann   &    Co.,  Patent  Attorneys 


Ernest  Fischer,  of  Terra  Bella.  DOOR 
OR  WINDOW  CATCH  OR  HOLDIXO 
DEVICE.  This  is  a  check  for  doors, 
windows,  etc.  and  consists  principally 
in  providi.ig  a  construction  adapted 
for  secu'redy  holding  doors  against 
casual  opening.  It  is  adapted  for  use 
as  a  means  whereby  a  door  or  closure 
can  be  fastened  in  shut  position  and 
held  closed  until  the  catch  is  released. 


James  C.  Moore,  of  Oakland.  VALVE 
LIFTER.  This  provides  a  valve  lifter 
which  may  be  operated  upon  any  type 
of  motor  irrespective  of  the  size.  It  is 
simple  in  coastruction  and  effective 
in  operations. 


Benjamin  R.  Dexter,  of  Oakland. 
TABLE  SUPPORT.  This  is  an  improved 
folding  support  for  colapsible  tables, 
camp  tables  attachable  to  motor  cars, 
desk  fronts,  shaving  shelves,  beds  and 
ironing  boards,  and  other  folding 
houseliold  fixtures. 


Thomas  H.  Fosdyck,  of  Monrovia. 
SAFETY  RAILWAY  SWITCH.  The  ob- 
ject of  this  i.ivention  is  to  prevent  the 
casualties  attributable  to  an  open 
switch,  and  provides  automatic  closing 
of  the  switch  by  a  train  approaching 
the  same  from  either  direction. 


Charles  E.  Browne,  of  Oakland. 
REAMER.  This  is  a  reamer  in  which 
the  cutting  members  and  guide  ele- 
ments may  be  adjusted  simultaneously 
or  independently  of  each  other.  The 
object  is  to  provide  a  reamer  which 
will  insure  the  reaming  of  a  round 
true  hole. 


Charles  S.  Butterfield,  of  San  Fran- 
cisco. HINGE.  This  invention  provides 
a  hinge  for  a  door  that  will  allow  the 
door  to  be  raised  while  it  is  being 
opened  and  to  fall  back  to  its  original 
position  duri.ig  the  closing  action. 


Milton  F.  Horst,  of  Los  Angeles. 
CONTINUOUS  AUTOMATIC  CON- 
CRETE MIXER.  This  is  an  apparatus 
which  will  operate  automatically  and 
continuously  to  mix  concrete  and  de- 
liver it  at  a  point  of  use.  It  has  port- 
able mechanism  combining  means  for 
receiving  concrete,  sand  and  gravel, 
in  the  proper  proportions  and  deliver- 
ing them  to  a  preliminary  mixing 
chamber.  Mr.  Horst  assigns  one-third 
of  his  patent  to  Christian  H.  Horst. 


Peter  M.  Y^oung,  of  Los  Angeles. 
CONVEYOR  OR  ELEVATOR.  This  ap- 
paratus is  capable  of  handling  bundles 
of  any  size,  that  is  to  say,  bundles 
having  a  wide  range  in  size.  The  ob- 
ject is  to  provide  a  construction  at  the 
loading  point  which  "will  operate  to 
insure  tliat  the  different  carriers  or 
holders  on  the  elevator  will  not  be 
overloaded.. 


John  A.  Morgan,  of  Los  Angeles. 
PUMP.  This  relates  to  means  for  trans- 
mitting power  to  or  from  a  fluid  and 
the  meclianism  set  forth  is  adapted  to 
serve  as  a  pump  or  as  a  turbine  or  tor 
other  purposes.  For  simplicity  of  de- 
scription, however,  the  device  is  de- 
scribed as  a  pump,  but  it  is  to  clearly 
understood  that  it  is  equally  well 
adapted  to  serve  as  a  turbine  or  In 
other  capacities. 


John  C.  Scarles.  of  Oakland.  GAL- 
VANIZING APPARATUS.  This  is  aa 
improved  galvanizing  apparatus,  par- 
ticularly useful  for  galvanizing  wire 
screens,  which  is  simple  in  construc- 
tion and  highly  efficient  in  operation. 
Mr.  Scarles  assigns  his  patent  to  Cali- 
■  lornla  Wire  -Cloth  Co. 


Leopold  B.  de  Laitte,  of  San  Fraa- 
cisco.  HEATING  APPARATUS.  This  In- 
vention provides  for  the  arrangement 
of  a  water  conduit  in  juxtaposition  to 
a  structure  of  insulating  material,  the 
latter  for  the  purpose  of  conserving 
heat  and  preventing  radiatioji  and  to 
so  arrange  and  enclose  the  conduit  in 
the  insulating  structure  as  to  cause 
the  entire  body  of  heated  gases  to  pass 
through  a  circuitous  course  and 
through  a  circuitous  passageway  or 
flue  provided  in  the  refractory  struc- 
ture. Mr.  de  Laitte  assigns  his  patent 
to  May  Erdin,  of  San  Francisco. 


Andrew  J.  Ross,  of  Los  Angeles. 
PUMP.  The  object  of  this  invention  is 
to  provide  a  duplex  pump  which  is 
simple  in  construction,  efficient  and 
powerful  in  operation,  and  which  will 
furnish  a  continuous  stream  of  water 
at  high  pressure. 


Clarence  D.  Reynolds  and  Charles  B. 
Reynolds,  of  Whittier.  TOOL  JOINT. 
This  invention  relates  to  joints  for 
strings  of  pipe  sections,  and  more 
particularly  to  joints  for  deep  well 
drilling  pipes.  The  object  is  to  provide 
an  extremely  simple,  practicable  and 
substantial  form  of  joint  consisting  of 
a  pin  and  inner  member  with  coarse 
pitch  threads  and  an  outer  socket  or 
box  member. 


Carl  Gilmore,  of  Oakland.  METAL 
FURRING.  This  is  an  article  of  manu- 
facture in  which  a  wire  screen  is  pro- 
vided with  integral  lugs  by  means  of 
which  the  body  of  the  furring  is  held 
in  spaced  relation  to  a  vertical  wall 
in  such  a  manner  as  to  permit  of  the 
application  and  support  of  a  coat  of 
plaster  or  stucco  that  is  substantially 
uniform   in   thickness. 


Frank  D.  Crowder,  of  San  Francisco. 
INTERNAL-COMBUSTION  ENGINE. 

The  foremost  object  of  this  invention  is 
to  provide  a  hydro-gas  or  internal 
combustion  engine  which  generates 
power  directly  in  an  associated  turbine, 
the  turbine  in  turn  driving  an  electric 
generator  or  other  desired  mechanism. 
Mr.  Crowder  assigns  one-fourth  of  his 
patent  to  Lorenzo  G.  Warfield,  of 
Washington,  District  of  Columbia;  one- 
fourth  to  L.  R.  Wilhite,  of  Houston, 
Texas;  and  one-fourth  to  H.  H.  Haden, 
of  Harris  County,  Texas. 

Mr.  Crowder  lias  also  obtained  a 
patent  on  an  ELECTRIC  SWITCH, 
which  provides  a  master  electric 
switch  by  means  of  which  the  function 
of  the  hydro-gas  engine  disclosed  in  co- 
I>ending  application  for  Letters  Patent 
tiled  November  23.  1920.  Serial  No.  426064 
are  initiated.  He  assigns  this  patent 
lo  the  same  persons  as  his  Internal 
Combustion    Engine. 


rharles  Henry  Fox,  of  Bakersfield. 
PUMP.  One  of  the  important  actions 
objects  of  this  invention  is  to  provide 
improved  means  for  utilizing  the  ex- 
plosive power  of  the  fuel  mixture 
whereby  the  same  is  transmitted  to  the 
fluid  to  be  pumped  without  any  dis- 
sipation  or  loss  of  energy. 
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APARTMENTS 


Contract  Awarded.  

APT.    BLDG.  ■  Cost.    J65.000 

l<ERKELEY.    Alameda    Co.,    Cal..    1624 

University  Avenue. 
Three-story   66-room   &   7   stores   frame 

apartment   building. 
Owner — Lichen.i     &     Williamson,     1614 

University    Ave.,   Ber'.:eley. 
Architect — East  Bay  Planners,  306  14th 

St.,  Berkeley. 
Contractor— E.  Lichens,  1614  University 

Ave.,  Berkeley. 


Plans  Being  Prepared.  .,„„„» 

APAIITMENTS  Cost.   J40,000 

ALAMEDA,   Alameda  Co.,  Cal. 
Three-story    reinforced    concrete    store 
and    apartment    building    (5    stores 
and  "  2  and  S-room  apts.) 
Owner — Withheld. 

Architect  —  A.  A.   Cantin,   68   Post   St., 
San  Francisco. 


Plans  Complete.  _„„ 

APARTMENTS  Cost,   $15,000 

SAN    FR.\NCISCO,   W   Dolores    198-3    N 

16th   St. 
Three-story    and    basement    frame    C6; 

apartments. 
Owner— Julia  M.  Carroll,  454  Montgom- 
ery  St..   S.   F. 
Architect — Shea  &  Shea,  454  Montgom- 
erv    St..    S.    F. 


Sub-Contracts  Awarded.  

\P\RTMENTS  Cost,    $70,000 

SAN  FRANCISCO.    S  O'Farrell  St.,  162-6 

W  Larkin  St.  .    „  ., 

Four-story     and     basement     reinforced 

concrete     aixartment     building     (23 

apartments). 
Owner — O.    E.    Carlson,    18u    Jessie    St., 

San   Francisco. 
Heating — F.    J.    Emerson.    106    Sanchez 

St..  San  Francisco. 
Steel — Gunn  Carle  Co. 
Fire  Escapes — Michel   &   Pfeffer. 

As  previously  reported  plumbing  was 
awarded   to   Lacey   &   Holly. 

Bids  for  plastering  and  painting  wiU 
be   called   tor  shortly. 

Contract  Awarded. 

APARTMENTS  Cost,   $31,000 

SAN  FRANCISCO.     E  Scott  —  S  Union 

Street. 
Three-story   frame   apartment  building. 
Owner — John    F.    and    Hazel    Jacobson, 

700   2nd  Ave.,   San   Francisco. 
Designer  —  Contractor  —  Christiansen 

Bros..    518    25th    Ave.,    S.    F. 


Contract   Awarded.l 

APARTMENTS  Cost,    $26,000 

OAKLAND,  Alameda  Co.,  Cal.  No. 
3040    E-19th    St. 

Three-story  24-room  apartment  build- 
ing. 

Owner — J.  A.  Lombard,  1428  Franklin 
St.,    Oakland. 

Architect — None. 

Contractor  —  Harry  C.  Knight.  1428 
Franklin   St.,   Oakland. 


Owner   Taking   Segregated   Figures. 

APARTMENTS  Cost,   $60,000 

SAN  FRANCISCO,  SW  Dolores  and 
Clipper   Sts. 

Three-story  and  basement,  frame  and 
brick  veneer  apt.  house  (15  3-  and 
4-room    apts.) 

Owner — Ernest  Johnson,  1124  Cortez, 
Burlingame.   Calif. 

Architect — Baumann  &  Jose,  .251  Kear- 
ny St.,   S.   F. 

SEATTLE,  Wash. — Arch.  C.  Frank 
Mahon,  527  Lyon  Bldg.,  completes  plans 
for  two-story  and  basement  masonry 
apartments  to  be  erected  for  A.  H.  and 
E.  D.  Allen  at  N-50th  St.  and  Dayton 
Ave;  eighteen  3  and  4-room  apts.;  est. 
cost,  $90,000.  Architect  takes  bids 
shortly. 


SAN  FRANCISCO— .\rchitect  C.  A. 
MeussdorlTcr,  Humboldt  Bank  Bldg., 
has  awarded  a  contract  to  D.  Zelinsky 
&  Sons,  Inc.,  165  Grove  St.,  for  the 
painting  at  $2375  and  the  plumbing, 
heating  and  gus  lltting  to  Henry  Ernst 
&  Sons.  551  Hayes  St.,  at  $5674  for  the 
construction  of  a  six-story  and  base- 
ment Class  A  steel  and  reinforced  con- 
crete apartment  building  for  Margareta 
and  Frank  B.  Lorigan.  It  is  to  be  erect- 
ed on  the  east  side  of  Hyde  street  49  ft. 
south  of  Lombard  street.  Other  con- 
tracts were  noted  in  these  Reports  of 
Dec.  9th. 


SEATTLE,  Wash.— Archt.  John  A. 
Creutzer,  Leary  Bldg.,  has  bids  under 
advisement  for  a  4-stury  and  basement 
masonry  apartment  house  to  be  erect- 
ed for  C.  F.  Tregoning  at  Belmont  Ave. 
and  Olive  St;  will  contai.i  two  and 
three-room   apts;   est.   cost  $110,000. 


LOS  ANGELES,  Cal.— Roy  W.  Clark, 
305  N  Western  Ave.  awarded  contract 
at  about  $100,000  for  2-story  class 
G  store  and  apt.  bldg.  92x180  ft.,  on 
Santa  Monica  Blvd.,  bet.  Wilton  and  St. 
AndVews  PI.,  for  J.  E.  Greea.  Wm.  H. 
Kraemer,  archt.,  4157  W  5th  St.;  6 
stores  and  44  single  and  double  apts; 
face  brick,  art  stone  trim,  plate  glass, 
comp.  rf.,  skylights,  met.  fr.  and  sash, 
struc.  steel,  cem.  and  pine  fls.,  tiled 
baths  and  sinks,  built-in  beds,  gas 
rads.,   incinerator.   Work   started. 


SANTA  MONICA,  L.  A.  Co.,  Cal. — 
Archts.  Russell  &  Alpaugh,  1106  Story 
Bldg.,  Los  Anfeles,  have  prepared  pre- 
liminary plans  for  a  6-story  and  base- 
ment class  C  store  and  apt.  bldg.  at 
Santa  Monica  Blvd.  and  Ocean  Blvd., 
Santa  Monica,  for  S.  Malsman.  Six 
stores,  100  apts.,  dimen.  100x150  ft., 
brick  constr.,  press,  br.  and  terra  cotta 
facing,  plate  glass,  marble  and  tile 
work,  pine  trim,  tiled  baths,  elevators, 
steam  htg.,   wall   beds;   $300,000. 


Material  of  Merit 

DOORS 

Piredoors,  Freight  Elevator, 
Garage  and  vVarehouse  Doors. 
Pold-up-Pors,  'il-co-dors,  Cobald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The   fireproof,    ventilated    non- 
slipping  flooring.  —  Irving  Iron 
Works  Co. 
LIGNI  SAIYOR 
Best  T>ood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CAXIFOKJfIA  STREET 

Sutter  5907  San  Francisco 


BONDS 


S.VNT.V  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Until  Jan.  7,  bids  will  be  received  by 
county  supervisors  foa-  purchase  of 
$20,000  bond  issue  of  Pacific  School 
District  at  Davenport;  proceeds  of  sale 
'o  finance  erection  of  new  school. 


ROSEBURG,  Ore.— Bonds  of  $165,000 
voted  to  finance  erection  of  new  school 
building. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  Jan.  7,  bids  will  be  received  by 
H.  E.  Miller,  county  clerk,  for  pur- 
chase of  $20,000  bond  issue  of  Pacific 
School  District;  proceeds  to  finance 
school    improvements. 


EUREKA,  Humboldt  Co.,  Cal. — 
County  supervisors  sell  $70,000  bond 
issue  of  Areata  School  District;  pro- 
ceeds of  sale  to  finance  school  im- 
provements. 


CHURCHES 


Sub-Contracts   Awarded. 
REMODELING  Cost,   $30,000 

MARYSVILLE,  Yuba  Co.,  Cal. 
Remodel   church  buildings. 
Owner — St.  Joseph's  Catholic  Church. 
Designer    &   Contractor — Grace   &   Ber- 

nieri,   Claus     Spreckels     Bldg.,   San 

Francisco. 
Lumber  and     Cement — Shasta     Lumber 

Co.,  Marysville. 
Brick  AVork — H.   H.  Hunn.   Marysville. 
Pla.sterlng — E.    E.    Valentino,    1047    In- 

gerson  St..   San  Francisco. 
Plumliing:      and    Sheet    Metal      Work — 

Booth  &  Herboth,  Marysville. 


BAJfERSFIELD,  Kern  Co.,  Cal.— Cal- 
vary Presbyterian  Church  of  Bakers- 
field  plans  early  construction  of  new 
edifice  in  Lake  Street.  Plans  for  the 
structure  will  be  ordered  at  once. 


TUCSON,  Ariz.  —  Archt.  Henry  O. 
Jaastad.  96  N  Stone  Ave.,  is  taking  bids 
for  brick  church  at  6th  Ave.  and  5th 
St.  for  First  Baptist  Congregation. 
Auditorium  with  seating  capacity  of 
600  and  classrms;  cream  pressed  brick 
facing.   Foundation   in;   $100,000. 


CULA-ER  CITT,  L.  A.  Co.,  Cal.— Ar- 
chitect Emmett  G.  Martin,  620  Clti- 
2ens  Nat.  Ba.ik  Bldg..  has  been  com- 
missioned to  prepare  plans  for  a  12- 
rm.,  2-story.  50s3S  ft.  rectory  and  6- 
room,  2-story;  38x42  ft.  side  add.  to 
convent,  at  Culver  City,  for  Roman 
Catholic  Bishop  of  Los  Angeles  and 
San  Diego.  Culver  City  Parish.  Rev. 
John  O'Dnnnell.  Pastor:  fr.  and  plas.. 
tile  and  comp.  rfg..  part  baseme.it,  gas 
unit  htg.  sys.,  hdwd  fls.,  tile  baths, 
pine   trim. 


S.iCRAMENTO,  Cal. — Methodist  Epis- 
copal Church.  South,  plans  to  sell 
present  church  site  at  n.  w.  Fifteenth 
and  J  Sts..  and  to  purchase  another 
site  and  erect  new  edifice  in  residential 
district. 


PORTLAND.  Ore. — Archs.  Jacobber- 
ger  and  Smith.  Railway  Exchange 
Bldg..  takes  bids  about  Jan.  15,  for 
Catholic  Cathedral  to  be  erected  in 
block  bounded  by  Couch.  Davis,  17th 
and  l.Sth  Sts:  est.  cost  $200,000.  Struc- 
ture wil  replace  Cathedral  of  the  Im- 
maculate Conception;  brick  and  stone 
construction:  parish  house  also  in- 
cluded. . 


HATWARD,  Alameda  Co.,  Cal. — Con- 
gregational Church  of  Hayward  plans 
to  erect  new  edifice  at  A  and  Main 
streets  to  replace  present  structure. 
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RENO,  Nevada — Board  of  Directors 
of  First  Churcli  of  Christ  Scientist  plans 
early  construction  of  $10,000  edifice  at 
Granite  and  Court  Sts.  Directors  are; 
Augustus  Long,  EiBe  L.  Seavy,  president 
and  clerlj,  respectively,  and  Minnie  b. 
Kuhn,  Pearl  L.  Lang  and  Lenene  B. 
Saviers. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal. — Architect  Albert  C.  Martin,  228 
Higgins  Bidg.,  has  completed  plans  for 
new  church  at  7th  and  California  Sts., 
Santa  Monic!a,  for  St.  Monica's  Parish; 
Rev.  Nicholas  Conneally,  pastor.  Bricic 
construction,  stone  facing,  tower  110 
ft.  high,  tile  roofing,  hardwood  and  pine 
trim,  heating  and  ventilating,  art  glass. 
Cost,  $225,000.  Bids  will  be  taken  next 
week. 


FACTORIES  &  WAREHOUSES 


Contract  Awarded. 

ADDITION  Cost,   $17,000 

OAKLAND,  Alameda  Co.,  Cal.  107th 
Avenue. 

Second  unit  addition  to  factory  plant, 
one-story  steel  and  brick  construc- 
tion. 

Owner — Fageol  Motors  Co.,  Oakland. 

Architect — None. 

Contractor — K.  T.  Leiter  &  Son,  3700 
West  St.,   Oakland. 


Contract  Awarded. 

WAREHOUSE  Cost,   $316,950 

SAN  FRANCISCO,  Chlaa  Basin. 

Two-story  reinforced  concrete  termin- 
al warehouse  (building  designed 
for   6   stories). 

Owner— State  Bd.  of  Harbor  Comm. 

Engineer — Frank  G.  White,  Ferry  Bldg 
San   Francisco. 

Contractor — K.  B.  Parker  Co.,  Clunie 
Bldg.,    San   Francisco. 


Plans   Being  Prepared. 

CLASS    C   BLDG.  Cost,    $30,000 

SAN    FRANCISCO,    So.    of    Market    St. 

Manufacturing  building,  class  C  con- 
struction. 

Owner — Withheld. 

Architect — Mel  Schwartz,  1202  Nevada 
Bank  Bldg.,  S.  F. 


Sub-Contracts  Awarded. 
WAREHOUSE.  Cost,  $120,000 

SAN  FRANCISCO.     Bryant  St.,  bet.  7th 

and  8th  Sts. 
Four-story   reinforced   concrete   whole- 
sale plumbing  warehouse. 
Owner — P.    E.    O'Hair,    857    Mission    St., 

San  Francisco. 
Architect — R.  W.  Jenkins,  243  Diamond 

St.,    San   Francisco. 
Engineer — Russell   &   Ellison,    369   Pine 

St.,  San  Francisco. 
Contractor — Barrett  &  Hilp,  918  Harri- 
son St.,  San  Francisco. 
Steel  Rolling  Doors — Tennyon  Mfg.  Co., 

230  California  St.,  San  Francisco. 
Electrical  Work — Abeel  &  Co.,  Balboa 
Bldg.,  San  Francisco. 
Sub-contracts  were  prevoiusly  award- 
ed as  follows:  Steel  sash  to  Michel  & 
Pfeffer,  1425  Harrison  St.,  S.  F. ; 
lumber  to  Loop  Lumber  Co.,  Central 
Basin,  San  Francisco;  rock  and  sand  to 
Pacific  Gravel  Co.,  451  Shotwell  St.,  San 
Francisco;  steel  column  forms  to  Des 
Lauriers  Metal  Products  Co.,  Inc.,  613 
21st    St.,    Oakland. 

Sub-figures  are  being  taken  for 
glass,  elevator,  roofing  and  sheet  metal 
work. 


Contract  Awarded. 

FACTORY  Cost,    $13,000 

OAKLAND,  Alameda  Co.,  Cal.     976  28th 

Street. 
Two-siory    reinforced    concrete   garage 

and   cafeteria   building. 
Owner — California  Towel  Co.,  Oaklaad. 
Designer— R.  W.  White,  28th  &  Filbej-t 

Sts.,    Oakland. 
Contractor — Barrett    &    Hilp,    351    12th 

St.,  Oakland. 


Sub-Contracts      Awarded — Bids      Being 

Taken. 
FACTORY   BLDGS.  Approx.    $200,000 

SAN  FRANCISCO.     Third  a.id  Bancroft 

Avenue. 
Two-story   reinforced   concrete   factory 

building,   90x490    (1st  unit). 
Owner — Premier    Spring   &   Bed   Co. 
Architect — Walter  J.  O'Brien,  315  Mont- 
gomery  St.,    San   Francisco. 
Contractor — Industrial   Co.astr.   Co.,    815 

Bryant   St.,    San   Francisco. 
Steel    Coluiunx — Des    Lauriers    Co.,    613 

21st    St.,    Oakland. 
Sheet    Metal — Morrison       Sheet      Metal 

Works.  2149  Golden  Gate  Ave.,  San 

Francisco. 
Fuel    Oil      Tanks — Ocean      Shore      Iro.i 

Works,  550   Sth  St.,  S.  F. 
aiillwork  —   Empire   Mill,    750      Bryant 

St.,  San  Francisco. 
Glass — W.    P.    Fuller    Co.,      Beale      and 

Mission  Sts.,   San  Francisco. 
Ejc-vmtors— National    Machine,    Works, 

819  Bryant  St.,  Sa.i  Francisco.' 
Sub-contracts  previously  awarded 
•re:  Grading  to  Farrar  &  Carlin,  180 
Jessie  St.,  S.  F. ;  cement  to  J.  S.  Guerin 
tx.  uo.,  720  Folsom  St.,  S.  F.;  lumber  to 
McCallura  Lumber  Co.,  748  Bryant  St., 
S.  F.;  reinforcing  steel  to  Gunn  Carle 
Co.,  444  Market  St.,  S.  F.;  electric  work 
to  Fred  D.  Wilson,  72  Carmel  St.,  S. 
F.;  steel  sash  to  Michel  &  Pfeffer,  1415 
Harrison  St.,  S.  F. ;  plumbing  to  J.  J. 
McLeod,  1246  Golden  Gate  Ave.,  S.  F.; 
wood  rolling  doors  to  C.  Christe.nsen, 
77  O'Farrell  St.,  S.  F.;  roofing  to 
Jas.     Cantley,    ISO    Jessie    St.,    S.    F. 

Bids  are  being  taken  on  masonry, 
tile,  metal  partitions  and  ornamental 
iron. 


Additional    Sub-Contraot    Awarded. 

PRINTING  PLANT  Cost,   $25,000 

SAN  FRANCISCO.  E  Montgomery  St. 
N   Jackson    St. 

One-story  and  baseraeint  reinforceed 
concrete  printing  plant  building,  o-J 
by    137    feet. 

Owner — Louis   R.   Lurie. 

Lessee — Bankers    Printing    Company. 

Architect — O'Brien  Bros.,  315  Mont- 
gomery St.,   San  Francisco. 

Contractor — Industrial  Constr.  Co.,  815 
Bryant    St.,    San    Francisco. 

Sheet  Metal  Work — Appmann  Cornice 
Works,    128    Valencia   St.,    S.    F. 


LOS  ANGELES.  Cal.— Archts.  Samuel 
Du.iford  and  Alexander  Bradner,  1017 
Lincoln  Bldg.,  are  taking  revised  bids 
for  a  4-story  class  A  warehouse,  at  In- 
dustrial and  Alameda  Sts.,  for  Rich- 
ard's Trucking  and  Warehouse  Co.,  88 
by  150  ft.,  reinf.  cone,  basement,  comp. 
rfg.,  cem.  fls.,  steel  sash,  gas  htg., 
sprinkler  sys,,  plas.  facing,  elec.  ele- 
vators, wire  and  plate  glass,  conveying 
mach.   bldg.   designed   for   8-story. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  Jan.  5,  11  a.  m.  bids  will  be  re- 
ceived by  Henry  A.  Pfister,  county  elk. 
to  erect  milk  barn  at  county  alms- 
house.    Plans  on  file  in  office  of  clerk. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— A.  M.  Castle  &  Co.,  W.  B.  Simpson, 
Pres.,  Chicago,  111.,  have  taken  over 
several  steel  plants  on  the  Pacific 
coast,  including  Little  &  Robertson  Co. 
plant  at  37th  and  Alameda  Sts.,  Los 
Angeles.  It  is  proposed  to  double  the 
size   of   local   plant. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
Harry  Siskin,  head  of  Angeles  Furni- 
ture Mfg.  Co.,  931  E.  Pico  St.,  con- 
templates erecting  a  three-story  Class 
A  furniture  factory  at  9th  St.  and 
Union  Pacific  tracks;  the  site  is  600x 
1000  ft.,  and  the  building  will  be  rein- 
forced concrete  construction.  Project 
will  mature  about  Jan.  1st,   1926. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  Morgan,  Walls  &  Clements, 
1124  Van  Nuys  Bldg.,  are  preparing 
plans  for  a  Class  A  warehouse  on 
Macy  St.  between  Palmetto  St.  and 
Factory  PI.  for  Italian  Vineyard  Co.  It 
will  be  occupied  by  Panama  Warehouse 
Co.  for  news  paper  storage.  Dimen- 
sions, 183x312  ft.,  1-story,  30-foot  ceil- 
ing, reinforced  concrete  construction, 
steel  sash,  composition  roofing,  metal 
skylights,  cement  floor,  steel  rolling 
doors.      Cost,    $175,000. 


KELSO,  Wash. — Lewis  River  Paper 
&  Pulp  Co.  (Alfred  Bowen,  Portland, 
Ore.,  interested)  will  erect  pulp  mill  at 
Martins  Blutt  on  deep  water  of  Colum- 
bia river;  will  have  daily  capacity  of 
50   tons  of  pulp;   est.   cost,   $100,000. 


LOS  ANGELES,  Cal. — McMurpny  and 
Stone,  914  Story  Bldg.,  have  completed 
plans  and  have  contract  for  1-story 
class  A  warehouse,  at  Cahuenga  Ave. 
and  Eleanor  St.,  for  Premier  Fireproof 
Storage  Co.;  50xS5  ft.,  reinf.  cone,  br. 
exter.,  terra  eotta  trim,  cem.  fls.,  comp. 
rfg.,    steel   sash,   plate   glass. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
Construction  has  been  started  on  a 
$200,000  plant  at  Peters  for  manufac- 
ture of  gun  powder;  will  have  capacity 
of  one  ton  a  day  at  commencement. 
Plant  is  being  financed  by  Jas.  R. 
Baker,  632  S-Aurora  St.,  and  J.  E. 
Morgan,  1015  W-Willow  St.,  both  of 
Stockton. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
Capitol  Food  Co.,  of  Tiffen,  Ohio,  manu- 
facturing ppultry  and  cattle  salts  and 
special  foods  in  addition  to  medicinal 
salves  for  livestock,  will  purchase  a 
site  and  erect  $40,000  plant  in  San  Ma- 
teo. Jas.  Engliss  of  the  Hotel  St. 
Matthew  will  be  San  Mateo  manager 
tor  the  company. 


EMERYVILLE,  Alameda  Co.,  Cal.— 
E.  J.  Chubuck  Co.,  6th  and  Carlton  Sts., 
Oakland,  has  purchased  site  in  Horton 
St.  at  the  foot  of  43rd  St.  and  will 
erect  a  plant  for  the  manufacture  of 
bakery  ovens;  site  has  frontage  of  180 
ft.    in    Horton    St.    and    depth    of   200   ft. 


SALINAS,  Monterey  Co.,  Cal. — Until 
Dec.  27,  2  P.  M.  bids  will  be  received 
by  H.  P.  Garin  Co.,  408  Sansome  St., 
San  Francisco,  to  erect  300-ft.  ware- 
house on  David  Webster  Place  on  Cas- 
troville-Salinas  road  opposite  Graves 
warehouse.  Separate  bids  are  wanted 
for  furnishing  labor  and  furnishing 
materials  and  labor.  Plans  obtainable 
from  above  office. 


"MacArthur  For  Piles" 

STRAIGHT  SHAFT  COMPRESSED  CONCRETE  PILE 
PEDESTAX  COMPRESSED  CONCRETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

373  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3549 


KING'S 
ORIENTAL 
STUCCO 

Unlf*ra>  Color  and  Tastaa* 
'Waterproof,   l>iiTmM« 

Manufaotured  bj 

J.  B.  LING  &  CO. 

NEW  YORK 

Sand  for  Color  Card 

Faoific  Coaat   Salei  A.g»nt 

4S0   Bumalde  St.,  Portland 

1151-61  ICUaion  St.  San  Fnuiclioo 
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AZUSA.  r^  A.  Co..  Cal.— Theron  Wal- 
ker Engr.  &  Const.  Co..  614  ■Spreckcis 
llldK..  714  S  Hill  St..  has  completed 
worklnc  plans  and  has  ointr.  for  1st 
nnil  of  automobile  factory  at  .\zusa 
fur  I'aramont  Motors  Corp.  of  Azusa; 
1-slory  brick.  90x100  fi,.  plas.  cxter.. 
miinltor  rf.  constr.,  steel  sash.,  cem. 
ris..  wood  trusses.  loadlnc  platform, 
etc.  The  project  when  completed  will 
hav..   2   bldgs.,   110x30(1   ft.   and    l.".nx72   ft. 


GOVERNMENT  WORK 
AND  SUPPLIES 


Tucson.  Ariz. — Medical  division  of 
Veterans'  Bureau  has  recommended  to 
Director  Hines  that  250-bed  fireproof 
hospital  be  erected  at  Pastime  Park 
here.  Local  relief  organizations  are 
working  for  1000-bed  hospital. 


PrtJKT  SOl'ND,  Wash.— Until  11  A. 
M..  Feb.  4.  bids  will  be  ree.  by  bureau 
of  Yards  and  Docks.  Navy  Dept.,  Wash- 
ingtun,  D.  C.  for  reinf.  concr.  pier  at 
t'UKet  Sound.  100  ft.  wide  and  1200  ft. 
long,  with  reinf.  concr.  and  fill  pier  ap- 
proach 140  ft.  wide  and  117  ft.  long; 
spec.  5016  from  bureau.  Washington,  or 
from  Commandant,  navy  yard,  Puget 
Sound,  upon  deposit  of  $20. 


SEATTLE.  Wash.— Until  Dec.  26.  11 
A.  M..  bids  will  be  rec.  by  Alaska  Rail- 
road. 422  Bell  Street  Terminal.  Seattle, 
to  fur.  and  del.  under  Circular  No.  646: 
pipe  and  fittings,  tank  steel,  clam  shell 
Imckets.  steel  cal>le,  rubber  hose,  fire 
plate  steel,  steel  washers,  electrical 
supplies,  and  miscellaneous  liardware. 
Further  information  obtainable  from 
.San  Francisco  office  of  the  commission, 
510   Customhouse. 


AMERICAN  LAKE.  Wash.— Follow- 
ing is  list  of  prospective  bidders  to  in- 
stall refrigeration  plant  at  Veterans' 
Hospital  pro.iect,  American  Lake,  bids 
for  which  will  be  opened  by  U.  S.  Vet- 
erans' Bureau.  Washington,  D.  C,  Dec. 
30: 

The  Brecht  Co.,  12th  St.  and  Cass 
Ave.,   .St.   Louis. 

General  Electric  Co.,  Schenectady,  N. 
Y. 

Winkler  Ice  Machine  Co.,  2003  N.  29th 
St.,    Philadelphia. 

Triumph  Ice  Machine  Co..  25  Church 
St..   New   York   City. 

Automatic  Refrigerating  Co.,  Munsey 
Bldg..  Washington. 


PT.  LOMA.  Cal. — San  Diego  Consoli- 
dated Electric  Co..  San  Diego,  at  $3,- 
293.34,  time  for  completion  90  days, 
awarded  cont.  by  Lighthouse  Superin- 
tendent, San  Francisco,  to  const,  elec- 
tric power  line  to  Pt.  Loma  light  sta- 
tion. Other  bids:  Globe  Elec.  Works, 
.San  Diego.  $4360:  45  days:  Southern 
Elec.  Co..  San  Diego,  $3747.50;  30  days. 
G.  F.  Cunningham,  San  Diego,  $4200. 


PUGET  SOUND,  Wash.— Following  Is 
list  of  ijrospectlve  bidders,  in  addition 
to  those  previously  reported,  to  erect 
storehouse  and  quarters,  under  Speci- 
fication No.  5003  at  Puget  Sound,  bids 
for  which  will  be  opened  by  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Dec.   23: 

John  Douglas  Co.,  821  Union  Trust 
Bldg.,   Washington. 

Asbestos  Shingle,  Slate  &  Sheating 
Co.,   Ambler,   Pa. 

Grinnell  Co.,  601  Brannan  St.,  San 
Francisco. 

E.  J.  Rounds  &  Son,  Walker  Bldg., 
Seattle,    Wash. 

Royal  Ventilator  Co.,  415  Locust  St., 
Philadelphia. 

W.  F.  Martens,  212  East  Ave.,  Roch- 
ester, N.  Y. 

Phoenix  Constr.  Co.,  41  Park  Row, 
New  York  City,  is  a  prospective  bidder 
for  repair  and  fitting  out  pier  at  Puget 
Sound,  Wash.,  under  Specification  No. 
.t016.  bids  for  which  will  be  opened 
February   20. 


SAN  FRANCISCO — Until  Dec.  24,  11 
a.  m.,  bids  will  be  rec.  by  V.  S.  En- 
gineer Office,  85  2nd  St.,  under  Order 
No.  5709-668,  to  fur.  a.id  del.  Rio  Vista, 
Solano  county,  wire  rope.  Further  In- 
formation obtainable  from  above  of- 
fice. 


PUGET  SOUND.  Wash.— Folhjwing  Is 
a  list  of  prospictive  lildders  for  ex- 
tension to  Boiler  Plant  and  Distribut- 
ing system  at  I'ugct  Sound,  under 
Bureau  of  Yards  and  Docks  Specifica- 
tion No.  5041;  date  for  opening  bids  not 
set : 

Uu.st  Engineering  Co.,  311  Roas  St., 
Plltsburgh. 

Fort  Dodge  Boiler  Works,  Fort 
Dodge.   Iowa. 

Austin  Engineering  Co.,  121  W.  42nd 
St..  New  York  City. 

Virginia     Engineering    Co.,    Newport 


Va 


John  W.  Danforth  Co..  70  Elllcott  St.. 
BulTalo.   N.    Y. 

Newport  <'ontracting  &  Engineering 
Co..  Law  Bldg..   Newport  News.  Va. 

.\.  D.  Granger  Co..  room  1610  Park 
Row  Bldg..  New  York  City. 

SAN  FERNANDO.  Cal. — Bids  were 
received  and  opened  Dec.  6,  1924,  at 
11  a.  m.  by  Frank  T.  Hines.  director 
U.  S.  Veterans  Hospital  Bureau.  Wash- 
ington. D.  C.  to  erect  semi-ambulant 
building,  infirmary,  mens  ambulant 
building,  administration  bldg.,  women's 
T.  B.  building,  women's  general  med- 
ical building,  recreation  building,  ga- 
rage storehouse,  laundry,  attendant's 
quarters,  nurses'  quarters,  Junior  Of- 
ficers' Duplex  quarters,  Stenior  Offi- 
cers' Duplex  quarters,  M.  O.  C.  quar- 
ters, gate  house,  septic  tanks  and 
house,  steel  water  tank  and  concrete 
dam.  Separate  bids  for  building  con- 
struction, plumbing,  heating,  electri- 
cal work,  elevators  and  refrigeration 
plant. 

The  bids  were  highly  complicated, 
and  the  three  lowest  major  items  with- 
out   telegraphic    modification    are: 

North  Pacific  Construction  Co.,  1606 
W  37th  PL.  Los  Angeles,  $650,000,  low; 
Miller  Contracting  Co.,  Los  Angeles, 
$658,000:  H.  S.  Williams,  185  Steven- 
son   St..    San    Francisco,    $671,063. 

Complete  list  of  bids  will  be  report- 
ed at  a  very  early  date. 


HALLS  AND  SOCIETY 
BUILDINGS 


Bids   to  be  Taken   on   Revised  Plans  in 

Two   Weeks.  ' 
BUILDING  Cost,  $18,000 

BRENTWOOD,    Contra    Costa   Co.,    Cal. 
ONE-story   frame   and  stucco  American 

Legion    memorial    building. 
Owner — Contra  Costa  County,  J.   Wells, 

Clerk. 
Architect    —    Davis-Heller-Pearce    Co., 

Delta    Bldg.,    Stockton. 
Plans   may      be    obtained      from      the 
County   Clerk's   Office   at  Martinez  on   a 
deposit  of  $20. 


Plans    Complete. 

FRATERNITY   HOUSE  Cost,   $25,000 

STOCKTON,  San  Joaquin  Co.,  Cal.,  Fra- 
ternity Tract,  north  section  of  col- 
lege  campus. 
Two-story    and    attic    frame    and    brick 
veneer     colonial      style      fraternity 
house. 
Owner — Omega  Phi   Alpha. 
Architect — J.    U.    Clowdsley,    Stockton, 
Calif. 
The    working      drawings      have    been 
completed    and    bids    for    general    con- 
tract  will    be    called    for    In   about   two 
weeks.      The    building    will    contain    10 
double    sleeping    rooms    in    addition    to 
lounging,   billiard   rooms,    etc. 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Member!  Builders'   Exchange) 

loss  MARKICT  ST. 

Phone  Market  gtl     San  Frsncleco 


Steel    Contract    Awarded. 

LODGE   &    STORE  Cost.    $100,000 

MODE.STO.    Stanislaus    Co.,    Cal.      13th 

and    Eye   Sts. 
Three-story    and    basement    brick    and 

concrete   lodge   and   store   building; 

(brick    exterior). 
Owner— Benevolent  &  Protective  (.iv'cr 

of  Elks  (Modesto  Lodge,  Geo.  Bare, 

Exalted   Ruler). 
Architect    &    Contractor — Davis-Hellcr- 

Peorce.  Inc..   Delta  Bldg.,  Stockton. 
Stcol    roiitract    awarded      to      Schrader 

Iron    Works,    1247   Harrison   Street, 

San     Francisco,     at    approximately 

$3800, 
Sub-figures    are    being    taken    on    all 
other  portions  of  the  work. 


Plumbing   Contract   Awarded. 

CLUB  HOUSE  Cost,  $75,000 

BELMONT,  San  Mateo  Co.,  Cal. 

Two-story  and  basement  frame  and 
stucco  club  house  with  asbestos 
shingle  roof  and  concrete  swim- 
ming pool  100  feet  long. 

Owner — Belmont   Country   Club. 

Architect — Benj.  Schreyer,  105  Mont- 
gomery   St..    San    Francisco. 

Contractor    —    Dawsett-Ruhl      Co.,      77 
O'Farrell   St.,   San   Francisco. 
Contract     for     plumbing     has     been 

awarded  to  Ahlbach  &  Mayer,   85   Dor- 
land  St.,  San  Francisco. 

As    pre'vlously    reported    contract    for 

reinforcing      steel      was      awarded      to 

Eadt-Falk   Co.,   Call  Bldg. 


NEWMAN.  Stanislaus  Co..  Cal. — 
Newman  Post,  American  Leg'ion,  plans 
early  construction  of  communitav  club- 
house on  lots  recently  purchased  In  O 
street,  in  vicinity  of  Carnegie  Library; 
est.   cost,    $15,000. 


PORTLAND,  Ore.— Archt.  A.  E.  Doyle 
Worcester  Bldg.,  taking  bids  for  part 
one  and  four-story  reinforced  concrete 
annex,  100  by  100  ft...  at  6th  and  Yam- 
hill Sts.,  for  Y.  M.  C.  A.;  will  have 
brick    exterior. 


HOLLISTER.  San  Benito  Co.,  Cal.— 
Holllster  Women's  Club,  Mrs.  B.  J. 
Sherman,  president,  has  purchased  site 
in  Washington  street  and  will  erect 
modern  club   building. 


HOSPITALS 


Contract   Awarded. 

ADDITION  Cost,    $40,000 

SAN     JOSE,       Santa     Clara       Co.,       Cal. 

O'Connor's     Sanitarium. 
Two-story    frame    and    stucco    shingle 

roof  addition  to  hosplt.al  for  nurses' 

quarters. 
Owner    —    O'Connor    Sanatarium.    San 

Jose. 
Architect — Wolff    &    Higgins,    Auzerais 

Bldg.,    San    Jose. 
Contractor — Megna    .t    Newell,    35    W- 

Santa   Clara   St.,   San   Jose. 


SACRAMENTO.  Cal.— Architect  R.  A. 
Herold,  Forum  Bldg.,  Sacramento,  has 
completed  preliminary  plans  for  pro- 
posed insane  ward  to  be  erected  at 
county   hospital   grounds. 


SARAMENTO.  Cal. — Henry  MItau  of 
Sacramento  has  donated  $10,000  as  part 
of  the  cost  to  erect  a  new  dormitory 
building  for  boys  at  the  Sacramento 
Orphanage.  Plans  for  the  structure 
are  now  being  prepared  by  Architects 
Dean  &  Dean,  City  Library  Bldg.,  Sac- 
ramento. 


MONROVIA,  Los  Angeles  Co.,  Cal. — 
City  of  Monrovia,  Harry  Scorille,  city 
manager,  has  opened  tract  of  land  at 
mouth  of  Monrovia  Canyon,  to  provide 
sites  for  tuberculosis  hospitals  which 
must  remove  outside  city  limits  by 
April    I,    1925. 


EUREKA,  Humboldt  Co.,  Cal. — F.  A. 
Hamilton,  San  Francisco,  at  $3177 
awarded  contract  by  county  supervis- 
ors to  fur.  and  install  sterilizer  plant 
i.i    Isolation    Ward,    county    hospital. 


IS 
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HOTELS 


Excavating   and   Structural   Steel   Con- 
tract Let.  .„„„  „„„ 

STORE  &  HOTEL  Cost,  ?300  Oofl 

OAKLAND,    Alameda    Co.,    Cal.,    15th    & 
Harrison  St.  ,     ,     .. 

Six-storv    and    baseme.it    steel    irame, 

brick   and    terra   cotta   store   and   hotel 
(110   rooms   100%  baths). 

Owner— Colt    Investment    Co. 

Architect — Leonard    H.    Ford,    306    14tn 
St.,    Oakland. 
Contracts  have  been  let  on: 

BxcavatiiiB    to     J.     Catucci,     1212     Igth 
Ave.,   Oakland. 

Strnc-tural    Ktccl    to    Judson    Mtg.     Co., 
Park  Ave.,  Oakland. 


To  be  Done  by  Day's  Work  and  Seg- 
regated  Contracts.  _  __  ,„„ 

HOTEL  Cost,   $100,000 

SAN  FRANCISCO.  N  Sutter  and  W 
Leavenworth.  , 

Six-story  and  basement  reinforced 
concrete  hotel. 

Owner  —  Wm.  Helblng,  1332  Lombard 
St.,  San  Francisco. 

Designer  and  Contractor— The  Helbing 
Co.,  1332  Lombard  St.,  S.  F. 


Preliminary   Plans   Completed. 

HOTEL  Cost,  ?450,000  Approx. 

BURLINGAME.      San    Mateo    Co.,      Cal. 

Cor.   Bellevue  and  El   Camlno  Real 
Four-story    reinforced      concrete      and 

hollow  tile  or  brick  Class  A  hotel. 

(125  rooms  and  baths). 
Owner — Corporation    being    formed    In- 

cWldlng  J.  H.  Van  Horn  et  al. 
Architect  —  Geo.    Rushforth,    354    Pine 

St.,  San  Francisco. 
Hotel  will  probably  he  known  as 
Hotel  Burlingame  and  will  be  managed 
by  J.  H.  Van  Horn.  There  will  be  a 
large  ballroom,  a  magniflccnt  large 
dining  room,  spacious  porches,  and  an 
elaborate  lobby.  The  building  will  be 
on  a  two-acre  tract  of  property  and 
beautiful  effects  in  landscape  garden- 
ing will  be  worked  out  on  the  site. 
There  will  be  a  children's  playroom  in 
the  building  and  large  playgrounds  for 
them  on  the  grounds. 


SEATTLE,  Wash. — Archs.  Wilson  & 
Jones,  Arcade  Bldg.,  have  completed 
plans  and  worlt  will  be  started  Jan.  1 
by  E.  G.  Peters,  the  owner,  316  Rail- 
way Exchange  Bltlg.,  on  a  five  story 
masonry  hotel  in  8th  Ave  near  Union 
St.;  will  contain  98  rooms  and  60 
baths;  brick  exterior  trimmed  with 
terra  cotta.  Owner  will  build  by  day 
work    and    sub-contracts. 


TUSCON.  Ariz — See  "Government  Work 
&  Supplies,"  this  issue.  Construction 
recommended. 


SANTA  MONICA,  L.  A.  Co.,  Cal.— 
Trewhitt  &  Shields,  Western  Mutual 
Life  Bldg.,  Los  Angeles,  have  contract 
for  11-ftory  class  A  apt.  and  hotel  bldg 
at  319  Ocean  Ave.,  Santa  Monica,  for 
Shoreham  Hotel  Co.,  124  San  Vice.ite 
Blvd.,  Santa  Monica;  lobby,  diningrms., 
kitchen,  shops  and  stores,  ballrm.,  556 
rms.  divided  into  250  apts.;  Davies  & 
Baume.  1010  Farmers  &  Merchants 
Bank  Bldg.,  Long  Beach,  archts. ;  326 
by  150  ft.,  reinf.  co.ic;  press,  br.  and 
terra  cotta  facing,  comp.  rfg.,  base- 
ment, steam  htg.  sys.,  6  elec.  elevators, 
pine  and  hdwd.  trim,  tiled  baths,  mar- 
ble work:  $1-500.000.  Work  will  start 
in    about   4    months. 


BRAWLE-E,  Imperial  Co..  Cal. — Geo. 
KreuKer,  Wm.  Walters,  Geo.  Lack  and 
Wm.  Lowther  have  formed  company  to 
rebuild  Dunlack  Hotel.  It  will  contain 
50  rooms;  fireproof  construction.  Cost. 
$150,000. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
Hockenbury  System,  Inc.,  a  national 
organization  financing  hotel  construc- 
tion, through  its  western  representa- 
tive Louis  D.  Earr,  announces  It  will 
finance  the  erection  of  a  $600,000  Class 
A  hotel  building,  4  stories  in  height,  at 
17th  and  K  streets.  Spanish  Mission 
tvpe  of  architecture  is  contemplated. 
Site   is   158x164x264   ft. 


TCE  AND  COLD  STORAGE 
PLANTS 


LONG  BEACH,  Los  Angele.s  Co.,  Cal. 
— W.  Jay  Burgin,  401  Pacific  S.  W. 
Bldg.,  Long  Beach,  has  contract  for  2- 
story  and  basement,  21-room  brick  of- 
fice and  ice  cream  plant  at  3025  E.  An- 
aheim, Long  Beach,  for  Long  Beach 
People's  Ice  *:  Cold  Storage  Co.  Victor 
E.  Siebert  and  Vera  D.  He<3den,  210 
Brock  Bldg.,  Long  Beach,  designers.  53 
xlll  ft.,  reinforced  concrete,  briclc  walls 
terra  cotta  trim,  composition  and  tile 
roofing,  cement,  tile  and  terrazzo  floors, 
plate  glass,  ornamental  Iron,  steel 
sash,  vault,  hydro  electric  elevator; 
concrete  loading  platform  in  rear.  Cost, 
$35,000. 

"Power 


POWER  PLANTS 


TACOMA,  Wash. — Bids  will  be  asked 
at  once  by  city  commissioners  to  const. 
3-slo.  reinf.  cone.  Cuchman  power  pro- 
ject sub-station;  est.  cost,  $150,000 
Ira  S.  Davlsson,  commissioner  of  light 
and   power. 


WALLA  WALLA,  Wash.  —  Pacific 
Light  &  Power  Co.,  during  1925  will  ex- 
pend $107,000  in  power  developments 
in  the  Walla  Walla  district.  Sub-sta- 
tion additions  and  power  lines  are  in- 
cluded in  the  program. 

LOS  ANGELES,  Cal. — Westinghouse 
Elec.  &  Mfg.  Co.,  sub.  low  bid  to  Pub. 
Serv.  Comm..  at  $7280  for  1000  fus- 
switches  under  spec.  P-337.  Pacific 
States   Elec.   Co.   bid   510  each. 

W.  W.  Kirk  only  bidder  at  $9.25  each 
for  1000  throttle-fuses  under  spec.  P- 
3:!5.     Bid  f.  o.  b.   1630  N.  Main  St. 


TOMBSTONE,  Ariz.— Election  to  be 
held  Jan.  12  to  vote  bond  issue  for 
electric  light  plant  and  city  ice  plant. 


PUBLIC  BUILDINGS 


Bids    Being    Taken. 

FIREHOUSE,    ETC.  Cost,    $ 

WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
Van   Ness   Ave.   near   Second   St. 

Two-story  reinforced  conc^'ote  and  hol- 
low tile  firehouse  and  4-room  and 
bath  apartment  for  flre  chief,  35x 
50   feet. 

Owner — City   of  WatsonvUle. 

Architect   —   Ralph   WycUoff,    Orowcis 
Bank  Bldg.,   San  Jose. 
Bids   will   be   opened   Jan.   6.    1925,   at 

8  P.  M.,  at   the  City  Hall,   Watsonvilli. 

Bids    are    being    taken     for    a    general 

contract. 


GLENDALE,  Cal.— Until  10  a.  m.,  Dec. 
30  bids  will  be  ree.  liy  city  for  one  120 
K.  V.  A.  O.  I.  S.  C,  3 -phase  aut.  induc- 
tion feeder  regulator,  compl.  with 
thermometer  and  control  apparatus; 
operating  motor  to  operate  on  3-phase 
220-voIt,  50-cycle  current.  A.  J.  Van 
Wie,    city   clerk. 


Cork  Flooring  and  Tile  Work  Sub-Con- 
tracts Awarded. 
CHALET  Cost,  $43,450 

S.\N    FRANCISCO.      W    Border    Golden 
Gate  Highway  SE  of  present  chalet 
Concrete  beach  chalet. 
Owner — Board  of   Park   Commissioners, 

San  Francisco. 
.\rchitect — Willis    Polk    &    Co.,    Hobart 

Bldg.,  San  Francisco. 
Contractor — Barrett  &  Hilp,  918  Harri- 
son St.,  San  Francisco. 
Cork    FlooriiiK    to    David    E.    Kennedy, 
Inc.,   55  New  Montgomery  St.,   S.  F. 
Tile  ^Vo^k  to   Mallott  &   Peterson,   2412 
Harrison   St.,   San   Francisco. 
Contracts    previously    awarded    are: 
Dumb  waiter  to  Pacific  Elevator  Eq.  Co. 
finish  hardware  to  Joost  Bros.:  class  to 
Tyre    Eros.;    electrical    work    to    Watts 
Elec.    Co.,    389    4th    St..    San    Francisco; 
plumbing   to    F.    W.    Snook    &   Son,    596 
(Ky    St..    San    Francisco;    sheet    metal 
work    to    Western    Furnace    &    Cornice 
Works,  202  Brannan  St.,  S.  F. ;  tile  roof 
to  United  Materials,  55  New  Montgom- 
ery  St.,   S.   F. ;   heating,   plastering   and 
painting  contracts  to  be  awarded  short- 
ly. 


PORTLAND.  Ore.  —  Arch.  Lee  A. 
Thomas.  U.  S.  National  Bank  Bldg., 
commissioned  to  prepare  plans  for 
$500,000  Ore.gon  Agricultural  College 
Memorial  Building;  reinforced  concrete 
construction. 


LOS  ANGELES,  Cal.— B.  V.  Collins. 
1431  E  16th  St..  awarded  cont.  by  L.  A. 
county  at  $44,650  for  marble  and  tile 
for  unit  No.  1,  Museum  of  History, 
Science  and  Art,  Exposition  Park. 
Plans  bv  Allied  Archts.  Assn.,  1136  Citi- 
zens Natl.  Bank  Bldb. 


VALLEJO,  Solano  Co.,  Cal. — County 
of  Solano  will  co-operate  with  Val- 
lejo  city  council  in  erecting  new  city 
hall  building.  A  bond  issue  is  pro- 
posed to  finance  the  city's  share  of  the 
cost.  A  5175,000  structure  is  contem- 
plated. Tlie  county  will  share  In  the 
cost  of  the  structure  due  to  the  fact 
that  provision  ■will  be  made  for  coun- 
ty jail   quarters. 

EUREKA.  Humboldt  Co.,  Cal. — Fred 
J.  Maurer  &  Son  at  $3,313.64  submit 
low  bid  to  county  supervisors  to  paint 
county  jail  building.  Nelson  Bros.. 
54249,  only  other  bidders.  Bids  taken 
under  advisement. 

SAN  FRANCISCO— Board  of  Public 
Works  requests  authority  of  super- 
visors to  prepare  plans  and  specifica- 
lions  to  remodel  heating  system  in 
Hall  of  Justice. 


CROWE 

GLASS 

CO. 

574  Eddy  St. 
Phone  Prospect  612 

Equipped  To  Handle 
Any   Size  Job. 

DIKECT  FACTORY  BUYERS 


Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Kalamrln,     Copper     and     Bronze 

Doom    and    Trim 

Oruamental    Kntr.nnce* 


CHAS.   SCHULTHEIS,  Mgr. 

3117-3ll»   TAVKXTllCTH    STTIEET 

near    Harrison    St. 

SAN    FRANCISCO,    CALIF. 


Member  S.  F.  Builders'  Bxchanga 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Variegated  Colors  Slate 
Roofing 

and 

Random  Variegated  Colors  Tile 

Roofing 

Composition   Rooting 

General  Roof  Repairing 

Samples  Submitted 

180  Jeaale   St..  San  Fronclaoo 

Res.    4201    Mission    St. 

Phone    Randolph    B98I 
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SAN  FRANCISCO— Until  Dec.  29.  3 
p.  m..  bids  will  be  ri'c.  by  Leonard  S. 
Leavy.  city  purchnslns  aKent.  270  City 
llaJl.  to  fur.  urlnal.>i.  Speclflt-atlona 
and  additional  inf'  rmail"n  obtainable 
from   above   office. 


LOS  ANGELES.  Cal.— Elec.  Light  & 
Supply  Cn.,  21-1  W  3rd  St.,  sub.  low 
bid  to  L.  A.  county  Doc.  15,  at  ;24,OeO 
for  elec.  dlstrlb.  sys.,  power,  telephone, 
fire  alarm  and  watchman's  sys.  for 
unit  No.  1.  Museum  Hi.story.  Science 
&  Art,  Exposition  Park.  Plans  by  Al- 
lied Archts.  Assn.,  1136  Citizens  Natl. 
Hank    Bldtf. 


RESIDENCES 


Contract    Awarded. 

HESIDENCK  Cost,   $11,500 

FRESNO,  fiOS  Home  Avenue. 

Frame   and   stucco   residence. 

Owner — Ben  Kaufmann.  3448  Hunting- 
ton   Blvd..   Fresno. 

Contractor — S.  L.  Allen,  530  Forthcamp 
Fresno. 


Plans  Complete,   Bids  Being  Taken   for 

General    Contract. 
TWO-STOUY  BLDG.  Cost,  $15,000 

SAN    FRANCISCO,      Sea    Cliff,    W    side 

Lake  St.,  S  Cami.io  Del  Mar. 
Two-story   and   basement     frame     and 

plaster  exterior. 
Owner — William    N.    Klinger,    60    Palm 

St.,   S.   F. 
Architect — Mel    Schwartz,    1202    Nevada 

Bank  Bldg.,  S,  F. 


Owner   to    Take      Segregated      Figures 
Shortly. 

BUNGALOWS      GARAGES 

Cost,   $5000   to   $6000   ea, 

.SAN    FRANCISCO.      Westwood    Park. 

Ten    frame    and   stucco    5-room    bunga- 
lows a. id  garages. 

Owner — The  Key  Co.,  San  Francisco. 

Architect — Willis  Lowe,   681  Market  St. 
San  Francisco. 


Contract    Awarded. 

RESIDENCE  Cost,    $15,000 

SAN    FRANCISCO.       Sea     Cliff    W    side 

Lake  St.,  S  Camino  Del  Mar. 
Two-story     and     l^asement     frame     and 

plaster    exterior    residence. 
Owner — William    N.    Klinger,    60    Palm 

Ave..    San    Francisco. 
Architect — Mel    Schwartz.    1202    Nevada 

Bank   Bldg.,    San   Francisco. 
Contractor — John     Spargo    &    Son.    240 

Montgomery  St.,   San   Francisco. 


Sub-Figures    Being    Taken. 

DWELLING  Cost,    $9500 

OAKLAND.  Alameda  Co.,  Cal.  Lake- 
shore   District. 

Two-story  English  style  frame  and 
stucco    dwelling    and    garage. 

Owner — W.  H.  Cohick,  824  Walker  St., 
Oakland. 

Contractor — F.  M.  Reimers,  Tribune 
Tower  Bldg.,   Oakland. 


Contract  Awarded. 

RESIDENCE  Cost,    $10,000 

SA.N  FRANCISCO.  S  San  Anselmo  Av. 
150   ]•;   Santa   Clara. 

Two-story  and  basement  frame  resi- 
dence. 

Owner— Westgate  Park  Co.,  278  Post 
St..  San  Francisco. 

Architect — Roland  Irving  Rtrlngham, 
260   California    St.,    S.    F. 

Contractor — H.  Papenhausen.  352  Srd 
Ave..  San  Francisco. 


Contract   Awarded. 

RESIDENCE  Cost,    $10,000 

SAN  FRANCI.SCO,  SW  Monterey  Blvd. 
and  San  Benito  Way. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — A.  Sagcr,  St.  George  Hotel,  San 
Francisco. 

Architect  —  Roland  Irving  Stringham, 
260  California  St..  S.  F. 

Contractor — H.  Papenhausen,  532  Srd 
Ave.,   S.   F. 

Contract     Awarded. 

RESIDENCR  Cost.    $11,500 

SAN  PRANCI.=«0.  E  Dewey  Blvd.  51  S 
Laguna    Honda. 

Two-story    and    basement    frame    resi- 
dence. 
Blvd.,   San   Francisco. 

Owner  —  Wm.      Sicotte,      4811      Dewev 

Architect- — None. 

("■ontractor  —  A.  C.  Hamerton,  481 
Dewey   BlA-d..   San   Francisco. 


Sub-Figures   to   be  Taken  Shortly. 
BTTILDTNG  Cost,     $7500 

PIEDMONT,    Alameda    Co.,    Cal.      Blair 

Street. 
One    and    one-half-story    Colonial    type 

frame    building. 
Owner — Mr.  and  Mrs.  ,Tohn  Haversham, 

Grand   Ave.,    Oakland. 
Architect  —  F.     H.     Reimers,     Tribune 

Tower.    Oakland. 


SONOMA.  Sonoma  Co..  Cal. — R.  C. 
Lange.  Sonoma,  aat  approx.  $15,000  has 
contract  to  erect  residence  in  Main  St. 
for   Emil    Pinelli. 


PA.=;ADENA.  L.  a.  Co.,  Ca!.— The  Ho- 
gan  Co..  370  E  Colorado.  Pasadena,  has 
contr.  for  2-stnrv  and  basement,  IS-rm. 
residence  at  600  Burleieh  Dr.,  Pasa- 
dena, for  Millbank  Johnson.  Wallace 
Neff.  401  Slavin  Bldg.,  Pasadena,  archt; 
81x118  ft.,  reinf,  cone,  walls,  plas.  ex- 
terior, tile  Tts:..  metal  lath.  wr.  iron, 
hdwd..  cem.  and  tile  fis.,  cast  stone  e.i- 
trance.  cast  stone  and  tile  mantels.  6 
tiled  baths,  tile  drainbds.,  ornam.  iron, 
unit   htg. ;    $45,000. 


PASADENA,  L.  A.  Co.,  Cal.— John  H. 
Simpson.  6S5  S  Euclid  Ave..  Pasadena, 
has  contr.  for  2-stnry  f)-room  residence 
o.i  Puente  Rd..  Pasadena,  for  Mr.  and 
Mrs.  Carl  C.  Thomas.  Harold  H.  Martin 
.'!0J  Slavin  Bldg.,  Pasadena,  archt. 
Frame  and  cone.,  tile  rfg..  hdwd.  fis.. 
pine  trim.  2  tile  baths  and  lavatory, 
tile  drainbds..  tile  mantel,  wr.  iron, 
steel  sash,  unit  sys.  htg.,  aut.  water 
htr.:    $25,000. 
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FRESNO.  Fresno  Co..  Cal.— Billings 
and  Meycrlng,  1923  Mariposa  St.,  plan 
construction  of  30  new  homes  In  Sierra 
Vista  .Addition  early  in  1925.  Total  es- 
timated  cost  $100,1)00. 

FRESNO,  Fresno  Co.,  Cal.  —  Cray- 
croft  Brick  Co..  Mattel  Bldg.,  throw--h 
Wm.  Turner,  supt.,  announces  It  will 
const,  three  5  &  6-room  bungalows  in 
Madison  and  Grant  Aves.,  bet.  12th  and 
Barton  Aves.  Other  homes  are  planned 
followi.ig  the  completion  of  these. 


SCHOOLS 


Preliminary   Plans   Complete. 

BUILDINGS  Cost,    $350,000 

Equipment,    $50,000 

SACRAMENTO,  Sacrame.ito  Co..  Cal, 
Freeport   Blvd. 

Group  of  cillege  buildings  consisting 
of  administration  bldg.,  2  science 
bldgs.,  gym.  and  auditorium  com- 
bined: steel  and  brick  construction 
on   all    buildings. 

Owner — City   of   Sacramento. 

Architect — Dean    &    Dea.T.    Calif.    State 
Life   Bldg..    Sacramento. 
Plans  have    been   prepared   and   have 

been    submitted    to    Bd.    of    Education, 

and  will  probably  be  approved  at  their 

next   meeting  Dec.   22,    1924. 


Contracts  Awarded. 

SCHOOL  Cost,    $— 

SAN  FRANCISCO,  23rd  Ave.  bet.  Cali- 
fornia a. Id  Clement  Sts.  (Alamo 
School). 

Two-story  reinforced  concrete  &  brick 
school. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect  —  Miller  &  Pflueger,  Mills 
Bldg.,    San    Francisco. 

General  coiifraot  to  Jas.  L.  McLaughlin 
at   $331,600. 

Electrical  work  to  Pacific  Elec.  Const. 
Co..   1496   Mission   St..   at   $10,425. 

Plunibiii!;  to  Thos.  Skelly,  1344  9th  Ave. 
at  $15,000. 

Mechanical  eqalitnient  to  Knittle-Cash- 
el  Co.,  224   6th  St.  at  $13,604. 


Plans  Completed — Bids  to  be  Called  for 

Shortly. 
SCHOOL  Cost,    $18,000 

TIBURON  SCHOOL   DISTRICT. 
One-story   frame   and    stucco   school. 
Owner — Tiburon   Grammar  School  Dist. 
Architect — Norman   Coulter,   46   Kearny 

St.,    San   Francisco. 


.ALBANY,  Ore.  —  Arch.  P.  Manson 
White,  Sherlock  Bldg.,  Portland,  com- 
pletes plans  for  first  unit  of  Greater 
Albany  College;   est.   cost,   $75,000. 

Preliminary    Drawings   Approved. 

HIGH   SCHOOL  Cost,    $800,000 

SAN  FRANCISCO,  Goettingen,  Burrows 
Girard  and  Bacon  Sts. 

Concrete,  brick  and  steel  Junior  High 
School. 

Owner — City  and  County  of  San  Fran- 
cisco, (Portola  Junior  High  School) 

Architect  —  Bernard  J.  Joseph  and 
Louis  S.  Stone,  New  Call  Bldg., 
San   Francisco. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Until  8  P.  M.,  Jan.  12,  1925,  bids  will 
he  received  by  Board  of  Education  of 
Long  Beach  School  District,  at  439 
Markwell  Bldg.  Annex,  Long  Beach,  for 
addition  to  Fremont  Sciiool  at  Vermont 
and  Roswell.  Long  Beach.  Separate 
bids  will  be  taken  on  general  contract, 
plastering,  painting,  plumbing,  elec- 
trical, heating  and  ventilating.  Plans 
and  specifications  on  file  with  G.  W. 
Scott.  328  Markwell  Bldg.  Annex,  Long 
Beach.  Deposit  of  $10  for  plans,  to  be 
refunded.  Allison  &  Allison,  1405  Hi- 
bernian Bldg.,  Los  Angeles,  and  Alex- 
ander Law,  Long  Beach,  associate,  ar- 
chitects. Certified  checli  or  bond,  5%. 
A.  C.  Price,   Secretary. 


TRACY,  San  Joaquin  Co.,  Cal. — Trus- 
tees of  Tracy  Union  High  School  Dis- 
trict authorize  preparation  of  plans 
for  4-classroom  addition  to  high  school. 

SAN  RAFAEL.  Marin  Co.,  Cal.— C.  A. 
Waterhouse  &  Sons,  $1475  awarded  con- 
tract by  Board  of  Education  to  fur.  and 
install  Durabllt  loclcers  in  high  school. 
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SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  Dec.  23,  7:30  P.  M.,  bids  will  be 
received  by  Walter  L.  Bachrodt.  Sec- 
retary, Board  of  Education,  to  furnish 
and  install  blackboards  in  two  junior 
hlsrh  school  buildings.  Specifications 
and  further  information  obtainable 
from   above   office. 

VALLEJO,  Solano  Co.,  Cal.— Bids 
were  opened  on  December  16,  1924  at 
8PM  in  the  office  of  the  Board  of 
Education,  Elmer  L.  Cave,  Secreta,ry, 
for  the  construction  of  a  Senior  High 
School  gymnasium  building.  Plans  by 
W  A.  Jones,  Valleyo.  The  bids  were 
rejected  as  being  to  far  in  access  of 
engineer's   estimate   at   $10,000. 

Bids   were: 

J     P     Puller,    221    Gleason    St.,    Val- 

lejo,    (1)    $14,619,    (2)    $15,119. 

James  Bitcon,  615A  Louisana,  Val- 
leio,    (1)   $16,384,    (2)    $16,997. 

P.    H.    Warren,    (2)    $19,200. 

Barenchi    &   Paganni,    (1)    $24,970,    (2) 

Nels'Horkinson,  (1)  $25,400,  (2)  $26,- 
r.OO. 


MANHATTAN  BEACH,  L.  A.  Co.,  Cal. 
— Until  7:30  p.  m.,  Jan.  5.  bids  will  be 
rec.  by  trustees  of  Manhattan  Beach 
city  school  dist.  for  auditorium  for 
Manhattan  Beach  school  i.n  accordance 
with  plans  and  spec,  on  file  at  office 
of  Archts.  Train  &  Williams,  227  West- 
ern Mutual  Life  Bldg.,  321  W  3rd  St., 
Los  Angeles.  Bids  will  be  taken  separ- 
ately on  (1)  general,  (2)  plumbing,  (3) 
electrical,  (4)  painting,  and  (5)  gas 
radiator,  heating  a.nd  ventilating  work. 
Gtert.  check  or  bond  5%.  W.  L.  Robblns, 
clerk.  One-story,  114x62  ft.,  stucco  over 
brick  exter.,  comp.  rf.,  est.  $25,000. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
—Bids  were  opened  by  W.  T.  Helms, 
clerk,  in  the  oflice  of  the  Richmond 
School  District  at  Lincoln  School,  235 
Tenth  St.,  Richmond,  for  the  construc- 
tion of  an  additional  wing  to  the  Fair- 
mont School,  El  Cerrito,  also  separate 
bids  for  heating  system  in  same.  Plans 
of  building  are  by  Jas.  T.  Narbett,  906 
Macdonald  Ave.,  Richmond.  Heating 
Engineers  are  Leland  &  Haley,  58  Sut- 
ter  St.,   San    Francisco. 

Bids   are   as    follows: 
General 
Carl      Overaa,      2105      Roosevelt, 

Richmond:    awarded     $23,300 

P.    M.     Sanford     23,800 

Murch  &  Williams     Constr.     Co...    25,535 

Conner   &   Conner    25,975 

Hanson,    Robertson    &    Zumwalt.    26.000 

Cobby    &    Owsley    27,340 

J.    E.    Branagh     27,438 

F.    R.    Segrist    Co 29,977 

Heatine 
J.  G.  Grierson,  761   22nd  St.,  Rich- 
mond;  awarded    $2,272 

J.    Edwards    2,403 

Scott    Co 2,450 

W.    J.    Vays     2,541 

W.    H.    Pickard    2,598 

Geo.     A.     Schuster     2,682 

W.   K.  Nottingram    3,188 


LOS  ANGELES,  Cal. — Archts.  Jeffery 
&  Schaerfer,  1104  Kerckhoff  Bldg.,  are 
completing  working  plans  for  senior 
high  sch.  at  Franklin  high  sch.  site, 
Ave.  54  and  Hudd  St.,  for  bd.  of  educ; 
auditorium  bldg.  to  seat  2000  with 
music  and  English  classrms,  and  a 
20-unit  classrm.  bldg.  with  manuial 
arts  and  domestic  science  and  cafe- 
teria depts:  2-sto.  and  basement,  brick 
reinf.  cone,  corridor  and  stair  constr., 
plas.  exter.,  comp.  rfg.,  maple  and  cem. 
fls.,  steam  htg.  sys.,  pine  trim,  tile 
and  marble  wk.,  slate  blackbds. ;  $360,- 
000. 

LOMITA,  Los  Angeles  Co.,  Cal. — Ar- 
chitect Albert  C.  Martin,  228  Higgins 
Bldg.,  has  completed  -plans  for  high 
school  buildings  at  Lomita.  Administra- 
tion and  classroom  building,  3-story, 
70x257  ft.;  1-story  manual  art  building. 
,^2x84  ft.;  1-story  domestic  science 
building.  32x84  ft.;  auditorium  building, 
120x70  ft.  and  two  one-story  shower 
and  locker  rooms.  Brick  construction, 
cast  stone  trim,  cement  and  maple  floors, 
steam  heating.  Cost.  $350,000.  The 
board  of  education  will  advertise  for 
bids  shortly. 

TURLOCK,  Sta.iislaus  Co.,  Cal.  — 
■Swensen  &  Bengstron,  Turlock,  award, 
contr.  at  $71,278  for  reinf.  cone,  high 
school  auditorium  to  seat  1300. 


EVERETT,  Wash. — Jarl  &  Lasker, 
Great  Falls,  Montana,  at  $192  000  sub- 
mit low  bid  to  School  District  No.  24, 
Snohomish  County,  to  erect  North  Side 
Junior  High  School;  3-stovy  and  base- 
ment, brick  with  terra  cotta  trimmings; 
40  classrooms,  auditorium,  gymnasuim, 
etc.  Morrison  &  Stlmson.  architects. 
Lumber   Exchange   Bldg.,    Seattle. 


tile,  plaster  exterior,  tile  roofing,  167x 
160  ft.,  maple  floors,  cement  toilets,  gas 
heating,  pine  trim,  blackboards.  Plans 
and  specifications  on  file  at  office  of 
the  architect;  deposit  of  $10.  Certified 
check    or    bidder's    bond    for    5%. 


SAN  FRANCISCO— I.  M.  Sommer  & 
Co.,  901  Bryant  St.,  general  contractors 
o.i  the  Francisco  school.  Bay  and 
Powell  Sts.,  has  sub-let  plastering  and 
lathing  contract  in  connection  with 
the  work  to  James  F.  Smith,  273  Min- 
na  Street. 

NEWHALL,  Los  Angeles  Co.,  Cal. — 
Until  7  P.  M.,  Dec.  29th,  bids  will  be 
received  by  the  Board  of  Trustees  of 
Newhall  School  District  for  1-story  6- 
room  classroom  and  auditorium  pram- 
mar  school  at  Newhall;  bids  will  be  re- 
ceived separately  on  (1)  general  con- 
tract; (2)  plumbing;  (3)  heating; 
Arthur  W.  Angel,  architect,  3404% 
Whittier    Blvd.,    Los    Angeles.      Hollow 


GALT,  Sacramento  Co.,  Calif.  — 
Trustees  of  Gait  Joint  Union  High 
School  have  called  another  bond  elec- 
tion to  be  held  December  20th,  1924, 
for  $120,000.  Bond  election  previously 
held  failed  to  carry.  Plans  have  been 
completed  for  a  o.ie-story  brick  and 
concrete  16-room  and  auditorium, 
school  building  by  Davis-Heller-Pearcc 
Co.,  Delta  Bldg.,  Stockton. 


GRATON,  Sonoma  Co.,  Cal — Arthur 
B.  Tenney,  president  of  Pacific  Chris- 
tian Academy  here,  announces  iilans  arv 
being  made  for  a  new  building  which 
win  house  additiontl  classiooms,  study 
rooms,  library,  offices  and  an  audi- 
torium seating  400. 


MADERA.  Madera  Co.,  Cal. — Until 
Dec.  26,  5  P.  M.,  bids  will  be  received  by 
H.  C.  Austin,  clerk,  Madera  School  Dis- 
trict, to  fur.  and  install  safe  and  filinp 
devices  in  school.  Specifications  and 
further  information  obtainable  from 
clerk  on  request. 


I'^RATir^ 


CONCRETE     cu^\ 


SAN  RAFAEL,  Marin  Co.,  Cal. — 
Board  of  Education  has  authorized  the 
grading  of  proposed  athletic  field  at 
high   school.     Est.    cost,   $2000. 


WHEN    JOHN    Dale,    principal. 

OF  THE  Sacramento  High  School. 

AND    SANDY    Pratt,    President. 

OF  THE   Pratt  Building  Material  Co. 

OF  MARTSVILLE,  Sacramento. 

PRATTROCK  (NEAR  Folsora). 

PRATTCO  (MONTEREY  County). 

AND   SAN  Francisco. 

WERE    KIDS. 

DOWN  IN  Tulare. 

SANDY  WAS   "religiously"   inclined. 

(JUST   BEFORE   Xmas). 

AND  DURING   each  December. 

ATTENDED   SUNDAY   School   100%. 

•      •      * 
EITHER  AT  the  Methodist. 

OR    CHRISTIAN    Church. 

OR   THE   one  that  planned. 

THE   LARGEST  Xmas   tree. 

AND  MOST  elaborate  presents. 

FOR  THE  Sunday  school  children. 

THE   SUNDAY   school  room. 

DURING    EACH    December. 

WAS   TOO   small. 

TO    HOLD    the    multitude. 

OF   GOOD   boys  and   girls. 

WHO   PUT    the   Sunday   school. 

AHEAD  OF  play  or   fun. 

BUT   JANUARY. 

S.-VW    THE   attendance    drop   off. 

AND   BY   February. 


THE  SUNDAY  school  had  chairs. 
TO   SELL. 

ANOTHER    THING    about    Sandy,    pro- 
ducer. 
•      •      • 
OF   CRUSHED   rock   or  gravel. 

AND   CLEAN,   sharp   sand. 

«     *     • 
DURING   EACH   December. 

OF   SANDY'S   young  life. 

SANDY  KEPT   the   woodbox  full. 

AND   RUNNING   over. 

SANDY  NEVER    (in   December). 

i!AMB    TO    the    table. 

WITHOUT  CLEAN  hands. 

AND  HAIR  combed. 

AND   SANDY'S   hat   or   shoes. 

X'EVER   LAID   around. 

ON  THE   floor. 

*      •      • 
"I   THANK   you." 


Sandy  Pratt  (now  producer  of  clean, 
sharp,  sand,  hard,  crushed  rock  and 
washed  gravel)  "driving"  home  from 
the  Sunday  school  Xmas  tree  at  the 
Methodist  Church  in  Tulare  when 
Sandy  was  a  boy. 
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OAKDALE,  Stanislaus  Co..  Cal.— Until 
Jan.  12.  bids  will  be  received  by  E.  M. 
Kimball.  Secfy.,  Oakdalo  High  School 
District,  to  tur.  and  Install  40  pupils' 
(U'Sks  und  one  teacher's  desk  and  chair 
in  high  school.  Additloiiil  InCormiition 
obtainable  from  secrdt.iry. 


BANKS,  STORES  &  OFFICES 


Contract   Awarded. 

BUILDIN'O  Cost.   J20.000 

OAKLAND.  Alameda  Co.,  Cal.  Cor. 
25th   and  Broadway. 

One-story  brick  and  concrete  store 
building. 

Owner — D.  J.  Sullivan,  918  Harrison 
St.,   S.   F. 

Architect — W.  H.  Toepke,  72  New  Mont- 
gomery St..  S.  F. 

Contractor — Barrett  &  Hilp,  351  12th 
St.,    Oakland. 


Contract   Awarded. 

BUILDING  Cost.    J26,000 

SAN  MATEO.  San  Mateo  Co.,  Cal..  Ells- 
worth  and  Baldwi.T  Ave. 

One-story   concrete  building:. 

Owner  Joel  W.  Kaufman,  trustee,  160 
W  Poplar  St.,  San  Mateo. 

Architect — W.  N.  Toepke  72  New  Mont- 
gomery   St.,    San    Francisco. 

Contractor — Barrett  &  Hilp.  918  Harri- 
son St..  San  Francisco. 


Bids    Being    Taken    on    Roofing    and 

Metal  Sasb. 
LOFTS  Cost,    Jie.OOO 

SAX    FHANCISCO — "W    10th    St.,    175    S 

Market  S' 
Two-story    a.id    banement    brick    lofts 

building. 
Owner — Symon   Bros.,    1525   Market   St.. 

San   Francisco. 
Architect — None. 

Work  Is  being  done   by  day's  labor. 

Plans    Being   Prepared. 

ALTERATIONS  Cost.    $10,000 

OAKLAND.  Alameda  Co.,  Cal.,  Grand 
Ave.  near  Sa.Tta  Clara. 

Alterations  on  2-story  dwelling;  rais- 
ing floor  for  stores,  etc. 

Architect — Schirmer  Bugbee  Co.,  Thay- 
er  Bldg.,    Oakland. 

Contract   Awarded. 

STORE   BLDG.  Cost.    $50,000 

BURLINGAME.     San   Mateo     Co.,     Cal. 

Primrose  Rd.  and  Burlingame  Ave. 
One-story  and  mezzanine  Class  C  store 

building. 
Owner — Levy  Bros. 
Architect — E.    L.    Norberg,    593    Market 

St.,   San  Francisco. 
Contractor — Leadley    &    Wiseman      207 

2nd  St.,  San  Mateo. 
Contract  was  let  on  cost  plus  basis. 

Contract   Awarded. 

ADDITION  Cost.    $22,840 

ALAMEDA.  Alameda  Co.,  Cal.     No.  2152 

Central  Avenue. 
Addition  to  main  ofBce  building. 
Owner— Pacific  Tel.  &  Tel.  Co. 
Architect — E.  V.  Cobby,  Bldg.  Engineer, 

333  Grant  Ave.,  San  Francisco. 
Contractor — Monson   Bros.,    251   Kearny 

St.,   San  Francisco. 


Planned. 

STORE   BLDG.  Cost,    $ — 

OAKLAND,    Alameda    Co.,    Cal.,    corner 

Franklin  &  Hobart  Sts. 
Eight-story    class    A    fi/rniture     store 

building. 
Owner — John     BTeu.ier    Company,     281 

Geary  St..  San  Francisco. 
The  store  planned  is  entirely  separ- 
ate from  the  company  now  located  in 
Oakland,  being  owned  and  managed 
exclusively  by  the  San  Francisco  store. 
The  present  Oakland  store  and  the  S. 
F.  store  are  not  affiliated  as  commonly 
supposed.  Building  will  not  be  started 
for  about  two  months,  It  is  understood. 


Bids    Being    Taken    From    a    Selected 
List  of  Contractors. 

BANK  &   OFFICE  Cost,    $1,500,000 

OAKLAND,   Alameda   Co.,   Cal.      Broad- 
way  and   Fourteenth    Streets. 

Seventeen-story      ClassA       bank       and 
office   building. 

Owner — Central    National   Bank. 

Architect   —   Geo.    W.   Kelham,    Sharon 
Bldg.,  San  Francisco. 

Engineer — H.  J.  Brunnier,  Sharon  Bldg. 
San  Francisco. 
Bids  are  being  taken     from  a  select- 

ecl    list    of      contractors    and      will    be 

opened  December  29,   1124, 


Additional   Sub-Contracts  Awarded. 

OFFIiK   BLDG.  Approx.   $2,500,000 

SAN  FRANCISCO.  New  Montgomery 
and    Minna    Streets. 

Twenly-.si.x-slory  Class  A  steel  and  re- 
inforced concrete  oHlco  bulldinK 
with  terra  cotta  exterior. 

Owner — Paciflc  Telephone  &  Telegraph 
Company. 

Architect  —  Xliller  &  Pflueger,  Asso- 
ciated with  A.  A.  Cantln,  Foxcroft 
Bldg..  San  Francisco. 

Contractor  —  Lindgren-Swlnerton  Co., 
Inc..   Standard  Oil  Bldg.,   S.  F. 

Ornnmentnl  Iron — Peerless  Ornamental 
Iron  &  Bronze  Co.,  1528  Folsom  St., 
San   Francisco.,  $60,510. 

Vault  Doom  &  Lliilngrii — The  Hermann 
Safe  Co.,  216  Fremont  St.,  S.  F., 
$5300. 


Sub-Figures  to   be   Taken  Next   Week. 
OFFICE   BLDG.  Cost,   $300,000 

SAN    FRANCISCO.      W    Sansome    St.    S 

California   St. 
Eight-story  Class  A  office   building. 
Owner — Fireman's    Fund    Ins.    Co.,    315 

Montgomery   St.,   San   Francisco. 
Architect — Weeks     &     Day,     315    Mont- 
gomery St..   Sa.T  Francisco. 
Contractor  —  MacDonald   &  Kahn,   130 

Montgomery  St..   San  Francisco. 
Structural     Steel     awarded     to     Pacific 
Rolling   Mill   Co.,    17th   and   Missis- 
sippi Sts..  San  Francisco. 
Bids  will  be   taken  o.i  all  other  por- 
tions of  the  work. 


Additional    Sub-Contracts   Awarded. 
OFFICE  BLDG.  Cost,    $35,000 

SAX    FRANCISCO,    Ocean    Avenue    and 

Watson   Street. 
One-st&ry    reinforced    concrete    branch 

Post   Office    building. 
Owner — Louis  R.  Lurie   Co. 
Architect   —   O'Brien   Eros.,    315   Mont- 
gomery St..   San  Francisco. 
Lessees — United  States  Government. 
Contractor — Industrial    Constr    Co.,    815 

Bryant  St..  San  Francisco. 
Roofing  to  Jas.   Cantley.  180  Jessie  St. 
Sheet    metnl    work    to    Guilfoy    Cornice 

Works,    1234    Howard   St. 
3Iarble  to  Eisele  &  Bondero  Marble  Co. 

2895    3rd    St. 
Terrazzo  to  M.  H.  Nichols. 
Patent   lines    to    Chas.    Amsler   Co.,    25 

Shotwell. 
Grading  to  Granfield  Co.,  180  Jessie  St. 
Contracts  previously  awarded  are  re- 
inforcing steel  awarded  to  Gunn  Carle 
&  Co..  444  Market  St..  S.  F.;  plastering 
to  Francis  O'Reilly.  180  Jessie  St.,  S.  P.; 
electrical  work  to  Fred  Wilson  Co., 
520  Valencia  St..  S.  P.;  plumbing  and 
heating  to  J.  J.  McLeod.  1246  Golden 
Gate  Ave..  S.  F.;  mill  work  to  Empire 
Mill.  750  Bryant,  San  Francisco;  lum- 
ber to  J.  H.  McCallura.  74S  Bryant  St.. 
San  Francisco:  steel  sash  to  U.  S.  Metal 
Products,   330   10th  St..  S.   F. 


Plans  Complete. 

ALTERATIONS  Cost,  $10,00* 

SAN   FRANCISCO,   532   Grant  Ave. 

Remodel  3-story  brick  building  for  res- 
taurant   quarters. 

Owner — Shan  Kong  Association,  Inc., 
454    Montgomery   St.,    S.   F. 

.\rchitect — Shea  &  Shea,  454  Montgom- 
ery  St.,    S.    F. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAWSON'8   PATENT   CHIMNEY 

ta  tlie  Most   Complete  on   tbe 

Market 


OLAWSON'S 

HOODS  and  DAMPERS  for 

Open   Ftreplacea 


Experts   In    Onrln^   Smoky   Fine* 
and  In  VentflatlnK 


Terra  Cotta  and  Galvanized  Iron 

Clilmney  Top*  Erected 

Cliimney  Svreeplns^ 

149  GOTJGH   STREET 
Phone  Park  6002       San  E'ranelaeo 


Electrical   Contract  Awarded. 

WIRING  Cost,   $11,669 

EMERYVILLE,  Alameda  Co.,  Cal.,  Cen- 
tral  Warehouse  Group. 

Electric    wiring   system. 

Owner — Paciflc  Gas   &   Electric   Co. 

Architect — Owner. 

Consulting  Engineers — Hunter  &  Hud- 
son,   Rlalto    Bldg.,    San    Francisco. 

Contractor  —  California  Electric  Con- 
struction Co.,   687   Mission  St.,  S.  F. 


Contract  Awarded. 

STORES.    ETC.  Cost,    $30,000 

BAKERSFIELD.    Kern    Co.,    Cal.      15th 

and  P  .Streets. 
Two-story     reinforced       concrete      and 

steel  stores  and  office  building,  100 

xl25    ft. 
Owner — Kern   Grocery  Co.,  A.  L  Foute, 

Gen.    Mgr.),      15th   and     P   Streets, 

Bakersfield. 
Architect — Chas.    H.    Biggar,    Bank    of 

Italy  Bldg.,  Bakersfield. 
Contractor — Currie  &  Dulgar,  1504  17th 

St.,  Bakersfield. 


Elevator  Contract  Awarded. 

OFFICE  &   STORE  Cost,   $150,000 

OAKLAND,   NE  Cor.   Hobart  and  Web- 
ster  Sts. 

Three-story    class    C    ofiice    and    store 
building. 

Owner   —   Builders    Exchange    Holding 
Corporation,   351   12th   St.,   Oakland. 

Architect — Howard  Schroeder,   357   12th 
St..    Oakland. 

Mgr.   of  Construction — J.  S.  Magnaninl, 
606   36th  St.,  Oakland. 
E.    M.    Tilden    is    president   of   Build- 
ers Exchange  and  W.   Shaw,   secretary. 
Contract   for   one   passenger   elevator 

was  awarded   to   General  Elevator  Co., 

1159   Howard  St.,   S.   F. 


Sub-Contracts  Awarded. 
STORE   &  LOFT  Cost,    $90,000 

OAKLAND,   Alameda   Co.,   Cal.      W  Tel- 
egraph Ave.   105  N  Sixteenth  St. 
Six-story      concrete      store      and      loft 

building. 
Owner — D.  J.  Sullivan,  918  Harrison  St. 

San  Francisco. 
Architect    —    J.    J.    Donovan,    Tapscott 

Bldg..  Oakland. 
Contractor — Barrett    &    Hilp,    357    12th 

St.,    Oakland. 
MUlHork — Contractors  &  Builders  Sup- 
ply Co.,  oth  and  Cypress  Sts.,  Oak- 
land. 
Plumbing — Scott  Co.,  381  11th  St.,  Oak- 
land. 
Electrical  Work — Boynton   &  Reed,   361 
12th  St.,  Oakland. 
Contracts     previously    awarded     are: 
Heating  to  Scott  Co.,  381   11th  St.,  Oak- 
land.    Steel   sash   to  U.   S.   Metal   Prod- 
ucts,     330      10th     St.,      San      Francisco. 
Sprinkler    system    to    Grinnell    Co.,    of 
the   Pacific,    5th   and  Brannan   Sts.,   San 
Francisco.      Elevator    to    Spencer   Elev. 
Co..    166    7th    St.,    San    Francisco.      Fire 
escapes   to   Folsom   Street   Iron   Works, 
19th    and    Folsom    Sts.,    San    Francisco. 
Lumber  to  Sunset  Lumber  Co.,   1st  and 
Water    Sts.,    Oakland. 

Sub-bids    are    being    taken    on    other 
portions   of   the   work. 


Segregated    Figures    to    be    Taken    by 

Owners. 
STORES  Cost,  $16,000 

SAN    FRANCISCO,    E    Castro    St.    bet. 

17th   and   18th   Sts. 
One-story     reinforced     concrete     store 

building.    (4  stores). 
Owner — Kiernan   &   O'Brien,   Alexander 

Bldg.,    S.    F. 
Arcritect — A.    H.    Knoll,    Hearst    Bldg.. 

San  Francisco. 
Plans    will    be    ready    for    figures    at 
end    of    this    week. 


Contract      Awarded      for      Excavating, 

Grading,    Piling,   Etc. 
BUILDING  Cost.   $50,000 

SAN    FRANCISCO,      W      Embarcadero 

43.10  N  Howard. 
One-story   class   C   store  building  with 

wooden    pile    foundation. 
Owner — Pope  &  Talbot  Land  Co. 
Architect — J.  E.  Krafft  &  Sons,  Phelan 

Bldg..  San  Francisco. 
Contractor — M.  B.  McGowan,  180  Jessie 

St.,  Sa   nFrancisco. 
Bids    for    general    contract    will    be 
opened  Dec.    17,    1924. 

Contract  to  be  awarded  shortly  for 
pile  foundations,  excavating  and  pump- 
ing.   _i 
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Bids  Fur  General  Contract  to  be  Taken 

First    of   Next    Week.  .,„.-„ 

BUILDING  Cost,    »40^0p 

X,OS    ANGELES,    Los    Angeles    Co.,    Cal. 

Hollywood    &    Vermont. 
One-story    class    C    brick,    cement    and 

plaster    exterior    bank    bldg. 
Owner — Bank  of  Italy.  ^  ,     , 

Architect — H.  A.  Mi.iton,  Bank  of  Italy 

Bldg.,  Market,  Powell  &  Eddy  Sts., 

San  Francisco. 


LONG  BEACH  Ls  Angeles  Co.,  Cal. — 
Wm.  G.  Reed,  814  Pacific  Southwest 
Bank  Bldg.,  Long  Beach,  awarded  con- 
tract at  $80,895,  work  complete,  for  3- 
story  Class  C  building,  100x150  ft.,  on 
Ocean  Blvd.,  W  of  new.  West  Coast 
theatre,  for  Gore  Bros.,  Sol  Lesser  and 
.\dolph  Ramish  of  West  Coast  Theatres 
Co.,  Walter  Home  and  I.  E.  Barker. 
Plans  by  L.  A.  Smith,  Lilly-Fletcher 
Bldg.,  3rd  St.  and  Western  Ave.,  Los 
Angeles;  5  stores,  cafe  and  studios; 
pressed  brick  and  terra  cotta  front, 
plate  glass  and  marble,  composition 
roof,   structural  steeL 

SAN  JOSE,  Santa  Clara  Co.,  Calif. — 
Although  no  definite  plans  have  been 
made,  it  is  understood  that  the  Mer- 
cantile Trust  Co.  will  enlarge  their 
present  banking  quarters  by  building 
an  addition  on  the  site  where  the  Car- 
michael  Bldg.  now  stands.  Further  re- 
port will   be   given   at   a  later   date. 


LOS  ANGELES,  CaL — Archt.  William 
Mellema,  1018  Central  Bldg.,  is  pre- 
paring working  plans  for  1-story  top 
add.  and  2-story  rear  add.  to  1-story 
brick  stores  at  n.w.  cor.  Sunset  Blvd. 
and  Gardner  St.  for  a  local  client;  of- 
fices and  apis.;  rear  add.  is  35x60  ft. 
and  top  add.  70x75  ft.,  glazed  and  ruf- 
fled br.  facing,  comp.  rfg.,  struc.  steel, 
plate  glass,  cem.  and  hdwd.  fls.,  pine 
trim,  wall  beds,  tile  baths  and  drain- 
boards,  water  htrs. 


MERCED,  Merced  Co.,  Cal. — J.  N. 
Fritz,  Merced,  at  approx.  $10,000 
awarded  contract  by  New  Bakery,  422 
17th  St.,  Merced,  to  erect  one-story  (2) 
stores,  50  by  75  ft:  W.  E.  Bedesen,  ar- 
chitect,  Merced. 


BURLINGASIE,  San  Mateo  Co.,  Cal.— 
J.  W.  Rutherdale  has  purchased  site 
at  intersection  of  San  Mateo  Dr.,  Belle- 
vue  Ave.,  and  Main  St.,  and  plans 
erection  of  Class  A  store  and  office 
building. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
. — Architects  Curlett  &  Beelman,  40S 
Union  Bank  Bldg.,  have  been  commis- 
sioned to  prepare  plans  for  a  12-story 
and  basement  Class  A  store  and  loft 
building  on  Hill  St.  between  6th  and 
7th  Sts.,  for  Harris  &  Frank,  clothing 
merchants.  Dimensions,  60x157  ft.;  re- 
inforced concrete  construction,  pressed 
brick  and  terra  cotta  facing,  plate 
glass,  marble  and  tile  work,  elevators, 
steam  heating. 


CHICO,  Butte  Co.,  Cal. — Richardson 
Furniture  Co.,  731  Main  St.,  Chico, 
plans  early  construction  of  a  concrete 
store  building  at  Eighth  and  ilain  Sts. 
John  T.  Donohue  and  D.  M.  Caywood 
operate  the  company. 

MODESTO,  Stanislaus  Co.,  Cal. — 
Ernest  Green.  Modesto,  has  contract  to 
erect  one-story  concrete  and  tile,  50x 
140  ft.,  garage  and  stores  in  Tenth 
street  for  J.  "W.  Fredericks.  Structure 
will  have  walls  capable  of  carrying 
one  additional  story. 


THEATRES 


Working  Drawings  Being  Prepared. 

THEATRE    &    STORES  Cost,    i — 

I'ACIFIC    GROVE,    Monterey    Co.,    Cal. 

Class  C  1000  seat  capacity  1-story 
theatre  and  4  stores,  frame  and 
brick. 

Owner — Monterey  Theatres  Co.,  Mon- 
terey, Cal. 

Architect — Mark  Jorgensen,  110  Sutter 
St.,    San    Francisco, 


Plastering 


Contract 


Lathing       and 
Awarded. 

ALTERATIONS  Cost,    $18,000 

OAKLAND,  Alameda  Co..  Cal.  Franklin 
and  Fourteenth  Sts. 

Remodel  front  and  interior  of  theatre 
(redecorating,  slight  changes  in 
heating,  erect  entire  new  front,  ce- 
ment plastered). 

Owner — Ackerman  &  Harris. 

Architect  —  Henry  H.  Meyers,  Kohl 
Bldg..  San  Francisco. 

Contractor— Chas.  W.  Heyer  Jr.,  Mills 
Bldg..  San  Francisco. 

f/alhing  and  Plastering — Leonard  Bosch 
180  Jessie  St.,  San  Francisco. 
As   previously   reported   heating   was 

awarded  to  W.  K.  Nottinghom,  369  10th 

St.,   Oakland. 

Figures  will  be   taken  on   other  por- 
tions of  the  work  next  week. 


Mailing  Lists 


r.ids     to    be    Opened. 

THEATRE  Coct,    $90,000 

BERKELEY,  Alameda  Co..  Cal.  Thous- 
and   Oaks    District. 
Class  A  theatre  building   (approx.   1250 

seats). 
Owner — M.  Blumenfeld. 
Architect — Reid  Bros.,   105  Montgomery 
St.,    San    Francisco. 
The  former  site  v.as  at  19th  Ave.  and 
Park    Blvd.,    in'  Oakland. 

Bids    for    general    contract    will    be 
opened    December    19.    1924. 


Working    Drawings   Being   Prepared. 
THEATRE.  ETC.  Cost.   $125,000 

S.VN'    FRANCISCO.      S    Irving    bet.    11th 

and   15th   Aves. 
Class  A  theatre,  store  and  offices. 
Owner — Golden   State   Theatre  Co. 
Architect— Mark   Jorgensen.   110   Sutter 

St..    San    Francisco. 


SAN  FRANCISCO,  Cal. — The  Herbert 
L.  Rothchild  Entertainment,  Inc.,  are 
planning  the  erection  of  a  new  theatre 
to  cost  approximately  $1,500,000  oa 
Market  St.  Although  the  plans  are 
reputed  to  be  in  rather  an  advanced 
stage,  no  definite  information  is  avail- 
able at  the  present  time  in  order  that 
the  interests  of  the  corporation  may 
be  protected  until  such  a  time  as  a 
definite  site  is  decided  upon.  The  the- 
atre is  designed  to  follow  the  lines  of 
Moorish-Assyrian  architecture,  and  ac- 
ooramodate  5000  spectators. 


SACRAMENTO,  Cal.— J.  L.  R.  Marsh, 
fect'y.,  of  the  Sacramento  Federated 
Trades  Council,  1905  L  St.,  is  Interested 
in  corporation  being  organized  to  fi- 
ance erection  of  $150,010  theatre,  seat- 
ing between  1,500  and  1.800  persons,  on 
a  site  yet  to  be  purchased.  The  com- 
pany will  be  controlled  by  organized 
labor.  Harry  Hayes  and  A.  E.  Will- 
iams, formerly  connected  with  the  M 
and  W  Theatre  recently  destroped  by 
fire,  will  probably  be  interested  in  the 
new  concern. 


:jesc!ssir2^ 


SA_N  FRANCISCO.  Cal.— J.  J.  Gottlob 
of  the  Columbia  Theatre,  has  taken 
over  the  old  Tivoli  Opera  House  on 
Eddy  near  Mason  St.  and  Is  repairing 
and    re-decorating   the   old   house. 

Changing  ot  hands  of  various  San 
Francisco  theatres  will  be  ettected 
shortly,  although  no  definite  plans 
have  been  made  at  this  time.  The 
changes  will  entail  alterations  and  re- 
decorating in  several  theatrical  houses. 


Disraeli  saldi    "Confldence  U  a  J 

plant  of  slow  growth."    The  con-  ^-j 

fldenee      which      architects,      con-  ^ 

tractors,  and   owTiers   everTTvhere  ^ 

have   In    Qnandt-qnallty  painting  J 

and    decorating   scrTice   has   been  ^ 

established   throngh   the   strictest  H 

adherence   to    the    highest   stand-  ]f 

ards    during    the    post    40    years.  J. 

■Whether    the     Job     b*    large    or  Q 

small,   onr   paramonnt   interest  Is  ^ 

to    achlcTe    the    best    result    and  1 

give    full    valne   for   every   dollar  i* 

expended.      Qnandt-qnality    serv-  t^ 

Ice    Is    a    dependable   service   and  <£ 

will  foUlll  all  your  reqnlremeiitB.  ^ 


Am  Ouandl  &  Sons 

Paint€?s '  Decorators 

S::.-cz  13S5 
374  GtJERRERO  STREET  •  M.A.RKtT  17C9 

SAN  FRANCISCO 

Los  ANGELES 


WHITCO 

CASEMENT  HARDWARE 

Makes    the    Sash    Self-adjusting. 

No  Hinges  or  Adjusters  Are  Re- 
quired. 

It  is  Non-rattling. 

All  Hardware  Is  Entirely  (Con- 
cealed. 

No  Special  Sash  or  Frame  Detail 
Required. 

One  Size  Hardware  Fits  All  Sash. 

May  Be  Installed  to  Swing  to 
Right  or  Left. 

Easily  Fitted  to  Old  or  New  Sash. 

Outside  of  Sash  Easily  Washed 
From  Inside  of  Room. 

WHITCO  HARDWARE  takes  the 
place  of  both  hinges  and  ad- 
justers. 


Each  set  la  packed  In  a  neat 
carton  8  Inches  long  and  1  inch 
square,  which  contains  fall  la- 
stalling  Instructions. 


Manufactured  by 


Saturday,    December    20,    1934 


FORTUNA.  Humboldt  Co.,  Cal.— W. 
M.  Klepper,  Fcr.idnle,  Calif.,  has  con- 
tract to  erect  one-story  theatre  buUd- 
liiK  In  C  Sirtet  tor  Chus.  Wescott. 
manager  of  the  Foituna  Theatre;  will 
seat  6U0  persons  Includlns  126  In  bal- 
cony. 

PORTLAND.  Ore. — P.  R.  Henderson 
will  erect  $200,000  concrete  and  brick 
motlun-plcturc  theatre,  at  41st  and  Ol- 
vl8l'>n  streets  to  be  leased  to  Golden 
State  Theatres  Co.,  Inc.,  of  Caliroriiia; 
will  have  seating  capacity  of  1200.  W. 
W.   L.uclus.   architect.   Seattle,    Wash. 


BUILDING    AND    ENGINEERING    NEWS 


\1 


SUNNYVALE,  Santa  Clara  Co.,  Cal.— 
Alfonso  Schurra.  local  capitalist,  has 
purcluised  slie  and  plans  early  con- 
struction   of    muUern    theatre    building. 


LOS  ANGELES.  Cal.  —  West  Coast 
Theaters.  Inc.,  Knickerbocker  Bldg., 
will  be  ready  for  bids  ne.xt  week,  to 
close  Jan.  1,  1925.  for  2-story  bldg., 
191x143  ft.,  at  316-30  W  Manchester 
Ave.  Plans  by  L.  A.  Smith.  Lilly- 
Fletcher  Bldg..  3rd  St.  and  Western 
Ave.  Theater  auditorium  with  balcony 
and  6  stores  on  1st  fl.  and  10  single 
apts.  above;  theater  portion  reint  cone 
constr.  and  remainder  of  bldg.  class  C, 
stucco,  tile  and  art  stone  front,  plate 
glass,  copper  ana  marble  store  fronts, 
marquise,  wrougnt  iron.  met.  drs.  and 
stairs,  tile  aud  comp  rf.,  skyllglits, 
struc.    steel,    marble    toilet   partit.   and 


lobby  base,  tiled  lobby  fl.,  baths,  toi- 
lets and  sinks,  brass  and  bronze  fix- 
tures, art  glass,  pipe  organ,  beech  or 
maple  lis.,  built-in.  beds,  storage  wa- 
ter htr.;   $200,000. 


WHARVES  AND  DOCKS 


LOS  ANGELES,  Cal.— Until  2  p.  m.. 
Dec.  22,  bids  will  be  rec.  by  supervis- 
ors of  county  flood  control  dist.  for 
3000  untreated  O.  P.  piles,  ranging 
from  32  to  36  ft.  in  length.  Spec,  on 
file  at  office  of  elk.  of  bd.  a.nd  at  of- 
fice of  flood  control  eng.  Cert,  chk  10%. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


SAX  FRAXCISCO— Until  Dec.  29,  2:30 
P.  M.  bids  will  be  received  by  Leonard 
S.    Leavy,    city    purchasing    agent,    270 


RIPSAWING  CUT-OFF  MACHINE 


FAST 


SAFE 


city  Hail,  to  furnish  street  materials, 
consi!>ting  of  paving  brick  and  crushed 
rock  and  gravel  as  reciuired  during  the 
teini  commencing  Jan.  1  end  ending 
June  30,  1925.  Further  information  ob- 
tainable  from   above   office. 


Additional     Sub-Contracts     Awarded — 
Bids   Being  Taken   on   Fainting. 

ADDITION  Cost,  $134,400 

.'rAX    FitAXCISCO.        Seventeenth      St. 
near   Mariposa  St. 

One-story    reinforcedi    concrete    addl- 
tio.ial  floor  to  municipal  car  barn. 

Owner — City  and   County  of  S.  F. 

City    Engineer — M.    M.    OShaughnessy, 
City   Hall. 

Con  tractor — Industrial   Constr.   Co.,  815 
Urya.it  St.,  San  Francisco. 
Sub-contracts    were    let   as   follows: 

I'luKlcriii); — Francis    O'Reilly.    180    Jes- 
sie   St.,    San    Francisco. 

(Granite    Work — Raymond    Granite    Co., 
3  Potrero  Ave.,  San  Francisco. 


LOS  ANGELES,  Cal. — Archt.  Zachary 
T.  Davis,  400  N  Alichigan  Ave.,  Chicago, 
is  completing  plans  for  a  baseball 
grandstand,  at  cor.  39th  St.  and  South 
Park  Ave.,  for  Los  Angeles  Baseball 
Club;  seating  capacity  of  20,000  and 
will  be  erected  to  carry  a  future  deck 
with  an  additional  seating  capacity  of 
10,000;  reinf.  cone,  and  steel  frame, 
offices,  locker  and  dressing  rooms, 
shower  baths,  restrooms;  Santa  Cata- 
lina  Island  Co.,  Catalina  Island  Pac.  El. 
Bldg.,  Los  Angeles,  will  probably  erect. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO— Further  informa- 
tion regarding  these  opportunities  may 
be  obtained  from  the  office  of  Larsen 
Advance  Constructio.i  Reports,  818 
Mission  Street,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
Number  of  each  opportu.iity. 

D-1424 — New  Yoric  City.  Manufac- 
turers of  compact  soda  fountains  and 
cafeteria  equipment  want  contact  with 
jobbing  and  wholesale  concerns  to  act 
as  distributors  this  territory. 

D-1425 — Chicago,  111.  School  Supply 
company  wishes  to  communicate  with 
manufacturers'  agent  who  will  act  as 
their  represe.itative  San  Francisco  and 
vicinity. 

D-1428— Los  Angeles,  Cal.  Concern 
desires  contact  with  manufacturers  of 
jute  or  burlap  cement  bags. 

8778 — Mexico,  D.  F.  Gentleman  de- 
sires to  represent  San  Francisco  manu- 
facturers or  trading  firms  in  a  selli.ig 
or  buying  capacity.  Is  said  to  have  ex- 
cellent  knowledge   of  Mexican   trade. 

9783 — Hamburg,  Germany.  A  firm  of 
manufacturers  and  exporters  of  por- 
celain and  pottery  ware,  wishes  to  es- 
tablish a  market  in  California  for  their 
products. 


SANGER,  Cal. — O.  R.  Osterode,  San- 
ger, Cal.,  desires  to  receive  catalogs 
and  pamphlets  on  cement  work  with 
regards  to  coloring,  mixing,  etc.,  also 
on  slate  aid  tile  roofs. 


POSITION 
WORKS  MANAGER 

Young  man  seeks  opening  with 
manufacturer  of  sheet  metal  or 
light  structural  steel  products,  or 
a  standard  product,  heating  and 
ventilating  systems,  building  ma- 
terial, etc.  Able  organizer  of 
plant  and  employees,  shop  and 
cost  systems,  improver  of  prod- 
ucts, member  American  Society 
Mechanical  Engineers,  best  of 
reference.  Possible  future  finan- 
cial investment. 

Address  to  Engineer,  1920  East 
17th  St.,  Oakland,   Calif. 


BUIIiDING     AND     ENGINEERING      NEWS  Saturday,    December    20,    1924 


BRIDGES 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
See  "Sewers  and  Street  Work,"  this 
issue.   Highway  and  bridge  planned. 


LOS  ANGELES,  Cal.— Until  2  p.  m., 
Jan.  5,  bids  will  be  rec.  by  supervis- 
ors for  lumber  for  bridge  on  Clara  St. 
over  Rio  Hondo.  Spec,  on  file  at  office 
of    the    board. 


PORTLAND,  Ore. — Frank  T.  Fowler, 
bridge  eng.,  for  Department  ot  Public 
Works,  preparing  plans  for  $168,000 
concrete  bridge  to  replace  structure 
known  as  Third  St.  or  Vista  Ave.  bridge 
crossing  Canyon  Road.  Bids  will  be 
asked  about  April  1. 


PHOENIX,  Ariz. — An  1800-ft.  bridge, 
18-ft.  wide,  costing  $250,000,  to  span. 
Gila  river  near  Gillespie  dam,  an- 
nounced by  W.  C.  Lefebvre,  chief  en- 
gineer state  highway  dept.  Diamond 
drilling  in  river  channel  will  be  started 
at  once. 


BLiTTHE,  Cal. — Harrington,  Howard 
&  Ash,  Kansas  city  engrs.,  have  applied 
to  Congress  for  permit  to  erect  toll 
bridge  across  Colorado  river  at  Blythe 
to  replace  Ehrenberg  ferry.  Probable 
cost,  $250,000.  These  engrs.  designed 
Colorado   St.   bridge,   Pasadena. 


IMPERIAL  COUNTY,  Calif.— W.  M. 
Ledbetter  Co.,  Los  Angeles,  at  $6552 
awarded  co.it.  by  State  Highway  Com- 
mission to  const,  wooden  creosoted  pile 
trestle  across  main  canal  of  Yuba  pro- 
ject about  1-mi.  west  of  Yuma,  Imper- 
ial County,  consisting  of  five  19-ft. 
spans  involv.  10.0  M  ft.  select  common 
Douglas  fir  timber;  17  M  ft.  b.m.  num- 
iDer  one  common  Douglas  fir  timber; 
1.6  M.  ft.  b.m.  number  one  commo.i  red- 
wood timber;  28  creosoted  Douglas 
fir  piles;  220  sq.  yds.  type  "B"  wearing 
surface. 


MADERA,  Madera  Co.,  Cal. — Proc- 
tor and  Cleghorn,  Rosenberg  BMg., 
Santa  Rosa,  at  $11,865  (Eng  Est.  $12,- 
371)  awarded  cent,  by  State  Highway 
Commission  to  const,  rein.  cone,  gir- 
der bridge  in  Madera  county,  over 
Chowchilla  river;  about  2V4-mi.  north 
of  Chowchilla,  co.isisting  of  five  25- 
ft.  spans  involv.  210  cu.  yds.  class  A 
cem.  cone,  (bridge);  15  cu.  yds.  class 
E  cem.  cone,  (bridge);  360  cwt.  rein, 
steel  (bridge);  24  rein.  cone,  piles;  500 
cu.  yds.  roadway  embank,  without 
classification;  40  cu.  yds.  rip  rap;  40 
cu.  yds.  class  A  cem.  cone,  (pavement); 
80  sq.  yds.  reinf.  steel  in  place  (pave- 
ment). 


GLENN  COUNTY,  Calif. — As  previ- 
ously reported,  bids  will  be  rec.  by 
State  Highway  Commission.  Forum 
Bldg..  Sacramento,  to  const,  rein.  cone. 
culvert  over  Central  Irrigation  canal 
at  south  city  limits  of  Willows,  con- 
sisting of  six  7-ft.  by  8-ft.  openings 
and  rein.  cone,  culvert  near  east  limits 
of  Willows,  consisting  of  seven  8-ft. 
by  S-ft.  openings.  Project  involv.  440 
cu.  yds.  class  A  cem.  cone,  (culverts); 
80  cu.  yds.  class  A  cem.  cone,  (road- 
way pavement);  610  cwt.  reinf.  steel 
in  place  (culverts  and  pavement);  600 
cu.  yds.  structure  excavation;  900  cu. 
yds.  roadway  excavation  without  clas- 
sification; 120  cu.  yds.  new  crushed 
gravel  or  stone  surfacing;  110  cu.  yds. 
old  crushed  gravel  or  stone  surfacing; 
140  cu.  yds.   gravel  or  stone  subbase. 


RED  BLUFF,  Tehama  Co.,  Cal.— Un- 
til Jan.  12,  10  a.  m.,  bids  will  be  rec.  by 
H.  G.  Kuhn,  county  clerk,  to  const, 
steel  bridge  over  Antelope  Creek  in 
Supervisor  District  No.  3.  Cert,  check 
10%  payable  to  Chairman  of  Board  of 
Sups.  req.  Plans  on  file  In  office  of 
clerk. 


DREDGING,  HARBOR  WORKS 
AND  EXCAVATIONS 


LONG  BEACH,  Cal. — Plans  for  imps, 
be  made  to  Long  Beach  harbor  under 
$5,000,000  bond  issue  are  being  rushed 
to  completion  under  directio.i  of  Col. 
Edw.  M.  Johnston,  former  army  engr., 
now  in  charge  of  local  harbor  engr. 
work.  Dredging  of  various  channels  to 
depths  from  32  to  40  ft.  is  under  way. 
Work  of  bulkheading  lands  facing 
chan.nels,  filing  land  for  reclamation, 
extension  of  harbor  entrance  jetties 
are  to  be  the  next  steps  in  the  harbor 
program. 


SAN  MATEO,  Alameda  Co.,  Calif.— 
Healy-Tibbitts  Construction  Co.,  64 
Pine  St.,  San  Francisco,  awarded  cont. 
for  sub-structure  work  in  connection 
with  the  bridge  over  San  Francisco 
Bay  at  Dumbarton  Strait  for  Dumbar- 
ton Highway  Bridge  Corp.,  Santa  Fe 
Bldg.,  San  Francisco.  Moore  Dry  Dock 
Co.,  ft.  of  Adeline  St.,  Oakland,  award- 
ed contract  for  steel  superstructure. 
Bride  will  consist  of  nine  steel  spans, 
each  about  200  ft.  in  length  with  con- 
crete deck  and  24-ft.  roadway;  total 
approx.  length  5,600  ft.  Total  est.  cost 
$2,000,000.  John  Lyle  Harrington,  chief 
engineer. 


SACRAMENTO.     Cal.— 

Sealed  bids  will  be  received  up  to  11 
a.  m.,  December  22,  1024,  tor  the  con- 
struction of  a  pile  and  timber  break- 
water 1,377  feet  long,  requiring  ap- 
proximately 102,000  feet  No.  1  Common 
Oregon  Pine,  and  5,750  lin.  feet  of 
round  piling.  For  specifications  and 
particulars  address  THE  RECLAMA- 
TION BOARD,  835  Forum  Buildi.ig, 
Sacramento,    California. 


LOS  ANGELES,  Cal. — Supervisors  re- 
ject bids  to  dredge  1600  ft.  of  river 
diversion  channel  located  upon  lower 
R  San  Gabriel  or  new  river. 

IRRIGATION  PROJECTS 

TR.A.CY,  San  Joaquin  Co.,  Cal. — Henry 
Cowell  Lime  &  Cement  Co.,  2  Market 
St.,  San  Francisco,  awarded  cont.  by 
Banta-Carbona  Irrigation  District,  to 
fur.  approx.  7.500  bbls.  cement  at  $2.73; 
$2.75  and  $2.78,  according  to  point  ot 
delivery.  Other  bids:.  Old  Mission  Ce- 
ment Co.,  Pacific  Portlanl  Cement  Co., 
Fabian-Grunauer  Co.,  and  Good  Lumber 
Co.,  all  submitted  identical  bids  at 
$3.09;  $3.11  and  $3.14.  American  Finance 
&  Commerce  Co.,  150  California  St.,  San 
Francisco,  bid  $3.25  and  $3.28.  Taken 
under  advisement.  W.  D.  Harrington, 
chief  engineer  for  district. 


Carbide  Flare  Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In  stock 

E.    D.    BULLARD 

505  IIOAVAHD  STREET 
San  CVandaco,  Calif. 

Douslai  6320 


VENTURA,  Cal.  —  United  Concrete 
Pipe  Co.,  Montaivo,  awarded  cont.  by 
city  for  drainage  work  in  Dist.  A  and 
Dist.  B  as  follows:  (a)  $5218  and  (b) 
$17,659,  involv.  2110  ft.  36-ln.  and  1340 
4S-in.  reinf.  cone,  pipe,  14.75  cu.  yds. 
plain  cone,  and  26.9c  cu.  yds.  reinf. 
cone.  C.  W.  Pierce,  city  engr. 


LIGHTING  SYSTEMS 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Dec.  22,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  in: 

Citrus  Ave.,  Milton  Ave.,  Orange  Dr. 
and  Sycamore  Ave.,  bet.  3rd  St.  and 
W'ilshire  Blvd;  96  cone,  posts. 

Main  St.,  bet.  36th  PI.  and  :7th  St.; 
159   pressed  steel   posts. 

LOS  ANGELES,  Cal.— U.itil  10  a.  m.. 
Dec.  22,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  in  Figueroa  St. 
bet.  Adams  and  11th  Sts. :  120  pressed 
steel   posts;    1911   act. 


LOS  ANGBLESl  Cai. — Council  au- 
thorizes const,  of  ornam.  light  systems 
in:  Kingsley  Dr.,  bet.  Beverly  and 
W'ilshire  Blvds:  cone,  posts;  Barton 
Ave.,  bet.  Seward  St.  and  Las  Palmas 
Ave.:    cone,    posts. 


CORONA,  Cal.— City  Eng.  J.  J.  Jes- 
sup  preparing  spec,  for  lighting  sys- 
tem i.i  s.  half  of  "Great  Circle"  from 
W-6th    St.    to    E-6th    St. 


LOS  ANGELES,  Cal.— Geo.  W.  Kem- 
per, P.  O.  Box  126,  Alhambra,  sub.  low 
bid  at  $77,777  to  bd.  pub.  wks.  for  or- 
namental lights  in  8th  St.,  bet.  Fig- 
ueroa St.  and  Vermont  Ave.  Other  bids 
i:.  A.  Wattson,  $79,831;  Robertson  Elec 
Co.,  $82,756;  Newbery  Elec.  Corp.,  $83,- 
000;  Jas.  C.  Perry,  $83,317;  Osborn  El. 
Co.,  $83,674;  A.  C.  Rice,  $85,548. 


LOS  ANGELES,  Cal.— Until  10  a.  m., 
Dec.  29,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  in  Detroit  St., 
bet.  Sunset  Blvd.  and  Fountain  Ave;  13 
cone,   posts;   1911   act. 


LONG  BEACH,  Cal.— Fritz  Ziebarth, 
302  E  Anaheim  St.,  Lo.ig  Beach,  award- 
ed cont.  at  $12,836  for  ornam.  lights 
in  Seaside  Blvd.,  bet.  Pine  Ave.  and  e 
\ine  lot  29   blk.  N,   Ocean  Pier  Tr. 


LOS  ANGELES,  Cal.— Until  10  a.  m.. 
Dee.  22,  bids  will  be  rec.  by  bd.  pub. 
wks.  for  ornam.  lights  in  El  (Centre 
Ave.,  bet.  Hollywood  Blvd.  and  Santa 
Monica  Blvd.;  46  pressed  steel  posts; 
3911  act. 


LOS  ANGELES,  Cal.  —  Council  de- 
clares inten.  to  install  ornam.  lights 
in  6th  St.,  bet.  Loomis  and  Vermont 
Ave;  press,  steel  posts;  1911  act. 


LOS  ANGELES,  Cal. — Awards  by  bd. 
pub.  wks.  for  ornam.  lights  follow: 

H.  C.  Reid  &  Co.,  420  Grant  Bldg.,  at 
$81,860  in  western  Ave.,  bet.  Santa  Bar- 
bara  and   Slauson  Aves. 

Newbery  Elec.  Corp.,  724  S  Olive  St., 
at  $129,778  in  Moneta  Ave.,  bet.  Main 
St.  a-id  Florence  Ave. 

Elec.  Lighting  Supply  Co.,  214  W  3rd 
St.,  at  $43,542  in  Moneta  Ave.,  bet.  Flor- 
ence   and    Manchester    Aves. 

A.  C.  Rice,  1963  Santee  St.,  at  $2489 
in  Palm  Grove  Ave.,  bet.  Washington 
and  21st  Sts. 


ORANGE,  Cal.  —  Council  declares 
inten.  to  install  ornam.  lights  in  West 
(Chapman  Ave.,  bet.  N.  Main  St.  and  A. 
T.  &  S.  F.  Ry. ;  35  Marbelite  posts. 

Inten.  declared  to  Install  ornam. 
lights  in  N.  Centre  St.,  bet.  E.  Chapman 
and  E.  Sycamore  Aves.;  23  Marbelite 
posts;  1911  act.  Cal  D.  Lester,  city 
clerk. 


Saturday,    December    20.    1924  DUILDING      AND      ENQINBERINQ      NEWS 


19 


SANTA  BARBARA,  Cal.  —  Petition 
filid  for  ornain.  lights  (24  posts)  In 
Masun  and  Chapula  Sts.,  est.  13600. 


LOS  ANGELKS,  Cal.— Until  2  p.  m., 
Jan.  i,  bids  will  bo  rec.  by  supervisors 
(or  ornam.  lights  In  Whittier  Blvd.. 
bet.  Indiana  St.  and  Pasadena  Ave.:  93 
pressed  steel  posts,  cables,  conduits, 
lamps,  etc.  County  Imp.  Nu.  144.  Mame 
U.  B'eatty,  clerk  of  board. 


PASADESA.  Cal.— Galleo.T  Iron  Wks. 
&  Mfg.  Co.  sub.  low  bid  to  city  at 
STI2S>  for  steam  roller.  Other  bids: 
Road  Machy.  Co.,  $7575;  C.  W.  Powell 
(Austin-Western),   J7600. 


LOS  ANGELES,  Cal.— Madsen  Iron 
Works,  5529  Blckett  St.,  awarded  cont. 
by  bd.  pub  wks.  at  $21,500  for  portable 
pav.  plant,  with  cone.  asph.  htg.  and 
storage    pit.   Deliv.   !)0   days. 


CORONADO,  Cal. — Petition  filed  for 
ornam.  lights  in  Orange  Ave.,  bet.  8th 
and  Ada   Sts.     T.  J.  Allen,   -jlty  engr. 


RICHMOND.  Contra  Costa  Co.,  Cal. — 
Petltii  ns  are  in  clrculaliun  seeking 
inslallatlun  of  electroliers  In  10th  St., 
bet.  .Macdoiiald  Ave.  a. id  Lucas  Sts. 


LOS  ANGELES,  Cal.— Hercules  Trail- 
er Mfg.  Co.,  1327  Santa  Fe  Ave.,  sub. 
low  bid  to  pub.  serv.  comm.  at  $1300 
tor  two  3-ton  trailers  under  spec.  P- 
343-441.  Other  bids:  Utility  Trailer  Mfg. 
Co.,  $1330;  New  C-.mer  Trailer  Co., 
$140$. 


MACHINERY  &  EQUIPMENT     MISCELLANEOUS    SUPPLIES 


ANAHEIM,  Cal. — Eisin  Sales  Corp. 
awarded  cont.  by  city  at  $7000  for  50- 
h.p.  pick-up  sweeper. 


LIVERMORE,  Alameda  Co.,  Cal.  — 
Stuart  S.  Smith  Co.,  San  Fra.icisco, 
bidding  $2650  f.  o.  b.  Livermore,  award- 
ed cont.  by  town  trustees  to  fur.  one 
Gallon  Junior  Fordson  comb,  roller, 
scraper  and  scarifier.  Valley  Garage, 
Livermore,   only    other    bidder. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
County  supervisors  appoint  Sam  Lowe, 
formerly  connected  with  the  county 
finance  department,  as  cou.ity  pur- 
chasing agent. 


LOS  ANGELES,  Cal. — Bids  rec.  by 
*a.  pub.  wks.  for  one  75-h.p.  Scotch 
marine  boiler,  were:  Baker  Iron  Wks., 
alternative  bid  on  Erie  City  Iron  Wks. 
Economic  Return  Tubular  Boiler  $2397; 
L.  A.  Boiler  Wks.,  $3371;  Pioneer 
Boiler  &  Macliine  Wks.,  $3000:  Stand- 
ard Boiler  &  Steel  Wks.,  $2990  (alter- 
natives: oil  burning  set  mounted  as 
unit.  $300,  cone,  found.,  $50). 

LOS  ANGELES,  Cal.— Until  2  p.  m., 
Dec.  19,  bids  will  be  rec.  by  harbor 
Comm.,  312  Byrne  BIdg..  for  7%-h.p. 
Semi-Diestl  engine  for  compressor  on 
tug  "Woodma.T;"  spec.  No.  665  on  file 
at  office  harbor  engr.,  berth  90,  San 
Pedro. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— City  Eng.  Chas.  Dimmitt  authorized 
to  purchase  street  .'signs  valued  at  $200. 


RESERVOIRS  AND  DAMS 


SONORA,  Tuolumne  Co.,  Cal. — Paci- 
fic Gas  and  Electric  Co.,  445  Sutter  St., 
San  Francisco,  will  start  worl<  at  once 
on  Lyon's  dam;  est.  cost  $130,000;  pres- 
ent dum  is  of  wood  const,  with  rock 
facing.  Proposed  to  deepen  dam  In- 
creasing storage  capacity.  Considerable 
co.icrete  worlc  is  involved. 


LOVELOCK,  Nev.— King  &  Malone, 
engrs.  Reno,  Nev..  preparing  plans  for 
storage  reservoir  to  impound  waters 
of  the  Humboldt  river  for  ilie  luwer 
part  of  the  Lovelock  Valley  for  the 
Lovelock  Water  Users'  Assn.  The  dam 
will  be  100  ft.  high  and  will  provide 
a  capacity  of  120,000  ac.  ft.  storage. 
Est.,    $750,000. 


Barber    Greene   Model    42    Loader 


other  Prominent 
Users  Are 

Pratt  Building 
Materials  Co. 

North  Beach  Auto 
Hauling  Co. 

Arthur  Hess 

OaklantJ   Paving  Co. 

California    Highway 
Commission 

Bates  and  Borland 

And  20  others 
All  Satisfied 


Sibley  -Grading  &  Teaming  Co. 


SMITH-BOOTH-USHER  CO. 

Direct  Factory  Representatives  and  Distributors 

60-60  FEEMOST  ST. 

Sntter  968  San  Francisco 


PIPE  LINES,  WELLS,  ETC. 

WHITTIER,  Cal.— Until  7:30  p.  m., 
Dec.  2J,  bids  will  be  rec.  by  city  for 
140U  ft.  g.jn.  :'.u«B  B  C.J.  Hi*.  z*tl.  thtu 
or  bo-id,  10%.  Paul  Oilnoie,  .»lty  oierk. 

LOS  ANGELES,  Cal.— Bids  rec.  by 
pub.  serv.  comm.  Dec.  9  for  riv.  sheet 
steel  pipe,  under  spec.  738-A,  comprla- 
■  ng  (1)  23,S40  It.  12-ln.  No.  10-gauge 
pipe,  at  price  per  ft.,  (2)  1320  ft.  14-m. 
.NO.  lu-gauge  pipe,  at  price  per  ft.,  both 
/.  o.  b.  trench  side,  (3)  lump  sum  bid, 
jnd   (4j    delivery,   were; 

>Vester.i   Pipe  &   Steel  Co. — (1)   $1.30, 

(2)  $1.4S,  (3)  $32,945.60,  (4)  within  90 
Jays  from  date  of  receipt  of  order. 

L.    A.    Mfg.    Co.— (1)    $1.29,    (2)    $1.49, 

(3)  $32,72U.40,  (4)  to  commence  within 
30  days  and  be  comleted  within  15 
aays  thereafter. 

Lacy  Mig.  Co.— (1)  $L20,  (2)  $1.46, 
(3)  $30,535.20,  (4)  to  commence  within 
::  weeks  and  be  completed  within  15 
(lays   thereafter. 

Baker  Iron  Wks — (1)  $1.24,  (2)  $1.44 
(3)  $31,462.40,  (4)  within  90  days  from 
dale  of  award  of  contract. 

West  Coast  Pipe  &  Steel  Co. — (3) 
$32,750,  (4)  to  commence  within  30  days 
and  completed  within  60  days  there- 
sfter. 


SAN  JOSE,  Santa  Clara. Co.,  Cal.  — 
Until  Jan.  5,  II  a.  m.,  bids  will  be  rec. 
by  Henry  A.  Pfister,  county  clerk,  to 
drill  well  for  water  supply  at  county 
hcspital.  Spec,  on  file  in  office  of  clerk. 
Robt.    Chandler,   county   surveyor. 

LOS  ANGELES,  Cal.— United  Casting 
Co.,  818  Wilson  St.,  awarded  cont.  by 
Pub.  Serv.  Comm.  at  $1721  for  5  sluice 
gates,  etc.,  under  spec.  737-B,  f.  o.  b. 
factory. 

Lacy  Mfg.  Co.  awarded  cont.  for  riv. 
sheet  steel  pipe  under  spec.  738-A,  at 
Item  1,  $1.20,  and  item  2,  $1.46,  f.  o.  b. 
trenchside. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Bids  will  be  asked  at  once  by  city 
council  to  fur.  and  del.  one  carload  of 
cast  iron  pipe.  Chas.  Dimmitt.  city 
engineer. 


LOS  ANGELES,  Cal.— Bids  rec.  by 
Pub.  Serv.  Comm.  for  C.  I.  pipe  under 
spec.   740-A,   were: 

Grinnell  Co. — 24-in.  class  "B,"  $6.32 
ft.;    class    "C,"    $7.88   ft. 

U.  S.  C.  I.  Pipe  &  Foundry  Co. — Class 
"B,"  $4.49  ft.;  class  "C,"  $5.37  ft.;  f.  o. 
b.  L.  A.,  $5.92  and  $7.09;  f.  o.  b.  trench- 
side,    $6.02   and    $7.20. 

American  C.  I.  Piue  Co. — Class  "B," 
f.  o.  b.  dock,  $5.6575,  and  class  "C,"  f. 
o.  b.  dock,  $6.7706;  f.  o.  b.  cars,  class 
"B,"  $5.85,  and  class  "C,"  $7;  trench- 
side,  class  "B,"  $5.9492,  and  class  "C," 
$7.1196. 

Pacific  Pipe  &  Supply  Co. — Class  "B," 
$49.05  cars,  and  class  "C,"  $50.10  trench- 
side. 


SEWAGE  DISPOSAL  PLANTS 


VICTORVILLE,  Cal.— Cox  &  Teget, 
63  5  N  Olive  Ave.,  Alhamlara,  awarded 
cont|  at  $10,826  to  const,  sewage  dis- 
posal plant,  outfall  sewer,  etc.,  for 
Victorville    Sanitary    Dist.,    VictorviUe. 


LAGUNA  BEACH,  Cal.— A.  Giebisch, 
Virgil  Walk,  Long  Beach,  awa,rded 
cont.  by  Laguna  Sanitary  Dist.  at  $70,- 
761.73  for  sewer  laterals,  disposal 
plant,  etc.,  involv.  (item  1)  sewer  lat- 
eral sys.,  at  $45,667.73,  (2)  pumping 
station,  $9809,  (3)  disposal  plant,  $11,- 
085,    (4)   ocean  outfall,   $4200. 


MISCELLANEOUS 
CONSTRUCTION 


OAKLAND,  Cal. — Cou.nty  Surveyor 
Geo.  A.  Posey  has  completed  plans  for 
Oakland  Estuary  Tube  for  which  bonds 
of  $4,496,000  were  voted  two  years  ago. 
Minor  changes  will  be  made  in  the 
plans.  It  Is  proposed  to  have  construc- 
tion under  way  early  in  1925. 


20 


BUILDING     AND     ENGINEERING     NEWS  Saturday,    December    20,    1924 


LiONG  BEACH,  Cal. — Bessemer  Gas 
Engr.  Co.  sub.  low  bid  to  City  Mgr.  c. 
H.  Windham  at  $19,370  lor  two  lUU  h.p. 
gas  compressors  for  use  on  Dotninguez 
neld  ot  Associated  Oil  Co.  other  bids: 
Chicago-Pneumatic  Co.,  $i:i,571;  West- 
ern Muchy.  Co.,  $23,000;  .Smith-Booth- 
Usher  Co.,  $21,510  on  two  175-h.p.  com- 
pressors a.id  $23,430  on  two  275  h.p. 
compressors. 

FULLBRTON,  Cal.  —  Water  Works 
Supply  Co.,  705  Wright  &  Callender 
lildg.,  Los  Angeles,  sub.  low  bid  at 
$14,000  for  15-ton  incinerator,  bidding 
0.1  Nye  type.  Other  bids:  Superior  in- 
cinerator Co.,  Texas,  $17,15U;  Hoberg 
Consw.  Co.,  San  F;rancisco,  $26, loo, 
bidding  on  C.  &  T.  Incinerator.  W.  C. 
Kecord,  city  engineer. 

SAN  FRANCISCO  —  Until  Dec.  29, 
2:30  p.  m.,  bids  will  be  received  by 
Leonard  S.  Leavy,  city  purchasing  agt., 
270  City  Hall,  to  fur.iish  street  materi- 
als, consisting  of  paving  brick  and 
crushed  roclt  and  gravel  as  required 
during  the  term  commencing  Jan.  1  and 
e.iding  June  30,  1925.  Further  informa- 
tion obtainable  from  above  office. 


ST.  HELENS,  Ore.— Coast  Culvert  & 
Flume  Co.,  Portland,  at  $38,000  awarded 
cont.  by  city  water  commission  to  fur. 
approx.  4-mi.  of  12  and  14-in.  steel  pip« 
for  water  system.  A.  Compton,  MciVlinn- 
ville.  Ore.,  at  $30,687  awarded  cont.  for 
2,000, 000-gal.  concrete  reservoir. 


WATER  WORKS 


SANTA  BARBARA,  Cal. — Council  ap- 
proves plans  of  Montecito  Water  Dist. 
to  tunnel  the  Santa  Ynez  Mts.  and 
build  a.i  impounding  dam  on  the  Santa 
Ynez  river,  5  mi.  above  the  city's  res- 
ervoir. Bonds  in  sum  of  $850,000  were 
voted  two  years  ago  and  a  portion 
ot  the  water  sys.   is  complete. 


LOS  ANGELES,  Cal.— United  Casting 
Co.,  818  Wilson  St.,  sub.  low  bid  to  pub. 
serv.  Comm.  at  $1721  for  5  sluice  gates, 
etc.,  under  spec.  737-B.  Other  bids: 
Keystone  Iron  &  Steel  Wks.,  $2137.30; 
Fulton  Engr.  Co.,  $2297;  Comml.  Iron 
Wks.,  $2240;  Baker  Iron  Wks.,  (1)  $388 
ea,  (2)  $10.50  ea.,  (3)  $16.26  ea.,  (4> 
$27.50  ea.,  total  12705.75;  L.  A.  Shop- 
building  &  Dry  Dock  Corp.,  $3180. 


WAPATO,  Wash. — City  call  election 
for  Dec.  30  to  vote  bonds  of  $48,000  to 
replace    wooden    water    mai.is. 


BURLINGAME,  San  Mateo  Co.,  Cal 
— City  trustees  authorize  expenditure 
of  $24,000  for  additional  water  mains 
funds  to  be  obtai.ied  from  water  de 
partment.  6  and  8-in.  mains  will 
installed   and  approx.   25   hydrants. 


be 


SANTA  BARBARA,  Cal.— Natl.  C.  1. 
Pipe  Co.  sub.  low  bid  to  city  at  $10,- 
058.96  tor  cast  iron  water  pipe,  involv. 
612  ft.  16-in.,  720  ft.  12-i.i.  and  7000  ft. 
6-in.  Crane  Co.  sub.  low  bid  at  $745.06 
for  c.i.  fittings.  Chapman  Valve  Mfg. 
Co.  was  low  on  valves  at  $1881.97.  Pac. 
Pipe  &  Supply  Co.  bid  $940.80  on  24  fire 
hydrants.  Crane  Co.  bid  667.50  on  brass 
cocks,  and  galv.  steel  pipe  at  $437.60. 
The  supplies  are  for  the  city  water 
department. 

RICHMOND,  Contra  Costa  Co.,  Cal. — 
R.  A.  Washburn  at  $727.27  awarded 
cont.  by  council  to  fur.  a.id  install  wa- 
ter piping  in  Memorial,  Elm  and  Mlra 
Vista   parks. 

MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal. — Stephen  Smith  and  Co.,  639  Mis- 
sion St.,  San  Francisco,  at  $4676  award- 
ed cont.  by  town  trustees  to  fur.  6500 
ft.  4-in.  c.i.  water  mains  with  connec- 
tions. 


TRACY,  San  Joaquin  Co.,  Cal. — Leon- 
ard F.  Youdall,  Matson  Bldg.,  San  Fran- 
cisco, at  $89,250  awarded  cont.  by 
Banta-Carbona  Irrigation  District,  to 
const,  pump  house  and  appurtenant 
structures,  under  Contract  No.  6.  Harry 
Vensano,  San  Francisco,  only  other 
bidder  at  $82,820,  exclusive  of  excava- 
tion and  back-flU. 


PLAYGROUNDS  AND   PARKS 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
Until  Dec.  22,  bids  will  be  rec.  by  A.  C. 
Faris,  city  clerk,  for  landscape  work 
in  connection  with  Mira  Vista,  Memor- 
ial and  Elm  Parks  i.icluding  laying  out 
pathways,  planting  trees,  shrubbery, 
etc.  Further  information  obtainable 
from   city   clerk. 


OAKLAXD,  Cal. — Architect  Chas.  H. 
Biggar,  Bank  of  Italy  Bldg..  has  sub- 
mitted plans  of  Howard  Gilkey,  Oak- 
land landscape  engineer,  to  couiuy  su- 
pervisors, for  proposed  beautiflcation 
uf  Kern  (County)  General  Hospital 
grounds.  The  hospital  site  covers  an 
area   of   approx.   30   acres. 


SEWERS  &  STREET  WORK 


KLAMATH  FALLS,  Ore. — Prel.  plans 
are  being  made  for  $200,000  sewer  im- 
prvements;  construction  to  be  under- 
taken  in   1925. 


SEAL  BEACH,  Cal.— Until  8  p.  m., 
Dec.  22,  bids  will  be  rec.  by  city  for  5- 
in.  cone,  pave  and  small  amt.  1%-in. 
Topeka  pave,  on  4-in.  cone,  base,  i.i  5th 
St.,  6th  St.  and  portions  of  7th,  8th  and 
Central  Ave.  Plans  on  file  at  office  of 
city  clerk,  OUie  B.  Paprick.  Cert,  check 
or  bond  10%. 


LOS  ANGELES,  Cal. — Bd.  pub.  wks. 
will  advertise  for  bids  at  once  for 
Warrenite  pave.,  curbs,  walks  and  gut. 
in  the  Westgate  dist.,  where  $430,000 
bond  issue  for  st.  work  has  been  voted. 
Sts.  to  be  imp.  i.icl.  Federal,  Barring- 
ton,  Graville  and  Dorothy  Sts.,  Barry, 
Westgate  and  other  aves.,  and  portion 
nf  Wilshire   Blvd. 


GLEXDALE,  Cal.  —  Bids  to  const. 
sewer  in  Glendale  Hts.  sectio.i,  on  Pal- 
mer Ave.,  Adams  St.,,  Crescent,  Cornell, 
Cambridge  and  other  sts.,  under  1911 
act,  rejected  by  the  city  and  city  clerk 
ordered  to   re-advertise  the  work. 


.SANTA  ANA,  Cal.- — Council  declares 
liiten.  to  imp.  S  Va.i  Ness  Ave.,  bet.  1st 
und  4th  Sts.,  and  portion  of  N  Van  Ness 
Ave.;  2-in.  asph.  cone.  pave,  on  4-in. 
asph.  cone,  base,  H^-in.  asph.  cone. 
pave,  on  3V4-in.  asph.  cone,  base,  curb, 
walk;  1911  a.nd  1915  acts.  E.  L.  Vegely, 
city   clerk. 


SAN  FRANCISCO— Bureau  of  Engia- 
eering,  Department  of  Public  Works, 
completes   spec,   to   imp.  following  sts.: 

21st  Ave.,  bet.  Santiago  and  Taraval 
sts.,  involv.  247  lin.  ft.  cone,  curb;  1202 
sq.  ft.  vertical  fiber  brick  pavement; 
3722  sq.  ft.  asph.  cone,  pavement;  est. 
cost   $2500. 

36th  Ave.,  bet.  Taraval  and  Ulloa  sts.. 
involv.  325  lin.  ft.  cone,  curb;  650  sq. 
ft.  concrete  gutter;  5S50  sq.  ft.  asph. 
cone,  pavement;  est.  cost  $2600. 

17th  Ave.,  bet.  Rivera  and  Santiago 
sts.,  involv.  Ill  lin.  ft.  co.nc.  curb;  2213 
sq.  ft.  asph.  cone,  pavement;  est.  cost 
$900. 

22nd  Ave.,  bet.  Ulloa  and  Vicente 
sts.,  involv.  235  lin.  ft.  cone,  curb;  8700 
sq.  ft.  asph  .cone,  pavement;  est.  cost 
$3500. 


Globe,  Ariz. — City  Eng.  Bell  com- 
pletes spec,  to  pave  Oak,  Hill,  Monroe, 
Fifth  a.id  Sixth  Sts.,  a  total  of  about  1 
mi.  Work  to  be  done  jointly  by  state 
and  city. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
J.  E.  Johnston,  Savings  and  Loan  Bank 
Bldg.,  Stockton,  awarded  contract  by 
council  to  imp.  portions  of  Harrison, 
Clay,  Jackson,  Worth,  Jefferson  and 
.Anderson  Sts.,  involv.  30S2  cu.  yds.  cut, 
$.40  cu.  yd.;  2359  cu.  yds.  fill,  $.25  cu. 
yd;  5670.23  lin.  ft.  comb.  cone,  curb- 
gutter,  $.90  lin.  ft;  28,350.90  sq.  ft.  cem. 
walks,  $.18  .sq.  ft;  98,916.12  sq.  ft.  asph. 
macadam    paveme.it,    $.13    sq.    ft. 


BEVERLY  HILLS,  Cal. — Council  de- 
rlares  inten.  to  const,  walks  and  curbs, 
iron  ornam.  lights,  remov.  of  broken 
walks,  curbs,  etc..  in  portions  of  Bever- 
ly Dr.,  Burton  Way;  1911  act.  B.  J. 
Firmi.iger.    city    clerk. 

LOS  ANGELES.  Cal. — Date  of  elec- 
tion for  Metropolitan  Sewer  Dist.  bond 
issue  will  be  set  at  meeting  of  dist.  to 
be  held  about  Dec.  24.  In  con.nectlon 
with  this  sys.  present  plans  call  tor 
a  3-mi.  tunnel  through  the  San  Pedro 
hills,  and  a  7-ft.  diam.  outfall  one- 
half  ml.  long  under  60  ft.  water.  Ap- 
prox. cost  of  the  sys.  will  be  betw. 
?12,500,000  and  $14,000,000.  Albert  K. 
Warren,  700  Hall  of  Records,  county 
sanitation  a.nd  drainage  engr. 


SANT.4  CRUZ,  Santa  Cruz  Co.,  Call- 
City  council  plans  early  pavl.ig  of  So- 
quel  avenue;  type  ot  pavement  yet  to 
be  determined.  H.  E.  Godegast,  city 
engineer. 


SAN  FRANCISCO— Bureau  ot  Engin- 
eering, Department  of  Public  Works, 
completes  spec,  to  Imp.  41st  Ave.,  bet. 
Irving  and  Judah  Sts.,  Involv.  200  lin. 
ft.  cone,  curb;  4000  sq.  ft.  asph.  cone, 
pavement;   est.   cost   $1600. 

Spec,  completed  to  imp.  Brighton 
.Ave.,  bet.  Grafton  and  Lakeview  Ave., 
involv.  75  lin.  ft.  cone,  curb:  1500  sq. 
ft.  cone,  pavement;  est.  cost  $500. 


SANTA  AXA.  Cal. — Until  11  a.  m., 
Dec.  16.  bids  will  be  rec.  by  supervis- 
ors to  grade  and  gravel  Brookhurst 
Ave.,  bet.  Lincoln  Ave.  and  a  point 
%-mi.  so.  J.  L.  McBride.  County  Road 
Comm.  Cert,  check  or  bond  5%.  Approx. 
quant,  are:  1000  cu.  yds.  excav.,  1300 
cu.  yds.  gravel,  4000  lin.  ft.  shape,  18 
ft.  wide. 


SANTA  BARBARA,  Cal. — Council  de- 
clares inten.  to  imp.  Fifth  St.,  betw. 
Alamar  Ave.  and  Castillo  St.:  grade,  5- 
in.  cone,  base  with  IV^-in.  asph.  cone. 
pave.,  combined  curb  and  gut.,  curbs, 
v.alks,  stone  curbs,  driveways,  6-in.  vit 
main  sewers,  6-in.  vit.  stub  sewers,  4- 
i  1.  hse.  con.;  1911  act.  Geo.  D.  Morri- 
son,   city    engineer. 

OAKLAND.  Cal.— Until  Dec.  24,  11  A. 
M.,  bids  will  be  rec.  by  Eugene  K.  Stur- 
srls,  city  clerk,  to  imp.  Orral  St.,  bet. 
fi9th  and  70th  Aves.,  involv.  grading; 
pave;  const,  curbs  and  gutters;  wood 
culvert.  1911  Act.  Cert,  check  10% 
payable  to  city_req. 
office  of  clerk, 
gineer. 


Plans   on   file   in 
"W.  W.  Harmon,  city  en- 


Contractors  Machine  Works 

We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We  build  rock  bunkers,  elevators  and  conveyors,  portable  pumping 
plants,  hoist  and  rock  crushers. 

Let  us  give  you  an  estimate  on  your  work. 

We  buy  and  sell  used  equipment. 

CREAR  &  BATES 


3S  Stanford 


San  Fraiaciseo 


Phone  Kearny  1885 
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KKULAND.S.  Cal.— Council  has  ap- 
provvil  fi-in.  asph.  cone.  pave,  for 
UruiiKc  St.  n  of  Culton  Ave.  Cieo.  S. 
Hinckley,  city  cngr.  I"ac.  Elec.  Uy.  Is 
Haiti  lo  be  preparing  to  pave  a  9-ft. 
strip  In  center  of  street,  est.  to  cost 
(30.U00. 


9A.\  FltA.NCISfO— City  Conslr.  Co., 
Cull  BlilB..  submits  only  bid  to  Bd.  Pub. 
Wks.  ui  ^2, 471. 60  lo  imp.  crossing  of 
Newhall  and  Paiou  Ave.  and  I'alou 
Ave.,  bet.  Third  and  Newhall  Sis.,  In- 
volv.  350  cu.  yds.  cut.  »l.50  cu.  yd.;  120 
ft.  cone.  curb.  11.15  ft.:  660  S(|.  ft.  walks, 
$.20  sq.  ft.;  5040  sq.  ft.  asph.  cone,  pave., 
$.29  sq.  fL;  1  catchbasin,  $14U;  30  ft. 
10-in.  culvert,   $2.5U. 

Jas.  It.  McElroy,  180  Jessie  St.,  at 
$1,822.34  low  to  Imp.  north  half  of 
Klrkham  St.,  bet.  19th  and  20th  Aves., 
involv.  205  n.  cone.  curb.  $1  ft.;  5062 
sq.  ft.  asph.  cone.  pave.  $.32  sq.  ft. 
Other  bids;  E.  O.  Moran,  $1994.46; 
Frank   JlcIIush,   $1999.52. 

City  Constr.  Co.,  Call  BIdg.,  only 
bidder  at  $2302.87  to  itr-P-  Maynard  St., 
bet.  Mission  and  Congdon  Sts.,  involv. 
50  ft.  granite  curb,  $3  lin.  ft.;  800  ft. 
asph.  pave.,  $.50  sq.  ft.;  8347  sq.  ft. 
walks.   $.21    sq.   ft. 

SAN  FRANCISCO — E.  C.  Moran,  241 
19th  Ave.,  at  $3757  submits  low  bid  to 
Bd.  Pub.  Wks.  10  sewer  Tucker  Ave., 
bet.  Alpha  and  Rutland  Sts.,  involv. 
800  ft.  8-in.  sewer,  $4  ft.;  62  wye 
branches,  $1  ua.;3  lampholes,  $15  ea.; 
3  manholes,  )LiO  ea.  X.  U.  a&lUKliet 
bid  $3834. 

CERES,  Stanislaus  Co.,  Cal.  —  Town 
trustees  vote  to  pave  with  concrete 
Fourth  and  Fifth  streets;  plans  will  be 
started   at   once. 


SA.N  FRANCISCO— Until  Jan.  7,  i 
p.  m.,  bids  will  be  rec.  by  Bd.  Pub.  Wks 
lo  imp.  Beverly  St.,  bet.  HoUoway  and 
Garfield  Ave.,  involv.  grading;  const. 
curbs;  pave  with  asph.  cone.  Bond  of 
$2300  req  of  successful  bidder.  Spec, 
obtainable  from  Bureau  of  Engineer- 
ing,  3rd   floor.   City   Hall. 


LOS  A.NGELES,  Cal. — Allied  Const. 
Co.,  459  E  3rd  St.,  awarded  cont.  by  bd. 
pub.  wks.  to  imp.  27th  St.,  bet.  Caro- 
lina and  Gaffey  Sts.,  at  $10,594.84;  and 
Vermont  Ave.,  bet.  Adams  St.  and  Slau- 
son  Ave.,  at  $16,342.17. 


LOS  ANGELES.  Cal. — Geo.  R.  Curtis 
I'av.  Co.,  Inc..  2440  E  26th  St.,  awarded 
font,  by  bd.  pub.  wks.  to  imp.: 

New  Hampshire  Ave.,  bet.  Beverly 
Blvd.  and  Fir.st  St.,  at  $12,468.33;  asph. 
pave,   bitum.  base  pave,  curb,  gut.,  etc. 

Van  Ness  Ave.,  bet.  Pico  and  16th 
Sts.,  at  $12,125.03;  asph.  pave,  curb,  gut- 
ter, etc. 

Girard  St.,  bet.  Serrano  St,  and  149 
ft.  w..  at  $1529.90;  5-in.  bltum.  base,  2- 
in.  bitum.  base,  cone,  pave,  curb,  walk, 
gut. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — Un- 
til Dec.  29,  8  p.  ra.,  bids  will  be  rec. 
by  Joh.i  J.  Lynch,  city  clerk,  to  imp. 
Walnut  St.,  bet.  San  Carlos  and  Lake- 
house  Ave.,  involv.  grade  and  pave 
with  H4-in.  Warrenite-Bit.  surface  on 
3-ln.  bitum.  cone,  base;  hyd.  cam.  cone, 
walk.s.  1911  Act  &  Bond  Act  1915.  Cert, 
check  lOcj  payable  to  city  req.  Plans 
on  tile  in  office  of  clerk.  Wm.  Popp, 
city   engi.ieer. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
Good  Roads  Committee'  of  Stockton 
Chamber  of  Commerce  will  recommend 
construction  of  6-mi.  cone,  road  on 
.north  side  of  S,  P.  R,R.  tracks  between 
San  Joaquin  bridge  and  city  of  Tracy; 
est.  co.st  $750,000  to  $800,000,  which  in- 
cludes const,  of  new  bridge  over  San 
Joaquin  river'  and  new  ground-level 
highway  from  San  Joaquin  river  to 
city  limits  of  Tracy.  Plans  for  the 
bridge,  steel  construction,  est.  cost 
$200,000,  have  already  bee.i  prepared 
by  State  Highway  Commission. 


BEVERLY  HILLS,  Cal.— County  will 
divide  with  city  of  Beverly  Hills  cost 
of  paving  Santa  Monica  Blvd.,  from 
east  to  west  city  limits.  Permanent 
pave,  of  which  county  will  pay  50%; 
will  be  7-in.  cone,  base  with  I'^-ln. 
top. 


SAN  DIEGO.  Cal.— Petition  filed  with 
council  for  ornam.  ll(i:hts  (56  posts)  In 
University  .\vc.,  bet.  Idaho  and  31st 
Sts.,  and  30th  St.  bet.  Wightman  and 
Lincoln.   F.  A.   Rhodes,  city   engr. 


S.\N  JOSE.  Santa  Clara  Co.,  Cal. — 
Until  Jan.  5,  11a.  m.,  bids  will  be  rec. 
by  supervisors  to  Imp.  Watso.ivllle  rd., 
in  Supervisor  Dist  No.  1.  Plans  on  file 
in  office  of  Henry  A.  I'fister,  county 
clerk.   Robt.   Chandler,  county  surveyor 

SAN  FRANCISCO— Board  of  Public 
Works  rejects  bids  to  imp.  Southern 
Heights  Ave.,  bet.  Rhode  Island  and 
Carolina  Sts.,  and  new  liids  will  be  con- 
sidered Jan.  7,  3  p.  m.  E.  J.  Treacy  sub- 
mitted low  bid  for  this  work  under 
last  call  as  follows:  10.860  cu.  yds,  cut. 
$.94  cu.  yd;  27  cu.  yds.  class  A  cone.  In 
walls,  $22  cu.  yd;  130  cu.  yds.  class  B 
cone,  in  walls  $22  cu.  yd;  3400  lbs. 
rein,  steel.  $.05  lb;  2  manholes,  $110 
each;  3  catchbasins.  $00  ea;  100  ft.  10- 
In.  culverts  $1.75;  144  ft.  board  fence, 
$2  lin.  ft.  Other  bids:  H.  V.  Tucker, 
$17,737;  L.  J.  Cohn,  $19,849;  James  M. 
Smith,    $42,186.40 


STOCKTON.  San  Joaquin  Co.,  Cal.— 
Until  Dec.  29,  11  a.  m..  bids  will  be 
rec.  by  Eugene  D.  Graham,  county  elk., 
to  ijnp.  Stanislaus  River  road  and  W. 
B.  Chase  rd..  No.  522  in  Road  Dist.  No, 
3,  Cert,  check  10%  payable  to  Chair- 
man of  Bd.  of  Sups,  req.  Plans  obtain- 
able from  County  Surveyor  F.  E.  Quail 
on  deposit  of  $10,  returnable. 


PALO  ALTO.  Santa  Clara  Co.,  Cal.— 
City  Eng.  J.  F.  Byxbee,  Jr..  outlines 
street  Imp,  program  for  1925.  involv- 
ing an  expenditure  of  $217,000,  adding 
approx.  5-ral.  of  imp.  streets;  largest 
project  involves  repaying  University 
Ave.  from  state  highway  to  bridge 
crossing  San  Francisquito  creek;  est. 
cost   $117,961. 


SAN  FRANCISCO — Bureau  of  Engi- 
neering, Department  of  Public  Woi  ks. 
completes  spec,  to  imp.  Orizaba  .St..  bet. 
Randolph  and  Worcester  Sts.,  involv. 
6135  cu.  yds.  cut;  3750  cu.  yds.  fill;  4697 
lin  ft.  cone.  curb;  6474  sq.  ft.  art. 
stone  walks;  36  br.  catchbasins;  1365 
lin.  ft.  10-in.  ironstone  pipe  culvert;  42 
lin.  ft.  12-in.  ironstone  pipe  sewer;  111,- 
760  sq.  ft.  asph.  cone,  pavement;  est. 
cost,   $47,000. 


INGLEWOOD,  Cal.— Geo.  H.  Oswald, 
366  E  58th  St.,  awarded  cont.  by  city  at 
$36,309  to  imp.  Hillside  Ave.  and  Hill 
St.,  involv.  184,742  sq.  ft.  grade  3  4/5c 
sq.  ft,.  5790  ft,  curb  55c  ft,,  three  culv. 
$954:  112,120  sq.  ft.  4-in.  Willite  pave. 
22c  ft.,  20  %-in.  water  serv.  $11  ea.,  5 
2-in.  water  serv.  $33  ea.  Dunkle  and 
Phillips    bid    $39,493.21. 


HERMOSA  BEACH,  Cal.— Election 
will  be  held  Jan.  20,  to  vote  on  $200,000 
bond  issue  for  sewer  system.  As  a 
member  of  the  South  Bay  Sanitation 
Dist.,  Hermosa  Beach  ■will  install  mains 
connecting  with  the  L.  A.  outfall  at 
Hyperion. 


OAKLAND,  Cal.— Until  Dec.  18,  11:30 
A.  M.,  bids  will  be  rec.  by  Eugene  K. 
Sturgls.  city  clerk,  to  imp.  Skyline 
Blvd.  Extension  from  Co.  Rd.  No.  2509 
northeasterly.  Bond  of  $4000  req.  of 
successful  bidder.  Plans  on  file  in  of- 
fice of  clerk.  W.  W.  Harmon,  city  en- 
gineer. 


SAN  BERNARDINO  COUNTY,  Calif. 
— H.  M.  Henning,  Eagle  Rock,  Calif.,  at 
$12,213.20  (eng.  est.  $15,892.20)  award- 
.  cd  cont.  by  State  Highway  Commission 
to  grade  2.3  mi.  bet.  %  ml.  west  of 
Barslow  and  1  nil.  east  of  Barstow, 
involv.  20,810  cu.  yds.  roadway  exca- 
vation without  classification:  8660  sta. 
yds.  overhaul;  22  cu.  yds.  structure 
excavation  without  classification;  95 
cu.  yds.  class  A  Port.  cem.  cone,  (struc- 
tures) ;49  cwt.  bar  reinf.  steel  in  place 
(structures);  632  lin.  ft.  18-ln.  and 
ICu  lin.  ft.  24-in.  corru.  metal  pipe;  44 
monuments. 


SANTA  ANA,  Cal. — Proceedings  to 
pave  West  Santa  Clara  Ave.,  bet.  Main 
and  Greenleaf  Sts.,  have  been  dropped, 
and  new  proceedings  will  be  started 
in  six  months.  New  pave,  will  be  6-in. 
Conor,   with   black  wearing  surface. 


BEVERLY  HILLS,  Cal.— Petition  In 
Circulation  to  widen  and  pave.  Preuss 
l;d.,  bet.  Wilshire  Blvd.  and  Burton 
Way.  B.   J.   Firminger,   city   clerk. 


SANTA  BARBARA,  Cal.  —  Petition 
filed  with  council  to  pave  Santa  Bar- 
bara St.,  bet.  Pueblo  and  Constance; 
est.  $18,000.  Geo.  D.  Morrison,  city  engr. 


LOMPOC,  Cal.— $210,000  bond  issue 
for  paved  rd.  from  Lompoc  to  Harris 
Sta.,   11  mi.,  carried  at  recent  election. 


SANTA  MONICA,  Cal.— City  starts 
proceedings  for  permanent  ave.  on  Ari- 
zona Ave.,  bet.  2Uth  and  26th  Sts.  How- 
ard  B.   Carter,   city   engr. 


RIVERSIDE,  Cal.— County  hignway 
dept.  plans  to  start  work  at  once  oa 
lesurfacing  Santa  Ana  canyon  rd.  from 
Corona  to  the  Orange  county  line. 

SAN  FRANCISCO  —  Municipal  Con- 
struction Co.,  112  Lyon  St.,  at  $14,233.18 
submits  low  bid  to  Bd.  Pub.  Wks.  to 
imp.  Avalon  Ave.,  bet.  Mission  and  Lis- 
bon Sts.,  involv.  11,200  sq.  ft.  cone. 
pave,  $.25  sq.  ft.;  25,970  sq.  ft.  asph. 
cone,  pave,  $.25  sq.  ft.;  1916  ft.  cone, 
curb,  $.94  lin.  ft;  22,426  sq.  ft.  walks, 
$.14  sq.  ft.  Other  bids:  L.  J.  Cohn,  $14,- 
716. SO;  J.  M.  Smith,  $14,852.72;  Fay 
Iinp.  Co.,  $15,297.95;  City  Const  Co., 
$15,354.21. 

T.  M.  Gallagher,  2165  Market  St., 
at  $5713.35  low  to  grade  and  construct 
stairways  in  Vulcan  St.,  bet.  Ord  and 
Levant  Sts.,  involv.  951  cu.  yds.  cut, 
$1.95  cu.  yd;  218  cu.  yds.  fill,  $.05  cu. 
yd.:  stairways,  $3700  (total);  37  ft. 
railings,  $4  ft.  C.  B.  Eaton  bid  $6089.10. 

City  Const.  Co.,  Call  Bldg.,  at  $7,- 
605.51  low  to  imp.  25th  St.,  bet.  Rhode 
Island  and  Vermont  Sts.,  Involv.  400 
cu,  yds,  cut  $1  cu,  yd:  110  ft.  granite 
curb,  $.95  lin.  ft;  500  ft.  cone,  curb,  $1 
lin.  ft.;  1395  sq.  ft.  walks,  $.19  sq.  ft; 
3  catchbasins,  $140  ea;  90  ft.  10-in.  cul- 
verts, $2.50  ft;  10,500  sq.  ft.  cone,  pave, 
$.29  sq.  ft.;  9124  sq.  ft.  asph.  cone,  pave 
$.29  sq.  ft.  Other  bids:  J.  M.  Smith, 
$8005.30;   Fay   Imp.   Co..   $8201.15. 


GLENDALE,  Cal. — Council  declares 
Inten.  for  oil  mac.  pave.,  wooden 
headers,  8-ln.  vit.  sewer,  hse.  sewers, 
m.  h.,  in  Bruce  Ave.,  bet.  Glenwood-  Rd. 
and  20  ft.  s,  of  8th  St.,  and  a  portion 
of  Glenwood  Rd.;  1911  act.  A.  J.  Van 
Wie,   City   Clerk. 

(Continued    on    Page   34) 


HAMPTON 

ELECTRIC  AND  MFG.  CO. 
ELECTRICAL  ENGINEERS  AND  CONTRACTORS 
525  HOWARD  STREET,  SAN  FRANCISCO 

MOTORS 

New  and  Used,  Bonght,  Sold,  Exchanged,  Rented  and  Repaired 
Industrial  Light  and  FoTrer  Installation 

Telephone  SUTTER  3366 
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Contracts    Awarded    Liens, Acceptances.  Etc. 


BUILDING  CONTRACTS 

•AN   FRANCISCO   COUNTY 

91,000  and  OT«r  R«*«rted 

The    following   Is   an    Index    for    the 
contracts  In  tbl*  iaaua. 

Vf.       Owner  Contractor      Amt. 


5152 

Anglo-Calif 

5153 

Everard 

5154 

Miller 

5155 

Guardino 

5156 

Hermann 

5157 

Dallorso 

5158 

Western 

5159 

Hermann 

5160 

Marcantelli 

5161 

Kerti 

5162 

Klenck 

5163 

Johnson 

5164 

Homestead 

5165 

Montague 

5166 

Johnson 

5167 

Garelli 

6168 

Hambleton 

5169 

Augusting 

5170 

Kortlck 

5171 

Shan    Kong 

5172 

Carroll 

5173 

Leon 

5174 

Dondero 

5175 

Pacifle 

5176 

Magnaghi 

5177 

Williams 

5178 

Tiedemann 

5179 

Wass 

5180 

Lundy 

5181 

Schalla 

5182 

Pacific 

5183 

Same 

5184 

Same 

5185 

Same 

5186 

Lorigan 

5187 

Same 

5188 

Same 

5189 

Same 

5190 

Same 

5191 

Same 

5192 

Xappi 

5193 

Lewis 

5194 

Garibaldi 

5195 

Stevenson 

5196 

Sioblom 

5197 

Kortick 

5198 

Halpern 

5199 

Arata 

5200 

Helbing 

5201 

Madglin 

Hatchner 

7600 

Owner 

4000 

Owner 

3000 

Paratore 

4000 

Parker 

6000 

Owner 

8000 

Healy 

3000 

Parker 

9865 

Stoneson 

5925 

Owner 

290U 

Cahill 

3000 

Owner 

7000 

Owner 

2800 

Owner 

1000 

Owner 

2500 

Owner 

3500 

Davis 

1000 

Carson 

1000 

Ingraham 

3000 

Owner 

10000 

Owner 

15000 

Lindeman 

10694 

Bruce 

5310 

Mangrum 

6675 

Owner 

6500 

Owner 

7500 

Owner 

2000 

Cameron 

5500 

Owner 

2500 

Buschke 

8000 

Peerless 

60510 

Hermann 

5300 

Palace 

22828 

Smith 

113600 

Martinelli 

35944 

Ernst 

6574 

Zelinsky 

2375 

Watts 

2290 

Carroll 

8500 

Western 

5960 

Frank 

1000 

Owner 

2200 

Carraro 

8000 

Owner 

5500 

Owner 

3000 

Doughart 

1800 

Halpern 

2S000 

Baclgalupl 

8000 

Helbing 

100000 

Owner 

9000 

5202 

Pope 

McGowan 

14683 

5203 

Jacobso.i   . 

Christensen 

31000 

5204 

Ocean 

Byrme 

2500 

5*'05 

Hall 

Owner 

3000 

5:^06 

Dowling 

Owner 

6000 

5207 

Klinger 

Owner 

13000 

5208 

Sager 

Papenhausen 

10000 

5209 

Westgate 

Papenhausen 

10000 

5Zin 

Boe 

Owner 

8000 

5:^11 

Lewis 

Athey 

2350 

5212 

Schalla 

Buschke 

9400 

5213 

McCarthy 

Arnott 

3000 

5214 

McCarthy 

Arnott 

3000 

5215 

Johnson 

Owner 

4500 

5216 

Baaser 

Owner 

1950 

5217 

Wilson 

Owner 

6000 

5218 

Stern 

Neish 

3000 

5219 

Lubatti 

Owner 

6000 

5220 

Crowley 

Owner 

6000 

5'r/l 

De  Martini 

Owner 

6000 

5222 

Prims 

Walters 

3000 

5223 

Weston 

Hamerton 

7500 

5224 

Butler 

Parkside 

5000 

5225 

Sicotte 

Hamerton 

11500 

5226 

Eley 

Lang 

13000 

5227 

Campano 

Jacks 

10000 

5V28 

Little 

Owner 

20000 

5229 

Klinger 

Spargo 

13817 

SIGNS 

(5152)      SE    GEARY    AND    FILLMORE: 

NW    Mission 

and    16th    Sts. 

Four 

electric    signs 

Owner  —  Anglo-California     Trust     Co  , 

Pi  emises. 

Architect — None. 

Contractor — Hotchner     Bros.,     200     9th 

St.,  San  Francisco.               $1900  each 

Owner — Joseph   Guardino. 
Architect — None. 

Contractor — Paratore    &    Kolburu,    781 
Francisco    St.,    S.    F.  $4000 


DWELLING 

(5156)  NW  CLAREMONT  BLVD.  AND 
Portola  Drive.  One-story  and  base- 
ment frame   dwelling. 

Owner — J.  R.  Hermann,  216  Fremont  St., 
San  Francisco. 

Designer — C.  G.  Kuhn,  216  Fremont  St., 
San   Francnsco. 

Contractor — C.  F.  Parker,  251  Kearny 
St.,  San  Francisco.  $6000 


SHOP 

(5157)  W  COLUMBUS  AVE.  64-5  S 
Lombard.  1-story  reinforced  con- 
crete garage  and  auto  repair  shop. 

Owner — Luigi  Dallorso,  728  Bay  St.,  San 
Francisco. 

Architect  —  Italo  Zanolini,  604  Mont- 
gomery St.,  S.  F.  $8000 


FACTORIES 

(5153)      CARROLL   AVE.,    bet.    Keith    & 

Jennings.       One-story    frame    paint 

factory    and    one-story    hollow    tile 

varnish  factory. 
Owner  —  William    John    Everard,    1412 

Market  St.,  San  Francisco. 
Architect — None. 

$3000   and   $1000   respectively 


DWELLING 

(5154)      W    TWENTY-NINTH    AVE    300 

S  Balboa.     One-story  and  basement 

frame  dwelling. 
Owner — Wm.    A.    Miller,    744    29th    Ave., 

San  Francisco. 
Architect — None.  $3000 


STORE,   ETC. 

(5155)      E    PRECITA      105    N      Folsnm 

One-story    and      basement       frame 

store  and  living  rooms. 


FOUNDATION 

(5158)  FOURTEENTH  AND  HARRI- 
son  Sts.  Pile  foundation  for  water 
tank. 

Owner — Western    Cooperage   Co.,    prem. 
Architect — None. 

Contractor  —  Healy-Tibbitts  Construc- 
tion  Co.,    64    Pine   St.,    S.   F.        $3000 

RESIDENCE 

(5159)  NW  PORTOLA  DRIVE  AND 
Claremont  Blvd.  One-story  and 
basement   frame   residence. 

Owner — J.   R.  Herma.in,  1406  11th  Ave., 

San  Francisco. 
.\rchitect    &    Designer — C.    G.     Kueh.i, 

1406   11th  Ave.,   San   Francisco. 
Contractor — C.   F.   Parker,      81     Alviso, 

San   Francisco. 
Filed  Dec.   11,   1924.  Dated  Oec.  9,   1924. 

Roof  on   $2466.25 

Brown  coated 2466.25 

Completed   and   accepted    ....   2466.25 

Usual    35    days    2466.25 

TOTAL  COST,  $9865 
Bond,  $4932.  Sureties,  K.  E.  Parker  & 
R.  K.  Reed.  Forfeit,  none.  Limit,  Apr. 
15,  1925.     Plans  and  specifications  filed. 

BUILDING 

(5160)  LOT  8  BLK.  19  EXCELSIOR 
Hd.  Assn.  Two-story  aad  base- 
ment  frame   building. 

Owner — George    &    Annie    Marcantelli, 

206 H   Brazil   St.,  S.   F. 
Plans   by   Contractor. 
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Contractor — Henry   Stonoson,   141   Low- 
er Terrace.  S.  F. 
Filed  Dec.  11,  1924.  Dated  Nov.  24,  1924. 

Concrete  foundation  li    i  750 

Uank    loan   to   owner   for    2600 

payable    to    contractor    In    In- 
stallments   as    specified. 
Tn  be  assumed  by  contractor  as 
2iid    morltaee     (balance)     ...   1676 
TOTAL    COST.    J5925 
Uond.    J3000.      Sureties.      The      Greater 
City  Lumber  Co.  &  S.  Stcinberer.     For- 
feit, 120  days.     Pla.is  and  specifications 
none. 


MARKET 

(5161)     E    rOLK    25    S    Filbert.      One- 
story   frame   market. 
Owner— Madeline   Kerti,   2716    PoIU   St., 

San    Francisco. 
Architect — None.  J2900 


STOREHOUSE 

(5162)      S  CLEMENTINA  100  E  Fourth. 

One-story  brick  storehouse. 
Owner— F.    J.    Klenck,    309    Minna    St.. 

Sa.i   Francisco. 
Architect — None. 
Contractor — Cahill    Bros..    Inc..    55   New 

Montgomery    St..    S.    F.  $3000 

(5103)  E  MALORCA  454-9  N  Chest- 
nut Two-story  and  basement 
frame  (2)   flats. 

Owner  —  Pedar  F.  Johnson,  696  Mc- 
Allister St..   San  Francisco. 

Architect — None.  $7000 


DWELLING 

(5164)  N  GOETHE  412-6  W  San  Jose 
Ave.  One-story  and  basement 
frame  dwelling. 

Owner — Homestead      Realty      Co..      704 

Market  St..  San   Francisco. 
Plans   by    Owner.  $2800 

SHED 

(5165)  NE  MARI'-OS\  AND  THIRD. 
Erect  storage  shed. 

Owner  —  Montaijue    Pipe    &    Stoel   Co., 

803  Hobart   IBldg.,  San  Francisco. 
Architect — None.  51OC0 


DWELLING 

(5166)     SW       liUSSIA      25    N      Lisbon. 

One-story      and      b.isement      frame 

dwelling. 
Owner — Gus   Johnson,   1175   Munich   St., 

San     Francisco. 
Architect — None.  ?2500 


DWELLING 

(5167)      W  ELLINGTON  214  N  Farragut 

One-story      and      basemeni      frame 

dwelling. 
Owner — P.  Garelli.  _ 

Architect — None.  5..1CO 


ALTERATIONS 

(5168)        N    CALIFORNIA    60   E    Davis. 

New   store   front. 
Owner — Wm.    H.    Hambleton,    874    4Ist 

Ave.,   San   Francisco. 
Architect — None.  „„„      ^         ., 

Contractor — S.      B.    Davis,      3«0      Grand 

Ave.,    Oakland.  $1«U0 

ALTERATIONS 

mHi))  NO.  1114  Page  St.,  S.  F. 
uwner — A.  Augusting,  premises. 
Architect — None. 

Pontractor — Otto    Carson,      180      Jessie 
St.,    San   Francisco.  $1000 


BUILDING 

(5173)      E    RETIRO    WAY    175    N    Roach 
N   25xE   100.  Marina  Gardens.  Two- 
story  and  basement  frame  building 
Owner — S.    R.   Leon,   748   21st   Av;.,   San 

Francisco. 
Architect — None. 
Contractor — H.    O.    Llndoman,    619    2'iih 

Ave.,  San  B'ranclsco. 
Filed  Deo.  12,  "24.     Dated  Oct.  23,  '21. 

Frame  up $2673.63 

Kuughcd    on    267.'. 63 

Completed  and  accepted 2675.63 

Usual    35    days 2673.63 

TOTAL  COST,  $10,694  50 
Gond.  limit,  forfeit,  none.  Plans  and 
specifications   filed. 

ALTERATIONS 

(.^.174)      NO.  3826  TO  3834  CALIFORNIA 
St.      AH    work    for    alterations    and 
additions    to    building. 
Owner- — Charles  Dondero,  3832  Caalifor- 

nia   St.,   San   Francisco. 
Architect — None. 
Contractor — Bruce  &  Ash,  1920  Pest  St., 

San    Francisco. 
Filed  Dec.   12,  '24.     Dated  Nov.   5    '21. 
Excavation  done  and  rubbish   10- 

moved     $   310 

Foundation    and    retaining    walls 

in    i250 

Alterations   to   3834  California   St. 

done     1250 

Completed    and    accepted 1250 

Usual   35  days 1250 

TOTAL  COST.  $5310 
Bond,  limit,  forfeit,  none.  Specifications 
only   filed. 

TILE   WORK 

(5175)  E  MARKET  AND  BEALE  NB 
137-6XSB  138-2.  All  tile  work  for 
general    office    building. 

Owner — Pacific  Gas  &  Electric  Co.,  445 
Sutter    St.,    San    Francisco. 

Architect — Bakewell  &  Brown,  251 
Kearnv  St.,   San   Francisco. 

Contractor — Mangrum  &  Otter.  827  Mis- 
sion   St.,    San    Francisco. 

Filed   Dec.    12.   '24.      Dated   Dec.    2,   '24. 

On    completion    75% 

Usual    35    days 25% 

TOTAL  COST,   $6675 

Bond,    $3340.      Surety,    National    Surety 

Co.,  Limit,  Dec.  30,  1924.     Forfeit,  none. 

Plans  and  specifications   filed. 


STORE   ROOMS 

(5170)  E  FIRST  300  S  Folsom.  One- 
story  frame   storage   rooms. 

Owner — Kortick  Manufacturing  Co.,  335 
First   St.,   San   Francisco. 

Plans  by  Owner. 

(jontractor— M.  C.  Ingraham,  16o  Fell 
St.,  San   Fr*nclsco. 


53000 


ALTERATIONS  ,„     .  „^ 

(5171)  NO.  532  GRANT  AVE.  Re- 
model three-story  brick  biiu'ling 
for   restaurant   quarters. 

Owner  —  Shan  Kong  Assn.  Inc..  454 
Montgomery    St..    San    Francisco. 

Architect  —  Shea  &  Shea,  454  Mont- 
gomery  St.,    S.   F.  $10,000 

APARTMENTS  ,  .  ,     „, 

(5172)  W  DOLORES  198-3  N  Ibth  St. 
Three-story  and  basemeiit  frame 
(6)    apartments. 

Owner — Julia  M.  Carroll,  454  Montgom- 
ery St.,   San  Franosco. 

Architect — Shea  &  .•Jh-^a,  454  Montgom- 
ery  St.,   S.   F.  $15,0(0 


STORE 

(5176)      SE     THIRD     ST.     AND    KIRK- 

vvood  Ave.     One-story  and  basement 

frame   store. 
Owner— G.  Magnaghi,  4495  3rd  St..  San 

Francisco. 
Architect— None.  $6500 


DWELLING 

(5177)  S  MARINA  73  E  Scott.  Two- 
story  and  hasf-ment  frame  dwelling. 

Owner — Lloyd  R  Williams,  4222  Fulton 
St.,   San   Francisco. 

Architect — None.  $7500 


SMOKEHOUSE 

(5178)     NO.  780  FOLSOM.  Erect  smoke- 
house. 
Owner — Tidemann  &  Harris,  Inc.,  Prem. 
Architect— None.  $2000 


DWELLING 

(5179)  N  FULTON  30  E  Fourth  Ave. 
One-story  and  basement  frame 
dwelling. 

Owner — Mrs.  Isabella  Wass,  307  Steiner 
St.,   San  Francisco. 

Architect — None. 

Contractor — Daniel  Cameron,  2124  Mar- 
ket St.,  San  Francisco.  $5500 


DWELLING 

(5180)  E  DELANO  80  N  Ocean  Ave. 
One-story  and  basement  frame 
dwelling. 

Owner — T.  Lundy,  217  Carl  St..  S.  F. 
Architect — IC.    R.    Irvine,    736    New    Call 
BIdg..  San  Francisco.  $2500 

BUILDING 

(5181)  SW  HOWARD  AND  SUMNER 
Sts.  Two-story  reinforced  concrete 
building. 

Owner — Julian  R.  Schalla,  604  Mission 
St.,   San  Francisco. 

Architect — None. 

Contractor — Buschke  &  Brown,  604  Mis- 
sion St.,  San  Francisco.  $8000 

IRON   WORK  „„ 

(5182)  NO.  140  NEW  MONTGOMERY. 
Ornamental  iron  work  for  Coast 
Division  Building. 

Owner  —  Pacific  Tel.  &  Tel.  Co.,  333 
Grant  Ave.,  San  Francisco. 


Architect — J.   R.   Miller.   T.   G.    Pflueger 

and  A.  A.  Cantln,  Lick  Bldg..  S.  F. 

Contractor — Peerless    Ornamental    Iron 

&  Bronze  Co.,  1528  Folsom  St.,  S.  F. 

Filed   Dec.    13,  '24.      Dated   Dec.   9,  "24. 

On  1st  of  each  month 75% 

:i«  dn>n  after 25% 

TOTAL  COST,  $60,510 
Rond,  $60,510.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  forfeit, 
nunc.      I'lans   and   specifications   filed. 


(5183)      VAULT   DOORS  AND  LININGS 

on  above. 
Contractor — The  Hermann  Safe  Co.,  216 

Fremont  St.,   San   Francisco. 
Filed  Dec.   13,  '24.     Dated  Dee.  5,  '24. 

Payments   same    as   above 

TOTAL  COST,  $5300 
Bond,  limit,  frofeit,  none.  Plans  and 
specifications  filed. 


(5184)  FINISH         HARDWARE         ON 
above. 

Contractor — Palace    Hardware    Co..    581 

Market  St..  San  Francisco. 
Piled   Dec.   13.   '24.      Dated   Dec.   9,   '24. 

Payments   same    as    above 

TO'T'AL  COST,  $22,828 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 

(5185)  METAL   FURRING,      LATHING 
and   plastering  on  above. 

Contractor — JamfB  F.  Smith,  273  Minna 

St.,  San  Francisco. 
Filed  Dec.    13,   '24.     Dated    Dec.   5,   '24. 

Payments    same    as    above 

TOTAL  COST,   $113,600 
Bond,    $113,600.  Surety,    Continental 

Casualty  Co.  Limit.,  forfeit,  none.  Plans 
and  specifications  filed. 


(.-LASS  A  BLD(J.  ,      ^ 

'5186)      E    HYDE      49-6    S   Lombard      S 

34-6xE   51-6.     Concrete,   reinforcing 

steel,   carpenter,   mill,   sheet   metal, 

marble,      glazing,    masonry,      tiling, 

etc.,    tor    six-story      and      basement 

Class  A  steel  and  concrete  building. 

Owni-r — Margareta  and  Frank   B.  Lori- 

gan,  802  Humboldt  Bank  Bldg.,  San 

Francisco. 

rehiteot — C.  A.  Meussdorffer,  Humboldt 

Bank  Bldg.,  San   Francisco. 

Contractor — J.  Martinelli,  180  Jessie  St., 

San  Francisco. 
Filed  Dec.  13,  '24.     Dated  Nov.  14,  '24. 
Concrete  poured  to  3d  floor  slab. $6000 

Fire    walls    poured 6000 

Ready  for  interior  finish 4000 

All  interior  wood  finish  in 4000 

Completed  and  accepted 6958 

Usual  35   days 8986 

TOTAL  COST,  $35,944 
Bond,  $17,972.  Sureties,  John  Cassaretto 
and  J  H.  McCallum.  Limit,  150  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

(5187)  PLUMBING.    GAS    FITTING    & 
lieating  on  above 

Contractor — Henry    Ernst    &    Sons,    551 

Haves   St.,   San   Francisco. 
Filed  Dec.  13,  '24.     Dated  Nov.  14,  '24. 

On  2nd  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $6674 
Bond,  none.  Limit,  as  fast  as  possible. 
Forfeit,  none.  Plans  and  specifications 
filed. 

(5188)  PAINTING  ON  ABOVE. 
Contractor — D.    Zelinsky    &    Sons,    Inc., 

165  Grove  St.,  San  Francisco. 

Filed  Dec.  13.  '24.     Dated  Nov.  14,  '24. 

Payments    same    as   above..    .... 

TOTAL  COST,  $2375 
Bond.  none,  limit,  as  fast  as  possible. 
Forfeit,  none.  Plans  and  specifications 
filed. 

'5189)      ELECTRICAL         WORK         ON 

above. 
Contractor  —  "Watts    Electric    Co.,    389 

4th  St.,  San  Francisco. 
Filed  Dec.  13,  '24.     Dated  Nov.  14,  '24. 

Payments    same   as    above 

TOTAL  COST,  $2290 
Bond.  none.  Limit,  as  fast  as  possible. 
Forfeit,  none.  Plans  and  specifications 
filed. 

(5190)      LATHING    AND    PLASTERING 

on   above. 
Contractor — Carroll      &      O'Brien,      180 

Jessie  St.,  San  Francisco. 
Filed  Dec.  13.  '24.     Dated  Nov.  14,  '24. 

Payments    same    as    above 

TOTAL  COST,  $8500 
Bond.  none,  limit,  as  fast  as  possible. 
Forfeit,  none.  Plans  and  specifications 
filed. 
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(5191)  STEEL    AND    CAST    IRON    ON 
above. 

Contractor — Western   Iron   Works,   Inc., 

141  Beale   St.,  San  Francisco. 
Filed  Dec.  13,  '24.     Dated  Nov.  14,  '24. 

Payments    same   as    above 

TOTAL  COST,  $5960 
Bond,  none.  Limit,  40  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

COTTAGE 

(5192)  NO.   119   WOOL  ST.     Move  and 
remodel   cottage. 

Owner — F.   &  G.  Nappi,  Premises. 
Architect — None, 

Contractor — Carl     Frank,     305     Bocarta 
St.,  San  Francisco.  $1000 


DWELLING 

(5193)      SE    WINFIELD    200    SW    Co80. 

One-story      and      basement      frame 

dwelling. 
Owner — Chas.    F.    Lewis,    Winfield   Ave. 

near  Coso  Ave.,  San   Francisco. 
Designer — J.    M.    Caiien,    Winfield    Ave. 

near  Coso  Ave.,   S.   F. 


$2200 


DWELLINGS 

(5194)  W  PARIS  100  and  125  S  Ex- 
celsior. Two  one-story  and  base- 
ment frame  dwellings. 

Owner — G.  Garibaldi,  46  Francis  St., 
San   Francisco. 

Architect — None. 

Contractor — G.  Carraro,  750  Felton  St., 
San  Francisco.  $4000  eacii 


DWELLING 

(5195)     W    MERCED    315    W    Pacheco. 

Two-story     and     basement     frame 

dwelling. 
Owner — L.   H.    Stevenson,    1205   Sanchez 

St.,   San   Francisco. 
Architect — None  $5500 


DWELLING  „     „ 

(5196)  E  TWENTY-SIXTH  AVE  125  S 
Taraval.  One-story  and  basement 
frame  dwelling. 

Owner — John  Sioblom,  143  Tiffany  Ave., 

San    Francisco. 
Architect — None.  $3000 

FOUNDATION,    ETC. 

(5197)  N  SEVENTEENTH  300  W  Mar- 
ket. Concrete  foundation;  under- 
pinning,   etc.,    for   flats. 

Owner — Mrs.  T.   H.   Kortick,   300   Castro 

St.,   S.   F. 
Architect — None. 
Contractor — A.  R.  Doughart,  180  Jessie 

St.,  S.  F.  $1800 


APARTMENTS 

(5198)      E  STEINER  100  S  O'FARRELL 

Three-tory    and      basement      frame 

apartments. 
Owner — Halpern    &    Lewis,    1796    Ellis 

St.,    S.    F. 
Architect — J.    C.      Hladik,      Monadnock 

Bldg.,   S.   F. 
Contractor — J.   Halpern,    1796    Ellis    St., 

San  Francisco.  $28,000 


FLATS 

(5199)  S  LOMBARD  BET.  JONES  & 
Leavenworth.  Two-story  and  base- 
ment   frame    (2)    flats. 

Ow.ier — George  Arata,  949  Lombard  St. 
San  Francisco. 

Architect — None. 

Architect— M.  Bacigalupi,  1312  Foun- 
tain  Ave.,   Alameda   Cal.  $8000 


HOTEL 

(5200)  N  SUTTER  137-6  W  LEAVEIN- 
worth.  Six-story  and  basement 
reinforced    concrete   hotel. 

Owner— Wm.  Helbing,  1332  Lombard 
St.,    S.    F. 

Architects  &  Contractors — The  Hel- 
bing   Co.,    1332    Lombard    St. 

$100,000 


APARTMENTS 

(5201)  W  LINDA  AVE  120  S  18TH. 
Two-story  and  basement  frame  (6) 
apartments. 

Owner — B.  F.  Modglin,  130  Montgom- 
ery  St.,  S.  F. 

Architect — Geo.  D.  Comnesnil,  1607 
Chronicle    Bldg.,    B.    F.  $9000 


FOUNDATION 

(5202)  SW  BMBARCADERO  45-10  NW 
Howard  XW  91-8  m  or  1  SW  137-6 
m  or  1  SB  91-8  m  or  1  NE  137-6  m 
or  1.  Excavation,  grading,  back- 
filling, pumping,  piling,  bulkhead- 
ing,  sheet  piling,  bracing,  shor- 
ing, holding  up,  etc.  for  1-story 
class   C    building. 

Owner — Pope  &  Talbot  Land  Co.,  Kohl 
Bids:.,  S.  F. 


Archltect^J.  E.  Krafft  &  Sens,  Phelan 

Bldg.,   S.  F. 
Contractor — M.  B.  McGowan,  180  Jessie 

Filed  Dec'.  15,-  1924.  Dated  Dec.  10,  1924. 
Payments    on    1st    and      15th      of 

each    month    75% 

36    days    after    25% 

TOTAL  COST,  $14,6S8 
Bond,  $7350.  Sureties.  United  States 
Fidelty  &  Guaranty  Co.,  Forfeit,  $40. 
Limit,  45  days.  Plans  and  specifica- 
tions  filed. 


APARTMENTS 

(5203)      E  SCOTT  33   S  UNION.     Three- 
story   frame    bldg.    (apartments). 
Owner — John  F.  &  Hazel  Jacobson,  700 

2. Id  Ave.,   S.  F. 
Architect — Plans    by   contractor. 
Contractor — Christiansen       Bros.,       518 

25th  Ave.,   S.   F. 
Filed  Dec.  15,   1924.  Dated  Oct.   27,  1924 

Frame   up    $7750 

Brown    coated    7750 

Completed    and    accepted    7750 

Usual     35     days     7750 

TOTAL  COST,  $31,000 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  none.  Pla.Ts  and  specifi- 
cations  filed. 


DWELLING 

(5204)      W     BRIGHT     350     N     Garfield. 

One-story    and      basement      frame 

dwelling. 
Owner- — Ocean    Ave.    Realty    Co..    Jul?s 

and    Ocean   Aves.,   San   Francisco. 
Architect — None. 
Contractor — John    Brymne,    474    Hearst 

Ave.,    San    Francisco.  S2"iO0 


DWELLING 

(5205)      E  TWENTY-EIGHTH   AVE   175 

S  Irving.     One-story  and   basement 

frame    dwelling. 
Owner— C.    A.    Hall,    1301    4th    Ave..    San 

Francisco. 
Architect — None.  $3000 


DWELLINGS    (2) 

(5206)      W    34TH    AVE.    25    N   CABRIL- 

In.  N  Cabrillo  82-6  W  34th   Avenue. 

Two    1-story    and    basement    frame 

dwellines. 
Owner — J.   F.   Dowling,   271   Russ  Bldg., 

San    Francisco. 
Architect — None.  $3000   ea. 


RESIDENCE 

(5207)  W  LAKE  55  N  CAMINO  DEL 
Mar.  Two-story  and  basement 
frame  residence. 

Owner — Wm.  M.  Klinger,  %  contractor. 

."Architect — Mel.  I.  Schwartz,  1201  Nev- 
ada Bank  Bldg.  S.  F. 

Contractor — Not  let  as  yet.  $13,000 


RESIDENCE 

(5208)  SW  MONTEREY  &  SAN  BEN- 
ito  Way.  Two-story  and  basement 
frame    residence. 

Owner — A.  Sager,  St.  George  Hotel,  San 

Francisco. 
Architect — Roland     Irving   JStPingham, 

260  California  St.,  S.  P. 
Contractor — H.     Papenhausen,    532     3rd 

Ave.,   S.   F.  $10,000 

RESIDENCE 

(5209)  S  SAN  ANSELMO  150  E  SAN- 
ta  Clara.  Two-story  and  basement 
frame  residence. 

Owner — Wsstgate    Park    Co.,    278    Post 

St.,  San  Francisco. 
.Architect — Roland    Irving      Stringham, 

260  California  St.,  S.  F. 
Contractor — H.     Papenhausen,     532     Srd 

Ave.,    S.    F.  $10,000 

DWELLINGS   (2) 

(5210)  N  MONTEREY  BLVD.  250  & 
275  B  Forester.  Two  1-story  and 
basement    frame   dwelling. 

Ownpr — Anders    M.    Boe,    130   Joost   Av., 

San  Francisco. 
Architect — None.  $4000   ea. 

COTTAGE    &    GARAGE 

(5211)  SE  WINFIELD  200  SW  COSO 
Ave.  SW  25  SE  70  Lot  343  Gift  Map 
3.  Three-room  cottage  and  ga- 
rage. 

Owner — Charles  J.  Lewis,  122  Edge- 
wood  Ave.,  S.  F. 

.Vrrhitect — None. 

Contractor — R.  H.  Athery.  42  Winfield 
Ave.,  S.  F. 

Filed  Dec.  16.  1924.  Dated  Dec.  15.   1924. 

Frame    up    $500 

Brown    coated    500 

Completed  and  accepted   500 

Usual    35    days    500 


Note    secured    by    mortgage    ....    200 

Note  for  un.secured   

TOTAL  COST,  $2350 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit.  March  15,  1924.  Plans 
and  .specifications  filed. 


BUILDING 

(5212)      SW    HOWARD    &    SUMNER    28 
on   HoTvard  x   75.     T^vo-story  class 
C   reinforced   concrete   building- 
Owner — Julian   R.   Schalla,   604  Mission 

St.,    S.   F. 
.\rchltect— rOwner. 
f-'ontractor — Buschke      &      Brown,    604 

Mission   St.,   S.  F. 
Filed  Dec.  16,  1924.  Dated  Dec.  IJ,  1924. 
Walls  poured  to  2nd  floor  level 
and    2nd   floor   joists    in    posi- 
tion     ^ $1900 

W^alls  poured  to  completion  and 

roof  completed    2575 

Completed     2575 

Usual    35    days    2350 

TOTAL  COST,  $9400 
Bond.  $4700.  Sureties,  Sims  &  Gray 
Iron  Works  &  T.  Emmott.  Forfeit, 
none.  Limit.  80  days.  Plans  and  spec- 
ifications   filed. 


I 


BUNGALOW 

(5213)      N    FLOOD    AVE.    50    W    EDNA 

W    25    N    75    ptn.    lots    42,    43    &    44. 

blk.    19.    Sunnyside.      One      4-room 

and   garage   bungalow. 

Owner — John  D.  McCarthy,  316  Bush  St. 

San     Francisco. 
.Architect — None. 
Contractor — James    Arnott    &    Son,    235 

Granville   Way,   S.   F. 

Filed   Dec.   16.    1924.   Dated   Dec.   8,   1924. 

30    days    after    brown    coated ....  25% 

30    days    after    broun     coated ...  .25% 

30  days  after  completed  and  ac. ..25% 

Usual   35   days    25% 

TOTAL  COST.  $3000 
Bond,  none.  Sureties,  none.  Forfeit, 
$1.00.  Limit,  90  days.  Plans  and  spec- 
ifications  filed. 


'5214)      N    FLOOD    AVE.    75    W    EDNA 
W    25    X    N    75    ptn.    lots    42.    43,    33 
blk.   19,   Sunnyside.     One   4-room   and 
garage   bungalow. 
Owner — Same  as  above. 
Architect — None. 
Contractor — Same  as  above. 
Filed  Dec.   16.   1924.   Dated   Dec.   8,  1924. 
Payments — Same  as  above. 

TOTAL  COST.  $3000 
Bond.  none.  Sureties,  none.  Forfeit, 
$1.  Limit.  90  days.  Plans  and  specifi- 
cations   filed. 


DWELLING 

(5215)  NE  CABRILLO  AND  THIRTY- 
fifth  Ave.  Two-story  and  base- 
ment frame  dwelling. 

Owner — S.  F.  Johnson,  5750  Fulton  St., 
San   Francisco. 

Architect — Chas.  P.  Strothoff,  2274  15th 
St.,   San   Francisco.  $4500 


DWELLING 

(5216)  S  NEWCOMB  225  W  Newhall.l 
One-story  and  basement  frame 
dwelling. 

Owner — Augustus  F.  Baaser,  1379  Re- 
vere Ave.,   San   Francisco. 

\rchitect — None.  $1950 


DWELLINGS 

(5217)  E  BRIGHT  115  and  140  S 
Holloway.  Two  one-story  and  base- 
ment   frame    dwellings. 

Owner — Mrs.  O.  Wilson,  126  Ashton 
Ave.,    San    Francisco. 

Architect — Chas.  F.  Strothoff,  2274  15th 
St.,   San   Francisco.  $3000   ea 


DWELLING 

(5218)      E    DELMAR    236    S    Frederick. 

One-story    and       basement      frame 

dwelling. 
Owner  —  H.    Stern,    6262    3rd    St.,    San 

Francisco. 
Architect — Neish    Bros.,    136    Cora    St., 

San    Francisco. 
Contractor — Neish    Bros.,    136    Cora    St., 

San    Francisco.  $3000 


DWELLING 

(5219)  NE  MARKET  129  NW  Romaine 
One-story  and  basement  frame 
dwelling. 

Owner — Jas.  Lubatti,  3840  Market  St., 
San   Francisco. 

Architect — M.  G.  Bugbee,  619  Wash- 
ington   St.,    S.    P.  $6000 


PLATS 

(5220)      B  TWENTY-FIFTH   AVE   164-6 

S  Balboa.  Two-story  and   basement 

frame    (2)   flats. 
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Owner — John    Crowley,    366    18th    Ave., 

San   Francisco. 
Architect    —    L.    Kbbcts,    617    8th    Ave.. 

San    Francisco.  JGOOO 


DWELLINGS 

'B221)  W  ELLINGTON  80  AND  106-8 
S  WhlppK-.  Two  1 -story  and  base- 
ment   frame    dwellings. 

Owner — P.  Di-.M.irtlnl.  2069  Octavia  St., 
and  A.  ValconesI,  333  Ulllngion 
Ave.,  S.   F. 

Architect — None.  Each  $3000 


DWELLING 

(5222)      N   ALLISON   50   SE   CROSS.      1- 

atory  and  basement  frame  dwelling 
Owner— D.    Priino,    Allison    St.,    S.    F. 
Architect — H.     llirohlield. 
Contractor — Marry     Walters,     74     Gam- 

betta   St..   Daly  City,   Calif.        53000 


DWELLING 

(5223)  W  M.ADHONj:  50  S  Taraval. 
2-story  and   basement   frame   dwlg. 

Owner — E.  Wuston,  481  Dewey  Blvd., 
San    Francisco. 

A  re  h  1 1  ec  t — No  ne. 

Contractor — A.  C.  Hamerton,  481  Dew- 
ey   Blvd..    S.    F.  $7500 


DWELLING 

(0224)  W  EIGHTEENTH  125  N  Tara- 
val.     2-story    frame  dwelling. 

Owner  —  Patrick  Butler,  618  Crocker 
BIdg.,    S.    F. 

Architect — Chas.  F.  Strothoff,  2274  15th 
St..   S.   F. 

Contractor — Parkslde  Realty  Co.,  618 
Crocker  Bldg..  S.   F.  $5000 


RESIDENCE 

(.i225)  E  DEWEY  BLVD.  51  S  LAG- 
una  Honda.  Two-story  and  base- 
ment  frame  residence. 

Own.M- — Wni.  Sipotte,  481  Dewey  Blvd.. 
San   Francisco. 

.Architect — None. 

Contractor — A.  C.  Hamei'toii,  481  Dew- 
ey  Blvd.,  S.   F.  $11,500 


F1,ATS 

(5226)      SW    OCTAVIA    &    FRANCISCO 

Sis.         Two-story       and       basement 

frame    (3)    flats. 
Owner— A.   Bley,   800   Bush   St.,   S.   F. 
Architect    &    Contractor — Lang    Realty 

Co.,   Chestnut  &  Steiner  St.,  S.  F. 

$13,000 


.ADDITION 

(5227)  S  SUTTER  150  W  MASON.  Con- 
struct additional  story  store  build- 
ing   now    under    construction. 

Owner — Campano  Bros.,  523  Clay  St., 
San   Francisco. 

Architect — Hyman  &  Appleton,  Post 
St.,  San  Francisco. 

Contractor — ^Jacks  &  Irvine,  ISO  .Jessie 
St.,  S.  F.  $10,000 


DWELLINGS    (5) 

'5228)  E  lOTH  .AVE.  50,  75,  100,  125 
it  150  S  Pacheco.  Five  1-story  and 
basement   frame  dwellings. 

Owner — Little-Christensen,  1442  8th  Av. 
.San   Fiancisco. 

Architect — None.  $4000  ea. 


BUILDING 

'.i:;29)  E  LINE  LANDS  BAKERS 
Beach  Land  Co.  dist  N  3°  23'  W  55 
from  NAV  cor.  lot  20  N  3°  23'  W 
40  E  133.266  thence  41.259  SE  on 
arc  nf  curve  S  S6°  37'  W  143.190 
to  beg.  Two-story  and  basement 
frame  building. 
Owner — AA'^m.    M.    Klinger,    60    Sansome 

St.,  San  Francisco. 
Architect — Mel   I.    Schwartz,    1201    Nev- 
ada Bank  Bldg.,  S.  F. 
Contractor — John    Spargo,      235      Mont- 
gomery   St.,    S.    P. 
Filed  Dec.  17,  1924.  Dated  Dec.  16.  1924. 

Roof    boards    on    $3454.25 

Brown    coated    3454.25 

Completed   and   accepted    ....   3454.25 

Usual   35    days    3454.25 

TOTAL  COST,  $13,817 


Bond.  $6908.  Sureties,  Thorn.  J.  Gull- 
foy  &  John  Hayden.  Forfeit,  none. 
Limit,  120  days.  Plans  and  specifica- 
tions   filed. 

NOTE — Permit  reported   Dec.   17.   1924 


No. 


207. 


COMPLETION  NOTICES 


.«J,\X    KIlAXCISrO    COI'MTV 


Recorded  Accented 

Dec.  11.  1924  — W  CAPITOL  AVE.  100 
S  Grafton  Ave.  S  100  .\  W  112-6 
AV  Capitol  -Ave.  225  S  Grafton  Ave. 
S  25  X  AV  112-6.  Herbert  Meyer  to 
Meyer   I'.ros Dec.   4,   1924 

Dec.  11,  1924  —  S  HAYES  275  AV 
Steiner.  Julia  B.  S.  Pfcifer  to 
whom    it    may    concern.. Dec.    5,    1924 

Dec.  11,  1924— S  PINE  137-6  W  TAY- 
lor    W    43     S    137-6.      Madge    H.    & 

George   L.   Fish    to   Gus   May 

Dec.    5,    1924 

Dec.  11,  1924 — W  29TH  AVE.  225  S 
Balboa  S  50  x  W  120.  W.  J.  Fisher 
to  whom  it  may  concern. Dec.  5,  1924 

Dec.  11,  1924— LOT  16  BLK.  2889  LA- 
guna  Honda  Park.  Hawkins  Im- 
provement Co.  to  whom  it  may 
concern    Dec.  11,  1924 

Dec.  11,  1924  —  NW  7TH  AND  NA- 
toma  commencing  N  Natoma  and 
7th  SAV  alg.  Natoma  100  NW  75 
NE  25  SE  50  NE  75  to  SAV  7th 
SE  25  to  beg.  Oscar  H.  Curtaz  to 
The    Hellhing    Co Dec.    5.    1924 

Dec.  11,  1924  —  E  DIAMOND  222-6 
S  20th  S  25  X  E  125.  C.  A.  Vetrano 
to  whom  it  may  concern. Dec.  10.  1924 

Dec.  11,  1924 — SAV  BUSH  &  GOUGH 
40,\137-6  No.  1701  and  1707  Bush  St. 
Josie  Bloomingdale  and  Hattie 
Kline   to   H   B   Ray Dec.   5,   1924 

Dec.  n,  1924 — NW  SHERIDAN  180 
NE  Tenth  NE  25.\NW  100.  Chas  J 
Siebert  to  Bruce   &  Ash.. Dec.   8,   1924 

Dec.  11.  1924— N  LOMBARD  55  E 
AVebster  E  27-6xN  120.  Bzio  Petri 
to  J  Martinelli Dec.   10,   1924 

Dec.  10.  1924— N  CALIFORNIA  82-6 
W    16th    Avel    AV    25    X    N    100.    A. 

Tosconini   to  H.  O.  Lindeman 

Nov.     24.     1924 

Dec.  10,  1924— E  TAVENTT-THIRD 
Ave.  175  S  Balboa  25  x  120.  Wil- 
liam Costello  to  whom  it  may  con- 
cern     Dec.   9,   1924 

Dec.  10.  1324— AV  THIRTY-THIRD 
Ave.  200  N  Cabrillo  25  x  120.  Wil- 
liam Costello  to  whom  it  may  con- 
cern       Dec.     9.     1924 

Dec.  10.  1924 — NE  SEA'ENTH  AVE  & 
Hugo  50  X  95.  Fred  AVarden  to 
ivhnm    it    mav  concern  .  .Dec.    10,    1924 

Dec.  13.  1924- F.  ASHTON  AVE  100 
S  Holloway  25x112.  Emar  A  and 
Elizabeth  .A  nisen  to  whom  it  may 
concern Dec.    13,    1924 

Dec.  13.  1924— RA\'  Qi:FSAnA  AA^E  200 
NW  Lane  NAV  25xSW  100.  James 
P  Kerrigan  to  whom  it  may  concern 
Dec.    13,    1924 

Dec.  13,  1924— COMG.  100  S  Persia 
Ave  S  25xW  100.  Jos  Gaestel  Jr  to 
whom  it  may  concern  ..  .Nov.   10.  1924 

Dec.  13,  1924- !5  ELIZABETH  2?S-4 
VV  Douglas  AV  25-lOxS  114.  San 
Francisco  Home  Building  Co  to 
Meyer   Bros Dec.    12,    1924 

Dec.  13,  1924— E  TWENTY-THIRD 
Ave    50    N    Kirkham    N    25xB    107-6. 

J  G  Hancock  to  Meyer  Bros 

Dec.    12,    1924 

Dec.  13.  1924— N  FRANCISCO  187-6 
and  162-6  AV  Scott,  25x137-8  sach. 
AVm  L  Penziness  to  whom  it  mny 
concern Dec,  13,  19i! 

Dec  12.  1924 — E  TWENTT-NI.N'TH 
Ave.  250  S  Taraval  S  25xE  120.  C. 
M  Brown  to  whom  it  may  concern 
Dec.    12,    1924 

Dec.  12,  1924— NE  HYDE  AND  LOM- 
bard       E     137-6xN       275.         Carl     A 

Henry    to    Kronnick    Bros 

Nov.   23,    1924 

Dec.  12,  1924 — 25x114  on  S  Cuml.'er- 
land  230  E  Sanchez.  A  &  -A.  Assinge" 
to  A  J   Kronquist Dec.    12,   1924 


NOW  READY  FOR  DELIVERY — 

PRIDDLE'S   TABLES,   cidled   "3700   Splay   Baaea  and   Otlter   Oalonla- 
tioiLSf**   for  <tuajitity   Surreyors   and   dmtractoTS, 

Loose    Leaves    In    Fahrikoid    Covers    $3.50    Net.    Postpaid.      Sam«    In 
Genuine  Leather  Covers  $5.50  Net,   Postpaid. 

Mall   Personal   Check  to  .ARTHUR  PRIDDLE,  Publisher,   693  KIlSBlon 
St..  San  Francisco,  Calif..  U.  S.  A. 


Dec.  12.  1924— FOLSOM  AND  BEALE. 
Southern  Pacific  Co  to  Swan  The 
fainter Dec.   3,   1924 

Dec.  12,  1924— S  HAIGHT  bet.  Brod- 
erick  and  Buena  Vista  Ave  No. 
1029-1031-1035-1037  Haight.  N  P 
Vogulkln  to  whom  it  may  con- 
cern  Dec.   ill,   19j; 

Dec.  12,  1924— E  FORTY-SIXTH  AVE 
100  N  Taraval  N  25xE  120.  Rfibert 
L  and  Ellidh  M  Hart  to  Arvid  Hal- 
sen  and  John  Sioblom  .  . .  .Dec.  5,  1924 

Dec.  12,  1924— NW  BATTERY  AND 
Sacramento  AV  275xN  119-6.  Fed- 
eral Reserve  Bank  of  S  F  to  Crlt- 
tall  Casement  AA'indow  Co. Dec.  9,  1924 

Dec  12,  1924— S  CALIFORNl.\  56-3 
AV  Baker  AV  25x100.  Moille  Ryan  to 
''harles    O    Roberts — 

nee.  15,  1924— S  GENEVA  AVE.  BET. 
Naples  &  Madrid,  1172  Geneva. 
Robert  Tunnicliffe  to  W.  Gillette 
Dec.  12,  1924 

Dec.  15,  1924 — E  JONES  55  N  SUTTER 
.N  40  X  E  68-9.  Louis  A.  Laurens 
&  Ire.Tc  R.  Laurens  to  Monihan  & 
Slavln    Dec.  4,   1924 

Dec.  15,  1924— W  25TH  AVE.  108  N 
Lake.       Elizabeth     W.     McFarland. 

unmarried   to    E.    B.   AVilson    

Dec.    15,    1924 

Dec.  15.  1924— E  BARTLETT  130  N 
26th  N  32-6  x  E  117-6.  Otto  & 
Johanna  Martens  to  H.  S.  Mein- 
berger   Dec.  12,  1924 

Dec.  15.  1924— (1)  NE  COR.  6TH  AV. 
Fulton  59  X  82-6,  (2)  E  6th  Ave. 
59  N  Fulton  25  x  S2-6,  (3)  NE  Cor. 
Randall  &  Church  25  x  75.  Michael 
McDonough  to  whom  it  may  con- 
cern          Dec.    15,    1924 

Dec.  15,  1924— SE  SACRAMENTO  & 
Fillmore  E  alg.  S  Sacramento  52-4 
X  S  82-7  >/s.  Samuel  &  Silva  Wen- 
ger  to  Peder  or  Peder  S.  Carlso.T 
Dec     13     1924 

Dec.  15.  1924— LOT  20  BLK.  139  MAP 
Brown  Estate  Company's  sub.  ptn. 
University  Md.  Josie  M.  Nichol- 
as to  Lindsey  Construction  Com- 
pany       Dec.  15,  1924 

Dec.  15,  1924 — LOT  20  BLK  F,  Mission 
Tract.  Walter  E  and  Margit  Han- 
sen   to    wliom    it    may    concern 

Dec.    12,    1924 

Dec.  15,  1924 — E  THIRTY-THIRD  AV 
225  S  Balboa  S  25xB  120.  Thomas 
and  Nora  Collier  to  Bryan  Feerick 
Dec.  15,  1924 

Dec.  15,  1924 — COMG.  25  N  Cabrillo  S 
25xW  95.  J  R  Biliington  to  W  M 
Martin Dec.    11,    1924 

Dec.  12,  1924 — W  TWENTY-SIXTH 
Ave  125  N  Taraval  25x120.  Estate 
Bruno  Runhold  to  Nelson  E  Lutz 
Dec.    11.    1924 

Dec.  16,  1924 — NE  FLORENTINE  150 
AV  Moorse  25  x  90.  Geo.  W.  Wit- 
beck  to  whom  it  may  concern.... 
Dec.    15,    1924 

Dec.  16,  1924— SE  DIVISADERO  AND 
Clay  —  106-3  S  127-814  W  25  N  25 
W  81-3  N  102-814.  Sixth  Church  of 
Christ  Scientist  to  Decker  Elec- 
trical Construction  Co.  and  L.  S. 
Peirano    Dec.  10,  1924 

Dec.  16,  1924— S  HENRY  415  W 
Castro  S  54-0%  W  on  irregular 
line  28-614  NW  42-3%  E  26.  Jos  P 
Stocker  Jr  and  Clara  M  Stocker  to 
Thomas    F    Mitchell    &    Son 

Dec      12      1924 

Dec.  16,  1924— W  CHURCH  89  S  Clip- 
per S  25xW  85.  Timothy  D  and 
Mary  T  Mahony  to  whom  it  may 
concern Dec.    16,    1924 

Dec.  16.  1924— E  PUNSTON  AVE  175 
N  California  25x120.  T  L  Strand 
to   whom   it  may  concern. Dec.   16,  '24 

Dec.  16,  1924 — W  FOURTEENTH  AV 
295  S  Judah.  Charles  and  Chris- 
tian Andersen  to  whom  it  may  con- 
cern      Dec.    15,    1924 


LIENS  FILED 


SAN  FRANCnSCO  COUNTY 


Recorded  Amount 

Dec.  11,  1924— NW  ASHTON  AVE.  40 
N  Grafton  Ave.  N  40  W  63-1  S 
40  E  53.  Veyle  &  Collins  vs.  Max 
&    Mildred    A.    Brietman $232.87 

Dec.  11,  19  24 — W  ASHTON  AVE.  80 
N  Grafton  Ave.  N  40  x  W  53-2  S 
40  B  53-].  Theodore  Veyhle  &  El- 
mo Collins  as  Veyhle  &  Collins  vs. 
Max   &  Mildred  A.   Breitman .  .$232.87 

Dec.  11,  1924 — N  GREEN  200  B  LA- 
guna  E  29th  x  N  137-6.  Pacific 
Terrazzo  Marble  Co.  vs.  D.  C.  B 
Murphy    $94.25 
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Dec.  11,  1924— NW  OCTAVIA  AND 
Chestnut  W  43-6xN  137-6.  G 
Bianchini  &  Co  vs  Shell  Concrete 
Co,  Adolph  Stock  and  ICdw  Jose.. $482 
Dec.  11,  1924— N  TARAVAL.  30  E 
13th  Ave.  E  32  X  N  110.  Atlas 
Heating  &  Ventilating  Co.  vs.  Hel- 
en Hubert  &  M  .1  Ureltencourt .  .  .  .$98 
Dec.  13,  1924— N  GRKEN  182-2  W  Oc- 
tavia  W  29-4xN  137-6.  California 
Concrete  Work  Co  vs  D  C  B  Mur- 
phy  and   McCauley   &   "Weber $111 

Dec  12,  1924— LOT  47  BLK  286  being 
60  ft.  on  E  side  Magellan  Ave  100 
S  of  Plaza  No.  135  Magellan  Ave. 
C    D    Kaintz    vs    Joe    MalviUe    and 

McCauley   &   Weber $27.75 

Dec  12,  1924— N  GREEN  183-2  W  Oc- 
tavia  W  alg  N  Green  29-4xN  137-6. 
William  Nielson  vs  McCauley  & 
Weber  and  David  C  B  Murphy .  $237.90 
Dec  12  1924 — N  FULTON  93-6  E  2nd 
Ave  E  2.';xN  100.     A  J   O'Brien  ysP 

Carlsen      ^1271.70 

Dec  12,  1924— W  TENNESSEE  50  S 
ISth  S  25xW  100.     H  Tregar  vs  Mrs 

Marie    C    Puccetti $79.20 

Dec  12,  1924— E  MAGELLAN  AVE  40 
N  from  NW  Cor.  certain  parcel  con- 
veyed to  City  and  County  of  S.  F. 
For  Laguna  Honda  Station  N  60  NE 
64.054  SE  13.105  SE  39.911  SE  12,320 
SW  81.522.  Trecey  Electric  Shop  vg 
McCauley  &  Weber  and  N  J  Mel- 
ville    i9i.35 

(Correction   in    Defendants'    Names   and 

Amount) „,^ 

Dec  11  1924— W  THIRTY-EIGHTH 
Ave  100  N  Cabrillo  W  120.\N  25-9. 
G  Bianchini  &  Co  vs  Shell  Concrete 
Co   and    L   G   Ecklon   and   Dr.   P   A 

Dec'^Te  1924— L6TV,BLk! '6024  (Blk 
89)  Excelsior  Hd.  Assn.  The 
Greater  City  Lumber  Co.  vs.  Nar- 
siso    Perez $55' 

Dec  16,  1924— E  FOLSOM  25  N  Rip- 
ley N  25  X  W  120.  Dan  Riordan  vs. 
John  O'Hara  and  Thomas  F.  and 
Margaret   Glynn    „„*„y° 

Dec.  16,  1924— LOT  21,  BLK.  2829 
(Blk.  11,  Noe  Garden  Hd.  Assn.) 
The  Greater  City  Lumber  Co.  vs. 
Charles   L.    and   Anna   Wainfler.  .. . 

$123. t » 

Dec.  "ieV  1924— N  GREEN  183-2  W 
Octavia  W  29-4  x  N  137-6.  R.  W. 
Wood,  Inc.,  vs.  David  C.  B.  Murphy 
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Saturday,  December  20,  1924 
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1469 
6470 
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6474 
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6478 
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6489 
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RELEASE  OF  UENS 


SAN    FRANCISCO    COUNTT 
Recorded  Amount 

Dec  12  1924— E  TWELFTH  AVE  37-6 
N  Lawton  N  50xE  82-6.  G  Bian- 
chini &  Co  to  L  H  Stevenson  and 
Richard    F    Cassidy 

Dec  15,  1924— W  FOURTEENTH  AV 
225  N  Fulton  N  25xW  127-6.  Port- 
mans    Planing   Mill    to   

Dec  15,  1924— W  27TH  AVE.  312  N 
Cabrillo  N  26  x  W  120.  Portmans 
Planing  Mill  to  whom  it  may  con- 
cern       Not  given 


BUILDING  CONTRACTS 


ALAMBDA    COtJHTT 

•1,000  and  Over  Reported 

The    following    Is    an    Index    for 
contracts  In  this  Issue. 
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Independent 
Hill 
Lax 
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3000 
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(6445)  NO.  2120-24-28  STUART  ST., 
Berkeley.  Three  one-story  4-roora 
dwellings. 

Owner — Mrs.  E.  Brownlee,  2642  Fulton 
St.,  Berkeley. 

Architect— E.  E.  Carpenter,  Hotel 
Whitecotton,   Berkeley. 

Contractor — E.  Carpenter,  Hotel  White- 
cotton,  Berkeley.  $2500  each 


DWELLING 

(6446)  NO.  1907  CHESTNUT  ST.,  Ber- 
keley.    One-story  5-room  dwelling. 

Owner — W.  Sheppard,  85  Parkside  Dr., 
Berkeley. 

Architect — None.  $3500 


nWELT-INGS 

(8443)      NO.   1812  AND  1816  McKINLEY 

St.,    Berkeley.      Two    one-story    6- 

room   dwellings. 
Owner — J.   Thomas,  Alameda. 
Architect  —  C.    Barnard,    3101    Summit 

St.,  Oakland. 
Contractor — C.    Barnard,    3101    Summit 

St.,    Oakland.  $3300    each 


DWELLING 

(6447)  NO.  3000  WHEELER  ST.,  Ber- 
keley.    One-story  5-room  dwelling. 

Owner — Geo.  Dowling,  424  Lagunitas 
Ave.,    Oakland. 

Architect — None.  $2000 


APARTMENTS 

(6448)  NO.  2438-2440.  ASHBT  AVE., 
Berkeley.  Two-story  6-room  apart- 
ment building  and  garage. 

Owner— Vesta  Soder,  2438  Ashby  Ave., 
Berkeley. 

Architect  —  Oscar  Soder,  2438  Ashby 
Ave.,  Berkeley. 

Contractor — Oscar    Soder, 
Ave.,  Berkeley. 


2438     Ashby 
$10,300 


(6449)      NO.    1826    SAN      PABLO      AVE. 

Berkeley.     i:iass  C  auto  paint  shop 
Owner — S.    Finch,    544    San    Luis    Road 

Berkeley. 
Architect — J.    Carson 

Oakland. 
Contractor — Coast      Constr 

Crocker  BIdg.,  S.  F. 


Yosemite    St., 

Co.        !IR 
$20,000 


r6^^0^)^   NO.  1653-55-57-59  OXFORD  ST., 

Berkeley.     Two-story  18-room  flats 

and  concrete  garage. 
Owner— Lilly  Kelly,   347   Alcatraz  Ave., 

Berkeley. 
Architect — Lawrence  Flagg  Hyde,   2746 

26th    Ave.,    Oakland. 
Contractor — A.  Jensen,   4256   Sutter  SU 

Berkeley.  $14,800 


FIRE    HOUSE  ,     , 

NO.  2050  VIRGINIA  ST.,  Berkelej'.  One- 
story  5-room  fire  house. 

Owner — City  of  Berkeley. 

Architect— W.    Ratclir     " 
Bidg.,  Berkeley. 

Contractor    —    David    Nordstrom,    414b 

Emerald  St.,  Oakland.  $9<87 

NOTE: — Recorded    contract    reported 

Dec.  10,  1924,  No.  6423. 


Mercantile   Bk. 


DWELLING  ^   ,  ,      _, 

(6451)       2001    MONTANA    ST.,    Oakland 

1-story  5-room  dwelling  and  garage 
Owner  —  M.    P.    Long,    4349    Edgewood 

Ave.,    Oakland. 
Architect — None. 
Contractor   —   W.    C.    Applewhite,    1017 

Linden   St.,   Oakland. 


$3700 


ALTERATIONS  .  _„    .^■rr,^ 

(6452)      SW   COR.  TENTH  AND  ALICE 

Sts.,  Oakland.     Alterations. 
Owner — W.    P.    Fuller,    10th    and    Alice 

Sts.,  Oakland. 
Architect — None. 
Contractor — Schnebly  &  Hostrauser,  6th 

and  Jackson   Sts.,  Oakland.       $5000 


(6453)  W  FORTY-NINTH  AVE.,  600  9 
E-14th  St.,  Oakland.  1-story  cab- 
inet shop.  ^„^  ^ 

Owner— A.  Van  der  Haeghen,  3026  Per- 
alta  Ave.,  Oakland. 

Architect  —  L.  F.  Hyde,  372  Hanover 
Ave.,    Oakland.  $2000 


DWELLING  .  „„ 

(6454)  2401    SIXTY-FOURTH    AVE, 

Oakland.     1-story   5-room   dwelling: 

and  garage. 
Owner — Andrew    Jacobson,     2307    Hav- 

erscourt  Blvd.,   Oakland. 
Architect — None.  $3650 


DWELLING 

,6444)  NO.  1526  BUENA  ST.,  Berkeley. 
One-Story  5-room  dwelling. 

Owner — Nellie    Higgins,    Oakland. 

A  rchitect — None. 

Contractor — J.  Henry  Wolbold,  1709  So- 
noma Ave.,  Berkeley.  $2750 


DWELLING  ,  ,      ^ 

(6455)  815  CREED  ROAD,  Oakland 
1-story  5-room   dwelling. 

Owner — A.  Berglund,  1212  Page  St.,  San 
Francisco. 

Architect — None. 

Contractor — Carl  Walstrnm,  1447  Ex- 
celsior  Ave.,    Oakland.  ^.4000 
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DWELLING 

(.6156)  S  BHOOKDALE  AVE.  130  W 
3Sth  Ave.,  Oakland.  1-story  •J-rno 
dwelling. 

Owner— L.  M.  Enderly.  Andrea.  Calif. 

Architect — None. 

Contractor — Harry  Meyer,  3216  Brook- 
dale   Ave.,   Oakland.  $3500 

DWELLING 

(6457)  1918    NINETY-SIXTH    AVE. 

Oakland      1-slory  5-room  dwelling. 
Owner — P.   W.  Brearey,   1928  96th  Ave., 

Oakland. 
Architect — None.  JSOOO 

DWELLING 

<6458)     847  SANTA  RAY  AVE..  Oakland 

2-story    6-room   dwelling. 
Owner — Leo.    J.    Dolan,    1404    Franklin 

St.,  Oakland. 
Architect — None.  15005 

DWELLING 

(6459)  4334  DIVISION  ST.,  Oakland 
1-story    5-room    dwelling. 

Owner— R.   Stewart,    1388   Barrows   Rd., 

Oakland. 
Arch!  tect — Non  e. 
Contractor — J.    R.    Langtrv,    739    AUcen 

St..  Oakland.  J5000 

ADDITION 

(6460)  437  ATHOL  AVE.,  Oakland.  Ad- 
dition. 

Owner — Chas.   Hudson,   437  AthoJ   Ave, 

Oakland. 
Architect — None.  J1500 

DWELLING 

(6461)  3323  MAYBELLE  AVE.,  Oak- 
land. 1-story  4-room  dwelling  and 
garage. 

Owner — Sarah    Howard,    Oakland. 
Architect — None. 

Contractor  —  Clarke  &  Warren.  3502 
Foothill  Blvd.,  Oakland.  $2850 

DWELLINGS 

(6462)  6821,  6827  ARTHUR  ST.,  Oak- 
land.     Two  1-story  6-rooni  dwlgs. 

Owner  —  W.  L.  Cleveland,  Martinez 
Calif. 

Architect — None. 

Contractor — H.  T.  Caskey,  5929  Mauri- 
tania Ave.,  Oakland.         Each  ^3000 

DWELLINGS 

(6463)  SE  COR.  107TH  AVE.  and 
Pippin  St.;  E  107th  Ave.  34  and  67 
S  Pippin  St.,  Oakland.  Three  1- 
story  4-room  dwellings  and  ga- 
rages. 

Owner— E.  B.  and  A.  L.  Stone.  804  Claus 

Spreckels  Bldg.,   S.  F. 
Architect — None.  Each,  $3150 

(6464)  NW  COR.  25TH  &  BROAD- 
way,  Oakland.  One-story  brick  & 
concrete   stores. 

Owner— D.  J.  Sullivan,  918  Harrison  St. 

San  Francisco. 
Architect — W.      H.      Toepke.      72    New 

Montgomery  St..  S.  F. 
Co.itractor — Barrett    &    Hilp.    351    12th 

St..   Oakland.  $20,000 

GARAGE 

(6465)  W  SIDE  OF  MYRTLE  ST.  BET 
28th  and  29th  Sts.,  Oakland.  Gen- 
eral construction  on  2-story  rein- 
forced  concrete    garage    bldg. 

Owner — Oakland-California   Towel    Co.. 

976    2Sth    Street. 
Architect — None. 

Contractor — Barrett    &   HUp,    918    Har- 
rison   St.,    S.    F. 
Filed    Dec.    11,    '24.    Dated   Dec.    10,    '24. 
Whe.i  concrete  is  up  to  2nd  floor  25% 

When  concrete  is  up  to  roof 25% 

When   completed    25% 

Usual   35   days    25<7 

TOTAL  COST,  $9270 
Bond,  $9270.  Sureties,  James  T.  Cas- 
ey &  A,  Lachmann.  Forfeit,  $25  per 
day.  Limit,  90  days  from  Dec.  10,  1924. 
Plans   and   specifications   filed. 

DWELLING 

(6466)  NO.  2351  CEDAR  ST.,  Berkeley. 
One-story   7-room   dwelling. 

Owner — D.    Browne,     1511    Walnut    St.. 

Berkeley. 
Architect — J.   Peppin.   851   Tresale   Glen 

Road,  Oakland. 
Contractor — P.     Crane,     1231    Glen     St 

Berkeley.  $6750 

DWELLING 

(6467)  NO.  1325  ORDWAY  ST.,  Ber- 
keley. One-story  6-room  stucco 
dwelling. 

Owner — A.    Klaeger.    1325    Ordway    St. 

Berkeley. 
Architect — None.  $3000 


DWELLING 

(6468)  NO.  1139  CEDAR  ST..  Berkeley. 
One-sioiy  dwelling. 

Owner — L.    Anderson,    2758    Greenwich 

St.,  San  Francisco. 
Architect — Wallace  McArthur,  2919  Otis 

St.,  Berkeley. 
Contractor  —  Wallace    McArthur,    2919 

Otis  St.,  Berkeley.  $2700 

SHOP 

(6469)  NO.  1314  ROSE  ST.,  Berkeley. 
One-story  3-room  frame  shop. 

Owner — Independent  Mill  &  Lumber  Co. 
Rose  and   West   Sts.,   Berkeley. 

Architect — Harry  Khnoln,  1525  Chest- 
nut St.,  Berkeley. 

Contractor — Harry  Khnoln,  1525  Chest- 
nut, Berkeley.  $1500 

STUDIO 

(647U)  NO.  3132  ETON  ST.,  Berkeley. 
One-story   1-room   frame   studio. 

Owner — Mrs.   E.    Hill,    Premises. 

.■Architect — E.  Hill,  3132  Eton  St.,  Ber- 
keley. 

Contractor — Andersen  &  Horwood,  1927 
Napa  Ave..  Berkeley.  $121" 

APARTMENTS 

(6471)  NO.  2012  GRANT  ST.,  Berkeley. 
Two-story  l)-room  frame  apart- 
ments. 

Owner — A.  Lax.  436  Moss  Ave.,  Oakland 
Architect — None. 

Contractor  —  A.  Lackstrom.  2534  25th 
Ave.,  Oakland.  $8000 

DWELLING 

(6472)  NO.  850  SAN  M.\TEO,  Berkeley. 
One  and  one-half-story  6-room 
dwelling. 

Owner — Geo.  Rushforth,  2321  Blake  St., 

Berkeley. 
Architect — Owner. 
Contractor — G.    Whittaker,    725    ^,-12lh 

St.,   Oakland.  $7500 


DWELLING 

(6473)  N  FORTIETH  ST.,  527  E  Ha- 
den  St.,  Oakland.  1-story  6-roora 
dwelling. 

Owner — Ghigliotti  &  Capelini.  5503  Tel- 
egraph  Ave.,   Oakland. 

Architect — None.  $3500 


DWELLING 

(6474)  152S  HOPKINS  ST.,  Oakland. 
1-story    5-room    dwelling. 

Owner — Harry    LeGasslck.    5830    Grove 

St.,  Oakland. 
Architect — None.  $3500 

STATION 

(6475)  NW  COR.  E-TWELFTH  ST. 
and  3rd  Ave.,  Oakland.  1-story 
steel  service  station. 

Ow.ier — Union    Oil    Co.    California.    Los 

Angeles,  Calif. 
Architect — None.  $3000 


DWELLING 

(6476)  2920  MILLSBRAE  AVE.,  Oak- 
land.    1-story   6-room   dwelling. 

Owner — G.  A.  Lenberg,  770  llth  St.. 
Oakland. 

Architect — None.  $3600 


DW'ELLING 

(6477)      2926    FIFTY-FIFTH    AVENUE, 

Oakland.      1-story  5-room  dwlg. 
Owner — Andrew  Stenbro,  4340  Division 

St.,    Oakland. 
Architect — None.  $3000 


DWELLING 

(6478)  3569  LINCOLN  AVE.,  Oaklaad. 
1-story  4-room  dwelling  and  ga- 
rage. 

Owner— Chas.  C.  Haskell,  2901  Fruit- 
vale  Ave.,   Oakland. 

Architect — None.  $3000 


REPAIRS 

(6479)  1570    JACKSON    ST..    Oakland. 
Fire   repairs. 

Owner — Thos.    Mein.    1570    Jackson    St.. 

Oakland. 
Architect — None. 
Contractor — B.   H.   Shmidt.   2232   E-19th 

St.,    Oakland.  $5000 

(6480)  W  FRUITVALE  AVE.   79   S  E- 
15th   St.,   Oakland.      1-story   stores. 

Owner — Nellie    Kerr,    1505       37th    Ave., 

Oakland. 
Architect — None. 
Contractor  —  R.   B.   Reeves.   1506   S7th 

Ave.,  Oakland.  $1500 

DWELLING 

(6481)  1024   107TH  AVE..   Oakland.   1- 
story   5-room  dwelling. 


Owner— J.    R.    Arnold,    3770    Telegraph 

Ave.,  Oakland. 
Architect — None.  $3000 

DWELLING 

(64  82)  SE  COR.  KANSAS  AND  MA- 
gee  Aves.,  Oakland.  1-story  4- 
room  dwelling  and  garage. 

Owner — C.    P.    Christiansen. 

Architect — None. 

Contractor — F  Dinesen,  3701  Lincoln 
Ave.,    Oakland.  $2060 

OFFICES 

(6453)  W  FRUITVALE  AVE.,  49  69 
and  69  S  E-15th  St..  Oakland.  3 
1-story  offices. 

Owner  —  Nellie   Kerr.    1505    37th   Ave., 

Oakland. 
Architect — None. 
Co.itractor — R.     E.     Reeves,     1505     37th 

Ave..  Oakland.  Each  $790. 

DWELLING 

(6454)  N  PROSPECT  AVE.  80  B  Athol 
Ave..  Oakland.  2-story  7-room 
dwelling. 

Owner— O.  Hedeen,  1639  21st  Ave..  Oak- 
land. 
-Architect — None.  $4800 

APARTMENTS 

(6485)   NW  HIGH  AND  BROOKDALE 

Ave.,   Oakland.     Three-story  stores 

and   apartments. 
Owner— F.   R.   Stokes,      38th     Ave.    and 

Brookdale    Ave.,    Oakland. 
Architect — W.  J.  Wilkinson. 
Contractor— Geo.  H.  Lydikson.  1616  25th 

Ave.,  Oakland.  $20,000 

DWELLING 

6486     NW    EXCELSIOR      AND      ALMA 

Aves-,  Oakland.     Two-story  6-room 

dwelling. 
Owner— W.   F.   Gibbard,    3428   Fruitvale 

Ave.,   Oakland. 
Architect— A.   W.   Smith,   American  Bk. 

Bldg.,    Oakland. 
Contractor — Barham   Co.,   211  American 

Bank  Bldg.,   Oakland.  $7000 

P.ESIDENCE 

(6487)  LOT  12  BLK  18,  Claremont, 
Berkeley.  All  work  for  two-story 
residence. 

Owner — Edmund   O'Neill,   University  of 

California,    Berkeley. 
Architect— W.  H.   RatclifC  Jr.,   1st  Nafl 

Bank  Bldg.,   Berkeley. 
Contractor — Peter  Michelsen,  1638  Alca- 

traz   Ave.,   Berkeley. 
Filed  Dec.  12,  '24.     Dated  Dec.  11,  '24 

Frame  up      $2747.25 

1st   coat   plaster  on 2747  25 

When   completed    2747  25 

Usual  35  days 2747*25 

T.  .,  »..„,  .„  TOTAL  COST,  $10,989.00 
Bond.  $5494.50.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  90  days 
from  date  of  contract.  Forfeit  $5 
Plans  and   specifications   filed. 

FL.A.T,    ETC. 

(6488)  LOT  H  AND  PT.N  LOT  G,  Map 
of  Town  of  San  Leandro.  Ail  work 
for  two-story  flat  and  laundry 
building 

Owner — J.  B.  Mirande. 
.A.rchitect — L.  F.  Hyde. 
Contractor  —  Ernest      Andersen,      204  5 

Rutherford  St.,  Oakland. 
Filed  Dec.   11,   '24.     Dated  Dec    9,   '24 

1st  story  brick  wall  up 3150 

Brown    mortar    on 3150 

When    completed    3150 

Usual    35    days 3150 

„       ,    ,  TOTAL    COST,    $12,600 

Bond.  $6300.  Sureties,  Harry  Larsen  & 
M.  A.  Jones.  Limit,  90  working  days 
Forfeit,  none.  Plans  and  specifications 
filed. 


DWELLING 

(6489)  NO.  510  SANTA  CLARA  AVE., 
Berkeley.     Two-story  6-room  dwlg. 

Owner — W.  L.  Broderick,  2114  Shattuck 

Ave.,   Berkeley. 
Architect — None.  $6600 

DWELLING 

(6490)  NO.  3231  IDAHO  ST.,  Berkeley. 
One-story     3-room     dwelling. 

Owner — Percy  Dillon,  Berkeley. 
Architect — None. 

Contractor — T.  M.  Patrick,  782  13th  St.. 
Oakland.  $1800 

DWELLING 

(6491)  S  EXCELSIOR  AVE  100  W 
Bruce.  Oakland.  One-story  4-room 
dwelling. 

Owner — S.  A.     Warner.     850     Cleveland 

Ave.,   Oakland. 
Architect — None.  _  $2000 
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fi^f^Sr  PARK  BLVD  84  S  E-mh 
St.,    Oakland.        One-story      4-room 

OwneV— vkn  V.   Mldgley,   323   1st  Nafl. 

Bank  Bldg.,   Oakland. 
Architect — None.  ,„    r-r,      tTil 

Contractor  —  Dinnle   Conatr.    Co.     3757 

Broadway,  Oakland.  »7000 

PeTgf^^^a    7512    hillside,    Oakland. 

One-Story   5-room   dwelling. 
Owner— Jack    Winter,    3942    E-14lh    St, 

Oakland. 

^o^nt^a^c'ioT-^N"  A.  Blodgett,  3940  E-llth 
St.,  Oakland^ *2500 

fe^gf^^^FIFTT-EIGHTH  AVE  150  N 
Robert  Ave.,  Oakland.  One-story  »- 
room  dwelling  and  garage. 

Owner— Marie  Jensen,  2551  64th  Ave., 
Oakland.  t.orn 

Architect— None^ ♦*'=»" 

?6™"^0°.3255    BONA    ST.,    Oakland. 

One-story    5-room   dwelling. 
Owner— Stoner  &  Talbot,  544  Chetwood 

St.,  Oakland.  ttann 

Architect— None^ fisuv 

STATION 

<6496)  SW  SEMINARY  AVE  AND  E- 
14th  St.,  Oakland.  One-story  con- 
crete service  station. 

Owner — J.  F.  Mulqueeney,  826  46th  ot., 
Oakland. 

Architect — None. 

Contractor— Jack  Sherbsman,  2021  81st 
Ave.,  Oakland.  JISOO 

ffi^^N^O^  3056-58  HOPKINS  ST., 
Oakland.  One-story  9-room  2-£amily 
dwelling.  „.,,.  o.i     n.i. 

Owner— Harriet  A.  Billings,  811  11th 
St.,   Oakland. 

Architect — None.  

Contractor— E.  A.  Thompson,  Jordan 
Road,  Oakland.  »5000 

fe^^^a  2424  SEVENTT-THIRD  AV. 

Oakland.  One-story  4-room  dwlg. 
Owner  —  A.    Jackson,    1534    57th    Ave., 

Oakland.  .onnn 

Architect— None^ ♦2500 

DWELLING  .  „      „    , 

(6499)  85S  ROSEMONT  ROAD  Oak- 
land.    2-story     9-room    dwelling. 

Owner— Edwin  A.  Duval,  216  Dalzlel 
Bldg.,  Oakland. 

Architect— None. 

Co.itractor- Oliver  Duval  &  Son  216 
Dalziel   Bldg.,   Oakland.  UCOOO 

f6Yo?)^"^'iSBERTS  AVE.  250  287  325 
362  W  Seminary  Ave.,  Oakland.  4 
1-story    5-room    dwellings. 

Owner— A.  J.  Flagg,  2501  Best  Avenue, 

Arcwfe'^ct— None^ 13500   each 

■f6^?n''"^2i52  CENTRAL  AVE.,  Alameda 
All  work  for  addition  to  main  of- 
fice building. 
Owner— Pacific  Telephone  and  Tele- 
graph  Co.,  333  Grant  Ave.,  San 
Francisco.  .     ,, ,, 

Architect— E.    V.    Cobby,    building    en- 
gineer, 333  Grant  Ave.,  S.  F. 
Contractor— Monson   Bros.,   251   Kearny 
St.,    San    Francisco.  ,„    io,. 

Filed  Dec.  12,  1924.  Dated  Dec.  10,  1924. 

1st  each  month   '  = /» 

36  day.  »""  ^OtAL  COST,' '  J22'8Yo 
Bond,  $22,840;  Sureties,  Hartford  Acci- 
dent and 'indem.  Co;  Forfeit,  $50  day 
Limit,  45  days  after  Dec  15  1924 
Plans  and  specifications  filed,  $50 
bonus. 
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DWELLINli  ,„ 

(6504)      620      ARLINGTON        AVENUE. 

Berkeley.  Dwelling. 
Owner— A.  Hammarberg,  810  60th  Ave. 

Oakland.  .-.„„ 

Architect— None.  $5000 


RESIDENCE 

(B505)  1412  CHANNING  WAT,  Ber- 
keley.   Reside.ice. 

Owner  —  Annie  Gutzen,  2110%  Ashly 
Avenue,    Berkeley. 

Architect — None. 

Contractor — H.  J.  Flolow,  2110%  Ash- 
by    Ave.,    Berkeley.  $4300 


DWELLING 

(6513)      LOT    81    MERRIEWOOD    TCT., 

Oakland.      One-story   3-room   dwlg. 
Owner— D.  Lovette,  4010  San  Pablo  Av. 

Oakland. 
Architect — None. 
Contractor — Thos.   R.   White,   3892   35th 

Ave.,   Oakland.  $1000 


STORES  ,      ,„ 

(6506)      N    FOOTHILL    BLVD.,      75      W 

Havencourt,    Oakland.       Two-story 

dwelling   and   stores    . 
Owner — Maria  K.   Nissen,   361   Main  St.. 

Hayward. 
Architect — None.  $4500 


DWELLING 

(6507)      2053    83RD    AVE.,      OAKLAND. 

One-story    5-room    dwelling. 
Owner — Robert  A.  P.  Walker,  2057  83rd 

Ave.,   Oakland. 
Architect — None,  $3000 


ALTERATIONS    &    ADDITION 

(6508)  425  PERKINS  ST.,  OAKLAND. 
Alterations  and  addition  to  ga- 
rage. 

Owner — Wm.    O'Connor,    Oakland. 

Architect — None. 

Contractor — A.  L.  Rector,  567  6th  St., 
Richmond.  $5700 


DWELLING  „ 

(6oOD)      4620     BROOKDALE     AVENUE, 

Oakland.     Two-story   8-room  dwlg. 
Owner — Geo.   E.   Pentield,  4716  Ygnacio 

Ave.,   Oakland. 
Architect — None. 
Contractor — E.   Pedersen,   700   25th  Av., 

Oakland.  $5000 

ADDITION 

(6510)      5152    FOOTHILL   BLVD.,    OAK- 

land.      Addition. 
Owner — Geo.    H.    Albers,    5152    Foothill 

Blvd.,  Oakland. 
Architect — None.  $1500 


ADDDITION  „    „ 

(6514)  4701  FOOTHILL  BLVD.,  OAK- 
land.      Addition. 

Owner — Dr.  A.  H.  Rowe. 
Architect — None. 

Contractor — M.  E.  Hopper  &  Sons,  1117 
Webster  St.,  Oakland.  $1100 

DWELLINGS   (3) 

(6515)  2735-41-47  OCTAVIA  STREET, 
Oakland.  Three  1-story  5-room 
dwellings. 

Owner — Weber  &  Mitchell.  3007  East 
14th  St.,  Oakland. 

Architect — None. 

Contractor — J.  E.  Sprague,  4518  Edge- 
wood  Ave.,  Oakland.  $3000  each 


DWELLING 

(6516)     NO.     1440     BLAKE,       Berkeley. 

One-story    5-room    dwelling. 
Owner — H.     Anderson,     702-A     25th     St.. 

Oakland. 
Architect — None.  $3700 


DWELLING 

(6517)  NO.  1539  FRANCISCO  S.,  Ber- 
keley.    One-story  5-room   dwelling. 

Owner— G.  R.  Blasingame,  1529  Fran- 
cisco  St..   Berkeley. 

.Vrchitect — None.  $3000 


DHELLING 

(5618)  NO.  37  ROBLE  ROAD,  Ber- 
keley.    Two-story  5-room  dwelling. 

Owner — E.    O'Neil. 

Architect — Walter    Ratcliffe. 

Contractor — J.  P.  Miehelson,  1638  AI- 
catraz    Ave.,    Berkeley.  $10,000 

DWELLING 

(6519)      1315    96TH    AVE.,      OAKLAND. 

One-story    5-room    dwlg. 
Owner— C.    W.    Griffith.    1323    96th   Av., 

Oakland. 
Architect — None.  $2500 


DWELLING  &  GABAaR 

18511)      2441     BARTLETT     ST.,     OAK- 

land.      One-story    5-room    dwelling 

and  Karage. 
3wner — R.   W.    Ogden,    660   46th   Street. 

Oakland. 
Architect — None.  $4250 

DWELLING 

(6512)      800      EVERETT      AVE.,    OAK- 

land.     One-story  5-room  dwlg. 
Owner— Peter  Harlamb,  720  9th  Street, 

Oakland. 
Architect — None. 
Contractor— Edwin  Roller,  706  10th  St.. 

Oakland.  $4000 


DWELLING 

(6520)      W   34TH  AVE.,   100  N  ORCHID 

St.,    Oakland.        One-story      4-room 

dwelling. 
Owner — S.    Dether.    2928      Schyler      St., 

Oakland. 
Architect — None. 
Contractor— D.  Dether,  2928  Schyler  St. 

Oakland.  $1500 


DWELLING 

(6521)  3227  61ST  AVE..  OAKLAND. 
One-story  4-room   dwlg. 

.Architect — E.  R.  Blabon,  1962  Semin- 
ary Ave..  Oakland. 

Architect — None.  $2360 


DWELLINGS  „ 

(6502)      1526     1528     1532     HOLLY 

Berkeley.    3   dwellings. 
Owner— G.  W.  Muther,  5519  Thomas  St. 

Oakland. 
Architect — None. 


ST. 


$2750  each 


RESIDENCE  ^     ,     , 

(6503)      71   TUNNEL  RD,   Berkeley. 

Own^r— No"mk.n   W.   Shaw,    2924   Clare- 
mont    Ave.,    Berkeley. 

^rn^;iTt'o7-^"%.    Bradhoff,    911    55th 
St.,   Oakland  ♦»250 


The  San  Francisco  Savings  and  Loan  Society 

savings     ^™^  '■'''  fr.vn-cisco  bank)  ^^^^^^^^ 

INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 

the  Assets  of  which  have  never  been  Increased 

by  mergers  or  consolidations  with  other  Banks. 

Member  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  30th,  1924 

Assets  $93,198,226.96 

CapitalVReserve  and  Contingent  Funds '•?°°'°o^-^? 

Employees'  Pension  Fund 446,024.41 

PARK?PREsmi'o™istRicrBRANCH:  1 ! ! !  i ! ! . !  ;a'"?/?""H^''lS 

HAIGHT  STREET  BRANCH ■,i,"'''^D''lf  "■''a™  Lh  tllloa  St 

WEST  PORTAL  BRANCH West  Portal  Ave.  and  Ulloa  bt. 

Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (4M)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 


Saturday.   i,...„„„,    ..,.   i,.4        BUILDING    AND    ENGINEERING    NEWS  2fl 

?S     Nli    COR.    MTII    &     WEBSTEK  """Sar.Ld:'  ''^"""'  ^'^^  '  °'''"  "'''"  °""5Lr4d'-    ^^"'■-    '"'*    '*"'    ^"'""•'' 

Si8..  Uakland.     Hoof  sitsn  and  elec-  Architect — None.                                                     ArcliUect None 

<>,„„"  "^  ."If"'    #    t.            , .   ^    „    ,.,   ^  Contractor    —    Rose    &    Tanner.      1830  Contractor — Paul  E.  La  Voice    2351  Ab- 

Sls""  OakllncT"'""''                   Webster  Hearst    Ave..    Berkeley.               *8500  bey  St.,  Oakland.                            »3000 

Architect— None.  RESIDENCE  DWELLING  &  GARAGE 

contractor— National    Electric   Sign   Co  (6536)    LOT  2  BLK.  B  MAP  OF  GRAND  (6546)      2S21      AVENAL      AVE        OAK- 

olu    18ih    bt..    Oakland.               »16»0  Avenue    Heights    (By      the      Park).  land.      One-story    S-roonrdweltlnW 

nvvciiivf-        Oakland.      General   construction   on  and   garage. 

Sj'-'-i^^COU.  55TH  AVE.  &  BRA.NN  J.^lmraLl^.^o'llo'^'^^^t^l."'    '^"''""='  ^""oaui.nd'^-   ''^"""''   ""   '''''   ^^-- 

St.,    CJakland.      One-storyd    5-roora  Owner— James  K.   &    Ruth  A.   Gale,   614  Architect— None                                      S2«2K 

dwelUnB.  23rd   St..  Oakland.  J ♦^*" 

owner— Annie  il.  Birr,  533  22nd  Street,  Architect— Harris   Allen,   Central   Bank  DWELLING 

CJakland.  Bldgr.,  Oakland.  (0547)     W    TOMKIN5?   «;t      <in    v    r-n 

ArchUect-.None_^ ,4000  .'ontractor-F     C     Stolte,    3455    Laguna  ateras    Avt.    Oalllnd.  ^°One-st^r; 

ALTERATIONS  Filed   Dcc.°t  19^4.   oited   Dec.   6.   1924.  OwnVr-W     A^^^wSfeler     6322    Outlook 

(6»24)      VV  BROADWAY  30  N  19TH  ST.,  When    masonry   work   is   com... $1235  Ave     Oakland                             Outlook 

Oakland.     Alterations.  When    frame    is   completed    ....    1235  Architect— None                                      tinnn 

Owner— Bonato    Bros.,   Oakland.  When    plastered 1235  J ♦^°'"' 

Architect— None.  When    completed    1235  DWELLING 

contractor— S.    Kulchar    Co.,    8th    Ave.  Usual    35    days    1645  (6.i4S)     S  WELD  ST     ^Ti  n-  Ttnn  av^ 

&    East    10th   St..   Oakland.        ,1500  TOTAL  COST.    ,6585  oilUand.      Onf^story    f-room   dwlf' 

,.,...,,  ,  ,.,„        Bond,    none.      Sureties,    none.      Forfeit,  Owner— J.    F.    Chambers     Plaza    Rifli?' 

DWELLING  none.     Limit.  90  days  from  ahove  date.  Oakland       '-"'»'"»«",    Piaza    Bldg., 

(tv»2»)     2427     68TH    AVE.,    OAKLAND.  Plans    and    specifications    filed.  Arrhiteot— Nonp 

one-story  6-room  dwelling;.  Contra^fn,-     t      a      td  .             .„-,      „ 

Owner-K.   L.    Hansen,    1950    East   20th  PERMITS  27th  St     5akland  '^'■^'      ^^"     i??!^ 

St.,  Oakland.  DWELLING  '  "^k'and.                           ,2250 

Architect— None.                                       ,4000  (6537)      NO.    3256      THOMPSON      AVE., 

—  Alameda.     One-story   6-room   dwlg.  DWELT.TX'r:  X'  PA-pAr^E^ 

ALTERATIONS  Owner- Howard    Williford,    3237    Bafo  (6549)      E  EEiLAlRE  PI      4n  =i  r  VVI^,:. 

16526)     1520    39TH   AVE.,      OAKLAND.  Vista  Ave.,  Alameda.  St      Oakland         One  «Vn,.v     ^  il'^^ 

Alterations  to  apartments  and  one-  Architect— None.                                     ,4200  dwVlIine  and   ^^r^ll        '^      6-rooin 

°^^"5arHl"^-°^^'='^^-^"<'"^''^'-  DWELLING        ^"'"ItrOak^nl""'"^^'  ""  ^-'  "»'' 

Architect— None                                      $3300  '^^38)     NO.    1023    VERSAILLES    AVE.,  Architect— None.                                     ,3650 

Alameda.     One-story   3-room   dwlg.  

DWELLING  Owner— O.H.     Noble,     1336   Park     St.,  nwET  T  TNr   x    r-AOAr-^ 

-"i:.J|f^^   t-tJ^^--S  -^^^^on, ,2300  -f3:*^^I^-.-N 

"•""aiuind^-   ^"^°"'   *'"    ^^^"^   ^'-  DWELLING  0..n7^h^o^'i^"%e^^t,,%r;h^    ^,„, 

Arch^te1\l^l^one_ ,3000  '«"i^>eIerol^l-ltSl^"5"r^o?m  fwell^f.:  ^ro^dTt^ro^.^^^'^'^'-                     ,,500 

WAREHOUSE  Owner — E.    Harrison,    5430   Thomas    St.,  — 

(6528)  W14TH  AV.  150  S  EAST  12TH  Arch^t^^ct-None  ALTERATIONS,  AL-LIITION  &  GARAGE 
Ownl-T'r\oIrk'mTEts''l2fh  Contrl'i'toro'^S'A.    Peters,    1361    E-27th  *6551)      4074      LINCOLN      A#E°^^1^^ 

It.,   Oakltnd             •        "    ^"'    ^^''^  S'-  Oakland_ $2600  l^-story  gSe"""   ^""^   addition    & 

Architect- None ,2000  DWELLING  Owner— L.  E.   West,   673   29th  St     Oak- 

DWELLIN'fi  '6540)      NO.     1323    TAMALPAIS    ROAD,  ,      J?"<J-      „ 

(6529)  5*941    McCALL    ST.,    OAKLAND  nwn?r''\'^'?;nn?o  ^i  ^^/^o^  ^"'"7'"- "^^If '  ■'^'"'^'^''^^'-None^ ,1100 

One-story   4-room  dwlk.  Tel^tle?          '   "^^   Tamalpais   Rd..  d^^elLING        

olrifnd     ""''"'"'''    "'    "'*'    ^''''''  Architect-Henry    Howard,    First    Nafl.  (6^52)      N    HAMPTON      ROAD,      200    W 

Architect--None  ^^"'^  BIdg.,   San  Francisco.  Moraga  Road.  Oakland.     Two-story 

Contractor— PW    H=.ll».t     819   R.n»rf  Contractor— Fred  Oier,   1350   Curtis   St.,  ^      6-roora    dwelling.                       o  story 

(.contractor — t.    vv.    Hallett,    812    Broad-  Rerk-Alpv                                                ii^nn  Owner — A     T    Anrno    <;<:io  <-■„„        ci 

way,  Oakland.                                  ,2000  tserkeiey. ,1300  Oakland                '  ®^^-  Grove  Street, 

DWELLING  DWELLING  Architect— None.                                     ,850, 

(6530)  1419    57TH    AVE.,      OAKLAND  <6B«1)      NO.   1561   POSEN  ST  ,  Berkeley.  dwelLINC         ' 

Own??rrn°t7ne"Go°uTatir^'"--  Own^-^^o";?.      ilT^a,  "^^Sl'-^fcKlnley  ^^-^Hn^^V^^^.^^     ^-     ^A^. 

^^^n-^Jl^cfoV-^JSL  Ten.  2840  Parker  Av.  Arehlt^ct-^^'o^nt!-'                               ,4200  --^iTS^^^^r.  ''l?^^  ^^^ 

O^^^^'^^-       13000  DWELLINGS       ArchitecV-NoSe.-                                       j^OOO 

(6542)      NO.    2122    AND    2124    LOS    AN-  t^^,.^, 

DWELLING  geles   St.,  Berkeley.      Two   one   and  ,  „ -VT^'^i^'^ 

(6531)  7S32     j^SH       ST         OAKLAND  one-half-story     6-room    dwellings.  tt>354)      W     58TH    AVE.,    680      S      EAST 
One-story    4-?lom    dwelling-  Owner-Helen   Renton.    2265    Cedar   St.,  l«h    St.,    (Dakland.        One-story    4- 

Owner Marv    A     Mnr,ro     1CSC    sAtt,    A„  Berkeley.  room  dwelling. 

(Oakland                        '                        ^    '  Architect-None.  Owner-S.   J.   Crofs,   Oakland. 

Architect— None  '"ontractor — E.       F.       Henderson,       2737  Arclntect — None. 

Contractor— L.  A.  De  Chalne,  1257  78th  Forest  Ave.,   Berkeley.          $5000   ea  ^°"^Xf°i°J~l-     Morris     &      Son,      4162 

Ave.,    Oakland.                                ,2500  APARTMENTS  yu'Sley  St.,   Oakland.                   ,1925 

DWELLING    &    GARAGE  (6543)      NO.     1624    UNIVERSITY    AVE.,  DWELLING 

(6532)  3077      CAPP      ST.,      OAKLAND.  ?,t.'"i"'V^^-      Three-story    ee^room,    7  (6555)      NORTH    END    OP    PLEASANT 
On^^-s.ory  5-room  dw4lling  and  ga-  OwnlV°-!lliSl    \r^^Vi!rilm\"oJi'!'"f614  ^-"r'0'0^^  ^d^wTlVin^^'^'^"'^-      ^^-^-^ 

°""^;ri'anr    ^^°"'      ''"     '''^     ^"^-  Arch'ft"Jc\-^^'a^;t^^ly  Itl^lWs.  306  14th  °""wa7,''oa!..and  '"■°""'    ""    ^-^'^- 

Architect-None_; ,4200  Cont^/act^r-B^^^Lichens,     1614    Univer-  -^■■^'"'<'<='-N°"«: $3500 

DWELLING  ^"y  ■^^^■-  Berkeley.                     ,65,000  DWELLING 

(6533)  1130    S7TH    AVE.,      OAKLAND.  ADDITION            "'"llfh^t  ^n'^?,    ^7^^   "^     S     EAST 

One-story   5-room   dwelling.  CFNTr  at    avp    r,.,,  w   1      *   c,      a,  II     ^J'  Oakland.     One-story  8-rm. 

Owner— Emile    Martie     S746    East    14th  CENTRAL  AVE    near  Walnut  St.,  Ala-  2-family   dwelling. 

St     Oakland  ^^'^'^-  Addition   to  telephone  build-  Owner— S.  Morris,  Oakland 

Architect None  ^      '"^'  Architect — None. 

Contractor-R.  A.  Moore,  1355  S4th  Av.  °^''n,~J',''^^^   ?^1;  Trlr,.^^''      ^°-    ^^^  Contractor— S      Morris      &     Son.      4162 

Oakland.       ,2000  ArchtJect-None          ^'^a"='^<=°-  Qu.gley   St.,    Oakland.                 ,4225 

APARTMENT  Contractor — Monson    Bros.,    251   Keanry  ADDITION 

(6534)  3040     EAST     19TH     ST.,     OAK-  ^'•'   ^^"  Francisco.                       $22,000  (6557)      1377   HOPKINS  ST.,   OAKLAND 
land.      Three-story    24-room   apart-  d-wt?t  t  rvr-  r^      Addition. 

Own-^r-i!;.    A.    Lombard     1428    Franklin  ""f    Cl?"d°°^0^^-  t^^^'    1^°^^  ^^^O^ilind^"^-    ''''    ^-'    "">    «t.. 

St.,   Oakland.                             i-ranKlin  |^el?ing                 One-story      6-roora  Architect-None^ ,30oo 

Contrlc'toT^Sllry      C.      Knight       1428  ""'"nnlJ^r'n.^ '^-    '^'^"Srhn,    490    Opal    St.,  DWELLING 

Franklin  St.,   Oakland.      ^      $26  000  Arch"tect-^None                                         $4^00  ''^'V      ^.^  SIDE  OF  FOOTHILL  BLVD 

^rcniceet     iNone^ $4500  2    miles      more      or    less      West    of 

DWELLINGS  GARAGE  DWFT  T  tmp'                       "  Pleasanton,   Alameda  County.   Gen- 

(6535)  N   LONGRIDGE   ROAD,    332   W  (6545)     E      BARTLFTT      c;T        iRr?      M  eral   construction   on   1-story   6-rm. 
Harbor  Road,  Oakland.     Two-story  Lvnrtl    <5T     o,v^„J      ?>„•     }^^     ^  ^      dwelling. 

dwelling  and   garage.                        ^  room  dwelling                 One-story    5-  Owner-Walter    M.    Briggs,    2515    Plad- 

room  aweuing.  mont  Ave.,  Oakland. 
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Architect— Hutchison    &      Mills,       1214 

Webster  St.,  Oakland. 
Contractor — A.      Frederick      Anderson, 

2800    Delaware   St.,   Oakland. 
Piled  Dec.  16,  1924.  Dated  Dec.  15,  1924. 

When    frame    Is    up     25% 

1st    coat    of    plaster    ^o7o 

When   completed    25% 

Usual   36   days    •„-„V'% 

TOTAL  COST,  $7330.ou 
Bond,  $3665.  Sureties,  Indemnity  Co. 
Forfeit,  none.  Limit,  90  days  from 
date.     Plans  and  specifications  filed. 

(eSW^^       CENTRAL        WAREHOUSE 
Group    at    Emeryville,    Blks.    9,     10 
and    11.      Electrical    wiring    system. 
Owner — Pacific  Gas  &  Electric  Co. 
Architect — Plans  prepared  by  the  com- 
pany.    Hunter  &  Hudson,  Consult- 
ing Engineers. 
Contractor— Calif.   Electrical   Construc- 
tion   Co.,    687    Mission    St.,    S.    F. 
Filed  Dec.  17,  1924.  Dated  Nov.  24,  1924. 
At   the   end   of  each     month,      of 
labor   and    materials,      etc.,    in- 
corporated      75% 

Usual   35   days    Balance 

TOTAL  COST,  $11,559. 
Bond,  $5780.  Sureties,  Fidelity  &  De- 
posit Co.  of  Md.  Forfeit,  limit,  none, 
i'lans   and   speciflcations   filed. 

FLATS  „     „ 

16560^  FOR.  LOTS  2  &  3  BLK.  7, 
T.  M.  Antisells  Map  of  Villa  Tract, 
Berkeley.  General  construction  on 
2-story  4-apt.  flats. 
Owner — Mrs.  Nastasia  Prohaska  of  San 
Francisco  and  Samuel  lUich  of  Ber- 
keley, 3104  King  St.,  Berkeley. 
Architect — S.    G.    Jackson,    S63    36th    St., 

Oakland. 
Contractor — Angelman  &  Son,  2047  36th 
Ave.,   Oakland. 
.     Filed  Dec.   16,   1924.  Dated  Dec.   1,   1924. 

When   frame    is   up    $3650 

When    brown    coated    3000 

When   accepted   3000 

Usual    35    days    3000 

TOTAL  COST,  $12,650 
Bond,  $6325.  Sureties,  N.  Y.  Indemnity 
Co.  Forfeit,  none.  Limit,  90  working 
days  after  Dec.  8,  1924.  Plans  and 
specifications    filed. 


COMPLETION  NOTICES 

ALABtEDA  CODNTlf 

Recorded  Accepted 

Dec.  11,  1924— NORTHERN  PORT, 
of  that  certain  0.46  acre  tract  con- 
veyed by  Julie  I.  Haste  to  H.  C. 
Pou.idstone,  dated  Sept.  20,  1922, 
recorded  under  serial  No.  S/236782, 
Piedmont.       H.    C.    Poundstone     to 

William   Kat    Dec.    11,   1924 

Dec.  11,  1924— NO.  2314  SIXTY-SIXTH 
Ave.,  Oaktand.  S  Damgaard  to 
whom  it  may  concern.  .Dec.  10,  1924 
Dec.  11,  1924— NO.  2306  SIXTY-SIXTH 
Ave.,  Oakland.  S  Damgaard  to 
whom  it  may  concern ..  .Dec.  10,  1924 
Dec.  11,  1924— LOT  17  BLK  9,  Lake- 
shore  Highlands,  Oakland.  Bertha 
Elizabeth    Auchinleck    to    whom    it 

may    concern Dec.    3,    1921 

Dec.  11,  1924— LOT  26  BLK  33, 
Amended  May  of  Fairmount,  Albany 
R  Y  Hanlon  to  Anderson  &  Ander- 
son   Dec.    9,     1924 

Dec.  11,  1924— S  VINE  ST.  55  W  of 
Hawthorne  Terrace,  Berkeley.  W 
E  Warren  to  O  E  Nelson.  Dec.  10,  '24 
Dec.  11,  1924— BLKS  9,  10  11  AND  12 
located  near  Hollis  St.  and  Stan- 
ford Ave..  Emeryville.  Pacific  Gas 
&    Electric    Co    to    C    H    and    A    W 

Gorrili i Dec.     3,     1924 

Dec.  11,  1924- LOT  23  BLK  34, 
Amended  Map  of  Fairmount  Park, 
Berkeley.    Anna  Fritz  to  MacDonell 

&  Foreman Dec.   2,   1924 

Dec.  11,  1924 — SE  PALOMA  AND 
Mandana  Ave.,  Oakland.    V  N  Smith 

to  L  M  Eaird Dec.   10,    1924 

Dec.  11,  1924— COR  ENSENADA  AND 
Vicente   Ave.,   Berkeley.     R  J   Mel- 

anphy  to   W  B  Wells Dec.   3,   1924 

Dec.  10.  1924 — LOT  128  BLOCK  31 
Amended  Map  of  Havenscourt, 
Oakland.  Olaf  and  Christina  Nelson 
to  whom  it  may  concer.T.  .Dec.  1,  1924 
Dec.  10,  1924— LOT  44  BLOCK  9 
Thousand  Oaka,  Belrkeley.  Mary 
Dewees  Fowler  to  E.  F.  Hender- 
son     Nov.    22,    1924 

Dec.  10,  1924— BEG.  AT  A  FT  ON  SW 
11  ae  of  E  28th  St.  Dlst  45  ft.  SB 
at  9th  Ave.,   thence   SB  39   ft.  SW 
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110   ft.  NW   39    ft.  NE  110  ft.  to  pt. 
of    Beg.,     Oakland.     Chas.    E.     and 

Esther  A.  Blake  to  L.  A.  Peters 

Dec.    8,    1924 

Pec,  lb,  1924— NW  COR.  FORTY- 
third  and  Telegraph,  Oakland.  J.  N. 
Fitzgerald    to    B.    A.    Stewart. 


1924 


Dec.    10,    1924—1426    FRANKLIN    ST 
Oakland.   East  Bay  Title  Insurance 

Co.    to    Roberts   Mfg.    Co 

Dec.     2,     1924 

Dec.    10,    1924—1426    FRANKLIN    ST., 
Oakla.nd.  East  Bay  Title  Insurance 

Co.    to   Scott  Co.,   Inc Dec.    2,   1924 

Dec.    10,    1924-1426    FRANKLIN    ST.. 
Oakland.   East  Bay  Title  Insurance 
Co.    to    Scott   Bros.,   Inc... Dec.    2,    1924 
Dec     10.    1924—1426    FRANKLIN    ST., 
Oakland.   East  Bay  Title  Insurance 
Co.   to   W.   P.  Fuller  Co... Dec.   2,   1924 
Dec.    10,    1924—1426    FRANKLIN    ST., 
Oakland.   East  Bay  Title  Insurance 
Co.   to  John  M.  Bartlett.  .Dec.   2,   1924 
Dec.    10,    1924—1426    FRANKLIN    ST., 
Oakland.   East  Bay  Title  Insurance 
Co.   to   Harry   McManus.  .Dec.   2,   1924 
Dec    10.   1924— PORTION  LOTS  7   &   8 
Blk   16   Resub   of  a   Por.   of  Broad- 
moor, Sa.T  Leandro.  J.   Plummins  & 
L    J      White      to     Oakland      Home 

Builders    Inc Dec.    9,    1924 

Dec.  10,  1924—2799  TWENTY-FIFTH 
Ave.    Jessie   Martin   to   N.   A.   Blod- 

^ett  Dec.    9,    1924 

Dec  10,  1924—36  OAK  RIDGE  ROAD. 
Berkeley.    R.   L.   Chamberlain   to   J. 

F.    Altermatt    Dec.    6,    1924 

Dec.  10,  1924—2945  SEMINARY  AVE. 
W.    L,    Cleveland    to   whom   It    may 

concern Dec.    10,    1924 

Dec  9,  '24- LOT  2  BLK  6  4250  Clare- 
mont,  Berkeley.  Anna  Dodge 
Stroud  to  Ben  Pearson  ..  .Dec.  7,  1924 
Dec  12.  1924— NW  COR.  13TH  AND 
ciay  Sts..  Oakland.  C.  J.  Heese- 
man  to  Otis  Elevator  Co. ..Dec.  8,  '24 
Dec.  12,  1924— NW  COR.  13TH  AND 
Clay   St.     C.   J.   Heeseman   to   E.   T. 

Leiter        Dec.    2,    1924 

Dec.  12,  1924  —  2315  DAMUTH  ST., 
Oakland.     W.  A.  Netherby  to  whom 

it    mav    concern Dec.    12,    1924 

Dec  13,  1924— PORT.  LOT  8  MAP  OF 
Button  Manor,  San  Leandro.  Eva 
fJreen  to  whom  it  may  concern.... 

; Dec.    13,    1924 

Dec  13,  1924— NO.  2872  MONTANA'ST 
Oakland.  J.  F.  Thomas  to  whom  it 

may   concern    Dec.    10,   1924 

Dec  13,  1924— LOT  4  BLK  10  MAP 
of  the  Matthews  Tract,  Berkeley. 
James   H.   Cushlng   to   L.   Grazier.. 

Dec.     8,     1924 

Dec"  ii'mV  —  1600  AUSEON  AVE., 
Oakland.    Elizabeth   M.    Ross   to   A. 

E    Waldman Dec.    12,   1924 

Dec.  13,  1924— PORT.  LOTS  5  &  6 
Blk  A  Map  of  the  Resub  of  the 
Hig-h    Street   Villa   Tract,    Oakland. 

Robert  W.  Murphy  to  L.  Zwaal 

Dec.     11,     1924 

Dec"i3,"l924— LOT  4  &  PORT.  LOTS 
3  &  5  Blk  A  Map  of  the  Resub 
of  High  Street  Villar  Tract,  Oak- 
land.   Robert    W.      Murphy      to      L. 

Zwaal       Dec.    11,    1924 

Dec.  13,  1924— PORT.  LOTS  21  &  22 
Blk  24  Warren  Tract,  Oakland.  W. 
L    Elting  to  whom  it  may  concern 

Dec.     2,     1924 

Df'c  'i3,"l'934— PORT.  LOT  22  BLK  24 
Warner  Tract,  Oakland.  I.  G.  Gibtis 
to  whom  it  may  concern. Dec.  2,  1924 
Dec.  12,  1924— LOT  11?.  A.  J.  Sny- 
ders  Piedmont  Terrace  by  the 
Lake,  Oakland.  Lola  D.  McReyn- 
olds    and    Gladys    F.    Do.ialdson    to 

Samuel    Lee    Dec     10,    1924 

Dec.  12,  1924— LOT  76,  A.  J.  Sny- 
ders  Piedmont  Terrace  by  the  Lake 
Oakland.     Gertrude  D.  Egenhoff  to 

Geo.  Windsor Dec.  12,  1924 

Dec.  12,  1924— LOT  16,  BLK.  L,  Map 
of  the  Andrew  Jones  Tract,  Oak- 
land.    Albert   Salani  to  J.  H.  Pick- 

rell  Nov.    22,    1924 

Dec  12,'  '  1924— NW  COR.  41ST  iST. 
and       Gilbert,        Oakland.  Sixth 

Church  of  Christ  Scientist  to  F.  W. 

Maurice    Dec.   8,    1924 

Dec  12,  1924— POR.  LOTS  2  AND  3, 
Blk.  B,  Map  of  the  Bryant  Tract, 
Berkeley.      M.   Schwind   to  whom  it 

may   co.neern    Dec.   6,   1924 

Dec  12.  1924— POR.  LOTS  1  AND  2 
Blk.  B,  Map  of  the  Bryant  Tract, 
Berkeley.       M.    Schwind    to    whom 

it   may   concern Dec.   6,   1924 

Dec  12,  1924— POR.  LOTS  1  AND  2, 
Blk.  B,  Map  of  the  Bryant  Tract, 
Berkeley.  M.  Schwind  to  whom  it 
may   concern Dec.   6,   1924 


Dec.   12,   1924— LOT  2,   BLK.  8,  Lake- 
mont,    Oakland.      Alvln   R.   Thomas 
to  whom  It  may  concern.  .Dec.  11,  '24 
Dec.     11,    1924— COR.    ENSENADA    & 
Vicente  Ave.,  Berkeley.     R.  J.  Mel- 
a.iphy  to   W.   B.   Wells   ..Dec.  5,   1924 
Dec.    11,    1924    —    4635    SAN    SEBAS- 
tian  Ave.,  Oakland.     Jas.  B.  Grubb 
to  whom  it  may  concern.  .Dec.  11,  '24 
Dec.    12,    1924— LOT    115        GALINDA 
Tract,   Oakland.     John  T.  Miller  to 
whom  it   may  concern.  .Dec.   11,   1924 
Dec.    15,    W24— LOT   22   AND   POR.    21, 
Blk.  T,  Regents  Park  Tract,  Berke- 
ley      Margaret   Wall   to   J.    T.    Har- 
vey      Dec.   9,  1924 

Dec.  ]'5,  19'24— POR.  LOT  4,  BLK. 
2121,  Map  of  the  Alden  Tract  at 
Temascal,    Oakland.      Rodolfo    Par- 

ena  to  Joe  Marengo    Dec.  15,  1924 

Dec.  15,  1924  —  4615  BROOKDALE 
Ave.,  Oakland.  Louis  De  Jong  to 
whom  it  may  concern .  .Dec.  15,  1924 
Dec.  15,  1924— LOT  17,  BLK.  H-852, 
Tract  Grand  Ave.  Heights  by  the 
Park,  Oakland.  Paul  O.  Troplong 
to  Calif.  Builders  Inc. ...Dec.  12,  1924 
Dec.  15,  1924  —  548-50-52  6iST  ST., 
Oakland.        Pauline      Erickson      to 

Calif.    Builders,    Inc Dec.    12,    1924 

Dec.  16.  1924— LOir,  8  AND  9  BLK.  Q 
Map  of  Regenii  Park,  Berkeley. 
Alma   E.    Turner    to   whom    it    may 

concern    Dec.    16,   1924 

Dec.  16,  1924— LOTS  5  AND  6  BLK. 
A,  Map  of  San  Leandro  Court, 
Berkeley.  C.  B.  Wallace  to  Ander- 
son  &   Anderson Dec.    15,    1924 

Dec.  16,  1924— E  SIDE  OF  TELE- 
graph  Ave.  126.40  ft.  S  of  Allston 
Way,  Berkeley.  R.  M.  Jewett  to 
whom  it  may  concern.  .Dec.  16,  1924 
Dec.  16,  1924—1942  LOS  ANGELES 
St.,  Berkeley.  Josephine  C.  Schoe- 
ning    to    Herman    A.    Schoening.  .  .  . 

Not   given 

Dec.'lV,  1924— E  SIDE  OF  E  15TH 
St.  bet.  nth  and  12th  Ave.,  Oak- 
land.       Henrietta      F.      Pearce      to 

Grigsby   Bros Dec.    16,    1924 

Dec  16,  1924 — 3815  AND  3825  Laurel 
Ave.,  and  3165  California  St.,  Oak- 
land.    Justus  Norris  to  Justus  Nor- 

ris  Dec.  10,   1924 

Dec.  16,  1924  —  3612  MAPLE  AVE., 
Oakland.      Chas.    F.    Moller    to    A. 

Anderson    Dec.    15,    1924 

Dec.  16,  1924- LOT  8,  BLK.  F,  MAP 
of  the  Clinton  Mound  Tract,  Oak- 
land.    Madeline   Trebotich  to   J.   H. 

Martin    Oct.   23,  1924 

Dec.  16,  1924— N  LINE  OF  55TH  ST. 
60'  E  of  Shattuck  Ave.  thence  N 
60'  E  53'  S  60'  W  53'  to  pt.  of  beg., 
Oakland.     Lewis  &  Mitchell,  Inc.  to 

S.   C.   Walker    Dec.    1,   1924 

Dec.  16,  1924— LOTS  13  AND  14,  BLK    . 
5,    Regents    Park    No.    6,    Map   No.    6 
of    Regents    Park,    Oakland.      Elta 
B.    Sumner    to    whom    it    may    con- 
cern      Dec.   13,    1924 

Dec.  16,  1924— LOT  20  BLK.  2,  Live 
Oak  Park  Tract,  Berkeley.  Flor- 
ence  C.   Bane  to   W.   D.   Ellis 

Dec.    11,    1924 

Dec'.'lS.  1924— LOTS  14-15,  BLK.  N, 
Iveywood,  Oakland.  W.  J.  Parry 
to  whom  it  may  concern.  .Dec.  15,  24 
Dec.  15,  1924  —  LOT  23,  BLK.  B. 
Golden  Gate  Tract.  A.  R.  Atte- 
bery   to   whom   it   may   concern.... 

Dec.    15,    1924 

Dec'.' i 5,  1924— LOT  33,  BLK.  B,  Map 
of  Central  Terrace,  Brooklyn  Twp. 
Mac  Jordan  to  whom  it  may  con- 
cern     Dec.   12,   1924 

♦ 

LIENS  FILED 


ALAMEDA  COUNTY 


Recorded  ^^t^^'S?""' 

Dec.  10,  la24— LOTS  6  &  7  SCHOOL- 
house  Tract.  Berkeley.  Neighbors 
Lumber  Yard  vs.  Mariono  Guarneri, 
W  A.  Walker,  E.  L.  Thompson. 
Calif.    Mutual   Bldg.    &  Loan   Assn. 

$597.18 

De'c'."l'o', '1924— 1220  ORCHARD  AVE. 
San  Leandro.  Harry  Larsen  vs. 
John  Fernandes,  Augusta  Fernan- 
des  &  Frank  Bento    $212.30 

Dec.  10,  1924— BEG.  AT  A  PT.  ON 
N  line  of  B  34th  St.  dist.  525'  B 
from  Bruce  St.,  the.ice  E  37%'  N 
100'  W  37%'  S  100'  to  pt.  of  beg.. 
Oakland.  B.  W.  Harmon  c&  H. 
Nicolai  (  Melrose  Sheet  Metal 
Works)  vs.  H.  P.  Parsons  &  Amer- 
ican   Construction    Co $63 

Dec  10,  1924— POR.  LOTS  23  &  24 
Blk  K  New  Map  of  the  Eastern 
Port     of    Lynn,    Oakland. 


W. 
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Harmon  &  H.  NIcolal  (Melrose 
Sheet  Metal  Works)  vs.  P.  J.  Dor- 
an  &  American  Constr.  Co.  ..163 
•cc.  11.  1924— SUB.  OF  A  TOR.  OF 
Lot  H,  Blk.  17,  Claremont  Map  No. 
2.  Berkeley.  Arlss-Knapp  Co.  vs. 
Robert  U.  Frlck  aad  East  Bay  Con- 
struction   Co J1463.75 

Dec.  11.  1924— SW  SIDK  OF  E  21ST 
St..  100  SW  of  Mitchell  Ave..  Oak- 
land. W.  J.  Tabcr  (Oakland  Koof- 
Ing  Co.)   vs.  E.  JI.  Moore JllO.OO 

Dec.  11.  1924- E  SIDE  OF  E  21ST  ST. 
248.02  ft.  S  of  Mitchell  St..  Oak- 
land. W.  J.  Taber  (Oakland  Roof- 
ing Co.)    vs.    E.    H.    Moore $75.25 

Dec.  11.  1924— LOT  4.  BLK.  F.  Amend- 
ed Plan  of  Decoto,  Alameda  Co. 
Ralph  W.  Reed  vs.  P.  Quartarolt 
and    McLeod    &    Burke $131.92 

Dec.  11.  1924—3020  MONTANA  ST.. 
Oakland.  Tilden  Lumber  Co.  vs. 
Frank  and  Katie  Rebagliati  and  H. 
E.    Leuty    $33.48 

Dec.  11.  1924— NW  COR.  CHURCH 
and  Beck  Sts..  Oakland.  Tilden 
Lumber  Co.  vs.  O.  and  Christina 
Nelson  and  H.  E.  Leuty $36.66 

Dec.  11.  1924— LOTS  6  AND  7,  MAP 
of  School  House  Tract.  Berkeley. 
E.  L.  Thompson  vs.  Mario  and  A. 
Guarneri    $1922.34 

Dec.  11.  1924— LOTS  6  AND  7.  MAP 
of  School  House  Tract,  Berkeley. 
Thos.  J.  Thompson.  Inc.  vs.  Mario 
and  A.  Guarneri    $130.00. 

Dec.  n.  1924— LOTS  6  AND  7,  MAP 
of  School  House  Tract,  Berkeley. 
E.  R.  Converse  vs.  A.  Guarneri.  $533.50 

Dec.  11.  1924— LOT  17.  BLK.  8,  MAP 
of  Oakland  Highland,  Oakland. 
Boorman  Lumber  Co.  vs.  A.  D. 
Thomas   $761.42 

Dec.  11,  1924— LOTS  2,  3  AND  4,  BLK. 
77,  Map  of  new  addition  to  the 
Town  of  Brooklyn.  Oakland.  War- 
ren M.  Birdsall  vs.  A.  Visser  and 
A.  Siemsen   $226.00 

Dec.  11,  1924- LOT  6,  MAP  OF  WER- 
ner  Tract,  Berkeley.  Hunter  Lum- 
ber Co.  vs.  W.  C.  Helms  arid  A. 
Baldassari    $78.77 

Dec.  11,  1924 — LOTS  6  AND  7.  School 
House  Tract,  Berkeley.  C.  L.  Web- 
ster Co.  vs.  Mario  and  A.  Guarneri 
$102.00 

Dec.  n,  1924 — LOTS  6  AND  7.  M.4P 
of  School  House  Tract,  Berkeley. 
Fred   Schmidt   v.=!.  M.   Guarneri .  $177.50 

Dec.  13,  1924— LOTS  33  34  35  36  &  37 
Map  of  the  View  Tract,  Oakland. 
Edward  C.  Simon  (Pacific  Lumber 
Mills).  Oakland  vs  S.  Victor  Davi- 
dnw,  Evelyn  Davidow.  R.  Perrott 
$3302  79 

Dec.  13.  1924 — E  95  FT  OF  LOT  3 
Blk  3  P.esub  of  Blks  5  6  7  8  North- 
lands Tract  No.  1.  Berkeley.  J.  G. 
Matthews  vs  Leigh  Kelling,  A.  W. 
Potter     $6.16.90 

Dec.  13.  1924- LOT  1  RLK  2  MAP  OF 
O.  D  Baldwins  Subdiv.  of  a  Por. 
of  the  Wool?ey  Tract.  Berkeley. 
.T.  O.  Matthews  vs  Leigh  Kelling, 
A.  W.   Potter    $630.96 

Dec.  12.  1924 — LOT  6  AND  7,  School 
House  Tract.  Berkeley.  Inlaid 
Floor  Co.  vs.  M.  Guar.Teri  and  E.  L, 
Thomp.=on     $402.00 

Der.  12,  1924— LOTS  6  AND  7,  School 
House  Tract.  Berkeley.  Rhodes- 
Jamieson  &  Co.  vs.  W.  A.  Walker 
$255.70 

Dec.  12,  1924— LOTS  5  AND  7,  School 
House  Tract,  Berkeley.  Rhodes- 
Jamieson  &  Co.  vs.  M.  Guarneri 
and    W.    A.    Walker    $255.70 

Dec.  12,  1924— LOTS  6  AND  7,  School 
House  Tract,  Berkeley.  M.  Stul- 
saft  Co.  vs.  M.  Guarneri  and  W.  A. 
Walker    $146.90 

Dec.  12,  1924— LOTS  6  AND  7,  School 
House  Tract,  Berkeley.  Lee  J. 
Immel  vs.  M.  Guarneri  and  W.  A. 
Walker    $220.46 

Dec.  15,  1924 — 3705-7-11  FOOTHILL 
Blvd.,  Oakland.  G.  H.  and  G.  R. 
Butzbach  (C.  H.  Butzbach  &  Son) 
vs.   Chas.   F.    and   Martha   B.   Lee.. 

^ $1034.95 

Dec.  15,  1924— NW  COR.  WALLACE 
and  19th  Ave.,  Oakland.  A.  G. 
Moffett  and  E.  R.  MofEett  (A.  G. 
Moffett  Co.)  vs.  J.  E.  Sprague  and 
R.   A.   Smith    $167.20 

Dec.  15.  1924— POR.  BLK.  2,  Berke- 
ley View  Homestead  Lot  1,  Blk.  2. 
Amended  Map  of  La  Loma  Park 
and  Wheeler  Tract,  Berkeley.  D. 
O.  Bean  vs.  Mrs.  F.  E.  Hooper  and 
C.    D.    Carper    $42.00 

Dec.  15,  1924  —  LOT  14,  BLK.  E. 
Regents    Park    Tract    Map    No.    3, 


Berkeley.  F.  L.  Boyd  vs,  F.  W. 
Jewett   $171.07 

Dec.  15.  1924— LOT  6.  MAP  OP  THE 
Werner  Tract.  Berkeley.  M.  Stul- 
saft  vs.  A.  Baldassarn  and  M.  J. 
Mathlas   $275.97 

Dec.  15,  1924  —  COR.  I'ORTSMOUTH 
and  Wildwood,  Piedmont.  M.  Stul- 
saft  Co.  vs.  L.  L.  Wilson  and  M.  J. 
Mathias    $139.38 

Dec.  15,  1924—2241  BLAKE  STREET, 
Berkeley.  M.  Stulsaft  Co.  vs.  Geo. 
A.  Parent  and   M.  J.  Jlathlas.  .$258.62 

Dec.  15.  1924— LOT  49,  BLK.  6,  Hav- 
enscourt,  Oakland.  Boorman  Lum- 
ber Co.  vs.  George  E.  Nickerson 
$396.61 

Dec.  15.  1924— LOT  50.  BLK.  6.  Hav- 
enscourt.  Oakland.  Boorman  Lum- 
ber Co.  vs.  George  E.  Nickerson 
$394.46 

Dec.  15,  1924 — SE  COR.  IITH  AND 
Franklin  Sts.,  Oakland.  William  J. 
Wilkinson  vs.  Oakland  Labor  Tem- 
ple  Assn $48,000 

Dec,  16,  1924  —  LOT  51  AND  POR. 
Lot  52,  Corrected  Map  of  Electric 
Heights  Tract.  Oakland.  Wladys- 
law  Adamski  vs.  Arthur  Zahl.... 
$1078.45 

Dec.  16.  1924 — W  37.50  FT.  OF  LOT 
14,  BLK.  F.  Map  of  the  Leonard 
Tract,  Berkeley.  L.  F.  Edwards 
vs.  Charles  H.  Wood $204.07 

Dec.  16.  1924 — W  37.50  FT.  OF  LOT 
14  Blk.  F,  Map  of  the  Leonard 
Tract,  Berkeley.  W.  L.  Smith  vs. 
Charles    H.    Wood    $233.00 


BELEASJS  OP  LIENg' 


ALAMEDA   COUNTY 


Recorded  Amount 

Dec.  10,  1924—3327  ADELE  COURT. 
Oakland,  L.  J.  Walstad  to  Wal- 
ter Dilling   &   Roy   Connor $150. 

Dec.  10,  1924— LOTS  1  &  2,  BLK.  2. 
Villa      Tract,      Oakland.  Sunset 

Lumber   Co.    to   ^Ina  Nielson.  .$175.04 

Dec.  16,  1924— POR  LOT  5,  BLK.  87, 
Hogans'  Subdiv.  of  Highland  Park. 
Melrose  Sheet  Metal  Works  to 
Ella  R.  and  A.  J.  Henry  and  F.  W. 
Borden     $43.25 

Dec.  16,  1924 — LOT  6,  BLK.  87,  Ho- 
gans Subdiv.  of  Highland  Park, 
Oakland.  Melrose  Sheet  Metal 
Works  to  Ella  R.  and  A.  J.  Henry 
and    F.    W.   Borden    $43.25 

Dec.  16.  1924 — 2573  14TH  AVE.,  Oak- 
land B.  H.  Dreisbach  (Bay  Shore 
,Sash  &  Door  Co.)  to  Mrs.  M.  Ed- 
wards  and    Rov   Conner    $38.85 

Deo.  Ifi.  192!— 2S82  14TH  AVE.,  Oak- 
land. P..  H.  Priesbach  (Bay  Shore 
Sash  &  Dx.r  Co.)  to  Mrs.  M.  Ed- 
wards  and   Rov   Connor    $107.15 

Dec.  16,  1924  —  SE  COR.  HOPKINS 
St.,  and  Sheffield  Ave.,  Oakland. 
B.  H.  Driesbach  (Bay  Shore  Sash 
&  Door  Co.)  to  Walter  Dilling  and 
Roy    Connors     $116.05 

Dec.  15.  1924 — BEG.  AT  A  PT.  ON  W 
line  of  San  Pablo  Ave.  dist.  157'  N 
of  27th  St.  running  thence  N  114.76 
ft.  W  200  ft.  S  114.76  ft.  E  200  ft. 
to  pt.  of  beg.,  Oakland.  W.  P.  Ful- 
ler &  Co.  to  East  Bay  Milk  Pro- 
ducers Assn.  and  M.  E.  Hopper.. 
$1526.00 

Dec.  16,  1924 — N  LINE  OF  E  34TH 
St.  dist.  525'  E  of  Bruce  St.,  thence 
E  371,4'  N  100'  W  37%'  S  100'  to  pt. 
of  beg.,  Oakland.  Melrose  Sheet 
Metal  Works  to  H.  P.  Parsons,  Am. 
Construction  Co.  and  P,  J.  Doran 
$63.00 


BUILDING  CONTRACTS 


SAN   MATEO   COUNTY 


AVASHINGTON  ST.  BET.  EAST  BRAD- 
ford  and  Broad^vay,  Redwood  City. 
Furnish  and  construct  gutter  etc., 
oiled    macadam    pavement. 

Ow.ier — L.  B.  Winiger  et  al,  Redwood 
City. 

Architect — Supt  of  Streets.  Redwood 
city. 

Contractor — E.  M.  Darbora.  Redwood 
City. 

Filed   Dec.   6,  1924.   Dated  Oct.   17,   1924. 

10   days   after    

TOTAL  COST.  $3138 

Bond,   Forfeit,   Limit,   none;   Plans  and 

specifications   filed. 
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BUNGALOW 

LOT     27     BLOCK     37     EASTON    NO.     2, 
Burltngame.    All   work    for   bunga- 
low and   garage. 
Owner — Henrv  H.  Lows  et  al. 
Contractor — Geo.    Williams,    1140    Van- 
couver, Burllngame. 
Filed  Dec.  6,  1924.  Dated  Sept.  22.  1924. 

Upon    deliv.    of   lot $1360 

frame     up     160 

1st    mortgage     

2nd  mortgage   $70  %  mo.  on  bal 

TOTAL  COST.  $6625 
Bond.  Forfeit,  none;  Limit,  90  working 
days;   Plans  and  secificatlons.  none. 


BUNGALOW 

LOT     26     BLOCK     38     EASTON    NO.     2. 
Burllngame.    All   work   for   bunga- 
low and  garage. 
Owner — Burt  E.  Wilcox. 
Architect — None. 
Contractor  —   Geo.    W.    Williams,    1140 

Vancouver,    Burllngame. 
Filed   Dec.  6,   1924.   Dated  Sept.   8,  1924. 

Plastered     $800 

Completed  and  accepted    800 

Usual   35  days,  balance 

TOTAL  COST,  $5600 
Bond,  Forfeit,  none;  Limit,  90  working 
days:   Plans  and  specifications,  none. 


BUNGALOW 

LOT    18    BLK    12    BURLINGAME   TBR- 
race,     Burllngame.    All    woirk    for 
bungalow. 
Owner — N.  A.  Wood,  216  Bancroft,  Bur- 
llngame. 
Architect — None. 
Contractor — W.    T.    Croop,    Homestead, 

San   Mateo. 
Filed  Dec.  5,  1924.  Dated  Nov.  28,  1924. 

Frame    up     % 

Brown    coated     % 

Completed    and    accepted     % 

Usual    35    days     % 

TOTAL  COST.  $5730 
Bond,  Forfeit,  none;  Limit.  90  working 
days;   Plans  and   specifications   filed. 


RESIDENCES 

LOT  9   BLOCK  28  EASTON  NO.  2,  Bur- 
llngame. All  work  for  2  res. 
Owner — Wm.    J.    Hayes,    1033    Laguna, 

Burlingame. 
-Architect — None. 
Contractor — James   E.    Bale,    199    State, 

San  Mateo. 
Filed  Dec.  3,   1924.  Dated  Nov.  28,  1924. 

Frame    up     % 

Brown    coated     Vt 

Completed    and    accepted     % 

Usual    35    days     % 

TOTAL  COST,  $7283.50 
Bond,  $4000;  Sureties,  Indemnity  Ins. 
Co.  of  N.  A.;  Forfeit,  $10;  Limit,  90  wk. 
days;   Plans   and   specifications   filed. 


BUILDING 

WESTERN  ADD.  SAN  MATEO  N.W. 
cor.  Ellsworth  Ave.  &  Baldwin 
Ave.  frontage  of  60  ft  on  Ellsworth 
and  120  ft  on  Baldwin  Ave.  rear 
depth  of  45  ft.  All  work  for  one- 
story  concrete  building. 
Owner — Joel    W.     Kaufmann,    trustee, 

160  W  Poplar.  San  Mateo. 
Architect — W.  H.  Toepke  72  New  Mont- 
gomery  St.,   S.   F. 
Contractor — Barrett  &  Hilp,  918  Harri- 
son St.,  San  Francisco. 
Filed    Dec.    11.    1924.    Dated   — . 

Walls   up,    ready   for   roof $6500 

Roof  on,   floor  laid 6500 

Completed    and    accepted 6500 

U.'sual   35  days    6500 

TOTAL  COST,  not  exceeding  $26,000 
Bond,  Forfeit,  none;  Limit,  on  or  be- 
fore Aug.  1,  1925;  Plans  and  specifica- 
tions,   none. 


BUNGALOW  and  garage,  $4000;  Dot  24 
Blk  6,  Morrell  Ave.,  Burlingame; 
owner,  H.  L.  Charroin,  128  Middle- 
field,  Burlingame;  contractor. 
Martin  Peterson.  128  Middlefield, 
Burlingame. 

RESIDENCE  and  garage,  $5000;  Lot  3 
Blk  11  Hale  Dr.,  Burll.ngame;  own- 
er. Simonds  and  Simonds. 

RESIDENCE  and  garage,  $4500;  Lot 
32  Blk  49  Cortes  Blvd.,  Burlin- 
game: owner,  H.  F.  Sharp,  1132 
Juanita.     Burlingame. 

RESIDENCE  and  garage,  $7300;  Lot  9 
Blk.  27  Cortes  Ave,  Burlingame: 
owner,  W.  J.  Hayes,  1033  Laguna, 
Burlingame;  contractor,  J.  B.  Bale 
199   State  St..   San  Mateo. 

RESIDENCE  and  garage,.  $5000;  La- 
gma  and  Paloma  Ave.  reserve  Tct 
Burlingame;   owner,   D.  M.   Cline. 
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RESIDENCE  and  garage,  $5000;  La- 
guna  and  Paloma  reserve  tract, 
Burlingame;  owner,  D.  M.  Cline. 

RESIDENCE  and  garage,  $5000;  La- 
guna  and  Paloma  reserve  tract, 
Burlingame;   owner,   D.    M.    Cline. 

RESIDENCE  and  garase,  J5000;  La- 
guna  &  Paloma  Ave.  reserve  tract 
Burlingame;  owner,  D.  M.  Cline. 

RESIDENCE  and  garage,  $5000;  La- 
guna  &  Paloma  Ave.  reserve  tract, 
Burlingame;    owner,    D.   M.   Cline. 

RESIDENCE  and  garage.  $5000;  La- 
guna  Ave.  &  Paloma  reserve  tract, 
Burlingame;    owner.    D.    M.    Cll.ie. 

RESIDENCE  and  garage,  $5000;  La- 
guna  and  Paloma  reserve  tract, 
Burlingame;  owner,  D.  M.  Cline. 

DWELLING  and  garage,  $5000;  La- 
guna  &  Paloma  Ave.  reserve  tract, 
Burlingame;    owner,   D.    M.   Cline. 

BUNGALOW  and  garage,  $3500;  Lot  7 
Blk  11  Summer  Ave.,  Burlingame; 
owner,    W.    J.    Schrackengast. 

RESIDENCE  and  garage,  $6800;  Lot 
17  Blk  26  Arundel  Rd.,  Burlingame 
owner,  C.  G.  Adams,  115  Arundel, 
Burlingame. 

RESIDENCE,  $10,000;  Lot  140  Dorches- 
ter Rd.,  San  Mateo;  owner,  Mar- 
garet C.  Dills,  1224  Bellvue  Ave., 
Burlingame;  architect,  Frederick 
G  Munk;  contractor,  A.  A.  S'.auf- 
fachef,    228    13th    St.,    S.    F. 

RESIDENCE  and  garage,  $10,000;  62 
ft.  west  of  37  S  M  Park,  San  Mateo; 
owner,  Allan  Mclntyre,  446  High 
land  Ave.,  San  Mateo;  contractor, 
Allan  Mclntyre,  446  Highland  Ave 
San    Mateo. 

STORE  &  APT.  BLDG.,  $3700;  Lot  11 
Blk  22  South  E  St.,  San  Mateo; 
owner,  M.  H.  Paine,  721  Edgewood 
Road,  San  Mateo;  contractor,  M. 
H.  Paine,  721  Edgewood  Rd.,  San 
Mateo.  „ 

DWELLING,  1-story,  $6000;  Lot  308  C 
Blk.  308  Poplar,  San  Mateo;  owner 
Oscar  L.  Cavanagh,  256  State  St., 
San  Mateo;  contractor,  Oscar  L. 
Cavanagh,  256  State  St..  San  Mateo 

DWELLING,  1-story,  $6000;  Lot  308 
B  Blk  308  Poplar,  San  Mateo;  own- 
er, Oscar  L.  Cavanagh,  256  State  St 
San  Mateo;  contractor,  Oscar  L. 
Cavanagh,   256   State  St.,   S.  M. 

BUNGALOW  and  garage,  $5000;  Lot  5 
Blk  J  15th  Ave.,  Hayward  Park, 
San  Mateo;  owner,  Kenneth  Bou- 
cher, 307  Highland  Ave..  San  Ma- 
teo; contractor,  E.  A.  Blund,  1220 
Donnelly  Ave.,  Burlingame. 
BUNGALOW,  $3000;  Lot  14  Blk  R  North 
C  Stfl.,  San  Mateo;  owner,  F.  T. 
Highland,  719  North  C  St.,  San 
Mateo;  contractor,  F.  T.  Highland, 
714  North  C  St.,  San  Mateo. 
BUNGALOW  and  garage,  $3000;  Lot 
12  Blk  10  Poplar  Ave.,  San  Mateo; 
owner,  Fred  Darby  815  Highland 
Ave.,  Burlingame;  contractor,  Fred 
Darby,  815  Highland  Ave.,  Bur- 
lingame. 


BUILDING    AND    ENGINEERING    NEWS 


BUILDING  CONTRACTS 

8AN   JOAaUIN   COUNTY 

DWELLING  and  garage,  $5000;  No.  340 
E-Sonoma  St.,  Stockton;  owner, 
North  Stockton  Town  Lot  Co.;  con- 
tractor, Salfield  Bros.,  312  Sonoma 
St.,  Stockton. 
LTERATIONS,  $1000;  No.  25  W-Markct 
St.,  Stockton;  owner,  M.  Weinstein, 
23  W-Market  St.,  Stockton. 

APARTMENT  house,  $3000;  No.  27  W- 
Market  St.,  Stockton;  owner,  M. 
Weinstein,  23  W-Market  St.,  Stock- 

DWELLING  and  garage,  $4000;  No.  1204 
N-Sierra  Nevada  St.,  Stockton;  own- 
er, S.  &  V.  Owens;  contractor,  A 
V.  Faight,  1656  Berkeley  St,,  Stock- 

ALTERATIONS,  $3000;  No.  2045  S-Cali- 
fornia  St.,  Stockton;  owner.  1 
O'Connor,  227  S-Aurora  St.,  Stock- 
ton; contractor,  H.  G.  Smeland,  812 
N-Van   Buren   St.,   Stockton. 

DWELLING  and  garage,  $6500;  No.  2674 
f'rafton  Way,  Stockton;  owner.  Dr. 
Minerva  Goodman,  310  Elks  Bldg., 
Stockton.  ,,„„     ,„ 

ALTERATIONS,  $1000;  No.  1572  _  W- 
Paplor   St.,   Stockton;   owner,   K.   T. 

DWELLING  and  garage,  $4900;  No.  1236 
W-WiUow  St.,  Stockton;  owner, 
Frank  Moftett,  1253  N-lst  St.. 
Stockton;  contractor.  Frank  P. 
Guyon,   701  N-Central  St.,  Stockton. 

DWELLING  and  garage,  $3000;  No.  520 
E-Fi£th  St.,  Stockton;  owner,  Mrs. 
Mary  Peterson. 

DWELLING  and  garage,  $4200;  No.  1234 
N-Yosemite  St.,  Stockton;  owner,  C. 
Zeimer;  contractor,  T.  E.  William- 
son,   San    Juan    and    W-Park    Ave., 

DWELLING  and  garage,  $8000;  No.  1251 
W-Harding  Way,  Stockton;  owner, 
Mrs.  B.  Filbert,  1269  W-Harding 
Way,   Stockton. 

CHURCH,  $20,000;  No.  1502  S-Sutter  St., 
Stockton;  owner,  Grace  Tabernacle. 


Saturday,    December    20,    1924 

BUILDING  CONTRACTS 

SACRAMENTO    COUNTY 


SACRAMENTO.      Asphalt      surface     on 
floor    of    steamer    sheds. 

Ow.ner — S.    P.    Co.,    801    K    St.,    Sacra- 
mento. 

Architect — None. 

Contractor  —  Clark   &  Henry  Co.,   513 
Ochsner   Bldg.,   Sacramento. 

Filed   Dec.    11,    1924,    Dated  — . 
Payments   not    given. 

TOTAL   COST,    $— 

Bond,    none;    Sureties,    Surety    Fidelity 

&  Deposit  Co.;  Forfeit,  Limit,  Plans  & 

specifications,   none. 


COMPLETION  NOTICES 

SAN   MATEO    COUNTY 

Recorded  Accepted 

Dec.  4,  1924— LOT  7  BLK  1  RESUB. 
of  Blks  1  &  2  A  Wellesley  Park, 
Redwood  City.  Joseph  L.  Bevilock- 

way    to    Louis    N.    Pollard 

Nov.   25,   1924 

Dec.'  4^1924— INTERSECTION  MED- 
way  Road  &  El  Cerrito  Ave.,  Hills- 
borough. Hillsborough  School  Dist. 
to  The  Coast  Costruction  Company 

Nov.   26.   1921 

DeV.'i3.'V9V4— LOT  13  BLOCK  O  SAN 
Mateo  Heights.  A.  W.  Waldo,  604 
No  C  St.  to  whom  it  may  con- 
ppr'n  Dec.    8,    1924 

Dec  5,  ■  1924— LOT  7  BLK  H  HAT- 
ward  Park.  San  Mateo.  John  F 
Minor  to     Frank  Ferrea    .Dec.  1,  1924 

Bee.  6,  1924— LOT  10  BLK  14  BUR- 
lingame  Grove.  Peter  H  Burnett 
to   Morri.-!   Sorensen Dec.    3,   1924 

Dec  6  19  24--LOT  13  BURLINGAME 
Heights.  Lottie  H.  Feary  et  al  to 
Allen    &    Co ■ Nov.    29,    1921 

LIENS  FILED 

SAN    MATEO    COUNTY 

Becorded^^^_^;;77  ~' 

ransfefTs  ^^Zhr^Jir.^'':  .?250 


COMPLETION  NOTICES 

SAM  JOAUUIN  COUNTY 

Recorded  Accepted 

Dec     HI       1924— LOT      2    BLK      2      in 
Bungalow  Park,  Stockton.    Brace  R 

Davi.s  to  Brace  R  Davis.. Dec.   6,  1924 


LIENS  FILED 


SAN   JOAftUIN    COUNTY 

Recorded  Amount 

Dec  9  1924 — LOT  2  BLK  133  E  o£ 
Center  St.,  Stockton.  Chas  F  Rich 
(as  Stockton  Tile  Co),  $104.50;  C 
B  Manthey  and  H  M  Manthey  (as 
Manthey  Bros),  $137.70;  W  P  Fuller 

6  Co,  $26.43  vs  Frank  M  Liscom  and 
Mrs.  Bee  Hoult 

Dec.   10,  1924— LOTS  1,  2  AND  3  BLK 

7  Mountain  View  Terrace  No.  2,  a 
portion  of  San  Joaquin  County  No. 
2963,  in  Sec.  44,  El  Rancho  Del 
t'ampo  de  los  Franceses.  O  A 
Lindberg  (as  Pioneer  Wrecking  & 
Lumber  Co)  vs  Carl  Kokholt .  .  .$9S.3o 

Dec  10,  1924 — LOT  2  BLK  133,  East 
of  Center  St.,  Stockton.  Stockton 
Hardware  &  Implement  Co  vs 
Frank  M  Liscom  &  Mrs.  Bee  Hoult 

$143.47 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


B    ST.     BETW.     SEVENTEENTH    AND 

18th,    Sacrame.ito.    Retaining    wall 

and    embankments. 
Owner — S.  P.  Co.,  801  K  St.,  Sacramento 
.Architect — None. 
Contractor — C.    B.    Davison    and    N.    R. 

Nicholsen,    324-36       W       Lafayette, 

Stockton. 
Filed  Dec.  11,  1924.  Dated  Oct.  20,  1924. 
Payments   not   given. 

TOTAL  COST,  $ — 
r.ond,  Forfeit,  Sureties,  Limit,  Plans 
and    specifications,   none. 


ROOMING  HOUSE 

N  %  LOT  4,  I,  J,  nth  and  12th  Sta., 
Sacramento.  All  work  for  store 
and  rooming  house  building. 

Owner — Mrs.   O.   O.   Edwards. 

Architect — None. 

Contractor — J.  A.  Saunders,  2810  I  St., 
Sacramento. 

Filed  Dec.  9,  '24.     Dated  Dec.  9.  '24. 

TOTAL  COST,  $31,250 

Bond,    limit,    forfeit,    plans    and    speci- 
fications,  none. 


DWELLING,  6-room  and  garage,  $4600 
1520  36th.  Sacramento;  ow.ier, 
Sheridan  Bradford,  3433  7th  Ave., 
Sacramento;  contractor,  G.  E. 
Moore.    3452    3rd    Ave.,    Sacrame.ito. 

DWELLING,  5-room  and  garage,  $3000; 
2420  T.  Sacramento;  owner,  Joseph 
Morgan,  1911  6th,  Sacramento; 
contractor,  M.  F.  Terra,  2315  9th, 
Sacramento. 

BUS  BLDG.,  $3970  24th,  Sacramento; 
owner,  T.  L.  Toungman,  2700  24th. 
Sacramento;  contractor,  R.  P.  Op- 
dyke,   1009   7th   Ave.,   Sacramento. 

DWELLING,  5-room,  and  garage,  $3250 
owner,  Juan  Bedjan,  2172  Miller 
Way,  Sacramento;  co.itractor,  P.  E. 
Brown,  Del  Paso  Hgts.,  Contractor. 

DWELLING,  5-room  and  garage,  $2500; 
No.  3008  E  St.,  Sacramento;  owner, 
Geo.  Stevens,  300  J  Apartments. 
Sacramento;  contractor,  O.  Leino, 
3233  E  St.,   Sacramento. 

DWELLING,  5-room  and  garage,  $3500; 
No.  2005  T  St.,  Sacramento;  owner, 
R  L.  Bloss,  2308  13th  St.,  Sacra- 
mento; contractor,  W.  P,  Cippa  2o60 
27th   St,,   Sacramento, 

FLATS  (4)  and  garage,  $14,000;  No.  2221 
I  St,.  Sacramento;  owner,  W.  R. 
Saunders,   2614  I  St.,   Sacramento. 

GENERAL  repairs,  $10,000;  No.  1212  K 
St.,  Sacramento;  owner,  W.  T.  Spill- 
man,  cap.  Nafl.  Bank,  Sacramento; 
contractor,  G.  E,  Harvie,  2212  T  St., 
Sacramento.  ,„„„„ 

DWELLING,  5-room  snd  garage,  $2800; 
No.  3J05  Carly  Way,  Sacramento; 
owner,  H.  G.  Birdsall,  1406  25th 
St.,   Sacramento. 

DWELLING,  4-room,  $1000:  No.  5216 
2nd  Ave..  Sacramento;  owner, 
Bowen  &  Klein.  916  7th   St.,  Sacto 

DWELLING,  7-room,  and  garage,  $4000 
708  35th,  Sacramento;  owner,  D.  C. 
Willett,   2330  M,   Sacramento. 

RAISE  and  install  brick  floor,  $3150; 
1931  10th,  Sacramento:  owner,  R. 
C.  Burns,  1931  10th,  Sacramento; 
contractor,  W.  Graves. 


COMPLETION  NOTICES 
sachambnto  county 


Recorded  ,„  Accepted 

Dec  12,  1924— LOT  1068.  W,  &  K. 
Tract  No.  21,  Sacramento.  John  H 
Jensen  to  whom  it  may  concern... 

Dec.    8,    1924 

Dec.' 12,  1924— S  Vi  LOT  4  W  X  27  28. 
W  P  Hood  to  whom  it  may  con- 
cern     Dec.   12,   1924 


Saturday,    Dccombor    20,    1924 

LIENS  FILED 
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Keco^ded  Amount 

I'ec.  10.  1U24— N  80  FT.  LOT  i  and  N 
80  ft.  Lot  J  and  E  i  ft.  Lot  3,  E.  F 
8th  and  9th  Sts..  Sacramento.  W  J 
ClifTord  and  Jamos  A  Cowshlll  vs 
Margaret,  Edward  and  John  Doe 
Brown  ami  Ukhard  iloe  Merz  (as 
Brown  &  Xlorz) $200.47 

Dec.  12.  1924— E  V4  OF  W  M  LOT  6.  J. 
K,  3rd  and  4th  Sts.,  Sacramento. 
Jens  C  Petersen  vs  Splro  D  Gla- 
coumelos    $300 

Dec.  13,  1924— E  M  OF  LOT  5  GALT. 
MJdvalley  Lbr.  Co.  vs  Anton  Stefan 
and  George  Samuel    $102.35 


BUILDING  CONTRACTS 

SAXTA    CI. AHA   VOfSTY 


HESIDENCE 

LOT  20  SAN  JUAN-  SUBD.,  STANFORD 
L'niverslty.  All  work  for  two-story 
residence  and  garage. 

Owner  —  W.  M.  Troctor,  Campus  of 
Stanford  University.   Palo  Alto. 

Architect— nirse  M.  CIarl<,  310  Univer- 
sity   Ave.,    Palo    Alto. 

Contractor — J.  W.  Osborne  &  R.  C. 
Knight,  Mt.   View.  Cal. 

Filed   Dec.   5.   1924.   Dated   Dec.   3,    1924. 

As   work    progresses    75% 

Usual   35   days    25% 

TOTAL  COST,  $11,S00 

Bind,    $6000:    Sureties,      Paul      M.      P. 

Merner   and   jMmes    H.   Pierce;   Forfeit, 

none;  Limit.  120  days;  Plans  and  speci- 
fications  tiled. 


STORE    BLDG. 

SE  DELMAS  AVE  AND  SAN  FERNAN- 
do   St.,    Saan   Jose.        All    work   for 
one-story   frame   store   building. 
Owner — Joanna    Palermo.   City   of   New 

Orleans,    Louisiana. 
Architect  —  Wolfe     &     Higgins,     93-96 

Auzerais   Bldg.,   San   Jose. 
Contractor — J.  A.  Nordeen,  San  Jose. 
Filed    Dec.    15,    '24.      Dated   Nov.    22.    '24. 

Frame  up  and   rafters  on $561.25 

1st    coat    plaster    on .561.25 

Building   completed    561.25 

Usual    35    days 561.25 

TOTAL  COST.  $2245. On 
Bond.  $1122.50.  Sureties,  W.  R.  Frost 
and  E.  C.  Brunhouse.  Limit.  45  davs 
after  Dec.  15.  1924.  Forfeit,  none.  Plans 
and   specifications   filed. 


STORE,  small,  $1000;  Almaden  &  Ed- 
wards, San  Jose;  owner,  Frank 
Russo,  Almaden  &  Edwards,  San 
Jose;  designer  and  contractor,  Wm' 
Regal.    945   Delmas,   San   Jose. 

RESIDENCE,  6-rm  $4200;  9th  nr  Julian, 
S.  J.;  owner,  L.  C.  Rossi,  965  Kel- 
ler,   San   Jose. 

RESIDENCE,  5-room,  $3S00;  9th  near 
Julian,  San  Jose;  owner,  L.  O. 
Rossi,    965    Keller    Ave.,    San    Jose; 

RESIDENCE,  4-rcom,  $2400;  19th  near 
William,  .«an  Jose;  owner.  J.  F. 
Howell,    premises. 

RESIDENCE,  5-room,  $3750;  San  Car- 
los and  13th,  San  Jose;  owner,  Wm. 
M.   Lewis.   396   S  16th.  San   Jose. 

ALTERATIONS,  $2750;  San  Antonio  & 
2nd,  San  Jose;  owner,  Dudley 
Wendt,    Central   Market,   San    Jose; 


contractor, 
Road,   Sa.T 

KESIDENCE,  duplex,  $4500;  11th  &  St. 
James.  San  Jose;  owner.  J.  M.  Puck 
1175  .AliiiTiesota.  San  Jose;  contrac- 
tor.   Weldon. 

RESIDENCE,  duplex.  $3000;  13th  near 
Julian.  San  Jose;  owner.  V.  Sqar- 
lato,  601  E  Julian,  San  Jose;  con- 
tractor,  B.   J.    Rucker. 

RESIDENCE.  5-room,  $5435.  9th  near 
Martha,  San  Jose;  ow.ier,  C.  Y. 
Brownlee.  50  N  Second,  San  Jose; 
designer  and  contractor,  J.  E.  Mo- 
Combs.    437    Fuller,    San    Jose. 


COMPLETION  NOTICES 


S.VXTA       CLAUA       COUNTY 


Recorded 


Accepted 

Dec.  12.  1924— S  H  LOT  1  and  N  Vs 
Lot  1  Blk  23,  Reeds  Addition,  San 
Jose.  Louis  Bruch  to  Charles  A 
Del    Ponte Deo.    11,    1924 

I^ec.  12,  lu.KJ- LCT  46  .Mnn^hett 
Court.  g»n  ,ro»e.  CUatles  H  and 
Ella  M  Rabing  to  whom  it  mav 
concern Dec.     11.     1924 

P.-e.  12.  1924— LOT  38  BLK  5,  Palo 
Alto.  William  D  Wasson  to  Bert- 
sche    &    Briggs Dec.    3,    1924 

Dec.  12.  1924 — PTN  LOTS  31  TO  35 
inc.  Blk  49.  Palo  Alto.  Swan 
August  and  Annie  Lydia  Carlson 
to    O    R    Nelson Dec.    5,    1924 

Dec.  12,  1924— LOT  6  Hart's  Sbdvn 
San  Jose.  A  B  Hartwig  to  D  H 
Main    Dec.    12,   1924 

Dec.  12,  1924— LOT  24  Adams  &  Kel- 
ler Sbdvn,  San  Jose.  L  C  Rossi 
to  whom  it  may  concern. Dec.   12.   '24 

Dec.  13,  1924— LOT  10  Marshall  Sud- 
division,  San  Jose.  Anna  H  Nelson 
to   whom    it   may  concern.  Dec.    11,   '24 

Dec.  13,  1924— SW  BRYANT  ST.  l^O 
SE  from  intersection  of  E  line 
Palo  Alto  Ave  with  SE  Bryant  St. 
being  50x100.  Charles  E  Tully  to 
whom  it  may  concern.  .  .Dec.  12,  1924 

Dec.  15.  1924— LOT  19  BLK  13,  Seale 
Addition  No.  1,  San  Jose.  Lilian 
Vredenburgh   to   C   A  White 

^ Nov.     13,     1924 

Dec,  15,  1924— LOT  12  BLK  3,  Han- 
chett  Residence  Park,  San  Jose. 
Adolph  G  Goldstein  to  whom  it 
may    concern Dec.    12.    1924 

Dtrc.  16,  1924— BEG.  125  FT.  S  Addi- 
son Ave  Pt  Lot  1  Blk  D  said  Lot 
having  50  ft.  frontage  on  Emerson 
and  105  ft.  deep,  Palo  Alto.  Emily 
Jacobson    to   whom    it   may   concern 

^ • Dec'.     6,     1924 

Dec.  16,  1924— LOT  61  V.  A.  Hancock 
Sbdvn  No.  1.  San  Jose.  Emily  P 
Lietz  to  who  mit  may  concern... 
Dec.    15,    1924 

Oec.  16,  1924— LOT  10  BLK  2,  Burrell 
Park,  San  .losf.  Thornelius  and 
Blenda  M  Hansen  to  F  W  Brown 
and  P  C  Grupe Deo.   9,   1924 

LIENS  FILED 


SAINTA   CLAH.A   COUIVTY 


Recorded  Amour 
Dec.  12.  1924— LOTS  3.  4,  5  AND  6 
Sec  12  T  9  S  R  1,  San  Jose.  J  P 
Browner,  $1249;  H  C  Lewis,  $3820 
vs  El  Kom  Rancho  and  D  C  Hall 
and    S    Oliver,    trustees 


n.c.  12,  1924— LOTS  1  AND  2  BLK  5 
W  Vestal's  Sbdvn,  San  Jose  Tll- 
den  Lumber  &  Milt  Co  vs  Charles 
<  amarata  and   Rose  Panltello. $348.70 

Dec.  12.  1924— ALL  LOT  2  BLK  12 
M.Murtry  &  McMillans  Sbdvn,  San 
.us.-  \V  L  Stewart,  $46.55  Hubbard 
A:  <  armichael  Bros,  $56.93  vs  or- 
nelia   C   Thompson    &   Cora   Webber 

Dec.  6,  1924— LOTS  38  AND  39  BLK  1, 
College  Terrace,  San  Jose.  A  E 
Klay  vs  Bennett  and  Elizabeth 
Wood     $175 


CAXfKLLATIO.X    OP    Bl  ILDI.NG    CON- 
Tn.ACT 


H.  n. 

i-ilh    C, 


Lot 

Los    Gat  OS. 
Dec.    4,    1924 
1924.      $3800. 


SANTA    CLARA   COUIVTY 

and    Hallie    Richardson,    owner 

V.    Brown,    contractor.      Prpty 

Blk   1,  J    G.  Follett  Sub-division! 

Plans    filed    and    recorded. 

contract    dated    Nov.    25, 


BUILDING  CONTRACTS 

PRESIVO    COUIVTY 


DWELLING,    $3500;    3712   Belmont  Ave., 

Fresno;   owner,  T.  B.  Morgan;  con- 

Al      Cole.      3711      Madison, 


tractor. 


Dec.  13.  1924— LOTS  2S  29  BLK  18 
North  Park  Terrace.  Fresno.  J.  V 
Canham    to   Rny   Martin.. Dec    12    '24 

Deo_  13,  1924— W  60  FT  OP  LOT  16 
PnTh  "*^-;  ^'■«S"o-  D.  L.  Stewart 
to  wDom  It  may  concern.. Dec    12    '24 

Dec.  13  1924— W  24  FT  OF  LOT  17 
Trac/p°*  lot  18  Bk  2,  Cleveland 
Tract.  Fresno.  L,  H.  Taddemian  to 
Whom  It  may  concern .  .Dec.  13.  1924 
T?  H-'  ",^ir^O'rS  34  35  BLK  9 
Roeding  Add.,  Fresno.  Alvin  Jack- 
son to  whom  it  may  concern 

Nov.     15.    1924 


LIENS  FILED 

FRESNO    COUIVTY 

Recorded  4rn„„, 

Dec.    13,    1924-LOT    31    SELMA    COL 

D    Halstead  Lumber  Co.  vs  Paul 

Wagner  and  Ge      -    — 


R. 


R.  Haynes.  .$190 


JUNIOR      HIGH      SCHOOI,      PROGRAM 

1  A  "®T  "'■osram  of  "1500-pupil  Junior 
high  schools"  for  San  Francisco,  half 
again    as    large     as   any     junior     high 

U9''onn%nn''^'°^°'"''  contemplated  in  the 
$12,000,000  new  schools  program,  was 
announced  by  the  San  Francisco  Board 
of  Education. 

The  board  announced  that  its  new 
program  would  be  rushed  with  all  of 
\nt  /f,""""*,,"^  '^^  $12,000,000,  remain- 
i?-  ,.  V,.  '^"^  enlargement  of  Galileo 
High.  Mission  High  and  High  School  of 
".commerce,  the  predication  of  funds  for 

f„nr%^"r^,"  ^'^^  ^"^  allotments  of 
funds  to  buna  the  new  eleven  elemen- 
tary schools  already  agreed  on. 


Phone  Franklin   «4()0.i 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


Uarara  (Ennatrurtinn  SppDrta 

818    MISSION    STREET  SAN    TOANCI..» 

Reintiart  Lumber  and  Planing  Mill  Company 

GENERAL   LUMBER   YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Door..    Sa.h 

.„„ ^   PramM    and    MnnMlnen.  '    """" 

JERROLD  AVE.  &  VARNBVBLD  AVBS 

Mission  901.902.90».90« San  p'rancl.c. 
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SEWERS  &  STREET  WORK 


(Continued   from    Page    21) 


SALINAS,  Monterey  Co.,  Cal. — Coun- 
cil votes  to  repave  Central  Ave.,  its 
full  width  from  Main  St.  to  Villa  with 
25  ft.  wide  center  strip  from  Villa  bt. 
to  city  limits.  Sanitary  and  storm 
water  sewers  will  also  be  provided. 

EL  SEOUNDO,  Cal.— Until  7:15  P-  M., 
Dec.  26,  bids  will  be  rec.  to  imp.  Vir- 
ginia St.,  bet.  Mariposa  Ave.  and  n.  city 
limits  and  portions  of  Bonita  Vista 
Ave  ,  Whiting  St.,  Palm,  Mariposa  and 
Maple  Aves.:  Grade,  curbs,  4-ft.  cem. 
walks;  1911  and  191.5  acts.  Plans  and 
spec,  on  file  at  office  of  City  Engr.  R. 
T.  Hutchins.  Victor  D.  McCarthy,  city 
clerk. 

■WATTS,  Cal.— Until  8  P.  M.,  Dec.  29, 
bids  will- be  rec.  for  2-in.  asph.  concr. 
pave,  on  4-in.  concr.  base,  6-in.  cern. 
concr.  pave.,  curbs,  walks,  2-ln.  asph. 
concr.  pave,  on  .5-in.  concr  base,  in 
portions  of  Villa  St.,  Diller  St  Chris- 
tian St.,  Albert  St.;  1911  and  1915  act. 
Spec,  on  file  at  office  of  City  Engr.  H. 
Rl  Postel.  Cert.  chk.  or  bond,  10%. 
Sarah  A.   Smith,  city  clerk. 

LOS  ANGELES,  Ca!.— Geo.  H.  Oswald 
366  B.  58th  St..  sub.  low  bid  to  Bd.  Pub. 
Wks.  to  imp.  Partheriia  St.,  bet.  Gamut 
PI.  and  Woodley  Ave.,  involv.  grade  at 
S2B35,  126,727  sq.  ft.  asph.  concr.  (To- 
peka)  pave,  at  15.6c.  Other  bids:  Gib- 
bons &  Reed  Co.— $3500  grade;  19c 
asph.  concr.  (Topeka)  pave;  Griffith 
Co.— $4000    grade,       15.7c    asph.      concr. 

(Topeka)    pave.     

LOS  ANGELES,  Cal.— Geo.  R.  CutUs 
Pav  Co.,  2440  E  26th  St..  sub.  low  bid 
to  supervisors  to  imp.  Flower  St..  bet. 
s  boundary  of  Inglewood  and  Hardy 
St.,  .25  mi..  County  Imp.  125  involv. 
1688  cu.  yds.  excav.  80c  yJ-J*"  ^•'v/.fv^ 
shape  9c  yd.,  2505  ft.  curb  65c  ft.,  12,571 
sci.  ft.  walk  20c  ft.,  5030  sq.  ft.  gut  30c 
ft  4471  sq.  ft.  asph.  cone,  base  $1.JU  yd, 
4471  sq.  yds.  2-in.  Willite  top  $1  yd-  ^ 
Geo.  R.  Curtis  Pav.  Co..  low  to  imp. 
Inglewood  Ave.,  bet.  Pine  St  and 
Bellevue  Ave..  .99  mi.,  under  County 
Imp.  149.  involv.  8508  cu.  yds.  excav. 
80c  yd.,  28,103  sq.  yds.  shape  9c  yd., 
10.311  sq.  ft.  curb  65c  ft  10.622  sq. 
ft  gut.  30c  ft.,  49,620  sq.  ft.  walk  20c 
ft'  28.103  sq.  yds.  2-in.  Willite  top  $1 
yd.,    28.103    sq.   yds.    3-in.    Willite    pave. 

PerryL.  Hedrick,  1016  Sanborn  Ave., 
low  to"  imp.  Kern  Ave.,  bet.  Third  St. 
and  Brooklyn  Ave..  .49  mi..  Under 
County  Imp.  74.  involv.  7354  cu.  yds. 
excav  55c  vd;  8216  sq.  yds.  shape  rdwy 
9c  yd;  2576  ft.  curb  50c  ft;  10.350  sq 
ft.  walk  18.5c  ft;  588  sq.  ft.  gut  20c  ft. 
5967  sq.  yds.  5-in.  mac.  pave  $1.20  yd. 
2259  sq.  yds.  1%-in.  mac.  pave.  45c  yd. 
corru  iron  culv  with  c.  b.  and  head- 
walls  $325;  corru.  iron  culv.  with  head- 

"^  John  Ki'rst,  R.  P.  D.  4,  Box  683,  only 
bidder  to  imp.  Helena  St.,  bet.  Los  An- 
geles St.  and  Holland  Way,  County  Imp 
81  21  mi.,  involv.  1368  cu.  yds.  excav 
85c  yd.,  2655  sq.  yds.  shape  9c  yd.,  2665 
sq  yds.  graded  rdwy.,  oil  and  screen- 
ings surf.  50c  yd..  1885  ft.  curb  65c  ft., 
6564   sq.   ft.   walk  20c  ft. 


VENTURA,  Cal.— City  Eng.  C.  W. 
Pierce  starts  proceedings  to  grade  city 
beach  property  from  Plerpont  Inn  east 
to  a  point  near  Polnsettla  Beach. 

SHASTA  COUNTY,  Calif. — Following 
bids  rce.  Dec.  15  by  State  Highway 
Commission  to  grade  and  surface  with 
crushed  gravel  or  stone  10.8  mi.  in 
Shasta  county  bet.  Halfway  Creek  and 
Dog  Creek,  Involv  310,000  cu.  yds.  road- 
way excavation  without  classification; 
990.000  sta.  yds.  overhaul  (Station  613 
to  Station  276);  6000  cu.  yds.  structure 
excavation  without  classification;  31.- 
800  tons  crushed  gravel  or  stone  sur- 
face; 1230  cu.  yds.  class  A  cem  cone, 
(structures);  575  cu.  yds.  class  C  cem. 
cone,  (incasing  pipe  culverts);  860  cwt 
bar  reinforcing  steel  1  .i  place  (struc- 
tures); 100  cu.  yds.  dry  rubble  (re- 
taining walls);  1200  lin.  ft.  12-in..  800 
lin  ft.  18-in.  and  500  lin.  ft.  24-in. 
corru.  metal  pipe;  2000  li.i.  ft.  corru. 
metal  pipe  (clean  and  relay);  260 
monuments;  1590  gal.  water  applied  to 
crushed  gravel  or  stone  surface.  Com- 
mission will  furnish  corru.  metal  pipe: 
Edward   Bros.,  Los   Angeles.  ..  .$400,905 

A    D    Kern,   Portland,   Ore 403,070 

Joplin    &    Elden,    Portland,    Ore.   406,385 
Nevada    Contracting    Co.,    Fal-     _,„„,„ 

Ion,    Nevada     417.940 

,L    P.    Holla.id.    S.    F '•^^'Jii 

Galbraith   &   Janes.   Napa    *?S'„?2 

Geo.   Pollock    Co..    Sacramento..    428.79; 

Duns    &    Baker.    Hornbrook 432.891 

J.    T.   Logan.   Grants   Pass,   Ore.  465,005 

C.    Miles,    Sacramento 465,866 

Greenwood    &    Dann.    Portland, 

Oregon     477,425 

John    Handshire,    Grant    Pass..    478,905 

Guy    Atkinso.i,    Portland,    Ore.     497, 5o7 

Engineer's    estimate    372,630 

SANTA  ROSA,  So.TOma  Co..  Cal. — 
County  Surveyor  E.  A.  Peugh  instruct- 
ed to  prepare  spec,  to  grade  and  pave 
with  3-in.  cone,  and  2-in.  Willite  sur- 
face the  highway  from  Sebastopol- 
Guerneville  highway  towards  Summer 
Home  Park  via  Mirabel.  County  has 
$20,367  available  for  the  work. 

SAN  FRANCISCO— E.  J.  Treacy.  Call 
Bldg..  at  $14,785.40  submits  low  bid  to 
Bd  Pub.  Wks  to  imp.  Southern  Heights 
Ave  bet.  Rhode  Island  and  Carolina 
Sts..  and  Carolina  bet.  20th  and  22nd 
Sts..  invo'.v.  10.860  cu.  yds.  cut.  $.94 
cu  yd  •  27  cu.  yds.  class  A  cone.  In 
walls,  $22  cu.  yd.;  130  cu.  yds.  class  B 
conT!.  in  walls  $22  cu.  yd.;  3400  lbs 
rein  steel,  $.05  lb.;  2  manholes,  $110 
ea;  3  catcbbasins,  $90  ea;  100  ft.  10-in 
culverts,  $1.75;  144  ft.  board  fence.  $2 
lin.  ft.  Other  bids:  H.  V.  Tucker.  $17.- 
737-  L  J.  Cohn,  $19,849;  James  M. 
Smith,  $42,186.40. 

Fay  Imp.  Co..  Phelan  Bldg.,  at  $8328 
low  to  imp.  22nd  Ave.,  bet.  Sa.itiago 
and  Taraval  Sts..  involv.  1200  ft.  cone, 
curb.  $.98  ft;  24.000  sq.  ft.  asph.  cone, 
pave.  $  298  sq,  ft.  Other  bids:  Municipal 
Const.   Co.,   $8652;  Jas.  M.   Smith,    $8616. 

REDLANDS,  Cal.— Council  declares 
inten.  to  pave  with  6-in.  asph.  Orange 
St  bet.  Lugonia  Ave.  and  present  asph. 
pave.,  corr.  iron  culv.;  6-ln.  asph.  pave 
in  3rd  St.,  bet.  Citrus  and  Central 
Aves  corr.  iron  culv.;  4-in.  mac.  pave, 
in  Buena  Vista  St..  bet.  Cypress  and 
Pern  Aves.;  gut.,  curb.  6-in.  vit.  sewer. 
4-in  hse.  sewers;  4-in.  mac.  pave,  in 
Ohio  St..  bet.  Colton  and  Lugonia  Aves. 
4-in.  vit.  hse.  sewers,  etc.;  1911  act.  C. 
P.    Hook,    city    clerk. 


STOCKTON.  San  Joaquin  Co..  Cal.- 
Until  Jan.  5,  11  A.  M.,  bids  will  be  rec. 
by  Eugene  D.  Graham,  county  clerk, 
to  imp.  Middle  avenue  of  Sumner  Home 
tract  from  Taylor's  Perry  to  Hogan 
road,  appro.\-.  1.75  m..  Plans  on  file  in 
office  of  clerk.  P.  E.  Quail,  county  sur- 
veyor. 

423  Edgewood  Kd.,  Santa  Ana,  award- 
ed cont.  by  supervisors  at  $44,757  to 
imp.  Durfee  Ave.,  bet.  Pomona  Blvd. 
and  Lexington-Gallatin  Rd.,  16.030  ft., 
or  3.04  mi.,  under  R.  D.  I.  No.  254,  in- 
volv.  concr.   pave.,   etc. 

STOCKTON,  San  Joaquin  Co.,  Cal.  — 
Until  Jan.  5,  6  p.  m.,  bids  will  be  rec. 
by  A.  L.  Banks,  city  clerk,  to  imp.  east 
lialf  of  Lincoln  St..  bet.  Taylor  and 
Worth  Sts.  Cert,  check  10%  payable 
to  City  Auditor  req.  Plans  on  file  in 
office  of  clerk.  W.  B.  Hogan.  city  eng. 

OAKLAND,  Cal.— Until  Jan.  8,  12  M., 
liids  will  be  rec.  by  Eugene  K.  Sturgis, 
city  clerk,  to  imp.  portions  of  Allen- 
dale Ave.,  Nicol  Ave.,  E-15th  St.,  etc., 
involv.  const,  of  cem.  walks.  1911  Act. 
Cert,  check  10%  payable  to  city  req. 
W.   W.   Harmon,  city  engineer. 

CHICO.  Butte  Co.,  Cal.— Council  re- 
jects bids  to  Imp.  portions  of  Normal 
Ave..  Chestnut.  Hazel.  Ivey,  Cherry 
.-ind  other  Sts.,  involv.  grading;  const, 
hvd.  cem.  cone,  curbs,  gutters  and 
walks,  corru.  galv.  iron  culverts;  gut- 
ter drain  inlets;  reconst.  manholes;  4- 
in.  vit.  sewer  pipe;  pave  with  IH-in. 
asph.  cone,  surface  on  3^4-in.  asph. 
cone.  base.  Federal  Const.  Co..  Call 
Bldg..  San  Francisco,  submitted  low 
bid  at  $119,735.  Bids  were  rejected  on 
recommendation    of  ?  ?  ^.^ 

who  questioned  "legality  of  procedure. 
New  bids  are  to  be  asked  at  once. 

RIVERSIDE.  Cal.— Griffith  Co.,  502 
L  A  Ry.  Bldg..  Los  Angeles,  sub.  low 
bid  to  supervisors  at  $63,000  for  imp. 
work  in  Palm  Springs  (main  St  through 
town)  R.  D.  L  No.  16.  involv.  5054  cu. 
yds  excav.,  230,538  sq.  ft.  3%-in.  asph. 
cone,  base  with  1%-in.  Topeka  surf., 
65.956  sq.  ft.  resurf..  12.971.3  ft.  curb 
and  gut..  60  ft.  15-in.  corru.  iron  pipe, 
1  03  cu  yds.  cone,  and  41.66  lbs.  steel 
in  end  walls.  116  ft.  36x6-ln.  cone, 
curb.  Other  bids:  Southwest  Pay  Co., 
$70  500;  Hall-Johnson  Co..  $77,800; 
Warren   Constr.   Co..    $94,500. 

HUNTINGTON  REACH.  Cal.  —  Geo. 
M  Souter  410  9th  St..  Huntington  Beach 
awarded  cont.  by  council  at  $27,675  to 
imp.  Walnut  Ave.,  bet.  1st  and  11th  Sts. 
involv.  li^-in.  Topeka  pave,  on  3'A-ln. 
asph.  cone,  base  (unit  price.  17.5c  sq. 
ft.),  walk.  curb,  corru.  iron  culv.,  20 
post    ornam.    light    sys. 
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GLENDALB,  Cal.— E.  L.  Fleming, 
144-A  S.  Brand  Blvd.,  Glendale,  award- 
ed cont.  by  Bd.  Pub.  Wks.  at  $27,361  to 
imp  Verdugo  Canyon  Rd.,  Hillside  Dr., 
Woodland  Terr..  Hillside  Ct.,  Oakmont 
Dr  and  other  sts.,  involv.  56,740  sq.  ft. 
grade,  2c  ft.;  4672  sq.  ft.  6-in.  concr. 
pave.,  22c  ft.;  6056  sq.  ft.  5-in.  oil  mac. 
13c  ft.;  22,660  sq.  ft.  3-in.  oil  mac  ,  10.5c 
ft.;  2539  sq.  ft.  gut..  22c  ft.;  11,914  sq. 
ft.  walk.  18c  ft.;  2516  ft.  curb.  55c  ft.; 
water  sys.  compl..  $2875;  4219  ft.  8-in. 
vit.  sewer.  $1.50  ft.;  15  m.  h  $90  ea.; 
2  jet.  Cham.,  $90  ea.;  5  1.  h.,  $27.50  ea.; 
Ill  hse.  sewers,  $17.25  ea.:  concr.  culv. 
Hillside  Dr.  and  Woodland  Terr.,  $940, 
concr.  culv.  at  Verdugo  Rd..  Hillside 
Dr.  and  Rosita  Dr.,  $4130. 

LOS  ANGELES,  Cal.— Tom  Gogo  and 
S  Rados  &  Co..  705  Bernard  St..  sub. 
low  bid  at  $18,770  to  Bd.  Pub.  Wks.  for 
sewer  in  Stowe  Ter..  bet.  Outlook  Ave. 
and  Monte  Vista  St. 
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KOEHRINQ 

DANDIE  Light  Mixer 


Dandie  witli  steel  disc  wheels  and  solid 

mbber     tires;     power     charging     skip, 

water    tank    and    gasoline   engine. 


EQUIP  it  to  your  special  needs.  Rubber 
tires  to  save  the  time  waste  of  be- 
tween-job hauls,  and  to  expand  your 
working  territory.  Light  duty  hoist.  Low 
charging  platform  or  power  charging  skip. 
Automatic  water-measuring  tank. 
Most  important,  you  can  be  sure  of  full 
capacity — utmost  reliability — and  long 
service  life — because  this  mixer  is  Koeh- 
ring  built,  engineered  and  constructed  to 
out  work,  out  last  anything  in  the  light 
mixer  field.    Price?    Not  the  lowest  price 


Dandie  with  steel  trucks;  power  charg- 
ing    skip,     wat«r     tank     and     r^soline 


— no — but  the  most  remarkable  value  of 
all  light  mixers— and  still  within  the 
range  of  light  mixer  prices. 

CAPACITIES 

4  and  7  cu.  ft.  mixed  concrete,  steam  or  gaso- 
line power.  May  be  equipped  with  power 
charging  skip  or  low  charging  platform  with 
hopper,  light  duty  hoist,  automatic  water 
measuring  tank.  Mixes  mortar  as  well  as 
concrete. 

KOEHRING    COMPANY 

Papers,  Mixers,  Cranes,  Draglines,  Power  ShoTCls 
MILAVAUKEE,  WISC0NSI5 


DANDIE  MIXERS  IN  STOCK  WITH  RUBBER  TIRED  WHEELS 

Harron,  Rickard  &  McCone  Co. 
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lIHiHW.W  COMMISSION  PLAYS 

S.\>TA       CL.\US       FOR       CONVICT 

DEPENDENTS 


The  California  Highway  Commission 
joined  forces  with  Santa  Claus  in 
spreading-  a  little  Christmas  cheer 
about  California  when  it  mailed  allot- 
ment checks  to  families  and  dependents 
of  107  of  the  men  who  are  working-  in 
the  three  prison  road  camps  operated 
by    the    commission. 

The  allotments  totaled  $2,391.26  of 
an  average  of  a  little  over  J22  per 
man.  They  represent  recent  savings 
of  the  men  under  the  convict  pay  law 
which  has  been  in  effect  during-  the 
past  year. 

"A  careful  check  was  made  to  see 
that  all  money  payable  on  every  allot- 
ment made  by  the  prisoners  was  sent 
out  at  this  time,"  said  Ben  H.  Milliken. 
superintendent  of  convict  camps  for 
the    commission. 

'The  men  are  permitted  to  earn  a 
maximum  of  75  cents  a  day  and  under 
the  law  may  allot  not  more  than  two- 
thirds  of  their  earnings  to  dependents. 
The  total  mailed  out  is  not  large  but 
it  may  make  possible  a  happier  Christ- 
mas for  someone,  at  least  we  hope 
so,"   Milliken   added. 

The  allotments  were  made  by 
twenty-seven  men  in  the  Crescent  City 
camp,  sixty-six  at  Briceburg,  and 
fourteen    at   Kern    River. 

Since  the  pay  law  went  into  eflect. 
In  August,  1923,  the  Commission  has 
paid  $13,872.34  to  dependents  of  con- 
ificts. 
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SiaES        OF        STEEL        REI.XPORCING 
BARS    AFTER   JANUARY    1,    1928 

As  a  result  of  a  conference  held  at 
the  Department  of  Commerce  in 
Washington  on  September  9,  1924,  the 
following  recommendation  was  made, 
relative  to  the  manufacture,  distribu- 
tion and  use  of  Steel  Reinforcing  Bars 
— round  and  square: 

"In  accordance  with  the  unanimous 
action  of  the  Joint  conference  of  rep- 
resentatives of  manufacturers,  dis- 
tributors and  users  of  square  and 
round  steel  reinforcing  bars,  the  United 
States  Department  of  Commerce, 
through  the  Bureau  of  Standards, 
recommends  that  the  recognized  sizes 
of  square  and  round  steel  reinforcing 
bars,  in  terms  of  cross  sectional  area, 
be   reduced  to   the  following: 

In   Inches  Square   Inches 

H    Round     949 

%    Round    .' '  ...110 

.^    Round    !.!!'!l96 

V4    Square    ',,',',    ^250 

%    Round    307 

?4   Round     ^442 

%   Round    .'];   ^601 

1   Round     735 

1  Square      '  ' "  '.lloOO 

Us    Square      1.266 

1  '4    Square     1.503 

It  is  further  recommended  that  this 
reduced  list  of  sizes  become  effective 
as  applying  to  new  production  January 
1,  1925,  and  that  every  effort  be  made 
to  clear  current  orders  and  existing 
stocks  of  the  eliminated  areas  before 
March  1,  1925." 

This  recommendation  has  received 
practically  the  unanimous  acceptance 
by  manufacturers,  distributors  and 
users  throughout  the  entire  United 
States. 

At  a  recent  meeting  of  the  Concrete 
Reinforcing  Steel  Institute,  made  up 
of  members  of  the  Reinforcing  Bar 
Interests  of  the  United  States,  these 
recommendations   were   accepted. 

Another  step  forward  to  more  sim- 
plified and  economical  building  hias 
been  attained. 

All  industries  have  agreed  to  here- 
after produce,  distribute  or  use  only 
the  eleven  sizes  of  steel  reinforcing 
bars  mentioned  in  the  above  recom- 
mendation. 

This  was  accomplished  through  the 
untiring  efforts  of  the  Division  of 
Simplified  Practice  of  the  Department 
of   Cnmmrrcf    at    Washington. 


LUMBER     PRODUCTION     IN     1923 


Lumber  production  in  1923,  as  re- 
ported by  the  Bureau  of  the  Census  in 
a  recent  release,  of  37,165,540  M  feet 
for  14,302  mills,  confirms  the  estimate 
made  by  the  National  Lumber  Manu- 
facturers Association  just  one  year 
ago,  of  38,000,000  M  feet  to  40,000,000  M 
feet  for  the  country  as  a  whole,  the 
total  number  of  sawmills  operating  be- 
ing probably  between  22,000  and  25,000. 
The  proportion  of  the  output  of  mills 
reporting-  to  the  Census  Bureau,  to  the 
estimated  total,  has  been  about  90  per 
cent   in   past   years. 

This  estimate  of  the  National  Lum- 
ber Manufacturers  Association  was 
based  on  the  reports  of  subscribing  as- 
sociations which  are  published  in  the 
National  Lumber  Trade  Barometer. 

The  following  is  taken  from  the  re- 
port of  Census  of  Manufacturers,  1923 
Department  of  Commerce: 

The  Department  of  Commerce  an- 
nounces that  according  to  the  data 
collected  by  the  Bureau  of  the  Census 
in  co-operation  with  the  Forest  Ser- 
vice, Department  of  Agriculture,  the 
production  of  lumber,  lath  and 
shingles  in  the  United  States  during 
1923  was  as  follows:  Lumber,  37,165,- 
540  thousand  feet  b.  m.,  an  increase  of 
17.7  per  cent  as  compared  with  1922; 
lath,  3,328.013  thousands,  an  increase  of 
13.2  per  cent;  shingles,  7,506,869  thous- 
ands,  a  decrease  of  7.7  per  cent. 

The  lumber  cut  for  1923  in  the  West 
Coast  States  was  the  largest  ever  re- 
ported, and  the  total  output  for  the 
United  States  was  the  largest  since 
1916. 

The  two  predominating  woods  were 
southern  yellow  pine,  which  contribut- 
ed 34.8  per  cent  of  the  total  produc- 
tion reported  for  the  year,  and  Douglas 
fir,  which  contributed  22.1  per  cent, 
their  nearest  competitor  being  western 
yellow  pine,  with  7.5  per  cent.  With 
the  exception  of  cypress,  the  cut  of 
which  decreased  5.7  per  cent  all  the 
principal  species  showed  increases  for 
1923  as  compared  with  the  preceding 
year. 

Stocks  of  lumber  on  hand  at  the 
mills  January  1,  1923,  were  reported  as 
9,749,769  thousand  feet,  and  December 
31,    1923,    as    10,548,087    thousand    feet. 
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The  Department  of  Commerce  an- 
nounces that,  according  to  the  data 
collected  at  the  Biennial  census  of 
manufacturers,  1923,  the  ftablish- 
ments  engaged  primarily  in  the  manu- 
facture of  artificial  «'«"%  ^7''"'='^ 
(not  including  paving  or  roofing),  such 
as  building  blocks,  building  trimmings 
etc,  and  other  articles  manufactured 
from  a  combination  of  stone,  gravel,  or 
sand,  with  cement,  reported  products 
valued  at  $53,602,321,  an  increase  of 
68  7  per  cent  as  compared  with  $J1,- 
768,143  in  1921,  the  last  preceding  cen- 
sus  year. 

More  Portland  cement  will  be  pro- 
duced in  the  united  States  this  year 
than  ever  before.  It  is  estimated  that 
hy  December  31st  the  output  will 
reach  150,000,000  barrels.  That  is 
within  12,000,000  barrels  of  the  annual 
capacity  of  the  existing  plants  and 
about  an  equal  amount  above  the  rec- 
ord   production    of    1923. 

All  previous  records  for  the  pro- 
duction of  common  bricl<  will  be 
broken  this  year,  according  to  the 
Monthly  Digest,  issued  by  the  Com- 
mon Brick  Manufacturers  Association 
of  America.  It  is  estimated  that  the 
total  production  for  1924  will  pass  the 
nine   billion   mark. 

The  Association  of  Railway  Execu- 
tives announces  that  during  1925  the 
railroads  of  this  country  will  spend  ap- 
proximately $1,100,000,000  for  new 
eguipment  and  improvements  in  addi- 
tion to  the  $2,136,000,000  authorized 
during  the  last  two  years. 


Because  Southern  California  is  be- 
ing flooded  with  second  quality  plumb- 
ing fixtures,  being  sold  under  the  de- 
scription "slightly  defective"  and 
sometimes  even  being  misrepresented 
as  first  quality  fixtures,  the  plumbing 
merchants  have  begun  an  educational 
campaign  to  warn  the  public  against 
the  dangers — to  health  and  pocket- 
book — which  arise  when  second  quality 
fixtures   are   installed. 


Arthur  W.  Kinney,  proprietor  of  the 
Graham  Iron  Works,  2724  Santa  Fe 
Ave.,  IjOS  Angeles,  for  more  than  a 
year,  announces  that  the  name  has 
been  changed  to  Kinney  Iron  Works, 
under  which  future  business  will  be 
conducted.  Kinney  was  manager  of 
the  plant  for  five  years  before  becoming 
the  owner. 


L  F  Rhoades,  general  contractor  of 
Cor'cor'an,  was  electrocuted  in  Tulare, 
Calif.,  Dec.  16  when  he  attempted  to 
remove  his  automobile  from  under  a 
fallen  power  line  which  has  fallen 
across   the  machine  setting  it  afire. 

One  of  the  first  demands  for  a  wage 
increase  for  1925  comes  from  the  car- 
penters of  San  Antonio,  Texas.  The 
present  rate  there  is  $7  a  day,  and  $8 
a  day  is  being  asked,  effective  Febru- 
ary 1,    1925. 

Carpenters  Local  Union  954  of  Cin- 
cinnati has  severed  connections  with 
the  Central  Labor  Council.  The  reason 
given  was  that  the  carpenters  had  not 
been  given  fair  treatment  at  the  hands 
of  the  Council. 


Westinghouse  Electric  and  Manufac- 
turing Company,  East  Pittsburgh, 
Penn  ,  is  distributing  advance  copies 
in  press  proof  form  of  "The  Engineer- 
ing Achievements  of  the  Westinghouse 
Company  During  1924."  Many  items  of 
interest  are  to  be  found  in  this  review. 
New  and  improved  types  of  drive  and 
control  have  been  devised  for  the  more 
successful  and  accurate  use  of  turbines, 
turbo-generators,  synchronous  conden- 
sers, motor-generator  sets,  rotary  con- 
verters, and  transformers.  Improve- 
ments in  switching  equipment  of  the 
truck  type  and  automatic-supervisory 
control  have  been  so  made  that  today 
they  operate  the  machinery  with  better 
results  than  when  under  manual  con- 
trol. The  index  of  engineering 
achievements  covers  80  subjects,  and 
includes  approximately  90  illustrations. 


American  Plywood  Association  plans 
early  construction  of  a  plant  in 
Contra  Costa  County,  probably  Mar- 
tinez, for  the  manufacture  of  barrels 
and   plywood    products. 


Barrett  Sales  Company,  manufactur- 
ers of  attaching  devices  for  concrete, 
brick,  marble,  tile  and  slate,  568  West 
Washington  boulevard,  Chicago,  an- 
nou.ice  the  appointment  of  the  Kelley 
Sales  Company,  77  O'Farrell  Street, 
San  Francisco,  to  represent  them  in 
Northern   California. 


S.  B.  Morris,  superintendent  and 
chief  engineer  of  the  Pasadena  water 
department,  has  been  elected  president 
of  the  Los  Angeles  Section,  American 
Society  of  Civil  Engineers.  H.  A  Van 
Norman,  city  engineer  of  Los  Angeles, 
was  elected  vice-president  and  E.  R. 
Bowen,   consulting   engineer,   treasurer. 


Preparations  are  being  made  by  the 
Builders'  Exchange  of  Alameda  county 
to  celebrate  the  most  prosperous  year 
in  the  history  of  the  organization  at 
its  annual  Christmas  jinks  to  be  held 
Monday  evening,  December  29,  at  the 
exchange  headquarters.  Twelfth  and 
Webster  streets,  Oakland. 


Redwood  Block  Floor  Company,  cap- 
italized at  $10,000  with  the  principal 
place  of  business  in  San  Francisco,  has 
been  incorporated.  Directors  of  the 
eomptany  are.  M.  Newmark,  Pauline 
Harris   and   Resi   Green. 


Robt.  W.  Phelps,  city  engineer  of 
Brea,  has  resigned  to  devote  himself  to 
Ihe  petroleum  Industry.  Phelps  is  resi- 
dent geologist  of  the  Union  Oil  Co.  and 
is  said  to  have  a  national  reputat'  n  as 
an  authority  on  that  subject. 


The  Los  Angeles  Iron  Works  an- 
nounces the  change  of  the  firm  name  to 
Steyer  Iron  Works,  because  the  former 
conflicts  with  the  Los  Angeles  Iron  & 
Steel  Co.  There  will  be  no  cliange  in 
the   management. 


The  people  of  this  country  are 
spending  $2,000,000,000  for  residential 
construction  annually,  according  to  in- 
formation issued  by  the  Better  Homes 
in   America. 


Hugh  C.  White,  formerly  conne-:;ted 
with  the  architectural  firm  of  WycUoff 
&  White,  of  San  Jose,  has  opened  of- 
fices for  the  practice  of  architecture  at 
819   Syndicate  Bldg.,  Oakland. 


E.  E.  Grow,  civil  engineer,  has  been 
appointed  city  building  and  electrical 
inspector  of  Richmond,  Calif.,  succeed- 
ing Lambert  Wierda,   resigned. 

Arrangements  are  being  completed 
by  Pacific  Gas  &  Electric  Company  to 
purchase  the  creosoting  plant  of  R.  B. 
Swayne,   Inc.,   at  Redding. 


The  National  Board  of  Fire  Under- 
writers regulations  for  the  prevention 
of  dust  explosions  in  flour  and  feed 
mills  have  been  published  in  booklet 
form  by  the  National  Fire  Protection 
Association.  The  regulations  cover  the 
construction  of  buildings,  control  and 
removal  of  suspended  dust,  and  the 
prevention  of  ignition.  A  second  book- 
let published  by  the  association  out- 
lines regulations  for  the  installation 
i.f    pulverized    fuel    systems. 

The  American  Cement  Machine  Ccm- 
pany,  incorporated,  Keokuk,  Iowa,  has 
published  Bulletin  Number  117  ilius- 
trating  and  describing  Boss  hoists.  The_ 
specifications  are  given  for  contractors 
double  drum  hois',  single  drum  hoist, 
single  drum  hoist  with  independent  re- 
versing sheave,  handy  hoist,  and  Ford- 
son   winck.  i-:MMM 


Independent  Lumber  Company,  a  new 
concern,  plans  to  opea  yards  at  Sa- 
linas, according  to  an  announcement 
of  the  Chamber  of  Commerce  of  that 
city. 

I'ioneer  Brick  Company  of  Fresno 
has  filed  application  for  membership 
in  the  Fresno  Builders'  Exchange. 


The  Eastern  Clay  Products  Associa- 
tion, Colonial  Trust  Bldg.,  Philadelphia, 
has  just  released  a  publication  on 
nues  and  flue  linings,  with  related  data 
on  chimneys  and  fireplaces.  The  pub- 
lication was  prepared  by  D.  Knicker- 
bacUer    Boyd.       _^^^___________ 


COAST      STEEL      FIRMS      COMPLETE 
MERGER 


One  of  the  most  important  steel 
mergers  of  the  year  was  consummated 
when  the  Pacific  Coast  Steel  Co.  of  San 
Francisco  look  over  the  plant  of  the 
Southern    California    Iron    &    Steel    Co, 

The  Pacific  Coast  Steel  Co.,  of  which 
Elliott  M.  Wilson  and  D.  E.  McLaugh- 
lin of  San  Francisco  are  president  and 
vice-president  respectively,  now  has 
plans  in  South  San  Francisco,  Portland, 
Ore.,  and  Seattle,  and  the  southern 
California  plant  is  a  new  link  in  its 
chain.  It  was  incorporated  May  13, 
1909,  a  consolidation  of  the  Portland 
Rolling  Mills  and  the  Seattle   Steel   Co. 

Last  May  it  increased  its  capitaliza- 
tion from  $1,000,000  to  $6,000,000,  and 
distributed  about  two-thirds  of  the 
new  capital  stock  to  stockholders.  The 
capital  structure  was  changed  to  bring 
the  company's  capitalization  on  a 
parity  with  its  assets  account,  which  at 
that  time  was  listed  at  $5,778,110.  The 
stock  distributed  was  equivalent  to  " 
400    per   cent   stock    dividend. 

The  company  manufactures  open 
hearth  steel  products,  and  has  an  an- 
nual capacity  of  300,000  tons.  It  has  a 
working  agreement  and  interlock  ng] 
directorate  with  the  Metal  &  ThermitJ 
Co  ,  which  has  plants  in  South  San 
Francisco.  East  Chicago.  Ind.:  Carter" 
and  Jersey  City.  N.  J. 

The  southern  California  plant  has 
canital  stock  of  $1,500,000,  with  its 
net  income  listed  at  $113,045  and  its 
■^ross  revenue  at  $1,801,000.  Its  plant 
is  located  between  Verno"  and  Hiint- 
iiiKton  Park,  and  covers  25  acres. 


Saturday.    December 
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Orcanlaatlona    havlnic    n    dirrrt    rnnnrrtlon 


ORGANIZATION  NEWS 


rUh    the   ronatrtirtlna   IndiutrT   are    InTltrd 
tion  In  tjila  depar' 


anbmlt   Batra   for   pnbllea- 


.\III<A.\CiI.\U     I'KOGHA.M     TO     KNTKU- 
TAIX     VISITING    IllILUiniS 


Gi-orue  L.  ICastnian,  chairman  of  the 
ixecutlve  committee,  has  announced 
(he  otllcial  itinerary  of  the  forthcoming 
Fourteenth  Annual  National  Conven- 
tion of  the  National  Association  of 
Builders'  Exchanges  to  be  held  in  Los 
Angeles,  February  23rd  to  February 
27th  inclusive.  Between  two  and  three 
thousand  delegates  with  their  families 
are   expected   to  attend. 

When  the  special  train  carrying  the 
delegates  arrives  at  Riverside,  Mondav, 
February  23rd,  they  will  be  met  by 
members  of  the  reception  committee 
headed  by  C.  E.  Arbogast.  The  enter- 
tainment of  the  visitors  will  start  at 
this  point  with  a  De  Luxe  Auto  tour 
through  Riverside,  Redlands,  Smiley 
Heights,  Mt.  Rubidoux  and  other 
places  in  the  vicinity.  Luncheon  will 
be  served  at  the  Mission  Inn  in  River- 
side. 

The  delegates  will  be  shown  several 
other  places  of  interest  and  then 
brought  to  the  convention  headquarters 
at   the  Biltmore   Hotel. 

During  the  evening  of  the  first  day 
they  will  be  taken  in  a  body  to  one 
of  the  larger  studios,  the  name  of 
which  has  not  been  made  public. 

A  special  night  session  will  be  held 
Tuesday  the  24th  in  addition  to  the 
regular  sessions.  Regular  sessions  will 
he  held  Wednesday  during  the  morn- 
ing and  afternoon  followed  in  the 
evening  by  the  annual  banquet  at  the 
Biltmore. 

Thursday  will  be  confined  entirely  to 
entertainment  starting  with  a  trip  to 
the  harbor  and  a  ride  on  city  tugs. 
Luncheon  will  be  served  at  the  South- 
ern California  Yacht  Club  after  which 
a  caravan  of  autos  will  take  the 
visitors  through  Santa  Ana  and 
vicinity. 

Crafts  of  the  L.  A.  Exchange  will 
entertain  delegates  of  their  respective 
crafts  in  the  evening  during  which 
time  the  ladies  are  to  be  guests  at  a 
theatre  party. 

The  visitors  leave  Friday  for  San 
Francisco  by  special   train. 


L.    A.    M.iTERIAL    MEN    ELECT 


Charles  D.  Cullom  of  the  Riverside 
rortland  Cement  Company  has  been 
elected  president  of  the  Building  Ma- 
terial Dealers'  Credit  Association  of 
Los  Angeles  for  the  year  1925.  James 
C.  Jenkins  of  the  San  Pedro  Lumber 
Company  was  chosen  vice-president. 
Officers  appointed  for  the  ensuing 
year  are:  Secretary-treasurer,  Her- 
bert C.  Stone;  field  secretary,  Thomas  E. 
Nichols:  assistant  secretary,  Arthur  D. 
Brown;  association  attorney.  Glen  Be- 
hymer. 

New  directors  elected  to  serve  dur- 
ing 1925  are:  Roy  C.  Johnson  of  Roy 
C.  Johnson  Tile  Co.,  representing 
mantel  and  tile  dealers:  J.  A.  Tooraey 
of  Pacific  Sash  &  Door  Co.,  sash  and 
door  men:  J.  B.  Hall  of  Owens-Parks 
Lumber  Co..  finished  lumber;  C.  A. 
Aikins  of  Weaver  Root  Co.,  roofing; 
Oroville  W.  Jones  of  Bungalow  Fixture 
Co.,  lighting  fixtures;  C.  H.  Kuhnle  of 
Tropico  Potteries,  Inc.,  clay  products, 
and  G.  H.  Boggs  of  Blue  Diamond  Co., 
rock,   gravel   and   sand. 


Southern   California   Builders   Meet 


The  third  conference  of  the  presi- 
dents, secretaries  and  managers  of  the 
Builders'  Exchanges  of  Southern  Cali- 
fornia was  held  In  the  office  of  the 
Orange  County  Division.  Los  Angeles 
Builders'  Exchange,  Santa  Ana,  Nov 
7th. 

President  Geo.  R.  Wells,  of  Orange 
County  Division  presided.  The  follow- 
ing  topics   were   discussed: 

1.  What  is  the  effect  of  faulty  con- 
struction on  community  development? 
The  discussion  brought  out  the  facts, 
that  one  poorly  constructed  building 
would  open  the  way  for  others  of  the 
same  character  which  would  soon 
destroy  the  values  in  the  location  and 
retard  development;  that  poorly  con- 
structed, undesirable  buildings  very 
often  have  to  be  condemmed  or  burned 
before  good  buildings  are  planned  for 
an  otherwise  desirable  location.  That 
in  sub-divisions,  streets  should  be 
graded  and  curbed,  water  and  gas  in- 
stalled and  such  other  improvements 
made  as  would  encourage  the  building 
of  better  homes.  Motion  by  W.  E. 
Allen,  seconded  by  H.  J.  Penfold,  that 
the  secretary-managers  of  the  Build- 
ers' Exchange  take  up  the  matter  of 
sub-divisions  with  the  Realty  Boards 
of  their  respective  communities. 

2.  Should  plans  and  specifications  be 
filed  with  the  building-  department 
when  permit  is  issued,  same  to  be 
signed  by  the  contractor  or  owner,  and 
0:K'd.  by  building*  inspector  when 
building  is  completed  and  to  remain 
on  record  for  a  period  of  five  years. 

The  fact  was  brought  out  that  in 
most  cities  plans  and  specifications 
were  filed  with  the  building  depart- 
ment for  checking  before  the  beginning 
of  building  operations  to  see  that  they 
conformed  to  the  building  codes  of  the 


city  and  that  they  became  a  part  of 
the  building  department  records,  but 
were  not  signed  by  either  contractor 
or  owner,   however. 

3.  Should  the  building  department 
lie  held  responsible  for  damage  where 
It  can  be  proven  that  the  building  in- 
spector was  negligent  of  hia  duty. 

It  was  agreed  that  this  could  not  be 
done. 

4.  Should  the  Builders-  Exchange 
go  on  record  as  favoring  all  bids  to  be 
opened  in  presence  of  bidders  and  re- 
fusing to  bid  on  work  when  not  so 
opened. 

It  was  thought  that  this  could  be 
best  accomplished  by  moTe  thorough 
co-operation  with  architects.  An  the 
secretary-managers  of  the  Builders- 
Exchanges  were  requested  to  confer 
with  the  architects  whenever  possible 
regarding  same. 

Simon  Fluor  spoke  on  the  report 
that  some  of  the  material  companies 
were  entering  the  general  contracting 
field  in  competition  with  contractors 
who  were  buying  material  from  them. 
W.  E.  Allen.  President  of  the  Long 
Beach  Exchange,  thought  that  if  either 
a  material  or  manufacturing  concern 
accepted  a  general  contract  on  a  job, 
it  would  be  some  special  reason  on 
that  particular  job,  making  it  neces- 
sary to  do  so  in  order  to  protect  their 
own  business.  However,  Builders-  Ex- 
changes are  advised  to  keep  them- 
selves informed  in  regard  to  this  mat- 
ter and  to  inform  their  members  of 
any  material  or  manufacturing  con- 
cern who  may  be  accepting  general 
contracts   on   work   in   their  localities. 

The  next  conference  of  the  Southern 
California  Builders'  Exchanges  will  be 
held  in  Los  Angeles  upon  call  of  the 
Manager. 


BUILDIXG  IXTERESTS   OF  SUPERIOR 
CALIFORNIA    ATTE.XD   BAAQUET 


Co-operation  among  the  architects, 
builders,  engineers  and  others  of  the 
building  industry  of  Superior  Califor- 
nia was  pledged  at  a  banquet  held  un- 
der the  auspices  of  the  Sacramento  Ar- 
chitects and  Engineers'  Club  in  the 
rooms  of  the  Builders'  Exhibit,  Sacra- 
mento. Dec.  17.  Approximately  200 
people  were  present  for  the  gathering, 
representing  all  branches  of  the  build- 
ing industry. 

Jens  C.  Peterson  acted  as  toast- 
master  and  spokesman  for  the  Sacra- 
mento club  in  welcoming  the  visitors 
and  explaining  the  nature  of  the  meet- 
ing. The  necessity  for  co-operation  of 
those  in  the  building  industry,  regard- 
less of  what  form  of  endeavor  these 
may  take,  was  urged  in  a  keynote  ad- 
dress  by   Charles   Le   Master. 

The  advance  of  the  electrified  home 
was  the  topic  of  a  short  talk  by  Victor 
W.  Hartley,  secretary  of  the  California 
Electrical  Co-operative  Campaign.  He 
predicted  the  complete  electrification 
of  all  homes  within  a  few  years. 

F.  W.  Bunyan  of  the  industrial  and 
structural  minerals  division  of  the 
Sacramento  Chamber  of  Commerce  de- 
partment of  mines  told  of  the  vast  de- 
posits of  slate,  marble,  granite  and 
other  building  stones  In  California  and 


urged  greater  use  of  native  products. 
D.  G.  Nunneley.  manager  of  the  build- 
ers' exhibit,  spoke  on  the  work  of  the 
exhibit. 

Entertainment  was  provided  by 
Glazer  Baker.  Allan  Ballou,  George 
Wetteran  and  Dorothy  Noonan,  Wil- 
liam Peterson  and  R.   Machado. 

A  water  drinking  contest  in  which 
a  team  of  five  builders  defeated  five 
architects,  was  the  closing  feature. 


TO     LOG    THROUGH     WINTER 


Contrary  to  the  usual  custom  in 
logging  operations  of  stopping  all 
work  during  the  winter  months,  an-  • 
nouncement  is  made  by  Charles  Land, 
general  manager  for  the  Hutchinson 
Lumber  Company  at  Oroville,  that 
logging  crews  will  be  continued  in 
the  woods  by  the  company  throughout 
the   present  winter. 

Starting  December  29,  four  donkey 
engines  will  be  operated  and  logs  piled 
for  loading  and  brought  to  the  mill 
at  Oroville  whenever  weather  permits 
railroading  from    the   woods. 

All  operations  at  the  Oroville  mill 
are  now  at  a  standstill,  but  this  con- 
dition too  is  to  cease  with  January  1, 
when  crews  will  begin  the  shipment 
of  lumber.  The  company  is  making  all 
plans  to  cut  100,000,000  feet  of  lumber 
during    1925. 
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GROUNDING     OF     HOUSE     LIGHTING 
CIRCUITS    RECOMMENDED 


The.  grounding  of  electrical  circuits 
supplied  from  the  low  voltage  side  of 
transformers  is  recomm-nded  as  a 
safety  precaution  by  Dr.  M.  G.  Lloyd, 
Chief  of  the  Safety  Section  of  the 
Bureau  of  Standards,  Department  o£ 
Commerce.  In  a  paper  presented  at 
the  meeting  of  the  International  Asso- 
ciation of  Municipal  Electricians,  Dr. 
Lloyd  pointed  out  that  grounding  re- 
duces the  danger  of  Are  and  accident 
by  preventing  the  occurance  on  the 
circuit  of  voltages  higher  than  ex- 
pected, such  as  might  result  from 
lighting  or  from  crosses  with  a  high 
voltage  line.  Secondary  circuits  car- 
rying less  than  150  volts  should  always 
be  grounded  he  slates,  and  grounding 
is  desirable  also  for  circuits  as  high  as 
440    volts. 

Grounding  to  water  piping  systems 
is  considered  by  far  the  best  where 
such  systems  are  available,  and  the 
objections  sometimes  urged  against 
this  procedure  are  considered  unim- 
portant. Such  objections  include  the 
likelihood  of  electrolysis,  the  danger 
to  employees,  and  the  possibility  of 
overheating  the  pipes.  There  is,  how- 
ever, no  evidence  showing  that  these 
objections   are    valid. 

Grounding  of  electrical  circuits  to 
gas  pipes  should  never  be  done,  he 
states,  as  such  pipes  do  not  have  free- 
ly conducting  joints  and  the  gas  they 
contain  is,  of  course,  a  nonconductor. 
Where  water  piping  systems  are  not 
available,  recourse  should  be  had  to 
artificial  grounds  consisting  of  driven 
pipes,  rods,  or  buried  plates.  Where 
soil  conditions  are  not  suitable  for 
artificial  grounds  the  use  of  a  system 
ground  wire  is  suggested.  To  maintain 
grounding  connections  properly,  sys- 
tematic inspection  and  testing  are 
recommended. 

The  grounding  of  secondary  circuits 
may  be  done  either  at  the  transformer 
or  at  the  building  entrance  of  the  ser- 
vice according  to  the  local  regulations. 
Grounding  at  both  places  is  recom- 
mended, thus  insuring  a  multiplicity  of 
grounds  on  every  secondary  circuit. 
The  grounding  connection  at  the  trans- 
former should  he  installed  and  main- 
tained by  the  power  company  while  the 
grounding  connection  at  the  service 
entrance  is  installed  by  the  building 
owner  or  contractor. 


Here,  There  and  Everywhere 


Special     Corre.spondence 


URGES   NEW      RECLAMATION      CODE 


Secretary  Work  has  submitted  to 
President  Coolidge  a  complete  reclama- 
tion program  which  is  expected  to 
form  the  basis  of  the  administration's 
reclamation  policy. 

The  plan  proposed  additional  legisla- 
tion and  appointment  of  a  joint  con- 
gressional committee  to  draw  up  a 
reclamation  code  which  would  stand  as 
a  policy  for  existing  projects  and  for 
future  developments. 

Although  recent  legislation  enacted 
by  Congress  designed  to  improve  the 
condition  of  settlers  and  make  it  pos- 
sible for  them  to  meet  their  payments 
to  the  Government,  the  secretary  de- 
clared certain  additional  legislation  was 
needed. 

This  should  include  features,  he 
added,  which  would  define  the  policy 
and  procedure  with  respect  to  co-opera- 
tion between  the  Federal  Government 
and  the  states  in  the  development  of 
new  projects;  provide  for  amortized 
payments  with  a  low  rate  of  Interest 
on  advances  made  by  the  Government 
for  the  development  of  farms,  and 
bring  about  the  adoption  of  a  unified 
plan  for  the  colonization  and  closer 
settlement  of  land  in  excess  of  home- 
stead units,  held  in  private  ownership, 


Bull  ding  Shortage  Sizable 

Out  of  the  30  largest  cities  covered 
by  the  analysis  of  the  Bankers'  Econ- 
omic Service,  all  but  eight  showed  rel- 
atively greater  building  activity  in 
October  than  a  year  ago,  and  of  the 
eight  Chicago  was  practically  on  a  par 
with  1923.  This  analysis  measures  the 
relation  of  different  building  projects 
to  the  annual  normal  requirements  of 
each  city,  making  allowances  for 
changes  in  population  and  building 
costs.  The  following  12  cities  at  the 
close  of  October  had  more  than  cov- 
ered their  needs  for  this  year  and 
were  eating  into  the  accumulated 
shortages  of  earlier  years;  New  York, 
Philadelphia,  Detroit,  Baltimore,  Los 
Angeles,  Milwaukee,  Cincinnati.  New 
Orleans,  Denver,  Columbus,  Louisville 
and  Memphis.  Four  other  cities  were 
10  per  cent  or  less  behind  their  normal 
quota,  an  amount  that  can  easily  be 
covered  by  the  end  of  1924.  These  are 
Chicago,  Boston.  Cleveland  and  Wash- 
ington. The  remaining  14  cities  will 
likely  enter  1925  with  greater  building 
shortages  than  they  had  at  the  be- 
ginning of  this  year.  These  are  St. 
Louis,  Pittsburgh,  San  Francisco,  Buf- 
falo, Minneapolis,  Kansas  City,  Seattle. 
Indianapolis,  Rochester,  Portland,  Ore- 
gon; St.  Paul,  Atlanta,  Omaha  and 
Richmond. 

Seasonal    Unemployment 

The  New  Jersey  Building  Congress 
has  just  completed  an  intensive  study 
of  the  seasonal  unemployment  ques- 
tion and  finds  that  the  average  build- 
ing mechanic  is  idle  about  one  fourth 
of  his  time.  One  reason  for  this  con- 
dition, according  to  the  report,  is  the 
reluctance  of  property  owners  to  make 
necessary  repairs,  or  to  make  them 
at  the  auspicious  time— that  is,  when 
there  is  no  great  demand  for  skilled 
and  unskilled  labor  in  new  construc- 
tion. In  order  to  remedy  this  situation 
the  organization  has  made  a  number 
of  recommendations  to  property  own- 
ers and  managers  relative  to  the  best 
time  for  having  certain  kinds  of  repair 
work  done.  Among  these  are  the  fol- 
lowing: interior  painting  from  Novem- 
ber to  April;  plumbing  alterations 
from  December  to  March;  roofing,  con- 
ductor and  gutter  repairs  during  June 
July  and  August;  heating  plants  should 
be  overhauled  and  repaired  when  shut 
down  in  the  spring;  major  repairs 
and  replacements  or  alterations  m 
heating  systems  should  be  planned 
during  the  winter  and  contracts  let 
so  that  work  could  be  started  m  April; 
electric  wiring  September  to  January; 
miscellaneous  interior  remodelling  in- 
volving the  employment  of  masons, 
carpenters,  plasterers  and  lathers 
shiuld  be  done  from  September  1st  to 
April    1st. 

Boston  Trade  Schools 

The  Boston  Evening  Transcript,  issue 
of  November  22,  devotes  an  entire  page 
to  an  interesting  story  relative  to  the 
success  which  has  attended  the  appren- 
ticeship training  movement  in  that 
city  The  success  of  the  movement,  ac- 
cording to  the  Transcript  is  due  to  the 
co-operation  of  contractors,  unions  and 
public  school  officials. 

Courses  in  carpentry,  bricklaying, 
electrical  work,  and  tile  setting  are 
already  under  way,  each  of  which  .s 
under  the  direct  supervision  of  a  com- 
m'ttee  composed  of  three  contractors 
and  three  mechanics.  The  Boston  Plan 
differs    from    that    employed    in    many 


other  cities  in  that  an  apprentice  Is 
not  indentured  to  one  particular  con- 
tractor, but  to  the  craft.  Every  candi- 
date for  admission  to  a  class  must  ap- 
ply to  the  craft  committee  of  the  trade 
he  has  chosen,  for  a  consideration  of 
hig  general  fitness.  If  he  seems  a  suit- 
able applicant  he  enters  a  probation- 
ary period  which  covers  the  first  six 
months  of  his  employment.  Another 
feature  of  the  Boston  Plan  is  job  ro- 
tation under  which  an  apprentice  dur- 
ing his  four  year  term  gets  practical 
experience  on  every  conceivable  job 
incident   to   the   craft  he   has  chosen. 

HOLD    JOINT   MEETING 

A  joint  meeting  attended  by  the 
executive  board  of  the  Associated  Gen- 
eral Contractors  of  America  and  the 
board  of  directors  of  the  American  In- 
stitute of  Architects  was  held  in  De- 
troit on  November  20,  1924.  The  pur- 
pose of  the  conference  as  outlined  by 
R,  C.  Marshall,  manager  of  the  As- 
sociated General  Contractors,  in  his 
opening  remarks,  was  to  undertake  a 
study  of  the  various  economic,  con- 
struction and  ethical  problems  with 
a  view  to  minimizing  waste  and  dis- 
sension in  the  building  industry.  The 
outcome  of  the  joint  conference  will 
be  the  formation  of  a  contact  commit- 
tee of  a  permanent  nature,  represent- 
ing the  two   roganizations. 

Living  Costs  Increase 

The  cost  of  living  is  advancing 
slightly  according  to  the  Monthly  La- 
bor Review  of  the  Bureau  of  Labor 
Statistics,  United  States  Department  of 
Labor.  The  composite  figure  based  on 
data  obtained  from  32  cities  covering 
food,  clothing,  housing,  fuel  and  light, 
house  furnishing  goods  and  miscella- 
neous items  shows  that  the  cost  of  living 
was  70.6  per  cent  higher  in  September, 
1924  than  it  was  in  1913.  The  high 
point  in  the  period  since  1913  was 
reached  in  June,  1920,  when  the  index 
stood  at  116.5.  Prices  began  to  fall 
rapidly  and  continued  downward  until 
the  low  point  was  reached  in  Septem- 
ber, 1922  when  the  index  stood  at  66.3. 
Since  that  time  the  advance  has  been 
slowly    upward. 

Ideal  Wall  Tried  Out 

A  new  type  of  brick  wall  known  as 
the  Ideal  Wall  was  recently  tried  out 
in  Detroit  and  the  results  of  the  test 
were  satisfactory,  according  to  those 
who  witnessed  the  demonstration.  The 
wall  is  a  development  originated  by 
the  Common  Brick  Manufacturers  of 
America  and  was  designed  for  the  pur- 
pose of  reducing  construction  costs  in 
brick  work.  The  bricks  are  laid  in  such 
a  manner  that  a  hollow  wall  is  formed 
with  air  chambers  which  insure  a  dry 
wall  which  retains  the  heat  in  winter 
and  keeps  the  building  cool  in  summer. 

Defeat    Cnnipensation   3IeasuTe 

The  initiative  measure  for  compul- 
sory workmens'  compensation  was  de- 
cisively defeated  by  the  voters  of  Mis- 
souri at  the  recent  election.  The  pro- 
visions of  the  measure  were  so  much 
greater  than  those  in  any  other  exist- 
ing compensation  law  that  its  passag? 
would  have  placed  a  heavy  burden  on 
every  employer  in  the  state.  The  busi- 
ness interests  who  opposed  tlie  meas- 
ure are  now  preparing  to  make  good 
their  pledge  to  prepare  and  introduce 
in  the  legislature  a  bill  which  shall  be 
at  least  as  generous  in  its  provisions 
as  any  law  now   in   force   in  any  slate. 
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AFAKTMENTS 


Ready  For  Figures  Next  Week 
APAKTMION'TS  Cost,    $15  000 

SAN    FHANCISCO,    \V   Dolores    l'J8-3    N 

16th    St. 
Three-story    and    basement    frame    (6) 

apuriiiients. 
Owner — Julia  M.  Carroll,  454  Montgom- 
ery   St.,    S.    F. 
Architect — Shea  &  Shea.   454   Montgom- 
ery  St.,   S.   F. 


PITTSBURGH,  Contra  Costa  Co.,  Cal 
—Mrs.  Mary  Scotto  has  been  granted 
building  permit  by  city  trustees  to 
erect  two  story  store  and  apartment 
building     in     Third     St.,     G.     K      Eeeno, 

r,o  ,?,?„"'"^'  '^   "'•^  contractor.     Est.  cost, 
#10, 000. 


PITTSBURGH,  Centra  Costa  Co.,  Cal. 
~-<:  i..  Seeno,  Pittsburg,  has  contract 
lo  erect  four  two  room  apartments  for 
O.  Cardinalii  at  7th  and  Cutter  Sts  ■ 
est.    cost   $10,000. 

Plans   Being  Figured. 

-A.PARTMENTS  Cost    SiO  nnn 

BERKELEY,    Alameda    Co.;  Cal.*    Col- 

lege   Ave.   &   Durant  St. 
ihree-story    and    basement    frame    and 

stucco  apartment  bldg.   (nine  3-rm. 

apartments). 
Owner — M.    Weiss. 
Architect— Reed    &    Corlett,       Oakland 

Bank   of  Sav.   Bldg.,   Oakland. 

Plans  Being  Prepared— Figures  to  Be 
Taken  Shortly.  e.        =  ix= 

APT.    HOUSE  Cost,   $60,000 

SAN  FRANCISCO,  Chestnut  and  Goiigh 
Streets. 

Three-story  frame  and  brick  veneer 
apartment  building. 

Owner — Stock  &  Jose,  251  Kearny  St 
San  Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,   San   Francisco. 

Plans   Being    Figured. 

APARTMENTS  Cost,  $35,000 

SAN  FRANCISCO.  N  Fell  St.  W  of 
Shrader    St. 

Three-story  frame  and  brick  veneer 
basement  apartment  house  (12  2 
and   3   room   apts.) 

Owner — Sampson  &  Anderson,  Monad- 
nock  Bldg.,  San   Francisco. 

Architect — Baumann  &  Jose,  251  Kear- 
ny  St.,   San   Francisco. 

General  and  Segregated  Contracts 
Awarded. 

APARTMENTS  Cost,    $22,000 

SAN  FRANCISCO,  N  Vallejo  180  W 
Larkin   Street. 

Three-story  and  basement  frame  (5) 
apartments. 

Owner  —  Guiseppe  &  Castagno,  557-A 
Greenwich    St.,    San    Francisco. 

Architect — Italo  Zanolini,  604  Mont- 
gomery  St.,  San   Francisco. 

General  Contractor — G.  Ghezzi,  82  Val- 
paraiso   St.,    S.    F.,    $18,123. 

Plumbinsr — Frank  Sasso,  558  Vallejo  St. 
San    Francisco,    $2200. 

Paintini?  —  Secondino  Macchitto,  1151 
Grant  Ave.,  San  Francisco,  $1250. 


Preliminary  Plans  Being  Prepared. 
ALTERATIONS  Cost,    $30,000 

SAN  FRANCISCO.  NW  Fillmore  &  Post 

Streets. 
Alterations   to   3-story   brick   store   and 

apartment  building. 
Owner — George    Roos. 
Architect — S.   Heiman,   57  Post  St.,   San 

Francisco. 


LOS  ANGELES,  Cal. — E.  M..  Erdaly, 
2096  W  2Sth  St.,  has  prepared  plans 
and  is  taking  bids  for  4-story  and  part 
basement  class  C  apt.  bldg.,  75x148  ft., 
at  1775  Orange  Dr.  for  G.  Kraus,  2047 
W  28th  St.;  49  2-rm.  apts;  face  brick 
and  art  stone  front,  marble  and  tile 
portico    and    entrance,    tile    and    comp. 


rf..,  skylights,  fire  escapes,  ornam. 
iron,  fire  drs.,  met.  lath,  struc.  steel, 
oak  lobby  fl.,  tiled  baths  and  sinks, 
wall  beds,  gas  steam  rads.,  Ruud  wa- 
ter htr.,  aut.  clec.  elevator,  incinerator, 
oofT"   •''P'"'"^''"S  sys.,   elec.  sign;   $100,- 


SEATTLE,  Wash.— Arch.  John  A. 
Cruetzer,  Leary  Bldg.,  taking  bids  for 
general  contract,  plumbing,  heating 
and  electric  work  in  4-story  and  base- 
ment masonry  apartments  to  be  erect- 
ed for  Eastlake  Imp.  Co.,  at  Republican 
St.  and  Eastlake  Ave;  will  be  60  by 
llo  ft.,  containing  44  two  and  three- 
room  apartments. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal 
—The    J.    M.    Globe    Co.,    Rm.    3,    64061/. 
Sunset    Blvd.,     has     compl.     plans     and 
bids    will    be    taken    on    2-sto.,    28-rm 
4-fam.  apt.   bldg.   at   8th  St.  and  Wind- 
sor   Blvd.,    for    Mrs.    Sarah    M.    Erode; 
75x86  ft.,  fr.  and  stucco  tile  and  comp 
rfg.,     art     stone     entrance,     hdwd.     fls 
pine   and    hdwd.    trim,    art   stone   man- 
tels, tile   baths,  showers  and  drainbds 
unit  sys.   htg.,  aut.  water  htrs.,  ornam. 
iron;    $40,000. 


LOS  ANGELES,  Los  Angeles  Co.,  Cal 
—The  J.  M.  Goble  Co.,  Rm.  3,  6406% 
Sunset  Blvd.,  has  compl.  plans  and  bids 
will  be  taken  for  2-sto.  and  basement, 
36-rm.,  4-fam.  apt.  bldg.,  at  8th  St. 
and  Windsor  Blvd.,  for  Miss  Helen 
IVIathewson.  Frame  and  stucco,  comp 
and  tile  rfg.,  art  stone  entrance,  hdwd. 
fls.,  pine  and  hdwd.  trim,  tile  baths 
showers  and  drainbds.,  art  stone  man- 
tels, ornam.  iron,  unit  sys.  htg.,  aut 
water   htrs;    $60,000. 


BONDS 


Stanislaus      Co.,      Cal.- 
called      shortly      ir 


HUGHSON, 

Election      wil  ,, 

Hughson  Grammar  School  District  to 
vote  bonds  to  finance  erection  of  12 
classroom    school;    brick    construction. 


Material  of  Merit 

DOORS 

Piredoors,  Freight  Elevator, 
Garage  and  Warehouse  Doora. 
Pold-up-r»ors,  'rl-co-dors,  Cobald- 
dors,  Wal-el-dors. — St.  Louis 
Fire  Door  Co. 

STORE  FRONTS 

The  newest  and  most  diversified 

store  front. — Security  Metal 

Products  Co. 

SASH  OPERATING 
DEVICES 

T.  J.  Callahan  Co. 

IRVING  SUBWAY 
AND  SAFSTEPS 

The   fireproof,    ventilated    non- 
slipping  flooring.  —  Irving  Iron 
Works  CO. 
LIGNI  SALVOK 
Best  Wood  Preserver. 
Douglas    Woodhams    &    Co. 

J.  C.  LYNN 

24  CALIFOBJnA  STREET 

Sutter  5907  San  Francisco 


PINEDALE,  Fresno  Co.,  Cal.— Elec- 
tion will  be  held  Jan.  9  in  Pinedale 
school  District  to  vote  bonds  of  $20,- 
000  to  finance  school  improvements. 
Trustees  are:  C.  A.  Morehouse,  J.  C. 
Winslow  and  John  Jones. 

BAKERSFIELD,  Kern  Co.,  Cal.  — 
Bd.  of  educ.  favors  $400,000  bond  elec- 
tion, the  money  to  be  used,  as  outlined 
in  tentative  program,  as  follows: 
Completion  of  Lincoln  and  Hawthorne 
bldgs.,  $70,000;  unit  additions  to  Wash- 
ington, Williams  and  Franklin  bldgs., 
$16j,o00;  classrm.  additions  to  McKin- 
ley,  Wm.  Penn,  Roosevelt  and  Emerson 
bldgs.,  $120,000.  Provision  may  be  made 
for  new  schools  in  Alta  Vista  and  liin- 
cohi  Park  d.ists.  Formal  action  haa 
not  been  taken. 


PHOENIX,  Ariz.  —  Maricopa  county 
school  dist.  No.  1  affirmed  $650,000 
oond  issue  for  school  improvements  at 
Dec.  12  election.  Tentative  program 
calls  for  new  Junior  high  school,  new 
bldgs.  at  Six  Points  and  s  of  railroad, 
and  additions  to  all  existing  schools. 

CRESCENT  CITY,  Del  Norte  Cal.— 
Chamber  of  Commerce  committee  con- 
demns as  unsafe  and  unhealthy  pres- 
ent public  school  building  and  recom- 
mends consolidated  school  for  Cres- 
cent City  costing  approx.  $100,000.  A 
bond  issue  will  probably  be  submitted 
to  finance  the  structure.  M.  M.  Mc- 
Vay   is   chairman   of  the   committee. 


GALT,  Sacramento  Co.,  Cfll. — G)a|lt 
High  School  District  for  third  time  de- 
feats proposal  to  vote  bonds  to  finance 
construction  of  new  high  school.  The 
trustees  of  district  propose  to  levy  di- 
rect tax  to  finance   the  structure. 

RIPON,  San  Joaquin  Co.,  Cal. — 
Ripon  Grammar  School  District  will 
vote  Jan.  6  on  question  of  issuing 
bonds  of  $23,000  to  finance  erection  of 
a  new  school  and  alterations  to  stand- 
ing   structures. 


GLENDALE,  Los  Angeles  Co.,  Cal  — 
Glendale  Union  High  School  and  Glen- 
dale  City  Grammar  School  districts 
propose  bond  issue  amounting  to  $2,- 
500,000  for  enlargement  and  extension 
of  school  facilities  of  both  districts 
during  1925  and  contemplate  a  bond 
election  to  be  held  betw.  Jan.  15  and 
Feb.    15. 


CHUBCHES 


Bids  To  Be  Opened. 

CHURCH  Cost,  $40,000 

DALY  CITY,  San  Mateo  Co.,  Cal.     Wel- 
lington  Ave.  and  Mission  St. 
One-story    reinforced    concrete    church, 

(400    seats). 
Owner — Roman    Catholic  Arbishop. 
Architect — C.  H.  Jensen,  Sante  Fe  Bldg. 
.San   Francisco. 
Bids  being  taken   for  a  general  con- 
tract   and    will    be    opened    December 
20,   1924,  at  the  office  of  C.  H.  Jensen. 


Contract    To    Be   Awarded. 

CHURCH  Cost,    $ 

BERKELEY,  Alameda  Co.,  Cal.       Dur- 
ant,   Dana   and   Bancroft   Way. 
Fireproof    church    and    educational    in- 
stitution   ofr    students    in    connec- 
tion  with    the   U.    of   C. 
Owner — Trinity   Episcopal    Church. 
Architect — Geo.     Rushforth,     354     Pine 
St.,  S.  F. 
Contract  is  shortly  to  be  awarded  to 
Chester    A.    Gossett,    327    Davis    Court, 
San    Leandro,    who    bid      $54,000,      less 
$10,000,    "alt.    2,"    which    calls    for    the 
omission   of  certain  rooms. 

Barrett  &  Hilp,  918  Harrison  St., 
San  Francisco,  were  the  second  low- 
est  bidders. 
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Contract  AwiirUed. 

CHURCH  Cost,    ?5&,000 

SAN  LEANDRO,  Alameda  Co.,  Cal.  San 

Leandro.  ,        ^  , 

Two-story     Gothic     style      frame     and 

Ktucco    church    building. 
Owner    —    First    Presbyterian    Church, 

San    Leandro,    Cal. 
Architect— Rollin    S.    &   Paul   V.    Tuttle, 

363   17th   St.,   Oakland. 
Contractor  —  Chester    A.    Gossett,    327 

Davis   Court,   San   Leandro. 

LOS  .\NGELES,  Cal.— Chas.  Olcester, 
4932'  Rosewood  Ave  was  low  bidder 
at  $105,600  with  deduction  of  $7800  il 
com.  br.  used  instead  of  press,  br  and 
deductions  of  $6000  if  basement  Is 
omitted,  for  church  at  24th  St.  and 
Griffith  Ave.,  Second  Baptist  Church. 
Other  low  bids  were:  Plumbing, 
Thomas  Haverty  Co.,  316  B  istn  bt., 
$4500,  deduct  $180  if  basement  is  omit- 
feri-  heating-  Pac.  Gas  Rad.  Co.,  1740 
W  WashVnIton  St.,  $3684,  deduct  $410 
if  basement  is  omitted;  eleo  wiring 
Elec.  Lighting  Supply  Co.,  216  W  3rd 
St.,  $2300,  deduct  $480  if  basement  is 
omitted;  painting.  Alhambra  Wall  Pa- 
per &  Paint  Co.,  Alhambra  $4295  de- 
duct $375  if  basement  is  omitted,  2-sto. 
and  basement,  120x120  ft.,  br.  constr., 
Ule  and  comp.  rfg.,  oak  and  pme  fls 
Dine  trim,  gas  htg.  and  vent.  Norman 
F  Marsh  Ircht.,  211  Broadway  Cen- 
tral Bldg  and  Paul  H-  Williams  ar- 
chitect,   1400    Stock    Exchange    Bldg. 

GLENDALE,  L.  A.  Co.,  Cal.— Thos. 
H  Reed  204  Wilshire  Bldg.,  Los  An- 
geles was  low  bidder  at  $123  219  on 
|In  co^tr.  for  new  brick  and  reinf 
cone  church  edifice  and  remodel  old 
bldg  for  Glendale  First  Baptist  Church 
at  Wilson  and  Louise  Sts.  The  execu- 
tive comm.  has  recommended  accept- 
ance of  his  bid.  Chas.  Cressey,  130  S 
Brand  Blvd.,  Glendale,  archt. 

TAFT,  Kern  Co.,  Cal.— R.  B-  Burnesg 
Bakerstield,  submitted  low  bid  at  $29^ 
000  to  First  Baptist  Church,  Rev  ^^ 
P.  Crawford,  pastor  and  chairman  bldg 
comm  ,  for  hollow  tile  and  brick  edifice 
at  3rd  and  Kern  Sts.  Under  advisement. 
Robt  H  Orr,  archt.,  1300  Corporation 
Bldg'..  Los  Angelts.  Graham  &  Son, 
D  Suba,  bid  $31,000,  and  Peter  V- Jitelle 
Corcoran,  $31,940.  Press  brick  face, 
hdwd.  and  pine  fls.,  gas  htg.,  art  glass. 

SANTA  MONICA,  Los  Angeles  Co., 
Gal.— Architect  Albert  C.  Martin,  227 
Higgins  Bldg.,  Los  Angeles,  is  taking 
bids  for  church  at  7th  and  California 
Sts.,  Santa  Monica  for  Santa  Monicas 
parish;  Rev.  Nicholas  Conneally, 
pastor.  Brick  construction,  stone  fac- 
ing, tower  110  ft.  high,  tile  roofing, 
hardwood  and  pine  trim  heating  and 
ventilating,  art  glass.  Cost,  $225,000. 
Bids  being  taken  separately  on  general 
work,    plumbing,    wiring   and    heating. 


FACTORIES  AND 
WAREHOUSES 


December  18,  1924 
Ready    for    Sub-Figures. 
ONE-STORY  BLDG.  Cost,   $25,000 

SACRAMENTO,     Sacramento    Co.,     Cal., 

20th  and  D  Sts. 
One-story  brick  and  reinforced  concrete 

building. 
Owner — Poultry    Producers    of    Central 

Cal.,   Sacramento. 
Architect — None. 
Contractor    —    Chas.    Mabrey,    Ochsner 

Bldg.,    Sacramento. 


Plans  Complete.  ..rnnn 

FACTORY  tost,    »15,000 

OAKLAND,   Alameda  Co.,  Cal.      S  Tide- 
water   St.,    165    E   Terminal   Ave. 
One-story   factory. 

Owner — Mercantile    Box    Co.,    320    Mar- 
ket   St.,    S.    F. 
Architect — None. 


Suli-Contracts   Awarded. 

FACTORY  Cost,    $13,000 

OAKLAND,  Alameda  Co.,  Cal.     976  28th 

Street. 
Two-story    reinforced    concrete    garage 

and   cafeteria   building. 
Owner — California  Towel  Co.,  Oakland. 
Designer — R.  W.  White,  28th  &  Filbert 

Sts.,   Oakland. 
Contractor — Barrett    &    Hilp,    351    12th 

St.,   Oakland. 
EleotricJil      Work   —   Boynton   &    Reed. 

Bldrs.    Exch.    Bldg.,    Oakland. 
Aeintoreine     Steel    —    Badt-Falk     Call 

Bldg.,  San   Francisco. 
Plumbine — H.    G.    Newman,    2004    Tele- 
graph  Ave.,   Oakland. 
Roofine — Jones   Bros.   Asbestos    Supply 

Co..    357    12th    St.,   Oakland. 
Strnt-furnl   Steel— Thayer   Mfg.    Co.,    615 

Brvant    St.,    San    Francisco. 
Lumber — Sunset    Lumber    Co.,    First    & 

Water   Sts.,   Oakland. 
Steel    Sash— U.    S.    Metal    Products    Co., 

330    10th    St.,    S.    F. 

To    be    Done    by    Day's    Work. 
FACTORY  Cost,    $15,000 

SAN    FRANCISCO.      N    Sacramento    St. 

70  E  Battery  St. 
Three-story    concrete    factory    bldg. 
Owner — J.   H.   Hjul,    128   Russ   Building, 

San   Francisco. 
Architect — None. 
Engineer  &  Contractor — J.  H.  Hjul,  128 

Russ    Bldg.,    S.    F. 

Plans  Completed. 

Contract  Awarded. 

WAREHOUSE  Cost,  $20,000 

OAKLAND,  Alameda  Co.,  Cal.  Ft.  of 
Webster  St.  near  Webster  Street 
Bridge. 

One-story   frame   warehouse. 

Owner  —  Webster  Street  Wharf  Co., 
Oakland. 

Architect — Willis  Lowe,  681  Market  St. 
San   Francisco. 

Contractor — Palmer  &  Clinton,  Monad- 
nock   Bldg.,   S.   F. 


Permit   Appiieo   For. 

FOUNDATION,  ETC.  Cost,  $12y00 

OAKLAND,    Alameda    Co.,    Cal.,      Parr 

Terminal. 
Concrte    foundation   and   firewall. 
Owner    —    General     Petroleum       Corp., 

Alaska  Com.  Bldg.,  S.  F. 
Architect — None. 


FACTORY 
OAKLAND 


Cost,    $ 

,^,     Alameda     Co..     Cal.       26th 
bet.    Union    and    Magnolia    Sts. 
One-stbrv   concrete   factory,    314x133    ft. 
Owner — Laher     Auto   Spring     Co.,     167 

Hayes    St.,    San    Francisco. 
Architect  —  Emil      Schacht,     Common- 
wealth Bldg.,  Protland,  Ore. 


KING  S 
ORIENTAL 
STUCCO 

Untterai  Oalor  an*  TMrt«i» 
Waterproof,   I>nra*l« 

Manufactured  br 
J.  B.  :  WG  &  CO. 

NBIW   YORK 

Sand   for  Color  Card 

Faolflc   Coast   Sale»  Asant 

490   Burnalda   St.,   PortUnd 

1161-61  MUaion  St,  San  Franolaco 


Contract   Awarded.  ..„„„„„ 

BUILDINGS  Cost,    $120,000 

SACRAMENTO.     Sacramento     Co.,    Cal. 

16th  and  North  C  Sts. 
Two  one-story   reinforced  concrete  and 
brick     veneer    terminal       buildings 
(steel  sash  and  steel  rolling  doors) 
Owner — Sacramento    Produce   Terminal. 
Architect — Dean    &    Dean,    City   Library 
Bldg;,    Sacramento. 
Contract   was  awarded   to   Bertolucci 
&  Hunt,  1605  Dreher  Ave.,  Sacraijiento. 
The  bids  were  as  follows: 

Bertolucci    &    Hunt    '!?'?2? 

Davidson    &    Nicholson     ^^•'■ll 

H.    C.    Holt    IS'iS; 

Chas.     S.     Maybrey     ?5'5?i 

Frederick    H.    Betz     §?■??$ 

W.    C.    Keating     SM?? 

H.    W.    Robertson    55'?2t 

George     D      Hudnut     **'*„X 

H.    A.    Hendron    *"'VJ2 

Holdener  Construction  Co 87,493 

Frederickson    &    Shannon    87,764 

Hendron    &   Flnnlgan    ??'5xS 

Matthew    Construction    Co '"'J?I 

T.    M.    Burns    .?I'2!„ 

Buschke    &    Brown    107,860 


Lumber   Sub-Contract   Awarded. 

WAREHOUSE  Cost,  $20,000 

OAKLAND,  Alameda  Co..  Cal.  Foot  of 
Webster  St.  near  AVebster  Street 
Bridge. 

One-storv  frame  warehouse. 

Owner — Webster  Street  Wharf  Co., 
Oakland. 

Architect — Willis  Lowe,  681  Market  St., 
San    Francisco. 

Contractor — Palmer  &  Clinton,  Monad- 
nock  Bldg.,  San  Francisco. 
Lumber    contract    has    been    awarded 

to   Smith  Lumber  Co.,   1st   &   Clay   Sts., 

Oakland. 


Contract    Awarded.  ,,,  ,„" 

BOAT    HOUSE,    ETC.  Cost,    $11,48 1 

OAKLAND,  Alameda  Co.,  Cal.     Estuary 

West   of  Webster  St.,   bridge. 
One-story    frame    boat    house,    lockers, 

showers,    etc. 
Ow'ner — Associated    Students    of    Univ. 

of  Cal.,  Berkeley,  Cal. 
Architect — Ashley    &    Evers,    58    Sutter 

Contractor— H.  C.  Andresen,  1229  Pearl 
St.,   Alameda. 


SANTA  BARBARA,  Santa  Barbara 
Co  ,  Cal.— Puritan  Ice  Co.,  T.  P.  Dalzell. 
mgr.,  is  having  plans  drawn  for  5000- 
ton  capacity  ice  storage  bldg.,  100x100 
ft.,  at  Salsipuedes  St.  and  S.  P.  Ry.; 
$75  000.  Extension  of  company's  ship- 
ping facilities  at  Guadalupe  is  con- 
templated. 

LOS  ANGELES,  Cal. — Pozzo  Constr. 
Co.,  421  Macy  St.,  awarded  gen.  contr. 
for'  7-story  and  basement  class  A  mfg. 
plant,  251x193  ft.,  at  s.w.  cor.  Indus- 
trial and  Mateo  Sts.  for  National  Bis- 
cuit Co.  Arthur  Hess,  1614  S  Flower  St. 
award,  plumbing  cont..  Newberry  Elec. 
Corp..  724  S  Olive  St.,  elec  wiring,  and 
Otis  Elevator  Co.,  300  E  8th  St.,  eleva- 
tors Eckel  &  Aldrich,  archts.,  520  Lin- 
coln Bldg.  Steel  frame,  brick  filler 
walls  press,  brick  facing,  terra  cotta 
trim  and  cornice,  granite  base  course, 
steel  and  wood  sash,  remf.  cone.  tin.. 
$1,000,000. 

SAN  FRANCISCO,  Cal.— The  erection 
of  a  motion  picture  production  plant  is 
contemplated  by  Max  Graf.  1179  Mar- 
ket street.  It  is  stated  there  are  sev- 
eral blocks  under  option  at  the  present 
time  in  the  Sunset  District,  but  no 
definite  location  has  yet  been  decided 
upon. 


"MacArthur  For  Piles" 

STRAIGHT  SHAFT  COMPRESSED  CONCRETE  PILE 
PEDESTAL  COMPRESSED  CONCRETE  PILE 
COMPOSITE  COMPRESSED  CONCRETE  PILE 

cover  all  lengths  and  conditions  without  change  of  rigging,  delay  and 
consequent  financial  loss. 

MacArthur  Concrete  Pile  & 
Foundation  Co.,  Inc. 

378  MONADNOCK  BUILDING,  SAN  FRANCISCO,  CALIF. 

PHONE  SUTTER  3549  
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MERIDIAN,  Sutter  Co.,  Cal. — Geo.  W 
Tolley,  Grlilley,  I'lil..  has  contract  to 
erect  une-8tory  corru.  Iron  (concrete 
floor),  60  by  700  ft.,  warehouse  for 
Sklrvlng  Warehouse  Company  at  Tarke 
btallon  near  Meridian,  to  replace  the 
structure   destroyed   by  fire. 

MARTINKSJ,  Contra  Costa  Co.,  Cal 

Cerf  Rosenthal,  president  of  American 
I  lywood  Ass'n.,  plans  to  erect  plant 
In  this  section  for  manufacture  of  bar- 
rels and  plywood  products.  Several 
sites   are    under   consideration. 


Diy*^^ — Santa  Clara  Co..  Cal. — 
Bluebird  Co.,  now  being  organized, 
plans  early  construction  of  one-story 
40  b.v  150  ft.  factory  ai  San  Martin 
for  the  manufacture  of  chewing  gum 
The  company  is  capitalized  at  $160,000 
and  has  the  following  directors:  J  P 
Munson  and  U.  H.  Wall<er  of  Saii 
trancisco;  B.  F.  Logan  of  Los  Angeles; 

C.    \\  olfe  of  Gllroy. 


FLATS 


Contmct  Awarded. 

ST'C^'^  Cost,   $9000   each 

'^^^,f^^>^ClSCO.  W  Pierce  175  200  225 

250    \V   Capra   Way. 
tour  2-story  and  basement  frame  flats 

bldgs.    (2  flats   in   each   bldg.) 
Owner— u.   o.   Hall,    835    Hyde   St.,    San 

Francisco. 
Contractor.    Thos.    Haraill,    6140    Geary 

bt.,   San   Francisco. 


Completing  Plans. 

FLATS  Cost    $12  onn 

SAX    FRANCISCO,     22nd    St.    north     of 

Taraval    St. 
Two-story    frame    and    stucco    (2)    flat 

building. 
Owner— Bauer  Sach.   San   Francisco. 
Architect    —    Edward    E.    Young,    2002 

t  alifornia   St.,  S.  F. 


(JOVERNMENT  WORK 
AND  SUPPLIES 


SAN  FP.AN-CISCO— Until  Dec.  29  11 
a.  ra.,  bids  will  be  rec.  by  U  S  En- 
gineer Office,  85  2nd  St.,  under  Order 
-No  o.lS-668.  to  tur.  and  del.  P.io  Vista. 
Solano   county: 

24  boiler  hand  hole  gasliets,  ellipti- 
cal, 214-in.  by  -ili-in.  LD.'s,  width  of 
flange    ^j-in..    3./16-in.    thick. 

48  boiler  hand  hole  gaskets,  ellipti- 
cal, 3-in.  by  4H-in.  I.D.'s,  width  of 
flange    %-in.,    3/16-in.    thick. 

1  lb.  extra  spiral  packing  for  am- 
Dionia,  ?8-in.  for  use  around  ice  ma- 
chine. 

1  lb.  albastine  acking,  11/16-in.  for 
use   around    ice   machine. 

12  rings  hollow  ring  packing,  for 
feed  pumps.  o^4-in.  O.  D.  and  4-ln.  I.  D. 

2  sets   secial    metallic      piston      ring 
packings,   for   engine   valve   stems,   dia 
of    rod    1  3/16-in.,    dia.    of    box    2ii-in 
depth    IVJ-in. 


SAN  FRANCISCO— Until  Dec.  29,  11 
a.  m.,  bids  will  be  rec.  by  U.  S.  En- 
gineer Office,  S5  2nd  St.,  under  Order 
No.  5717-668,  to  fur.  and  del.  Rio  Vista, 
Solano  County.  40  gals.  Biturine  or  eq. 
smokestack  paint,  in  5-gal.  cans;  20 
pts.  black  engine  enamel  in  pint  cans; 
12  pts.  Vermillion  red  paint  in  pint 
cans;  12  pts.  banana  oil;  12  pts.  green 
engine  enamel  paint  in  pint  cans;  30 
£als.  pure  boiled  linseed  oil  in  5-gal. 
cans;  20  gals,  substitute  turpentine  in 
5-gaI.  cans,    50  lbs.  putty  in  5-lb.   cans. 

WASHINGTON,  D.  C— Until  Dec.  30, 
10:30  a.  m.,  bids  will  be  rec.  by  General 
Purchasing  Agent,  Panama  Canal,  un- 
der Circular  No.  2367,  to  fur.  and  del. 
Balboa  (Pacific  Port);  steel  (cold 
rolled  and  spring),  iron  (strap  and 
stay-bolt),  tubing  (copper  and  brass), 
cocks  (bibb,  basin,  bath,  stop  &  steam), 
galvanized  unions,  brass  bolts,  ring 
bolts,  eye  bolts,  turnbuckles.  snatch 
blocks  (wood  and  steel).  Further  in- 
formation obtainable  from  Assistant 
Purchasing  Agent,  Fort  Mason,  San 
Francisco. 


CONCOr.D.Contra  Costa  Co.,  Cal.— 
V\  m.  IJ.  Olson,  Concord,  at  approx 
16000  awarded  contract  by  U.  S.  Gov't 
to  erect  six  airplane  hangars  at  Con- 
cord; will  have  cem.  foundations, 
steel   frame. 


SAN  FERNANDO.  Calif.— Following 
Is  complete  list  of  bids  received  by  U. 
S.  Veterans'  Bureau,  Wasliington,  D.  C, 
to  erect  at  Sun  Fernando  semi-ambu- 
lant building.  Infirmary,  men's  ambu- 
lant building,  administration  bldg., 
women's  T.  B.  building,  women's  gen- 
eral medical  building,  recreation  build- 
ing, garage,  storehouse,  laundry,  at- 
tendant's quarters,  nurses'  quarters, 
Junior  Officers  Duplex  quarters,  M.  O. 
C.  quarters,  gate  liouse,  septic  tanks 
and  house,  steel  water  tank  and  con- 
crete dam.  As  previously  reported,  con- 
tracts were  awarded  as  follows:  Gen- 
eral construction  except  dam,  to  North 
Pacific  Construction  Co.,  16U6  W  37th 
St.,  Los  Angeles;  heating  to  T.  S. 
Thomas  Plumbing  &  Heating  Co.,  2250 
Washington  Ave.,  Ogden,  Utah;  elec- 
tric work  to  Gans  Bros.,  141  S  Main  St.. 
Los  Angeles. 

NOTE — Where  two  prices  are  shown 
opposite  the  various  items,  they  indi- 
cate the  bid  as  originally  submitted 
and  the  telegraphic  modification  made 
thereon: 

Bid  1.  James  L.  McLaughlin  &  Co., 
251   Kearny   St.,   San   Francisco. 

2.  H.  S.  Williams,  1S5  Stephenson  St., 
San  Francisco. 

3  R.  E.  Campbell,  Long  Beach,"  Calif. 

4  Lange  &  Bergstrom,  Washington 
Bldg.,  Los  Angeles. 

5.  Edwards,  Wildey  &  Dixon  Co., 
Los  Angeles. 

6.  Prank  Davidson,  106  W  3rd  St., 
Los  Angeles. 

7.  R.  H.  Walker,  1800  W  12th  St., 
Los   Angeles. 

8.  Jas.  A.  Brennan,  415  Grosse  Bldg. 
Los   Angeles. 

9.  Arthur  Hess,  1614  S  Flower  St, 
Los  Angeles. 

10.  Walsh  &  Burney,  Box  822,  San 
Antonio,   Tex. 

11.  R.  H.  Travers,  915  Pantities  Bldg., 
Los  Angeles. 

12.  North  Pacific  Construction  Co., 
Los  Angeles. 

13.  Miller  Construction  Co.,  3881  W 
6th    St.,    Los    Angeles. 

14.  Los  Angeles  Building  Construc- 
tion Co.  and  C.  G.  Wopschall,  310 
Marsh-Strong  Bldg.,  Los  Angeles 

15.  R.  E.  McKee,  San  Diego,  Calif 

16.  Wm.  Simpson  Co.,  Bank  of  Italy 
Los   Angeles. 

17.  Los  Angeles  Planing  Mill  Co., 
Los    Angeles. 

18.  Thos.  Haverty  Co.,  8th  and  Maple 
Sts.,   Los   Angeles. 

19.  Coker   &   Taylor,   Glendale,   Calif 

20.  Virginia  Engineering  Co.,  Inc., 
Newport   News,    Va. 

21.  Latourrette-Fical  Co.,  907  Front 
St..   Sacramento,   Calif. 

22.  Gay  Engineering  Corp.,  Los  An- 
geles. 

23.  Fort  Dodge  Boiler  Works,  Fort 
Dodge,   Iowa. 

24.  J.  M.  Eustace,  1246  E  9th  St.,  Los 
Angeles. 

25.  Sodemann  Heating  &  Plumbing 
Co.,   2300   Morgan   Ave.,  St.   Louis. 

26.  T.  E.  Thomas  Plumbing  &  Heat- 
ing Co.,  Ogden,  Utah. 

27.  M.  D.  W'oodling,  Kansas  City,  Mo. 

28.  J.  Hokoni.  4312  Moneta  Ave.,  Los 
Angeles. 

29.  Globe  Engineering  Works,  6th 
and  K   Sts..   San   Diego,   Calif. 


AMERICAN    FALLS,     Idaho.    —    See 
"Reservoirs  and  Dams,"  this  issue. 


Phon«   Mission    2607 

Res.   Phone  Mission   5228 

Fire  Protection  Products  Co 

FIRE  DOOR  EXPERTS 

Kalameln*     Copper     and     Bronxe 

Doora   and   TrJsa 

Ornamental    Bntraneea 

Sheet  Metal  Work  ot  B-rtrrj 

I>escrlptlon 

CHAS.   SCHULTHEIS,  Mgr. 

8117-S119  TWENTIETH    STREET 

near    Harrts«n    St. 

SAN    FRAAOISCO,    OALIF. 


•'10.   Michaels  &  Co.,  Norfolk,  Va. 

31.  Graham  Electric  Co.,  Los  Angeles. 

32.  Newbury  Electric  Co,  Los  Angeles 
33    Cache  Valley   Electric  Co.,  Logan 

Utah. 

^,?,*-     J.'ei'man     Andrae      Electric     Co., 

Milwaukee. 

35.  J.  C.  Rendler,  Inc.,  635  S  Main  St., 
Lns  Angeles. 

,  36.  J.  A.  .\ewton  Electric  Co.,  Glen- 
dale,  Calif. 

37.  Kimball  Bros.  Co.,  Council  Bluffs, 
Iowa. 

38.  Otis  Elevator  Co.,  Washington. 

<^  ',  ,??^'f '*^  Electric  and  Equipment 
^  ;'«^l?,^  Howard  St.,  San  Francisco. 

40  Woodill-Patterson  Co.,  lis  E  3rd 
St.,   Los  Angeles. 

41.  Wm.  (3.  Reed,  San  Diego  Calif. 

42  Howe  Bros.,  1198  S  San  Pedra 
bt.,  Los  Angeles. 

43.  Gans  Bros.,  Inc.,  141  S  Main  St., 
Los   Angeles. 

4  4.  Emerson  &  Kehlor,  Los  Angeles. 
CaUf   "'<='^'"a"    E''°s..    Inc.,   San    Pedro, 

4  6.  Anton  Johnson  Co.,  1007  S  Grand 
Ave..   Los  Angeles. 

47.  American  Carbonic  Machinery  Co 
\\  isconsin   Rapids,   Wis. 

48.  Vulcan  Iron  Works,  San  Fran- 
cisco. 

^^^•,„9"^    ^-    Brecht    Butcher    Supply 
Co.,   1201   Cass  Ave..   St.   Louis 
oO.  Prick  Co..  Waynesboro,  Pa 

51.  Carbondale  Machine  Co.,  2430  En- 
terprise St.,  Los  Angeles. 

52.  York  Mfg.  Co.,   York,  Pa. 

53   Automatic  Refrigerating  Co,  Mun- 
sey  Bldg.,  Washington. 
-   54     Baker    Ice    Machine    Co.,    1805    N 
ith   St.,^  San    Francisco. 

.55.  w.  H.  Robinson,  no  bid  received, 
but  telegraphic  modification  as  follows 
i''''?o??A'*"'''5''*;  "^^m  2b,  $54,036;  item 
ne,^1f°,"U'5So!  '"■  ^''"°^  "^"^  ''■  *"^=  = 

56  Riley  &  Nemetz,  San  Francisco, 
no  bid  received,  telegraphic  modifica- 
tion as  follows:  Item  la,  add  $17,000- 
Item  lb,  add  $2400;  item  Ic,  add  $60o' 
item  Id,  add  $600. 

<c"/^n^^-  9'^?^'"^'  construction— Bid  1, 
$6i5,000  and  deduct  $9400;  alt.  bid  all 
work.  Items  1  to  6,  $976,300:  tel.  modi- 
I'SfS'l"' J^32  300  Bid  2,  $671,063  and 
fJ^X'n^';,.^'**  3'  5725,000  and  deduct 
JJa""^.^"^  *'  ?31G.600  and  deduct  $177,- 
00().  Bid  D.  $710,000  and  deduct  $11,500. 
Bid  10.  $748,000.  Bid  12,  $650,000  Bid 
13.  $658,000.  Bid  14.  $737,655  Bid  15 
$800  000;  alt.  bid,  all  construction  and 
mechanical  equipment.  $1,160,000;  tel 
mod.,  deduct  $105,500.  Bid  16,  $1,000  000 
and  deduct  $257,000.  Bid  17,  $780,122  and 
^f^^^L""'"*"^:  ^It-  bid,  items  la  to  If, 
$869,578  and  deduct  $10,000;  alt.  bid 
V'o°„'  ^'  ''**'"s  1  to  6.  inclusive.  $1,304,- 
J^28  and  deduct  $63,000.  Bid  41.  $847,000 
Bid  46,    $690,950. 

•  J'L™  !''•  -"^^^  fo""  building  27— Bid  1 
168,000;  alt.  bid,  $81,700.  Bid  2.  $66- 
M3  and  add  $1800.  Bid  3,  $88,000  and 
??o^S'  ^■*'""'-  S'<i  ^'  $167,500  and  deduct 
$9S.O0O.  Bid  5,  $70,500  and  deduct  $1900 
Bid  10,  $71,663.  Bid  12.  $62,400.  Bid  13 
$.8,300.  Bid  14.  $81,035.  Bid  15,  $80,000 
and  under  alt.  bid  add  $S7,000;  tel  mod 
deduct  $7100.  Bid  16,  $120,000  and  de- 
duct $52,500.  Bid  17,  $79,916  Bid  41 
$86,000.    Bid    46.    $67,480 

Item  Ic.  Add  for  junior  officers' 
quarters  No.  14— Bid  1,  $20,000;  alt.  bid, 
$24,900.  Bid  2,  $17,921.  Bid  3,  $17,000 
and  add  $1000.  Bid  4,  $24,000  and  deduct 
$4400.  Bid  5,  $18,892.  Bid  10,  $20,571    Bid 

12,  $17,000.  Bid  13,  $18,400.  Bid  14,  $20- 
.28.  Bid  15,  $21,000;  alt,  add  $27,000; 
tel.  mod.,  deduct  $1100.  Bid  16,  $35,000 
and  deduct  $15,000.  Bid  17,  $21,236  Bid 
41,    $22,000.    Bid   46,   $18,730. 

Item  Id.  Add  for  junior  officers' 
quarters  No.  16 — Bids  and  prices  same 
as    item    Ic. 

Item  le.  Add  for  gate  house — Bid  1, 
$10,000  and  add  $500;  alt.  bid,  $9150; 
tel.    mod.,    $13,150.    Bid    2.    $10,408.    Bid 

3,  $7500  and  add  $2000.  Bid  4.  $10  300 
and  deduct  $600.  Bid  5,  $7895  and  add 
$300.   Bid   10,   $10,015.  Bid   12.   $8000.   Bid 

13,  $7300.  Bid  14,  $8174.  Bid  15,  $9000; 
alt.,  add  $11,250;  tel.  mod.,  deduct  $200. 
Bid  16.  $10,000  and  deduct  $600.  Bid  17, 
9604.  Bid  41,  $10,000.  Bid  46,  $7930. 

Item  If.  Add  for  concrete  dam — Bid  1, 
$35,000  and  add  $5000:  alt.  bid,  $65,000; 
tel.    mod.,     $40,000.    Bid    2.    $48,975     Bid 

4.  $100,000  and  ded.  $51,000  and  deduct 
$44,000.  Bid  5,  $21,068.  Bid  10.  $43,445. 
Bid  11,  $46,783  and  ded.  $6000.  Bid  12. 
$45,300.  Bid  13,  $43,000.  Bid  15.  $60,000; 
alt.  bid  add  $60,000;  tel.  mod.  ded.  $19,- 
500.  Bid   16,   $56,000  and  add  $9500.  Bid 
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17,  $67,000.  Bid  41,  $57,000.  Bid  46,  $57,- 
640. 

Item  Ig.  Deduct  (or  awning  type 
windows— Bid  1,  $100;  telegram  add 
SHOO;  alt.  bid  add  $2500;  telegram 
$1000.  Bid  2,  $1250.  Bid  3,  no  change  and 
add  $S0O.  Bid  4,  add  $250  Bid  5  add 
$434  Bid  10,  $4900.  Bid  12,  add  $1500. 
Bid  13  $2500.  Bid  14,  $550.  Bid  15,  no 
change.  Bid  16,  add  $1000;  telegrani  no 
change.  Bid  17,  add  $900;  alt.  add  $900. 
Bid  41,  $700.  Bid  46,  $100. 

Time — Bid  1,  begin  45  days,  complete 
400  days;  alt.  30  to  400  days.  Bid  2, 
25  to  400  days.  Bid  3,  10  to  400  days 
Bid  4,  10  to  360  days.  Bid  5,  10  to  360 
days.  Bid  10,  30  to  450  days.  Bid  11, 
10  to  140  days;  telegram  ded.  20  days. 
Bid  12  5  to  350  days.  Bid  13,  10  to  350 
days  Bid  14,  15  to  380  days;  telegram, 
440  days  Bid  15,  10  to  350  days.  Bid 
16  10  to  400  days.  Bid  17,  5  to  304  days; 
alt.  No.  2,  5  to  365  days.  Bid  41,  10  to 
450  days.   Bid  46,   10  to  420  days. 

Plnmblng,  Water,  Sewerage,  Etc. 

Item  2a.  General  budding — Bid  3, 
$132,000  and  ded.  $19,500.  Bid  4,  $163,000 
and  ded.  $42,000.  Bid  8,  $lo0,354  and 
ded.  $12,900.  Bid  9,  $116,749.  Bid  18, 
$142,395;  telegram,  $136,395.  Bid  19, 
$11S,394.  Bid  20,  $130,500.  Bid  21,  $116,- 
000.  Bid  23,  $152,000;  alt.,  $39,500  Bid 
24  $104,194.  Bid  26,  $109,900.  Bid  27, 
$153,764.  Bid  28,  $180,019;  telegram, 
$175,998.    Bid    42,    $146,653.36.      Bid      45, 

*^It4m  ■2b.  Add  building  No.  7--Bid  3, 
$5124.  Bid  4,  $6100  and  ded.  $1300.  Bid 
Bid  23,  $6800;  alt.,  $400.  Bid  24,  $4096. 
Bid  26,  $4465.  Bid  27.  $5621.  Bid  2S, 
$4071  and  add  $3866.  Bid  42,  $4319.45. 
Bid  45,   $4666. 

Item  2c.  Add  junior  officers  quarters 
14_Bid  3,  $2942.  Bid  4,  $3300  and  deduct 
$S00.  Bid  8,  $2454.  Bid  9,  $2231.  Bid  18, 
$3269.  Bid  19,  $2536.  Bid  20,  $2731  Bid 
21,  $2400.  Bid  23,  $2400;  alt.  bid,  $200. 
Bid  24,  $2223.  Bid  26,  $2160.  Bid  27 
$3636.  Bid  28,  $2441  and  add  $2236.  Bid 
42,   $2887.44.  Bid  45,   $2873. 

Item  2d.  Add  junior  officers  quar- 
ters 16 — Bidders  and  prices  same  as 
item  2c. 

Item  2e.  Add  for  gate  house— Bid  3, 
S1720  Bid  4,  $2100  and  deduct  $700. 
Bid  S;  $1232.  Bid  9,  $1279.  Bid  18.  . $2039. 
Bid  19,  $1176.  Bid  20,  $3100.  Bid  21 
$1900.  Bid  23,  $1750;  alt  bid,  ?19o0.  Bid 
26,  $1000.  Bid  27,  $1846.  Bid  28,  $1132 
and  add  $1095.   Bid  42,   $1746.62.   Bid  45 

^''itera  2f.  Deduct  for  omitting  gas 
water  heaters— Bid  1,  alt  bid,  $3250 
tel.,  $3S00.  Bid  3,  $3000.  Bid  4,  $1500. 
Bid  8*  $2881  and  add  $740.  Bid  9,  $17o2 
Bid  17  alt  bid  No.  2,  deduct  $3374.  Bid 
fs  $4000.  Bid  19,  $1151.  Bid  20  $2650. 
Bid  21,  $3800.  Bid  23,  $2100.  Bid  24 
$2300.  Bid  26,  $3260.  Bid  27  ?1|25.  B'<1 
28,  $3374.  Bid  42,  $3020.  Bid  45,  $3250. 
Heating 

Item  3a.  General  buildings- Bid  3, 
$45,000  and  add  ?11, 000.  Bid  4  $81,400 
and  deduct  $22,000.  Bid  6,  $73,000.  Bid 
9  S57  157  Bid  18,  $63,059;  tel.,  $61,059. 
Bid  19,  $60,054.  Bid  20,  $60,010.  Bid  21, 
$60  000  Bid  23,  $51,000.  Bid  24,  $59,000. 
Bid  25  r80,987:  Bid  26,  HM.OO.^Bid  27, 
$58,976.  Bid  42,  $62,059.06.  Bid  44,  $70,- 
147.  Bid  45,   $59,860. 

Item  3b.  Add  for  building  No.  7— - 
Bid  3,  $5800.  Bid  4.  ^^eO"  and  deduct 
$4600  Bid  6,  $6349.  Bid  9,  $4420.  Bid 
18  $.5848  Bid  19,  $5743.  Bid  20  $5330. 
Bid   21.    $5600.  Bid   23,      $5300.      Bid      24, 


$5565.  Bid  25.  $7390.  Bid  26.  $5470.  Bid 
27,  $5375.  Bid  42,  $4619.95.  Bid  44,  $6741. 
Bid   45,    $5629. 

Item  3c.  Add  for  officers'  quarters  No. 
14_Bid  3,  tl600.  Bid  4,  $2630  &  ded.  $60. 
Bid  6,  $2326.  Bid  9,  $1853.  Bid  IS,  $1885. 
Bid  19,  $1645.  Bid  20,  $1630.  Bid  21, 
$1700.  Bid  23,  $1800.  Bid  24,  $1333.  Bid 
25,  $2281.  Bid  26,  $1360.  Bid  27,  $204(. 
Bid  42,  $2229.60.  Bid  44,  $1865.  Bid  45, 
$1456. 

Item  3d.  Add  for  officers'  quarters 
No.    16 — Bids  and   prices   same   as   item 

item  3c.  Add  for  gate  house — Bid  3, 
$175.  Bid  4,  $240  and  deduct  $80.  Bid  6, 
$421.  Bid  9,  $155.  Bid  18,  $150.  Bid  19, 
$113.  Bid  20,  $153.  Bid  21,  $250.  Bid  23, 
$200.  Bid  24,  $240.  Bid  25,  $250.  Bid  26 
$131.  Bid  27,  $170.  Bid  42,  $126.21.  Bid 
44,    $126.    Bid    45,    $131. 

Item  3f.  Deduct  for  omitting  gas- 
fired  heating  boilers — Bid  1,  alt.,  $32o0; 
teleg'ram,  $3800.  Bid  3,  $3000.  Bid  4, 
$2900.  Bid  6,  $4497.  Bid  9,  $3423.  Bid  1., 
alt  No.  2,  $6682.  Bid  18,  $3752.  Bid  19, 
$6415.  Bid  20,  $2300.  Bid  21,  $3800  Bid 
'3  $4455  Bid  24,  $3000.  Bid  25,  $2913. 
Bid  26,  $2750.  Bid  27,  $3601.  Bid  42,  $4.- 
474  20  Bid  44,  $4773.  Bid  45,  $1900. 
Electrical  Work 
Item  4a.  General  buildings — Bid  4. 
$64,000  and  deduct  $10,000.  Bid  7  $66,- 
920.  Bid  19,  $60,747.  Bid  21,  $62,000  Bid 
26,  $54,000.  Bid  29,  $67,000.  Bid  30,  $59,- 
490  Bid  31.  $53,000.  Bid  32,  $54,765  Bid 
33,  $52,629.  Bid  34,  $58,960.  Bid  35  $63,- 
382  81.  Bid  36,  $60,330.54.  Bid  40,  $55,22.->. 
Bid  43,  $51,860. 

Item  4b.  Add  quarters  No  7— Bid  4, 
$4600  and  deduct  $400.  Bid  7,  $3920. 
Bid  19,  $4611.  Bid  21,  $3900.  Bid  26 
$3697.  Bid  29,  $4429.  Bid  30,  $4052  Bid 
31.  $3811.  Bid  32,  t36S8.  Bid  33  $369.. 
Bid  34,  $4100.  Bid  35,  $3000.  Bid  36, 
$3977.26.   Bid   40,    $6192.   Bid  43,    $3688. 

Item  4c.  Add  for  quarters  No.  14-- 
Bid  4,  $660.  Bid  7,  $908.  Bid  19. .5583. 
B  d  2  ,  $800.  Bid  26,  $598.  Bid  29  $1243. 
Bid  30  $592.  Bid  31,  $545.  Bid  32  $61S. 
Bid  33,  $598.  Bid  34,  $685.  Bid  35, 
$508  35.  Bid  36,  $500.27.  Bid  40,  $1030. 
Bid    43,    $432.  ^  ,. 

Item  4d.  Add  for  quarters  no.  lb — 
Bids  and  prices  same  as  item  4c. 

Item  4e.  Add  for  gate  house--Bid  4, 
$430  Bid  7,  $465.  Bid  19,  $634.  Bid  21, 
$ioo:  Bid  26,  $624.  Bid  29,  $282.  Bid  30, 
$740  Bid  31,  $355.  Bid  32,  $536.  Bid  33 
*624'  Bid  34,  $480.  Bid  35,  $130.55.  Bid 
36,  $309.74.  Bid  40,  $1076.  Bid  43,  $318. 
Passenger  Elevators 
Item  5.  General  contract— Bid  4,  $22,- 
300  and  deduct  $4600.  Bid  14,  $22,609. 
Bid  ?9  $17,924.  Bid. 36,  |17.1.09-  Bid  38, 
$13  854;  ;  bid  not  signed.  Bid  38,  $lb,- 
295.'  Bid  39.  $20,000.. 

Ice  Refrigerating  Machlnepy 
Item  6.  General  contract— Bid  4  $20.- 
'00  Bid  19,  $25,300.  Bid  22,  $18,a70.  Bid 
^7  $'5  000  Bid  47,  alt..  $25,350.  Bid  48, 
il9,900:  Bid  49,  $22,000.  Bid  50  $22  600. 
Bid  51,  $23,265.  Bid  52,  $21,465.  B  d  53, 
131.990;  alt.  own  spec.  $29,950.  Bid  54, 
$23,525. 

Item  7.  Unit  prices — 
Earth  exc.-Bid  1,  $1-50;  alt  same. 
Bid  2  $1.25.  Bid  3,  75c.  Bid  4,  add  $2.20, 
ded  75c  Bid  5,  $1.  Bid  10,  50c.  Bid  11, 
$l.to.  Bid  12"^  "<=  Bid  13.  80c  Bid  14,  $1. 
Bid  15,  ded.  40c,  add  90c.  Bid  16  $1, 
telegram,  S5c.  Bid  17,  66c.  Bid  23,  $2. 
Bid  26,  $i.  Bid  41,  $1.50.  Bid  46,  50c. 

Earth  exc.  in  connection  with  dam- 
Bid  1,  $2.  Bid  2,  $2.50.  Bid  4  ded.  $1, 
add    ?4.    Bid    5,    $2.    Bid    10,    $2.    Bid    11, 


$1.20.  Bid  12,  60c.  Bid  13,  95c.  Bid  15. 
ded.  50c,  add  $1.  Bid  16,  $2;  telegram. 
$2.50.  Bid  17,  $3.  Bid  20,  $2.  Bid  41,  $1. 
Bid   46,   $2.50. 

Hock  exc.-Bid  1,  $6.  Bid  2,  $5.  Bid 
3,  $5.  Bid  4,  add  $6.  Bid  5,  $5.  Bid  8, 
$6.75  and  add  $1.75.  Bid  10,  $3.  Bid  11. 
36c.  Bid  12,  $3.75.  Bid  13,  $1.25.  Bid  14, 
$8.50.  Bid  15.  ded.  $2,  add  $4.  Bid  16, 
$5  and  telegram  $8.25.  Bid  17,  $5.50.  Bid 
19,  $18.  Bid  20.  $7.  Bid  23,  $5.  Bid  26, 
$6.  Bid  41,  $7.50.  Bid  42,  $11.  Bid  46,  $6. 
Mass  concrete — Bid  1,  $15.  Bid  2, 
$7.40.  Bid  3.  $10.  Bid  4,  ded.  $10,  add 
$25.  Bid  5,  $9.  Bid  10,  $7.50.  Bid  11, 
$12.80.  Bid  12,  $10.75.  Bid  13,  $10.50.  Bid 
14,  $20.  Bid  15,  ded.  $10,  add  $14.  Bid 
16,  $10  and  telegram  $8.25.  Bid  17,  $7:30. 
Bid  20,  $30.  Bid  26,  $12.  Bid  41,  $13.50. 
Bid   46,   $14. 

Reinforced  concrete — Bid  1,  $20.  Bid 
2  $8.20.  Bid  3,  $10.70.  Bid  4,  deduct  $13; 
add  $28.  Bid  5,  $12.  Bid  10,  $8.20.  Bid  11. 
$1.20.  Bid  12,  $11.25.  Bid  13,  $23.  Bid  14. 
$27.  Bid  15,  deduct  $14;  add  $18.  Bid 
16,  $10;  telegram,  $100.  Bid  17,  $7.90. 
Bid  20,  $35.  Bid  41.  $15.  Bid  46,  $14 

Earth  filling— Bid  1,  90c.  Bid  2,  90c. 
Bid  3,  60c.  Bid  4,  deduct  35c;  add  75c. 
Bid  5,  50c.  Bid  10,  40c.  Bid  12,  95c.  Bid 
13,  70c.  Bid  14.  80c.  Bid  15,  add  50c.  Bid 
16,  50c.  Bid  17,  $1.  Bid  20,  $2.50.  Bid 
41,    $1.50.    Bid    46,    50c. 

Reinforced  steel — Bid  1,  $100  ton.  Bid 
2,  $92.  Eld  3,  $90.  Bid  4,  deduct  $80;  add 
$130.  Bid  5,  $85.  Bid  10,  $90.  Bid  12,  $95. 
Bid  13,  $97.  Bid  14.  $85.  Bid  15,  deduct 
$70;  add  $85;  alt.  bid,  $100.  Bid  16,  $80. 
Bid  17,  $91.  Bid  20,  $160.  Bid  41,  $120. 
Bid   46,    $95. 

6-1n.    tile    partition — Bid    1,    34c.    Bid 

2  30c.  Bid  3,  30c.  Bid  4,  deduct  20c;  add 
30C.  Bid  5,  27.5c.  Bid  10,  40c.  Bid  12, 
'>2c  Bid  13,  ISc.  Bid  14,  50c.  Bid  15,  de- 
duct 35c;  add  50c.  Bid  16,  35c;  telegram 
30c    Bid  17,   27c.  Bid  41,  35c.  Bid  46  22c. 

4-in.    tile— Bid   1,   26c.   Bid    2,    23c.   Bid 

3  24c.  Bid  4,  deduct  15c;  add  25c.  Bid 
5  20.5c.  Bid  10,  34c.  Bid  12,  20c.  Bid  13, 
15c  Bid  14.  50c.  Bid  15,  deduct  20c; 
add  30c.  Bid  U.  30c;  telegram.  32c.  Bid 
17    21c.  Bid  41,   z''ic.  Bid  46,  18c. 

3-in.  tile— Bid  1,  24c.  Bid  2,  18c.  Bid 
3  21c  Bid  4,  deduct  13c;  add  22c.  Bid 
5'  19c.  Bid  10.  30c.  Bid  12,  16c.  Bid  13, 
12c  Bid  14,  20c.  Bid  15,  deduct  18c;  add 
28c  Bid  16,  25c;  telegram,  20c.  Bid  17, 
19c.  Bid  41,  22c.  Bid  46,  17c. 

2-in.  solid  plaster— Bid  1,  $3.  Bid  2, 
$■'60  Bid  3,  $2.95.  Bid  4,  ded.  17c;  add 
45c  Bid  5,  33%c.  Bid  10,  25c.  Bid  12,  37c. 
Bid  13,  40c.  Bid  14,  31c.  Bid  15,  ded.  20c; 
add  40c.  Bid  16,  25c;  telegram,  30c.  Bid 
17    $2.50.   Bid  41,  30c.  Bid  46,  30c. 

Anti-slip  tread— Bid  1,  $4.25.  Bid  2, 
85c  Bid  3,  80c.  Bid  4,  ded.  20c,  add  20c. 
Bid  5,  $1.25.  Bid  10,  90c.  Bid  12,  65c. 
Bid  13,  60c.  Bid  14,  45c;  telegram,  $1.4o. 
Bid  16,  ded.  70c,  add  $1.  Bid  16,  50c; 
telegram.   $1.50.   Bid   17,   $1.   Bid  41,  75c. 

4'  in.  'mastic  flooring— Bid  1,  18c.  Bid 
2  12c.  Bid  3,  25c.  Bid  4,  ded.  15c,  add 
9'5c  Bid  5  20c.  Bid  10,  18c.  Bid  12,  20c. 
Bid  13,  45c.  Bid  14,  35c.  Bid  15,  ded.  16c, 
add  23c  Bid  16,  25c;  telegram,  17c  Bid 
17,  33c.  Bid   41,  18c.  Bid  46    20c. 

%  in  mastic  base — Bid  1,  lie.  Bid  A 
10c.  Bid  3,  25c.  Bid  5,  ded  9c,  add  15c. 
Bid  5,  20c.  Bid  10,  lie.  Bid  12,  13c.  Bid 
13,  35c,  Bid  14,  30c.  Bid  15,  ded.  16c. 
add  23c  Bid  16,  25c;  telegram,  lie.  Bid 
17,   33c.  Bid  41,   12c.  Bid  46,  13c. 

Remarks— Bid  21  submits  an  alt.  bid 
on  plumbing,  water  distribution,  sewer 
gas   piping,   heating  and  electric,   items 


IVULLWORK 

A  service  of  real 
value  is  offered  by 

National  Mill  &  Lumber  Co. 

We  are  glad  to  place  at  your  disposal,  without  obligation, 
thl-rvio^s  of  a  corps  of  skilled  estimators,  with  wide  ex- 

nP?i'fn  c   .1-1   I  ■-•-   r^eneral  millwork,  cabinet  work  and 

de  ni'  v,ork  of  ^U  kinds.  Behind  them  is  an  organization 
offerine  virtually  unlimited  selection  of  materials.  We  be- 
?^ve  their  assistance  will  be  genuinely  helpful  to  you. 

„,„  ,,    ,    .  oh.„«t  High  St  &  Tidewater  Ave. 

312  Market  Street  *"»  Oakland 

San  Francisco 


Saturday,    December    1*7,    1924 


BUILDING    AND    ENGINEERING    NEWS 


la.  2a.  3a,  and  4a.  $215,000.  Bid  23,  alt. 
I)ld,  does  not  Include  tank,  price  for 
lank,  J7705;  alt.  bid  does  not  Include 
tank.  Bid  26  Ruhmlttod  alt.  bid  for 
items  2a.  3a  and  4a  at  $209,900.  and 
another  alt.  bid  for  Items  2a  and  3a. 
»1.';8.200.  Bid  20.  teleRram  reduces  elec- 
tric  work   under  A.   B.   C  and    D   12"^ 


HALLS   AND   SOCIETY 
BUILDINGS 


Contracts    Awarded. 

ri>lTB  BLDG.  Cost,  $600,000 

SAN  PRANTISCO.  S  Post  Street  W  of 
Powell    Street. 

Seven-story  Class  B  reinforced  concrete 
club   building. 

Owner — Post  Street  Investment  Co. 
(formerly  National  Leaeue  for 
Women's  service). 

Architect  —  Willis  Polk  &  Co.  (J.  M 
Mitchell  and  Austin  Moore  In 
charge).   Jlobart   BIdg..   S.   F. 

Mgr.  of  Constr.  —  C.  R.  Collupv,  464 
California  St..  San  Francisco.' 

HeatliiK  to  Atlas  Heating  &  Ventilat- 
ing Co.,  454   4th  St. 

Carpentrr  to  Wm.  Bateman,  1913  Bry- 
ant St. 

Plamblngr  to  C.  Peterson  Co.,  390  6th 
St. 

KlertrlonI    Work    to    Central    Elec.    Co., 
179   Minna  St. 
Other      contracts      will    be      awarded 

shortly.      As    previously    reported    the 

concrete    work     was    awarded    to    The 

Mission  Concrete  Co.,   125   Kissling  St 


Bids   Being  Taken. 

CLUB   ELDG.  Cost,    $25,000 

OAKLAND,  Alameda  Co.,  Cal.,  Keith 
Avenue. 

One-story  and  basement  frame,  brick 
veneer  and  halt  timber  English 
style  club  building    (slate  roof). 

Owner — Rockridge  Womens  Club,  Oak- 
land,  Cal. 

Architect   —   Miller   &   Warnecke,    1404 
Franklin  St..  Oakland. 
Bids   will   be  opened   in    the   office   of 

Miller  &  Warnecke,  December  30,  1924, 

at    5   p.    m. 


Low  Bids. 

LODGE   BLDG.    ETC.        Cost,    $1,000,000 

SACRAMENTO,    Sacramento    Co.,    Calif. 

Eleventh  and  J  Sts. 
Fourteen-story  Class  A  lodge  and  store 

building    approximately    1000    tons 

of  steel). 
Owner — Elks  Club. 
Architect — Leonard   F.   Starks   and   Co., 

101014  8th  St..  Sacramento. 
Gladding  McBean,  660  Market  St., 
San  Francisco-submits  low  bid  for  ter- 
ra cotta  work  and  Lindgren  &  Swln- 
erton.  Standard  Oil  Bldg..  San  Fran- 
cisco submit  low  bid  on  tile  work. 
Bids  have  been  taken  under  advise- 
ment. As  previously  reported  steel  con- 
tract was  awarded  to  the  Palm  Iron 
Works.  Sacramento  at  $112,900.  Figures 
are  being  taken  on  glass,  rubber  floors 
roofing    and    plastering. 


Bids   To   Be  Opened. 

BUILDING  Cost,     $260,000 

SANTA   BARBARA,  Santa  Barbara  Co., 

Cal. 
Two-story  and  brick  lodge  building. 
Owner — Santa   Barbara   Lodge    of  Elks. 
Architect — Carl  Werner,  Santa  Pe  Bldg. 

San  Francisco. 
Bids  for  segregated  contracts  will  be 
opened  Dec.   26,  1924. 


Working    Drawings    Being    Prepared — 

Ready    for    Figures    in    About    two 

Months. 
CLUB    BLDG.  Cost,    $1,250,000 

SAN  FRANCISCO.     SW  Cor.  Mason  and 

Sutter   Streets. 
Eleven-story    Class    A    club    and    hotel 

building. 
Owner — San    Francisco    Womens    Club, 

Mrs.   Edward  Dexter  Knight,  Bank 

of   Italy    Bldg.,    President. 
Architect  —  Bliss     &     Faville,     Balboa 

Bldg.,   San   Francisco. 


BOYES  SPRINGS,  Sonoma  Co.,  Cal. 
— Boyes  Springs  Improvement  Club 
will  start  construction  at  once  on  $5000 
club  house:  frame  and  stucco  con- 
struction, 38  by  SO  fo.f,  .John  Main, 
president  of  clnh. 


Date  of  Optnlne  Bids  I'ostponed.. 
LODGE    BLDG.  Cost,    $260,000 

SANTA  BARBARA,  Santa  Barbara  Co., 

(.■allf. 
Two-story    and    basement    brick    lodge 

building. 
Owner — Santa  Barbara  Lodge  of  Elks. 
Architect — Carl  Werner,  Santa  Fe  Bldg 

San    Francisco. 
Bids    for    segreeated    contracts    will 
he  opened  Dec.  30,  1924,  instead  of  Dec. 
26,    1924. 


FRESNO,  Fresno  Co.,  Cal.  The  erec- 
tion of  a  new  Masonic  Lodge  building 
is  contemplated  at  L  and  Stanislaus 
streets. 

A  large  structure  is  contemplated,  as 
the  different  branches  of  the  Masonic 
Lodge    will    join    in    the    subscription. 

Two  years  ago  the  movement  was 
started  for  new  quarters,  and  plans 
were  drawn  for  same  by  Carl  Werner, 
605  Market  St.,  San  P^rancisco.  How- 
ever, funds  were  inadequate  at  that 
time   for   the   kind   of   building  desired. 

SAN  PEDRO.  L.  A.  Co..  Cal.— Archts. 
Jay.  Rogers  &  Stevenson,  assoc,  619 
Washington  Bldg.,  Los  Angeles,  are 
preparing  working  plans  for  5-story 
and  basement,  300  dormitory  rm.,  class 
A,  Y.M.C.A.  bldg.  on  Beacon  St.,  San 
Pedro:  142x186  ft.,  reinf.  cone,  constr., 
stucco  exter.,  art  stone  trim,  tile  rfg., 
tile,  cem.  and  hdwd.  fis.,  ornam.  iron, 
showers,  baths,  steam  heating,  fire 
escapes:   $550,000. 


HEALDSBURG.  Sonoma  Co.,  Cal. — 
St.  John's  Catholic  Church,  Rev.  M.  J. 
Walsh,  pastor,  is  having  plans  pre- 
pared for  parochial  hall  to  be  erected 
en  Matheson  St.,  adjoining  parish 
house;   will   be   40   by   S5-ft. 


PORTLAND.  Ore.— Woodmen  of  the 
World.  J.  O.  Wilson,  recording  secre- 
tary, 112  E-6th  St.,  has  invited  archi- 
tects to  sub  preliminary  sketches  for 
a  three-story  and  basement  lodge 
building  to  be  erected  at  East  6th  and 
Alder  Sts.  A  structure  costing  between 
$125,000  and  $150,000  is  contemplated. 
Site  is   112  by  130  feet. 


PORTLAND.  Ore. — Hanson,  Ham- 
mond &  Clist,  Pittock  Bldg.,  at  $118,- 
866  submit  low  bid  to  Architect  A.  E. 
Doyle,  Worcester  Bldg.,  to  erect  part 
one  and  5-story  fireproof  annex  to  Y. 
M.  C.  A.  building:  5-story  section  will 
be  41x100ft.  and  one-story  section,  100 
xlOO  feet.  Provision  made  in  plans  for 
nine-story  addition  to  be  made  at  later 
date. 


HOSPITALS 


Plans    Approved. 
HOSPITAL 
FRESNO.      Fresno      C 
Hospital   Grounds. 
Two-story     and     basement     clinic     and 

out-patient    building. 
Owner — County  of  Fresno,   D.  M.  Barn- 
well,   County   Clerk. 
Architect — C.     E.    Butner,    Cory 
Fresno. 

The  plans  have  been  approved  by 
the  county  supervisors  and  forwarded 
to  the  State  Board  of  Charities  at 
Sacramento  for  final  approval.  Bids 
will  probably  be  asked  at  the  January 
session    of    the    county   supervisors. 


Bldg., 


JOOST  BROTHERS 

Builders'  Hardware 
Tools,  Etc. 

(Members  Builders'   Bxchange) 
10S8   MARKBJT  8T. 

Phone  Market  891     Sian  Franolaeo 


1] 

?tr  ';""f^''i*"^  Memorial  Hospital, 
taking  bids  to  erect  4-storv,  ISO  by  44 
ft.  with  central  wing.  70  by  40  ft 
brick,  tile  and  terra  cotta  hospital 
George  MacPherson,  architect,  Long- 
V  ew.  Est.  cost,  $175,000.  Separnte 
bids  are  wanted  for  plumbing,  and 
heating. 


OAKLAND.  Cal.— Key  S.vstcm  Transit 
Co.,  plans  construction  of  emergency 
hospital  on  the  Oakland  Pier.  Early 
construction  is  planned.  W.  R  Al- 
berger.  vice-president  and  general 
manager,  announces 


IRVINGTON,  Alameda  Co.,  Cal  — 
Local  physicians  are  working  out 
^^Vi.']?..^"  finance  construction  of  a 
$200,000  hospital  in  Washington  town- 
ship. A  site  comprising  2b  acres  is 
reported  to  have  been  purchased  for 
file  structure  on  the  Centerville-Niles 
highway. 


„  SAN  FERNANDO.  Los  Angeles  Co., 
(  al. — Contracts  have  been  awarded  to 
erect  semi-ambulant  building,  infirm- 
ary, men's  ambulant  building,  admin- 
istration bldg..  women's  T.  B  building 
women's  general  medical  building  rec- 
recation  building,  garage  storehouse, 
laundry,  attendant's  quarters,  nurses' 
quarters,  Junior  Officers  Duplex  quar- 
ters. Senior  Officers'  Duplex  quarters. 
M.  O.  C.  rniarters.  gate  house,  septic 
tanks  and  house,  steel  water  tank  and 
concrete  dain.  Separate  bids  for  bulla. 
ing  construction,  plumbing,  heating, 
electrical  work,  elevators  and  refrig- 
eration plant  at  the  Federal  Base  Hos- 
pital group,  east  of  San  Fernando,  Los 
Ansreles  Co..   cal. 

Contracts  awarded   are   as  follows: 

Gener.nl      ConKtriietinn       except       dam 

North      Pacific      Construction      Co, 

1606    W.    37th    St..    Los    Angeles 

HpntinET— T.    S     .Thomas     Plumbing     & 

Heating    Cn.,    2250    Washington    Ave., 
Os-den.  Utah. 
Electric  -Work— Gans  Bros.,  141  S.  Main 
St.,   Lns  Angeles. 

Complete    report   will    be   given   very 
shortly. 


SAN  OUENTIN.  Marin  Co.,  Cal.— Cali- 
fornia State  Board  of  Prison  Directors 
plan  early  construction  of  new  struc- 
ture to  house  women  prisoners  at  San 
Oiientin.  Estimated  cost  is  placed  at 
$130,000. 


SATJ  FRANCISCO.  Cal.— Bids  were 
ipened  Dec.  22.  1924  in  the  office  of 
^ennard  S.  Leavy.  City  Purchasing 
igent.  to  furnish  and  install  draperies 
n    .=!an    Francisco  Hospital. 

The    l:)!ds    are: 
3.    N.    fk    B.    Walter,      562      Mission    St.. 

San    Francisco    $557.75 

.V.    &   J    Sloane   Co.,    224   Sutter   Street. 

San    Francisco    $723.45 


HOTELS 


Bids  To  Be  Called  For  Shortly. 
NATATORIUM  Cost,    $85,000 

RICHMOND.  Contra  Costa  Co.,  Cal. 
One  and  part  two-story  concrete  brick 

and    steel     municipal       natatorlum, 

100    by    208    ft. 
Owner — City  of  Richmond,  A.   C.  Faris, 

city  clerk. 
Architect — Jas.  T.  Narbett,  910  Macdon- 

ald    Ave.,    Richmond. 
Heating  Engineer — Leland  &  Haley,  5S 

Sutter  St.,  S.  F. 
Exterior  will  be  of  brick  and  plas- 
ter. Swimming  pool  will  be  60  by  160 
ft.,  with  children's  pool,  15  by  60  ft. 
Children's  pool  will  range  from  one 
to  3  ft.  deep  and  adults'  pool.  3  to  9 
ft.  Pools  will  be  tile  lined  4  ft.  from 
top. 

The   specifications     are     now     being 
written. 


BURLINGAME,  San  Mateo  Co.,  Cal. — 
The  S.  A.  Born  Construction  Co.  is 
contemplating  the  erection  of  a  hotel 
at  Chapin  Ave.  and  El  Camino  Real, 
on  the  site  of  the  residence  of  George 
A.   Born,   .lunior  partner  of   the   firm. 

The  hotel,  if  erected,  will  consist  of 
69  rooms  with  practically  all  baths 
and  will  cost  in  the  neighborhood  of 
$250,000. 


It 

Plans   To   Be   Prepared. 
HOTEL    BLDG.  Cost,    $5,000,000 

OAKLAND,  Alameda  Co.,  Cal. 
Twelve-story    or    more    class    A    hotel 

Own^er-Judge  E.   A.   Colburn.   416   East 

10th    Ave.,    Denver,    Colo. 
Architect— William    M.    Bowman,    Den- 
ver, Colorado. 
Contractor— Gordon   M.   Tamblyn,   Den- 
ver.  Colorado.  , 
Hotel    will    be      strictly     mo-J""  „'" 
every    respect,   and   a   number   of   Inno- 
vluong  will  be   incorporated,   including 
the  wiring  of  every  room  tor  radio    and 
largl  broadcasting    station    located    on 

■""SudlfE  "X.  colburn,  and  his  associ- 
ates Mr.  Gordon  M.  Tamblyn,  contrac- 
fo?  '  Mr  Wm.  M.  Bowman,  architect, 
will  visit  Oakland  early  in  the  spring 
to  make  preliminary  ^""«y-  ^.-esstul 
Judge  Colburn  is  the  successiui 
huilder  and  owner  of  several  large  ho- 
tels own"ng  in  Denver  what  will  be 
Lno'wn  as  ^the  Cosmopolitan  Ho  el 
when  a  large  annex  is  added  to  the 
bote"  now  called  the  Metropole,  being 
the  largest  in  Denver,  containing  460 
rooms,  IM%  baths.  Mr.  Bowman  and 
Mr  Tamblyn  have  handled  this  and 
^reviourrojects  for  Judge  Colburn  and 
the  same  ^ersonell.  and  "^f^nization 
will  handle  the  P'-oject  in  Oakland.  It 
is  understood  that  the  Oakland  struc- 
ture will  be  as  large  if  not  larger  than 
the  cosmopolitan  Hotel  in  Denver. 

SW  BEHNARDINO,  San  Bernardino 
Co  '  Cal.— R.  E.  Dubin,  prop.  California 
Hotel  FuUerton,  states  that  financial 
arrangements  nearing  completion  for 
new  hotel  at  the  corner  of  4th  and  B, 
streets  The  proposed  building  will  be 
similar  to  Mr.  Durbin^s  Fuller  ton  hotel. 

BAKERSFIELD,  Kern  Co.,  Cal.  — 
Civic  Commercial  Assn.  and  Kern 
County  Realty  Board  have  indorsed 
new  hotel  to  be  financed  by  popular 
subscription  under  the  Hockenbury 
system.  It  is  proposed  to  erect  4-story 
Mission  type  bldg.  at  17th  and  K  Sts., 
$600,000. 
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TCE  AND  COLD  STORAGE 
PLANTS 


CROWE 

GLASS 

CO. 

674  Eddy  St. 
Phon«  Prospect  612 

Equipped  To  Handle 
Any   Size  Job. 

DIRECT  FACTORY  BTTIERS 


PUBLIC  BUILDINGS 


ved. 


Preliminary   Plans   Appi-.--- 

CITY  HALL  Cost,  3.1.000,000 

PASADENA,     Los     Angeles     Co.,     Cai. 

Civic  Center.  

Reinforced    concrete      and    terra    cotta 

city  hall. 
Owner— City  of  Pasadena. 
Architect    —    Bakewell    &    Brown,    251 

Kearny    St.,    S.    F. 
Preliminary     plans     have     been     ap- 
proved  and   working  drawings   will   be 
under   way   shortly. 

Sub-Contracts   Awarded   for  Steel  Sash. 
Electrical    Work   and    Pl"I"bing. 

BUILDING  ^^°?f',*^^'ii. 

SAN  MATEO.  San  Mateo  Co.,  Cal.,  JiUs- 

worth  and  Baldwin  Ave. 
One-story  concrete  building. 
Owner— Joel  W.   Kaufman,   trustee,   160 

W   Poplar  St.,   San   Mateo. 
\rchitect    —    W.    N.    Toepke.    72    New 

Montgomery  St.,   San  Francisco. 
Contractor— Barrett  &  Hilp,  918  Harri- 
son   SSt.,   San   Francisco. 
Sub-contracts  let  as  follows: 
steel     Sa.sh— Michel       &       Pfeffer      Iron 

Works,    1415    Harrison    St.,    S.    t. 
Klectriral    Work— C.      F.      Schirk,      3d5 

Grand   Ave.,   S.   San   Francisco. 
PlumbhiK- H.    Lauder    Co.,      1205    Bur- 

lingame    Ave..    Burlingame. 


LOS  ANGELES,  Cal.  —  Globe  Ice 
Cream  Co.,  230  W  Jefferson  St.,  will 
start  work  at  once  on  2-story  class 
B  addition  152x32  ft.,  to  mfg.  plant  at 
Jefferson  and  Hill  Sts.  Plans  by  O.  E. 
Bowen,  601  Van  Nuys  Bldg.  Remf.  cone 
walls  and  fl.  and  rf.  slabs,  comp.  rfg; 
$45,000.  

HOLTVILLE,  Cal.— Imperial  Ice  & 
Development  Co.,  A.  B.  West,  pres  J. 
E  Collins,  asst.  genl.  Mgr.,  Holtville, 
contemplate  erecting  10-ton  capacity 
ice  mfg.  plant  with  storage  tank  here; 
$25,000. , 

POWER  PLANTS 


LOS  ANGELES,  Cal.— Line  Materials 
Co  awarded  cont.  by  pub.  serv.  comm. 
at '$9.25  ea.  for  1000  throttle-fuses  un- 
der spec.  P-335;  300  to  be  deliv.  imme- 
diately from  factory.  S.  Milwaukee, 
bal.  to  be  shipped  in  30  days. 

Bids  for  1000  fus-switches  under 
spec.  P-337  were  rejected  by  pub.  serv. 
comm.    Dec.    16. 


OAKLAND,  Cal.— Until  Dec.  31.  \i 
M  bids  will  be  received  by  Eugene  K. 
Sturgis.  city  clerk,  to  erect  brick, 
frame  and  stucco  firchouse  at  1215 
Thirtv-third  Ave.  Bond  of  25%  of  con- 
tract" price  req.  of  successful  bidder. 
Plans  obtainable  from  clerk  on  de- 
posit of  $15,  returnable. 

EUREKA.  Humboldt  Co..  Cal.— Until 
Jan  13.  2  P.  M.,  bids  will  be  received 
by  Fred  M.  Kay.  county  clerk,  to  paint 
countv  jail  and  county  library  build- 
ings; bids  previously  received  rejected. 
Ce-t.  check  5tj,  req.  with  bid.  Plans 
on   file  In   office  of  clerk. 

LIVERMORE.  Alameda  Co.,  Cal. — 
Until  Jan.  5,  8  P.  M.  bids  will  be  rec. 
by  Elmer  G.  Still,  city  clerk,  to  erect 
one-story  concrete  firehouse  at  First 
and  McLeod  Streets.  Cert,  checks  10% 
payable  to  clerk  req.  Plans  on  file  m 
office  of  clerk. 

S'^N  FRANCISCO— Board  of  Fire 
Commissioners  authorize  Board  of  Pub- 
lic Works  to  enter  into  contracts  to 
erect  new  fire  station  in  20th  St..  near 
Tennessee  St.,  to  house  engine  and 
truck  companies.  replacing  present 
nuarters  of  Engine  Company  16  at  1006 
Tennessee  St:   est.  cost  $40,000. 

EUREKA.  Humboldt  Co.,  CaJ-^ 
Mercer  Eraser  Co.,  Eureka,  Cal.,  h.ns 
been  awarded  contract  at  $3710  to  re- 
model for  courtroom  and  install  vault, 
etc.,  in  citv  hall.  Newton  Ackerman, 
architect,    533    Sixth    St.,    Eureka. 

SAN  FRANCISCO— Until  Jan.  5.  3  p. 
m.,  bids  will  be  received  by  Leonard 
S  Leavv.  citv  purchasing  agent,  to 
furnish  and  lay  carpets.  Further  in- 
formation obtainable  from  above  office 

OAKLAND.  Cal.— City  council  au- 
thorizes $10,000  expenditure  to  finance 
erection  of  one  and  one-half -story 
brick  and  stucco  firehouse  at  121.o 
Thirty-third  avenue.  Eugene  K.  btur- 
gis   is   city  clerk. 

AUBURN,  Placer  Co.,  Cal. — County 
Grand  Jury,  in  annual  report,  urges 
erection  of  new  county  jail  and  re- 
modeling oP  present  quarters  for  coun- 
ty   offices. 


Contract    Awarded. 

BUILDING  Cost.    $40,000 

OAKLAND.  Alameda  Co..  Cal.  Grand 
Ave.   near   Park   View   Terrace. 

Three-story  frame  and  stucco  office 
building,  Spanish  residence  style. 

Ower — Drs.  Adams  &  Strietmann,  Fed- 
eral  Realty   Bldg.,   Oakland. 

Architect — Wm.  E.  Milwain,  Pacific 
Bldg.,    Oakland. 

Contractor — F.  Vt.  Maurice,  1362  East 
25th  St..  Oakland. 

Plans  Complete  —  To  be  Done  by  Days 
Work. 

BUNGALOW  Cost.    $10,000 

DIABLO,  Contra  Costa  Co.,  Calif.  Mt. 
Diablo    Country    Club    g-rounds. 

One-.story  bungalow,  Spanish  style 
court,  7  rooms,  cement  block  con- 
struction. 

Owner — Dr.    May    Walker.    Diablo,    Cal. 

Architects — Sidney  B.  &  Noble  New- 
som.  14  Montgomery  St.,  San 
Francisco. 

Sub-Contracts    Awarded. 

RESIDENCE  Cost,  $15,000 

SACRAMENTO,  Cal.     No.     1047  45th  St. 

Two-story  10-room  brick  residence  and 
separate    garage. 

Owner — J.  A.  Saunders,  2810  I  St.,  Sac- 
ramento. 

Designer  &  Contractor — -Owner. 

Sub-contracts   have   been    let   as   fol- 
lows. 

Brick    to    Wm.    Clifford.    Sacramento. 

Lumber  to  Friend  &  Terry  Lumber  Co., 
Sacramento. 

PliimbinK  to  John  Lawson.  Sacramento. 

Blertrienl  Work  to  C.  B.  Spelhring. 
Sacramento. 

Cement    to    Louis    Zeelia.    Sacramento. 

PhiMter  to  Ed.  Ziegler.  Sacramento. 

Contract  Awarded. 

RESIDENCES  Cost.    $14.0IMI    ea. 

SAN    FRANCISCO.     St.     Francis     Wood. 

Five  two-story  frame  and  stucco  resi- 
dences. 

Owner — Westgate   Park   Co. 

Architect  —  Masten    &   Hurd,    278    I'ost 
St..    San    Francisco. 
J.     Prout.     515     Magellan     Ave..       San 

Francisco,    has    been    awarded    contract 

for  one  of  the  dwellings.     Bids  will   be 

taken   for   other   residences   shortly. 

Contract   Awarded. 

ALTERATIONS  Cost.    $12,665 

SAN    FRANCISCO.    532    Grant    Ave. 

Remodel  3-story  brick  building  for  res- 
taurant  quarters. 

Owner — Shan  Kong  Association,  Inc., 
454    Montgomery    St.,    S.    F. 

Architect^Shea  &  Shea.  454  Montgom- 
ery St..   S.   F. 

Contractor — N.    J.    Stevens,     180    Jessie 


RESIDENCES 


St 


(54393)      ist   report    Pec.    12,    1924. 

Plans    Completed. 

RESIDENCES  Cost,    $4000    ea 

SAN    FRANCISCO.         S    Pacheco      82-6, 

107-6   and  132-6  E   Tenth   Ave. 
Three    one-story    and    basement    frame 

residences. 
Owner  —  Little-Christensen,     1442     8th 

Ave..    San    Francisco. 
Architect — None. 

rians    Being    Prepared. 

RESIDENCE  Cost.  $12,000 

OAKLAND.  Alameda  Co.,  Cal.,  Lake- 
shore  Highlands. 

Two-slorv   frame   and  stucco   residence. 

Owner — iClr.  and  Mrs.  Earl  T.  Crawford 
805   Rosemount  Rd..   Oakland. 

Architect  —  Miller  &  Warnecke,  1404 
Franldin    St..    Oakland. 


General  and  Segregated   Figures   Being 

RESIDENCE  Cost.   $10,000 

BERKELEY.    Alameda    Co.,    Cal.    Santa 

Barbara  Road. 
Two-story    and    basement      frame      .in(l 

stucco  residence. 
Owner — Dr.  Stoodley. 
Architect— Sidney    B.    and    Noble    Nc,w- 

som,    14    Montgomei-y    St,,    H.    4^. 


Member  S.  F.  Builders'  Exchang* 
Phone   Sutter   6700 

ALBERT  DEAN 

Random  Tariegated  Colors  Slat* 

Roofing 

and 

Random  Tariegated  Colors  Tile 

Roofing 

Composition   Roofing 

General  Roof  Repairing 

Samples  Submitted 

180  Jeasle   St„  San  Francisco 

Res.    4201    Mission    St. 

Phone    Randolph    B982 
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Plans   Beingr  Prepared. 

BUNGALOWS  Tost,  approx.  J5000 

SAN     KHANCISro.         Avllla     SI.       near 

Beach. 
Sl.vleon    frainf   and    plaster    bunsaluws. 
Owner— K.    A.    Jansscn,    Hearst    Bldg-, 

San   Francisco. 
Contractor — K.    A.    Janssen. 

Plans  are   belni;  prepared   In   the   of- 
(Ice  of  Mr.  Jansaen. 


Contract    Awarded. 

RESIDENCE  Cost,  J11,000 

BERKELEY,  Alameda  Co.,  Cal.  Crag- 
mont. 

Two-story   frame  and  ."stucco  residence. 

Owner — W.  F.  Moorish.  Tres.  First  Na- 
tional   Bank    of    Berkeley. 

Architect — Masten  &  ITurd,  278  Post  St. 
San   Francl."!oo. 

Contractor  —  Mason-McDufne  Co.,  2045 
Shattuck    St..    Oakland. 


Sheet    Metal    Contra.-l    Awarded. 

BUILDLNG  Cost.  $20,000 

OAKLAND,  Alameda  Co.,  Cal.  Cor. 
25th    and    Broadway. 

One-story  brick  and  concrete  store 
building. 

Owner  —  1).  J.  Sullivan,  918  Harrison 
St.,  S.   F. 

Architect — W.  H.  Toepke,  72  New  Mont- 
gomery   St.,    S.    F. 

Contractor — Barrett  &  Hilp.  351  12th 
St..    Oakland. 

.Sheet  Metal — Oakland  Mach.  Co.,  559 
3rd   St.,   Oakland. 


Contract   Awarded. 

RESIDENCE  &  GARAGE     Cost,  |14,000 
SACRAMENTO,    1034   45th   St. 
Nine-room   frame  and  stucco  residence 

and  garage. 
Owner— O.     C.    Bassett,    1050    41st    St., 

Sacrnmento, 
Architect — None. 
Contractor — McGillivray      Const.       Co., 

Folsom  Blvd.,  nr.  65th,  Sacramento. 


Plans   Being   Figured. 

RESIDENCE  Cost,    ?100.00n 

PIEDMONT.    Alameda    Co.,    Cal. 

Two-story  and  basement  frame  and 
stucco  residence  and  separate  ga- 
rage. 

Owner  —  J.  B.  Metcalf,  235  Mountain 
Ave.,    Oakland. 

Architect — Willis    Polk    &    Co.,    Hobart 
Rldg..   San   Francisco. 
Bids  are  being  taken  from  a  selected 

list   of  contractors,  and  will  be  opened 

Dec.  26,   1924. 


Preliminary    Plans   Being   Prepared. 
RESIDENCE  Cost,    $50,000 

BEVERLY    HILLS.      Los    Angeles      Co., 

Cal. 
Two-story     mission     style     frame     and 

stucco   residence,    8   rooms.    3   baths. 

separate   garage,   landscapinr. 
Owner — I.   N.  Lyons,    155  24th   Ave.,  San 

Francisco. 
Architect    —    Willis    Low.-.    Monadnock 

Bldg.,    .S.    F. 


Completing    Plans 

RESIDENCE  Cost,    $40,000 

BURI-I.\GAMR,   San     Mateo     Co..     Cal. 

Ralston   Ave.,  opp.  Court   House. 
Two-st.ry    EnKllsh    type      frame      and 

stucco    residence,   slate    roof. 
Owner — Bernard    Ford,     485    California 

Architect— Willis    Polk    &    Co.,    Hobart 
Bldp.,   San    Francisco. 


BEVERLY  HILLS,  Los  Angeles  Co.. 
Cal. — Bennett  &  Waugh.  7955  Holly- 
wood Blvd.,  have  contr.  for  2-sto.  and 
basement,  12-rm.  brick  residence  on 
Ridydale  Dr.,  Beverly  Hills,  for  J.  M. 
Sterling.  M.  J.  Barker,  archt..  1505  N. 
Western  Ave.  20.\92  ft.  and  20x60  ft., 
fr.  art  brick  veneer,  shingle  rfg.,  cast 
stone  entrance,  concr.,  hd'wd.  and  tile 
fls..  hdwd.  and  pine  trim,  tile  baths, 
showers,  and  drainbds.,  art  stone  and 
tile  mantels,  unit  sys.  htg.,  aut.  stor- 
age htr.,  metal  lath,  ornam.  iron;  $28,- 
000. 


LOS  ANGELES.  Cal. — .\rcht.  Wm.  L. 
Skidmore,  519  Llssner  Bldg.,  desires 
figures  on  all  materials  and  sub-trades 
for  3-story  fr.  Italian  type  res.  at  5310 
Dahlia  Dr..  Eagle  Rock,  for  Mike 
George:  V-shape,  ea.  wing  S9xl8  ft.:  6 
rms.,  glass  conservatory,  clubrm.  with 
beam  ceiling,  rf.  garden,  laundry,  ga- 
rage, pTrte-cochere:  Spanish  tile  and 
comp.  rf.,  tiled  hath  and  kitchen  fls. 
and  walls.  2  tufa  stone  fireplaces,  ma- 
ple fls.  throughout,  red  gum  trim,  hot 
air  furnace,  aut.  water  htr.,  3  color 
scheme   lighting,   radio   wiring. 


WHITTIER.  Los  Angeles  Co..  Cal.— 
Architect  ,Tnhn  R.  Kibbey.  Rra.  37,  660 
S.  Vermont  Ave.,  is  preparing  working 
plans  for  a  15-room  English  residence, 
at  Whittier.  for  Ivan  St.  .John:  frame 
and  brick  veneer,  1'^ -.story  and  base- 
ment, gas  unit  heating  system,  prob- 
ably shingle  roofing,  tiled  baths,  hard- 
^'■ood  floors,  pine  and  hardwood  trim. 
Cost.  $35,onn.  Project  will  not  mature 
until    .^pril   1st.    1925. 


SAN  BERNARDINO.  San  Bernardino 
Co..  Cal.— Paul  J.  Shettler  Co..  201 
Union  Oil  Bldg..  Los  Angeles,  will 
start  work  at  once  on  eighteen  4  5 
and  6-rm.  fr.  hungalow.5  on  E,  F  and 
G  Sts..  .San  Bernardino,  for  Thompson 
Bros..  201  Union  Oil  Bldg.,  Lo.s  Angeles. 
Stucco  and  rd'U'd.  exter.,  shingle,  tile 
and  comp.  rfs.,  oak  fls..  mantels,  tiled 
and  comp.  baths  and  sinks;  $2000  ea. 
30-  more  dwlgs.  of  same  type  will  be 
built  later. 


SCHOOLS 


Preliminary    Plans    Prepared    —    Bonds 

To   Be  Voted. 
ALTERATIONS    &    ADDITIONS 

Cost,  $25,000 
TRACY.    Pan    Joaquin    Co..    Cal. 


All-Key 
Plaster  Lath 

(Patented) 
100%    Mechanical  Key. 


Plaster 
Wall    Board 

(Patent  applied   for) 
The  La«t  Word  In  AVall  Board, 
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Tracy 


rations    and    additions 

Grammar    School. 
Owner — Tracy    School    District. 
Architect— W.   H.   Weeks,   369   Pine   St 

.San  Francisco. 
Preliminary  plans  have  been  ap 
proved  and  i)oiids  to  cover  cost  o 
alterations  and  Improvements  o 
other  school  buildings  will  be  voted  oi 
early    in    January. 


I'lans    Being   Prepared. 

GYMNASIUM,   ETC.  Cost     $ 

SAN    FRANCISCO.    Galileo    School    Site. 

Bleachers,  boys'  gymnasium,  dressing 
rooms,   showers,   etc. 

Owner — City  &  County  of  S.  F. 

Architect — John  Reid,  Jr..  First  Na- 
tional Bank   Bldg.,  S.  F. 


Plans  Complete  —  Plans  to  be  Figured 
in    About    a    Week. 

BUILDING  Cost,   $85,000 

WOODLAND.    Yolo    Co.,    Cal. 

One-story  reinforced  concrete  gymna- 
sium and  auditorium  building, 
classic   arch. 

Owner — Wr)odland   School    District. 

Architect — W.    H.    Weeks.    369    Pine   St.. 
San    Francisco. 
Auditorium    will    seat    1000,    and    both 

gymnasiums    for    boys    and    girls    will 

have    dressing   rooms,    etc. 

Prelimin.-iry  Plans  Approved  —  Work- 
ing  Drawings   Started. 

ADDITION  (-ost,   $35,000 

TRACTY.    San    Joaquin    Co..    Cal. 

One-story  reinforced  concrete  4-room 
addition    to    school. 

Owner  —  West  Side  Union  High  School 
District. 

Architect— Tl'.  H.  Weeks,  369  Pine  St., 
San   Francisco. 

Preliminary     Plans    Being    Prepared. 

.•SCHOOL  Cost,   $15,000 

PORTOLA,  Plumas   Co.,   Cal. 

Two-story  8-room  frame  school  bldg.. 
being  the  first  unit  of  the  high 
school. 

Owner  —  Plumas  County  High  School 
Board. 

Architect — John  W.  Woollett  of  Woll- 
ett  &  Lamb,  Mull  Bldg.,  Sacra- 
mento. 


Preliminary    Plans     Completed. 
SCHOOLS  Cost.    $300,000 

SEBASTOPOL.  Scnoma  Co.,  Cal.     Analy 

TTnion    High    School    District. 
Group    of      reinforced      concrete      high 

school    buildings. 
Owner — Analv  I'nion  High  School  Dlst. 
Arohitfct— W.    H.    Weeks,    369    Pine   St.. 

San  Francisco. 
The  prelimina^ry  plans  have  been 
oompTeted  and  will  go  before  the 
Board  of  Supervisors  for  approval  at 
n  meeting  to  be  held  Dpcember  22, 
1924  Immediately  upon  the  approval 
of  the  Board,  the  working  drawings 
will  be  prepared  for  the  gymnasium, 
tho  first  unit  of  a  group  of  school 
buildings. 

Bond   election     will      be     held     very 
shortly. 


EVERETT,  Wash.  —  Until  Jan.  10 
bids  w*ill  be  received  bv  H.  M.  Camp- 
bell Jr..  Secfy.,  School  District  No. 
24.  Snohomish  County,  to  erect  three- 
story  reinforced  concrete  school:  est. 
cost.  $110. nnn.  enarate  bids  wanted  for 
beating,  plumbing  and  electric  "work. 
Morrison  &  Stimnson,  architects.  Lum- 
ber   Exchange    Bldg..    Seattle. 


WOODLAND.  Tolo  Co.,  Cal.  —  LTntil 
Jan.  5.  7:30  n.  m..  bids  will  be  received 
hv  .Tosoph  Harland.  president.  Wood- 
land His-h  School  District,  to  fur.  and 
lav  linoleum  in  new  high  school.  W. 
H.  Weeks,  architect,  369  Pine  St..  San 
Francisco.  See  call  for  bid.s  under  of- 
ficial   proposal    section    in    this    Is.sne. 


ROSEVILLE.  Placer  Co..  Cal.— Chas. 
Mabrey,  Ochsner  Bldg..  Sacramento  is 
taking  bids  for  steel  "^vork  and  metal 
sash  for  a  one-story  reinforced  con- 
cete  elementary  school  building,  for 
the  Roseville  Elementary  School  Dis- 
trict. Norman  R.  Coulter,  46  Kearny 
St..    San    Francisco,    is    the    architect. 


LOS  ANGELES.  Cal.— Archt.  W.  L. 
Pislev.  736  S  Flower  St..  is  preparing 
plans  for  .i  school  at  San  Pedro  St. 
developn^cnt  sch.  site,  for  bd.  of  educ. : 
one-story,  fr.  and  nlas..  comp.  rfg.. 
metal  lath,  maple  fls..  pine  trim,  gas 
stfam  rads..  slate  blackbds;  $30,000. 
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INGLEWOOD,  Los  Angeles  Co  ,  Cal,— 
Archt  G.  A.  Howard,  Jr.,  820  Story 
Bldg.,  Los  Angeles  is  completing  work- 
nig  plans  for  a  gymnasium  at  Ingle- 
wood  high  sch.  site  Inglewood  for 
Inglewood  union  high  sch.  dist..  100 
by  168  ft.,  frame,  plas.  facing  comp. 
rfg.,     wood     trusses,    steel     sash     cem. 

and  maple  fls.,  ?'"«  t'-"'^',/„''/^'Muer 
htg.  from  present  htg.  plant,  filter 
Dlant  reinf.  cone,  swimming  POOl,  50 
by  75  ft.,  locker  rooms,  shower  baths, 
$50,000. 

HUNTINGTON  PARK,  L.  A.  Co  Cal. 
— G  P  Kristenson,  606  W  80th  St.,  Los 
Angeles,  awarded  general  contract  at 
$75  000  tor  new  addition  at  Huntington 
Park  union  high  school;  Alfred  W  Rea 
and  Chas.  B.  Garstang,  905  Trust  and 
Ravines  Bldg.,  archts.  Kristenson's  bid 
was  $n,400  with  additions  of  $1500  tor 
Cabinet  work  at  $2700  for  bridge. 
Other  contracts  were  awarded  as  fol- 
lows: Plumbing  to  Ora  King  at  $1862 
Vifatino-  to  Western  Heating  Co.  ai 
U670^1ectric  work  to  Jensen  Electric 
Co  of  Long  Beach  at  $2950  and  paint- 
ing to  McKinley  Bros,  at  $2201. 

WATTS,  L.  A.  Co.,  Cal.— \Vitt  and 
Chute  2516  W  Santa  Barbara  Ave.,  Los 
AngeTes  low  bidder  for  all  work  coin- 
plefe  for  new  high  school  bldgs  at 
Watts  and  Compton  union  high  school 
district:  Frank  B.  Goodw  n  Compton, 
archt  The  bids  were:  Witt  «,  Chute, 
tirmain  bldg.,  $97,855,.  for  pr  br  J.r^^ 
MS '^93  for  common  brick;  <b)  domej- 
fic  science  bldg.,  $15,435  and  Jl^A^' 
c)  manual  arts^'lildg.,  $10,576  and  $10,- 
266;    (d)    arcades,   $52S0_and    $4955. 

LOS  ANGELES,  Los  Angeles  Co  ,  Cal. 
—Until  9  A.  M.,  Jan.  7,  bids  will, be  re- 
vived bv  L.  A.  Board  of  Education  for 
two-story  addition  to  95th  St  school 
qlth  St..  bet.  Budlong  and  Vermont 
Aves  Separate  bids  to  be  taken  on 
general,  plumbing,  heating  and  ven- 
mating!  painting  and  '^\-f/'^f;,^%T. 
and  specif  cations  on  file  at  1S»  be 
cSrity  Bldg.  Cert,  or  cash,  check  or 
bond  5%  Wm.  A.  Sheldon,  secretary 
Hudson  &  Munsell,  architects.  444 
nnnelas  Bldg.,  12  units  with  audi- 
ForTum  to  sett  250;  plaster  exterior 
tile  roof,  reinforced  concrete  corridors 
and  stairs,  maple  floors,  addition  to 
Seating   syktem.'    Cost,   $84,000. 

PASADENA,  Los  Angeles  Co.,  Cal.— 
Architect  Leon  C.  Brockway,  402  Se- 
curity Bldg.,  Pasadena,  has  completed 
p"ans  for  new  Jefferson  elementary 
school  of  16  classrooms,  study  hall  and 
offices  on  E.  Villa  St.,  Pasadena;  218x 
75  ft  2-story,  brick  wall.s  stucco  ex- 
terior, art  stone  trim,  ,  tile  roofing, 
hardwood  floors,  pine  trim,  steel  sash, 
steam  heating.  Cost.  $135,000.  The 
Board  of  Education  of  Pasadena  wiU 
advertise  for   bids  soon. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
—  Architect  Parker  O.  Wright,  1133 
Central  Bldg.,  has  completed  working 
plans  for  a  two-story  16-unit  school  at 
Figueroa  St.  school  site,  cor.  11th  and 
Figueroa  Sts.,  for  Board  of  Education; 
auditorium  to  seat  300  and  13  class- 
rooms; brick  plastered,  reinforced  con- 
crete corridor  and  stair  construction, 
terra  cotta  trim,  composition  roofing, 
maple  floors,  pine  trim,  steam  heating, 
slate  blackboards,  wood  trusses.  Cost, 
$112,000. 

ALAMEDA,  Alameda  Co.,  Cal. — Until 
Jan.  6,  8  p.  m.,  bids  will  be  received  by 
C.  J.  DuPour,  Sect'y.,  Board  of  Educa- 
tion, to  furnish  and  install  lighting  fi.K- 
turea  in  Lincoln  School  in  block 
bounded  by  Van  Buren.  Mound,  Central 
Aves.,  and  Court  St.  Henry  H.  Meyers, 
architect.  Kohl  Bldg.,  San  Francisco. 
Cert,  check  10%  req.  with  bid.  See  call 
toir  bids  under  official  proposal  sectlwit 
In   this   issue. 
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forced  concrete  corridor  and  stair  con- 
struction, steam  heating  and  venti- 
lating system.  shower  baths  and 
toilets,  tile  arMl  marble  work,  pine  trim, 
maple   and   cement   floors. 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architect  Homer  Glidden,  2633  Arte- 
sian St.,  is  completing  working  plans 
for  a  16-unit.  1-story  and  part  2-story 
.school,  at  Wilmington  Park  school  site, 
for  the  Board  of  Education;  13  class- 
rooms and  auditorium  to  seat  about 
300:  60x120  feet  with  auditorium  wing, 
60x120  ft.,  brick,  pressed  and  ruffled 
brick  exterior,  tile  and  composition 
roofing,  reinforced  concrete  corridor 
and  stair  construction,  wood  trusses, 
maple  and  cement  floors,  steam  heating, 
pine  trim,  toilets,  slate  blackboards. 
Cost,   $110,000. 


LOS  ANGELES.  Los  Angeles  Co.,  Cal. 
— Architect  Chas.  F.  Plumrrier,  llOS 
Story  Bldg..  has  completed  working 
plans  for  a  16-unit.  1-story  and  part  2- 
story  scheel  at  Center  St.  school  site,  1 
mile  east  of  Inglewood,  for  the  Board 
of  Education:  13  classrooms  and  audi- 
torium to  seat  300;  brick,  125x119  feet, 
with  auditorium  wing,  37x91  feet,  part 
basement,  brick  exterior,  tile  and  com- 
position   roofing,    wood     trusses,     rein- 


BANKS,  STORES  &  OFFICES 


Contract   Being   Prepared. 
ALTERATIONS  Cost,  $35,000 

SACRAMENTO.  Sacramento  Co.,  Cal.  1st 

and    San   Carlos    Streets. 
Alterations  to  store   front  and   interior 

fixtures. 
Owner — Appleton   Cloak   &  Suit   House, 

Sacramento. 
Architect — Reed    &      Corlett,      Oakland 

Bank   of   Sav.   Bldg..   Oakland. 
Bids  will  be  taken  for  a  general  con- 
tract   shortly    after    the    first    of    the 
year. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
Wm.  C.  Crowell,  440  Secr.ity  Bldg.. 
Pasadena,  has  contract  for  two-story 
Class  A  steam  laboratory  building  for 
California  Institute  of  Technology  at 
1201  E.  California  St..  Pasadana.  Bert- 
ram Grosvenor  Goodhue,  architect,  2 
W.  47th  St..  New  York  City.  Boiler 
and  classrooms.  4  boilers  300  horse- 
power 250  lbs.  pressure;  50x139  ft.,  re- 
inforced concrete,  cast  stone  trim,  con- 
crete roofing.  cement  floors,  steel 
sash.      Cost.    $90,000. 


Dal»    of   Opening   Bids    I'ostponed. 
BANK  &  OFFICE  Cost,  $1,500. 00» 

OAKLAND.    Alameda    Co.,    Cal.     Broad- 
way and   Fourteenth   Streets. 
Seventeen-story     Class     A     bank     and 

office  building. 
Owner — Central    National    Bank. 
Architect    —    Geo.    W.    Kelham,    Sharon 

Bldg.,    San    Francisco. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg. 
San   Francisco. 
Date  of  opening  bids  has  been   post- 
poned from   December  29.   1924,   to  Jan- 
uary   15.    1925.   at   12    o'clock    noon. 

Bids  are  being  taken  from  a  selected 
list    of    contractors. 


AS    SANDY    kisses    1924    goodbye. 

SANDY  PRATT  desires  to  wish. 

ALL  THE   readers. 

OF  THE  Building  &  Engineering  News. 

OF    THE    "Builder." 

AND  THE  few  others. 

IN   THE   world. 

A   VERY   Happy    New    Year. 

AS  WELL  as  a  prosperous  one. 

NOW   DURING    all   of   1924. 

CLARENCE    SAND    Pratt,    President. 

OF   THE  Pratt  Building  Material   Co. 

OF    SACRAMENTO,    San    Francisco. 

PRATTROCK    (NEAR   Folsom),   Marys- 
ville. 

AND    PliATTCO    (Monterey    County). 


HAS    ENJOYED    a    prosperous    year. 

IN   SANDY'S   growing   business. 

OP  CRUSHED  rock  and  clean  sand. 

AND   NOW    1925. 

IS  ALMOST    here. 

BRINGING  PROSPERITY  with    it. 

SO    SANDY    kisses    1924    goodbye. 

AND  WELCOMES  1925. 

WITH   A   loving   embrace. 

FOR    GRATEFUL    is    Sandy    Pratt. 

FOR    THE    business. 

SANDY'S  FRIENDS  has  given   him. 

AND  SANDY'S  companies. 

FOR  THE   past  year. 

.\ND       THROUGH       this       wide-awake 
paper. 

S.\NDY    SAYS    "I    thank    you." 


Th°  "Thankyou"  choir  from  Prattrock  (near  Folsom),  telling  the  world 
lliat  Sandv  Pratt,  president  of  the  Pratt  Building  Material  Co..  and  producer 
of  hard,  "crushed  rock,  clean,  sharp  sand,  washed  gravel  and  rock  screen- 
ings,  wish  all  of   you  a  Happy   and  Prosperous  New  Year. 


Saturday,    Dacembor    27,    1924 
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Contract    Awarded. 

ALTERATIONS  Cost,    »37  600 

SAN    FUANCISCO,    No.    060    Mission    St. 

Extensive  alterations  to  flve-story 
clas.-i  C  brick  and  steel  store  and 
lofi    building. 

Owner — Ualzlei-Aloller  Co.,  1666  Mis- 
sion   St.,    S.    F. 

Architect  —  Willis  Lowe,  Monadnock 
Bide.,   San    Francisco. 

Contractor — Peter  Peterson,  656  Mis- 
sion  St..   S.   P. 


To  Be  Done  By  Days  Work. 

STOKES  Cost,   »18,000 

SAN    FUANCISCO,   SW   Geary   and    Ar- 

Kuello  Blvd. 
Two-story    frame    stores. 
Owner— \V.   A.   Savage.   5745   Geary   St., 

San   Francisco. 
Architect — C.  O.  Clausen,  Hearst  Bids., 

San   Francisco. 


Plans   Being   Prpared. 

BANK   BLDG.  Cost,   $35,000 

ALVAUADO,    Alameda    Co.,    Cal. 
One-story      reinforced     concrete     bank 

building. 
Owner — Bank  of  Alameda  County. 
Designers  and  Engineers — The  Herman 

Sate   Co.,    216   Fremont   St..   S.    P. 


Sub-Figures  Being  Taken. 
BRICK  BLDG.  Cost,   $45,000 

RIO   VISTA,    Solano   Co.,   Cal. 
Two-story     brick     building     containing 

stores,    offices    and    apartments. 
Owner — .Joseph      Cordoza,      Rio      Vista, 

Calif. 
Architect — None. 
Contractor    —    Chas.    Mabrey,    Ochsner 

Bldg..   Sacramento. 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal. — J.  T.  Parker,  Lasuen  and  Pa- 
tcrna  Sts..  will  start  work  at  once  on 
2-story  brick  bldg.,  lS0xll6  ft.,  on 
lower  State  St.  for  Mrs.  Hattie  G. 
Stockton,  Montecito.  Sauter  &  Lock- 
ard,  arehts.,  San  Marcos  Bldg.;  25 
stores;    stucco    exter.,    tile    rf.;    $100,000. 


Segregated    Figures    To    Be    Taken    in 

About  Two  Weeks. 
STORE  BLDG,  Cost,  $30,000 

BURLINGAME,  San  Mateo  Co.,  Cal. 
One-story   reinforced  concrete  or  brick 

store  building. 
Owner — Withheld. 
Architect — Vernon    W.    Houghton,      275 

Post  St.,  San  FrancLsco. 


Contracts    Awarded. 

ALTERATIONS  Cost,  $75000  to  $100,000 
SAN  FRANCISCO.  No.  560  Mission  St. 
E.xtensive      alterations       to      flve-story 

class   C   brick   and   steel    store   and 

loft    building. 
Owner — Dalziel  Estate,  1666  Mission  St. 

San  Francisco. 
Architect    -^    Willis    Lowe,    Monadnock 

Bldg.,    San    Francisco. 
Contracts   awarded   are; 
Plumbing — Harry   Williamson   Co..    1738 

Howard    St.,    S.    P. 
Plastering- — J.     Smith,       180     Jessie     St., 

San    Francisco. 
Sprinkling   System — Independent   Auto- 
matic Sprinkler  Co.,  72  Natoma  St., 

San   Francisco. 
.Segregated    bids   are    being    taken    on 
elevator,    electrical    work.      steel    sash 
iind   ornamental   iron. 


I'lans    Being    Prepared. 
ALTERATIONS  Cost,    $35,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  South 

1st   and    San    Carlos   Streets. 
Alleratinns   to  store   front  and  interior 

fixtures. 
Owner— Appleton    Cloak   &    Suit   House, 

Sacrament*. 
Architect— Heed      &      Corlett,      Oakland 

Bank  of  Sav.  Bldg.,  Oakland. 
Bids  will  be  taken  for  a  general  con- 
tract     shortly    after    the    first    of    the 
year. 


Contract   Awarded. 

BUILDING  Cost,    $18,500 

SA.NJ  FRANCISCO.  NE  Corner  of  Mis- 
sion   &   Lizzie    Streets. 

Two-story  frame  apartment  and  stores 
building. 

Owner — Matthew  D.  Ashe,  3415  Mission 
St.,    S.    F. 

Architect — Gustave  Stahlberg,  Platlron 
Bldg.,  S.  F. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery   St.,   S.    F. 


racts  Awarded. 
Approx.    $2,600,000 
Now     Montgomery 


AddHiiiM;il   Sub-Con 
OFFICE    BLDG. 
SAN   FlUV.\i:i.SCO. 
and  Minna  Sts. 
Twenty-six  story  Class  A  steel  and  re- 
inforced     concrete      office    building 
with  terra  cotta  exterior. 
Owner — Pacific  Telephone  &  Telegraph 

Company. 
Architect   —   Miller  &    Pflueger,   Asso- 
ciated with  A.  A.  Cantln,  Foxcroft 
Bldg.,  S.  P. 
Contractor  —  Llndgren-Swinerton   Co., 

Inc..    Standard    Oil    Bldg.,    S.    F. 

Deep    Wi'll    Work — J.      B  .    Rogers,    110 

Sutter    St.,    San    Francisco ...  .$2585 

Deep     Well      Pumping     init — Dorward 

Pump  Co.,  417  Market  St.,  San 

Francisco     1425 

Previously  reported  contracts  award- 
ed are:  ornamental  iron — Peerless  Or- 
namental Iron  &  Bronze  Co.,  1528  Fol- 
som  St.,  S.  P.,  $60,510;  Vault  doors  and 
linings — The  Hermann  Sale  Co.,  216 
Fremont   St.,   S.    F.,    $5300. 


Plans  Being  Figured. 

ALTERATIONS  Cost,    $18,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.,  Lyn- 
don Bldg.,  Santa  Clara  St. 

Alterations  to  3  stores,  new  fronts  etc. 

Owner — Louis  Normandin,  156  W  Santa 
Clara   St.,  San   Jose. 

Archiitect — Herman  Krause,  Bank  of 
San  Jose  Bldg.,  San  Jose. 


Ready    for    Figures    Dec.    22,    1924. 

STORE.    ETC.  Cost,    $75,000 

SACRAMENTO,  Sacramento  Co.,  Cal. 
NE   Eighteenth   and  M  Sts. 

One-story  and  mezzanine  floor  rein- 
forced  concrete    store   &   garage. 

Owner — Arnold  Bros. 

Architect  —  Leonard  P.  Starks  &  Co., 
1010^4    8th   St.,   Sacramento. 


Sub-Contracts    Awarded. 
STORE,    ETC.  Cost,    $31,250 

SACRAMENTO,  N    Vz   Lot  4  I  J  11  12. 
Frame    and    stucco   store    and    rooming 

house    liuilding. 
Owner — Mrs.  O.  O.  Edwards. 
Contractor — J.    A.    Saunders,    2810   I   St., 

Sacramento. 
Tile— H.   P.   Fischer  Tile  &  Marble  Co., 

1219    J    St.,    Sacramento. 
Plumbing — John    Lawson,    Sacramento. 
Brick — Wm.    Clifford,    Sacramento. 
MillwOTk — Friend  &  Terry  Lumber  Co., 

Sacramento. 
Electrical  Work— C.   B.    Spelbring,   1906 

N    St.,    Sacramento. 
Oruamental   Iron — Palm      Iron      Works, 

Sacramento. 
Bids   are   being  taken   for   plastering 
and  painting. 


Plans   Being   Prepared. 

STORE,  OFFICE  BLDG.       Cost,   $50,000 

OAKLAND,    Alameda    Co.,    Cal.,    Grand 

Ave.   and    Perry   St. 
Three-story     hollow      tile     and      stucco 
store    and    physicians    office    build- 
ing,   class    C. 
Owner — Wm.   Greuner.   176   Grand  Ave., 

Oakland. 
Architect — Clay  N.  Burrell,  American 
Bank  Bldg.,  Oakland. 
The  building  will  have  4  stores  and 
the  second  and  third  stories  will  be  de- 
voted to  offices.  The  addition  of  a 
theatre  to  the  rear  of  the  building  is 
contemplated. 


CLAWSON    PATENT 
CHIMNEY   CO. 


CLAWSON'8   PATENT   CHIMNEY 

la   the  Most   Complete  on   the 

Market 


CLAWSOIV'S     liTJRNACE     GRATE 
for  Gas,   Conl   or  AVtxid 


CLAWSON'S 

HOODS  and  DAMPERS  for 

Open   Fireplace* 


Terra   Cotta  and  Galvanized  Iron 

OWniney  Tops   Erected 

Cblmney  Sweeping 


15 

lOxcavatliig  and  Piling  Contract 
Awarded. 

BUILDING 

SACRAMENTO,  Cal., 
and   15th   Sts. 

Hlx-story  and  basement  class  B  tele- 
phone office  building,  pressed  brick 
and   terra  cotta. 

Owner — Pacltic  Telephone  &  Telegraph 
Co.,   Head    office,    San    Francisco. 

Architect    —    Bliss    &    Favllle,    Balboa 
Bldg.,    S.   P. 
Contract    for    excavating    and    piling 

was  awarded   to   the   Lindgren   Swiner- 

ton,    Inc.,   Standard   Oil   Bldg  .   S    F 


Plans   Being  Prepared. 
BANK   BLDG. 
OAKLAND,    Alameda    Co 

Clara    and    Grand    Ave. 
Three-story     hollow     tile     and     stucco 

bank    and    office    building 
Owner---Santa    Clara   and    Grand      Ave. 

Holdmg   Co.,    Oakland,    Calif. 
Architect— Clay    N.    Burrell,    American 

Bank    Bldg.,    Oakland. 


""Tay^s'^Wo^rk"'^""'-'"'  ''"  °°°«  "^ 
gl°gi  BLDG  Cost,   $30,000 

OAKLAND,    Alameda    Co.,    Cal.,    Grand 

Ave.   and   Embarcadero. 
Three-story    frame    and    stucco      store 

and  club  building 
Owner— Wm.   Greuner,   176  Grand  Ave., 


Oakland. 

chitect — Clay    N.    Burre 

Bank    Bldg.,    Oakland. 


11,    American 


BAnI'blDg'''"'"  ^""^  °'^°'='-^l  Contract 
LOS    ANGELES,    Los    AngePes' Co^^Cal" 
Hollywood  and   Vermont  Sts 

",?il°7    *^'''^^    ^    '""'cl^'    cement    and 
plaster    exterior    bank     building 
Owner— Bank   of  Italy  'umg. 

Architect— H.  A.  Mintoti 
Bldg.,    Market,     Po\. 
Sts.,   San   Francisco. 
The  Capitol  Co.,  Bank  of  Italy  Bldg 
are    receiving    bids. 


Bank  of  Italy 
Powell   and     Eddy 


Los    Angele 


^°  R'e1?v^'"f'^'"#'    ^'^'"^    Prepared- 
Ready      for   Figures      in    About      a 


OFFICE    BLDG 

SAN  FRANCISCO. 

Franklin   St. 
Two-story     and     basement 

concrete   office    building 
?r„'J,'?r~?'^'?,"^'   O-   Hoffman    Co. 

St'"'^;;^i.^-  ^•°"'^S,  2002  Californi: 

bt.,  San  Francisco. 


Cost,    $20,000 
S  Hayes  St.   200  W 


reinforced 


■?,"A;*^°"''"^cts  Awarded. 

BAKERY  &  OFFICE  Approx.  $25,000 
„.  (1st  unit) 

Fifteenth    and    R 


concrete    bakery 


SACRAMENTO,    Cal 

Streets. 
One-story    reinforce^    ^ 

and   office   building 
?r.h-r~f''T^'''^''°"    Bread    Co. 
""^'i^5d|^L^c7arenTo  ''^'•^^'   °'=^-- 
"""^  Sac^ra°j;;7,iro"-  ^<=^""^'  ^°-™  Bldg 

Contracts  awarded  are- 
Re.nforcing  steel— W.  S.  Wetenhall  Co., 
1..!..       "  ^   Wisconsin   Sts.,   s.   P 
Mill   ,vork-Capital    City   Planing   Mill, 

515  S  St..   Sacramento. 

L"^  S;'"'i"s— W.  p.  Fuller  Co.,  1016 

znd  St.,   Sacramento. 

Wo"rk*s'"lif"T'^%",^''l'"    S'^^^t    Metal 
K-.^  I_-     .  '  ^''■^   ■'    ^'-'    Sacramento. 

'''^%7r^^;^elVo   ""■  ^°'''  °<=^^"-  Bldg., 

•''""s?.'"f^r'am?nt?"'""'"^'    ""    ^"'^ 

Pabitine— C.    Schneider,    615    J      Street 

Sacramento.  oucbi., 

""°Vo'f5~mh'°5t  ^°°f'"'^  &  Supply  Co. 

luib     luth    St.,    Sacramento. 
Steel  s.-,,sl,—Truscon   Steel  Co.,  527   10th 

St.,   .San   Francisco. 

"""H^f  T,^"''f'~^g'='"<=     Materials      Co., 
525   Market  St.,  San   Francisco. 

me'nt"  ^''°"'   ^°'^^^-    Sacra- 

Plastering— E.    R.    Zeigerst,    805    K    St 

Sacramento.  ' 

This    contract    is    only    for    the    first 

$110,000.  °'"''     structure     to     cost 


Cal.— 


SAN  ANSBLMO,  Marin  Co.,  ^^.i — 
S  Rasori  will  shortly  let  contract  "to 
erect  two-story  reinforced  concrete 
business   block  at  Pine  street  and  San 


^6 

Additional      Sub-Contracts      Awarded— 
Bids    Being    Talien    on    Plastering 

STOKE    &   THEATRE  Cost,    flOO.OOO 

SAN  MATEO,  San  Mateo  Co.,  Cal.  Thir<l 

Avenue. 
Xieinforced   concrete   store   and   theatre 

building.  ,   ,       _,,  „„„ 

Owner — B.    Getz,    Crronicle    Bldg.,    San 

Francisco.  . 

Architect— Morrow  &  Garren,  Chronicle 

Bldg.,   San  Francisco. 
Glass — Tyre   Bros. 

Hootins— AJax  Hoofing  Co.,  Burlingame 
Bids    are    being    taken    on    other    por- 
tions of  the  work,   including  plastering 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
— Architects  Curlett  &  Beelman,  408 
Union  Bank  Bldg.,  are  taking  bids,  tor 
an  arcade  store  and  office  building  on 
the  west  side  of  Alvarado  St.  near  Sth 
St  for  Alvarado  Realty  Co.  Dimensions 
89x121  ft.,  brick  walls,  stucco  and  cast 
stone  facing,  plate  glass  marble  and 
tile  work,  tile  and  composition  roofing, 
metal  skylights. 
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HENO,  Nevada  —  Foundation  work 
has  been  started  for  proposed  two- 
story  store  and  office  bldg.  at  Second 
and  Sierra  Sts.,  for  Peter  Claudianos; 
est.  cost  $60,000.  Ferris  &  Son  archi- 
tects, Colonial  Apts.,  Reno.  Only 
foundation  work  will  be  undertaken 
at  this  time.  Bids  for  balance  of  work 
will  be  asked  in  January. 

STOCKTON,  San  Joaquin  Co.,  Cal. — A 
jiew  branch  of  the  Bank  of  Italy  is 
contemplated,  the  new  structure  to  be 
erected  on  the  present  site  of  the 
branch  now  in  Stockton. 

It  has  been  decided  that  the  bank 
building  will  also  contain  offices  but 
no  definite  plans  as  to  how  many 
stories  the  building  will  have  has  yet 
been  made. 


Owner — Appleton  Investment  Co. 
Lessees — T.    &    D.    Theatres    and    West 

Coast   Theatres,    Inc. 
Architect— Wm.     H.     Weeks,     369     Pine 

St..    San    Francisco. 

Preliminary    Estimates   Being   Made. 

theatre'         •  Cost.    $125,000 

HAYWARD,   Alameda  Co.,   Cal. 

One  and  2-storv  class  B  reinforced  con- 
crete and  steel  theatre  (1200  seats) 

Owner — CJhas.    W.    Heyer. 

Architect  —  Henry  H.  Meyers,  Kohl 
Bldg.,  S.  F'. 

Contractor — Chas.  W.  Heyer,  Jr.,  Mills 
Bldg..   S.   F. 


THEATRES 


SANTA  BARBARA,  Santa  Barbara 
Co.,  Cal.— Scott  Lee  Boyd,  333  E.  Mis- 
sion St.,  has  purchased  site  with  50  ft. 
frontage  on  W.  Carrillo  St.  which  he 
contemplate  improving  with  business 
Ijuilding. 

SAN  FRANCISCO,  Cal.— The  follow- 
ing contracts  have  been  awarded  for 
the  17-sto.  Class  A  office  building  now 
under  construction  on  the  southeast 
corner  of  Market  and  Beale  Sts.  for 
the  Pacific  Gas  &  Electric  Co.  Bake- 
well  &  Brown,  251  Kearny  street,  are 
the  architects.  „     j, 

Omamentnl   PInstering— Peter  Bradley, 

ISO    Jessie    St.,    San    Francisco. 
Interior  Tile   Work  in   VesUbule-— Ray- 
mond  McGilvrary,    Granite    Co.,    634 
Townsend    St.,    San    Francisco. 

BAKERSFIELD.  Kern  Co.,  Cal.  — 
Steps  are  being  taken  to  form  company 
to  finance  erection  of  $100,000  market 
building  at  Eighteenth  and  Eye  Sts. 
Details  are  withheld  until  plans  are 
further    progressed. 

RICHMOND,  Contra  Costa  Co.,  Cal.— 
Mrs.  G.  McElhinney,  810  Walker  St,, 
Oakland,  has  purchased  n.  e.  corner  of 
10th  and  Macdonald  Ave.,  and  wiH 
erect  a  two-story  brick  store  and  ot- 
fice  building;  est.  Cost,   $40,000. 

ISlAN  ANSELMO,  Marin  Co.,  Cal.— 
Mercantile  Trust  Co.,  plans  to  pur- 
chase additional  property  adjoining 
present  bank  quarters  and  will  con- 
struct additions. 

LOS  ANGELES,  Cal.— Archts.  Curlett 
&  Beelman,  408  Union  Bank  Bldg.,  are 
completing  plans  for  a  1-story  brick 
shop  bldg.  at  s.e.  cor.  of  9th  and  Alva- 
rado Sts.  for  Alvarado  Realty  Co.  Di- 
mensions, 157x121  ft.,  brick  walls,  stuc- 
co exter.,  tile  and  comp.  rfg.,  Plate 
glass,  steel  beams,  metal  skylights, 
pine  trim,  cem.  fir.;  $60,000.  Bids  will 
be   taken   this  week. 

HAYWARD,  Alameda  Co.,  Cal. — Ken- 
neth Sooville.  625  Broadway,  Oakland, 
is  calling  for  plans  for  a  motion  pic- 
ture plant.  The  first  building  is  to  be 
of  metal  construction,  with  a  large 
portion  in  glass  for  daylight  lighting. 
The  structure  will  be  part  one  and  part 
two-story,  and  will  contain  dressing 
rooms,  etc.,  necessary.  It  is  under- 
stood the  Austin  Company  of  Califor- 
nia, 224  Kearny  St.,  San  Francisco,  are 
submitting  sketches  for  the  approval 
of  Mr.    Scoville. 

The  production  plant  will  occupy  a 
piece  of  property  of  about  sixty-six 
acres,  east  of  Hayward.  Mayor  Robert 
A.  Kolze  of  Hayward  Is  also  interested 
in   the  venture. 


Permit    Applied    For. 

THEATRE  Cost,  $60,000 

OAKLAND,  Alameda  Co..  Cal.,  14th  and 
38th    St. 

Two-story    brick    and    concrete    theatre. 

Owner — Golden  State  Theatre  &  Realty 
Corp.,   Broadway  Theatre,  Oakland. 

Architect — A.  W.  Cornelius,  625  Mar- 
ket  St.,   S.   F. 

(54486)  1' 


COMPTON,  Los  Angeles  Co.,  Cal. — T. 
J.  McCary,  3427  S.  Hope  St.,  Los  An- 
geles, Nicholas  D.  Oswald,  Geo.  H.  Os- 
wald, A.  R.  Greenwald  and  Louis  Ford 
have  secured  lease  on  site  near  P.  E. 
Ry..  Compton,  where  they  will  erect 
open-air  boxing  arena  to  seat  about 
50000.     Cost,   $100,000. 

Plans  Being  Prepared  —  Contract 
Awarded.  ^^„„  „„„ 

THEATRE  Cost,    $500,000 

FRESNO,  Fresno  Co.,  Calif.  Fulton 
and   Stanislaus   Sts. 

Class  A  steel  and  concrete  stores  and 
theatre,  137>/4  by  150-ft.  (seat- 
ing  2000. 

Owner — L.  W.  Wilson  &  J.  A.  Benham, 
et   al.,   1420  H  St.,  Fresno'Calif. 

Architect — Shields,  Fisher  &  Lake, 
Rowell    Bldg.,    Fresno,    Calif. 

Contractor  —  Ttrewhitt-Shields,  Co., 
Rowell    Bldg.,    Fresno,    Calif. 

OAKLAND,  Cal. — Sid  Grauman,  for- 
mer San  Francisco  theatre  operator 
and  more  recently  operating  in  the 
Southern  California  section,  an- 
nounces negotiations  are  being  com- 
pleted for  a  $2,000,000  theatre  building 
in  Oakland.  Jos.  M.  Schenck,  movie 
producer  and  husband  of  Norma  Tal- 
madge  will  be  associated  with  Grau- 
man in  the  enterprise. 


Mailing  Lists 


will  help  you 
\  Send  for  FREE  cataiuB  k.v.^k  ->-■-; 
'  and  prices  on  thousands  of  cla^siheJ 

!?-NBtiooal.Statean^ocal;-Indlvid- 


rGouldCo.lii5tLoms 


A.auan<lt&Sons 

Painter*  -  C^iorai^Ti 

Since  1885 
374  GUERRERO  STREET  •  MARKET  1709 

SAN  FBANCISCO 

Los  ANOELE3 


Low    Bid    Still    Under   Advisement. 

THEATRE,    ETC.  Cost,    $100,000 

BERKELEY,    Alameda    Co.,    Cal.,    Ban- 
croft   W     of    Telegraph    Ave. 

Steel    and    reinforced    concrete    theatre 
and    store    building. 

Owner — Frank  Atkins. 

Architect— James   T.   Narbett,   910   Mac- 
donald   Ave..   Richmond. 
Low    bidder — F.    W.    Maurice,    1362    E 
25th   St.,   Oakland. 


Preliminary     Plans     Being     Prepared 
THEATRE  Cost,     $100,000 

WATSONVILLE,    Santa   Cruz    Co..    Cal. 
Reconstruction       of     theatre       building 
destroyed    by    flre. 


Jtiresctesiuie^sij^esciess^e^ 


Disraeli  Baldi  "Comfldence  to  a 
plant  of  slow  growth."  The  con- 
fidence which  architects,  con- 
tractors,  and  owners  everrwhere 
have  in  Qnandt-qnallty  painting 
and  decorating  serrlce  has  been 
established  through  the  strictest 
adherence  to  the  highest  stand- 
ards dnrlng  the  past  40  years. 
Whether  the  Job  be  large  or 
small,  onr  paramount  Interest  Is 
to  achieve  the  best  result  and 
giTC  full  value  for  every  dollar 
expended,  ftuandt-auallty  serv- 
ice Is  a  dependable  service  and 
will  fulflU  all  your  requlrementa. 


WHITCO 

eASENIENT  HARDWARE 

Makes    the    Sash    Self-adjusting. 

No  Hinges  or  Adjusters  Are  Re- 
quired. 

It  Is  Non-rattling. 

All  Hardware  Is  Entirely  Con- 
cealed. 

No  Special  Sash  or  Frame  Detail 
Required. 

One  Size  Hardware  Fits  All  Sash. 

May  Be  Installed  to  Swing  to 
Right  or  Left. 

Easily  Fitted  to  Old  or  New  Sash. 

Outside  of  Sash  Easily  Washed 
From  Inside  of  Room. 

WHITCO  HARDWARE  takes  the 
place  of  both  hinges  and  ad- 
justers. 


Each  set  is  packed  in  a  neat 
carton  8  Inches  long  and  1  Inch 
square,  which  contains  full  In- 
stalling Instructions. 

For  Sale  By  All  Dealer*  tn 
Bntlders'  Hardware 

Manufactured  by 


VDEALEISS  MHBUILDlNCUsrECnALTES 
365  Market  Street 
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Low    Hid    SUM    t'nder    Advisement. 
THKATUK.    KTC.  Cost.    JIOO.OOO 

liKHKKLlCV,    Alamedn    Co.,   Ciil.      Ban- 
croft   \V   of  Tek-Kraph  Ave. 
.'^tecl    and    rtlnforcud    concrete    theatre 

and    store    building:. 
<>wn<T — Frank  Atkins. 
Architect — James   T.    Narbett,   910   Mac. 
donald  Ave.,  Itlchmond. 
Low    bid    for    general    contract    sub- 
mitted   by    F.    W.    Maurice,    1362    East 
2ath  St.,  Oakland. 


Tile  &  Sheet  Metal  Sub-Contracts 
.\  warded. 

ALTKKATIOXS  Cost.    $18,000 

i)AKI,.\ND.  Alameda  Co..  Cal.  Franklin 
and   14th  Sts. 

Hemodel  front  and  interior  of  theatre 
(rodecoratinff  ,  sllRht  chances  In 
heatinfr.  erect  entire  new  front,  ce- 
ment plastered). 

Owner — .-Xckerman   &   Harris. 

.\rrhitcct  —  Henry  H.  Meyers,  Kohl 
BldK.,   S.   P. 

Contrartnr — Chas.    W.    Hever,   .Tr..    Mills 
Bldg..  S.  F. 
Contracts  awarded  were: 

Tile — The  Rlgney  Tile  Co.,  180  Jessie 
Pt..    San    P'ranelsco. 

Sheet  .>le«nl — Morrison  &  Co.,  74  Puboce 
St..    San    Francisco. 


As  |>n  vluusly  reported  heatinK  was 
awarded  to  W.  K.  .Notllnghoni,  3«li  10th 
St.,  Oakland:  lathintr  and  plastering 
— Leonard  li..sch,  180  .lessio  St,,  S.  F. 
Filiuris  are  being  taken  on  other  por- 
tions  of   ihf   work. 


WHARVES  AND  DOCKS 


OAKLAND,  Cal.— On  Dec.  18,  1824,  at 
11:30  a.  m.,  bids  were  opened  by  Eu- 
gene K.  Slurgis  to  install  fresh  water 
piping  system  in  Market  street  pier. 
The  two  lowest  bidders  are;  Geo.  A. 
Schuster,  916  Franklin  St..  Oakland, 
$1,744;  Scolt  Co.,  Oakland,  $1,985. 

Bids  will  be  taken  under  advisement. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Associated  Oil  Co.,  New  Montgomery 
and  Mission  Sis.,  will  expend  approx. 
$100,000  to  construct  wharf  at  Bulls 
Head  Point. 


SAN  FT^ANCISCO— Until  Jan.  29,  2 
P.  M.  bids  will  be  received  by  State 
Board  of  Harbor  Commissioners,  J.  L. 
Phelps,  sect'y..  Ferry  Bldg.,  to  fur. 
and  install  steel  rolling  doors  in  China 
Basin      Terminal      Warehouse.        Cert. 
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check  0%  payable  to  sect'y.  req.  Plans 
obtainable  from  Frank  U.  White,  chief 
engineer  of  construction.  Ferry  Bldg. 
See  eiill  fur  ItidH  under  official  pro- 
posal   Heetiun    In    thin    iHsue. 


MISCELLANEOUS    BUILDING 
CONSTRUCTION 


TKACY,  San  Joaquin  Co.,  Cal.— Un- 
til Jan.  14,  i>  P.  M.  bids  will  be  rec. 
by  W.  Sclilossman,  secy.  Canta-Car- 
bona  Irrigation  District,  to  fur.  and 
del.  Portland  Cement  (7500  bbls.)  un- 
der Contract  No.  5,  to  be  delivered  in 
carload  lots,  f.  o.  b.  at  any  of  the  fol- 
lowing stations  as  the  district  may 
elect;  On  Southern  Pacific  Railroad  at 
Tracy,  Yarmouth  or  Lyoth,  California; 
on  Western  Pacific  Railroad  at  Car- 
bona  or  Fitz.  W.  D.  Harrington,  ch. 
eng,   for   dlst. 


LOS  ANGELES,  Cal.— K.  &  K.  Brick 
t'o,,  Merchants  Natl.  Bank  Bldg,  award- 
ed cunt,  by  pub.  serv.  comm.  at  $11.75 
net  per  M  for  48,000  common  red  brick 
under  spec.  P-338,  f.  o.  b.  1630  N  Main 
St.  Other  bids:  Simons  Brick  Co.,  $624 
(lump  sum);  Western  Brick  Co.,  $12; 
L.  A.  Brick  Co.,  $12;  Standard  Brick 
Co.,    $12. 


Foundation    Contract    Awarded — Build- 
ing  Contract  to   be   Awarded   Soon. 
OIL    PLANT  Cost,    $700,000 

OAKLAND,      Alameda      Co.,    Cal.      Parr 

Terminal. 
Oil  distributing  plant,  steel  and  corru- 
gatd   iron   buildings,   tanks,   piping, 
etc. 
Owner   —   General    Petroleum    Co.,    210 

Sansome   St.,    San   Francisco. 
Architect — Eng.    Dept.    of   Owner. 

Concrete  foundation  and  firewall 
contract  awarded  to  Pan-Pacific  Con- 
struction Co.,  Citizens'  National  Bank 
Bldg.,  Los  Angeles,  at  approx.  $125,000. 
Construction  of  tanks  and  pipe  lines 
will  be  done  by  the  owner.  Contract 
tor  construction  of  buildings  will  be 
awarded    shortly. 


BUSINESS  OPPORTUNITIES 


SAN  FRANCISCO- Further  informa- 
tion regarding  these  opportuntles  may 
be  obtained  trom  the  office  of  Darsen 
Advance  Construction  Reports,  81S 
Mission  Streets,  San  Francisco,  either 
by  phone,  letter,  or  personal  call.  Re- 
quests for  additional  information 
should  be  made  to  the  Business  Oppor- 
tunities Department.  Such  requests 
must  be  accompanied  by  the  Index 
.N'umber  of  each  opportunity. 

D-1429 — Vancouver,  B.  C.  Manufac- 
lurers'  Agents  desire  contact  with  San 
Francisco  manufacturers  of  products 
selling  to  the  wholesale  hardware 
trade  who  wish  representation  in 
We.>5tern  Canada. 

D-1431 — Taunton,  Mass.  Manufac- 
turers of  stove  bolts  want  to  secure 
sales  representation  on  the  Pacific 
C^oast;  prefer  concern  already  covering 
the  hardware  trade. 

D-1432— Dayton,  Ohio.  Metal  Pro- 
ducts company  desires  representation 
San  Francisco  for  their  line  of  mix- 
ing machines;  commission  basis. 

878S — San  Francisco,  Calif.  Gentle- 
men controlling  a  large  tract  of  land 
on  the  north  coast  of  Honduras,  cov- 
ered with  approximately  ten  million 
feet  of  FINEST  MAHOGANY  TREES, 
wishes   to   dispose    of   this   mahogany. 

S790 — Mazatlan,  Mexico.  Firm  wishes 
to  receive  catalogs  and  prices  of  CAN- 
NING MACHINERY;  also  STEAM 
BOILERS. 

8793 — Vancouver,  B.  C.  Exporters  of 
LUMBER  and  SHINGLES  wish  to  com- 
municate vi^ith  interested  wholesale 
lumber   dealers    in    San    Francisco. 

8794 — Perth,  Western  Australia.  Firm 
in  a  position  to  supply  superior  qual- 
ity MANGANESE  ORE  wishes  to  com- 
municate with  ,San  Francisco  users  of 
tills  material. 

8795— Wellington,  N.  Z.  Firm  Is  in 
the  market  for  PLASTER  CENTER 
SHEETS,  used  chiefly  for  lining  the 
inside  of  wooden  buildings.  Solicits 
samples  and  prices. 
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Official    Proposals 


KOTICE     TO     BIDDERS 


(Water 


Pipe     and     Fittings — Redwood 
City) 


Public  notice  is  hereby  given  that 
sealed  bids  will  be  received  by  the 
Board  of  Trustees  o£  the  Town  of  Red- 
wood City,  California,  up  to  and  includ- 
ing Monday,  tlie  5tli  day  of  January, 
1U2S,  at  tlie  hour  of  7:30  o'clock  P.  M.t 
for  the  following  materials  to  be  de- 
livered f.  0.  b.  cars  at  Uedwood  City, 
to-wit: 

1500  lineal  feet  of  six  (6)  Inch  cast 
iron  water  pipe.  Class  B,  Standard 
weight. 

200  lineal  feet  of  four  (4)  inch  cast 
iron  water  pipe.  Class  B,  Standard 
weight.  .         ,,    .      ,     . 

4 — six  (6)  Inch  by  six  (6)  inch  by 
four    (4)    inch  cast   iron  tees. 

$ — four   (4)    inch   tees   cast  iron. 

All  pipe  to  be  of  bell  and  spigot  form 
and  in  twelve  (12)  foot  lengths,  all 
tees  to  have  bells  all  around.  Pipe  and 
fittings  to  conform  to  American  W-ter 
Works  Association  Standards. 

All  pipe  and  specials  to  be  subject  to 
inspection  by  the  Superintendent  of 
Water  System  of  the  Town  of  Redwood 
City  upon  delivery  and  rejected  pieces 
to  be  stored  at  the  expense  and  sub- 
ject  to    the   order  of   shipper. 

Delivery  to  be  made  within  ninety 
(90)  days  after  placing  order  and  con- 
tract to  be  entered  into  within  five  (5) 
days   after   acceptance   of   bid. 

Bids  to  be  accompanied  by  a  certified 
check  in  the  amount  of  ten  (10)  per 
cent  of  bid  payable  to  the  President  of 
the  Board  of  Trustees  of  Redwood  City. 
Checks  of  unsuccessful  bidders  to  be 
returned  at  once,  check  of  successful 
bidder  to  be  returned  upon  acceptance 
of  goods   ordered. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Trustees  of 
the  Town  of  Redwood  City,  California. 

Dated,    December   15,    1924. 

W.   A.    PRICE, 
Clerk  of  the  Town  of  Redwood  City. 


NOTICE    TO    BIDDERS 


(AVoodland       High       Seliool       District — 
Linoleum) 


Notice  Is  hereby  given  that  sealed 
bids  will  be  received  and  opened  by 
the  Woodland  High  School  Board  of 
Education,  January  5,  1025,  7:30  P.  M., 
at  the  office  of  Wraith  &  Farish,  520 
Main  Street,  Woodland,  Cal.,  for  the 
contract  of  furnishing  and  laying  the 
linoleum  for  the  new.  High  School 
building.  . 

The  linoleum  contract  is  to  be  as  fol- 
lows: The  floors  of  the  two  upper 
corridors,  secretary's  public  oflSce, 
and  elsewhere  where  marked  on  the 
plans  and  specifications  at  Architect 
W.  H.  Week's  office,  369  Pine  Street, 
San  Francisco,  to  be  covered  with  best 
grade  cork  carpet,  "Wildes,"  "A" 
quality  or  equal,   Vi   inch  thick. 

On  corridors  cork  carpet  to  be 
turned  up  around  walls  to  form  base; 
all  to  be  thoroughly  cemented  to 
under  floor  the  entire  surface.  See 
detail.  „  ^.^ 

Sewing  Room,  Millinery  Room,  fit- 
ting Room  floors  to  be  covered  with 
best    grade      Battleship      Linoleum,     Vi 

The  cooking  room  floor  is  to  be  cov- 
ered with  best  grade  Inlaid  linoleum. 
B  gauge,  .119  inches,  as  selected  by 
Architect.  Model  Dining  Room  floor 
covered  with  heavy  Battleship  Lino- 
leum. All  to  be  thoroughly  cemented 
to    under    floor    over    entire    surface. 

Send  sealed  bids  to  Wm.  M.  Hymon, 
Secretary. 

JOSEPH    HARLAN, 
President  Woodland  High  School  Board 
of   Trustees. 


A  call  for  bidi  published  In 
thlB  section  Indicates  that  bids 
are  desl.-ed  from  other  than  local 
bidders  Maximum  competition 
Is  desired,  and  this  Is  assured 
through  BUILDING  AND  ENGI- 
NEERING NEWS  which  reaches 
every  worth-while  contractor 
and  materialman  In  Central  and 
Northern  California  who  bids  on 
public    work. 

Hatei  10  cents  per  line,  per 
insertion. 

All  official  calls  tor  bids  of 
the  California  State  Highway 
Commission  and  Nevada  State 
Highway  Commission  are  pub- 
lished   In    this   section. 


.NOTICE    TO    COXTR.\CTOUS 


(Steel    Roliini;    Doors — State    Board    of 
Harbor  C'onuiiiN»ionersi 


mentioned  in  said  check  shall  be  deem- 
ed liquidated  damages  for  such  failure 
and  neglect,  and  shall  be  paid  into  the 
San  Francisco  Harbor  Improvement 
Fund. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secretary 
or  to  the  Assistant  Secretary,  at  the 
office  of  the  Secretary,  Room  No.  17, 
Union  Depot  and  Ferry  House,  at  or 
prior  to  IS  o'clock  P.  3i^  on  ThnrHday, 
January  :£t),  11>25,  at  which  time  and 
place  the  bids  will  be  publicly  opened. 
The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best    interests   of   the    State. 

Plans  and  specifications  for  this 
work  to  be  had  at  Itoom  18,  Union 
Depot  and  Ferry  House,  upon  deposit- 
ing $10.00  for  same,  which  will  be  re- 
turned on  return  of  plans  and  specifi- 
cations. 

Bidders  are  requested  to  mark  enve- 
lope containing  bid:  "Bid  for  Install- 
ing Steel  Rolling  Doors  in  the  China 
Basin    Terminal   Building." 

CHAS.     H.     SPEAR, 
il.    F.   COCHRANE, 
JOHN    B.    SANFORD, 
Board   of   State  Harbor   Commissioners. 
FRANK  G.   WHITE, 

Chief   Engineer. 
J.    L.    Phelps,    Secretary. 


OFFICE  OF  THE  BOARD  OF  STATE 
Harbor  Commissioners,  Union  Depot 
and  Ferry  House,  San  Francisco,  Cali- 
fornia,  December  22,   1924. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  office  at  or  prior  to  2 
o'clock  P.  91.,  Thursday)  January  29, 
1025,  for  furnishing  and  installing 
Steel  Rolling  Doors  in  the  China  Basin 
Terminal  Building,  on  the  waterfront 
of  tlje  City  and  County  of  San  Fran- 
cisco, in  accordance  with  plans  and 
specifications  adopted  by  the  Board 
December  18,  1924,  and  on  file  in  this 
office,  to  which  special  reference  is 
hereby  made. 

The  work  to  be  done  under  these 
specifications  consists  in  furnishing 
all  materials,  labor  and  equipment  for 
installing  all  steel  rolling  doors  on  the 
first  two  floors  and  the  door  groove 
angles  on  the  first  floor  of  the  Build- 
ing for  the  China  Basin  Terminal. 

The  materials  to  be  used  in  this 
work  consist  of  the  requisite  quanti- 
ties of  structural  steel,  eastings,  gal- 
vanized iron,  bolts,  chains,  paint  ma- 
terials etc. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a 
certified  check  for  an  amount  equal  to 
five  (5)  per  cent  of  the  amount  of  the 
proposal,  to  be  made  payable  to  the 
Secretary  of  the  Board,  conditioned 
that  if  the  proposal  Is  accepted  and 
the  contract  awarded,  and  if  the  bidder 
shall  fail  or  neglect  to  execute  a  con- 
tract and  give  the  bond  required  with- 
in six  (6)  days  after  the  award  is 
made,      in    that      case    the      said      sum 


QUANTITY  SURVEYOR 

Valuation   EnglBeer 
ARTHUR    F»RIDDLE 

603    Mission    Street,   at   Third    St. 
San    Frandaco,    CalU. 

Telephone   Douglas  g-4-9-3 
General  Ijiattag  Bnrean 

Architect's  Preliminary  Estimates 


NOTICE     TO     BIDDERS 


(Lighting;   Fixtures— Alameda) 


Notice  is  hereby  given  that  the  Board 
of  Education  of  the  City  of  Alameda 
will  receive  sealed  proposals  or  bids 
for  furnishing  and  installing  lighting 
fixtures  in  Lincoln  School,  situated  on 
the  block  bounded  by  Central  Avenue, 
Van  Buren,  Mound  and  Court  Streets, 
in  said  city,  on  Tuesday  e-rening,  Janu- 
ary 0th,  1025,  nil  to  the  hour  of  8 
o'eloek    p.    m.    of   said    day. 

All  of  said  work  shall  be  done  in 
accordance  with  the  specifications  pre- 
pared by  Henry  H.  Meyers,  Architect, 
adopted  therefor  by  said  Board  ot 
Education  and  now  on  file  in  the  office 
of  the  secretary  of  said  board. 

All  proposals  shall  be  accompanied 
by  a  certified  check  or  bond  In  the 
amount  of  ten  per  cent  (10%)  of  the 
total  contract  price  conditioned  that 
the  successful  bidder  will  enter  Into 
a  contract  within  ten  days  after  the 
same   has   been    awarded   to    him. 

The  Board  of  Education  reserves  the 
rie-ht   to   reject  any  or  all  bids. 

By  order  of  the   Board  of  Education. 

Dated   December  17th,    1981. 

C.  J.   UU  POCH, 
Secretary   of  the  Board. 


NOTICE   TO   BIDDERS 


(Punip.s — Vandalia    Irrigation    District) 

NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Directors  of  the  Vandalia 
Irrigation  District  will  receive  sealed 
bids  up  to  the  hour  of  1:30  P.  M.,  on 
the  7th  day  of  January.  1925,  for  the 
following   Deep   Well    Turbine    F'lmps: 

5 — Deep  Well  Turbine  Pumps,  900 
G.   P.   M.,   Head    110   ft. 

50  ft.  of  Column,  fully  -quipped  and 
installed  with  2200  Volt.  3  phase  60 
cycles   1200  R.   P.  M.  Molor. 

Bidders  are  requested  to  bid  on  mint 
type  head  and  motor  construction  and 
also  with  standard  vertical  motor 
equipment. 

Each  L;ds  must  be  accompanied  by  a 
certified  check  in  the  sum  of  not  less 
than  5  per  cent  of  the  total  amount  of 
the  bid.  ,        .  ^    ^ 

All  bids  must  be  on  blanks  furnished 
bv  the  district  for  the  purpose. 

"The  Board  of  Directors  reserves  the 
right  to  waive  defects,  and  to  reject 
any  or  all  bids. 

H.   C.   PEGRAM,   Secretary, 
Vandalia  Irrigation  District, 

Porterville,   Calif. 


Saturday,     December     27,     1924 
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BRIDGES 


I.OS  ANGELES  fOUNTY,  Calif— Fol- 
Inwinc  bids  reo.  by  State  Highway 
Commission  to  const,  walk  on  bridge 
across  the  Ulo  Honda,  near  Los  An- 
geles; 480  ft.  long,  composed  of  wood 
and  structural  steel. 
K.    O.    Wetzel    Co.,    685    So.    Rio   St., 

I.OS  Angeles   (low  bid)    J3308 

W.    M.    Ledbetter    &    Co 3767 

E.    G.    Perham     3S64 

Lipscomb    &    Dutton     5239 

Mercereas  Bridge  &  Constr.   Co...    5524 
Kngineer's   estimate   J5614. 


OROVILLE,  Butte  Co.,  Cal.— Until 
.Ian.  12.  1:45  p.  m.,  bids  will  be  rec.  by 
C.  F.  Belding,  county  clerk,  to  const. 
rein.  cone,  bridge  over  slough  on  Xord- 
Gianella  Rd.,  near  Nord.  Cert,  check 
10%  req.  with  bid.  Plans  obtainable 
from  County   Eng.  Harry   H.  Hume. 


OROVILLE,  Butte  Co.,  Cal.  —  Until 
.Ian.  12,  1:35  p.  m.,  bids  will  be  rec.  by 
C.  P.  Belding,  county  clerk,  to  const. 
rein.  cone,  bridge  over  Dry  Creek  on 
Uichvale  West  Road,  near  Richvale. 
Cert,  check  lOcr,  req.  with  bid.  Plans 
obtainable  from  County  Eng.  Harry  H. 
Hume. 


ABERDEEN,  Wash. — M.  M.  Caldwell, 
bridge  engineer.  Central  Bldg.,  Seattle, 
completes  plans  for  bridge  over  Che- 
halis  river  for  which  city  has  voted 
bonds  of  J200.000  to  finance.  Plans  are 
yet  to  be  approved  by  war  dept.  Will 
have  cone,  piers,  four  approach  piers 
and  one  draw  span  pier:  steel  swing 
span  307  ft.  long.  E.  G.  Hunt  is  city 
eng.  of  Aberdeen. 


REDDING,  Shasta  Co..  Cal.  —  Until 
Jan.  7,  2  p.  m.,  bids  will  be  rec.  by 
Errol  A.  Yank,  county  clerk,  to  (1) 
const,  earth  fills  at  ends  of  cone, 
bridge  over  Eagle  creek  at  Ono,  also 
cuts  and  road  at  ends  of  bridge;  (2) 
const,  cuts  and  road  at  ends  of  said 
bridge.  Cert,  check  10%  payable  to 
county  req.  Plans  on  file  In  office  of 
clerk. 


IRRIGATION  PROJECTS 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
County  supervisors  vote  to  create  irri- 
gation and  water  conservation  district 
and  elect  its  seven  trustees  for  the 
central  part  of  Santa  Clara  valley,  will 
be  held  on  March  10. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Peti- 
tion seeking  formation  of  Bolinas  Irri- 
gation District  has  been  granted  Ipy 
county  supervisors  and  engineer  will 
be  appointed  shortly  to  prepare  esti- 
mates of  cost  to  construct  irrigation 
work.'?. 


LIGHTING  SYSTEMS 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
John  R.  Perkins,  Jr.,  San  Francisco. 
at  $3,112.60  awarded  cont.  by  city  coun- 
cil to  install  22  electroliers  in  Third 
Ave.,  bet.   B  St.  and  State   Highway. 


TURLOCK.  Stanislaus  Co.,  Cal. — City 
trustees,  A.  P.  Ferguson,  clerk,  declare 
inten.  (No.  212)  to  imp.  East  and  West 
Main  Sts.,  North  and  South  Center  Sts., 
etc.,  involv.  Installation  of  street  light- 
ing system.  1911  Act  and  Bond  Act 
1915.  Protests  Jan.  6.  Horace  Hall,  city 
engineer. 


LOS  ANGELES,  Cal.— Until  10  A.  M., 
Jan.  5.  bids  will  be  rec.  by  Bd.  Pub. 
Wks.  for  ornam.  lights  under  1911  act 
as  follows: 

Windsor  Blvd.,  bet.  Wllshire  Blvd. 
and   Francis  Ave.;   15   concr.   posts. 

Anaheim  St.,  bet.  End  Ave.  and  Ana- 
heim   St.:    4  1    concr.    posts. 

McCadden  I'l.,  Las  Palmas  Ave.  and 
Cherokee   Ave.:   41   concr.    posts. 

Third  St.,  bet.  Muirfield  Rd.  and  La 
Brea  Ave.:    76   concr.   posts. 

16th  St.,  bet.  Normandie  and  Western 
Aves. :    48   concr.    posts. 

Kenniston  Ave.,  bet.  Wllshire  Blvd. 
and  Country  Club  Dr.:   21   concr.   posts. 


MACHINERY  &  EQUIPMENT 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Until  Jan.  8.  8  p.  m..  bids  will  be  rec. 
by  Henry  Steinberger.  clerk.  Redwood 
School  District,  to  fur.  and  del.  one 
40-passenger  school  bus.  Additional  in- 
formation  obtainable   from   clerk. 


EUREKA.  Humlioldt  Co..  Cal.— Until 
Jan.  5.  7:30  p.  m..  bids  will  be  rec.  by 
Geo.  B.  Albee,  city  supt.  of  schools,  to 
fur.  one  White  bus  for  transportation 
of  school  pupils.  Cert,  check  5%  pay- 
able to  Eureka  School  District  req. 
Further  information  obtainable  from 
secretary. 


FIRE  EQUIPMENT 


RED  BLUFF,  Tehama  Co.,  Cal. — City 
tT  iBtee*  W'U  call  election  to  vote  bonds 

to    finance    purchase    of    7S0-gal.    fire 
engine  and  1,000  ft.  fire  hose. 


MISCELLANEOUS    SUPPLIES 


SAN  FRANCISCO — Until  Jan.  5.  3  p. 
m..  bids  will  be  received  by  Leonard  S. 
Leavy.  city  purchasing  agent,  270  City 
Hall,  to  fur.  and  del  incandescent  elec- 
tric lamps  required  for  calendar  year 
1925.  Further  information  obtainable 
from    above   office. 


S.\N  FRANCISCO — Until  Jan.  5,  3  p. 
m.,  bids  will  be  rec.  by  Leonard  S. 
Leavy,  city  purchasing  agent,  to  fur. 
and  del.  2314  padlocks  under  Proposal 
No.  101.  Further  information  obtain- 
able   from    above    office. 


Carbide   Flare  Lights 

OxyAcetyleneEquipment 

Goggles — Respirators 

First  Aid  Supplies 

Carried   In   stock 

E.    D.    BULLARD 

505  HOWARD  STREET 
San  FmaeiMco,  Calif. 

Dougla*  6820 


RESERVOIRS  AND  DAMS 


AMERICAN  FALLS.  Idaho— Until  2 
p.  m.,  Jan.  22.  bids  will  be  rec.  by  bu- 
reau of  reclamation,  American  Falls, 
f  r  constr.  of  dam,  involv  50,000  cu. 
yd.«.  excav. ;  60.000  cu.  vds.  earth  em- 
liank..  28,000  cu.  yds.  rock  excav.,  115,- 
000  cu.  yds.  cone,  1.100,000  lbs.  relnf. 
steel.  1.200,000  lbs.  struc.  steel,  1,700,- 
»o  ihs.  c.  i.  gates.  Plans  and  spec,  may 
lie  obtained  from  bureau  of  reclama- 
tion. Denver,  Colo.,  from  bureau  at 
.\nierican  Falls,  or  frnm  Washington, 
n.    C. 


PIPE  LINES,  WELLS,  ETC. 


LOS  ANGELES,  Cal.— American  C.  I. 
Pipe  Co.,  Marsh-Strong  Bldg.,  awarded 
cont.  by  pub.  serv.  comm.  for  c.  i.  pipe 
under  spec.  740-A  as  follows:  $5.9492 
class  C  pipe  24-in.  diam.,  and  $7.1196 
for  24-in.  class  C  pipe,  also  24-ln.  dlam. 
f.   o.   b.   trenchside. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Until  Jan.  5,  7:30  p.  ra.,  bids  will  be 
rec.  by  W.  A.  Price,  city  clerk,  to  fur. 
f.  o.  b.  cars.  Redwood  City,  1500  lin.  ft 
fi-in.  c.i.  water  pipe,  class  B  standard 
weight:  200  lin.  ft.  4-in.  c.i.  water  pipe 
class  B,  standard  weight;  4  6-ln.  by  6- 
in.   c.i.    tees;   6    4-in.   c.i.    tees. 

Pipe  to  be  bell  and  spigot  form  and 
in  12-ft.  lengths,  all  tees  to  have  bell 
all  around.  Delivery  to  be  made  90  days 
after  awarded  of  contract.  Cert,  check 
107c,  payable  to  Pres.  of  Bd.  of  City 
Trustees  req.  C.  L.  Dimmitt.  city  eng. 
See  call  for  bids  under  official  pro- 
posal section  in  this  Issne. 


PORTERVILLE.  Tulare  Co..  Cal.— 
Jan.  27  is  date  set  to  vote  bonds  of 
$50,000  to  finance  construction  of 
sewage  disposal  system.  Fred  Pease. 
city   engineer. 


SEWAGE  DISPOSAL  PLANTS 


HUNTINGTON  PARK,  Cal.  —  Until 
7:30  p.  m.,  Dec.  31  bids  will  be  rec.  by 
trustees  of  Huntington  Park  union 
high  school  dist.  for  septic  tanks  and 
sewage  disposal  sys.  for  Bell  unit  high 
school,  n.e.  cor.  Bell  and  Fora  Aves., 
Bell.  Plans  on  file  at  office  of  Train  & 
Williams,  archts.,  227  Western  Mut. 
Life  Bldg..  321  W  3rd  St.,  Los  Angeles. 
Cert,  check  or  bond  5%.  H.  D.  Turner, 
clerk   of  board. 


PORTERVILLE,  Tulare  Co.,  Cal.— 
Jan.  27  is  date  set  to  vote  bonds  of 
.foO.OOO  to  finance  construction  of  sew- 
age  disposal   system.     Fred   Pease  city 


MISCELLANEOUS 
CONSTRUCTION 


GRASS  VALLEY,  Nevada  Co..  Cal. — 
Pacific  Gas  &  Electric  Co..  445  Sutter 
St.,  San  Francisco,  will  expend  $35,000 
to  install  100,000  cu.  ft.,  two  lift,  gas 
gas    holder    and    exhauster. 


WATER  WORKS 


LOS  ANGELES,  Cal. — Art  Concrete 
Works,  Box  417  Pasadena,  sub.  only 
bid  to  pub.  serv.  comm.  at  $5715  (63.5c 
ea.)  for  9000  cone,  metre  boxes  cover- 
ing a  period  of  6  mos.  from  Jan.  1, 
1925;  spec.  W-334. 
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NEWTON  BEACH,  Cal— Until  7:30 
p.  m.,  Jan.  5,  bids  will  be  rec.  by  city 
for  work  compl.  for  water  supply  and 
distrib.  sys.  for  domes,  and  fire  pro- 
tection purposes,  incl.  reservoirs, 
pumping  plant,  etc.,  in  Corona  del  Mar 
section  of  .Newport  Beach,  involv.  C.  I. 
pipe  as  follows:  20,465  ft.  6-in.  class 
"B,"  30,634  ft.  6-in.  class  "C,''  4147  ft 
8-in.  class  B,  3518  ft.  b-ln.  class  C,  2744 
ft.  10-in.  class  B,  105S  ft.  10-in.  class  C, 
8S)3  ft.  12-in.  class  B,  380  ft.  12-in.  class 
C,  1209  ft.  14-in.  class  C.  3995  ft.  18-ln. 
class  B,  6720  ft.  18-in.  class  C,  64  tons 
C.  I.  class  D  special  fittines.  127  B-ln. 
standard  fire  hydrants,  one  1.600.000- 
gal.  reinf.  cone,  (storage  reservoir,  one 
145,000-gal.  reinf.  cone,  receiving  res- 
ervoir, one  pumping  plant  compl.,  incl. 
brick  and  cone.  bldg.  50x60  ft.,  2  h.p. 
full  Diesel  engine.^.  800-gal.  per  m.,  3- 
stage  centrif.  pumps  with  starting  eq., 
silencers,  etc.  Plans  obtainable  from 
Paul  E.  Kressly,  consulting  engr.,  732 
H  W.  Hellman  Bldg..  I.os  Angeles, 
upon  payment  $15.  Cert,  check  or  bond 
10%.   V.   A.   Sebring.   city  clerk. 

l'ORTL.\XD.  Ore. — Barr  and  Cun- 
uingham,  consulting  engineers,  Spauld- 
ing  engineers,  Spaulding  Bldg.,  com- 
missioned to  prepare  plans  for  pro- 
posed water  system  for  Multnomah 
Water  District  to  serve  Multnomah, 
Capitol  Hill  and  Ryan  Place  districts; 
est.    cost    $100,000. 


LOS  ANGELES,  Cal— Bids  rec.  by 
pub.  serv.  comm.  for  20  12-in.  double 
disc  gate  valves  under  spec.  741.  were; 
Crane  Co.,  $6S  ea.;  Pac.  Pipe  &  Sup- 
ply Co.  (Kennedy),  $64.90;  Jones- 
Thorne  Co.  (R.  D.  Wood  Valve),  $65.50; 
Water  Works  Supply  Co.  (Rensselaer), 
$75.20;  N.  O.  Nelson  Mfg.  Co.  (Ken- 
nedy), $66.25;  Mark-Lally  Co.  (Ken- 
nedy),  $70.35. 


PORTL.^ND,  Ore. — Until  Jan.  5.  2  P. 
M.  bids  will  be  rec.  by  Frank  Coffin- 
berry,  city  purchasing  agent,  to  fur. 
approx.  50-tons,  c.  i.  specials  for  Water 
Works  Bureau  Bureau.  Cert,  check 
10%  payable  to  city  req.  Additional  in- 
formation obtainable  from  al>ove  of- 
fice. 


PLAYGROUNDS   AND   PARKS 


EUREKA,  Humboldt  Co.,  Cal.— City 
council  plans  bond  issue  for  $60,000  to 
purchase  30  acres  for  park  purposes 
adjoining  the  eastern  portion  of  Se- 
quoia Park,  A.  Walter  Kildale  Is  cit> 
clerk. 

M\RfSHU:E,   Yuba  Co.,    Cal.    -Mas 

Rorie  &  McLaren  Co.,  San  Francisco, 
at  $4,100  awarded  contract  by  city 
council  to  fur.  and  plant  2,000  trees  on 
banks  of  Ellis  Lake.  West  Coast 
Nursery  Co.  was  low  bidder  at  $3,782, 
but  the  council  awarded  the  contract 
to   the  highest  bidder. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Commercial  Club  plans  to  purchase 
approx.  125-acres  of  land  and  lay  out 
18-hole  golf  course.  Approx,  $86,000 
will  be  expended  In  Improvements  in- 
cluding clubhouse,  well  and  pumping 
plant,   etc. 

SEWERS  &  STREET  WORK 


OAKLAND,  Cal.— Until  Dec.  31,  11:30 
a.  m.,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  imp.  portions  of 
E-15th  St.,  involv.  const,  curbs  and 
gutters;  one  culvert.  1911  Act.  Cert, 
check  10%  payable  to  city  req.  Plans 
on  file  in  office  ot  clerk.  W.  W.  Har- 
mon,  city   eng. 


OAKLAND,  Cal. — Until  Dec.  31,  11:30 
A.  M.,  bids  will  be  rec.  by  Eugene  K. 
Sturgis,  city  clerk,  to  const,  sewer, 
manholes,  lampholes,  drop  connections 
and  wye  branches  in  Carmel  St.,  bet. 
Peralta  and  Maple  Aves.;  in  Morgan 
Ave.,  bet.  n.  w.  termination  and  Maple 
Ave.  and  in  portion  of  California  St. 
1911  Act.  Cert,  check  10%  payable  to 
city  req.  Plans  on  file  In  office  of 
clerk.      W.    W.   Harmon,   city   engineer. 


CHICO,  Butte  Co.,  Cal.— Until  Jan.  6, 
8  p.  m.,  bids  will  be  rei\  by  Ira  R.  Mor- 
rison, city  clerk,  to  imp.  portions  of 
Normal  Ave.,  Chestnut.  Hazel,  Ivey, 
Cherry  and  other  Sts.,  involv.  grading; 
const,  hyd.  cem.  cone,  curbs,  gutters 
and  walks,  corru.  galv.  iron  culverts; 
gutter  drain  inlets;  reconst.  manholes; 
4-in.  vit.  sewer  pipe;  pave  with  IH-in. 
a.sph.  cone,  surface  on  3^4 -in.  asph. 
cone.  base.  Federal  Const.  Co.,  Call 
Bldg.,  San  Francisco,  submitted  low 
bid  at  $119,735  for  this  work  under  last 
call  but  as  "legality  of  procedure"  was 
questioned  by  city  attorney  the  bids 
were   rejected. 


LOS  ANGELES.  Cal.— Tom  Gogo  &  S. 
Rados  &  Co.,  705  Bernard  St.,  awarded 
cont.  by  Board  of  Public  Works,  at 
$18,770  for  sewer  in  Stowe  Terr.,  bet. 
outlook  Ave  and  Monte  Vista  St.  En- 
gineer's   est.,     $25,811.30. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Thompson  Bros..  Divisadero  and  H  Sts.. 
Fresno,  at  $8,004.43  to  imp.  Pine  St., 
1-et.  Soqiiel  Ave  and  Broadway  involv. 
grading;  cone,  curbs,  walks  and  pave- 
ment;  part  circle  corru.  metal  cone. 
culverts;  cone,  catchbasins;  vit.  clay 
pipe  lateral  sewers,  etc.  Other  bids: 
W.  E.  Miller.  $8, 127. .92;  Granite  Con- 
struction Co..  $8241.10;  G.  W.  Gushing 
9194.39. 


FRESNO.  Fresno  Co.,  Cal. — Council 
II.  S.  Foster,  city  clerk,  declares  inten. 
(No.  26-D)  to  imp.  Blackstone  Ave.. 
het.  Harvey  and  Olive  Aves.,  involv. 
const,  of  curbs,  walks  and  driveway 
approaches.  1911  Act.  Protests  Jan.  8. 
Wm.    Stranahan.   city   eng. 


.\MADOR  COUNTY,  Cal. — As  previ- 
ously reported,  bids  will  be  rec.  by 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  Jan.  5,  2  p.  m., 
to  grade  2.6-mi.  in  Amador  county 
bet.  Jackson  and  pt.  3-mi.  easterly. 
Project  involves  13.540  cu.  yds.  road- 
way excavation  without  classification; 
3650  sta.  yds.  overhaul:  140  cu.  yds. 
structure  excavation  without  classifi- 
cation; 20  M  ft|  b.  ra.  timber;  368  lln. 
ft.  12-in.,  170  lln.  ft.  18-ln.,  208  lin.  ft. 
24-in.  and  34  lin.  ft.  36-in.  corrugated 
metal  pipe;  300  lin.  ft.  guard  rail:  110 
monuments.  Commission  will  fur. corru. 
metal  pipe. 


SANTA  CRUZ.  Santa  Cruz  Co..  Cal.— 
Until  Jan.  8,  9  a.  m.,  bids  will  be  rec. 
by  S.  A.  Evans,  city  clerk.  (331)  to  imp. 
Leibrandt  Ave.,  from  Beach  to  Kaye 
Sts.,  involv.  grading;  cem.  cone,  curbs; 
vit.  clay  pipe  sewer  laterals;  pave  with 
5-in.  Port.  Cem.  cone.  1911  Act.  Cert, 
check  10%  payable  to  city  req.  Plans 
on  file  in  office  of  clerk.  H.  K.  Gode- 
Kast,  city  eng. 


LOS  ANGELES,  Cal. — Chalmers  and 
Ford.  532  H.  W.  Hellman  Bldg.,  award- 
ed cont.  at  $67,803  to  imp.  6Sth  St.,  bet. 
Vermont  and  Normandie  Aves.,  involv. 
cone,   pave,   curb,  -walk.  etc. 


TORRANCE,  Cal.— Until  7  p.  m.,  Jan. 
5  bids  Tvill  be  rec.  by  city  for  grading. 
3-in.  asph.  cone.  pave,  with  1-in.  Wil- 
lite  surf..  4-in.  vit.  hse.  sewers,  in  al- 
leys in  blks.  1  to  9.  incl.,  17.  18.  69  to 
75,  incl..  85,  S6  and  113,  Torrance  Tract. 
Plans  at  office  Citv  Engr.  J.  J.  Jessup; 
1915  act.  A.  H.  Bartlett,  city  clerk. 


aANTA  MONICA,  Cal. — Kneen  Paving 
Co.,  216  Dudley  Blk.,  Santa  Monica, 
award  cont.  at  $107,255  to  pave  Mon- 
tana Ave.  bet.  7th  and  26th  Sis.,  involv. 
408,407.48  sq.  ft.  grade  4c  ft.,  40(1,407.48 
sq.  ft.  bitul.  pave,  on  asph.  cone,  base 
19.3c  sq.  ft.,  30  ft.  curb  80c  ft.,  44,276 
sq.  ft.  walk  20.5c  ft.,  water  sys.  compl. 
$2900,   19   m.   h.   to   grade,   $5   ea. 


LOS  ANGELES.  Cal.— Until  10  a  .m., 
Dec.  29.  bids  will  be  rec.  by  bd.  pub. 
wks.  to  pave,  etc.,  in  Westgate  Ave. 
and  Mayfield  Ave.  Imp.  Dist.  (Mun.  Imp 
Dist.  No.  21).  Plans  on  file  at  office  of 
city  engr.,  405  s  city  hall  annex.  Work 
involves  55,000  cu.  yds.  grade,  1,016,656 
sq.  ft.  Warrenite-bitul.  pave.,  (l'/4-in. 
surf,  on  4-in.  bitum.  base),  48,340  ft. 
curb.,  233.700  sq.  ft.  cem.  walk,  60,410 
sq.  fi.  gut. 


ALHAMBRA,  Cal. — Allied  Constr.  Co. 
459  E  3rd  St.,  Los  Angeles,  sub.  low 
bid  to  city  at  $50,560  to  const,  approx. 
1  mi.  48-in.  reinf.  cone,  storm  drain. 
Bid  was  taken  under  advisement  by 
City  Engr.  M.  H.  Irvine.  Other  bids. 
Hickey  &  Harmon.  $54,000;  Callahan 
Constr.  Co.,  $54,380;  Culjak  &  Bebek, 
$57,900;  Thos.  Haverty  Co.,  $59,915;  K. 
.A.  Wattson.  $60,900;  John  S.  E.  Houk. 
$63,333;  K.  L.  Oakley,  $63,985;  Geo.  W. 
Kemper,   $64,000;  Cox  &  Teget,   $69,300. 


SAN  LUIS  OBISPO,  Cal.— City  Eng. 
Moore  estimates  cost  of  paving  Hi- 
guera  St.,  bet.  Nipomo  and  French  Sts., 
Sts.,  at  $28,692  ofr  4-in.  asph.  cone. 
base  with  2% -in.  surface.  To  pave  the 
unpaved  portion  of  the  street  with  6- 
in.  cone,  at  edge  of  present  pavement 
and  tapering  down  to  5-in.  at  curb  with 
:;Vi-in.  asph.  surface  over  present  pave- 
ment Is  estimated  at  $34,222. 


BAKERSFIELD,  Kern  Co.,  Cal.— J.  E. 
Burke,  San  Francisco,  awarded  cont.  at 
$34920.28  for  approx.  22,062  sq.  ft.  concr. 
walk  at  3174  ft.  curb  in  Baker  and 
other  streets  in  St.  Dist.  No.  502.  Est. 
$5557.  Other  bids:  Dean  &  Stroble, 
Bakersfield,  $5170.90;  F.  W.  Nighbert, 
Bakersfield,  $5178.84;  Wietzel  &  Lar- 
sen,     Bakersfield,     $5274.06. 


LOS  ANGELES,  Cal. — U'ntil  2  P.  M., 
Jan.  12,  bids  will  be  rec.  by  county  for 
road   work,   as   follows: 

Atlantic  Ave.,  bet.  Long  Beach  city 
limits  and  Tweedy  Rd.,  4.49  mi.,  6-in. 
disint.  gran.  pave.  30  ft.  wide,  involv. 
52.397  cu.  yds.  excav.,  79,076  sq.  yds. 
shape  rdwy.,  79,076  sq.  yds.  disint,  gran, 
pave.,  47,446  lin.  ft.  shape  shoul.,  one 
18-in.  reinf.  concr.  pipe.  100  ft.  long, 
compl.  Materials  (26,541  tons  d.  g.) 
furnished    by   county. 

Western  Ave.  bet.  Narbonne  Ave.  and 
w.  line  of  Tr.  6881,  and  bet.  e.  line  of 
Palos  Verdes  Estate  and  w.  line  of  Tr. 
4252,  4.65  mi.,  6-in.  disint.  gran.  pave.. 
20  ft.  wide,  with  2-ft.  d.  g.  shoul.,  in- 
volv., 65,531  sq.  yds.  shape  rdwy.,  54,- 
609  sq.  yds.  6-in.  pav.,  49.148  lin.  ft.  d. 
g.    shoul. 

Until  2  P. I  M.,  Jan.  5,  bids  will  be 
rec.  to  imp.  Hunt's  rossing  Rd.  bet. 
Perry  Rd.  and  oUege  Ave.,  1.47  mi.,  20 
ft.  wide,  under  R.  D.  I.  No.  381,  involv. 
4001  cu.  yds.  excav.,  18,134  sq.  yds., 
shape,  17,271  sq.  yds.  3-in.  asph.  concr. 
base,  15,544  lin.  ft.  shoul.,  18,134  sq. 
yds.  5-in.  disint.  gran.  base.  Engr's. 
est..    $43,952.95. 


Contractors  Machine  Works 


We  Specialize  in  rebuilding  and  repairing  contractors'  equipment. 
We   build   rock  bunkers,  elevators  and   conveyors,   portable   pumping 
plants,  hoist  and  rock  crushers. 

Let  us  give  you  an  estimate  on  your  work. 

We  buy  and  sell  used  equipment. 


CREAR  &  BATES 


3S  Stanford 


San  Francisco 


Phone  Kearny  1SS5 


SiiUiiday,    Uccrmber 
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I.OS  ANGEI-ES,  Oal. — Three  liiw  nUlM 
for  ri>a<l  Imps,  received  by  supervisors, 
follow. 

Geo.  R.  Curtis  Pay.  Co.,  2440  E  26th 
St.,  low  at  J93.765.35  Imp.  Inglewood 
Ave.,  het.  Pino  St.  and  Bellevue  Ave., 
99  ml.,  under  County  Imp.  No.  119,  In- 
volving 8508  cu.  yds.  exoav,  80c  yd., 
28,103  sq.  yds.  shape  9c  yd.,  10.311  sq. 
ft.  curb  65c  ft..  10,622  sq.  ft.  But.  30c 
ft.,  49,520  sq.  ft.  walk  20c  ft.,  28,103  sq. 
yds.  2-ln.  Willite  top  $1  yd..  28.103  sq. 
yds.  3-ln.  Willite  pave,  $1,311  yd.  Othc- 
bids-  Geo.  H.  Oswald,  $98,865.50;  Dun- 
kle    &    Phillips,   $102,865.23. 

Geo.  R.  Curtis  Pav.  Co.  low  at  $35,- 
837.80  imp.  lOSth  St.,  bet.  Main  St.  and 
e  boundary  of  Los  Angeles  (excluding 
Moneta  Ave.).  .44  mi.,  under  County 
Imp.  Xo.  229.  involv.  2294  cu.  yds.  excav 
75c  yd:  11.8S2  sq.  yds.  shape  9c  yd.;  II,- 
143  sq.  ft.  gut.  30c  ft;  11.862  sq.  yds. 
m-in,  Natl,  top  $1.13  yd;  11.882  sq.  yds. 
3>^-in.  asph.  cone,  base  $1.35  yd.  Other 
Geo.    M.    Souter.    $38,180.37. 

Perry  L.  Iledriok.  1016  Sanborn  Ave., 
low  at  $1S.994.45  imp.  Kern  Ave.,  bet. 
Third  St.  and  Brooklyn  Ave.,  .49  ml., 
under  County  Imp.  No.  74,  involv.  7354 
cu.  vds.  excav.,  55c  yd..  82 1 6  sq.  yds 
shape  rdwv.  9c  yd.,  2576  ft.  curb  50c  ft.. 
10.350  sq.  ft.  walk  18.5c  ft.,  588  sq.  ft. 
gut.  20c  ft..  5957  sq.  yds.  5-in.  mac. 
pave  $1.20  yd..  2259  sq.  yds.  I'/^-in. 
mac.  pave.  45c  yd.,  corru.  iron  culv. 
with  c.  b.  and  headwalls,  $325.  corru. 
iron  culv.  with  headwalls.  $2400.  Other 
bids:  R.  A.  Watt.^on.  $19,867.68;  Allied 
Constr.   Co..   $23,470.33.  ,    „ 

Geo.  R.  Curtis  Pav.  Co.  low  at  $12,- 
727.63  imp.  9th  St..  bet.  Main  St.  and 
Moneta  Ave.,  under  Co.  Imp.  No.  176. 
involv.  1112  cu.  yds.  excav.  75c  yd.,  4072 
sq.  vds.  shape  9c  yd..  436S  sq.  ft.  gut. 
30c  ft..  49  ft.  curb  75c  ft..  4072  sq.  yds. 
li^-in.  Natl,  top  $1.15  yd..  4072  sq.  yds. 
3V.-in.  asph.  cone,  base  $1.35  yd.  Other 
bids:  Braun.  Bryant  &  Austin.  $13,- 
.■)13.07;    Geo.    M.    Souter.    $13,687.87. 

Braun  Brvant  &  Austin.  Box  477. 
Inglewood.  low  at  $15,108.96  imp.  Lin- 
den St..  bet.  Mvrtle  and  Hawthorne 
.\ves  996  ft.  or  .19  mi.,  under  County 
imp.'  No.  87.  involv.  1437  cu.  yds.  excav 
3560  sq.  vds.  shape.  1988  ft.  curb.  43S4 
sq  ft  gut  .  7S99  sq.  ft.  walk.  3560  sq. 
yds.  IH-in.  Natl[  top,  3560  sq.  yds. 
3U-in.  asph.  cone.  base.  Other  bids:  Geo 
n"Curti.«  Pav.  Co..  $15,815.68:  Chas.  U. 
Heuscr.    $16,098.73.  ^   ,,„ 

Ceo  P..  Curtis  Pav.  Co.  low  at  $17,- 
6S7  54  imp.  Flower  St.,  bet.  s  boundary 
of  Inglewood  and  Hardy  St..  .25  mi., 
Countv  Imp.  No.  125.  involv.  1688  cu. 
yds  excav.  8flc  vd.,  4471  sq.  yds.  shape 
9c  vd..  2505  ft.  curb  65c  ft..  12.571  sq. 
ft  walk  20c  ft.,  5030  sq.  ft.  gut.  30c  ft.. 
4471  sq.  ft.  3-in.  asph.  cone,  base  $1.30 
yd  4471  sq.  vds.  2-in.  Willite  top  $1 
yd  '  Other  bids  were:  Geo.  H.  Oswald. 
$18,668.74;     Dunkle      &      Phillips,      $19,- 

.T  V.  Morrison.  701  B  79th  St.  low  at 
$12,001.28  imp.  Manchester  Ave.,  bet. 
St  VndrewR  PI.  and  Arlington  Ave..  .38 
Mi.  under  County  Imp.  No.  219.  involv. 
4647  sq.  vds.  disint.  gran,  sub-base.  442d 
sq  yds  cem.  cone.  pave.  Other  bids: 
T  Paul  Benson.  $12,098.66:  Grunwald  & 
1003  cu  yds.  excav.,  4647  sq.  yds.  shape. 
Tudor,   $12,187.18. 


SAN  KUA.N'CISCO — City  Construction 
Co.,  Call  Bldg.,  awarded  conts.  by  Bd. 
Pub.   Wks.   as   follows: 

At  $7,605.51  to  Imp.  25th  St..  bet. 
Rhode  Island  and  Vermont  Sts..  Involv. 
400  cu.  vds.  cut  $1  cu.  yd.:  HO  ft. 
granite  curb,  $.95  lin.  ft.;  300  ft.  cone, 
curb,  $1  lin.  ft.;  1395  sq.  ft.  walks,  $.19 
sq.  ft.:  3  catchbasins.  $140  ea;  90  ft. 
10-ln.  culvers,  $2.50  ft.;  10,500  sq.  ft. 
cone,  pave.,  $.29  sq.  ft.;  9124  sq.  ft. 
asph.  cone,  pave.,   $.29  sq.   ft. 

At  $2,471.60  to  imp.  crossing  of  New- 
hall  and  Palou  Ave.  and  Palou  Ave., 
bet.  Third  and  Newhall  Sts.,  Involv.  350 
cu.  yds.  cut.  $1.50  cu.  yd.;  120  ft.  cone, 
curb.  $1.15  ft.;  660  sq.  ft.  walks.  $.20 
sq.  ft.;  5040  sq.  ft.  asph.  cone.  pave.. 
$.29  sq.  ft.;  1  catchbasin,  $140;  30  ft. 
10-in.  culvert,    $2.50. 

At  $2302187  to  imp.  Maynard  St.,  bet. 
Mission  and  Congdon  Sis.,  Involv.  50 
ft.  granite  curb,  $3  lin.  ft.:  800  ft.  asph. 
pave.,  $.50  sq.  ft.;  8347  sq.  ft.  walks, 
$.21    sq.   ft. 


MANTECA,  San  Joaquin  Co.,  Cal. — 
City  trustees  petitioned  to  organize 
sewer  district  within  following  boun- 
daries; all  of  Highland  and  Budd  Ad- 
dition and  that  portion  of  Park  Addi- 
tion No.  2  laying  south  of  Virginia  St. 

EUREKA,  Humboldt  Co..  Cal. — City 
Bng  Harry  H.  Hannah  preparing  spec. 
to  grade  and  pave  Union  St.  south  of 
Harris   St. 

S\N  FRANCISCO— E.  C.  Moran.  241 
19th  Ave.,  at  $3757  awarded  coot,  by 
Bd.  Pub.  Works  to  sewer  Tucker  Ave 
bet.  Alpha  and  Rutland  Sts..  involv.  800 
ft  8-in.  sewer.  $4  ft.;  62  wye  branches, 
$l'  ea.:  3  lampholes.  $15  ea.;  3  manholes, 
$150    ea.  

SAN  FRANCISCO— T.  M.  Gallagher. 
2165  Market  St.,  at  $5714  awarded  cont. 
by  B  Pub.  Wks.  to  grade  and  const, 
stairways  in  Vulcan  St.,  bet.  Ord  and 
Levant  Sts,  involv.  951  cu.  yds.  cut. 
SI  95  cu  yd.;  218  cu.  yds.  fill.  $.05  cu. 
yd;  stairway,  $3700  (total);  37  ft. 
railings,  $4  ft. 


BAKERSFIELD.  Kern  Co..  Cal.  — 
Council  authorizes  plans  prepared  to 
resurface  Baker  St..  bet.  Jackson  and 
Bernard  Sts.,  with  2l2-in.  Warrenite- 
Bit.  surface.    W.  D.  Clarke,  city  eng. 


WATTS,  Cal. — Approx.  quantities  for 
imp.  of  Lark  St.,  bids  for  which  will 
be  rec.  Dec.  22  (previously  noted)  are: 
121.000  sq.  ft.  o-in.  cone,  pave.,  6450  ft. 
curb,  23,120  sq.  ft.  walk,  40  ft.  18-in. 
galv.    iron   culv.,   3936   cu.    yds.   grade. 

Quantities  tor  Imp.  of  Villa  Ave.,  Dil- 
ler  and  other  sts.  for  which  bids  will 
be  rec.  Dec.  29  (previously  noted),  are 
not  ready,  but  worii  involves  5-in.  cone, 
pave.,  about  36  ft.  wide  on  two  sts.  ea.. 
1200  ft.  long;  4-in.  cone,  base  with  2- 
in.  asph.  cone,  surf.,  36-ft.  wide,  on  one 
St.  1200  ft  long;  and  5-in.  cone,  base 
with  2-in.  asph.  surf,  on  one  St.,  1600 
ft.    long   and    29    ft.   wide. 


BERKELEY,  Alameda  Co.,  Cal. — L. 
L.  Page  awarded  cont.  by  council  to 
imp.  portions  of  Ada  and  California 
Sts.,  involv.  const,  cone,  curb  and  gut- 
ter; grade  and  pave  with  oil  macadam. 

AAVARD 

SAN  LEANDRO.  Alameda  Co.,  Cal. — 
W.  J.  Tobin,  527  Santa  Ray  Ave.,  Oak- 
land, at  .$651.60  awarded  cont.  by  city 
trustees  to  const,  6-in.  sewer  in  Par- 
rott  St.  from  existing  manhole  in  Park 
St.  to  Carpenter  St.;  1  manhole  with 
wye  branches;  house  sewers.  Other  bids 
were:  Manuel  Costa.  $617  (bid  not  con- 
sidered, lacking  certified  check);  T.  E. 
Clinch,  $846;  T.  F.  Geary,  $916;  F,  R. 
Ritchie,   $74i);  M.  A.  Lopes,   $655. 

LOS  ANGELES,  Cal.  —  Chalmers  & 
p'ord,  532  H.  W.  Hellman  Bldg.,  award- 
ed cont.  by  bd.  pub.  wks.  at  $43,361.03 
tor  cem.  cone.  pave.  (spec,  section  "X") 
curb,  walk,  S-in.  cem.  cone,  pave.,  oil 
and  roll,  etc.,  in  Central  Ave.,  bet.  e 
city   limits    and   Lankershlm   Blvd. 

SAN  FRANCISCO  —  Municipal  Con- 
struction Co.,  112  Lyon  St.,  at  $14,233.18 
awarded  cont.  by  Bb.  Pub.  Wks.  to  imp. 
Avalon  Ave.,  bet.  Mission  and  Lisbon 
Sts  involv.  11,200  sq.  ft.  cone,  pave., 
$.25  sq.  ft.;  25,970  sq.  ft.  asph.  cone, 
pave  $.25  sq.  ft.;  1916  ft.  cone,  curb, 
$.94  lin.  ft.;  22,426  sq.  ft.  walks,  $.14 
sq     ft. 


SIGNAL  HILL,  Cal.— Geo.  R.  Curtis 
Pav.  Co.,  2440  E  26th  St.,  Los  Angeles 
awarded  cont.  at  $68,225  to  Imp.  Bur- 
nett, Cherry,  Orange  and  other  sts., 
Involv.  embank.,  excav.,  2-in.  Willite 
pave,  on  4-ln.  asph.  cone,  base,  walk, 
culvert. 

GLENDALE,  Cal.  -John  W.  Hender- 
son. 120  S.  Glendale  Ave.,  Glendale, 
sub.  low  bid  to  Imp.  Verde  Oaks  Dr.. 
Verdugo  Rd.,  Plumas  St..  Cherokee 
Lane,  Oceola  St.,  and  Highline  Rd.,  In- 
volv. 76,875  sq.  ft.  grade  at  Mc  ft.,  60,- 
149  sq.  ft.  3-in.  mac.  pave.,  9c  ft.;  3968 
ft.  curb,  50c  ft.;  12,588  sq.  ft.  walk.  16c 
ft.;  578  ft.  headers  Incl.  in  pave..  2153 
ft.  8-ln.  vit.  sewer,  $1.40  ft.;  10  m.  h., 
$90  ea.;  3  jet.  cham.,  $90  ea.;  4  1.  h., 
$30  ea.;  47  hse  sewer  con.,  $15  ea.; 
water  pipe  compl.  (i-ncl.  630  ft.  4-ln. 
1240  ft.  8-in.  class  'B"  water  pipe,  2 
6-in.  single  fire  hydrants),  $4350;  or- 
nam.    lights.    $820. 


OAKLAND.  Cal.— Until  Dec.  31.  11:30 
A.  M.,  bids  will  be  rec.  by  Eugene  K. 
Sturgls,  city  clerk,  to  Imp.  Inyo  Ave. 
from  s.  w.  termination  bet.  E-24th  St. 
and  24th  Ave.,  involv.  grading:  paving; 
const,  curbs,  gutters  and  walks;  con- 
duit, lamphole  and  storm  water  inlet. 
1911  Act.  Cert,  check  10%  payable  to 
city  req.  Plans  on  file  in  office  of 
clerk.     W.  W.   Harmon,  city   engineer. 


GLE.N'DALE,  Cal.— P.  S.  Tomich,  1211 
Douglas  St.,  Los  Angeles,  awarded  cont 
at  $29,107  for  vit.  sewer  in  Palmer 
Ave.,  Adams  St.,  Crescent,  Cornell, 
Cambridge  and  other  Drives  and  Sts., 
under   1911   act. 


FRESNO,  Fresno  Co.,  Cal.— Until 
Dec.  31,  10:30  A.  M.,  bids  will  be  rec. 
by  H.  S.  Foster,  city  clerk,  to  imp. 
(24-D)  Wilson  Ave.,  bet.  Weldon  and 
Yale  Aves..  involv.  grading;  cem.  cone, 
curbs,  gutters  and  driveway  ap- 
proaches; cem.  cone,  walks;  3%-in. 
asph.  cone,  base  with  1^-in.  asph. 
cone,  surface  with  liquid  asph.  and 
rock  screenings  surface  coat.  1911 
Act.  Cert,  check  10%  payable  to  city 
req.  Plans  on  file  in  office  of  clerk. 
Wm.   Stranahan,  city  engineer. 


REDONDO  BEACH,  Cal.— O.  U.  Mira- 
cle, 227  Ave.  D,  Redondo  Beach,  award- 
ed cont.  at  $13,706  to  imp.  Pearl  St., 
involv.  92,739  sq.  ft.  pave  9.5c  ft.,  5622 
sq.  ft.  gut.  25c  ft.,  9471  sq.  ft.  walk  23c 
ft.,   1874   ft.   curb  70c  ft. 


LOS  ANGELES,  Cal. — L.  A.  Pav.  Co., 
2900  Santa  Fe  Ave.,  awarded  cont.  by 
bd.  pub.  wks.  at  $35,915  to  imp.  Ox- 
ford Ave.,  bet.  Beverly  Blvd.  and  Third 
St.,  involv.  Topeka  pave.,  curb,  -walk, 
etc.  Engr's  est.,  $36,879.82.  Other  bids; 
Geo.  H.  Oswald,  $36,303.44;  Grliffith 
Co..  $36,980.31;  Geo.  R.  Curtis  Pav.  Co., 
$39,111.75:  Gibbons  &  Reed  Co.,  $40,- 
670.03. 


TURLOCK,  Stanislaus  Co.,  Cal.— City 
trustees,  A.  P.  Ferguson,  clerk,  de- 
clares inten.  (No.  120)  to  imp.  Locust 
St.,  bet.  Columbia  and  West  Main  Sts., 
and  portiijn  West  Main  St.,  involving 
grade  and  pave  with  3-in.  asph.  cone, 
base  with  11^ -in.  Warrenite-Bit.  sur- 
face; cem.  cone,  curbs  and  gutters.  1911 
Act  and  Bond  Act  1915.  Protests  Jan.  6. 
Horace  Hall,  city  eng. 


HAMPTON 
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sq.  ft.:  B400  ft.  armored  cem.  cone, 
curb.  Jl  lin.  ft;  340  Iln.  ft.  comb,  ar- 
mcri-d  Cfin.  i-on.:.  curb  and  gutter.  $1.40 
lin.  ft;  37.SU0  -sq.  ft.  cem.  walks,  $.18 
sq.  ft:  815  lin.  ft.  6-ln.  vit.  pipe  sani- 
tary .-icwcr.  $1  lin.  ft.:  20  ft.  10-ln. 
stand,  wrxutiht  steel  pipe.  $8  lin.  ft.; 
liOO  lin.  ft.  4-in.  dia.  vlt.  lateral  scw- 
irs.  iMO  Un.  fi.:  4  br.  manholes,  tlOOO 
each. 


SAXT.\  UOSA,  Sonoma  Co.,  Cal.— City 
luuneil,  C.  B.  Held,  clerk,  declares  in- 
tention (720)  to  imp.  Bosley  St..  bet. 
Sobastopol  and  Bainctt  Sts..  involving: 
KradinK  and  ruconst.  existing  water- 
bound  macadam  and  surface  with  3-in. 
Willite  Process  asph.  cone,  pavement 
laid  In  one  course:  const,  comb.  hyd. 
cem.  cone,  curbs  and  grutttrs.  1911  Act 
.<t    Bond    Act    1915.    Protests   Jan.    6. 


SANT.V  ROSA.  Sonoma  Co.,  Cal.  — 
City  council.  C.  B.  Held,  clerk,  declares 
Inton  (70S  I  to  imp.  7th  St.,  bet.  Wash- 
ington and  H  Sts..  invulv.  grading:  and 
reconst.  existing  w.itcibound  macadam 
and  surface  with  3-in.  Willlto  Process 
asph.  cone,  pavement  laid  In  one 
course:  const,  comb.  hyd.  cem.  cone. 
curbs  and  gutters.  1911  Act  &  Bond 
Act  1915.  Protests  Jan.  6. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
City  council.  J.  J.  Lynch,  clerk,  de- 
clares inten.  to  imp.  portions  of  Short- 
rldge  Ave.,  San  F'ernando  St..  Whitton 
Ave.,  etc.,  involving  const,  concrete 
curbs,  gutters  and  walks.  1911  Act  & 
Bond  .Vet  1915.  Pr  itests  Jan.  19.  Wm. 
Popp,  city  eng. 


SAX  MATEO.  San  Mateo  Co..  Cal. — 
City  council,  E.  W.  Foster,  clerk,  de- 
clares inten.  (24-7)  to  imp.  portions  of 
Edgewood  and  Glendale  Rds.,  involv. 
const,  hyd.  cem.  cone,  curb:  pave  with 
H4-in.  asph.  surface  on  4-in.  hyd.  cem. 
cone,  base:  br.  manholes;  6-in.  vit. 
pipe  main  sewer;  vit.  pipe  lateral  sew- 
ers: cone,  catchbasins:  10-in.  hyd.  cem. 
c^nc.  pipe  storm  drain,  etc.,  1911  Act 
&  Bond  .\et    1915.   Protests  Jan.  5. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Blumenkranz  and  Vernon,  Stockton,  at 
$S07:;.50  awarded  cont.  by  supervisors 
to  imp.  Chas.  Fox  rnad  near  Lockeford. 

Kaiser  Paving  Co..  .American  Bank 
Bldg..  O.ikland.  at  $26,047  awarded 
cont.  to  pave  Duncan   road. 


PASADENA,  l_"al.— Ductfy  &  Breiten- 
stein,  151  S  Hill  .\ve..  Pasadena,  sub. 
low  bid  to  city  at  $11,753.8:'  for  oil  mac. 
pave,  curbs,  gut.,  walks,  in  Locust  St.. 
bet.  Allen  -Ave.  and  e  city  limits;  1911 
act.    H.    H.   Erdman  bid   $13,130.49. 
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SA.VTA  AN'A,  Cal.— Until  7:30  p.  m.. 
Jan.  n,  bids  will  be  rec.  by  city  for 
imp.  Orange  Ave.,  bet.  MoFadden  and 
K.  KdinBrer  Sts..  and  portions  of  Cy- 
press .Ave.,  inv  Iv.  110.328  sq.  ft.  5-in. 
cone.  pave..  110.954  sq.  ft.  cone,  pave., 
16  ft.  curb,  23.10  ft.  4-in.  hse.  sewers; 
19I.'>  act.  E.  L.  Vegely,  city  clerk.  Nat 
H.  Neff.  city  engrr. 


TULARE,  Tulare  Co.,  Cal.— Oakland 
Sewer  Construction  Co.,  1003  85th  Ave., 
Oakland,  at  $72,818.45  bidding  on  vit- 
rified pipe,  awarded  cont.  by  city  trus- 
tees to  const,  sewer  system.  Plans  by 
Rlrod  Engr.  Co..  Mills-Frasor  BIdg-., 
.Santa  Monica.  J.  P.  Williams,  citv  ens 
Work  involves  14.290  ft.  6-in.,  5825  ft. 
S-in.,  5190  ft.  10-in.,  15,355  ft.  12-in 
1340  ft.  16-in..  9740  ft.  20-in..  6800  ft. 
24-in.  pipe;  1285  ft.  12-in..  100  ft.  16-in., 
440  ft.  20-in.  c.  i.  pipe;  150  manholes, 
i:!.Sno  sq.  ft.  pavement  cut  and  re- 
placed. Following  is  complete  list  of 
h  d«    received: 

Oakland  Sewer  Construction  Co,  Oak- 
land.   $72,818.45,    $72,755.20. 
Cliambers    &    DeGolyer,    Oakland,    $74,- 
440.95.    $75,555.60. 

Frcderickson  Bros.,  Stockton,  $83.- 
793. .^0.  $83,714,05. 

W.  .T.  Tobin,  Oakland,  $84,393.60,  $85.- 
588.80. 

Alfred  E.  Downer,  Stockton,  $84,- 
T,'!0.65.   $84,730.65. 

Downer  &  Mero,  Richmond,  $88,- 
06fi.RO.    $87.79S.20. 

o  K.  Hearte,  Pasadena,  $93,179.15, 
.1;.«8.29fl.70. 

.'^'rond  Bros.,  Bakersfield,  $93,759.90. 
$.S8  402.63. 

VTr^n'ey.  Moo-'e  X-.  McNair,  Oakland, 
.WS  543.10.    $91,874.05. 

M-r-bael  Murphy,  Berkeley.  $88,713.95. 

$sn  18S. 

Merced  Concrete  Pipe  Company,  Mer- 
v(-\  ?— .  sno,5l3. 

r^ernel  Barnett,  Orange,  $91,154.95. 
$n4  209.25. 

("laude  Fischer.  Los  Angeles.  In- 
complete. $94,751.45. 

TlT^miison  Bros..  Fresno,  $96,805.33, 
$91,1121. .SO. 


PANT.-V  POSA.  Sonoma  Co..  Cal. — 
Until  .Tan.  6.  S  p.  m..  bids  will  be  rec. 
by  C.   B.   Reid.  city  clerk,  to  imp.: 

(No.  696)  to  imp.  2nd  St.,  bet.  Rail- 
road Ave.  and  Davis  St..  involcv.  grad- 
ing; reconst.  existing  waterbound  ma- 
cadam surface  to  form  4-in.  water- 
bound  macadam  base;  surface  with  3- 
in.  Willite  process  asph.  cone,  laid  in 
1 -course:  const,  hyd.  cem.  cone,  curbs 
and  gutters. 

(No.  700)  to  imp.  E  St..  bet.  4th  and 
Sth  Sts..  involv.  grading:  reconst. 
waterbound  macadam  surface  to  form 
4-in.  waterbound  macadam  base:  sur- 
face with  3-in.  Willite  process  asph. 
cone,  pavement  laid  in  one  course; 
c"nst.  hyd.  cem.  cone,  curbs  and  gut- 
ters. 

(No.  704)  to  imp.  Charles  St..  bet. 
Santa  Rosa.  .^ve.  and  Bmwn  St.,  involv. 
grading:  reconst.  existing  waterbound 
macrtam  surface  to  form  4-in.  water- 
hinnd  macadam  foundation  and  sur- 
face with  3-in.  Willite  Process  asph. 
cone,   pavement. 

All  rnrtT  1»11  Act  and  Bond  Act  1915. 
Cert,    cheek    10%  payable   to    city  req. 


VALLE.TO.  Solano  Co.,  Cal.  —  City 
e  nncil  plans  early  paving  of  Sonoma 
Street;  6-in.  concrete  base  will  prob- 
alily  be  provided.  T.  D.  Kilkenny,  city 
engineer. 


SAN  JOSE,  Santa  Clara  Co..  Cal. — Un- 
til Jan.  5.  S  p.  m.,  bids  will  be  rec.  by 
J.   .J.    Lynch,    city  clerk,   to   imp: 

9th  St..  bet.  Julian  and  Washington 
Sts..  involv.  grading:  pave  with  H^-in. 
Durite  asph.  cone,  surface  on  3-in.  Du- 
rite  asph.  cone,  base;  hyd.  cem.  cone. 
curbs  and  gutters. 

King  St..  bet.  1st  and  Orchard  Sts.. 
involv.  grade;  pave  with  lM;-in.  War- 
renite-Bit.  surface  on  3-in.  bit.  cone. 
base:  hyd.  cem.  cone,  curb,  gutter  and 
walks:  2  hyd,  cem.  cone,  storm  water 
inlets  8-in.  vit.  pipe  drains. 

Old  Market  St..  bet.  Julian  and  Bas- 
sett  Sts.,  involv.  const,  hyd.  cem.  cone. 
walks,   curbs   and    gutters. 

1911  Act  &  Bond  Act  1915.  Cert  check 
10%  payable  to  city  req.  Plans  on  file 
in  office  of  clerk.  Wm.  Popp.  city  eng. 
(Continued   on    Page    34) 
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The  High  Cost  of 
Postponing  Permanent 
High^vay  Building 

Poor  motor  roads  stifle  industry  and  agriculture, 
waste  huge  sums  annually  in  high  maintenance  costs, 
and  greatly  increase  gasoline,  tire  and  repair  bills. 

There  is  not  a  state,  not  a  county,  not  a  commu- 
nity, that  isn't  paying  a  heavy  price  for  having  too 
few  permanent  roads. 

There  are  still  many  sections  of  the  country — 
even  whole  states— that  are  trying  to  operate  twen- 
tieth century  traffic  over  nineteenth  century  roads. 

This  is  costing  millions  of  dollars  every  year,  and 
will  keep  on  costing  millions  until  we  have  well  de- 
veloped permanent  highway  systems  everywhere. 

Even  what  we  often  call  the  more  progressive 
communities  are  far  behind  the  demands  of  modern 
highway  traffic  with  its  16,000,000  motor  vehicles. 

From  the  Atlantic  to  the  Pacific,  and  from 
Canada  to  Mexico,  we  need  more  Concrete  roads 
— the  roads  for  twentieth  century  traffic. 

Your  highway  officials  want  to  be  of  the  great- 
est possible  service  to  you.  Get  behind  them  with 
ways  and  means  that  will  provide  more  Concrete 
roads  and  streets.  Such  an  investment  will  pay  you 
big  dividends  year  after  year. 

PORTLAND  CEMENT  ASSOCIATION 

q4  National  Organization  to  Improve  and  Extend  the  Uses  of  Concrete 

AtUnu  Dallas  Jacksonville  Minneapolis  Paikersburg  San  Francuco 

Biimingham  Denver  Kansas  City  New  Orleans  Philadelphia  Seanle 

Boston  Des  Moines  Los  Angeles  New  York  Pittsburgh  St-Louia 

Charlotte, N.C.  Detroit  Memphis  OklahomaCilj  Portland, Oreg.  Vancouver, B.C. 

Chicago  Indianapolii  Milwaukee  Salt  Lake  City  Waahinpon.D.C. 
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roads  are.  a 
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Contracts    Awarded    Liens. Acceptances.  Etc. 


BUILDING  CONTRACTS 


SAN    ril.V.VCISCO    COl'NTY 


«l.<X)0  and   OTrr   Regortrd 

The    tv-illowing    Is    an    Index    for    the 
untractK  In   this  Issue. 
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7)244 
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.5259 
.i260 
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5269 
5270 
5271 
5272 
5273 
5274 
5275 
5276 
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ll.-Vi-IU-.IlZ 

Williams 
Jlprriman 
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YouiiB 


Dcvi-ncpn-'.i 

Krnniiuist 

McCarthy 

Moeller 

Moellpr 

Savage 

Cox 

Hall 

Arnott 

Arniitt 

Arnott 

Little 

Dalzlel 

Shanghai 

Xelson 

Sanborn 

Kleinsorg 

Dunn 

Johnson 

Kerrick 

Robatto 

Schultze 

Mueller 

Elkington 

Mag-ncr 

Hourihan 

Schwabacher 

Monahan 

Fazio 

McDonald 

Hansen 

Bernhardt 

O'Brien 

Raymond 

Falioslou 

Pacific 

Buru 

Civic 

Lercavi 

Mitten 

Orosman 

Schieve 

Wesendunk 


Kench 

!><v.  iiien/.i 

Owner 

Meyer 

Owner 

Kronqui.st 

Hurley 

Krickson 

Sampson 

Devenoenzi 

Owner 

Arnott 

Meyer 

Heyer 

Owner 

Owner 

Hamill 

Owner 

Owner 

Owner 

Little 

Peterson 

Stevens 

Mangels 

Rench 

Kleinsorg 

Varney 

Owner 

Owner 

Bourdieu 

Schneider 

Bernhardt 

Owner 

Holman 

Owner 

Federal 

Weisman 

Owner 

Fratessa 

Owner 

Bernhardt 

Kiernan 

Nelson 

^Veismann 

Forderer 

Owner 

Federal 

Coburn 

Owner 

Owner 

Owner 

Wesendunk 


Anil. 
5600 

an  00 

6000 

6000 

3000 

4000 

3000 

2800 

7500 

6000 

4000 

6000 

9000 

8000 

18000 

15000 

36000 

5000 

4000 

16000 

10000 

37500 

12265 

12829 

5600 

2500 

5000 

3000 

3500 

3000 

1500 

3000 

4000 

8000 

2500 

1000 

1500 

1000 

1000 

16000 

15000 

1.5000 

4311 

3100 

21157 

4000 

2000 

2000 

3000 

.■iOOO 

1000 

6000 


5282 
5283 
5284 
5285 
5286 
5287 
5288 
5289 
5290 
5291 
5292 
5293 
5294 
5295 
5296 
5297 
5298 
5299 
5300 
5301 
5302 
5303 
5304 


Ferrori 

McHugh 

Dastugue 

Urban 

Krauskoff 

Hjul 

Theodorelos 

Ashe 

Pacific 

Pacific 

Hogan 

Winan 

Robertson 

Smilh 

McKnight 

Dyer 

Pierce 

Little 

Knorp 

Castagno 

Castagno 

Castagno 

Castagno 


Fetz 

Owner 

Pene 

Leonard 

Owner 

HJul 

Glaser 

Meyer 

Rogers 

Dorward 

Hogan 

Morse 

Owner 

Owner 

O'wner 

Owner 

Mason 

Owner 

MoUer 

Ghezzi 

Sasso 

Wedel 

Macchetto 


3000 
1500 
1250 

40000 
8500 

15000 
1465 

18500 
2585 
1425 
4500 
2000 
1000 
4000 
3000 

18000 
8000 

12000 

15125 

18123 
2200 
1296 
1250 


DWELLING 

(5230)      E     SIXTH     AVE     75     9    .Tudah. 

One-story    and      basement       frame 

dwelling. 
Owner    —    Mrs.    Jessie    O.    Sanborn,    3 

Hugo    St..    San    Francisco. 
Arch  i  tect — None. 
Contractor — M.    C.    Rench,    38   Lyon    .St|. 

San    Francisco.  $5600 


DWELLING 

(5231)  N  FLOOD  75  E  Detroit.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — G.  Devencenzi,  300  Detroit  St., 
San    Franfisco. 

Architect — None. 

Contractor — DeVencenzi  Bros.,  1082 
Union    St..    San    Francisco.  J3000 


DWELLINGS 

(5232)      SE  PARIS  250  and  275  N  Italy. 

Two       one-story      and       basement 

frame   dwellings. 
Ownpr  —  Williams      &      Pfeiffer,      940 

Geneva    Ave.,    San    Francisco. 
Architect — None.  $3000    each 


DWELLINGS 

(5233)  W  TWENTY-SEVENTH  AVE 
225  and  250  E  Taraval.  Two  one- 
story  and   basement   frame   divlffs. 

Owner — D.  L.  Merriman,   %  Contractor. 

.Architect — None. 

Contractor — Meyer  Bros.,  1  Montgom- 
ery   St.,    S.    F.  $3000    each 


DWELLING 

(5234)      N   ARMY    200    W    HAMPSHIRE. 

One-story    and       basement       frame 

dwelling. 
Owner — Wm.    H.    Grahn,    2965    Mission 

St.,  S.  F. 
Architect — None.  $3000 


DWELLING 

(5236)      W    LAPRIDGE    300      N      19TH. 

One-story    and       basement       frame 

dwelling. 
Owner— A.    E,    Young.    957    Mission    St., 

San    Francisco. 
Architect — None. 
Contractor — Alfred    J.    Kronquist,      725 

Elizabeth   St.,  S.   F.  $4000 


ALTERATIONS 

(5236)  12  WOODLAND  AVE.  RE- 
model  for  flats  (interior  and  ex- 
terior   work). 

Owner — Peter   Rock,    premises. 
Architect — None. 

Contractor— P.  J.  Hurley,  146  Herman 
St.,    S.    F.  $3000 

DWELLING 

(5237)  S    HOLLY    PARK    50    W    MUR- 
ray.     One-story  and   basement   frame 

dwelling. 
Owner— W.    P.    Bennan,    633    San    Jose 

Ave.,  S.  P. 
Architect — Plans    by    owner. 
Contractor  —  Henry      Erickson,       1825 

Church  St.,   S.   P.  J2800 

ADDITIONS    &    ALTERATIONS 

(5238)  SW  GEARY  &  STOCKTON 
Sts.  Construct  additions  for  mez- 
zanine floor.  wiring,  plumbing, 
ventilatinK.    etc. 

Owner — Nathan  Dohrmann  Co.,  prem- 
ises 

.Architect — A.shley  &  Evers.  Holbrook 
Bldg.,    S.    F. 

Contractor— J.  s.  Sampson  Co.,  Monad- 
nock    Bldg.,    S.    F.  $7500 


DWELLINGS    (2) 

(5239)      E  DETROIT  25  &  50  N  FLOOD 

Ave.      Two    1-story    and    basement 

frame    dwellings. 
Owner — G.    Devencenzi,    300    Detroit   St. 

San   Francisco. 
Architect — None. 
Contractor  — •  Devencenzi     Bros.,     1082 

Union   St.,  S.  F.  $3000  each 


STOCKHOLDERS  AUXILIARY  CORP. 


INSURANCE 
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DWELLING 

(5240)  NW  HANOVER  &  LOWELL. 
One-story  and  basement  frame 
dwelling. 

Owner — Alfred  J.  Kronquist,  725  Eliza- 
beth   St..   S.   F. 

Architect — Plans    by    owner.  $4000 


DWELLINGS    (2) 

(5241)      N    FLOOD    AVE.    50    &      75      W 

Edna.     Two   1-story   and   basement 

frame    dwellings. 
Own..r— McCarthy    Co.,     316     Bush     St.. 

San    Francisco. 
Architect — None. 
Contractor — Jas.   A.   Arnott   &  Son,    235 

Granville    Way.   S.    F.  $3000    ea. 


DWELLINGS    (3) 

(5242)  W  39TH  AVE.  29.  54  &  79  N 
Geary.  Three  1-story  and  basement 
frame    dwellings. 

Owner — Gus    Moeller.    c-^    contractors. 
Architect — None. 

Contractor — Meyer  Bros..  1  Montgom- 
ery  St..   S.   F.  $3000   each 

DWELLINGS   (2) 

(5243)  N  GEART  90  W  39TH  AVE.. 
NW  Geary  and  39th  Ave.  Two 
1-story  and  basement  dwellings. 

Owner — Gus  Moeller.  %  contractors. 
Architect — None. 

Contractor — Meyer  Bros..  1  Montgom- 
ery  St.,   S.    F.  $4000   each 

STORES 

(5244)  SW  GEARY  &  ARGUELLO 
Blvd.     Two-story   frame   stores. 

Owner — W.    A.    Savage,    5745    Geary    St. 

San    Francisco. 
Architect — C.   O.   Clausen,   Hearst  Bldg. 

San   Francisco.  $18,000 


DWELLINGS  (3) 

(5245)  W  22ND  AVE.  150.  175  &  200 
S  Judah.  Three  1-story  and  base- 
ment   frame    dwellings. 

Owner — Cox  Bros.,  Inc..  1309  9th  Ave.. 
San    Francisco. 

Architect — None.  $5000   ea. 


FLATS    (4) 

(5246)      W   PIERCE  175,  200,  225   &  2^0 

W   Capra   Way.     Four  2-story   and 

basement    frame    flats    (2    flats    In 

each    building). 
Owner— R.  G.   Hall,   835  Hyde  St.,  S.  F. 
Architect — None. 
Contractor — Thos.    Hamill,    6140    Geary 

St.,   San   Francisco.  $9000   ea. 


FLATS 

(5247)  W  KENSINGTON  245  W  UL- 
loa.  Two-story  and  basement 
frame    (2)    flats. 

Owner — Jas.    A.    Arnott,    235    Granville 

Way,   S.   F. 
Architect — None. 
Contractor — Jas.    Arnott    &     Son,      23o 

Granville    Way,    S.    F.  $5000 

DWELLING  ^ ,„ 

(5248)  N  PORTOLA  DR.,  95  W  GRAN- 
ville.  One-story  and  basement 
frame   dwelling. 

Owner — Jas.    A.    Arnott,    235    Granville 

Way.  S.  F. 
Architect — None. 
Contractor — Jas.   A.   Arnott   &   Son,    23o 

Granville  Way,   S.   F. 

DWELLINGS   (4)  .    .    „„„ 

(5249)  S  STAPLES  175,  200,  225  &  250 
E  Edna.  Four  1-story  and  base- 
ment   frame    dwellings. 

Owner — Jas.    A.    Arnott,    235    Granville 

Way.  S.  F. 
Architect— None. 
Contractor — Jas.    Arnott    &      Son.      23o 

Granville  Way.  S.  F.  $4000  ea. 

APARTMENTS 

(5250)  W  7TH  AVE.  225  S  JUDAH. 
Two-story  and  basement  frame  (4) 
apts. 

Owner — John  Little,  66  Sotello  Ave., 
San   Francisco. 

Architect — None. 

Contractor — John  Little  &  Son,  66  So- 
tello   Ove.,    S.    F.  $10,000 

ALTERATIONS 

(5251)  556  MISSION  ST.  Interior  fin- 
ish to  remodel  lofts  for  dry  goodi 
and  clothing  quarters,  install  pas- 
senger elevator,  flooring,  pltffib- 
ing,  etc. 

Owner — Dalziel-Moller  Co.,  1666  Mis- 
sion  St.,    S.    F. 

Alrchitect — WillJs  Lowe,  Monadnock 
Bldg.,    S.   F. 

Contractor— Peter  Peterson,  556  Mis- 
sion    St.,     S.    F.  $37,500 


STORES 

W  EMBARCADERO  45'10.'  N  HOWARD 

One-story         reinforced       oon<<rete 

stores. 
Owner — Pope    &    Talbot    Land    Co.,    % 

architects. 
Architects    &    Engineers — .1.    E.   Kraftt 

&    Sons,    Phelan    Bldg.,    S.    F. 

$30,000 
NOTE — Recorded    contract      reported 

Dec.    16,    1924;   No.    5202. 


ALTERATIONS 

(5252)  GRANT  AVE.  NEAR  PINE.  All 
work  for  alterations  to  Shanghai 
Low  Restaurant  and  3-story  brick 
bldg.    adjoining. 

Owner — Shanghai  Low  Restaurant.  532 
Grant    Ave.,    S.    F. 

Architect — Shea  &  Shea,  454  Montgom- 
ery St.,  S.  F. 

Contractor — W.  J.  Stevens,  180  Jessie 
St.,    S.   F. 

Filed  Dec.  18.  1924.  Dated  Dec.  16,  1924. 

First  and  15th  each  month 75% 

Usual   35  days    25  % 

TOTAL  COST.  $12,265 

Bond,    $6132.50.       Sureties,      The    Aetna 

Casualty    &    Surety    Co.      Forfeit,    none. 

Limit.   Mar.    15,    1935.      Plans  and   speci- 
fications  filed. 

NOTE — Permit  reported  Dec.   13,   1924 

No.   5171. 


RESIDENCE 

(5253)  N  MONTEREY  60  W  San  An- 
dreas. 60  on  Monterey  X  100,  Lot 
13,  Blk.  3105-A,  Map  No.  3,  St. 
Francis  Wood  Extension.  All  work 
for   2-storv   frame   residence. 

Owner — Wm.   M.   Nelson,   525   22nd  Ave., 

S-an    Francisco. 
Architect     —     Norman     R.     Coulter.     46 

Kearny  St..  S.   F. 
Contractor — Mangels    Bros.,    4792    Mis- 
sion   St..    S.    F. 
Filed  Dec.  18.  1924.  Dated  Dec.  12,  1924. 

Frame    completed    $3207.25 

1st    coat    plaster    on     3207.25 

Completed   and    accepted    ....    3207.25 

Usual    35    days    3207.25 

TOTAL  COST,  $12,829 
Bond.  $12,829.  Sureties.  Theresa  Gam- 
ma. John  A.  F.  Steimke.  Forfeit,  none. 
Limit,  lin  days.  Plans  and  specifica- 
tions  filed. 

DWELLING 

(5254)  E  6TH  AVE.,  75  S  JUDAH  S 
25  X  E  95.  One-story  and  base- 
ment   frame    dwelling. 

Owner — Jessie  O.   Sanborn  &  Cecil  Mc- 

Rae. 
Architect — None. 
Contractor — M.   C.   Rench,    1301    4th   Av. 

San  Francisco. 
Filed  Dec.  18,  1924.  Dated  Dec.  13,  1924. 

Frame    up    $1400 

Brown   coated    1400 

Completed  and  accepted    1400 

TOTAL   COST,    $5600 
none.     Limit,  90  days.     Plans  and  spec- 
ifications   filed. 
Bond,    none.      Sureties,    none.      Forfeit, 


(5255)  SE  SILVER  AV.  30  SW  Prince- 
ton. One-story  and  basement 
frame    dTvellinp. 

Owner — Henry  B.  Kleinsorg,  31  Vir- 
ginia  St.,    San   Francisco. 

Architect — Peter  Kleinsorg,  31  Vir- 
ginia St..  San   Francisco. 

Contractor — Peter  Kleinsorg,  31  Vir- 
ginia   St.,    San    Francisco.  $2500 


DWELLING 

(5256)  W  SAN  LEANDRO  115  S  Mon- 
terey. One-story  and  basement 
frame   dwelling. 

Owner — C.  S.  Dunn,  860  Bush  St.,  San 
Francisco. 

Architect — Chas.  P.  Strothoff.  2274  15th 
St.,  San   Francisco. 

Contractor — F.  W.  Varney.  860  Bush 
St..   San   Francisco.  $5000 


DWELLING 

(5257)    W  EIGHTH  AVE  200  S  Noriega. 

One-story      and      basement      frame 

dwelling. 


Owner — Gustaf  Johnson,   1683   8th   Ave. 

San    Francisco. 
Architect — None.  $3000 


DWELLING 

(5258)      E    FORTY-THIRD    AVE    60    N 

Fulton.      One-story    and    basement 

frame   dwellirg. 
Owner — L.    B.    Kerrick.    105    21st    Ave., 

San    Francisco. 
Architect  —  Earle  B.  Bertz,   168  Sutter 

St..    San    Francisco.  $3500 


DWELLING 

(5259)      SW    TWENTIETH      AND      PO- 

trero   Ave.    (rear).      Two-story  and 

basement   frame  dwelling. 
Owner— Lorenzo  Robatto.   623  Utah  St.. 

San  Francisco. 
Architect   —    Gustave      Stahlberg.      544 

Market  St.,   San   Francisco. 
Contractor^J.    B.    Bourdieu.    2625    20th 

St.,  San  Francisco.  $3000 


ALTERATIONS 

(5260)  NO.  607  FELL.  Remodel  for 
living    quarters. 

Owner — H.  Schultz,  1942  Eddy  St..  San 
Francisco. 

.\rchitect — None. 

Contractor — Joseph  Schneider.  512  Ful- 
ton St..  San  Francisco.  $1500 


ALTERATIONS 

(5261)     NO.    468      CASTRO.        Concrete 

floor;    new    front;    tile    work,    etc., 

for    pork    store. 
Owner — John    Mueller.    466    Castro    St., 

San    Francisco. 
Architect — N.    W.    Mohr.    4405    20th   St., 

San    Francisco. 
Contractor — A.     Bernhardt.     2406     22nd 

Ave.,  San  Francisco.  $3000 


DWELLING 

(5262)      W    THIRTY-FOURTH    AVE    50 

N  Irving.     One-story  and  basement 

frame  dwelling. 
Owner — Geo.    J.     Elkington,    1291    33rd 

Ave.,   San   Francisco. 
Architect — None.  $4000 


BUILDINGS 

(5263)     N    NAPOLEON    291    E    Jerrold. 

Three      one-story    concrete      paint 

plant    buildings. 
Owner — Magner  Bros.,  Inc.,  414  9th  St., 

San   Francisco. 
Architect — M.    Fisher,    713    Mission    St., 

San   Francisco. 
Supt.   of   Constr. — E.   Holman. 

$8000 


ALTERATIONS 

(5264)  169  CRESCENT  AVE.,  Remodel 
cottage   for   2   flats. 

Owner — Thomas  Hourihan,  1811  Lea- 
venworth St..  S.  F. 

Architect — None.  $2500 


SIGN 

(5265)  557  MARKET  ST.  Electric 
sign. 

Owner — Schwabacher  Frey  Co..  prem- 
ises. 

Architect — None. 

Contractor — Federal  Electric  Co.,  91 
New  Montgomery  St..  S.  F.        $1000 


ALTERATIONS 

(5266)      1137  GEART  ST.     Remodel  for 

dwelling,  concrete  foundation. 
Owner — Jennie    Monahan.     1137    Geary 

St..    S.    F. 
."Architect — None. 
Contractor — L.     M.      Weismann   &   Son, 

4067   18th  St..   S  .F.  $1500 


EXTEND 


EXTENSION 

(5267)      88    BERNARD    ST. 

sun   porch. 
Owner — B.  Fazio.  88  Bernard  St.,  S.   F. 
Architect — None.  $1000 


ADDITIONS 

(526S)  729  CASTRO  ST.  Minor  addi- 
tions for  (2)  plats. 

Owner — Miss  McDonald,   uremises. 

.Architect — None. 

Contractor — Jos.  Fratessa,  890  Girard 
St.,   S.   F.  $1000 


NOW  REIADY  FOR  DELIVERY — 

PRIDDLE'S   TABLES,   called   "370O   Splay   Basea   and   Other   Oalenla- 
tions,"  f»r  ttnantlty   Sarvey>»rs   nnd   Contractors. 

Loose    Leaves    In    Fabrikoid    Covers    $3.50    Net,    Postpaid.      Same    In 
Genuine  Leather  Covers  $5.50  Net,   Postpaid. 

Mall   Personal  Check   to  ARTHUR  PRIDDLB,  Publisher,  693  Mission 
St.,  San  Francisco,  Calif.,  U.  S.  A. 
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DWELLINGS    (4) 

(526!»)  N\V  .ST.  UOSA  &  SAN  GA- 
brlel.  N  St.  Rosa  30,  60  &  90  W 
San  Oabrlcl.  Four  1-story  and 
basement    frame   dwellings. 

Owner — Walter  K.  Hansen.  485  Capls- 
trano    Ave.,    S.    F. 

Architect — None.  J4000   ea. 


DWELLINGS    (5)  I 

(5270)      W     43RD     AVE.     100,     125,     150, 

176    &    200    S    Irvinp.      Five    1-story 

and    basement    frame    dwellinss. 
Owner— H.   I).   Bernhardt,  1360  29th  Av. 

San   Francisco. 
.^r^hltect — None. 
Contractor — Bernhardt       Building    Co.. 

1350   29th   Ave.,   San   Francisco. 

J3000    ea. 


STORES 

(5271)  E  CASTRO  227  S  17TH.  One- 
story   reinforced   concrete   stores. 

Owner — Richard  J.  O'Brien,  Alexander 
BIdg.,  S.  F. 

Architect — Andrew  H.  Knoll,  Hearst 
Bldg..    S.    F. 

Architect — None. 

Contractor— Klernan  &  O'Brien,  Alex- 
ander   Bldg..   S.    F.  $16,000 


BUILDING 

(5272)       W    39TH    AVE.    100    :M>TH    AV. 

All   work   fdr  frame   building. 
Owner — J.    N.    Raymond,    114   Belvedere 

St.,    S.   F. 
.\rohitect — None. 
Contractor — Henry    S.    Nelson,    689    6th 

Ave.,   S.   F. 
Filed  Dec.  19.  1924.  Dated  Dec.  10,  1924. 

When   root   is   In    26% 

Brown    coated    25<!{, 

Completed   and   accepted    25% 

Usual    35   days    25% 

TOTAL  COST,  $4311 
Bond,  53080.  Sureties,  Henrietta  Nel- 
son. Forfeit,  none.  Limit,  120  days. 
Specifications,    none.      Plans,    none. 


ALTERATIONS 

(5273)      E    CASTRO    170    N    18TH    N    25 

X  125.    Alterations  of  flat  into  store 

Owner — Gregory    Palioglou,    509    Castro 

Architect— L.  M.  Weismann  &  Son,  4067 

18th  St.,  S.  F. 
Contractor — Lewis  M.  Weismann  &  Son, 

4067   18th   St.,   S.   F. 
Filed  Dec.  19,  1924.  Dated  Oct.  14,  1924. 
Building    supported    and    girders 

In    »775 

Brown   coated    775 

Completed     775 

Usual    35    days    775 

TOTAL  COST,  $3100 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  65  days  after  Oct.  20, 
1924.   Specifications,   none.   Plans,  none. 


METAL  WORK 

(5274)      E    MARKET      &      BEALE      NE 

137-6    X    SE    138-2.        Sheet      metal 

work   for   new   general  office  bldg. 
Owner — Pacific  Gas  &  Electric  Co.  .445 

Sutter   St.,    S.    F. 
Architect — None. 
Contractor — Forderer    Cornice      Works, 

16th   &    Potrero   Ave.,    S.   F. 
Filed  Dec.  19,  1924.  Dated  Dec.  11.  1924. 

Payments    monthly    75% 

Usual    35    days    25% 

TOTAL  COST,  $21,157.50 
Bond,  $10,580.  Sureties,  United  States 
Fidelity  &  Guaranty  Co.  Forfeit,  none. 
Limit,  none.  Plans  and  specifications, 
none. 


RESIDENCE 

(6275)      N    ULLOA    32-6    W     24th     Ave. 

One-story  and   basement   brick  and 

tile  residence. 
Owner — C.    B.    Buru.   1327   Leavenworth 

St.,  San  Francisco. 
Architect — J.    C.      Hladik,      Monadnock 

Bldg.,   San   Francisco.  $4000 


ELECTRIC    SIGN 

(5276)      NO.     1143     MARKET.       Electric 

sign. 
Owner — Civic  Center  Market,  Premises. 
Architect — None. 
Contractor — Federal     Electric     Co.,     91 

New  Montgomery  St..  S.  F.         $2000 


ALTERATIONS 

(5277)  NO.  2350  SAN  BRUNO  AVE. 
Tar  and  gravel  roofing;  plastering, 
tinting;    painting,    etc.,    for    dwlg. 

Owner — E.  Lercarl,  Premises. 

Architect — None. 

Contractor — Chas.  Coburn,  180  Jessie 
St.,    San    Francisco.  $2000 


DWELLING 

(5278)  S  DAY  230  W  Sanchez.  One- 
story   and   basement   frame  dwlg. 

Owner — Jos.  S.  Mitten.  2772  22nd  St., 
San   Francisco. 

Architect — None.  $3000 


DWELLING 

(5279)      W   NEWTON  225  9  Morse.     One 

story   and   basement   frame  dwlg. 
Owner — W.    E.   Grosman,   47    Curtis   St., 

San    Francisco. 
Architect— None.  $3000 


PERMI'l-.S 

STEPS 

(5280)      NO.     633     IRVING.       Construct 

steps. 
Owner — Richard  Schieve,  1252  4th  Ave., 

San  Francisco. 
Plans  by  Owner.  $1000 


DWELLINGS 

(5281)  S  FLOOD  AVE  100  and  125  E 
Detroit.  Two  one-story  and  base- 
ment   frame    dwellings. 

Owner — A.  A.  Wesendunk  Jr.,  1747  Do- 
lores  St.,   San   Francisco. 

Architect — A.   A.    Wesendunk   &   Sons. 

Contractor — A.  A.  Wesendunk  &  Sons, 
1747   Dolores  St.,   S.  F.  $3000  ea 


DWELLING 

(5282)      S  WILDE  AVE   125   N   Rutland. 

One-story      and      basement      frame 

dwelling. 
Owner — Angelina   Ferreri,      451      Hark- 

ness    St.,   San   Francisco. 
Architect — None. 
Contractor  —  Phllipp    Fetz,    460    AVilde 

Ave.,    San    Francisco.  $3000 


ALTERATIONS 

(5283)  NO.  3754-58  SEVENTEENTH 
St.  Foundation  and  make  minor 
repairs  tor  apartment  flats. 

Owner — Michael  J.  McHugh,  1133  San- 
chez   St.,    San    Francisco. 

Architect — None.  $1500 


(5284)  NO.  761  BROADWAY.  Repairs 
to   store. 

Owner — Mrs.  J.  Dastugue,  923  Broad- 
way,  San  Francisco. 

Architect — None. 

Contractor — G.  Pene,  253  Brussels  St., 
San  Francisco.  $1250 


DWELLINGS    (5) 

(5285)  E  CERRITOS  AVE.  238  -  288 
s  Ocean  Ave.  S  Cerritos  Ave.  66  E 
Lunada  Way.  N  Moncada  Way  60- 
110  E  Junipero  Serra  Blvd.  Five 
2-story  and  basement  frame  dwlgs. 

Owner — Urban  Realty  Improvement  Co. 
41   Montgomery  St.,   S.   F. 

Architects  &  Contractors — Leonard  & 
Holt,   41    Montgomery   St.,   S.   F. 

$8000  each 


(5286)  N  GROVE  106-3  W  Cole.  Two- 
story  and  basement  frame   (2)  flats 

Owner — H.  F.  Krauskoff,  384  Dolores 
St.,   S.   F. 

Architect — None.  $8500 


FACTORY 

(5287)      N    SACRAMENTO    70    E      BAT- 

tery.     Three-story  concrete  factory. 
Owner— J.    H.    Hjul,    12S    Russ    St.,    San 

Francisco. 
Engineer  &  Contractor — J.  H.  HJul,  128 

Russ    St.,    S.    F.  $15,000 


BAKE  OVEN  &  CHIMNEY 
(5288)      NO.    3893   SACRAMENTO.     One- 
Glaser    direct    firing      brick      bake 
oven    and    chimney. 
Owner — D.    W.    Theodorelos,    3983    Sac- 
ramento  St.,   S.   P. 
Architect — None. 
Contractor — J.   P.  Glaser,   180  Jessie  St. 

San   Francisco. 
Filed  Dec.   22,   1924.  Dated  Dec.   8,   1924. 

Bake    oven    completed     $1065 

30   days  after  completion    100 

60  days  after  completion   100 

90  days  ofter  completion    100 

120    days    after   completion    ....      100 

TOTAL   COST,    $1465 

Bond,    none.      Sureties,    none.      Forfeit, 

none.     Limit,  none.     Specificatlos.  none 

Plans,  none. 

NOTE — Permit   reported   under   name 
of  owner  as  Old  Home  Pastry  Co.,  Nov. 
13,   1924;  No.   4724. 


APARTMENTS 

(52S9)  NE  MISSION  &  LIZZIE  rr  35 
X  E  79.  All  work  except  electric 
water  heaters,  wall  beds  on  2- 
story  frame  building  (stores  and 
apartments). 


Owner — Matthew  D.  Ashe,  3415  Mission 

St.,  S.  F. 
Architect — Gustave   Stahlberg,  Flatlron 

lildg.,  S.  F. 
('ontractor — Meyer    Bros.,    1    Montgom- 
ery St..   S.  F. 
Filed  Dec.  22,  1924.  Dated  Dec.  22.  1924. 
Root     boards    on     and    building 

enclosed     $4625 

Hrowri   coated    4626 

Completed    and    accepted    4626 

I'sual   35  days    6625 

TOTAL  COST.  $18,600 
i;ond,  $9250.  Sureties.  Anna  &  Theo- 
dore G.  Meyer.  Forfeit,  none.  Limit. 
110  days.     Plans  and  specifications  filed. 


WELL  &   PUMP 

(5290)  140  NEW  MONTGOMERY  ST. 
All  work  for  deep  well  and  motor 
driven  deep  well  pump  tor  coast 
division   building. 

Owner — The  Pacific  Telephone  &  Tele- 
graph Co.,  445  Sptter  St.,  S.  F. 

Architect — J.  R.  Miller,  T.  L.  Pflueger 
and  A.  A.  Cantin,  Lick   Bldg.,  S.  F. 

Contractor — J.  B.  Rogers,  110  Sutter 
St.,   S.  P. 

Filed  Dec.  22.  1924.  Dated  Dec.  13,  1924. 

On    first    of    each    month    75% 

:t<>   days    after    25  % 

TOTAL    COT,    $2585. 

Bond,     sureties,     forfeit,     limit,     none. 

Specifications    filed.      Plans    not    filed. 


(5291)      DEEP  WELL  PUMPING  UNIT 

on  above. 
Contractor   —   Dorward    Pump    Co.,    417 

Market    St.,    S.    F. 
Filed  Dec.  22,  1924.  Dated  Dec.  17,   1924. 
Payments    same    as    above 

TOTAL  COST,  $1425. 
Bond,  sureties,  forfeit,  limit,  none. 
Specifications    filed.      Plans    not    filed. 


FLATS 

(5292)  E  EIGHTH  AVE  250  S  Irving. 
Two-story  and  basement  frame  (4) 
fiats. 

Owner — Mrs.  J.  D.  Hogan,  1342  8th  Ave. 

San  Francisco. 
.\rchitect — None. 
Contractor — J.  D.  Hogan.  1342  8th  Ave. 

San  Francisco.  $4500 

DWELLING 

(5293)  W  FLORA  75  S  Bayview.  One 
story  and  basement  frame  dwell- 
ing. 

Owner — A.  D.  Winan  and  wife. 
Architect — None. 

ontractor — Morse  &  Morrison,  1765 
Franklin   St.,   Oakland.  $2000 

ALTERATIONS 

(5294)  E  MORRIS  140  N  Bryant  St. 
Raise;  under  pin  and  remodel 
structure    for   storage    quarters. 

Owner — J.  B.  Robertson,  689  20th  Ave., 

$1000 

DWELLING 

(5295)  W  THIRTY-FOURTH  AVE  100 
S  Lincoln  Way.  One-story  and 
basement    frame    dwelling. 

Owner — Byrd    O.    Smith,    247    Montgom- 
ery   St.,    San    Francisco. 
Architect — None.  $4000 


DWELLING 

(5296)  S  CASTENADA  BET.  WHIT- 
tier  and  Oliver.  1-story  and  base- 
ment frame   dwelling. 

Owner — W.    R.    McKnight,    34    Whlttler 

St.,    S.   P. 
Architect — Plans   by  Owner.  $3000 

RESIDENCE 

(5297)  380  EDGEHIIJ:.  WAY.  Two- 
story  and  basement  frame  resi- 
dence. 

Owner — Geo.    H.    Dyer,    11    San   Benito 

Way,   San  Francisco. 
Architect — Dyer   Bros.  $18,000 


FLATS 

(5298)  N  FRANCISCO  176  E  DIVIS- 
adero.  Two-story  and  basement 
frame    (2)    flats. 

Owner — Mabel  Pierce.  925  Pierce  St., 
San   Francisco. 

Architect — Ed.  Munson  Sharpe.  60  San- 
some   St.,   S.   P. 

Contractor — Mason  &  Pierce,  1611  Val- 
lejo    St.,    S.    P.  $8000 


DWELLINGS    (3) 

(5299)      S  PACHECO  82-6  107-6  &  132-6 

E  10th  Ave.,  Oakland.     Three  1-sto. 

and   basement   frame   dwlgs. 
Owner — ^Little-Christensen,       1442       8th 

Ave..  S.  P. 
Architect — None.  $4000    each 
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BUILDING  ,,     ^    ^„  ^,. 

(5300)  K  BATTERY  2'J-IU^A  S  CLiAi. 
Two-story  and  basement  class  C 
concrete  bldg. 

Owner — Albert  F.  Knorp,  Hobart  Bldg. 

San    F'lancisco. 
Architect — Baumann  &  Jose,  251  Kear- 
ny   St.,    San    Francisco. 
Contractor — MoUer     &      De     Luca,    18d 

Stevenson    St.,    S.    F. 
Filed  Dec.  23,  1924.  Dated  Nov.  21,  1924. 
Poured   to   1st  floor  line  and  1st 

floor  joist   in  place    $1578 

Concrete  walks  poured    3225 

Brown    coated     322o 

Completed    and    accepted    3iia 

Usual    .35    days    ■^,-~- \\  ^?ll 

TOTAL  COST,  $15,125 
Bond.  none.  Sureties,  J.  J.  Bell  & 
R  W.  Moller.  Forfeit,  none.  Limit, 
none.  Plans  and  specifications  filed. 
NOTE — Permit  reported  Nov.  24,  1924 
No.    4892.  

FRAME    BLDG.  „„    „,    ,       ,  , 

(5301)  N  VALLEJO  180  W  Larkin 
28-10  -x  120.  All  worl<  except 
plumbing,  electric  and  painting 
work,  finish  hardware,  wall  pap«r, 
light  fl.xtures  and  shades  tor  3  & 
2-story   and    basement    frame    bldg. 

Owner  —  Giuseppe  Castagno,  557A 
Greenwich    St.,    S.    F. 

Architect  —  Italo  Zanolini,  604  Mont- 
gomery   St.,    S.    F. 

Contractor  —  G.   Ghezzi,   82   Valparaiso 

Filed  Dec'  23'.  1924.  Dated  Dec.  10,  1924. 
Framing,     rustic     and     sheath- 

ing   complete    and    roof   on    ..$453il 

Brown    coated    ff JO 

Completed    and    accepted     45^0 

usual  35  <"-y«,i,oTALc6sT,-Vl8*m 
Bond,  $9130  .'iO.  Sureties,  Maryland 
Casualty  Co.  Fofeit.  $5.0U.  Limit.  120 
days       Plans   and   specifications   filed. 

NOTE — Permit  reported  Nov.  28,  1924, 
No.   4949. 

(5302)  PLUMBING    ON    ABOVL. 
Contractor — Frank     Sassu,     u58     \  alle:o 

St.,   San  Francisco. 
Filed  Dec.  23,  1924.    Dated  Dec.  10,  1924. 
Piping,    sewer    and    drains    in- 

stalled     ?S^Ei 

Completed    and    accepted    825 

usual  35  days  -q^Xl"  bo-STV  $2l'o°0 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days.      Plans  and  specifications   filed. 

(5303)  ELECTRIC   WORK   ON    ABOVE. 
Contractor  —  Wedel   Electtic  Co.,   Russ 

Filed  D?c'.  23,  1924.  Dated  Dec.  10,  1924. 

Wiring    installed    $486 

Completed  and  accepted   48b 

Usual    35    days    -24 

TOTAL  COST,  $1296 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days.      Plans   and   specifications   filed. 

(5304)  PAINTING   ON   ABOVE. 
Contractor — Secondino    Macchetto,    1151 

Grant   Ave.,    S.    F.  „    ,„„, 

Filed  Dec.  23,  1924.  Dated  Dec.  10,  1924. 

2nd    coat    finished    $468.75 

Completed    and    accepted     *°rj„ 

Usual    35    days •  •    312  »0 

TOTAL  COST,  $1250 
Bond,  sureties,  forfeit,  none.  Limit,  120 
days.     Plans  and   specifications   filed. 


COMPLETION  NOTICES 

SAN    FRANCISCO   COl'NTY 

Recorded  Accepted 

Dec.  17.  1924— NO.  7115  GEARY  ST. 
Maria   Devoti    to   Thomas    M   Jones 

Sept.     10.     1924 

Dec'."l'7.  1924— N  CLEMENT  32-6  W 
24th  Ave  W  25x100.  Frank  and 
Mary  V  Dittraann   to  C  T  Magill.. 

Dec.    16,    1924 

Dec.'if  "lV2'4— NW  BATTERY  AND 
Sacramento  W  275xN  119-6.  Fed- 
eral Reserve  Bank  of  S.  F.  to  Sar- 
torius    Company Dec.    15,    1924 

Dec  17,  1924— E  THIRTY-SECOND 
Ave  200  N  Geary  N  25xE  120.     B  N 

Bannon   to  Moore  Constr  Co 

Dec.     12.     1924 

Dec."lV."l'92'4— S  LIBERTY  155  E 
Church  E  89-6xS  114.  David  Woer- 
ner  to  Alexander  Coleman,  Moore  & 

Madsen  and  D  Zelinsky  &  Sons 

Dec.     8.     1924 

Dec."l7'.  '1924— LOT  5  BLK  6453, 
Crocker  Amazon  Tract  Sub  2. 
Crocker  Estate  Co  to  whom  It  may 
concern Dec.     9,     1924 


Dec.  17,  1924— SW  NAVLOR  33.34  NW 
Baltimore  Way  NW  33.33  SW  95.74 
S  35°  56'  49"  E  31.43  N  51°  25'  44" 
E  97.83  Ptn  Lots  111  and  20  Blk 
6453,  Crocker  Amazon  Tract  Sub  2. 
Crocker  Estate  Co  to  whom  it  may 
concern Dec.    9,    1924 

Dec.  17,  1924 — N  Bi;OADWAY  137-6 
W  Octavia  W  68-9xN  137-6.  The 
Heights  to  J  E  O'Alara  Co,  Henry 
Jacks  and  W  K  Irvine,  Henry 
Jacks  and  W  K  Irvine,  Wm  F  Wil- 
son Co   and   Royal   Floor  Co 

Dec.     12,     1924 

Dec.  17,  1924 — NW  FELL  AND  MA- 
sonic  Ave  No.  1700  Fell.  Charles 
W  Rebman  to  John  Casty  &  Son 
Dec.     15,     1924 

Dec.  17.  1924— S  BALBOA  82-6  W 
21:;t  Ave  W  25xS  100.  C  T  and 
Mabel  Magill  to  whom  it  may  con- 
cern  Dec.    16.    1924 

Dec.  17.  1924— S  PINE  137-6  W  Tay- 
lor W  43xS  137-6.  Madge  H  Fish 
to  Maundrell  &  Bowen..Dec.   13,   1924 

Dec.  17.  1924 — E  TWENTY-EIGHTH 
Ave  90  N  Anza  N  30xE  120.  J 
Claude  Perry  to  Thomas  Hainlll.. 
Dec.    il,     1911 

Dec.  19,  1924 — NE  POST  &  POWELL 
N  137-6XE  162-9.  Wm  M  and  Marv 
E  Fitzhugh  to  Malott  &  Peterson.". 
Dec.    2,    1924 

Dec.  19.  1924 — 621  MARKET.  Pig'n 
Whistle  Co  Consolidated  to  Antone 
Lettich  and  L  &  E  Emanuel,  Inc.  .  . 
Dec.     13.     1924 

Dec.  19,  1924 — COMG.  AT  INT  SE  Tih 
and  SE  100  NE  pari  with  Howard 
117  NW  100  SW  117.    I  M,  H  E  and 

S  H  Cowell  to   Barrett  &   Hilp 

Due.    16,    1924 

Dec.  18,  1924— S  GREENWICH  125  W 
Baker  W   26x100.     Elizabeth  A  and 

Robert  W  Best  to  S  B  Davis 

Dec.    2.    1924 

Dec.  18.  1924 — E  TENTH  AVE  150  S 
Ortega  S  75x120.  John  F  Holland 
to  J  C  Littlepage Nov.   15,  1924 

Dec.  18.  1924— N  ROLPH  103  W 
Madrid  No.  179  Rolph.  Arthur  L 
Campbell  to  whom  it  may  concern 
Dec.     1.     1924 

Dec.  18.  1924— S  BAY  98-9  E  Gough 
Pereira Dec.     11.     1924 

Dec.  18.  924— W  BUCHANAN  34-6  N 
Herman  N  30xW  90.  P  M  and 
Jennie  Paulson  to  Joel  Johnson  & 
Son Dec.    18.    1924 

Dec.  18.  1924— SE  DELANO  AVE.  & 
NW  Seneca  Ave.  SE  28  x  NE  80. 
A.  De  Benedetti  to  whom  it  may 
concern    Dec.   12,   1924 

Dec.  18,  1924 — W  WALNUT  86-814  S 
Washington  S  41  x  W  67-6.  Remo 
E.  Sbarboro  to  whom  it  may  con- 
cern      Dec.    15,    1924 

Dec.  18,  1924 — E  SHOTWELL  239  S 
20th  24  X  122-6.  Robert  Anderson 
to   whom   it  may  concern. Dec.   18,  '24 

Dec.  IS.  1924— N  FARALLONES  565 
E  Orizaba  E  50  x  N  125  Ptn  Lots 
8  &  9  Blk  L  Railroad  Hd  Assn. 
Frederick  M.  Hale  &  Elmer  C.  & 
Munel  A.  Reese  to  A.  H.  &  H.  J. 
Ohlsen     Dec.    17.    1924 


Dec.  18,  1924— N  25  FT.  LOT  12  &  S 
15  ft.  Lot  13  Blk  3252  Map  Balboa 
Terrace.  Wm.  R.  Johnston  to  D.  W. 
Ross    Dec.    1.    1924 

Dec.  19.  1924 — COMMENCING  710  N 
85°  40'  E  135  N  4°  20'  W  from 
intersection  SE  Humboldt  and 
Georgia  N  4°  20'  W  25  N  85°  40'  E 
120  S  4°  20'  E  25  S  85°  40'  W  120 
m  or  1  to  pt.  of  beginning.  Pacific 
Gas  &  Electric  Co.  to  George  Win- 
deler  Co Dec.   12.  9124 

Mec.  19,  1924— E  23RD  AVE.  275  N 
Geary  N  25  x  E  120.  H.  O.  Linde- 
man  to  W.  R.  Lindeman.  .Dec.  18,  '24 

Dec.  19.  1924— W  33RD  AVE.  175  N 
Cabrillo  N  25  x  W  120.  H.  O. 
Lindeman  to  W.  R.  Lindeman.... 
Dec.    10,    1924 

Dec.  19,  1924  —  E  CASTRO  170  N 
18th  N  25  X  125.  Gregory  Paliog- 
lou  to  Louis  M.  Weismann  &  Son. 
Dec.    19.    1924 

Dec.  19.  1924 — LOTS  8.  9.  10,  BLK. 
3082  Map  Blks.  3080  to  3085  West- 
wood  Highlands.  Hans  and  Esther 
E.  Nelson  to  whom  it  may  con- 
cern        Dec.    18.   1924 

Dec.  19,  1924 — E  33RD  125  S  Balboa 
S  50  X  E  120.  David  Leigh  to 
whom    it   may   concern.  .Dec.    18,    1924 

Dec.  22,  1924— NE  QUESADA  AVE. 
350  NW  Lane  NW  25  x  NE  100  ptn. 
Lot  12  Blk.  329  South  S.  F.  Hd.  and 
R.  R.  Assn.  C.  P.-  and  Rose  M. 
Joorissen  to  Romines  Construction 
Co Dec.    18.    1924 

Dec.  22,  1924 — SE  AIARKET  302-5% 
SW  Noe  SW  32-10%  S  118-10%  E 
15  N  30  E  10  N  110-2.  John  Lutich 
to  whom  it  may  concern.  .Dec.  22,  '24 

Dec.  22,  1924— SW  27TH  AND  SAN 
Jose  Ave.  Calvin  R.  Sutilet  to 
Ward    C.    Brown     

Dec.  22.  1924 — E  HOWARD  AND  7TH 
SE  100  X  NE  117.  I.  M.  Cowell, 
H.    E.    Cowell    and    S.    H.    Cowell    to 

San   Francisco   Elevator   Co 

Dec.    18,    1924 

Dec.  22.  1924— LOT  9  BLK.  E  Mis- 
sion   Terrace.      Walter    E.    Hansen 

to     who     it     may     concern    

Dec.    19,    1924 

Dec.  22,  1924— W  34TH  AVE.  75  N 
Cabrillo  N  25  x  W  82-6.  J.  F. 
Dowling  to  whom  it  may  concern 
Dec.  22,  1924 

Dec.  20,  1924— SE  PACIFIC  AVE  & 
Pierce    E    50xS    127-8(4.       Elise    A 

Drexler    to    Grace    &    Bernieri 

Dec.     18.     1924 

Dec.  20.  1924 — NO.  3014  TWENTY- 
fifth  St.  W  C  Clark  to  Bruce  & 
Ash Dec.    1.    1924 

Dec.  20.  1924— N  FULTON  89.22  W 
Third    Ave     30-9x95.         Mrs.       Ruth 

Buschke  to  Buschke  &  Brown 

Dec.    18,    1924 

Dec.  20,  1924^E  SCOTT  100.12  N 
Chestnut  N  alg  E  Scott  lOOxB  109 
Ptn  Marina  Gardens.  Meyer  Bros 
to  whom   it  may  concern .  .Dec.  19,  '24 

Dec.  19,  1924  —  SW  COR.  SIUNICH 
and  Rolph  25  x  100.  F.  G.  Pfeifer 
to  whom  it  may  concern.  .Dec.  18.  '24 

Dec.   19.   1924— LOTS  10  AND  8.   BLK. 


The  San  Francisco  Savings  and  Loan  Society 

(THE  SAN  FRANCISCO  BANK) 

SAVINGS  COMMERCIAL 

INCORPORATED  FEBRUARY  10th,  1868. 

One  of  the  Oldest  Banks  in  California, 

the  Assets  of  which  have  never  been  increased 

by  mergers  or  consolidations  with  other  Banks. 

Meznber  Associated  Savings  Banks  of  San  Francisco 

526  California  Street,  San  Francisco,  Cal. 
JUNE  30th,  1924 

Assets $93,198,226.96 

Capital,  Reserve  and  Contingent  Funds 3,900,000.00 

Employees'  Pension  Fund 446,024.41 


MISSION  BRANCH Mission  and  21st  Streets 

PARK-PRESIDIO  DISTRICT  BRANCH Clement  St.  and  7th  Ave. 

HAIGHT  STREET  BRANCH Haight  and  Belvedere  Streets 

WEST  PORTAL  BRANCH West  PortalAve.  and  Ulloa  St. 


Interest  paid  on  Deposits  at  the  rate  of 

FOUR  AND  ONE  QUARTER  (43^)  per  cent  per  annum, 

COMPUTED  MONTHLY  and  COMPOUNDED  QUARTERLY, 

AND  MAY  BE  WITHDRAWN  QUARTERLY 
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3»8:    Map    Blk     3080    to    3085.   West-  6579      W.^bBtci                           Owner      10000  DWELLING    &    GARAGE 

wood    HiBhlttnds        Hans    aiid    wife  65S0     Ooiieral                           Owner   125300  (C566)      W     58TH    AVE.,    920     S     EAST 

Esther  E    Nelson   to   whom   It   may  6581     Golden                           Owner     60000  14th  St..  Oakland.     One-story  4-rm. 

concern     '                                Dec     19     1924  6582      Reis                                   Zwaal        3675  dwelling   and   garage. 

Dec     la     U'V— W  '33lVb' AVK     150    N  6583      Egbert                          Wolfold        6000  Owner — A.    Anderson.    3212    Florida   St.. 

rabrlilo    N     25     .x    W     120          H.    O.  6684      Johnson                            Paige        6500  Oakland. 

Lindeman    to    w'.    K.    Lindeman....  65S5     Perry                              Owner       2000  Architect— None.                                    »2700 

Dec      17      1924  65S6     A.saro  Lewis        6000  

De'c'ig'ib'M  — \GEAUY  8''-6'\V   34th  6587      Dynes                               Owner        3100  .STORES  &  SHOP 

AVe    W    50x.\    100       \Vm    AlcDonald  65S8     Alexander                  ,  stocks        1000  (6567)      7514     EAST     14TH     ST       OAK- 

10  Thos   H'lmlU                     Dec     19     1924  6589     Bonneville                 National        5500  land.      One-slory    shores    and    shop. 

Dec.     22.     1924— 225     S     LANE     ON     E  6590      Ware                                    Lyon        2840  Owner— Murphy    &    Murphy,    6927    East 

side  Shafler  Ave.     Splro  Zammlt  to  6o91      Barr                                      Barr       6000  Hth  St     Oakland. 

I'hlllli)    F.iz                            Dec     18     l'i'>4  6592     Leekins                           Owner        3250  .\rchltect~None.                                        J6000 

^ '      ■  6593     Consumers  Owner       5000  

^  ra-Kto     EiTT  -EiTk  6594      Kalman                          Ortzow        8250  DWELLINGS   (2) 

UJiMS    FLUBD  6595      Burr                                  Owner        3500  (6568)      2614-2620    67TH      AVE.,      OAK- 

6596     Lleby                            .Owner       3000  land.      Two    1-story    5-room   dwlgs. 

S\N   FRANCISCO  COUNTY  6597      Williams                          Heath        350a  Owner — G.  C.  Martin. 
6598     Kelt                                     Felt       2500  Architect — None. 

Recorded                                                imount  6599     Brown                           Knight     25000  Contractor — T.  J.  Wilson,  1997  66th  Av. 

Dec.     20.     1924 — A\      H.VUUISON  '  AND  6600      California                      Parker      15000  Oakland.                                        $3600  ea. 

Seventh  NW  30.\SW  85.     J  S  Guerln  6601     Gresham  Squires       5000  

&    Cn    vs      Kathcrine      Hobbs      and  6602     Morgenson                    Owner       5000  ALTERATIONS 

Sarah  L  Horan  and  W  J  Jackson..  0CO3     Moffat                       Blodgett       3000  (6569)     2S40    SUMMIT    ST..    OAKLAND. 

Dec    18    1924 — LOT  94  Demartlnl  Tot.  6604     Coates                            Owner       3400  Alterations    to    apartments. 

Christensen     Lumber     Co     vs     Fred  6605     Lindh                            Wleben       5000  Owner — Mary    E.    Patton,    2838    Summit 

Kenner   and   Jas   TIscornia. . .  J1014.12  6606     Fennelley                      Owner       3200  St.,   Oakland. 

Dec      18      19924 — N    GREEN    183-2    W  6607      Wenstock                           Hart        5850  Architect — None. 

Oc'avia    W    29-4.\N    137-6       Califor-  6608     Hart                             Stewart       2600  Contractor — Robert    E.    Sheridan,    1014 

nia  Wall  Bed  Co  vs  David  Broder-  6609     (Jriswold                         Balrd       5900  Webster  St.,  Oakland.                 $1860 

Ick   Murphy   &   McCauley   &   Weber  6610     Mather  Owner        ....  

$112.25  6611      Lund  Anderson      110(11) 

Dec.    18.    1924— LOT   94    Map    De   Mar-  6612     Bunting                           Owner       3000  DWELLING 

tini  Tract.     D  O  La  Ferla  vs  James  6613      Young                         Ahnefeld        1000  (6570)      N       RONADA       AVE.,       225       S 

or    Cirolano      Tiscornia    and      R    A  6614     Short                                Short       5500  Montecello   Ave.,  Oakland.   One-sto. 

Kenner                                                    .$125  6615     Brookes                     Brookes       4000  5-rooni  dwelling. 

Deo.    18     1924-^SW   APPLETON   AVE.  6616     Cook                               Owner       4000  Owner — Chas.  R.  Avis,  Rand  Ave.,  Oak- 

300    SE    Patton    SE    50    SW    91-4%  6617     Relnschach                   Owner       3600  '^nd. 

NW  50  m  or  1  NE  101-6   Ptn  Blk  2  6618     Abel                                Owner       3250  Architect— None. 

Holly    Park    Tr       P       Johnson      vs  6619     Lundquist                    Burton       2000  Contractor — Fox    Brothers,     1926    Uni- 

Adolph    W     Schroeter,    A.    D.    Mc-  6620     Shephard                      Owner       1000  versity  Ave.,  Berkeley.                $4000 

Donald     $46  6621      MacDonald  Owner        3000  

Dec.  17,  1924—N  GREEN  183-2  W  Oc-  6622      Damgaard                      Owner        2000  .,„„„.  „^^„„ 

tavia  W   29-4.\S  137-6.  Sibley  Grad-  6623     Woodburn                     Owner     15000  ALTERATIONS                           „.,„.„.,, 

ing&   Teaming   Co   vs   McCauley   &  6624      Elks                             Knowles   850000  (6571)      2241    84TH    AVE..      OAKLAND. 

Weber  and  David  C  B  Murpry.  $23.45  6625      Tarninini                        Owner       2800  Alterations                         „„,,    „,.^    . 

Dec.  22.  1924— NE  BRYANT  &  CHEL-  6626     Kane                                  Shade        4000  Owner— G.  A.  Van  Linge,  2241  84th  Av. 

sey    E    25   X    N    45.      Emil    Hogberg  6627     Hayes                        Sorenson       3500  Oakland, 

vs.    John      Botman.      Margaret    A.  6628     Higgins                         Owner       4840  Architect— None. 

Kean,    Mary    E.    Healy    &   Thos.    H.  6629     Ambuhl                         Owner       3500  Contractor— Van   Fleet   Freear  Co.,   557 

Casey    $812.50  6630     Bechtel                          Owner       4000  Howard   St..    S.   F.                         $1650 

Dec.  22.  1924— .\W  CHELSEY  &  BRY-  6631     Shane  Power       1100  

ant    N    alg.    W    Bryant    26    W    90    N  6632      Pope                                  Owner        3500  ,,..,„,,  ,^„ 

4    W    25    S   80   to   N   Chesley   E      115.  6633     Erbrick                           Owner       2400  DWELLING 

Sibley   Grading   &   Teaming   Co.   vs.  6634      Melrose                       Petersen       1500  (6572)      E       MATTHEWS       RD..     120     S 
John    Boltman    Margaret   A.   Kean.  6635     Melrose                     Petersen       2500  CavanaughRd        Oakland.      Two- 
Marv-  F    Healv  *-  Thos    R    Casev  6636     Bell                                   Owner       2850  story    6-room  dwelling. 
Mary    E.  Healy  &,   Ihos.  E.  Casey. ^^^  bbJb     l^eu^^^j.                        Owner       3650  Owner— Dorothy   G|   Hooper,   5230   Mar- 
Dec.' '22,' ' '1924— iVsV '  GREEN '  BET.  6638      Graves                             Owner       3700  ket    St.     Oakland, 
ncfovia     *      Tae-iina        Antonia     P  8639     Dunmire                  Hansford       1000  Architect — None. 
m^s^nl  vf.  c'^l.^^ru^hy^^'^^'tiol-gs  6640     CoTt™                             Owner  200000  Contractor-WH     Hooper.    5230    Mar- 

^  6641     Mercantile                    Owner     15000  ket  St.,  Oakland.                            $6000 

6642     Associated  Andresen     11487       ^.^„, ,  ^„„        

COT -C  A  Oi:*   nv   TrPXra  6643      Beer                                   Smith       9000  DWELLING 

S£L£AS£a  OF  UBws  ""*''    ^"^^ .  (6573)    ne  cor.  seminary  &  av- 

•  enal    Aves.,    Oakland.       Two-story 

SAV    KHANCISCO    COUNTr  nWFLLING  8-room  dwelling. 

(6561)     NO     3    ROCK   LANE,   Berkeley.  Owner— H.    C.    Miller,     2500    Seminary 

Recorded                                              Amount               One-story    5-room    dwelling.  Ave..   Oakland. 

Dec.   20,    1924—N  FARRALLON   250   E  owner— Geo    Talbot,  916  Santa  Barbara  Architect— None.                                       $4500 

Capitol    E    25xN    125    Lot    6    Blk    M,  Rnad    Berkeley  

Railroad     Hd    Assn.       The     Greater  a  vrhUect— None  ADDITION 

City    Lumber    Co    to   Edgar   Munson  rontractor- Ben     Pearson,     2403     Grant  (6674)      730     ALCATRAZ     AVE.,     OAK- 

and   Ruth  Kott    qt      Berkelev                                   J3500  land.     Addition. 

Dec.    18,    1924 — S    MARKET    bet.    7th                   ^    '                  J_ Owner — Anna    J.     Jones,    730    Alcatraz 

and    8th      No.      1167-1169    and    1171  DWELLING  Ave.,   Oakland. 

Market    45    on      Market      by    S    100.  i R=i(i21      NO     1639      BLAKE,       Berkeley.  Architect — None. 

Pioneer   Plate   &   Window   Glass  Co                     One-storv    4-room    dwelling.  Contractor— Owen    E.    Jones,    601    Oak- 

to    The    Rosenblatt    Co Owner-Mrs    Gillespie,   1609   Parker  St.,  land   Bank   Bldg.,   Oakland.        $1500 

Dec.    16,    1924— E    GUERRERO    27-6    S  Pprkelev  

20th  S  25   X  E   100.     Thomas  Brown  Arrhiteft— f'    Carr       2341       35th     Ave.,  DWELLING 

to   Peter   G.    and    Sadie    G.    Harris..                     Oakland  (6575)      3815  ELSTON  AVE..  OAKLAND 

Dec.    16.    1924—N   JOOST   200   E   Ham-  cnntiartor— F      Carr      2341     35th     Ave.,  One-story     5-room     dwelling. 

burg   E    25    X   N    100.      The   Greater                   Oakland     '              '                            $2650  Owner- J.    F.   Whltehouse,   124   Moraga 

City    Lumber    Co.       to       G.    E.    and                     uaivmnu.       ^.^^      Piedmont. 

Helen    Holman     Architect — None.  $3500 

BUILDING  •contracts  ^^f^Ei^^'S^^-t^rf'if'ri^^  d^^g!  T^^^en'm^A^^s-r..  72  w  der- 

AI^AMiSr^UHXT  Own?r^-l"^?ioaSr  Till   Tac°oma      St^,  by  Jt..   Oakland.     One-story  ware- 

■„              ■  ^  ^R^l^^Sl^^'i     wnrrv    =!mith     855    The  Owner — Atkinson    Mill    &    Lumber    Co., 

,1,0<)«  and  over  B«,orted  ^""'Ifam/d-I.-^Ee^kele^.^"       '  ,      S^^^J"''^   ^  ^"''^  S'^-  °^'"%",''rinO 

The    following    1.    an    todex    for    the  Contractor-J.    Harry    Smith.    855    The       Architect-None^ $1000 

contracts  In   thle  Iseue                                                 Alameda,   Berkeley.                       $4500  J3.5PELLING  &  GARAGE 

N?„,   Owner                        Contractor     Amt  „.„,,„.  t  tnc  (6577)      W    6STH    AVE..    290    S    FLORA 

Sfl^l^es^ie                     ^^Ta°r"r       lll'o  ?6T6?)^To°  1677    ARCH   ST.,   Berkedey.  |^.,,0^^'-^,   ,°1%T°'''      '■'°°"' 

llll^t^!                                m^       tir.  0..°r-^rTl-T.^srir2r\r%l%..  •  Ownt^^.   RoVe%^s-3^67   21st   Street. 

1^     LTe"r'son  ^TJ^l'r     'I'lt'o  Arch^fJc^^^f?' E.    Chase,    1629    Arch    St..        Arch.tect-None_^ $3200 

till     ^arTi7                     ^^^u|on       IZ  Cont|lg!^k.    Chase.    1629    Arch     St  I>WE-ma^^^^^    ^^^      ^^    ^    ^^^_ 

6569  Patton                         Sheridan        ISdO                Berkeley.      »50WU  consin.      One-Story    4-room    dwlg. 

6570  Avis                                        Fox        4000         .„.T.TMFNTq  Owner— T.   I.   Belway.    3937   Magee  Ave. 
im     S^op^e'r"^'              ''='?Io';V'e              0^        Y56V)™No'''^' 2529-31-33-35       REGENT  ^Oakland 

6573     Mn°er                             Owner       4500               St.,    Berkeley.      Two-story   32-room        Architect— None^^ $^3400 

fi';74      Jones                                  Jones        1500                frame   apartments.  tit- a -n ■iT'tTnTT<5T5' 

6575     Whltehouse                   Owner       3500  Owner-P.    Ament,    Berkeley.  ^57?)^    E  wIbSTBR  ST.  ON  THE  ES- 

tlV,     ^Z'erT                       8wnlr       IZ  ^rn^l'/cl'oT^^^'arry^    Ahnefeld,       1619  tiary     Oakland.      One-story    ware- 

6578     Belway                          Owner       2400               Marin    Ave.,   Berkeley.              $27,360  house. 
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Owner — Webster  Street  Wharf  Co..   923 

Balboa  Bldg.,  S.  F. 
Architect — Willis   C.   Lowe,   Monadnock 

Bldg.,    S.    F.  $10,000 


FOUNDATION'    &    FIREWALL 

(6580)  PARR  TERMINAL.  Concrete 
foundation   and   firewall. 

Owner — General  Petroleum  Corpora- 
tion,  Alaslca  Com.   Bldg.,   S.   F. 

Architect — None.  $125,300 


THEATRE 

(6581)      N  EAST  HTH  ST.,  125  W  38TH 

St.,  Oalcland.     Two-story  brick  and 

concrete    theatre. 
Owner — Golden  State  Theatre  &  Realty 

Corp.,   Broadway  Theatre.   Oakland. 
Architect — A.  W.  Cornelius,  625  Market 

St.,    San    Francisco.  $60,000 


BUILDING 

(6582)      LOT     7     BLK.     L,       MAXWELL 
Park,    Oakland.      General    constru- 
ction   on    building. 
Owner — F.  O.  &  Rose  M.  Reis,  4040  San 

Juan   St.,   Oakland. 
Architect — None. 
Contractor — L.    Zwaal,    2748    Monticello 

Ave.,  Berkeley. 
Filed  Dec.  18.  1924.  Dated  Dec.  18,  1924. 

When    frame    is    up    1918.75 

1st   coat   of   plaster    918.75 

When    completed    918.75 

Usual   35   days    918.75 

TOTAL  COST,  $3675 
Bond,  none.  Sureties,  none.  Forfeit, 
none.  Limit,  75  working  days  after 
Dec.  22,  1924.  Plans  and  specifications, 
filed. 


DWELLING 

(6583)      NO.  907  OXFORD  ST.,  Berkeley 

Two-story    7-room    dwelling. 
Owner — R.    Egbert,    Oakland. 
Architect — J.      Henry      Wolbold,      2115 

Center   St.,  Berkeley. 
Contractor — J.  H.  Wolbold,  2115  Center 

St.,   Berkeley.  $6000 


DWELLING 

(6584)  NO.  1027  MERCED  ST.,  Ber- 
keley.    One-story  6-room  dwelling. 

Owner  —  F.  A.  Johnson.  2600  Wonlscv 
St.,  Berkeley. 

Architect — Owner. 

Contractor — Harold  Paige,  College  Are. 
Oakland.  $6500 


DWELLING 

(6585)      NO.   2753  ACTON  ST..  Berkeley. 

One-story   3-room   dwelling. 
Owner — J.  Perry,  376  Santa  Clara  Ave.. 

Oakland. 
Architect — None.  $2000 


FLATS 

(6586)      NO.       3381-83       ADELINE     ST., 

double  flat  building. 
Owner  —  J.   Asaro,   219   Shattuck   Ave., 

Berkeley. 
Architect — C.      Lewis,      2239    Cedar   St,. 

Berkeley. 
Contractor — C.    Lewis,    2239    Cedar    St., 

Berkeley.  $6000 

DWELLING 

(6687)  2850  OCTAVIA  ST.,  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner — F.  E.  Dynes,  3536  Allendale 
Ave.,   Oakland. 

Architect — None.  $3100 


ADDITION,  ETC. 

(6588)  9220  FOOTHILL  BLVD.,  Oak- 
land.    Addition   and  alterations. 

Owner — J.  B.  Alexander,  9220  Foothill 
Blvd.,    Oakland. 

Architect — None. 

Contractor  —  A.  TV.  Stocks.  2086  87th 
Ave.,  Oakland.  $1000 


DWELLING 

(6589)     1356  CAVANADGH  ROAD.  Oak- 
land.     1-story   5-room   dwelling. 

Owner — Mrs.  E.  R.  Bonneville.  Oakland 

Architect — None. 

Contractor — National  Builders   of   Cali- 
fornia,   400   High    Street.   Oakland. 
$5500 


DWELLING 

(6590)  3519  SrXTT-SIXTH  AVE..  Oak- 
land.     1-story   4-room   dwelling. 

Owner — Eugene   T.   Ware. 

Architect — None. 

Contractor — Chas.  T.  Lyon,  6500  Out- 
look Ave.,   Oakland.  $2840 


DWELLING 

(6591)      902  EVERETT  AVK,  Oakland. 

1-story    7-room    2-lamily    dwelling. 

Owner — I.   D.   Barr,    306    26th   St.,   Oak- 

.   land. 
Architect — None. 

Contractor — Barr    &    Son,    306    26th    St., 
Oakland.  $6000 


DWELLING 

(6592)  3019  AKIZON.A.  ST..  Oakland. 
1-story  5-room  dwelling  and  ga- 
rage. 

Owner — C.  W.  Leekins,  2981  Hopkins 
St.,   Oakland. 

Architect — None.  $3250 


FACTORY 

(6593)      NE    COR.    FIFTH    &    CYPRESS 

St.,    Oakland.      2-story    factory. 
Owner  —  Consumers   Compressed   Yeast 

Co.,    1384   5th   St.,   Oakland. 
Architect — None.  $5000 


DWELLING,    STORE 

16594)  401-03-05-07    FORTY-NINTH 

St.,      Oakland.        1-siory      4-famlly 

dwelling  and  store. 
Owner    —    A.     Kalman    &    Bush,     133C 

Broadway,   Oakland. 
Architect — None. 
Contractor — A.    Ortzow.    3229    West   St.. 

Oakland.  $8250 


DWELLING 

(6594)      KINGSLAND      AVE.      Oakland. 

1-story    5-room   dwelling. 
Owner — F.    Reis,    4040    San    Juan    Ave., 

Oakland. 
Architect — None. 
Contractor — L.    Zwaal,    2748    Monticello 

Ave.,    Oakland.  $3675 


DWELUNG 

(6595)  NO.  787  MIRAMAR  ST.,  Ber- 
keley.    One-story   6-room   dwelling 

Owner  —  R.  Burr,  1850  Solano  Ave.. 
Berkeley. 

Architect — S.  G.  Jackson.  Neilson  and 
Solano  Ave..  Berkeley.  $3500 


DWELLING 

(6596)  NO.  1405  OILMAN  ST..  Ber- 
keley.    One-story  5-room  dwelling. 

Owner — R.  Lieby,  1709  Allston  Way, 
Berkeley. 

Architect — None.  $3000 


DWELLING 

(6597)  NO.  2433  MARTINEZ  ST..  Ber- 
keley.    One-story  6-room  dwelling. 

Owner — Mrs.    Williams.    Berkeley. 

Architect — S.  G.  Jackson,  Berkeley. 

Contractor — Heath  &  Wendt,  516  Am. 
Bank    Bldg.,    Berkeley.  $3500 


DWELLING 

(6598)  NO.  852  ENSENADA  ST..  Ber- 
keley.    One-story   6-roora   dwelling 

Owner — R.  D.  Felt,  1728  Channing  Way. 
Berkeley. 

Architect — Owner. 

Contractor — Felt  Bros..  1728  Channing 
Way,   Berkeley.  $2500 


APARTMENTS 

(6599)  NO.  3008  RUSSELL  ST.,  Ber- 
keley. Three-story  21-rooin  frame 
apartment     building. 

Owner — A.  W.  and  A,  H.  Brown.  1428 
Franklin   St.,   Oakland. 

Architect — None. 

Contractor — Harry  C.  Knight.  1428 
Franklin    St..    Oakland.  $25,000 


WAREHOUSE 

(6600)  FIFTH  ST.  near  Camelia  St.. 
Berkeley.  One-story  Class  B  ware- 
house. 

Owner — California  Ink  Co.,  3rd  ind 
Camelia   Sts.,    Berkeley. 

Archiltect — None. 

Contractor— K.  E.  Parker  Co.,  519  Call- 
fornia  St.,  San  Francisco.         $15,000 


STATION 

(6601)      SW      E-TTVELFTH      ST      AND 

Fifth     Ave.,     Oakland.       One-story 

tile   service   station 
Owner — Dr.    J.    J.    Gresham.    417    Athol 

Ave..    Oakland. 
Architect — None. 
Contractor — C.   R.  Squires.  382  15th  St.. 

Oakland.  $5000 


DWELLING 

(6602)  NO.  1090  TRESTLE  GLEN  RD. 
Oakland.      One-story   6-room   dwlg. 

Owner — Morgensen  Bros.,  5664  Broad- 
way,   Oakland. 

Architect — None.  $5000 


DWELLING 

(6603)  NO.  1618  SEVENTT-FCUKTH 
Ave..  Oakland.  One-story  6-room 
dwelling. 

Owner — G.   H.   Moffatt,   3940   E-14th  St.. 

Oakland. 
Architect — None. 
Contractor — N.  A.  Blodgett,  3940  E-14th 

St.,    Oakland.  $3000 

DWELLING 

(6604)  S  HOPKINS  35  E  Haley  Ave.. 
Oakland.  One-story  5-room  dwell- 
ing  and   garage. 

Owner — J.  H.  Coates,   1715  Hopkins  St.. 

Oakland. 
Architect — None.  $3400 


DWELLING 

(6605)  WMcKINLEY  AVE  100  N 
Home  Place  West,  Oakland.  One- 
story   6-room   dwelling. 

Owner — G.   A.   Lindh,   Oakland. 

Architect — None. 

Contractor — Alex  C.  Wieben.  839  Rose- 
mont  Road,  Oakland.  $5000 


DWTLLING 

(6606)     NO.   5035  TRASK  ST.,  Oakland. 

One-story    4-room      dwelling      and 

garage. 
Owner — J.    D.    Fennelley.    2910    E-22nd 

St.,    Oakland. 
Architect — None.  $3200 


DWELLING 

(6607)  NO.  801  CALMAR  AVE.,  Oak- 
land.    Two-story   7-roora   dwelling. 

Owner — S.  A.  Wenstock.  220  Grand 
Ave.,    Oakland. 

Architect — None. 

Contractor — Chas.  D.  Hart.  664  Santa 
Ray  Ave.,  Oakland  $3850 


DWELLING 

(6608)  S  MESAEA  AVE  160  W  Sixty- 
second  Ave.,  Oakland.  One-story 
4-room   d'welling. 

Owner — Anna  F.  Hart,  127  106th  Ave.. 
Oakland. 

Architect — None. 

Contractor — S.  L.  Stewart,  646  42nd  St., 
Oakland.  $2500 


DWELLING 

(6609)     NO.   718   ALMA  AVE.,  Oakland. 

Two-story  6-room  dwelling. 
Owner — Lee  S.  Griswold,  1545  3rd  Ave., 

Oakland. 
Architect — None. 
Contractor — L.  M.  Baird.  1031  Bay  View 

Ave.,    Oakland.  $5900 


DWELLING 

(6610)      E   EASTMAN  AVE   70   S  Pennl- 

man   Ave..    Oakland.      One-story    3- 

room  dwelling. 
Owner — H.    C.    Mather,    4082    Eayo    St.. 

Oakland. 
Architect — None.  $2000 


(6611)  SW  EIGHTH  AVE  AND  E- 
23rd  St.,  Oakland.  Two-story  11- 
room  apartments  and  stores. 

Owner — N.  Lund,  731  E-23rd  St.,  Oak- 
land. 

Architect — None. 

Contractor — C.  A.  Anderson,  716  E-23rd 
St.,  Oakland.  $11,000 


Eer- 


OFFICE   BLDG. 

(6612)      NO.   820     PARKER      ST.. 

keley.      Office    building. 
Owner — Bunting   Iron    Works,    5th   and 

Parker    Sts.,    Berkeley. 
-Architect — C.    C.    Dakin,    3034    Hillegas 

Ave.,   Berkeley. 
Contractor — Bunting    Iron    Works,    5th 

and  Parker  Sts.,  Berkeley.         $3000 


ALTERATIONS 

(6613)       N^W    ALC.\TRAZ    AND    ELLIS 

Sts.,    Berkeley.      Alterations. 
Owner — Henry  Young,  Alcatraz  &  Ellis 

Sts.,  Berkeley. 
Architect — H.      Ahnefeld.      1969    Marin 

Ave.,    Berkeley.  $1000 


DWELLING 

(6614)      594    KENWYN      ROAD,      OAK- 

land.      One-story    6-room   dwelling. 
Owner — Louise  H.  Short,  574  Rosal  Av., 

Oakland. 
Architect — None. 
Contractor — C.  W.  Short.  574  Rosal  Av. 

Oakland.  $5500 


DWELLING  &  GARAGE 

(6615)  3815  MAPLE  ATT:..  OAKLANT). 
One-story  5-room  dwelling  and  ga- 
rage. 
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Owner — F.  W.  S.  Brookes,  3456  Fruit- 
vale  Ave.,  Oakland. 

Architect — None. 

Contractor — W.  R.  Brookes,  2921  Cal- 
ifornia   St.,    Oakland.  J4000 


i'WKLLINCiS  (2) 

(6618)      9846     -     9^00     MEDKORD     ST.. 

Oakland.        Two      l-story      4-room 

(iwellini^s. 
Owner — Charlie    Cook,    4515    Bond    St., 

Oakland. 
Architect — None.  J2000  ea. 


U  WELLING 

(6617)  2.527  67TH  AVE.,  OAKLAND. 
One-story    5-room    dwelling:. 

Owner — Chas.  E.  Heinshach.  1610  Cen- 
tral  Ave.,    Alameda. 

Architect — None.  $3600 


DWELLING 

(6618)      2107     66TH     .WE.,     OAKLAND. 

One-story    5-room    dwelling. 
Owner— Henry    Abul.     1737     67th     Ave., 

Oakland. 
Architect — None.  $3250 


DWELLING 

(6619)      268S    74TH    AVE.,      OAKLAND. 

One-story   4 -room   dwelling. 
Owner.— I.   E.   Lundquist.   1431   46th   Av., 

Oakland. 
Architect — None. 
Contractor — F.     W.     Burton.     1515     80th 

Ave.,  Oakland.  $2000 


DWELLING 

(6620)      4141    EAST    18TH      ST..      OAK- 

land.      One-story    3-room    dwelling. 
Owner— F.  R.  Phephard,  4141  East  18th 

St..   OakLind. 
Architect — None.  $1000 


DWELLING 

(6621)      4469    MASTERSON    ST.,      OAK- 

land.      One-story   o-room   dwelling. 
Owner — Simeon    MacDonald,    2216    41st 

.Ave.,   Oakland. 
Architect — None.  $3000 


DWELLING 

(6622)      1297    64TH    AVE.,      0.\KLAND. 

One-story    3-room    dwelling. 
Ownpr — S.    Damgaard.    1352    39th    Ave., 

Oakland. 
Architect — None.  $2000 


DWELLINGS  &   GARAGE.S    (2) 

(6623)      716  &  724  TRESTLE  GLEN  RD. 

Oakland.         Two      2-story      7-room 

dweirngs    and    sarages. 
Owner — P.    E.    Woodburn,    624    Prospect 

.Ave..    Oakland. 
-Architect — None.  $7500   each 


STORES  &  CLUB   ELDG. 

(66241  SE  COR.  20TH  &  BROADWAY. 
15-story  reintnrced  concrete  stores 
and    .-lub    build'ng. 

Owner— Elks  HalV  Association.  420  14th 
St..   Oakland. 

Architect— Wm.  Knowles,  1214  Webster 
St..   Oakland. 

Contractor — Wm  Knowles,  1214  Web- 
ster   St..    Oakland.  $850,000 


DWELLING 

(6625)      NO.      2236      CALIFORNIA      ST.. 

Berkeley.      One-story    5-room    dwlg. 
Owner — Chas.    Tarninini.    2347      Spauld- 

ins    Ave..    Berkeley. 
.\nhitect — None.  $2800 


DWELLING 

(6626)      NO.    1600       PORTLAND      AVE. 

Berkeley.   One-story    6-room    stucco 

dwelling. 
Owner — H.    K.    Kane,    1707    Potrero    St.. 

Richmond. 
Architect — Owner, 
rontractor    —     Shode-Kani^-Tlumphrev. 

1707  Potrero  St..  Richmond.       $4000 


REPAIRS 

(1-627)      6427     COLBY     ST..     OAKLAND. 

Fire  repairs. 
Owner — M4-s.    Hayes.    Oakland. 
.\  rchitect — None. 

Contrantor  —  Walter      Sorensnn.      2040 
Piedmont    Ave..    Berkeley. 

$3.=.fl0 


DWELLING 

(6628)      N       MA.TESTIC       AVE..     ■\4n     \v 

62nd    .Ave.,    Oakland.      One-story    5- 

rt-oni    d  we]  line. 
Owner — .Mrs.    D.    ITiggins.    429    37th    St., 

Oakland. 
Architect — None.  $4840 


DWELLING 

(6629)      7800    -    02    LOCUST    ST.,    OAK- 

land.      One-story    6-room    2-famlly 

dwelling. 
Owner — A.    Ambuhl,    1618      90th      Ave., 

Oakland. 
Architect — None.  $3500 


SHEDS  (2) 

(6630)      MOOR   PARK  &   RUSSETT  STS 

Oakland.      Two    1 -story   sheds. 
Owner — Bcchtel   Utah   Construction   Co. 

10911    Russett    St.,    Oakland. 
Architect — None.  $2200    &    $1800 


ALTERATIONS 

(6631)      480    12TH    ST.,    OAKLAND.    Al- 

teratlon.s. 
Owner— H.    M.    Shane,    490    12th    Street, 

Oakland. 
Architect — None. 
Contractor — J.    J.    Power,    633    40th    St.. 

Oakland.  $1100 


DWELLING 

(6632)      3032     55TH     AVE..     OAKLAND. 

One-story    5-room    dwelling. 
Owner — -A.   D.   Pope.   3369    Cnrran   Ave., 

Oakland. 
Architect — None.  $3500 


DWELLING 

(6633)      3432  STORER  AVE..  OAKLA.ND 

One-story  4-room  dwelling. 
Owner — J.   R.   Erbrick,   187    10th   Street. 

Oakland. 
Architect — None.  $2400 


ADDITION 

(6634)      NE  COR.  45TH  AVE.  &  E  12TH 

St..  Oakland.     Addition. 
Owner— Melrose    Lumber    Co.,     46th     & 

E  14th  St.,  Oakland. 
Architect — None. 
Contractor — J.    B.    Petersen,    2053    3Sth 

Ave.,  Oakland.  $1500 


SHED 

(6635)      NE   COR.    E   12TH   ST.   &    46TH 

Ave.,    Oakland.      One-story    shed. 
Owner — Melrose  Lumber  Co.,   46th  Ave. 

&  East  14th  St..  Oakland. 
Architect — -None. 
Contractor — J.     E.    Petersen,    2053    38th 

Ave..    Oakland.  $2500 


DWELLING    &    GARAGE 

(6636)  2307  66TH  AVE..  0.-\.KLAND. 
One-stoiy  5-room  dwelling  and  ga- 
rage. 

Owner— Bell  &  Evans.  1628  East  33rd 
St..   Oakland. 

Arehitect  —  .None.  $2850 


DWELLING    &     GARAGE 

(6637)  2741  68TH  AVE.  OAKLAND. 
Ore-story  5-room  dwelling  and  ga- 
rage. 

Owner — T.  Ptrinerer,  2900  Brookdale 
.Ave..    Oakland. 

Architect — None.  $3650 


DWELLING  &   GARAGE 

(663<;i  561. T  HILTON  ST..  OAKLAND. 
One-story  5-room  dwelling  and  ga- 
rage 

Owner— M.  P.  Graves,  2619  74th  Ave., 
Oakland. 

Arcliitecl — None.  $3700 


ALTERATIONS 

(663!>)      565    MONTCL.AIR    AVE..    OAK- 

land.      Alterations. 
Owner — Mr       Dunniire,      565    Montclair 

.Ave..   Oakland. 
.Architect  —  .Vnne. 
Contracm- — Hansford  &  Atkinson.  1715 

Broidway    Alameda.  $1000 


HOTEL 

(6640)      SW    rOR.    15TH   &    HARRISON 

Sts.,    Oakland.      Six-story   110-room 

hrick   hotel. 
Owner — Crit    Investment    Co.,    308    14th 

St..   Oakland. 
Architect— Leonard    H.    Ford,    306    14th 

St.,  Oakland.  $200,000 


FACTORY 

(6641)  S  TIDEW.4TEK  ST..  165  E 
Terminal  Ave..  Oakland.  One-story 
factory. 

Owner — Mercantile  Box  Co..  320  Mar- 
ket  St..   S.  F. 

.Architect — None.  $15,000 


nOAT    HOUSE 

(G642)  OAKLAND  ESTUARY.  Oak- 
land. Gerernl  construction  boat 
house.    Oakland    Estuary.    Oakland 

Owner  —  Associated  Students  of  the 
Ilniversitv   of    ''alifornia.    Berkeley. 

Architect— Ashley  &  Evers.  58  Sutter 
St.,    S.    F. 


Contractor — H.  C.  Andresen,  1229  Pearl 

St..   Alameda. 
Filed  Dec.  23,   1924.  Dated  Dec.  22,  1924. 
5th  of  each   month  of  value  of  labor 
etc.,     incorporated:     on     completion 
amount   sufficient   to    increase   pay- 
ments   to    75%    of    contract    price. 
Balance,   35   days  after   completion. 

TOTAL  COST,  $11,487. 
Bond.  $5743.50.  Sureties,  Globe  Indem- 
nity Co.  Forfeit.  $15.00  per  day.  Limit, 
Feb.  1,  1924.  Plans  and  speciflcations 
filed. 


STORE  &   DUPLEX  BLDG. 
(6643)  POR.     LOT     12.     HIGHLAND 

Park   Tract.  Oakland.  General  con- 
struction   1    store    bldg.,    1    duplex 
building. 
Owner  —  Frances    L.    Beer.    342    Grant 

Ave..    9.    F. 
Architect — N.   H.   Beer,   342   Grant  Ave.. 

San   Francisco. 
Contractor    —    R.    A.    Smith,    1757    82nd 

Ave.,    Oakland. 
Filed  Dec.  23,  1924.  Dated  Dec.  20,  1924. 

Store   bldg.   ready  for  root $1000 

Duple.v    bldg.    is   ready   for   roof.    1000 

Store    bldg.    is    plastered     1000 

Duplex    bldg.    is   plasteed    1000 

Store    bldg.    is    completed    1000 

Duplex    bldg.    is   completed    ....   1000 
35     days     after     store     bldg.     is 

completed    1500 

35   days    after    Duplex    bldg.    is 

completed    1600 

TOTAL  COST.  $9000 
Bond,  sureties,  forfeit,  none.  Limit, 
Apr.  1.  1925.  Plans  and  speciflcations 
not    filed. 

NOTE — Permit   applied   for   today. 

«> 

COMPLETION  NOTICES 


ALAMEDA   COUNTY 

Recorded  Accepted 

Dec.  17.  1924— NO.  801  TRESTLE 
Glen  Road,  Oakland.  S.  B.  Kurtz 
to  Alex  C.  Wieben Dec.    17,   1924 

Dec.  17,  1924 — PORT.  LOTS  8  &  9 
Blk  6  Map  of  port,  of  the  Hays  and 
Caperton  Property  in  the  Town  of 
Alameda.  W.  E.  Willis  to  whom 
it    may    concern 

Dee.  17.  1924— NW  COR.  TWELFTH 
and  Alice  Sts..  Oakland.  Associated 

Oil   Co.   to   Robert  Dalziel  Jr 

Dec.    10.    1924 

Dec.  17.  1924 — 1516  68TH  TVE..  BER- 
keley.   Oakland.     Edward   F.   Grady 

to    whom    it    may    concern 

Dec.    17,     1924 

Dec.  17.  1924 — NE  COR.  7TH  AND 
Franklin  Sts..  Oakland.  Axel  John- 
son  to  whom  it  may  concern 

Dec.    7,    1924 

Dec.  17.  1924— LOT  11.  BLOCK  3 
East  Piedmont  Extension.  Oakland. 
Patrick  J.  &.  Ellen  Connolly  to 
whom    it   may   concern.  .Dec.    13,    1924 

Dec.  17.  1924 — POR.  LOT  22.  BLK. 
4  Map  showing  the  property  and 
location  of  the  Spaulding  Tract. 
Berkeley.  Alton  E.  Gould  to  whom 
it    may    concern Dec.    13.    1924 

Dec.  17.  1924— LOT  18  BLK.  5  BER- 
keley    Square.    Berkeley.       John    Li. 

Cooley    to    Mason-McDuffie    Co 

Dec.    12.    1924 

Dec.  17.  1924- POR.  LOT  S  MAP  OP 
Subdivision  of  Plot  12,  Watson 
Tract,  Oakland.  Annie  L.  Simons 
to  whnm  it  may  concern. Dec.  15.  1924 

Dec.  18,  1924— LOT  7.  BARNES'  AD- 
dition  to  ElmwoocJ  Park.  Berke- 
ley. Grace  J.  Frederick  to  C.  H. 
Lawrence    Dec.   6.   1924 

Dec.  18,  1924— POR.  LOTS  3  AND  4, 
Blk.  B,  Map  of  the  Bryant  Tract. 
Berkeley.  M.  Schwind  to  whom  it 
may  concern    Deo.   17,   1924 

Dec.  18.  1924— W  55'  OF  LOT  14, 
Blk.  2.  Map  of  Edgewood  Park, 
Berkelev.  Colin  and  Jessie  Mc- 
Kenzie   to  H.  DubanofC.  .Dec.  13,   1924 

Dec.  18,  1924 — ON  THE  LAND  BE- 
longing  to  St.  James  Episcopal 
Church  on  SW  line  of  County  Road 
leading  to  Centerville.  Centerville. 
Protestant  Episcopal  Bishop  of 
Calif,  to  R.  A.  Griffin Dec.  10,  1924 

Dec.  18,  924 — LOT  152  AND  POR.  153 
Blk.  21.  Amended  Map  of  Havens- 
court,  Oakland.  Henry  W.  Arnold 
to    J.    F.    Patterson.  ..  .Dec.    12,    1924 

Dec.  18,  1924— POR.  LOT  12,  BLK.  19, 
Map  of  Blk.  17-18-19.  Thousand 
Oaks.  Berkeley.  W,  H.  Burritt  to 
whom    it   may   concern .  .Dec.   17,   1924 
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Dec.  17,  1924 — LOTS  76  AND  76,  BLK. 
A,  Alta  Vista  Tract,  Oakland.  C. 
A.  Shipman  to  whom  It  may  con- 
cern        Dec.    12,    1924 

Dec.  17,  1924— LOT  136  AND  POR. 
135  Blk.  24,  Map  of  Havenscourt, 
Oakland.  E.  Maasberg  to  whom  it 
may   concern    June   30.    1924 

Dec.  18,  1924— LOT  106  AND  POR. 
Lot  105,  Galinda  Tract,  Oakland. 
Tornell  &  Miller  to  whom  it  may 
concern    Dec.    18,    1924 

Dec.  19,  1924—3213  AND  3215  ADE- 
line  St.,  Berkeley.  L.  Armanino  to 
A.    T.    Beckett    and    Wilder    Wight. 

Dec.    18,    1924 

Dec.  19,  1924—2257  VIRGINIA  ST. 
Pugh  &  GoldBworthy  to  whom  it 
may  concern    Dec.   17,  1924 

Dec.  19,  1924 — 1429  STANNAGE  ST., 
Berkeley.  Lee  Hansen  to  whom  it 
may  concern    Dec.   19,   1924 

Pec.  19,  1924  —  2506  MONTICELLO 
Ave.,  Oakland.  Helen  M.  McClin- 
tock   to  Wm.  Lacke   ....Dec.   18,   1924 

Dec.  IS,  1924 — LOTS  23  AND  24,  BLK. 
22,  Iveywood  Extension,  Oakland. 
Mrs.  E.  L.  Hayes  to  Jos.  R.  Er- 
brick    Dec.    18,    1924 

Dec.  18,  1924—2025  ROSEDALE  AVE., 
Oakland.  Jessie  MacCurdy  to  C.  L. 
Benjegerdes    Dec.    15,    1U24 

Dec.  18,  1924  —  6045  CLAREMONT 
Ave.,  Oakland.  B.  Parayre  to  N. 
Gaubert    Dec.    10,    1924 

Dec.  18,  1924—605  THE  ALAMEDA 
St.,  Berkeley.  J.  Harry  Smith  to 
whom    it   may   concern ..  Dec.    17,    1924 

Dec.  18,  1924 — 912  THE  ALAMEDA 
St..  Berkeley.  J.  Harry  Smith  to 
whom   it   may   concern .  .Dec.   17.   1924 

Dec.  20.  1924— LOT  25  BLK  2  SANTA 
Fe  Tract  No.  5.  Berkeley.  Charles 
D.  Emerson  to  Calif.  Builders  Co. 
Dec.    20.    1924 

Dec.  20,  1924— LOT  3  BLK  4  BERKE- 
ley  Square,  Berkeley.  C.  J.  R.  Wil- 
son to  F.  R.  Siegrist  Co. .Dec.  18,  1924 

Dec.  20,  1924 — LOTS  32  33  34  35  36  37 
and  38  Blk  23  Map  of  North  Crag- 
mont,  Berkeley.  Llllie  M.  Beer  to 
W    D.  Henderson Dec.  19,  1924 

Dec.  20,  1924 — LOT  11  FOOTHILL 
Boulevard  Terrace,   Oakland.   Louis 

Unternahrer    to    Bell   &    Evans 

Dec.     18,     1924 

Dec.  20,  1924— S  40  FT.  OF  THE  E  100 
ft  of  Lot  1  Blk  20  Map  of  the  Prop- 
erty of  the  Berkeley  Villa  Assn., 
Berkeley.  Alice  T  Thompson  to  B 
F   Henderson Dec.    16,    1924 

Dec.  20,  1924— NO.  2806  E  TWENTY- 
first  Street,  Oakland.  Earle  M. 
Moore  to  whom  it  may  concern.... 
Dec.    19,    1924 

Dec.  20,  1924— LOT  52  STONE  OR- 
chard  Tract,  Oakland.  N.  A.  Hickok 
to   R   F  Wightman Dec.    20,    1924 

Dec.  20.  1924 — NO.  1500  SEVENTY- 
seventh   Ave..   Oakland.     Grace     E. 

Hickok    to    R.    F.    Wightman 

Dec.    20,    1924 

Dec.  20.  1924 — LOT  10  BLK  17  Daleys 
Scenic  Park,  Berkeley.  Clara  P. 
Powell  to  whom  it  may  concern.. 
Dec.    19.    1924 

Dec.  22,  1924— LOT  1.  BLK.  17,  MAP 
of  Blks.  17,  18  and  19,  Thousand 
Oaks,  Berkeley.  Lawrence  W.  and 
Genevieve  W.  Dickey  to  Conrad 
Roth     Dec.    16,    1924 

Pec.  22,  1924— N  SIDE  OF  GRAND 
Ave.  bet.  Perkins  and  Staten,  Oak- 
land. Ida  H.  Lisher  to  Sommar- 
strom    Bros Dec.    20,    1924 

Dec.  22.  1924— POR.  LOTS  18,  19  AND 
16,  Blk.  O,  Map  of  Bryant  Tract, 
Berkeley.  William  K.  and  Hilda 
Morin  to  whom  it  may  concern.... 
Dec.    16,    1924 

Dec.  22,  1924 — LOT  20,  BLK.  8.  Ivey- 
wood Extension  Tract,  Oakland.  J. 
J.  Early  to  W.  A.  Blodgett.Dec.  5,  '24 

Dec.  22,  1924 — 6604  BECK  ST.,  Oak- 
land. D.  W.  Parks  to  whom  it 
may  concern Dec.   22,   1924 

Dec.  22,  1924— SW  COR.  OF  GARBER 
St.  and  Tanglewood  Road,  Berke- 
ley. Mrs.  S.  B.  Weber  to  Louis  O. 
Hansson    Dec.   19,   1924 

Dec.  22,  1924 — SO.  SIDE  OP  34TH  ST. 
260  ft.  E  of  Elm  St.,  Oakland.  Mrs. 
H.  White  to  Calif.  Builders  Co... 
Dec.    20,    1924 

Dec.  22,  1924 — LOTS  75  AND  76,  BLK 
11,  Chevrolet  Park,  Oakland. 
Frank  Bailey  to  whom  it  may  con- 
cern         Dec.    15,    1924 

Dec.  22,  1924  —  LOT  15,  BLK.  2, 
East  Piedmont  Heights,  Oakland. 
Louis  A.  Burroni  to  Charles  E. 
Bardwell  Jr Dec.   22,   1924 


Dec.  22,  1924 — LOT  36,  BLK.  8,  Hav- 
enscourt, Oakland.  D.  T.  Owen  to 
whom   it   may   concern  .  .Dec.   10,   1924 

Dec.  22,  1924 — LOTS  18  AND  19,  Map 
of  the  Bona  Tract,  Oakland.  James 
Arnodo  to  whom  it  mav  concern.. 
Dec.    20.     1924 

Dec.  22,  1924— W  SIDE  OF  61ST  AVE 
40'  S  of  Brown  St.,  Oakland.  H.  D. 
and  C.  Pruett  to  whom  it  may  con- 
cern        Dec.    15,   1924 

Dec.  22,  1924— LOTS  8  AND  9,  BLK. 
r.  Map  of  Laurel  Grove,  Brooklyn 
Twp.     W.  H.   Matteson  to  whom   it 

may  concern Dec.   22,   1924 

Dec.  22,  1924— LOTS  36  AND  37,  BLK. 
B,  Map  showing  Subdiv.  of  Blk. 
23  of  the  North  Alameda  Tract. 
Oakland.  Samuel  Rocco  and  Lou- 
ise  Rocco   to  D.   Boshion.  .Dec.   15,   '24 

Dec.  22,  1924—2304  ROOSEVELT  ST., 
Berkeley.  Nan  K.  Macquarrie  to 
Calif.   Builders   Co Dec.   20,   1924 

Dec.  20,  1924— COM.  AT  A  PT.  OF 
intersection  of  the  SW  line  of  Hop- 
kins St.  with  the  NW  line  of  Lot 
No.  98  map  of  Fremont  Tract,  run- 
ning thence  SW  along  said  line  of 
Lot  98  100.13  ft.  thence  SE  35  ft., 
(hence  NB  100.13  ft..  NW  35  ft.  to 
pt.  of  beg.,  Oakland.  R.  E.  Yeo- 
mans  to  whom  it  may  concern.... 
Dec.    20,    I'Mi 


LIENS  FILED 


ALAMEDA   COUNTY 


Recorded  Amount 

Dec.  17.  1924— COM.  AT  A  PT.  ON  W 
line  of  Myrtle  St.  dist.  379.33  ft.  S 
of  21st  St.,  running  thence  S  25' 
W  125'  N  25'  E  125'  to  pt.  of  beg., 
Oakland.  Eureka  Mill  &  Lumber 
Co.  vs.  A.  Wilkinson,  Beatrice  Wil- 
kinson  and   J.   B.   Soares    $18.25 

Dec.  17,  1924— N  LINE  OF  63RD  ST.  " 
dist.  40'  SW  of  Lowell  St.,  thence 
SW  40'  NW  134'  NE  40'  SE  134'  to 
pt.  of  beg.,  Oakland.  Eureka  Mill 
&  Lumber  Co.  vs.  L.  B.  Morrisey, 
Mrs.  E.  Morrisey,  E.  Morrisey  and 
J.    B.    Soares    $46.80 

Dec.  17,  1924— N  LINE  OF  TERRACE 
Ave.  dist.  250'  E  of  High  St.,  thence 
W  165'  N  50'  E  165'  S  50'  to  pt.  of 
lieg..  Oakland.  Geo.  C.  Asmussen 
vs.  Anna  Cicero  and  M.  S.  Garcia, 
Jr $201.00 

Dec.  17.  1924 — W  37.50  FT.  OF  LOT 
14.  Blk.  P,  Map  of  the  Leonard 
Tract,  Berkeley.  L.  A.  Winches- 
ter vs.  Charles  H.  Wood  and  Mur- 
iel   Wood     -. $313.95 

Dec.  17,  1924— ROBLE  COURT,  being 
a  subdiv.  of  a  por.  of  Lot  H,  Blk. 
17,  Claremont  Map  No.  2,  Berke- 
ley. Henry  Cowell  Lime  &  Cement 
Co.  vs.  Robert  M.  Frick  and  East 
Bay   Construction    Co $620.15 

Dec.  19,  1924  -^  111  DALE  AVENUE. 
K.  Uchida  (Miyake  Hardwood 
Floor  Co.)  vs.  William  King  and 
G.    W.    Eliassen    $268.00 

Dec.  19,  1924 — SE  58'  OF  NW  108' 
of  Lot  5,  Blk.  R,  Map  of  Lands 
adjacent  to  the  town  of  Encinal, 
Alameda.  Tilden  Lumber  &  Mill 
Co.    vs.    J.    H.    Norlen     $769.23 

Dec.  19,  1924 — W  37.50'  OF  LOT  14, 
Blk.  P,  Leonard  Tract,  Berkeley. 
Rhodes  Jamieson  &  Co.  vs.  Chas. 
H.    Wood $417.05 

Dec.  19,  1924 — W  37.50'  OP  LOT  14, 
Blk.    F,    Leonard    Tract,    Berkeley. 

J.   W.   Rule   vs.   Chas.   H.   Wood 

$202.99 

Dec.  18,  1924 — 749  CENTRAL  AVE., 
Alameda.  Henry  Cowell  Lime  & 
Cement  Co.  vs.  D.  M.  Todd  and 
Boermer    &    White    $72.30 

Dec.  18,  1924— LOT  32  BLK.  3,  MAP 
of  Lakeshore  Glenn,  Oakland. 
Harry  and  Lillian  Schwalm  (In- 
dependent Mill  &  Lumber  Co.)  vs. 
James  J.  Rourke  and  J.  McCarthy 
$1415. 

Dec.  18,  1924 — NE  25'  OP  LOT  5  AND 
SW  121/2  of  Lot  4,  Blk.  39,  Map  of 
Beverly  Terrace.  Oakland.  Aron- 
sen  Hardwood  Floor  Co.  vs.  C.  W. 
Boden    $123.06 

r^ec.  18,  1924— LOT  31-32  BLK.  K, 
Amended  Map  of  Regents  Park. 
Berkeley.  Neighbor  Lumber  Yard 
vs.  W.  A.  Walker,  Lucille  Walker, 
administratrix  of  est.  of  W.  A. 
Walker.  Anna  Walker,  National 
Mortgage  Co.  and  Oda  W.  Robb.  . 
$466.27 


Dec.  20,  1924 — LOT  135  MAP  OF  RE- 
sub  of  Peralta  Park,  Berkeley. 
Robert  R.  Smith  (Contra  Costa 
Eldg.  Materials  Co.)  vs  R.  J. 
Mepham,    D.    H.    Goodrich $40.80 

Die.  20,  1924— LOT  10  BLK  22  MAP 
of  Lakeshore  Highlands  Addition 
No.  1,  Oakland.  Chandler  &  St.  John 
vs  B.  A.  &  C.  E.  Meves.  W.  M.  Hol- 
*.on     $815 


BOBLEASC  OP  LIENS 


ALAMEDA  COUNTY 


Recorded  Amount 

Dec.  20,  1924  —  LOT  6,  BLOCK  26. 
Dalev's  Scenic  Park.  Berkeley. 
W.  C.  Spaulding  to  J.  Stitt  Wilson, 
Mrs.  J.  Stitt  Wilson,  Irving  Pichel 
and    Violet    Pichel    $650. 

Dec.  20,  1924-LOT  4  BLK  C,  OAK- 
land  Highlands  Tract,  Oakland.  E. 
R.   Stewart   to  Geo.  H.   Millward.  .  . 

$220  73 

Dec'. '  20!    1924— LO'T    4    BLk'  C    OAK- 
land   Highlands  Tract,   Oakland.   E. 
G.    Braun    to    George    H.    Millward.. 
164.51 

Dec.  17.  1924  —  LOT  38.  MAP  OF 
the  View  Tract,  Oakland.  C.  L. 
Adams    to    S.    Victor    Davidow.  .$121. 

Dec.  17.  1924— LOT  43,  MAP  OF  THE 
View  Tract,  Oakland.  C.  L.  Adams 
to  S.  Victor  Davidow   $171. 

Dec.  17,  1924— LOT  44,  MAP  OF  THE 
View  Tract,  Oakland.  General 
Plumbing  Co.  to  S.  Victor  Davi- 
dow        $254. 

Dec.  17,  1924 — LOT  43,  MAP  OF  THE 
View  Tract,  Oakland.  General 
Plumbing  Co.  to  S.  Victor  Davidow 
$122.50 


BUILDING  CONTRACTS 


SANTA       CLARA       COUNTY 


RESIDENCE,  6-room,  $7600;  Third  and 
Margaret  Sts.,  San  Jose;  owner,  H. 
C.  Hagen,  Premises;  contractor,  L. 
C.I    Rossi.   965    Keller   St..    San   Jose. 

RESSIDENCE,  5-room,  $3500;  Third  & 
Carrie  Sts.,  San  Jo.se;  owner,  O.  P. 
Holoday,    496    S-9th    St.,    San    Jose. 

STORE  building,  $2245;  San  Fernando 
and  Delmas  Sts.,  San  Jose;  owner. 
Mrs.  J.  Palermo,  Premises;  con- 
tractor, J".  A.  Nordeen,  125  Olive 
St,    San   Jose. 

RESIDENCE,  6-room.  $2500,  Fourth 
St.  near  Taylor,  San  Jose;  owner, 
J.    Kaufman,    Premises. 

RESIDENCE,  5-room,  $2000;  No.  453 
Spencer  St.,  San  Jose;  owner,  D. 
Vaudagna,  Premises;  contractor, 
Jno.  Caserta,  492  N-13th  St.,  San 
Jose. 

COTTAGE,  4-room,  $3500;  Atlanta  St. 
near  Bird,  San  Jose;  owner,  B.  J. 
Smith.    248    Mariposa    St..    San    Jose. 

RESIDENCES  (2)  6-room,  $3500  each: 
Taylor  St.  near  San  Pedro  St.,  San 
Jose;  owner.  Geo.  McKellop,  Tay- 
lor and  San  Pedro  Sts.,  San  Jose. 

BUSINESS  building,  one-story,  $9850: 
Balbach  and  Vine  Sts..  San  Jose; 
owner.  O.  Peterson,  Eagle  Body 
Works.  San  Jose:  contractor.  Wal- 
ton &  Boulter.  Santa  C;iara  and 
Stockton   Sts.,    San   Jose. 

ALTER  business  building,  $500;  No. 
434  S.  First  St.,  San  Jose;  owner. 
Dr.  C.  E.  Hablutzel,  Ryland  Bldg., 
San  Jose;  contractor,  Chas.  Thomas 
127   Clayton   St.,   San   Jose. 

RESIDENCE.  3-room,  $000;  Reed  St. 
near  12th  St.,  San  Jose;  owner,  J. 
W.  Horning,  537   Reed  St.,  SanJose. 

AUTO  storage  shed,  $975;  No.  265  W- 
Santa  Clara  St.,  San  Jose;  owner, 
E.  L.  Keesling,  st  and  Union  Sts., 
San   Jose. 

RESIDENCE,  3-room  (temporary), 
$600;  No.  55  Almaden  St.,  San  Jose 
owner,  Lial  M.  Crump,  565  Vine  St. 
San   Jose. 


COMPLETION  NOTICES 


SANTA   CLARA   COUNTY 


Recorded  Accepted 

Dec.  9,  1924 — LOT  29  BLK  2.  Burrells 
Resubdivision,  San  Jose.  G  W  Hagg 
to  whom  it  mav  concern. Nov.  21.  1924 
Dec.  9,  1924— LOT  30  BLK  2,  Burrells 
Resubdivision,  San  Jose.  G  W  Hagg 
to  whom  it  may  concern.  .Dec.  8,  1924 
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Ppc.  9.  r.>24— LOT  27  BL.K  2  Burrclls 
Hesubrtivlslon  of  Blk  3  and  part 
nik  2.  S  15  ("hi>Khlre  to  whom  It 
mav  conrfrn P«-c.  8.   1924 

l>i>c.  in.  i!t24 — LOT  6.  J  M  Nelson's 
Noll  Hill  Subdivision.  San  Jose. 
MIkp  J  Bowles  to  whom  It  may  con- 
cern  Deo.    10,    1&24 

l'.>c.  II).  1924— PTN  r^TS  11,  12.  13,  14. 
IS.  Hart  &  Houses  Subdivision,  Palo 
Alio.  I,ui-lc  B  Stirk  to  James 
Pam.int    Viec.  8,   1021 

n.e.  10.  1924— S  H  IX)T  l.il  BLK  14. 
White's  Addition.  San  Jose.  Rose 
Aversente  to  K  E  Weldon.Nov.  27.  '21 

Pee  II,  1924— W  N-NINTH  ST..  No. 
369  N-9th  St.,  het.  Julian  and  Wash- 
Inelon  Sts..  San  Jose.  A  G  Rosrow 
lo  whom  It  may  rnncern  .  .Dec.  11.  '24 

I  lee.  11.  1924— LOT  39  except  S\V  .'.  ft. 
thereof  in  1.1.  2.1X10"  ft..  Palo  Alto. 
W  T  and  Harriet  L  Floyd  to  whom 
it    mav   concern Dec.    1.    1924 

Per.  11.  1924— NO.  174  W-SAN 
I'arlos  St..  het.  Marl<et  and  Orchard 
.Sts..  San  Jose.  Thomas  Monahan  to 
whom   It  may  cnnocrn  .  . .  .  Dec.   B.   I'.i24 

Hec.  11,  1924 — SE  POE  ST,  Port  Lot  4 
of  Lot  7  nik  17.  ."iOxUO  n..  Palo 
Alio.  Joseiih  G  Whe.ler  to  whom  it 
mav  concern Dec.   9,  1924 

n.T.  11.  1924 — PTN  LOTS  20  .\ND  21 
Blk  1.  Burrell  Pi'.rk.  San  Jose. 
Walter  OltevoRt  to  whom  it  may 
concern Dec.   4,   1924 

Dec.   17,  1924— N  150  FT.  LOT  26  BLK 
1.   Burrcl   Park,   San   Jose.     Fred  N 
Waterman  to  whom  it  may  concern 
Dec.    16.    1924 

Dec.  18,  1924— LOS  GATOS  UNION 
High  School.  Board  of  Trustees  of 
Los  Gates  Union  Higrh  School  Dist 
to  Herndon  &  Finnigan.  .Dec.   8,  1924 

Dec.  18,  1924— LOT  18  BLK  1,  Palm 
Haven.      C    Owen    and    Dorothy    D 

Bossemeyer    to   Charles    Owen 

Dec.    15,    1924 

Dec.  18,  1924— NO.  196  WABASH  AVE 
Interurban  Park  Tract,  San  Jose. 
Alfred  1  Tomkin  to  whom  it  may 
concern Dec.    17.    1924 

Dec.  22.  1924— LOT  27  BLOCK  3  ROSE 
Lawn.  Emma  C.  Mooney  to  Harry 
F.  Dowell Dec.  20.  1924 

Dec.  22,  1924— Lot  6  MYRTLE  PARK. 
M.  J.  Haas  to  whom  it  may  con- 
cern      Dec.    22,    1924 

Dec.  22.  1924 — NE  FULTON  150  FT. 
SE  KIngsley  SE  50  x  112H  ft.  Part 
Block  97  Palo  Alto.  Harry  H. 
Dabinett   to   whom    it   may   concern 

Dec.     20.     1924 

Dec.  22.  1924— PORTION  OF  LOTS  30, 
31.  J  S  Lakin  Subdivision.  Palo  Alto 
John  E.  Hanson  to  whom  it  may 
concern    Dec.    20.    1924 

Dec.  22,  1924— Lot  17  HANCHETT 
Court.  Clyde  Alexander  and  Ellse 
P  Alexander  to  whom  it  may  con- 
cern          Dec.    17.    1924 

Dec.  22.  1924— PORTION  OF  LOT  2 
Block  1  Range  6  N  San  Jose.  Cal. 
Cyril  C.  Lotz  to  Charles  A.  Thomas 

Dec.    17.    1924 

Dec'.' 19.  1924— LOT  5  BLK  B,  South- 
gate,  Palo  Alto.  J  B  and  Rose  G 
^,alc^mb  to  whom  it  may  concern.  . 

Nov.    2S,    1924 

♦ 

RELEASE  OF  LIEN? 


SANTA       CI^ARA       COUNTY 

Recorded  Amount 

Dec.  17.  1D24— PART  LOT  7  BLK  3. 
Prevost's  Addn..  San  Jose.  Hub- 
bard &  Carmichael  Bros  to  Stella 
C     Garcia $711.73 

Dec.  18,  1924 — LOT  18  BLK  11,  Len- 
drum  Tract,  San  Jose.  Sunset 
Lumber  Co  to  R  Toller.  James  F. 
Lewis    et    ux ^'fi 

Dec.  19.  1924— LOT  9  BLK  16,  Beachs 
Addition  to  East  San  Jose.  Tilden 
Lumber    &    Mill   Co    to    J    Kingsley, 

Willis    G    Greenlee    (et    al) $149.40 

A    Kell     $298.86 

♦ 

LIENS  FILED 


S.'VNTA   CLARA   COUNTY 

Recorded  Amount 

1)1.-  17.  1924 — LOT  3  Myrtle  Park, 
"in  lose.  Hubbard  &  Carmichael 
Broo    vs    M    J    Hans $33.28 

r^-c.  18.  1 '.124— PTN  LOT  5  BLK  3  R 
*=  S.  San  Jose.  E  Levin  vs  Ida 
Frank      $148.10 

DCL-.     18,     1924—13    AC    ON    B    PEAK 


Ave  bet  Wright  &  Main  Avcs,  Mor- 
gan  Hill   llch   3.     Tilden  Lumber  & 

Mill   Co    vs   W    J    Anderson $276.61 

Dec.  18.  1924— LOTS  87.  88  AND  89. 
Catherine  Dunne  No.  7,  San  Jose. 
Tilden  Lumber  &   Mills  Co  vs  O  R 

Prien    $145.18 

Recorded  Amount 

Dec.     19.     1924-225.63     ACRES    SECT 

18  Tsp     10  S  R   3   East,     San  Jose. 

Tilden  Lumber  &  Mill  Co  vs  Minnie 


BUILDING  CONTRACTS 


SACRAMENTO    COUNTY 


WAREHOUSE 

LOT  4,  D,  E,  19th  and  20th  Sts,  Sacra- 
mento. All  work  for  warehouse 
building. 

Owner — Poultry  Producers  of  Central 
Calif.,    617   J   St..    Sacramento. 

Architect — None. 

Contractor — Chas.  S.  Mabrey  and  L.  G. 
Barton.  Ochsner  Bldg..  Sacramento. 

Filed  Dec.  15,  '24.     Dated  Dec.  10.  '24. 

TOTAL  COST,   $17,629 

Bond,   limit,   forfeit,   plans   and   specifi- 
cations filed. 


DWELLING.  5-room  and  garage,  $3500; 
No.  1460  33rd  St.,  Sacramento: 
owner,  J.  W.  Newhart,  1465  33rd 
St..  Sacramento. 

DWELLING,  5-room  and  garage,  $3400; 
No.  2221  24th  St..  Sacamento;  own- 
er. F.  L.  Terra,  1712  W  St.,  Sacra- 
mento. 

DWELLING.  5-room  and  garage,  $34  00: 
No.  1257  36th  St.,  Sacramento; 
owner,  F.  L.  Terra,  1712  W  St.,  Sac- 
ramento. 

DWELLING.  5-room  and  garage,  $2800; 
No.  1612  Caramay  St.,  Sacramento; 
owner,  J.  E.  Costa,  614  30th  St., 
Sacramento;  contractor,  L.  Davis, 
3200    L   St.,    Sacramento. 

DWELLINGS  (3)  5-room  and  garages, 
$2000  each;  No.  3300-10-20  40th  St. 
Sacramento;  owner.  W.  T.  Foster, 
3400   4th   Ave..   Sacramento. 


LIENS  FILED 


S,\CRAMENTO    COUNTY 


Recorded                                               Amount 
Dec.    9.    1924 — N    V.    LOT   1,    G.   H,    9th 
&  inth  Sts.,  Sacramento.     Latourette 
Fieal  Co  vs  Harry  Goldman,  J  L  and 
Haniioh    .Andreassen    $45(1 


LIENS  PILED 


SAN   JOAftUIN    COUNTY 


Recorded                                               Amount 
Pec.   18,  1924 — LOT  11  BLK  3,  Pacific 
Manor.    Stockton.      Adolph    Kaiser 
vs  C   N  Bertels $92 


BUILD.ING    CONTRACTS 


SA!V    JOAQUIN    COUNTY 


DWELLING  and   carage,  $3500;  No.  502 

W-Jefferson    St..    Stockton;    owner, 

Lvdia    Volt. 
SIGN.     $1650:     No.     2549    AV-Poplar    St., 

Stoc1<lon;    owner,    Warr    Sign    Co. 
DWELLING    .<!:    garage.    $6500;    No.    1143 

W-Poplar    St..    Stockton;    owner.    V. 

D.    Vnin.    408   E-Nohle   St..   Stockton. 
DWELLING     and     garage,     $6000:     No. 

1145     W-Magnolia       St..       Stockton; 

owner.       Lydia      VoII ;       contractor, 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


Eckor  Bros.,  1825  S-California  St., 
Stockton. 

DWELLING  and  garape.  $4500;  No. 
1218  W-Walnut  St..  Stockton:  own- 
er, D.  L.  Howe;  contractor.  A.  M. 
Tunnel.  1046  S-CBllfornla  St., 
Stockton. 

DWELLING  &  garage.  $3000;  No.  217 
E-Noble  St.,  Stockton;  owner,  Noel 
O.    Voorheis. 

ALTERATIONS.  $2000;  No.  1902  S-San 
Joaquin  St.,  Stockton:  owner, 
Elena  Celayeta.  527  S-Sutter  St., 
Stockton;  contractor.  G.  Schroeder. 
715    E-Fremont    St..    Stockton 

DWELLING  and  garape.  $3000;  No.  219 
E-Sonoma  St.,  Stockton:  owner.  T. 
A.  Benjamin  Jr..  821  N-Amerlcan 
St.,  Stockton;  contractor.  Ecker 
Bros.,  1825  S-California  St.,  Stock- 
ton. 

DWELLING  &  garage,  $3500:  No.  1102 
W-EIm  St.,  Stockton;  owner,  F.  F. 
Peterson;  contractor.  J.  D.  Powers 
Rt.    4.    Box    54-B,    Stockton. 

DWELLING  and  garage.  $5500;  No. 
1313  W-Magnolia  St..  Stockton; 
owner,  J.  Eric  Johnson.  1S36  E- 
Channel  St..  Stockton. 

DWELLING  and  garage.  $6500;  No. 
1758  N-San  Joaquin  St..  Stockton- 
owner,  Dan  Plummer.  629  E-Lind- 
say  St..  Stockton:  contractor,  F.  E. 
Daniel's.   1029  W-Park  St..  Stcokton. 

DWELLING  and  garage.  $5000:  No. 
1323  W-MagnoIia  St..  Stockton; 
owner.   R.   A.   Rasmussen. 

DWELLING  and  garage.  $6500:  No.  735 
E-Anderscn  .'Jt..  Stockton:  owner, 
V.  C.  Grey,  729  E-Worth  St.,  Stock- 
ton. 

DWELLING.  $3200:  No.  2494  E-Wash- 
ingtnn  St..  Stockton:  owner,  B.  D. 
Van  Dyke.  138  Delia  St..  Stockton: 
contractor.  J.  B.  Wolf,  92  W-Park 
St.,    Stockton. 


COMPLETION  NOTICES 

SAN   JOAauIN    COUNTY 


Recorded  Accented 

Dec.  16.  1924— LOT  1.5  BLK  B  N  12M 
feet  Lot  12.  Stockton.  T  E  Con- 
nolly to   M   A    Orcutt.  .  .  .Nov.    20     1924 

Dec.  18,  1924— LOT  8  BLK  29,  Victory 
Park  Ter'ace.  Stockton.  Rov  L 
Baber  to   H  W  Johnson  .  .Dec.   i.   1924 

Dec.  19.  1924— LOT  4  BLK  4.  Citv 
Park  Gardens.  Stockton.  Carl  W 
Schutte  to   W  W  Price.. Dec.   16.  1924 

Dec.  20.  1924 — N  40  FT.  LOT  13  BLK 
18.  Stockton  City  Homestead.  A 
H  Wh'.ting  to  Vincent  Dave  Vaio.. 

Dec.     5,     1924 

« 

BUILDING  CONTRACTS 

SAN   MATEO   COUNTY 


BUNGALOW,  $5000;  Lot  19  Blk.  G 
]4th  Ave..  San  Mateo;  owner,  James 
Rich.  414  Wisnom  Ave..  San  Mateo; 
contractor.  James  Rich,  414  Wis- 
nom  Ave..   San   Mateo. 

BUNGALOW  and  garage.  $4000;  Lot  22 
Blk  J  Hayward  Park.  San  Mateo; 
owner,  Morius  Louersen,  15  North 
C  St.,  San  Mateo;  contractor.  Mor- 
ius Louersen,  15  North  C  St.,  San 
Mateo. 

BUNGALOW  and  garage,  $6000;  Lots 
1  2  3  Blk  9  Carlos  Ave.,  Burlin- 
game:  owner.   R.  F.  Nielson. 

BUNG.XLOW  and  garage,  $6000;  Lot  10 
Blk  40  Balboa,  Burlingame;  owner, 
Geo.  F.  Comstock,  525  El  Camlno, 
San  Mateo;  contractor,  Mitchell  & 
Jackson.    235    3rd,    San    Mateo. 

RESIDE.VCE  and  garage,  $7000;  Lot  28 
Blk  37  Vancouver,  Burlingame; 
owner.  Geo.  W.  Williams,  1140 
Vancouver.    Burlingame. 

BUNGALOW  and  garage.  $4000;  Lot 
3  Blk  8  Hale  Drive,  Burlingame; 
owner,  E.  W.  Nelson. 

BUNGALOW  and  garage,  $4800;  Lot  10 
Elk,  2  San  Mateo  Drive,  Burlin- 
game; owner.  Walker  &  Armstrong 
273  B,  San  Mateo 


COMPLETION  NOTICES 


SAN   MATEO   COUNTY 


Recorded  Accepted 

Dec.      15,      1924— LOT      13      BREWER 

Property    Sub.    No.    3    Hillsborough. 

Anna   Marie   Linden   to   Herger   and 

Kerr   Dec.  4,  1924 
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Dec.  15,  1924— LOTS  1  &  2  PORT.  OF 
Lot  71  Part  of  San  Mate'o  Home- 
stead, Huslng,  Cal.  R.  G.  Rose  and 

Itoy    Frey    to    W.    F.    Klay 

Dec.    6,    1924 

Dec.  16,  1924— LOT  24  BLK  I  MAP  OF 
Sub.  No.  3  and  Re-sub.  of  Blks.  G 
and  H  of  Sub  No.  3  Hayward  Park. 
Marius  Laurenson  and  Yvonne 
Laurenson    to    Marius    Laurenson.. 

Dec      8      1924 

Dec.  16,'  '24— SW  PORTION  OF  LOTS 
21  &  22  Being  50.  ft.  on  Bayswater 
Ave.  by  100  ft.  on  Middlefield  Rd 
Town  of  Burlingame.  Ralph  K. 
Crawford  as  Chairman  of  the  Bldg. 
Committee  fo  the  First  Baptist 
Church  of  Burlingame  to  W.  O. 
Nicolaides    Dec.    I,   1924 

Dec.  16,  1924— PORT.  OP  LOT  14 
Corbitt  Sub,  City  of  Burlingam*. 
Ivar  D.  Peterson  to  whom  it  may 
concern    Dec.    16,    1924 

Dec.  10,  1924— B  10  FT.  LOT  32,  LOT 
33,  W  10  ft.  Lot  34,  Peralta  Hts  . 
Fresno.  W  B  Watson  to  whom  it 
may  concern Dec.  9,  1924 

Dec.  10,  1924— LOT  22  BLK  10,  West 
Redwood.  Philip  S  Gittingn  to 
■whom   it  mav  concern  ...  .Dec.   9.   1924 

Dec.  10,  1924— LOT  14  BLK  13,  Easton 
Div.,  Burlingame.  C  B  McClian  to 
whom  it  may  concern  ..  .Nov.  29,   1924 

Dec.  9,  1924— LOT  25,  Selby  Park,  San 
Mateo.  Alfred  E  Meyers  to  whom 
it   may  concern Dec.    '.   1924 

Dec.  9.  1924— LOT  31  BLK  N.  Hay- 
ward      Park,    San      Mateo.      Ella    T 

Chalmers    to    Frank    Ferrea 

Nov.     15,     1.124 


RELEASE  OF  LIENS 


SAN  MATEiO   COUNTY 


Recorded  Amount 

Dec.  17,  1924— LOTS  16  &  17  WIN- 
chester  Tct  Atherton.  Muner  Lum- 
ber Co.  to  Genevieve  E.  Ingram,  D 
W.    Ingram     

Dec.  17,  1924- LOTS  16  &  17  WIN- 
chester  Tract  Atherton.  John  H. 
Campbell   to    Genevieve    E.   Ingram 

Dec.  17,  1924— LOTS  16  &  17  WIN- 
chester  Tract  Atherton.  Dudfield 
Lumber  Co.,  Woodward  Weathered 
to    Genevieve    E.    Ingram 


BUILDING  CONTRACTS 


FRESNO   COUNTY 


RBXTORDBD 

CURTAIN    ETC. 

REEDLEY,    Cal.    Curtain    and    concert 

sets    for    stage    for    General    Grant 

dept.   school. 
Owner    —   Reedley    Elementary    School 

District,    Reedley,   Cal. 
Architect — None. 
Contractor — Stewart  School  Supply  Co., 

Rialto  Bldg.,  San  Francisco. 
Filed  Dec.  19,  1924.  Dated  Nov.  20,  1924. 

Completed    and    accepted $200 

Usual   35   days Balance 

TOTAL  COST,  $972 
Bond,  $486;  Sureties,  Hartford  Accident 
&  Indemnity  Co.;  Forfeit,  $10  day;  Lim- 
it, 60  days;  Plans  and  specifications, 
none. 


SIGN,  $2000;  1038  Fulton  St.,  Fresno; 
owner,  Western  Union,  premises; 
contractor.  Valley  Electric  Co., 
Fulton    Cor.   Tuolumne,    Fresno. 

DWELLING,  $4000;  1211  Wilson  Ave., 
Fresno;  owner,  W.  H.  Richmond, 
1238    Farrls,  Fresno. 

ALTERATIONS.  $2800;  Cherry  &  Rail- 
road Ave.,  Fresno;  owner,  Rosen- 
Berg  Bros.,  1844  Cherry  St.,  Fresno. 


COMPLETION  NOTICES 


FRESNO    (BOUNTY 


Recorded  Accepted 

Dec.  17,  1924— LOTS  25  TO  29  BLK 
1,  Avondale,  J  H  Herring  to  whom 
it  may  concern Dec.  15.  1924 

Dec.  20,  1924— LOTS  40  41  PERALTA 
Hts..  Beaulah  Davis  to  whom  it 
may  concern    Dec.   19,   1924 

Dec.  20,  1921 — W  Vt  OF  SW  Vi  OF  SE 
«4  of  Sec.  S,  13-20.  Inez  D.  Young 
to  whom  it  may  concern .  .Dec.  20,  '24 

Dec.  20.  1924— LOTS  7,  8,  BLK  14 
North  Park  Terrace.  Peter  A.  Wolff 
to  whom  it  may  concern.  .Dec.  18,  '24 

Dec.  20,  1924— LOTS  64,  66,  ZAPPS 
Park,  R.  M.  Shannon  to  whom  it 
may    concern    Dec.    20.    1924 

Dec.  18,  1924— LOT  22  HIGH  ADD 
Annex  No.  2.  S.  C.  Ramage  to  whom 
it    may    concern Dec.    16,    1924 

Dec.  IS.  1924— LOTS  32,  33  BLK  11, 
New  High  School  Add.  J.  A.  Whlta- 

ker  to  whom  it  may  concern 

Dec.     16,     1924 


LIENS  FILED 


FRESNO   COUNTY 


Recorded  Amount 

Dec.  20.  1924— W  61.7  FT.  OF  S  ^4  OF 
Lot  29  Blackstone  Villa.  John  Vier- 
winden   vs   P.  M.  Cary $134 

Dec.  20,  1924— NE  Vt  OF  NE  Vi  OF 
Sec.    20,    13-20.    J.    E.    Schumann   vs 

C.  L.  Caine  and  EI  Rose  Vd  Co 

Dec.    20,    1924 


SEWERS  &  STREET  WORK 


(Continued   from   Page   23) 


SANTA  ROSA,  Sonoma  Co.,  Cal. — City 
council,  C.  R.  Reid,  clerk,  declares  in- 
tention (712)  to  imp.  Lincoln  St.,  bet. 
Washington  and  Healdsburg  Ave.,  in- 
volving grading  and  reconst.  existing 
waterbound  macadam  and  surface  with 
3-in.  Willite  Process  asph.  cone,  pave- 
ment laid  in  one  course;  const,  comb, 
hyd.  cem.  cone,  curbs  and  gutters.  1911 
Act  and  Bond  Act  1915.  Protests  Jan.  6. 

SANTA  ROSA.  Sonoma  Co.,  Cal.  — 
City  council,  C.  E.  Reid,  clerk,  declares 
inten.  (716)  to  imp.  B  St.,  bet.  10th 
and  Lincoln  Sts.,  involv.  grading  and 
reconst.  existing  waterbound  macadam 
and  surface  with  3-in.  Willite  Process 
asph.  cone.  laid  in  one  course;  const, 
comb.  hvd.  cem.  cone,  curbs  and  gutters 
1911  Act  &  Bond  Act  1915.  Protests 
Jan.  6. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
("ity  council,  John  J.  Lynch,  cierk,  de- 
clares Inten.  to  imp.  Oak  St.,  bet.  First 
and  Palm  Sts..  involv.  grade;  pave  with 
lM:-in.  Warrenite-Blt.  surface  on  3-in. 
I'ituminous  cone,  base;  hyd.  cem.  cone. 
'urb,  gutter  and  walks;  2  hyd  cem. 
storm  water  inlets;  8-in.  vit.  pipe 
drains;  6-in.  hyd.  cem.  cone,  alley 
driveways.  1911  Act  &  Bond  Act  1915. 
I'rotests   Jan.   12.   Wm.   Popp,   city   eng. 


SACRAMENTO,  Cal. — County  Engin- 
■  er  Cbas.  Deterding,  Jr.,  has  completed 
spec,  for  approach  to  new  Steamljoat 
.'ilough  bridge  on  Grand  Island;  est. 
cost  $10,000:  involves  approx.  %-mi. 
of   pavement. 


SANTA  ANA,  Cal. — Council  declares 
inten.  for  5-in.  cone.  pave,  with  belt 
finish  wearing  surf.,  curbs,  sewer,  2 
cone.  m.  h.;  1915  and  1911  acts.  Nat  H. 
.\"cff,  city   engr. 


DALY  CITY.  San  Mateo  Co.,  Cal. — 
Katon  and  Smith,  715  Ocean  Ave.,  San 
Francisco,  at  $18,270.20  awarded  cont. 
l>y  city  trustees  to  imp.  portions  of 
Mission  St.,  Lieblg  St.,  etc.,  involving 
1500  cu.  yds,  grading,  $1.25  cu.  yd.; 
.i770  sq.  ft.  1^2  in.  asph.  cone,  surface 
pavement  on  4-in.  cem.  cone,  base,  $.26 


RICHMOND    PAVING    SUIT    GOES    TO 
SUPREME   COURT 


Decision  of  Superior  Judge  A.  B.  Mc- 
Kenzle  in  a  suit  involving  as  the  chief 
issue  validity  of  one  section  of  the 
1915  street  improvement  act,  invoked 
by  the  majority  of  California  cities  In 
their  paving  program,  is  to  be  review- 
ed by  the  United  States  Supreme  Court. 

The  State  Supreme  Court,  which  up- 
Iield  Judge  McKenzie's  ruling  that  one 
section  complained  of  is  not  uncon- 
stitutional, has  issued  a  writ  of  error, 
thus  opening  the  way  for  the  suit  be- 
ing taken  to  the  nation's  highest  tri- 
bunal. 

The  action,  instituted  by  Edith  Stege 
against  the  City  of  Richmond  in  1919. 
involves  title  to  a  large  number  of  lots 
in  East  Shore  Park.  R.  M.  F.  Soto,  at- 
torney for  plaintiff,  contends  that  the 
improvement  bond  act  of  1915,  pre- 
scribing the  form  of  bonds  and  the 
method  of  payment  violates  the  pro- 
visions of  Section  31,  Article  IV  of  the 
United  States  Constitution,  which  pro- 
hibits the  legislature  from  pledging 
the  credit  of  any  city.  Judge  Mc- 
Kenzie  held  the  act  not  violative  of 
the  constitution  and  he  was  sustained 
in  his  ruling  by  the  State  Supreme 
Court. 

The  Suit  to  quiet  title  was  instituted 
by  Edith  Stege  after  the  City  of  Rich- 
mond had  sold  her  property  for  de- 
linquency  in   assessments. 

Judge  McKenzie  rendered  his  de- 
cision in  the  case  on  June  15,  1920.  This 
week  the  Supreme  Court  issued  its 
writ  of  error.  ISecause  of  its  wide  effect 
the  suit  is  being  watched  with  exceed- 
ing interest  by  bond  firms,  banks  and 
contractors. 


Phone  Franklin   3400  j 


FRED  H.  BOGGS 

INSURANCE 

490  GEARY  STREET 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


IGarB^n  OInnatrurttDn  IS^pnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  Information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
818   MISSION    STREET  SAN    FRANCISCO 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL,    LUMBER    YARD 

Dry  Kiln  Capacity.  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Doors,    Saab 

Frame*   and    Moulding*  

JERROLJ>  AVE.  A  VARNKVSilJ)  ATK. 

Mission   901-S02-901-904  San  Franclsc* 
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